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KOEHRINC 


ight  Mixer 


Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fasf!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  w^here  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your. truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with    automatic    ■water  measuring    tank,    and    Light   Duty   Hoist. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^  San  Francisco,  Calif. 

P  Please  send  me  by  return   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.   Also  price  with 
equipment  as  follows: 


Representatives : 

HARRON,  RICKARD  &  McCONE  CO., 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO., 

225  So.  San  Pedro  Street  Los  Angeles.  Calif. 
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>vai,i,  i  xner  i'kessihe  of  0.\e 
fiiv<;eii  can  re  mbasi  red 


The  amount  of  deflection  of  a  brick 
wall  4n  inches  thiclc  under  tlip  i)ressure 
of  one  finger  can  ho  mea.sured  by  an  in- 
strument recently  constructed  by  C.  G. 
I'eters  of  the  JJureau  of  Standards,  De- 
Iiiiit!iieiit  of  Commerce.  If  one  looU.s 
into  the  eyepiece  ^vhile  some  one  else 
walk.s  across  the  door  the  deflection  is 
a))i);irently  so  great  that  one  would 
suppose  the  whole  building  to  be  sway- 
ing back  and  forth  as  though  made  of 
cardboard. 

The  instrument  makes  use  of  the  in- 
terference of  light  waves,  and  is  very 
simple  in  construction.  A  glass  plate 
is  fastened  to  the  wall  of  the  building. 
.Viiother  plate  is  mounted  close  to  this 
first  plate  in  the  tube  of  the  instru- 
ment. Part  of  the  light  from  a  helium 
tube  passes  through  the  plate  in  the 
instrument  and  is  reflected  back  by  the 
plate  on  the  wall  into  the  eyepiece.  The 
remainder  is  reflected  directly  from 
the 'Plate  in  the  instrument.  The  inter- 
ference of  these  two  sets  of  light  rays 
causes  light  and  dark  bands  to  appear 
in  the  field  of  the  eyepiece.  A\'hen  the 
distance  between  the  two  plates  is 
changed  the  bands  move  across  the 
field.  Motion  equal  to  the  distance  be- 
tween two  dark  bands  represents  a 
deflection  of  about  one  one-hundred- 
thousandth  of  an  inch. 
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Construction    to    be    Sustained 


Construction  operations  during  the 
next  three  months  will  be  sustained  at 
a  greater  volume  than  that  held  during 
the  cold  weather  period  of  any  previous 
year  on  record,  according  to  indica- 
tions pesented  by  statistics  compiled 
by  the  Associated  General  Contractors 
of  America.  It  is  pointed  out  that  con- 
struction operations  in  November  main- 
tained a  level  higher  than  the  mid- 
summer plane  of  1924,  and  this  despite 
declines  that  asserted  themselves  dur- 
ing thepreceding  60  days.  Also,  the  fact 
that  contracts  awarded  in  October 
mounted  to  record-breaking  figures  for 
the  month  presages  the  activity  that 
may  be  expected  to  develop  if  especial- 
ly severe  weather  does  not  upset  the 
program. 

The  total  volume  of  construction 
performed  during  the  first  11  months  of 
1925  exceeds  by  9  per  cent  the  volume 
of  building  during  the  corresponding 
period  in  1924. 

The    average    cost   of   construction    in 

the    principal    building    centers    of    the 

United  States  rose  one  point  in  Novem- 

l)er    from    the    low    mark    to    which    it 

dropped    in    October.      Since      July      th^ 


average  of  construction  costs  has  been 
lower  than  at  any  time  since  the  spring 
of   1923. 

The  volume  of  contracts  awarded 
continues  to  rise  above  all  previous 
marks.  October  was  the  eighth  con- 
secutive month  in  which  awards  set 
new  current-month   records. 

The  volume  of  building  permits  is- 
sued in  20  principal  cities  during  Oc- 
tober was  15  per  cent  greater  than  the 
September  figure. 

The  average  of  wages  in  the  con- 
struction industry  remained  stationary 
during  November.  Prices  paid  by  con- 
tractors for  the  basic  construction  ma- 
terials rose  two  points  during  the 
month,  reflecting  price  increases  in  sev- 
eral localities  for  lumber,  brick  and 
crushed  stone,  which  were  not  entirely 
offset  by  lower  prices  for  sand,  gravel 
and  cetnent,  in  some  sections  of  the 
country. 

A  total  of  95,000,000  square  yards  of 
concrete  surface  pavement  was  repre- 
sented in  awards  made  during  the  first 
iO  months  of  1925.  This  figure  e.xceeds 
by  more  than  3  per  cent  the  total 
awards   in   1924. 


It.     E. 


S.M-E     DECISIOX     .\I,.\RMS 
RIULUERS 


A  decision  of  the  Board  of  Tax  .-\p- 
peals  to  the  effect  that  the  profits  tax 
on  a  real  estate  transaction  which  in- 
volves a  down  payment  and  mortgage 
notes  should  be  paid  at  once  in  its 
entirety  rather  than  over  a  period  of 
years  during  which  the  mortgage 
money  is  due,  is  alarming  builders  and 
real  estate  men  in  all  parts  of  the 
country.  The  decision  of  the  board, 
which  was  rendered  in  October,  hut 
has  just   come  to   light,   was  as  follows 

1.  Where  real  estate  is  sold  subject 
to  a  first  mortgage  and  the  vendor  re- 
ceives 20  per  cent  of  the  mortgage  price 
in  cash  and  20  per  cent  in  the  form  of 
a  second  mortgage,  payable  in  quar- 
terly installments  over  a  period  of  six 
years,  the  transaction  is  not  an  install- 
ment sale. 

2.  In  such  case  the  net  income  of  the 
vendor  is  properly  reflect?^  by  return- 


ing the  sale  in  the  year  in  which  it 
was  made,  and  by  computing  the  gain 
in  accordance  with  the  actual  value  of 
the  property  received  in  exchange:  and 
in  the  absence  of  evidence  to  the  con- 
trary the  face  value  of  the  second 
mortgage  will  be  accepted  as  the  fair 
market  value  thereof  in  the  year  of 
the   sale. 

The  decision  of  the  board  was  in  the 
case  of  the  650  West  End  Avenue  Co."s 
case,  and  is  a  reversal  of  the  ruling  of 
the  Treasury  Department  in  regard  to 
installment  sales.  It  is  declared  that 
if  permitted  to  stand  it  will  mean,  if 
applied  to  any  great  extent,  that  per- 
sons of  moderate  means  will  find  it 
very  difiicult  to  buy  a  home,  because 
the  present  tendency  of  small  down 
payments  would  have  to  be  made  large 
enough  to  insure  the  payment  of  profit 
taxes  on  the  whole  transaction  at  once, 
instead  of  extending  such  taxes  over 
the  period  of  the  maturity  to  the  note. 
Remedial    legislation   is   contemplated. 
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Marston  Campbell,  former  presi- 
dent of  the  board  of  directors  of  the 
East  Bay  Municipal  Utility  District 
and  more  recently  a  member  of  the  City 
of  Oakland's  inspection  staff  on  the 
sewer  program  under  the  recent  bond 
issue,  has  resigned  from  the  latter 
position  and  will  return  to  the  utility 
district  as  a  division  engineer  in 
charge  of  a  portion  of  the  Mokelumne 
v-i-ork.  According  to  Chief  Engineer 
Arthur  P.  Davis,  Campbell  will  be  en- 
gineer in  charge  of  tunnel  work, 
probably  the  location  and  construction 
of  the  Claremont  tunnel  from  the  San 
Pablo  Valley  and  Orinda  to  the  Clare- 
mont reservoir.  Campbell  will  be  di- 
rectly under  James  Munn,  construction 
engineer  for  the  Mokelumne  project, 
under   Davis. 

The  Board  of  Education  has  adopted 
the  proposal  of  the  building  committee 
on  a  plan  to  be  pursued  in  handling  the 
building  program  under  the  $1,800,000 
school  bond  issue  recently  voted.  The 
plans  include  employment  of  a  super- 
intendent of  buildings  as  a  fixed  month- 
ly salary,  the  creation  of  an  advisory 
building  committee  and  calling  for 
segregated  bids.  The  advisory  com- 
mittee will  include  City  School  Super- 
intendent W.  J.  Cooper,  Frank  Hub- 
bard, chairman  of  the  general  com- 
mittee on  standards,  three  architects 
selected  by  the  Board  of  Education  and 
a  representative  from  the  Fresno 
Builders'  Exchange  and  also  from  the 
Fresno   Material    Dealers'    Association. 


Rates  on  lumber  from  Los  Angeles, 
San  Pedro  and  neighboring  points  in 
California  to  Arizona,  New  Mexico  and 
Western  Texas  must  be  reduced  by 
March  10th,  next,  by  amounts  ranging 
up  to  20  per  cent  the  interstate  com- 
merce commission  ruled.  The  fonimi.s- 
sion  held  the  Los  Angeles  territory  is 
now  at  a  disadvantage  as  compared 
with  other  producing  points  within 
reach  of  the  zone  described. 


The  Belgian  plate  glass  industry 
continues  prosperous  nnd  will  pro- 
duce during  the  fourth  quarter  at  65 
per  cent  capacity,  as  it  did  during  the 
third  quarter.  The  window  glass  situ- 
ation is  somewhat  less  favorable  and 
orders  booked  between  October  1  and 
20  amount  to  only  13,000,000  feet,  a 
figure  appreciably  below  that  registered 
for  the  corresponding  period  in  Sep- 
tember. 


H.  Robert  Braden,  member  of  the 
State  Board  of  Control,  announces  that 
the  brick-making  plant  formerly  op- 
erated at  the  Mendocino  state  hospital 
at  Ukiah  has  been  moved  to  the  Pres- 
ton School  of  Industry  where  several 
clay  pits  are  located  for  use  in  making 
bricks   at   the    institution. 


The  architectural  firm  of  Bliss  & 
Faville,  established  in  San  Francisco 
in  1898,  will  be  dissolved  on  .Ianuar>' 
1  and  the  partners,  Walter  D.  Bliss  and 
VV.  B.  Faville,  will  continue  in  the 
practice  of  arcthitecture  maintaining 
separate  offices.  The  firm's  present  of- 
fices are  located  In  the  Balboa  Bldg. 


An  amendment  to  the  Los  Angelej 
city  building  ordinance  adopted  by  the 
city  council  and  approved  by  the  mayor 
requires  all  false  or  imitation  chimneys 
to  be  masonry  construction  and  clpsed 
pit  top  and  bottom, 


With  a  total  membership  at  the  end 
of  1925  of  864,057  building  trades 
unions  throughout  the  country  have 
shown  a  gain  of  5  per  cent  in  the  past 
two  years,  according  to  figures  released 
by  the  Cleveland  Building  Trades  Coun- 
cil. The  figures  are  based  on  paid  up 
memberships  with  more  than  seventeen 
unions.  The  largest  organization  is 
that  of  the  carpenters  with  more  than 
317,000  members.  The  plasterers  with 
50,000  have  unionized  70  per  cent  of  the 
workers  engaged  in  that  trade,  it  was 
reported.  The  bricklayers  union  claims 
85  per  cent  of  the  bricklayers. 


C.  R.  Merrill  is  plaintiff  in  a  suit 
filed  in  the  superior  court  at  Sacra- 
mento against  Acy  F.  Giddings  and 
John  P.  Whyte,  doing  business  under 
the  firm  name  of  Giddings  &  Whyte, 
to  recover  judgment  for  $8365.62.  The 
plaintiff  alleges  that  a  contract  for  a 
section  of  state  highway  in  Colusa 
C-unty,  awarded  by  the  state  board 
of  control  to  Giddings  &  Whyte  was 
sub-contracted  to  him  on  his  bid  of 
$10,515.32.  He  alleges  the  amount  sued 
for  represents  the  unpaid  balance  due 
Dn  his  contract. 


Not  only  is  reground  and  resacked 
foreign  cement  being  used  in  Santa 
Barbara  that  he  does  not  consider  up 
to  standard,  but  Councilman  William 
J.  Mellinger  says  Santa  Barbara  is 
paying  too  much  for  its  pavement. 
"Ventura  is  getting  pavement  much 
cheaper  than  we  are  able  to  get  it  laid 
in  Santa  Barbara,"  said  Councilman 
Mellinger,  "and  other  cities  are  getting 
American  cement  where  we  are  getting 
mostly  foreign  cement  in  our  work." 


Secretary  Howe  of  the  Builders'  Ex- 
change of  Santa  Clara  County  at  the 
December  dinner  meeting  of  that  or- 
ganization informed  the  membership 
that  San  Jose's  building  expenditures 
for  the  year  1926  are  already  assured 
to  be  in  the  record  breaking  stage.  At 
this  time,  Secretary  Howe,  reports  more 
than  $2,000,000  in  construction  is  now 
being  planned  for  San  Jose. 


John  Barrett,  69,  retired  pioneer  San 
Francisco  contractor  and  father  of  J. 
Frank  Barrett  of  the  contracting  firm 
of  Barrett  &  Hilp,  died  in  San  Fran- 
cisco, Dec.  24,  following  a  brief  illness. 
He  was  a  charter  member  and  one  of 
the  organizers  of  Carpenters'  Union  No. 
22,  a  member  of  the  San  Francisco 
Council,  Knights  of  Columbus,  and  of 
the  Woodman  of  the  World. 


An  oral  examination  for  camp  in- 
spector of  the  State  Commission  of  Im- 
migration and  Housing  will  be  held  by 
the  State  Civil  Service  Commission 
shortly  after  December  31  at  San  Fran- 
cisco, Sacramento  and  Los  Angeles. 
December  31  is  the  time  limit  set  for 
applications  to  be  turned  in.  A  rating 
of  at  least  70  per  cent  is  required  be- 
fore  the  applicant  will  be  considered. 


Boiling  Arthur  Johnson,  62,  editor 
and  publisher  of  the  Lumber  World 
Review,  died  in  Chicago,  Dec.  19,  fol- 
lowing hi«  arrival  from  New  Orleans, 
from  which  city  he  was  called  by  the 
sudden  death  of  hla  w'fe  on  Dec.   17. 


TRADE  NOTES 


Atlas  Rock  Company  plans  to  open 
the  entire  length  of  the  Stanislaus 
river  from  Oakdale  to  Knights  Ferry 
to  obtain  rock  and  sand  required  for 
construction  purposes.  The  company's 
plant  at  Oakdale  is  now  operating  at 
full  capacity,  having  the  contract  to 
furnish  rock  and  sand  In  connection 
with   the  Melones  dam  project, 


California  Concrete  Products,  Inc., 
has  completed  negotiations  for  the 
purchase  of  a  10-acre  site  at  San  Car- 
los, San  Mateo  County,  and  will  erect  a 
plant  for  the  manufacture  of  concrete 
irrigation  pipe,  building  tile,  sewer 
pipe  and  other  concrete  products.  The 
company  now  operates  a  plant  at  Sun- 
nyvale. 


The  Western  Building  Material  Com- 
pany, 24th  street  and  the  America-.i 
River,  Sacramento,  through  its  presi- 
dent, Harry  Simpson,  announces  taking 
over  the  Cady  Warehouse  at  20th  and 
R  streets,  that  city,  to  afford  carrying 
larger  stocks  and  permit  prompt  de- 
livery of  hardwall,  cement,  Keene's 
cement,  lime,  putty,  unslacked  and  hy- 
drated  lime,  corner  bead,  wire  mesh, 
etc. 


Perry  Sheet  Metal  Works  Inc.,  of  San 
Francisco,  capitalized  at  $50,000,  has 
been  incorporated,  with  the  following 
directors:  Joseph  Welton,  C.  Bieder- 
man   and   O.   W.   Whaland. 


D.  O.  Wenrich  and  H.  P.  Adams  will 
operate  from  24th  and  J  Sts.,  Merced, 
under  the  trade  name  of  Wenrich 
Lumber  Company. 


COMPENSATION  FOR   BIDDERS 


A  subject  replete  with  many  inter-- 
esting  angles,  and  one  which  may  be 
said  to  contain  sensational  possibilities, 
will  come  up  for  discussion  at  the 
forthcoming  annual  meeting  of  the 
Iowa  Engineering  Society.  This  par- 
ticular topic  "Bidders'  Compensation 
for  Engineering  Contractors"  is  receiv- 
ing a  due  amount  of  attention  at  this 
time  because  of  growing  publicity  on 
the  growth  of  the  system  among  build- 
ing contractors.  It  will  be  interesting 
to  hear  what  developments  occur,  if 
any,  as  a  result  of  such  a  topic  beingr 
presented  for  analysis. 

So  far  as  we  know,  no  record  exists 
of  any  successful  attempt  to  inaugurate 
the  system  on  either  highway  con- 
struction or  municipal  improvements, 
though  such  a  possibility  is  conceded. 

Taking  origin  in  the  claim  that  the 
properly  qualified  contractor  is  en- 
titled to  a  fee  for  his  services,  whether 
awarded  a  contract  or  not,  there  is 
much  in  the  plan  that  is  fundamentally 
sound.  The  operation  of  the  system 
involves  the  addition,  by  each  bidder, 
of  a  definite  sum  or  a  definite  percent 
to  his  bid  price,  to  cover  the  cost  of 
his  own  estimating  expense  and«  also 
that  of  all  other  bidders.  The  success- 
ful bidder  is  then  to  pay  the  estimat- 
ing fee  to  each  of  the  other  bidders  for 
his   first  estimate   received. 

The  system,  as  outlined  above,  places 
the  estimating  expense  upon  the  owner 
and  this,  according  to  advocates  of  the 
plan  Is  exactly  whete  it  belongs. — 
Calif.   Construction. 
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ORGANIZATION  NEWS 


OrsairiMttloaa    having    «    direct    connection    with   the   constrnctloa   fntfoatry   are   tarited   to   rabmJt    new.    lor    poblic. 

tlon  In  tlila  departakeac 


KNCriVIDBIt  WI]*S    SUIT 


Karl  J.  Ahern,  former  assistant  in  the 
otflce  of  the  Reno,  Nevada,  city  eng-4- 
neer's  office  when  that  position  was 
hold  by  C.  W.  Mann,  and  more  recently 
an  engineer  for  the  Nevada  highway 
dei)artment,  has  just  recovered  a 
judgment  of  $19,863.89  against  the 
Idaho  Central  Railroad  Company,  which 
is  completing  the  railway  extending 
from  Rogerson,  Idano,  to  Wells,  Nev. 
The  amount  was  awarded  to  Ahern  by 
an  Idaho  jury  upon  the  ground  that  he 
had  made  original  surveys  and  investi- 
gations for  the  new  road,  and  that  his 
work  in  that  respect  was  extensively 
used  by  its  promoters  to  obtain  a  per- 
mit for  its  construction  from  the  in- 
terstate commerce   commission. 

Ahern  based  his  suit  upon  the  claim 
that  he  saw  the  utility  of  a  railway 
from  Rogerson  to  Wells  and  that  in 
1914  he  began  extensive  surveys  and 
economic  investigation  which  he  con- 
tinued for  six  years.  After  conducting 
his  work,  he  alleged,  he  entered  into 
negotiations  with  George  L.  Davis, 
.loseph  la.  Stewart  and  others  who  had 
become  interested  in  the  project,  and 
save  into  their  hands  the  data  and  in- 
formation which  he  had  assembled. 
Stewart  and  his  associates  obtained  -a 
permit  from  the  interstate  commerce 
commission  for  building  the  road  for 
which  Stewart  and  his  associates, 
Ahern  said,  received  $25,000  from  the 
■company  which  financed  the  company. 
Ahern  set  up  the  claim  that  he  had  not 
been  properly  compensated  for  the 
work  which  he  had  performed  and  the 
jury   found   that   such   was   the   case. 


INDUSTRIAL,     A.SSOCIATIOIV     ELECTS 
DIRECTORS 

At  the  annual  election  of  Directors 
of  the  Industrial  Association  of  San 
Francisco,  the  following  were  elected 
to  serve  for  the  year  1926:  Messrs.  E. 
R.  Anthony,  G.  A.  Applegarth,  Francis 
.T.  Baker,  J.  B.  Brady,  C.  D  Clarke, 
Marshall  Dill,  P.  M.  Downing,  Godfrey 
Eacret.  A.  W.  Eames,  B.  R.  Funsten, 
D.  Lyle  Ghirardelli,  Walter  Haas,  H.  q! 
Hawes,  Carl  E.  Heise,  R.  H.  Ivory,  S. 
S.  Kauffman,  A.  J.  Kleimeyer.  Samuel 
Lilienthal,  E.  C.  Lipman,  J.  W.  Mail- 
Hard,  Jr.,  J.  W.  Mason,  Warren  H.  Mc- 
Bryde,  J.  R.  McDonald,  F.  E.  Sullivan 
Frederick  D.  Parr,  R.  S.  Shainwald", 
Walter  Sutton,  Michel  D.  Weill,  A  H. 
Wilhelm,  and  Frederick  J.  Young! 
With  the  close  of  this  year,  and  on  ac- 
count, of  the  pressure  of  their  private 
business,  Messrs.  Otis  Johnson,  R.  W. 
Kinney,  Atholl  McBean,  Henry  Morris! 
Walter  H.  Sullivan,  and  George  Wag- 
ner, who  have  at  much  sacrifice  to 
their  private  interests  served  the  As- 
sociation ably  and  loyally,  retire  from 
the  Board,  and  Messrs.  Dill,  Eacret, 
Parr.  Shainwald,  F.  E.  Sullivan  and 
Wilhelm  have  been  elected  to  succeed 
them. 


STILL    GROWING 

W.  C.  Tooze,  secretary  of  the  recent-' 
ly  organized  Berkeley  Builders'  Ex- 
change, announces  that  the  organiza- 
tion Is  rapidly  growing.  At  the  last 
meeting  eight  new  members  were  ad- 
mitted, these  being:  Thos.  Griffith  Jr., 
electrical  contractor;  V.  Devight,  brick- 
layer; Br-ockhurst  Tile  Co.,  tile  work;. 
4:,,N-  Larsen,  plastering  contractor;  M. 
L.  Hi^wker,  hardwoQd  flooring;  Smith 
Lumber  Co.,  lumber;  L.  S.  Quimby,  civil 
engineer;  Contra  Costa  Building  Ma- 
terial Co.,   building  materials. 


Proposed   Standard    Practices 

Submitted    to    Millwork    Institute 


Five  rules  of  proposed  standard 
practice  have  been  submitted  to  the 
members  of  the  Millwork  Institute  of 
California  by  Managing  Director  H.  T. 
Dldesch  in  the  form  of  a  questionnaire. 
While  these  proposed  rules  apply 
specifically  to  millwork,  they  contain 
many  ideas  which  other  branches  of 
the  construction  industry  will  find  in- 
teresting because  of  the  manner  in 
which  they  are  presented,  if  for  no 
other  reason.  Following  are  the  pro- 
posed standard  practices  on  which  all 
members  of  the  Millwork  Institute 
have  asked  to  express  their  opinion: 
No.    1.      Cash    DiMcouut 

Discount  does  not  create  business. 

Discount  is  not  an  overhead  expense. 

Discount  presupposes  your  willing- 
ness to  car^y  the  account. 

Discount  comes  out  of  your  net 
profit. 

Discount  reduces  your  bank  account. 

All  desirable  purchasers  try  to  meet 
the  terms  of  their  supply  houses,  hence 
net  cash  accounts  are  paid  first — dis- 
count accounts  paid  when  funds  are 
available. 

A  2%  cash  discount  on  last  year's 
business  would  have  cost  54  members 
of  the  Institute   more   than   $300,000. 

Let  us  adopt  this  rule: 

"Our  terms  are  net  ca.sh   on   the   10th 
day  of  the  month  following  date  of  in- 
voice." 
No.  2.     Drayag:e  Charge 

The  horse  has  not  been  bred  that 
does  not  run  up  a  feed  bill. 

The  wagon  has  not  been  built  that 
does  not  wear  out. 

The  auto  truck,  free  from  gas  and  oil 
consumption,  tire  troubles  and  depreci- 
ation,   has   not    been    invented. 

The  truck  driver,  who  drives  your 
truck  and  handles  your  product  for  the 
love  of  exercise,  just  "ain't." 

Can  you  make  deliveries  without 
incurring  a  cartage  expense? 

A  specific  and  separate  charge  for 
drayage  should  be  made  on  every  de- 
livered order,  and  plainly  show  on  the 
statement. 

The  policy  of  a  delivered  price,  i.  e., 
the  price  of  material  and  drayage  in- 
cluded in  one,  is  not  ethical,  because  it 
burdens  the  "cash  and  carry"  customer 
with  an   unjust  charge. 

Drayage  or  cartage  is  not  an  over- 
head— it  is  properly  a  direct  charge  to 
the  customer  whom  the  work  is  per- 
formed for.  It  puts  the  charge  to  the 
right  person. 

Let  us  adopt  this  rule  as  Standard 
Practice  No.  2: 

"A    drayage    charge    of    3%    shall    be 
made  on  all  deliveries   within  a  radius 
of    twenty-five     (25)    miles.       Minimum 
charge,   50c." 
IVo.  3.     Returned  Goodie 

It  has  been  more  or  less  customary 
with  mills  to  accept  material  returned 
from  the  Job,  and  credit  the  same  as 
originally  charged.  Such  action  is 
misplaced  charity.  ■   '  i  - -,    ■ 

Garperkters  will  invariably  work  the 
choice  material  iirst  and  thn  returned 
lot  is  generally  shorts,  dirty  and  plaster 
splash«d  "groods.  .■       •—    •    , 

A  comp:etent  biller  will  protect  yoir 
against  loturned  goods  on  full  mill  bid 
jobs.     The  contractor  who  compiles  his 


own  list  should  have  facilities  for 
holding  left-over  material  for  the  next 
job.  It  is  not  fair  to  expect  a  mill  to 
deliver  an  order  of  finish,  have  it 
picked  over  for  choice  lengrths  and 
grain,  and  then  pick  up,  bring  back, 
and  give  credit  for  the  left-over  stock 
at   the    purchase    price. 

Members  of  the  Institute  should 
adopt  the  following  as  Standard  Prac- 
tice No.   3: 

"No  credit  shall  be  allowed  on  ma- 
terial made  to  order  or  run  to  detail, 
except  glazed  material,  on  which  a 
credit  shall  be  allowed  for  value  of 
glass  only. 

"On   material   carried   in   stock,   when 
returned  in  as  good  order  as  delivered, 
a  credit  shall   be  allowed  diual   to  85% 
of   invoice   |)ricf." 
No.  4.      SandinK 

The  customs  of  different  mills  vary 
widely  regarding  the  sanding  of  sash, 
doors  and  finish.  All  mills  should  pro- 
ceed  alike. 

Grain  raising  is  almost  inevitable, 
when  wood  in  the  white  or  unfinished 
state  is  exposed  to  the  elements.  The 
painter  on  the  job  may  use  a  water  or 
acid  stain  which  will  cause  the  grain 
to  raise.  After  material  leaves  your 
plant  in  first  class  condition  you  have 
small  knowledge  of  the  time  or  sur- 
roundings through  which  it  stands  be- 
fore receiving  painter's  finish.  There- 
fore, hand  cleaning  at  the  mill  does  not 
accomplish   what   the   customer   wants. 

Every  member  of  the  Institute  should 
adopt  the  following  as  Standard  Prac- 
tice No.   4: 

"AH  millwork  shall  be  delivered 
drum  sanded  on  flat  surfaces  only. 
Moulded   surfaces   machine    run    only. 

"Softwood  doors  shall  be  drum 
sanded^both  panels  and  stiles  and 
rails. 

"Hardwood  doors  shall  have  panel.'i 
belt  sanded;  stiles  and  rails  drum 
sanded. 

"Flush  doors  shall  be  belt  sanded. 

"No  hand  cleaning  unless  specihcally 
mentioned    in    estimate." 
No.  5.     Exterior  Kinish 

Are    you    for    conservation; 

The  use  of  sap  redwood  for  exterior 
finish  has  brought  forth  occasional 
complaints,  generally  from  some  one 
who  misinterprets  the  meaning  of  tiie 
term  "sapwood."  Our  service  bulletin 
No.  20  should  enlighten  the  architects 
on  this  subject,  and  in  the  interest  of 
conservation  sapwood  should  be  used 
wherever   practical. 

To  do  your  share  toward  conserving 
the  forests  of  the  nation  let  us  adopt 
the  following  as  Standard  Practice  No> 

"Unless  dvfinitely  specified  to  the 
contrar\-.  members  of  the  Millwork  In- 
stitute shall  furnish  all  outside  casings, 
blind -stop,  sills^  cornice  and  other  e.\-. 
terior  finish  in  "sap  redwood.'  "  i 

♦ 

JOHN   \.   HOOPER   DIES 


John  A.  Hopper,  millionaire  lumbt-r- 
mani  dfed  Dec.  29  in  the  Stanford 
Hospital.  San  F"rancisco,  following  an 
operation  performed  Dec.  19.  He  was 
ST  years  of  age.  Seven  children  sur- 
vive,    three    sons    and    four    daughters. 
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AMEIRICAN     BASEJMENT    TO     BE    RE- 
CLAIMED FOR  LIVING  purpose;s 


To  clean  up  the  American  basement 
and  put  the  cellar  into  society  is  one 
of  the  principal  objects  announced  by 
the  American  Gas  Association  for  its 
1926  program.  This  will  be  accom- 
plished in  part  by  a  nation-wide  cam- 
paign and  architects'  competition  in 
which  twenty-one  prizes,  the  first  to 
be  $1090,  will  be  awarded  for  the  plans 
of  a  model  "All  Gas  Home." 

Although  the  complete  terms  of  the 
contest  will  be  announced  at  a  later 
date,  it  was  definitely  stated  that  the 
basement  would  receive  the  greatest 
degree  of  attention,  being,  it  is  be- 
lieved, more  in  need  of  reformation 
than  any  other  part  of  the  house. 

The  ideal  basement,  from  the  home 
builder's  and  architect's  point  of  view, 
is  said  to  be  that  in  which  a  central, 
gas-fired  house  heating  plant,  hot  wa- 
ter service,  gas  refrigeration,  laundry 
washing,  drying  and  ironing  and  gas- 
fired  refuse  incinerating  equipment 
are  installed,  with  ample  space  left 
over  for  attractive  recreation,  rest  or 
entertainment    rooms. 

"Hitherto  the  basement  has  been 
little  more  than  a  stoke  hole,"  says  a 
preliminary  announcement  of  the  as- 
sociation. "It  has  been  rendered  use- 
less for  all  other  purposes  because  of 
the  space  taken  up  by  the  heating 
plant  and  coal  storage  with  its  result- 
ant smoke,  soot  and  ashes.  Laundry 
and  fruit  or  vegetable  storage  space 
form  about  the  only  exceptions  to  the 
wasteful  rule. 

"Reclamation  of  basement  storage 
space  into  habitable  parlors  and  rooms 
is  made  possible  through  the  installa- 
tion of  gas  equipment.  With  concrete 
flooring  to  keep  out  the  dampness, 
there  is  no  reason  vi'hy  the  basement 
should  not  be  as  livable  and  as  much 
in  use  as  any  other  portion  of  the 
house.  The  cost  of  building  houses  has 
resulted  in  smaller  ones  being  built. 
"Waste  space  comes  high,  and  there  is 
no  place  where  there  is  more  'W'aste, 
unused  space,  than  in  the  cellar  of  the 
average    house." 


ADVERTISING     CAMPAIGN     TO     FOR- 
AVARD    LETTER    BUILDING 


A  group  of  associations  and  manu- 
facturers of  building  material,  acting 
co-operatively,  will  spend  $3,000,000  in 
1926  in  national  newspaper  and  maga- 
zine advertising  to  forward  the  national 
movement  for  better  building.  In  ad- 
dition $5,000,000  more  will  be  spent  to 
construct  360  demonstration  model 
houses  in  twenty-eight  cities  for  the 
inspection  of  the  homeseeker.  The  an- 
nouncement was  made  by  delegates 
attending  the  American  Construction 
Council's  convention. 

The  model  houses  are  to  be  com- 
pletely furnished,  landscaped  and  deco- 
rated to  educate  prospective  home 
builders  and  buyers  as  to  what  con- 
stitutes good  American  house  archi- 
tecture, proper  construction  and  sound 
treatment. 


TO  ERECT  PLANT 


Construction  on  the  first  unit  of  the 
$2.50,000  plant  to  be  erected  on  a  five 
acre  tract  at  Oak  street  and  Clement 
avenue,  Alameda,  will  be  started  early 
next  year,  according  to  officials  of  the 
Boyle  Manufacturing  Company  with 
main  offices  in  Los  Angeles.  The  com- 
pany manufactures  sheet  metal  pro- 
ducts specializing  in  metal  containers 
for  gasoline. 


Ready   Means   of   Estimating 

Quantities    of   Concrete    Materials 


By 


E.     Earl     Glass,     Manag-er,     Pacific    Coast     Sand     and     Gravel     Association, 
Los  An  geles 


Since  the  adoption  of  the  ton  unit 
for  measuring  sand,  rock  and  gravel 
in  Southern  California  there  has  been 
an  urgent  need  for  a  ready  means  of 
estimating  the  quantities  of  materials 
that  go  into  any  given  mix  of  concrete. 
About  ten  years  ago  the  writer  devised 
a  variation  of  Fuller's  concrete  ma- 
terials formula  which  gave  results 
closely  approximating  those  furnished 
by  Taylor  &  Thompson's  tables.  This 
formed  the  basis  for  an  attempt  to  an- 
."^wer   the   problem   herein   presented. 

It  is  well  known  that  there  is  con- 
siderable range  in  the  assumption  that 
a  sack  of  cement  is  equal  to  1  cu.  ft. 
The  degree  of  compacting  to  which 
this  material  is  susceptible  makes  it 
reasonable  to  assume  here  that  a  cubic 
foot  of  cement  weighs  100  lb.  The  same 
weight  is  a  very  good  average  for  the 
weight  of  ordinary  concrete  aggregate, 
both  fine  and  coarse.  With  this  as- 
sumption, we  have  the  three  ingredi- 
ents of  plain  concrete  reduced  to  an 
equal  weight  basis  and  any  mix  may 
therefore  be  worked  out  by  simple 
proportion. 

Since  the  average  weight  of  plain 
concrete  is  145  lb.,  the  material  re- 
quired for  any  job  may  be  deter- 
mined closely  by  finding  the  number 
of  cubic  feet  of  each  kind  or  mixture 
of  concrete  and  using  this  straight-line 
formula.  Then  merely  by  assuming  all 
materials  are  of  approximately  the  same 
weight,    the  pounds    of  cement   in    each 


cubic  foot  of  concrete  will  be  the 
weight  of  1  cu.  ft.  of  concrete  or  145 
lb.  divided  by  the  sum  of  the  parts  in 
the  mix.  This  weight  times  the  parts 
of  sand  or  stone  will  give  the  weight 
of  sand  or  stone  per  cubic  foot  of  con- 
crete. It  is  believed  that  this  formula 
is  sufficiently  accurate  to  take  its 
pla^e  beside  the  older  formulas  and 
tables.  One  advantage  of  this  rule  is 
that  it  will  give  the  approximate 
weight  of  materials  required  for  the 
odd  proportions  encountered  where 
the  mix  is  fixed  by  screening  tests 
and   the    fineness   modulus. 

This  rule  is  offered  contractors  with 
the  recommendation  that  it  is  as  ac- 
curate as  the  estimating  methods  they 
have  used  heretofore  and  it  should 
make  the  ton  unit  more  popular  with 
some  who  have  been  puzzling  over 
conversion  factors  and  other  means  of 
applying  the  new  weight  units  to  the 
old  box  measures. 

In  the  table  herewith  the  first  col- 
umns show  the  quantities  given  in 
Taylor  &  Thompson's  tables,  based  on 
a  barrel  of  4  cu.  ft.  and  40  per  cent 
voids  in  broken  stone  or  gravel.  The 
last  three  columns  show  the  reasonable 
degree  of  agreement  between  the  two 
estimating  methods.  It  will  be  seen 
that  the  differences  between  the  two 
fall  well  within  the  range  of  accuracy 
to  be  expected  of  such  tables  or  for- 
mulas. 


Comparison   of   Straight  Line  Formula   with    Taylor    &    Thompson    Tables    for 
Materials    Required    for   Various     Mlbctnrea     of     Concrete 

Quantities   per  Cu.   Yd. 
of  Concrete 


^Quantities   per  Cu.   Ft.   of  Concrete^ 
Cement,  Lb.        Sand,       Lb.     Stone,  Lb. 
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ROAD    MAINTENANCE    PROGRAM    IS 
RECEIVING  APPROVAL 


MISAPPROPRIATION     OF     FUNDS     IS 
CHARGED 


Thirteen  counties  in  the  state 
through  their  boards  of  supervisors 
have  adopted  Vesolutlotis  approving 
the  maintenance  program  of  the  Cali- 
fornia highway  commission  as  it  ef- 
fects county  highway  routes  within 
their  respective  boundaries,  it  is  an- 
nounced by  W.  F.  Mixon,  secretary  of 
the    commission. 

A  few  days  ago  the  commission  sub- 
mitted to  the  boards  of  supervisors  of 
forty-three  counties  a  statement 
showing  roads  proposed  to  be  taken 
over  for  maintenance  on  January  1, 
in  accordance  with  an  act  of  the  last 
legislature.  Counties  were  asked  to 
approve  routes  selected  and  to  agree 
to  take  back  such  roads  as  were  not 
incorporated    into    the    state    system. 

The  commission  hopes  that  favor- 
able action  will  be  taken  by  all  of  the 
counties  prior  to  January  1,  the  date 
on  which  the  maintenance  schedule  is 
to  start. 


An  action  charging  misappropriation 
of  more  than  $550,000  has  been  filed  in 
the  superior  court,  at  San  Francisco, 
against  certain  former  directors  of  Getz 
Brothers  and  Company,  prominent  steel 
exporters. 

The  present  firm,  recently  reorganiz- 
ed, and  its  officers  are  not  included  in 
the  charge.  The  plaintiff  is  Peirce 
Coombes,  a  creditor's  assignee. 

The  complaint  specifies  that  the  al- 
leged misappropriations  resulted  from 
a  plan  where  M.  G.  Franklin,  a  direc- 
tor, had  A.  C.  Rulofson  buy  steel  from 
the  eastern  manufacturers  and  resell 
it  to  Getz  Brothers  at  a  profit,  which 
was  shared  between  Franklin,  Rulof- 
son and  Leon  Samuels,  an  attorney. 
The  former  directors  apart  from  Frank- 
lin, who  are  joined  in  the  action  are 
Milton  E.  Getz,  M.  O.  Meyer  and  S,  0, 
Meyer. 
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KAST    BAY      FINANCE   COMPANY      IS 
ORGANIZED 


Continuous   Inspection   On    Buildings 


Organization  of  the  Western  Hous- 
ing Corporation,  a  15,000,000  institu- 
tion, for  the  purpose  of  financing'  build- 
ing construction  and  real  estate  de- 
velopment in  the  bay  district  and 
central  California  generally,  is  an- 
nounced in  Oakland. 

The  officials  include  Walter  G.  Tib- 
bitts,  president,  director  Citizens'  Na- 
tional bank  and  Citizens'  Savings  bank 
of  Alameda;  former  president  Barnes 
&  Tibbitts,  S.  B.  &  D.  D.  Co.;  E.  K. 
Taylor,  chairman  of  directors,  former 
state  senator,  for  35  years  attorney  for 
the  Bank  of  Alameda,  president  Ala- 
meda Red  Cross  Society;  P.  G.  Athearn, 
vice  president,  senior  member  Athearn, 
Chandler  &  Farmer,  attorneys  Joseph 
K.  Calne,  vice  president,  former  cashier, 
Utah  Commerce  &  Savings  Bank,  Salt 
Lake  City,  for  eight  years  managing 
director  Oakland  Chamber  of  Com- 
merce and  vice  president  Oakland  Real 
Estate  Board;  Roy  O.  Long,  vice  presi- 
dent, former  president  Berkeley  Cham- 
ber of  Commerce,  realtor;  F.  F.  Morse, 
trtasurer,  vice  president  Builders' 
Hardware  Co.,  Oakland,  former  commis- 
sioner of  public  works  and  commis- 
sioner of  public  health  and  safety, 
Oakland,  secretary-treasurer  Morse 
Realty  Co.,  and  Walter  J.  Burpee,  sec- 
retary assistant  district  attorney  Ala- 
meda County  for  10  years,  law  firm  of 
Breed  &  Burpee  since   1918. 

The  list  of  directors  include  Hugo 
Arnstein,  district  freight  agent  Sacra- 
mento Short  Line  for  14  years  and  in- 
dustrial expert;  J.  N.  Borroughs,  presi- 
dent Oakland-California  Towel  Com- 
pany, first  vice  president  American 
Linen  Association,  past  secretary  Oak- 
land Rotary  Club;  Lewis  S.  Gear,  real- 
tor and  director  Oakland  Real  Estate 
Board;  John  F.  Smith,  secretary-treas- 
urer Smith  Bros.,  stationers,  director 
Cosmopolitan  Building  and  Loan  As- 
sociation. 


ROAD    CONVICTS    WAGES    ARE    DIS- 
TRIBUTED 


The  California  Highway  Commission 
distributed  $4,199.11  this  year  among 
dependents  of  convicts  employed  in  the 
commission's  three  prison  road  camps. 
This  sum  went  to  approximately  125 
individuals  and  families  and  repre- 
sents accumulated  allotments  of  earn- 
ings of  men  in  the  camps.  All  unpaid 
balances  were  determined  and  checks 
mailed  several  days  prior  to  Christmas. 
Prisoners  in  the  road  camps,  under  an 
act  of  the  legislature,  are  permitted  to 
earn  a  small  daily  wage,  two-thirds  of 
which  may  be  allotted  to  dependents. 


SEEK       TO       HOLD       PAYMENT       ON 
LIGHTING     CONTRACT 


The  possibility  of  a  law  suit  to  test 
the  right  of  the  city  of  Sacramento  to 
withdraw  $3800  from  the  contract  of 
H.  C.  Reid,  contractor  engaged  in  In- 
stalling electroliers  on  various  streets, 
loomed  as  the  outgrowth  of  a  request 
to  city  authorities  by  a  county  grand 
jury  committee  that  this  sum  be  with- 
held from  Reid's  contract  on  the 
ground  he  had  violated  the  state  labor 
laws  In  working  his  men  more  than 
eight   hours  a   day   on   a   public   job. 

A  list  of  380  instances  in  which  the 
committee  charged  Reid  violated  the 
law  was  submitted  to  City  Manager  H. 
C.  Bottorff.  Committee  members  held 
the  sum  of  $10  should  be  substracted 
for  each  case  in  conformity  with  the 
law. 

The  matter  was  immediately  turned 
over  to  City  Attorney  R.  L.  Shlnn  by 
Bottorff  with  a  request  for  a  legal 
opinion. 


By    Norman    M.   Stineman.   Structural    Engineer    in     L. 

Bulletin 


A.     Builderit'    EzchaBge 


The  need  for  rigid  and  continued  in- 
spection throughout  the  construction 
of  buildings  wherein  the  size  and  de- 
tails of  structural  members  cannot  be 
known  to  be  sufficient  from  experience 
should  be  apparent.  Yet  up  to  the 
present  time,  the  building  department 
of  Los  Angeles  has  found  it  difficult  to 
provide  sufllcient  inspection  due  to  the 
lack  of  the  necessary  number  of  city 
inspectors. 

Buildings  are  designed  to  be  struc- 
turally sound  but  they  must  also  be 
built  structurally  sound.  To  this  end 
contributes  every  ounce  of  material 
that  enters  into  the  building  and  every 
physical  effort  that  is  made  to  piece  it 
together. 

The  danger  of  lack  of  inspection  was 
brought  home  to  all  when,  about  two 
years  ago,  the  roof  of  the  Knicker- 
bocker Theatre  in  Washington,  D.  C, 
crashed  down  on  the  heads  of  an  au- 
dience and  exacted  a  toll  of  one  hun- 
dred lives.  Investigation  showed  that 
the  main  steel  roof  truss  was  built  of 
lighter  material  than  the  plans  called 
for  and  was  nine  inches  shorter  than 
specified.  When  the  roof  was  weighted 
with  an  unusually  heavy  snow  load  the 
improper  bearing  and  insufficient 
strength  of  the  truss  forced  out  the 
piers  and  the  entire  roofing  structure 
fell.  Proper  inspection  would  have 
prevented   this  disaster. 

More  recently,  a  theatre  in  Janes- 
ville,  Wisconsin,  failed  before  comple- 
tion due  to  overloading  of  a  brick 
pier.  A  hotel  at  Bay  City,  Michigan, 
fell  down  because  no  effort  was  made 
to  keep  the  concrete  from  freezing. 
These,  and  lesser  failures,  can  be  trac- 
ed directly   to   lack   of   inspection. 

Most  building  activities  of  a  public 
works   nature    have      rigid      and      con- 


tinuous inspection.  In  paving  work, 
for  insience,  whether  a  job  calls  for  a 
Ijlock  or  a  mile,  constant  inspection  is 
given  in  practically  every  city,  county 
and  state  in  the  country.  Why;  To 
insure  the  owner  of  that  structure  that 
it  has  been  built  of  the  specified  ma- 
terials and  with  the  best  possible 
workmanship.  Even  most  paving  pro- 
jects of  a  private  nature  are  properly 
inspected  during  the  construction 
period. 

There  is  as  much  need  for  continuous 
and  competent  inspection  in  private 
building  operations  as  in  paving  work. 
Materials  are  delivered  on  the  work 
at  all  hours  and  should  be  inspected. 
Often  changes  must  be  made  in  certain 
methods  of  handling  and  these  should 
be  approved.  In  some  instances  there 
are  questions  which  arise  regarding 
the  removal  of  forms  or  supports  for 
concrete  work,  and  these  questions 
should  be  decided  by  an  inspector  who 
is  responsible  to  the  City  Inspector  of 
Buildings  as  well  as  to  the  owner  or 
architect. 

Washington,  D.  C^  Boston,  Cleveland 
and  Seattle  have  made  provisions 
whereby  the  owner  of  any  building  of 
a  certain  type  or  above  a  certain  size 
shall  employ  at  his  expense  and  keep 
constantly  on  the  work  during  con- 
struction, an  inspector  who  is  duly 
qualified,  approved  and  assigned  to  the 
building  by  the  City  Superintendent  of 
Buildings.  In  this  way,  of  course,  the 
city  is  relieved  of  the  cost  of  such  in- 
spection. 

Placing  the  cost  of  this  additional 
inspection  on  the  shoulders  of  the  own- 
er should  not  be  regarded  as  a  hard- 
ship, for  he  will  obtain  a  structure  of 
higher  strength  and  quality  than  he 
would   obtain   without   such    inspection. 


Sacramento   Told   To   Adopt 

More    Modern    Building    Code 


Speaking  before  Sacramento  engi- 
neers at  the  noonday  luncheon  of  the 
American  Society  of  Civil  Engineers  at 
the  Hotel  Sacramento,  Norman  M. 
Stineman,  structural  engineer  for  the 
Portland  Cement  Association,  of  Chi- 
cago, strongly  urged  that  the  city  of 
Sacramento  adopt  a  more  modern  build- 
ing code  and  keep  it  in  force  by  mak- 
ing owners  of  the  larger  structures  re- 
sponsible for  the  structural  strength 
and  safety  of  their  buildings. 

"A  building  code,"  Stineman  said, 
"should  not  be  too  restrictive  by  re- 
quiring too  heavy  or  wasteful  con- 
struction. It  should  stick  to  the  rules 
of  economy,  consistent  with  the  rules 
of  safety." 

Many  building  codes,  he  said,  prevent 
the  use  of  building  materials  of  merit 
as  well  as  methods  of  construction, 
either  by  making  no  provision  for  them 
or  by  throwing  impossible  restrictions 
about   them. 

Stineman  recommended  that  an  ex- 
perienced structural  engineer,  familiar 
with  building  code  work  and  who  has 
no  axe  to  grind,  be  selected  to  write 
the  code  and  that  a  general  committee 
of  local  men  familiar  with  various 
phases    of   building   construction,    sani- 


tation   and    safety    act    in    an    advisory 
capacity. 

After  the  code  is  adopted  a  perman- 
ent building  code  commission  of  men 
connected  with  the  city's  building  in- 
dustry should  continue  to  co-operate 
with  the  city  building  inspector  by  con- 
sidering and  passing  on  new  materials 
and  construction  methods.  The  speaker 
recommended  that  the  codes  should  in- 
clude a  provision  that  with  all  large 
structures  a  city  building  inspector  de- 
vote his  entire  time  to  overseeing  con- 
struction of  the  building  and  that  the 
contractor  be  required  to  pay  the  salary 
of  the  inspector. 

The  proposed  expert  inspection, 
Stineman  pointed  out,  would  Involve  no 
additional  expense  to  the  city,  the  city 
would  have  safer  and  better  buildings 
and  the  individual  owners  would  ob- 
tain structures  of  greater  strength, 
quality  and  durability  than  they  could 
hope  to  get  without  it. 

Stineman  cited  Cleveland,  Boston, 
Washington,  Pittsburgh,  Des  Moines 
and  Toledo  as  cities  where  modern 
building  codes  have  been  tried  and 
proven  a  great  improvement  to  the 
modern   structure. 
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APARTMENTS 


Plans    Being    Figured. 

APARTMENTS  Cost,    $ 

SAX    FPvANCISCO,    S    Page    St.    east    of 

Octavia. 
Three-story       and        basement       frame 

apartment  house   (12  apts.). 
Owfner — Chas.    Dougherty,    Manx   Hotel, 

San  Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,    $32,000 

SAX     FRAXCISCO,     X     Hayes       156     W 

Fillmore. 
Three-story    and    basement    frame    (18) 

apartments. 
Owner — Colman    Farb    and    .1.    Halpern, 

1440   Steiner  St.,   S.   F. 
Architect  —  J.    C.    Hladik,    Monadnock 

BIdg.,    S.    F. 
Contractor — J.    Halpern,       1440    Steiner 

St.,    S.    F. 


Cost,    $45,000 
S    Mission    N    of 


Contracts    Awarded. 

APTS.    STORE. 

SAX    FRAXCISCO,    W 
20th    St. 

Three-story  reinforced  concrete  apart- 
ment and  store  building,  14  2-room 
apts.,   3   stores. 

O^vner — E.    J.   Lubbe. 

Architect — Albert  W.  Burgren,  110  Sut- 
ter St.,  San  Francisco. 

General  Contract  —  R.  Paratore,  28Ii 
Natoma    St.,    San    Francisco. 

Paintinjer — C.  V.  Sovig,  180  Jessie  St., 
San    Francisco. 

Plunibinsr — A.  E.  Somerton,  2006  Union 
St..    San    Francisco. 

IleatiiiK  and  Ventilating — Atlas  Heat- 
ing and  Ventilating,  557  4th  St., 
San  Francisco. 


Contract   Awarded. 

DWELLIXGS  Cost,    $10,000 

and  $5500 

OAKLAXD,  Alameda  Co.,  Calif.  W  Tel- 
egraph  Ave.    100   S  38th  St. 

One-story  18-room  9-family  dwellinE 
and  1-story  10-room  5-family 
dwelling. 

Owner— P.  Robins,  3125  High  St.,  Oak- 
land. 

Architect — Xone. 

Contractor  —  H.  P.  Moultin,  Lot  430 
Millsmont,   Oakland. 


Plans    Being    Completed. 
APT.  HOUaE.  Cost,   $200,000 

SACRAMEXTO,   On  American   River. 
2-story    class    A    community    apartment 

house. 
Owner — F.    J.    Wentz. 
Architect — Eugene    J.     Seadler,     Mitau 

Bl-dg.,    Sacramento. 


To   be   Done   by   Day's   Work. 
APARTMENTS  Cost,   $24,000 

SAN   FRANCISCO.      E   Polk    107   N   Bay 

Street. 
Three-story   and    basement    frame    (12) 

apartments. 
Owner — Hind   Building  Co.,   609   French 

Bank    Bldg.,    San    Francisco. 
Architect — W.    G.    Hind,      609      French 

Bank'  Bldg.,    San   Francisco. 


Contract'   A-*\'arded. 

APARTMENTS  Cost,    $14,000 

Si«^   FRANCISCO.      B   Majlorca   St.    102 

'    S    Alhambra    St. 
Three-story    and    basement    frame    (8) 

■  apartments. 
Owner — 'J.  H.  Legiui?',  M.  b.,157^  Dolores 

St.,   San    Francisco. 
Architect — H.  C.  Bauraann,  251  Kearny 

St.,    San   Francisco.  .  . 

Contraetor-^N.    S.    Legiu^,     5601     Shat- 

.  tuck   Ave.,    Berkeley. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Arehts.  AValker  &  Eisen,  701  Great  re- 
public Life  Bldg.,  are  preparing  pre- 
liminary plans  for  a  7-story  class  A 
store  and  apt.  bldg.  on  Wilshire  Blvd., 
in    Speedway    tract,    Beverly    Hills,    for 


Walter  G.  McCarty.  Stores  and  apts.  in 
first  story,  apts.  in  upper  stories;  130 
by  158  ft.,  reinf.  cone,  constr.,  steam 
htg.,  elevators;  $500,000. 


BONDS 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Jan.  19  is  date  set  by  city  to  vote  bonds 
of  $200,000  to  finance  erection  of  12- 
classroom  addition  to  Washington 
school,  6-classrcom  addition  to  McKin- 
ley  school,  purchase  of  4-acre  site  for 
school  purposes  and  for  minor  repairs 
and  alterations  to  standing  school 
buildings. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Jan.  18,  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$885,000  bond  issue  of  Richmond  High 
School  District;  proceeds  of  sale  to 
finance  erection  of  new  high  school. 


BRODERICK,  Yolo  Co.,  Cal.— Jan.  16 
's  date  set  in  Washington  School  Dis- 
trict to  vote  bonds  of  $20,000.  to  finance 
erection  of  new^  grammar  school. 
Trustees  of  district  are:  N.  L.  Man- 
",hester,  P.  E.  McGregor  and  Ina  L. 
Dassonville. 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
County  sells  $42,000  bond  issue  of  San 
Bruno  Grammar  School  District;  pro- 
ceeds of  sale  to  finance  erection  of 
new  school. 


SAN  RAFAEL,  Marin  Co.,  Cal. — 
School  trustees  of  various  county  dis- 
tricts at  recent  meeting,  urged  the 
erection  of  a  junior  high  school  for  the 
Tamalpais  and  San  Rafael  High  School 
Districts.  It  is  expected  the  site  will 
cost  $90,000,  the  buil<Sings  $3H0,00O, 
fixtures  and  furniture  $75,000.  Funds 
to  finance  \vould  be  raised  through  a 
bond   issue. 


CHURCHES 


Cost,    $2500 


Plans   Being    Prepared. 
ADDITION 
PIEDMONT. 
Addition   to   frame  church  bldg. 
Owner — Piedmont    Community    Church. 
Architect — ^Albert     Farr,     68     Post     St., 
San   Francisco. 


LOS  ANGELES,  Cal. — Archt.  Harold 
'ross.  Merchants  National  Bank  Bldg., 
is  preparing  working  plans  for  a  new 
church  and  educational  bldg.  at  n.w. 
tor.  of  Pico  Blvd.  and  Arlington  Ave. 
Christian  Church;  auditorium  to  seat 
800,  Sunday  school  dept.  with  classrms, 
banquet  hall  and  kitchen;  60x150  ft.; 
?l-50,000. 


E.  T.  Thurston 

Mem.   Am.  See.  Civil  Engineers 
Mem.    Gen.     Contractors    Assn. 

57    POST    STREET 
Kearny  6757 


InKp«ctIonk 

KHtlmateH 

Supervision 


Reports 

Appminnis' 
ManiiKement 


BUILDING  and  ENGINEERING 
CONSTRUCTION 


EAGLE  ROCK,  L.  A.  Co.,  Cal.— Archt. 
J.  A.  Howard,  Jr.,  820  Story  Bldg.,  Los 
.Vngeles,  is  compl.  plans  for  1-story  re- 
inforced cone,  church  at  Eagle  Rock, 
iOr  First  Church  of  Christ,  Scientist; 
auditorium  with  balcony  to  seat  980, 
ounday  school  rms.,  ets;  100x140x140 
ft.;    $90,000. 


FACTORIES  &  WAREHOUSES 


Contracts   Awarded. 

ADDITION  Cost,    $51,500 

SAN    FRANCISCO,     S    W    Battery    and 

Sacrament3   Streets. 
Twoi-story     reinforced     concrete     addi- 
tion   to   present   building. 
Owner — Eastman  Kodak  Co. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,    San   Francisco. 
Contractor     —     Cahill     Bros.,     55     New 

Montgomery   St.,   San   Francisco. 
Plumbing— Fred    Snook,     596    Clay    St., 

San   Francisco. 
Sprinlvler     System — Automatic     Sprink- 
ler  Corp.    of    America,    519    Califor- 
nia  St.,   San  Francisco. 
As       previously      reported,       painting 
was    awarded    to    D.    Zelinsky    &    Sons, 
165  Grove  St.,  San  Francisco;  pile  driv- 
ing    to     Renner     Foundation     Co.,     628 
Montgomery    St.,    San    Francisco;    terra 
cotia   to   Gladding  McBean,   660  Market 
St.,  San  Francisco;  brick  work  to  M.  B. 
McGowan,     180    Jessie     St.,     San    Fran- 
cisco;   and    grading    to    The    Granfield 
Co.,    180    Jessie   St.,   San  Francisco. 


Bids   Being  Taken. 

FACTORY,   ETC.  Cost,   $75,000 

SAN    FRANCISCO.         NW       Main      and 

Howard  Streets. 
One   and   two-story   reinforced  concrete 
factory    and    sales    building     (137x 
137    feet). 
Owner    —    Herman    Safe    Co.,    216    Fre- 
mont St.,  San  Francisco. 
Engineer    —    T.      Ronneberg,      Crocker 
Bldg.,  San  Francisco. 
Considerable   steel   sash  will   be  used 
Structure    to    have    wood    pile    founda- 
tion. 


SAN  FRANCISCO — Southern  Pacific 
Co.,  65  Market  St.,  San  Francisco,  plans 
construction  of  additions  to  shop 
buildings  during  year  1926. 


^.OS  ANGELES,  Cal. — M.  L.  Marvin, 
')957  S  St.  Andrews  PI.,  was  low  bidder 
at  $180,950  for  erecting  a  class  A  ware- 
house bldg.  at  n.w.  cor.  of  2nd  and 
'^''^nes  Sts.  for  Challenge  Cream  and 
L..tttr  Assn;  Chas.  F.  Plummer,  1108 
Story  Bldg.,  archt.  Two-story  and  base- 
ment, 93x240  ft.,  de.signed  for  two  ad- 
ditidiial  stories;  reinf.  cone,  construc- 
tion. 


■»-AU-5^'-  ^  *«-#»':  ■»'i>»W€  hr^4f!»-  .•■  ^^ 


SAN  C,ARLOS,  San  Mateo  Co.,  Cal. — 
''alifornia  Concrete  Products  Co.,  Inc., 
of  Sunnyvale,  Calif.,  will  purchase  a 
iO-acre  site  in  San  Carlos  served  by 
vhe  Southern  Pacific  R.  R.,  and  will 
erect  a  concrete  products  plant  manu- 
facturing concrete  irrigation  pipe, 
building    tile,    etc. 

; ,-  ... .;  !  ■  ...  -  t  .,, .», -i. « j);. »)5 

PiNOLfer'  eor»trsL~  Costa ' %'6., "  Caiif. — 
California  Woolen  Mills,  E.  M.  Carter, 
pre.sident,  has  closed  negotiations  .for 
80-acre  Krieger  property^  bet.  Rlch- 
inoiid  and  Pinole  and  plans  erection  of 
in'W  plant,  the  first  unit  of  which  Will 
iiisi  $125,000  exclusive  of  equipment  if 
which  is  estimated  at  $175,000.  It  is -^ 
proi)Osed  to  have  construction  under  ■  i^. 
way   within   six  months.  :j 

PO  RTLAND,  Ore'  —  Arch.  Martin  ,  ^ 
"^chacht,  Yeon  Bldg.,  takes  bids  about  '  > 
Jan.  15  for  two-story  reinforced  con-  | 
Crete,  100  by  200  ft.  warehouse  for  I 
Northwestern  Electric  .Co.,  to  be  erect-  1 
ed  at  Riw^f,  and.  tidrinS'^Ss;..;fist.  cost  :5 
$150,000.  _      _  ^1 
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VERNON,  Los  Angeles  Co.,  Cal. — 
Chas.  B.  Harp,  663  Chamber  of  Com- 
merce Bldg-.,  Los  Angeles,  has  started 
work  for  two  factory  buildings,  one 
two-story  reinforced  concrete,  100x114 
feet  and  one-story  steel  frame  and 
corrugated  iron  building,  114x61  feet, 
at  2050  E.  48th  St.,  Vernon,  for  the 
Technical  Glass  Co.  of  Vernon;  Noice 
&  Merrill,  Washington  Bldg.,  engi- 
neers. 


CEFOES,  Stanislaus  Co.,  Oal. — ^Pio- 
neer Fruit  Co.,  Ceres,  plans  erection 
■of  pre-cooling  plant.  Construction  is 
to  be  completed  to  handle  next  sea- 
son's crop. 


ISLETON,  Sacramento  Co.,  Calif.  — 
California  Co-Operative  Canneries,  230 
California  St.,  San  Francisco,  is  pre- 
paring plans  for  |250,000  (including 
equipment)  canning  plant  to  be  erect- 
ed here;  will  pack  asparagus,  pickles, 
tomatoes,    spinach,    pears    and    peaches. 


FLATS 


Contract    Awarded. 

FLATS  Cost,   $12,000 

SAN    FRANCISCO.      N    Bush       187       W 

Pierce   St. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Chas.  J.  U.  Koenig,   520  Church 

St,.   San   Francisco. 
Architect — None. 
Contractor — Chas.  J.  U.   Koenig  &   Son, 

520  Church   St.,   San   Francisco. 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $7000    each 

SAN     FRANCISCO.       E     Thirty-second 

Ave  100  and  125  N  Fulton  St. 
Two  two-story  and  basement  frame   (2 

each)   flats. 
Owner — M.     McDonough,     148     Randall 

St.,   San  Francisco. 
Architect — None. 


GARAGES 


Permit  Applied  For. 

GARAGE  Cost,    $30,000 

SAN   FRANCISCO — NE    Third   and   Fol- 

som   Streets. 
Two-story     reinforced    concrete    public 

garage. 
Owner — Associated    Real    Estate    Corp. 

321    Bush   St.,    San   Francisco 
Architect — Dodge  A.  Riedy,   821  Market 

St.,    San    Francisco. 


Plans  Being  Prepared. 
GARAGE  Co»t,     $16,000 

WOODLAND,   Yolo   Co.,   Cal. 
One-story    brick   and    steel   garage. 
Owner — E.    J.    Stevenson,    Woodland. 
\rchitect  —  Eugene    J.    Seadler,   Mltau 
Bldg.,    Sacramento. 


LOS  ANGELES,  Cal.  —  Architect 
Henry  Carlton  Newton,  304  San  Fer- 
nando Bldg.,  is  completing  working 
plans  and  will  take  bids  this  week 
from  a  selected  list  of  bidders  for  one- 
story  and  mezzanine  floor  garage  and 
auto  sales  building  at  1136  W.  Wash- 
ington St.,  for  Doyle  &  Schaeffer;  show- 
room, offices,  52x105  feet. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


GOVERNMENT  WORK 
AND  SUPPLIES 


WASHINGTON,  D.  C— Until  Jan.  9, 
10:30  A.  M.,  bids  will  be  received  by 
General  Purchasing  Oflicer,  Panama 
Canal,  under  Circular  No.  1716,  to  fur. 
and  del.  Balboa  (Pacific  Port)  dry  air 
filters,  oak  lumber,  cypress,  ties,  manila 
rope,  plate  glass,  monotype  metal,  fire 
post,  locks,  screws,  etc.  Further  in- 
formation obtainable  from  Assistant 
I'urchasing  Agent,  Fort  Mason,  San 
Francisco. 


MARE  ISLAND,  Cal. — Until  Jan.  20, 
11  a.  m.,  bids  will  be  rec.  by  Bureau  of 
yards  and  Docks,  Navy  Dept.,  Wash- 
ington, D.  C,  for  dredging  Sub-Marine 
Repair  Base,  Mare  Island,  under  Speci- 
fication No.  5172.  See  call  for  bidtt  nn- 
der  official  propoHal  section  In  thia 
Issue. 


SAN  DIEGO,  Cal.— See  "Dredging, 
Harbor  Works  and  Excavations,"  this 
issue. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Permutit  Co.,  440  4th  Ave.,  New  York, 
at  $15,680  awarded  cont.  by  U.  S.  Vet- 
erans' Bureau  to  fur.  and  install  water 
softening  plant  at  Hospital  No.  24, 
Pfilo   Alto. 


WASHINGTON,  D.  C. — Until  Jan.  9, 
10:30  A.  M.,  under  Circular  No.  1716,  bids 
will  be  received  by  Purchasing  Officer, 
Panama  Canal,  to  fur.  and  del.  Balboa 
(Pacific  Port):  dry  air  filters,  oak  lum- 
ber, cypress  ties,  Manila  rope,  plate 
glass,  fire  pots,  locks,  screws,  etc. 
Further  information  obtainable  from 
Assistant  Purchasing  Agent,  Fort 
Mason,   San  Francisco. 


SAN  FRANCISCO — Until  Jan.  8,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6483-804,  to  fur.  and  del.  Rio  Vista, 
Solano  county,  3  pipe  line  elbows  and 
3  lengths  of  dredge  pipe. 


SAN  FRANCISCO— Until  Jan.  12,  11 
A.  M.,  bids  will  be  received  by  Con- 
structing Quartermaster,  Fort  Mason, 
to  paint  exterior  of  buildings  at  Fort 
Mason.  See  call  for  bids  under  official 
proposal  section   in   this   iiusue. 


HALLS  AND  SOCIETY 
BUILDINGS 


Sub-Bids    Being    Received. 

CLUB  Cost,  $1,250,000 

SAN    FRANCISCO,    SW    Cor.    of    Sutter 

and    Mason    Streets. 
Tw-ilve    story    class    "A"    steel    frame 

club    building. 
Owner — San    Francisco    Woman's    Bldg. 

Association. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  naore  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  ->  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rRANCISCO 

Los  Angeles 


Architect — Bliss    and    Faville,     Balboa 

Bldg.,   San  Francisco. 
Contractor — Ralph     McLeran    and    Co., 
Hearst   Bldg.,   San   Francisco. 
As     previously     Reported,     structural 
steel     was     awarded     to     Dwyer     Bros., 
17th  and  Kansas  Sts.,  San   Francisco. 

Sub-figures     being     received     on    all 
parts  of  work. 


Commissioned  To  Prepare  Plans. 
LODGE  BUILDING  Cost,  548,000 

OAKLAND,  College  Ave. 
Three-story    reinforced       concrete      or 

brick    lodge    building. 
Owner — Rockridge  Masonic  Temple  As- 
sociation. 
Architect — Paul    V.    Tuttle    and    F.    H. 
Slocomb,   363   17th  St.,  Oakland. 
First  floor  will  contain  three  stores, 
second  &   third  floors  will  be  designed 
for   lodge    rooms,    club   rooms   and   ban- 
quet   hall.    Construction    will    probably 
start  around  the  first  of  April. 


ATWATER,  Merced  Co.,  Cal. — T.  A. 
Wayne,  Atwater,  at  approx.  $7000 
awarded  contract  to  erect  clubhouse 
for  Atwater  Women's  Improvement 
Club. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
San  Jose  Athletic  Club  plans  early 
erection  of  115,000  fight  arena  and  gym- 
nasium, seating  approx.  3200  people. 
Site  has  frontage  of  147  feet  in  San 
Augustine  St.  and  93  ft.  in  Autumn  St. 
Ora  J.  Forman,  is  secretary-treasurer 
of  the  club. 


Su'o-Bids   to    be   Asked   Ne.xt   Week. 
STORE  &  LODGE  BLDG.       Cost,  $75,000 
RICHMOND,  Contra  Costa  Co.,  Cal.  SW 

Tenth    St.   and   Macdonald   Ave. 
Two-story   brick   and   terra  cotta  office, 

store   and    lodge   building. 
Owner    &      Contractor — F.      A.      Muller, 

Syndicate   Bldg.,   Oakland. 
Lessee — Moose  Lodge  of  Richmond. 
Architect  —  Hugh  C.   White,   Syndicate 

Bldg.,    Oakland. 


NEAR  CULVER  CITY.  L.  A.  Co.,  Cal. 
— Archt.  Harry  Hayden  Whiteley,  320 
Madison  Ave.,  Culver  City,  has  compl. 
new  plans  for  1-story  and  part  2-story 
Spanish  clubhouse,  at  Cheviot  Hills, 
facing  California  Country  Club,  near 
Culver  City,  for  the  Palomar  Tennis 
Club;  large  reception  rm.,  ballroom, 
living  rm.,  dining  rm.,  grille,  25  guest 
rms.,  12  tennis  courts,  2  exhibition 
courts  with  bleachers,  cone,  and  tile 
swimming  pool,  50x100  ft.,  frame  and 
stucco,  tile  roof. 


SAN  DIEGO,  Cal. — Salvation  Army 
will  start  ■work  soon  on  new  bldg.  on 
2nd  near  E  St.,  to  cost  about  $65,000. 


VENTURA,  Cal. — Archt.  C.  C.  Ritten- 
house,  Wilcox  Bldg.,  L.  A.,  has  com- 
pleted plans  for  a  3-story  store  and 
lodge  bldg.  at  Ventura  for  Ventura 
Masonic  Building  Assn;  three  stores  in 
first  story,  lodge  and  accessory  rms. 
in   upper  stories;   65x135   ft.;    $125,000. 


LOS  ANGELES.  Cal.— Architect  Paul 
R.  Williams,  1400  Stock  Exchange 
Bldg.,  is  taking  revised  bids  for  four- 
story  and  basement  reinforced  con- 
crete branch  Y.  M.  C.  A.  at  the  south- 
east corner  of  28th  St.  and  Paloma 
Ave.,  for  Young  Men's  Christian  Asso- 
ciation ;52  dormitories  with  shower 
baths,  oflfices,  gymnasium,  ballroom, 
etc.;  100x100  feet;  $125,000. 


Member  S.  F.  Balldera'  B>xchaiiK« 
Phone  Sutter  «700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slate 

Roofing 

and 

Random  Tariegatod  Colon  Hie 

Roofing 

CompoaltioD  Roofing 

General  Roof  RepalrlQR 

Samples  Submitted 

tSO  Jeaale  St^  San  iiVaiMl*** 

Res.    4201    Mission    St. 

Phone    Randolph    B98S 


10 

SEATTLE,  Wash.  —  Arch.  Henryi 
BJtman,  'Secu'rities  Bldg.,  preparing^ 
plans  for  six-story,  120  by  120,  Class 
A  labor  temple  with  offices,  stores  and 
auditorium   to   house   Seattle   unions. 
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HOTELS 


SACRAMENTO,  Cal.  —  Tentative 
plans  have  been  prepared  by  Architects 
Leonard  Starks,  Ochsner  Bldg.;  Dean 
and  Dean,  California  State  Life  Bldg., 
and  Rudolph  Herold,  Forum  Bldg.,  all 
of  Sacramento,  for  the  proposed  Sut- 
ler Club  building  to  be  erecte(J  at  n.e. 
corner  of  11th  and  L  Sts.  Geo.  W. 
I'eltier  is  president  of  the  club.  One 
design  submitted  covers  a  7-story 
structure  with  stores  on  the  ground 
floor  and  club  rooms,  auditorium  and 
offices  on  upper  floors.  Selection  of 
an    architect    is    e.xpected    shortly. 


HOSPITALS 


Working      Drawings      To      Be      Started 

Shortly. 
SANITARIUM  Cost,    $350,000 

NEAR   MURPHY'S,    Calaveras    Co.,    Cal. 
Tubercular    sanitarium     (80    bed    capa- 
city). 
Owner   —    Calaveras    and    San    Joaquin 
Counties    (Eugene   D.    Graham,   elk. 
San    Joaquin    Co.) 
Architect    —    Ralph    P.    Morrell,    Union 
Bldg.,    Stockton. 
Structures    will    probably    have    rein- 
forced  concrete    slab    floors,    reinforced 
concrete   floors   and   tile    roofs. 


Plans  Being  Revised. 

NURSES'   HOME  Cost,    $125,000 

SAN   FRANCISCO.      S   Pine  —  E   Hyde. 
Six-story   Class   B   nurses'    home   build- 
ing. 
Owner — St.   Francis   Hospital   Co.,   Bush 

and    Hvde    Sts.,    San    Francisco. 
Architect — Alfred    I.    Coffey,    Humboldt 

Bank   Bldg.,    S'an   Francisco. 
Conti'actor — R.     McLei/an     Co.,     Hearst 
Bldg.,    San   Francisco. 
NOTE: — It    is    probable    that    an    ad- 
ditional story  will   be  added. 


SAN  DIEGO,  Cal. — Jarboe  Constr.  Co., 
Spreckels  Bldg.,  San  Diego,  sub.  low 
bid  to  San  Diego  county  and  awarded 
contract  at  $120,900,  plus  $2300  for 
Zimmer  windows,  for  5-story  fireproof 
addition,  45x165  ft.,  to  San  Diego  county 
general  hospital  building.  It  is  likely 
that  magnesite  will  be  substituted  for 
cement  floors  adding  $6200  to  above  fig- 
ure. Chas.  Julian,  1228  2nd  St.,  San 
Diego,  awarded  contract  at  $33,424  for 
plumbing  and  steam  heating,  Capitol 
Elec.  Co.,  3833  5th  St.,  San  Diego, 
awarded  contract  at  $12,490  for  electric 
wiring  and  fixtures,  and  Llewellyn 
Iron  Works  awarded  contract  at  $4050 
for  elevators.  Chas.  Quayle,  architect, 
601  Spreckels  Bldg.,  San  Diego. 


Work  Started. 

ADDITIONS  ETC.  Cost,  $100,000 

SAN  FRANCISCO,  Powell  and  O'Farrell 

Streets. 
Additions    to    and    remodeling    of    pres- 
ent hotel  building. 

Owner — Manx    Hotel    (Harvey    M.    Toy) 
Lessee    —    Mortimer    A.    Samuel,    Lady 

Shirley  Apartments,   S.  F. 
Contractor — Frank  J.   Klimm,   456    Ellis 

St.,   San    Francisco. 
Work   will  consist  of  the   addition   of 
probably    100   bathrooms   and   minor   al- 
terations   to   the   structure. 

Plans   To   Be   Prepared. 
HOTEL-STORES.  Cost    $55,000 

STOCKTON,     American     St.,     bet.     Main 

and  Marjiet  Sts. 
Three-story    class    "C"    brick,    32-   room 

Hotel   and   Store   Bldg. 
Owner — Sam   Giovannoni. 

Architect — Peter     J.     Sala,     Exchange 

Bldg.,  Stockton. 
Excavation  is  now  partly  completed 
and  construction  of  balance  of  build- 
ing will  start  about  February  1,  1926, 
and  will  be  ready  for  occupancy  about 
July    1,    1926. 


Additional    Sub-Contracts    Awarded. 
HOTEL  Cost.    $1,500,000 

OAKLAND,    Alameda    Co.,    Cal.       Nine- 
teenth  and  Franklin   Sts. 
Ten-story    Class    B    hotel    building    of 
Spanish    architecture       (300      guest 
rooms). 
Owner  —  J.     K.    Leaming,    Ray    Bldg., 

Oakland. 
Architect  —  W.   H.   Weeks,    Ray   Bldg., 

Oakland. 
General   Contractor  —   Anton    Johnson, 

Call  Bldg.,   S'an  Francisco. 
Lauiidrr^       Equipment — Troy       Laundry 
Machinery  Co..  Ltd.,  954  Mission  St., 
San  Francisco. 
Bathroom     Fixtnre.s    and    Tile    Work — 
Robt.    Howden    &    Sons,    1628    Web- 
ster St.,  Oakland. 
Glas.s     and     Glazing — Cobbledick-Kibbe 
Glass   Co.,   666   Howard   St.,   S.  F. 
Bids   are   being   received   on    masonry 
work,     including    cast    iron     work    and 
ornamental  terra  cotta. 

As  previously  reported,  marble  was 
awarded  to  Eisele  Dondero  Marble  Co., 
2895  3rd  St.,  S.  F. ;  metal  windows  to 
Michel  &  Pfeffer  Iron  Works,  10th  and 
Harrison  Sts.,  S.  F. :  ornamental  iron 
to  Monarch  Iron  Works.  262  7th  St., 
S.  F. ;  hardware  to  Builders  Hardware 
Inc.,  2081  Franklin  St..  Oakland;  sheet 
metal  work  to  Forderer  Cornice  Wks, 
16th  St.  and  Potrero  Ave.,  S.  F:; 
plastering  to  Cement  Gun  Constr.  Co., 
58  Sutter  St.,  S.  F. :  terra  cotta  to  Glad- 
ding, McBean  &  Co.,  22nd  and  Market 
Sts.,  Oakland;  well  boring  to  J.  M. 
Ough,  1201  E-12th  St.,  Oakland;  paint- 
ing   to    J.    J.    Burdon,    354    Hobart    St.. 


Oakland;  electrical  work  to  Severin 
Elec.  Co.,  828  Mission  St.,  S.  F. ;  roof- 
ing to  Bradhoff  Roofing  Co.,  1278  E- 
34th  St.,  Oakland;  removal  of  steel 
forms  to  Steelform  Contracting  Co., 
Monadnock  Bldg.,  S.  F.;  heating,  venti- 
lating and  plumbing  to  Scott  Co.,  381 
11th  St.,  Oakland. 


SAN  DIEGO,  Cal. — Edwards,  Wildey 
&  Dixon  Co.,  Edwards  &  Wildey  Bldg., 
awarded  contract  to  erect  a  seven- 
story  and  basement  Class  A  store 
depot  and  hotel  building  at  San  Diego 
for  Pickwick  Stage  Co.;  O'Brien  Bros., 
San  Francisco,  architects.  First  story 
will  be  200x120  feet,  and  upper  six 
stories,  90x100  feet;  reinforced  con- 
crete construction,  stucco  exterior; 
$450,000. 

Contract  was  previously  reported 
awarded  Industrial  Constr.  Co.,  815 
Bryant   St.,   San    Francisco. 


SANTA  BARBARA,  Calif.  —  Anton 
Johnson  Co.,  Santa  Barbara,  and  1007  S 
(irand  Ave.,  Los  Angeles,  sub.  low  bid 
at  $176,000  for  4-story  and  basement 
reinf.  cone,  store  and  hotel  bldg.  at 
Cota  and  Estado  for  Neal  Calahan. 
Contr.  will  probably  be  awarded  this 
week  and  ground  broken  about  Jan.  15, 
1926.  Sauter  &  Lockard,  archts.,  Santa 
Barbara. 


LOS  ANGELES.  Cal.— Archt.  M.  Eu- 
gene Durfee,  505  Commercial  Exchange 
Bldg"..  has  compl.  wkg.  plans  for  10-sto. 
and  basement  reinf.  cone,  hotel  at  620 
S  Flower  St.,  for  Chas.  F.  DeLong,  264- 
rms.  with  100%  baths,  lobby,  kitchen, 
diningrm.,  cafe,  several  stores,  lounges 
and  smoking  rms;  110x147  ft.,  press, 
br.  and  terra  cotta  facing,  comp.  rfg.. 
It  is  not  decided  whether  bids  will 
be   taken  or  not. 


ICE  &  COLD  STORAGE 
PLANTS 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  supervisors  authorize  purchase 
of  iceing  and  cooling  machine  for 
county  hospital.  J.  H.  Wells,  county 
clerk. 


POWER  PLANTS 


LOS  ANGELES,  Cal. — Bids  rec.  by 
water  and  power  Comm.  Dec.  22  for  St. 
lighting  transformers  under  P-369-506, 
are:  General  Elec.  Co.,  (1)  $5535;  (2) 
$5689,  f.  o.  b.  Los  Angeles;  Westing- 
house  Elec.  &  Mfg.  Co.,  (1)  $4740;  (2) 
$4600,  or  $7900  lump  sum,  f.  o.  b.  Sharon 
Pa.;  Western  Elec.  Co.  (1)  $5535;  (2) 
$5689,    f.    o.    b.    Los    Angeles. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.      We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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PORTLAND,  Ore.— Archts.  Sutton  & 
Whitney,  Lewis  Bldg.,  preparing  plans 
for  two  indoor  type  sub-stations  to  be 
erected  for  Northwestern  Electric  Co., 
Pittock  Block,  Portland.  Will  be  lo- 
cated at  E-32nd  and  Weidler  Sts;  est. 
cost  $.50,000.  Fireproof  const,.,  brick 
and    stone    trim. 


PUBLIC   BUILDINGS 


NAPA,  Napa  Co.,  Cal. — Architect  C.  L. 
Hunt,  Napa,  has  presented  preliminary 
plans  to  city  council  for  propo.sed  fire- 
house,  60  by  70  feet,  to  be  erected  in 
2nd  St.;  est.  cost,   $11,000. 


SACRAMENTO,  Cal. — Until  .Tan.  14, 
9  p.  m.,  bids  will  be  received  by  H.  G. 
Denton,  city  clerk,  to  fur.  and  install 
concert  org-an  in  Municipal  Auditor- 
ium; to  be  furnished  on  an  annual 
rental  basis.  Further  information  ob- 
tainable  from   city   clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
D.  .1.  and  T.  Sullivan,  1942  Folsom  St., 
San  Francisco,  at  $1,800,  awarded  con- 
tract by  city  council  to  reinforce  east 
wall   of   fire   house. 


SAN  FRANCISCO. — Until  Jan.  27,  3 
P.  M.,  bids  will  be  rec.  by  Board  of 
Public  Works  to  erect  Engine  House 
No.  19  at  Third  and  Arthur  Ave.  Se- 
gregated bids  are  wanted  for:  Gen- 
eral construction,  estimated  cost  $40,- 
000;  plumbing,  gas  fitting  and  me- 
chanical work,  $4,500;  electrical  work, 
$2,500.  Plans  obtainable  from  Bureau 
of  Architecture,   2nd  floor,  City   Hall 


RESIDENCES 


Plans   To   Be  Prepared. 

RESIDENCE  Cost,    $50,000 

SAN    FRANCISCO,    Jackson    and    Octa- 

via    Street. 
Two-story     and     basement     frame     and 

stucco    residence. 
Owner — Samuel     H.     Levin,     De     Young 

Bldg.,    San    Francisco. 
Architect   —   Bliss   and    Faville,    Balboa 

Bldg.,   San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $13,500 

STOCKTON,   San  Joaquin   Co.,   Cal.     No. 

1717    N-Hunter    St. 
Two-story   frame  and   stucco   residence 
Owner — Charles     L.     Neumiller,     Comni. 

&    Sav.    Bank   'Bldg.,    Stockton. 
Architect — N'  ne. 
Confactor — T.    E.   Williamson,    1859   W- 

Park  Ave..  Stockton. 


Mailing  Lists 

Will  help  you  increase  sales 
Send  lor  FREE  cataloT  giving- 
counts a.id  priced  on  classmed  names 
of  you  rbest  prospective  customerg— 
National,  SUI'>,Xocal-lndivldual3, 
rrofessiona,  Eusinesa  Firms. 


OQCV    Guaranteed    C  jl 
V^/O  by  refund  of  J^ 


ch 


3DN, 

lotnst 


MSM 


CLAWSON    PATENT 
CHIMNEY   CO. 


CI.AAVSONS    PATENT    CHIJINEY 

U   the   Moat    Complete  on    the 

Market 


CLAWSOXS     FUIINACK     OUATh: 
for   O.-i*.   Coal   or   Wood 


CLAWSON'S 

iioon.«!  and  ».\Mrr;Hs  foi 

Open    Fireplace* 


ExpertB    In    Curing    Smoky    Flora 
and    In    VentilatinK 


Terra   Cnf.i   and   Galvanized    Iron 

Chimney   Top*    Erected 

Chimney  S^reeplner 

149  c:oiTRI1    STREET 
Phone  Park  «O02       San  FranrUco 


I'lans  Being  Figured. 

RES'IDENCE  Cost,    $15,000 

SAN  JOSE,   Santa   Clara  Co.,   Cal.      15th 

and  Julian  Sts. 
Frame   and    stucco      residence,      garage 

and  store  building. 
Owner — Mr.    Constantino. 
Architect — Chas.   S.   McKenzie,   Bank   of 

San    Jose    Bldg.,    San    Jose, 


To   be  Done  by  Day's  Work. 
RESIDENCES  Cost,    $4000    ea 

SAN  FRANCISCO— Vicinity  of  Pacheco, 

21st  Ave.  and  20th  Ave. 
Eight    two-story    and    basement    frame 

residences. 
Owner— C.    S.    Allred,    2    Plaza    St.,    San 

Francisco. 
Architect — None. 

To    Be    Done    By    Days    Work. 

RESIDENCES  Cost,  each  $4000 

SAN  FRANCISCO,  W  37th  Ave.,  S"  Bal- 
boa   St. 

Five  one-story  and  .  basement  frame 
residences. 

Owner — Nick  Hemminga,  627  38th  Ave., 
San    Francisco. 

Architect — None. 


To   Be   Done   by  Day's  Work. 

RESIDENCES  Cost,    $3000    each 

SAN  FRANCISCO.  Vicinity  of  32nd 
Ave.  and   Santiago   St. 

Si.\  one-story  and  basement  frame 
residences. 

Owner — Johnson  &  Erlendson,  245  Fill- 
more St.,  San  Francisco. 

Architect — None. 


SCHOOLS 


Plaii.s    Being    Figured — Bids    <;iose    Jan, 

11.   8   p.   m. 
SCHOOL  Cost,    $35,000 

SAN    RAFAEL,   Marin   Co.,   Cal. 
One    and    one-half    story    brick    or    tile 

school   (5  classrooms),  to  be  known 

as  B  St.  School. 
Owner — San    Rafael    School    District. 
Architect   —    N.    W.    Sexton,    De    Young 

Bldg.,    San    Francisco. 
.See    call    for    bid.s    under    official    pro- 
poMal    Ncction    in    thin    Ikmuc. 


^ 

i 

p 

Id^I 

r% 

W/Cahibinja  CgABX^^.^f^gy/ 
W^^     Producfc      W^^0^ 

All-Kev 

Plaster 

Plaster  Lath 

Wall    Board 

(Patented) 

(Patent   applied    for) 

1(K)%    Mechanical   Key. 

rhe   I.nMI    Word   In   %Vall    Board. 

CALIFORNIA   CEDAK    PRODUCTS   COMPANI                           1 

STOCKTON.    CALIFORNIA                                                    ' 

i2                                                                BUILDING     AND      ENGINEERING     NEWS  Saturday,      January      2,      1926 

Contract   Awarded.  iSEATTLE,     Wiash.— Hans     Pede<r»on),  LOS     ANGELES,     Cal.  —  Henry     W. 

DORMITORY  BLDGS.          Cost,   $300,000  7214    Grnwd,    Seattle,   ^t    $288,600,    sub-  Schlueter,  Black  Bldg-.,  awarded  general 

OAKLAND,     Alameda    Co.,     Cal.       Mills  mitted   low   bid   to   Bd.   of  Education   to  contract    at    $67,740    for    erecting    new 

College   Campus.  erect    Alexander    Hamilton    school.      F.  building   at    Sierra   Park      school      site; 

Two  steel  and  concrete  dormitory  a.  Naramore,  city  school  architect.  Walter  S.  Davis,  architect.  Other  con- 
buildings.                                                                                           tracts     were       awarded       as       follows: 

Owner— Mills  College.  EATONVILLE,       Wash. — Arch.      Wm.  Plumbing   to   Ashworth    &    Gallop,    5853 

Architect — W.    H.    Ratcliff   Jr.,    Mercan-  Mallis,   Seattle,   Wash.,   preparing  plans  Moneta  Ave.,  at  $6245 ;  heating  and  ven- 

tile    Bank    Bldg.,   Berkeley.  for    $100,000   school   to   be   erected   here.  '^'4'^'"^    to    Thos.    Haverty   Co.,    8th    St. 

Contractor — E.  T.  Leiter,  3601  West  St.,  h     L     Herion     school    clerk  ^"<*    Maple    Ave.,    at    $6575;    and   wiring 

Oakland                                                                            '                  '      ^°   Jensen   Electric   Co.,    114   W.    7th    St., 

SAN      FRANCISCO. —  Superintendent  Long    Beach,    at    $2291.70           Bids    for 

Bids    Being   Received.  of   Schools   Jos.   M.   Gwinn    in   report,  to  fn^'"Ve"a^dvTrtfsed^'''Two^storT'l2  '/com 

SCHOOL.                                         Cost     $35,000  recommendation     recommends     erection  ing    reaavernsea.       iwo-story    i^J-room, 

SAN    RAFAEL    Marin   Co      Cal  of    four    new    junior    high    schools,    one  ^V^k    construction,    cast      stone      trim. 

Ite    and    one-half-story    brick    or    tile  on   a    9 -acre   site   already   purchased    in  ''^e   and   composition    roofing. 

^^ho«l   (%clr^»;°°"^^)'  ^°  ^^  ^^«^^"  and"Gefrv4r-"one°i^n^East   Richm'^ond  ^OS   ANGELES.    Cal.-Until    9    A.    M.. 

Ownfr^Sal^-  I^L^e^' School   District.  drs1rPc!,^Tnl^a   To^rl^    fn^'kolT^^^^'  ^rE^d'uc'aVlL^^Ve^^Ta^V^I^  'o^f  ^cX^ 

Architect   -   N     W.    Sexton.    De   Young  J^^e^  J^^^^     -h°°l„3--{f„,^«,,--'lf,l^  merfe^BTdg^'for'l're^t^^^n'ew  "building 

Bi^^fo   b'e^"op?nrd"/an\ary   11th  at   8  L^^^we^lf^g^    iTol7lTa\^!    p%eS  ll,T?.'^en^''%r.r^^^l/'''on   ""IfneV^l 

0  clock   P.   M..  Lowel    High    used    as.  a      unior    high  ^^^"factpmmbTg     painting,    hiating 

school.  John  Reid,  Jr.,  is  city  architect.  ^^^    ventilating,    Ind    electric    wiring; 

Bids  To  Be  Asked  Next  Week.  ^-ttvc,     t         I         i<.o    r-^      r-^i  W.  D.  Lee.  architect;  1-story  and  base- 

SCHOOL    BLDG.                      Cost,    $241,000  ..VAN    NUYS,    Los    Angeles    Co      CaL—  .^^nt,   8   classrooms,   cafeteria  and   kin- 

SAN    LEANDRO,    Alameda    Co.,    Cal.  Jntil   9   A.   M     Jan.   13,   bids  will  be   re-  dergarten  dept.;  brick  walls,  stucco  ex- 

Two-story    class    C    steel    frame    brick  Sl'^^^^^}>y     5°^''^,  °1  ^ih^^'^t""!'     fH  terior,    tile    roofing,    pine    trim,    cement 

high    school   building   to   contain   26  Chamber  of  Commerce  Bldg     L.  A.,  for  ^^^  maple  floors;   $60,000. 

classrooms       and       auditorium       of  erecting     domestic     arts     building     and  "                _1_1_L_ 

Gothic      architecture;      gymnasium  shop  ^s^^'l^i.^f/t  Ja^^^^/.  high  schoo^  LOS    ANGELES,    Cal.-Archt.    Geo.    C. 

and   shop   buildings.  s'le.     beparate   bias  are  Deing  taKen  on  Burnett,    608      Lankershim      Bldg.,      has 

Owner-San^Leandro    Jr.    High    School.  general    ^^^/^^^^'^iP^'t^i^gb'^f ■ /^^'"^'t-Jfc  completed  wkg.   plans   for   2-strkram! 

^"^  O^klinT  ^-   ''•   ''^'"'°"'         "^        ^'  w1r[Ag!   mto    H'"Nehi?,'^'archftect!    do-  Ty^^.n^^rf"'  ^'"l   ^i'^'^\'\^iI''^^''^ 

Oal-land.       mestic   science   building   2-story,   225x75  f^^°^l  ^'*®'  Burbank.  for  L.  A.  bd.  educ. 

Commissioned   to   Prepare    Plans.  9U  J?''""^^  k'"'",^ ^    ^'''^'^'"fn  ^'nV^/^k   ■  ^$       *yo.*^uu.                    

^^^AAt                                             rn^f    $ 223  ft.,  and  boiler  house,  40x30  ft.,  brick  TT,„Tr.c,TvT/-,    n              r^        ^    ,       r,        ^      e 

Mn^??^TFR     San   Renito  Co     Cal  walls,    stucco    and    stone    exterior,    tile  ^  T^^.^^O^'"^^^"  F°,-   ^^^•"~^.°^k'''^-,2^ 

l?i9^,^r«n^i^Wh^c^ool    building  roofing,    pine    trim,    maple    floors,    new  Education   has  adopted   plans   of   build- 

Fireproof    high    school    Duiiaing^  <?tpam  hpn tintr  <ivqtpm  •  'Sifinnnn  i"8    committee    for    construction    under 

Owner— Hollister  High   School  District.  ^t^am  heating  system,  $160,000.  $1,800,000  school  bond  issue.     The  plans 

^''''^''^l''n'vvfnci^co               '  MONTEREY,     Cal.— At     $22,792     Fred  j"^'"^*l  tlie    employment    of   a   superin- 

fean   Francisco.  ^^.^^^^^              Angeles,    awarded   contract  ff/'^f  P^°*  ,'i^'l<i^"e«.  as  a  flxed  month- 

bv   A       G       Winston       clerk       Monterev  ^^    salary,    the  creation    of  an   advisory 

,...=■         T.               ^  School    District     to    erect    one-sto?vrt^  committee  and  the  calling  of  segregat- 

Preliminaries   Being   Prepared.  bcnooi    uistrict,    to   erect   one-story   re-  ^  ^j^ 

ADDITION                                  Cost    $110  000  inforced    concrete     4-classroom    school.                                         

TULARE,   Tulare  Co.,   Calif.      '           '  Arthur   W.    Angel,    Los   Angeles,   archi- 

Addition    and    alterations      to      present  tect,    associated    with    Paul    Tuttle.    363  rtchmOND    Contra  Costa   Co     Cal 

structure  and  new  school  building.  17th    St.,    Oakland.  RICHMOND    Contra  Costa  Co.,  Cal — 

Owner— Tulare   School  District.  Other   bids   submitted   were:  Lntil   Jan.   8    10  A.   M     bids   will   be  re- 

Archlect  -   Swartr&  Roland    Rowell  Bell   .^    Justes.    Los    Angeles  ceived    by    W.T     Helms,    secty      Board 

Bldg     Fresno                                                               (low    bidder)     $19,288  of  Education,  to  fur.  and  del.  (1)  school 

Bond  issue  to  be  voted  in  January.           Boswick    Const.    Co 22,851  furniture,      one     automobile     and     one 

. T.    A.    Hill    23  890  school    bus    for    grammar    schools;    (2) 

FRESNO    Fresno  Co.,  Cal.— Until  Jan  J.'  c'  G.  aff '.'!.'."!!!!!!!.'.'.'.;!.'."".    241150  machinery,     science     supplies,      manual 

14,   7:30  P.  M.,   bids  will   be  received   by       J.  E.   Brangh    25.300  training    supplies,     furniture,    etc.,    for 

L    L    Smith    secty..  Board  of  Education,  West    Coast    Construction    Co...    25,699  high    schools       Lists    of    materials    de- 

2425    Fresno    St.,    to    fur.:                                     C.     C.    Hahn     26,100  sired  obtainable  from  secty.  on  request. 

40    stools,    24-inches    high,    similar    to       Leibert    &    Trobock    27,310  

Heywood-AVakefield  A-1008-2  or  Went-       Herndon    &    Finnigan    27,431  TjTTXTr,.TXTr>r^^xT  t,i:.  a  r^xr    t      ,     r. 

worth   Company,  No.   1008-2   or  Weber's       E.    Noble     31,190  HUNTINGTON  BEACH,  L.  A.  Co.,  Cal 

Xo.    210.  Contractor  Bell   &   Justes  of  Los  An-  — Until  1   p.  m.,  Jan.   12   (time  extended 

40  pupils  individual  study  tables,  ap-  geles   were   allowed   to    withdraw   their  from   2  p.  m.,  Jan.   8),  bids  will  be   rec. 

proximately  20x28,  hardwood  with  book  bid   on    account    of   error   in   figuring.  by    Huntington       Beach       union        high 

box  underneath,  finished  in  golden  oak                                         T,^P°^  ^i^^' A9T  "^"^  high  school  group. 

or  unfinished  LOS   ANGELES,    Cal.-Until    9    A.    M.,  Allison    &   Allison,    archts..    1405    Hiber- 

40  chairs,  similar  in  style  to  C.  F.  Jan.  13,  bids  will  be  rec.  by  L.  A.  Board  man  Bldg.,  Los  Angeles. 
Weber's  No.  2  class  room  chair  as  of  Education,  761  Chamber  of  Com-  ^^^^^-r  ^ — TTT  . 
shown  in  catalog  No.  922,  page  27.  merce  Bldg.,  Los  Angeles,  for  erecting  LOS  ANGELES,  Cal. — Archt.  Orville 
without  hat  rack.  Prices  to  be  quoted  new  school  building  at  Brentwood  Clark,  1418  Chapman  Bldg.,  has  compl. 
both  finished  in  golden  oak  and  un-  school  site.  Bids  are  being  taken  sep-  wkg.  plans  for  20  unit  brick  grammar 
finished.  arately  on  general  contract;  plumbing,  school  bldg.,  at  cor.  Compton  and  Man- 
Cert  check  10%  req  with  bid.  Ad-  painting,  heating  and  ventilating,  and  Chester  Aves.,  at  Russell  school  site, 
ditional  information  obtainable  from  electric  wiring.  Hudson  &  Munsell,  for  bd.  of  educ;  classrms;  2-sto.  and 
sgjj^y  architects,    1414    Burton    Way,    Los    An-  basement,    sel.      com.      br.      exter.,      art 

geles.       Two-story    and       basement,       9  corridors    and    stairs,    cem.    and    maple 

classrooms,     kindergarten     and     offices;  firs.,    tile    and    marble    wk.,    pine    trim; 

TURLOCK,    Stanislaus   Co.,    Cal. — Un-  $70,000.  $140,000.  Bd.  of  educ.  will  advertise  for 

til    Jan.    18,    8    P.    M.,    bids    will    be    re-  „^    ot:^^tt^tt^^~~; — T^       ^   ,       ^,   ^  ^ids    soon. 

ceived  by  A.  G.  Crowell,  Turlock  Union  EL  SEGUNDO,  L.  A.  Co.,  Cal.— El  Se-                                         

High  School  District,  to  erect  two-  gundo  h:gh  school  dist.  has  called  bond  LA  VERNE,  Los  Angeles  Co.,  Cal. — 
story  brick  and  concrete  addition  to  election  for  Jan.  15  at  which  time  it  is  J.  S.  Metzger  &  Son,  1007  S.  Grand  Ave., 
high  school  Bids  wanted  for  general  proposed  to  vote  $500,000,  proceeds  of  Los  Angeles,  will  start  work  about 
cntract  W  H  Weeks,  architect,  369  which  would  be  used  to  purchase  site  January  20th  for  two-story  and  base- 
Pine  St  San  Franci-sco  and  1924  and  erect  and  equip  new  high  school  ment  reinforced  concrete  administra- 
Broadway,  Oakland.  Cert,  check  5%  bldgs.  Archts.  Alfred  W.  Rea  and  Chas.  tion  building  on  3rd  St.,  between  B  and 
payable  to  clerk  req.  See  call  for  bids  E.  Garstang,  Trust  &  Savings  Bldg.,  CSt.s  La  Verne  for  La  V«rne  College; 
Snder  ««leial  rroposal  section  in  this  Los  Ange  es,  have  been  selected  to  "3x^«6  feet:  $138  000.  The  financing 
issue.  prepare   plans   for   the   group.  of  the  project  is  about  completed. 


Phon«  MfsBion    S607 

Re*.    Phone   Mission   6S28 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copp«r     and     Brona* 

Doors   mad   Trias 

Oraamentnl    Eiatraneea 

Sheet  Hetal  Work  of  Brerj 

Deaeriptlon 

CHAS.  SCHULTHEIS.  iigr. 

8117-SllO  TWENTIETH   STREET 
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SAN    FRANCISCO,    CALIT. 
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CO. 

674  Eddy  St 
Phone  Prospect  612 

Equipped   To   Handle 
Any   Size  Job. 

DIKECT   FACTORY   BUTERS 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   B<xohanffe) 
lOBS   MARKET   ST. 

Phone  Mar). St  891     San  Pranolsoo 
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Cornmissioned,  to/  Preft^e  'Plains.      '''-     ' 
SCHOOL  Cost,    $35,000 

MT.    SHASTA,    Siskiyou  .Co.,.Cal.        •  ''    , 
F'irejjroof   high    .school   building. 
Owne.r~Mt.    Shasta    High    School    Dlst.  :  ; 
Architect— Leonard    F.   Starl<s,    Ochsher 
Bldg.,  Sacramento.  '       '  . 


SEATTLE;  Wash.^^City  School  ArchH' 
tecf  F.  A.  rCal-^tnore  preparlhg  plKrlS 
for  $130,000  school  for  District  No.  1 ; 
2-story,  tlrfiproof,  rt-claKsroom.s  and 
auditorium;  Ideated  at  Kenyon,  1 1  olden 
Sts;.   and   32nd   and  34th   Aves. 


OAKLAND,  Calif.  — ^  Folhiwing  bids 
received  by  John  W.  Edgerrtond,  Setly., 
Hoard  of  Education,  211  City  Hall,  to 
fur.  and  lay  linoleum  in  Bella  Vista 
School. 

Anderson  Carpet  House,  519  13th  St., 
OaI<land,    $1527. 

Meysel  &  Meysel,  363  13th  St.,  Oak- 
land,   $1538.75. 


NEAR  SAN  GABRIEL,  Los  Angeles 
Co.,  Cal.— Until  1  P.  M.,  Jan.  11,  bids 
will  be  received  by  Board  of  School 
Trustees  of  Garvey  School  District,  near 
San  Gabriel,  for  erecting  new  school 
Ijuilding;  Farrell  <!t  Miller,  Western 
Mutual  Life  Bldg.,  architects.  Bids 
arc  being  talcen  separately  on  general 
contract,  i)lumbing,  heating,  wiring 
and  painting.  One-story  and  part  l)ase- 
ment,  6  classrooms,  brick  walls,  pressed 
brick  facing,  clay  tile  roofing,  pine 
trim,  maple  floors,  steam  heating, 
blackboards;    $50,000. 


SAN  FRANCISCO — John  Reid  Jr.,  City 
architect,  commissioned  by  Board  of 
Public  Works  to  prepare  plans  for 
High  School  in  Onondaga  Ave.,  bet. 
Otsego  and  Cayuga  Aves. 


SAN  FRANCISCO.— Stewart  School 
Supply  Co.,  Stevenson  St.,  San  Francis- 
co, at  $10,20S.66,  awarded  contract  by 
Board  of  Public  Works  to  furnish  and 
install  chairs  in  High  School  of  Com- 
merce Auditorium  at  Fell  and  Van 
Ness   Ave. 


BANKS,  STOHES  &  OFFICES 


Contracts  Let  tox-  Steel  and; rConcrete 
Piles,     :, .;  ,.       ,  .--.■•   ■  :  . 

BANK  BLDG.   "  '  Cost,  $300,000 

SACRAMENTO,  Cal.  Seventh  and  J 
Sts.,   adjoining  P^  Q„  Mills   Bank. 

Four-story  Class  A  sttel  and  con- 
crete bank  building  (granite  ex- 
terior). ,  .   . 

Owner — California  National  Bank. 

Architect  —  Leonard  P.  S'tarks  &  Co  , 
Ochsner    Bldg.,    Sacramento.    - 

Steel  to  Palm  Iron  Works,  1815  15th 
St.,    Sacramento. 

Concrete    files    to    Geo.    Hudnutt,    1915 
S-Sacramento   St.,'    Sacramento. 
Bids    for    granite    work    to    be    asked 

Monday. 


Working  Drawings  Being  Prepared. 

OFFICE  &  BANK  BLDG.  Cost,   $500,000 

BAKERSFIELD,  Kern  Co.,  Cal.  Corner 
Chester   Ave.    and    20th    St. 

Six-story  and  basement  class  A  con- 
crete and  steel  frame  office  and 
bank   bldg. 

Owner  —  Security  Trust  Co.,  Bakers- 
field,   Calif. 

Architect  —  H.  H.  Winner,  55  New 
Montgomery   St.,   San   Francisco. 

Sub-Bids   To   Be  Taken  This  Week. 

CLASS   A   BLDG.  Cost,    $300,000 

OAKLAND,  Alameda  Co.,  Calif.,  East 
side  Franklin  Street,  bet.  I5th  and 
17th  Streets. 

Eight-story  class  A  physician  and  den- 
tists   building    (154    rooms). 

Owner— Mark  R.  Monze,  Inc.,  Alameda 
Co.    Title    Bldg.,    Oakland. 

Architect  —  McWethy  and  Greenleaf, 
2910  Telegraph,   Oakland. 


Plans    Being    Figured. 

STORE    BLDG.  Cost,    $40,000 

SOUTH  SAN  FRANCISCO.  Grand  Ave, 
and  Maple  St. 

One-story  and  basement  ana  mezza- 
nine reinforced  concrete  store 
building   (4   stores  and  1  market). 

Owner — Withheld. 

Architect — E.  L.  Norberg,  593  Market 
St.,   San  Francisco. 


Sub.    pids   Being    Received    . 

CLASS  A    BLDG.  Cost,   |300,000 

'JAKLANP,  Alameda  Co..  Calif.,  East 
side  Franklin  Street,  bet.  15th  and 
17th    Streets. 

Eight-story  class  A  physician  and  den- 
tists   building    (154    rooms). 

Own^r— Mark  R.  Monze,  Inc..  Alameda 
Co.   Title   Bldg.,    Oakland. 

Architect — McWethy  and  Greenleaf 
2910    Telegraph,    Oakland. 


PBTALUMA,  Sonoma  Co.,  Calif.  — 
Geo.  P.  McN'ear,  Petaluma,  having', 
plans  prepared  for  a  one-story  build- 
ing to  be  erected  in  Lower  .lla.l^  St., 
will  contain  six  stores.;  brick  cojistrtfc- 
tion.  ■'       '  ''''■''     ■'•  '  • 


Completing   Plans.  ■"■'■    -  ''  " 

STORE     BLDG.  Cost,    |Ll»,00(r- 

MARTINEZ,    Contra     Creta      Co.,      Cal. 

Ward    and    Berrelessa    Sts. 
Two-story    brick    store    and    apartment 

building. 
Owner — Jam«s    Comazzi. 
Architect— O.   R.  Thayer,   110  Sutter  St., 

San    Francisco. 


SAN  DIEGO,  Cal.— H.  L.  Benijough  <-■ 
Furniture  Co.  ha.s  secured  lease  on 
proijerty  at  4th  and  B  Sts.  as  site  for 
si.\-story  furniture  sales  building  to 
cost  apitro.ximately  $250,000.  Wreck- 
ing of  buildings  now  on  site  will  be 
started   about   Feb.    1. 


LOS  ANGELES,  Cal.  —  Ar^lnU^i.-^ 
Walker  &  Elsen,  701  Great  Republic 
Life  Bldg.,  are  preparing  plans  for  a 
two-story  Class  C  store  and  ofRce  build- 
ing at  the  southwest  corner  of  Temple 
St.  and  Broadway  for  Paulus  &  Hart- 
field;  144x182  feet,  13  stores,  50  office 
suites;    $100,000. 


SALEM,  Ore. — George  C.  sS'^ill.  local 
music  dealer,  is  having  plans  prepared 
for  an  eight-story  store,  studio  and 
office  building,  to  be  erected  in  Liberty 
St.,  bet.  Statt  and  Ferry  Sts.  B.  C. 
Bushnell,  local  designer,  is  preparing 
the  plans.  Construction  will  be  done 
by  day  work. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     l5"ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville       ebony       asbestos 

wood.      Plates    and    trim    are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  &  Penffilly,  Inc. 

member   Cntiforiiln    DeTelopment    Association 
Cnlifornin   ISIectraeLstn'  Assoointlen 
Slaniifaetnrers   nnd 
Distrtbutorn   of 


ft 


it 


WESTEST 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

Phones:      Hemlock   3874 
Hemlock   3875 


Enclosed  externally  operated 

Safety     Switches,    .Knife 

Switches,   Metal   Switch    and 

•  Cnt-out  Boxes,  Safety  Panel 

.'•     vy.'f...,^,.''.B;oaJ.d». 
CMil^j»-~«Bd^^  Prices  on-  Heqaest 


309  .l;3th  Street 

OAKLAND 


A  "Plttsbnrpr^  Anfomatic 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  qaality 
throngrhoni. 

Recommended   and   sped-  i 

fled    by    all    of    the    leading  \ 

architects,     plumbers      and  ! 

builders.  j 

Consider    the    high    merit  I 

of     the    Pittsburg    coupled  ; 

with      "Pittsburg      Perfect  | 

Service."  I 

"Hot     water    quick    as    a 
wink." 


•PITTSBURG  WATER  HEATER  CO, 

Makers  of 

■PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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Sub.   Contracts   Awarded. 

BANK,    ETC.  Cost,    $740,749 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 

and   Santa  Clara  Sts. 
Twelve-sfory   reinforced   concrete  class 

A   bank   and   office   building. 
Owner — 'Bank    cf    Italy. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San   Francisco. 
Contractor — McDonald      &      Kahn,      130 

Montg-omery   St.,    San   Francisco. 
Reinforcing    Steel — Truscon     Steel    Co., 

709   Mission   St.,   San   Francisco. 
Cement — Santa    Cruz    Portland    Cement 

Co.,   Crocker  Bldg-.,   San  Francisco. 
Wiring — Crown    Electric   Co.,    153    Eddy 

St.,    San    Francisco. 
As    previously    reported. 

Grading  to  H.  V.  Tucker,  1370  Cali- 
fornia  St.,    San    Francisco. 

Pile  Driving  to  A.  W.  Kitchen,  110 
Market   St.,    San  Francsco. 

Other  bds  will  be  awarded  shortly. 

LOS  ANGELES,  Cal.— Morgan,  Walls 
&  Clements,  supervising  architects, 
1124  Van  Nuys  Bldg.,  are  taking  bids 
for  a  Class  A  bank  building  to  be 
erected  at  214-222  N.  Main  St.  for  the 
Bank  of  Italy;  H.  A.  Minton,  San  Fran- 
cisco, architect.  Building  will  be  one- 
story,  basement  and  mezzanine  story, 
79x129    feet;    $250,000. 


LOS  ANGELES,  Cal.— J.  V.  McNeil 
Co.,  5860  South  Park  Ave.,  awarded  con- 
tract at  $1,213,000  for  all  work  complete 
for  erecting  12-story  and  basement 
Class  A  store  and  office  building  at  the 
northeast  corner  of  7th  and  Flower 
Sts.  for  Sun  Realty  &  Investment  Co., 
Curlett  &  Beelman,  408  Union  Bank 
Bldg.,  architects;  117x137  feet,  stores 
and  shops  in  1st  and  2nd  stories,  300 
offices  above;  structural  steel  frame. 
The  bids  were.  J.  V.  McNeil  Co.  (a) 
general  contract,  omitting  terra  cotta 
and  certain  other  items,  no  bid;  (b) 
general  contract  complete,  $915,500;  (c) 
building  complete,  including  mechan- 
ical branches,  $1,213,000;  Weymouth 
Crowell  Co.  (a)  $1,125,330;  (b)  $986,110; 
Lange  &  Bergstrom  (a)  $637,510;  (b) 
$J96,799;    (c)    $1,329,285;   C.   L.   Peck    Co., 

(a)  $639,270;  (b)  $984,520;  (c)  $1,298,- 
920;    Macdonald    &    Kahn    (a)    $639,450; 

(b)  $1,013,156;  H.  M.  Baruch  Corp.  (a) 
$638, U13;  (b)  $989,273;  Wm.  Simpson 
Constr.  Co.,  (a)  $657,496;  (b)  $1,014,013; 
Edwards,  Wildey  &  Dixon  Co.  (a)  $666,- 
000;  Winter  Constr.  Co.  (a)  $677,766: 
(b)  $1,027,105;  Scofield  Engr. -Constr. 
CO.  (a)  $684,897;  (b)  $1,054,419;  (c)  $1,- 
406,251. 


SACRAMENTO,  Cal. — Hickman-Cole- 
man Real  Estate  Co.,  724  J  St.,  Sac- 
ramento, has  purchased  for  San  Fran- 
cisco interests,  the  s.  w.  corner  of 
13th  and  K  Sts.,  on  which  it  is  pro- 
posed to  erect  a  modern  business 
structure;    site    is    80    by    160    ft. 


LAKEPORT,  Lake  Co.,  Cal.— Elliot 
and  Badger,  Lakeport,  have  contract 
to  erect  one-story,  30  by  36  ft.,  concrete 
store  and  office  building  in  Main  St., 
near   4th,    for  L.   J.   Shuman. 


THEATRES 


LOS  ANGELES,  Cal.— Archt.  G.  Al- 
bert Lansburgh,  937  Consolidated  Bldg. 
has  completed  plans  for  a  class  A  thea- 
ter, store,  office  and  loft  bldg.,  at  n.e. 
cor.  of  Hollywood  Blvd.  and  Wilcox 
Ave.  for  Warner  Bros.  Application  has 
been  made  for  a  bldg.  permit  and  bids 
for  the  erection  of  the  bldg.  will  be 
taken  after  Jan.  1.  Theater  section  will 
contain  an  auditorium  to  seat  3000, 
•with  a  circular  ballrm.  above  with 
120-ft.  clear  span;  the  store,  office  and 
loft  section  will  be  6-sto;  196x223  ft.; 
steel  frame  and  reinf.  cone,  constr.: 
$2.000,000. 

MISCELLANEOUS  BUILDING 
CONSTRUCTION 


PETALUMA,  Sonoma  Co.,  Calif.  — 
Election  will  be  callod  shortly  to  vote 
bonds  of  appio.N.  $65,000  to  finance  con- 
struction   of    niunic:>);il    swimming   pool. 

FRESNO,  Fresno  Co.,  Cal.— Fresno 
County  Chamber  of  Commerce  endorses 
movement  to  secure  erection  of  sta- 
dium at  Fresno  State  College  t9  pro- 
vide  seating   for   25,000   people. 


BUSINESS  OPPORTUNITIES 


OAKLAND,  Cal.— Barrett  A  Hilp,  354 
Hobart  St.,  Oakland,  submitted  only 
bid,  at  $3960  to  Eugene  K.  Sturgis, 
city  clerk,  to  erect  two  ticket  booths 
at  East  entrances  of  Municipal  Audi- 
torium.     Bid    taken    under    advisement. 


PLANS   THREE-MONTH    TRIP 

W.  E.  Bear  of  the  Henry  Cowell 
Lime  and  Cement  Company  staff, 
leaves  January  5th  for  a  three  month 
pleasure  trip  and  will  visit  Hawaii, 
Japan.  China,  Manchuria,  the  Phil- 
ippines and  other  points  of  interest 
along  the  way. 


Commerce    Department   Completes 

Plastic    Magnesia    Investigations 


Methods  of  making  satisfactory 
plastic  magnesia,  used  extensively  in 
the  manufacture  of  stucco  and  compo- 
sition flooring,  from  the  magnesite  de- 
posits of  the  Western  States  have  been 
developed  as  the  re.sult  of  an  investi- 
gation conducted  by  the  Bureau  of 
Mines,  Department  of  Commerce.  The 
investigation  also  revealed  that  plas- 
tic magnesia  of  fair  quality  could  be 
produced  from  dolomite,  a  material 
cheaply  obtainable  in  the  Eastern 
States,  where  the  market  for  plastic 
magnesia  is  largest.  The  experimental 
v/ork  of  the  Bureau  of  Mines  was  con- 
ducted with  magnesia  from  Washing- 
ton and  California,  with  the  view  of 
aiding  American  producers  in  estab- 
lishing a  domestic  industry  to  compete 
with  material  heretofore  largely  im- 
ported. 

The  first  ccmmercial  use  of  magne- 
sian  cements  was  in  Germany,  the  Bu- 
reau of  Mines  points  out  in  a  report 
just    issued.    Their    use    in    the    United 


States  was  just  being  established  at 
the  beginning  of  the  World  War,  but  is 
gaining  rapidly  at  present.  Most  of 
the  plastic  magnesia  now^  made  from 
domestic  magnesite  comes  from  Cali- 
fornia producers. 

Magnesia  stucco  has  gained  headway 
in  competition  with  cement  stucco 
largely  because  it  makes  a  stronger, 
harder,  and  more  elastic  cement  which 
adheres  more  firmly  to  wood  surfaces 
and  takes  and  holds  dashes  of  orna- 
mental colored  pebbles  as  well  as 
other  stuccos.  This  stucco  gives  a 
house  a  more  finished  appearance, 
probably  due  to  the  colored  pebbles, 
but  it  has  one  disadvantage — it  is  not 
as  weatherproof  as  cement  stucco. 
W^atherproofing  compounds  are  there- 
fore being  tried.  The  structural  firm- 
ness and  density  of  the  stucco  are  the 
qualities  that  best  insure  protection, 
and  these  qualities  largely  depend  on 
the  quality  of  the  plastic  magnesia 
used,    which    in    turn    depends    mainly 


CONCRETE 


J  Gkat\ 


WE  ALL  receive  millions. 

•      •      • 


SOME   ARE    pretty. 
•      •      • 


BUT  WE  have  to  wear  them. 
»     •     • 

BECAUSE  OUR  wife. 
•      •      • 

OR  OUR  sweetheart. 
«      •      * 


BUT  SANDY,  producer. 

•  •     • 

OF  SAND,  rock  and  gravel. 

•  •     • 

AT  THE  above  cities. 

•  •     • 

HAS  TO  wear. 

•  '•     • 

THESE    PECULIAR    ties. 

•  •     * 

AND  SAY,   "I   thank   you." 


OF  SAN  Francisco  and  Marysville. 

•  •      • 

ALSO  SACRAMENTO  and  Prattrock. 

•  •     • 


IS  ONE  of  the  victims. 
•      •      • 


AND  WHILE   Sandy   (nee  Clarence). 

•  •     • 

LOVES  ALL  his   relatives. 

•  •      • 

RICH  OR  poor. 

•  •      • 

SANDY  RECEIVED  some  ties. 

•  •      • 

THAT   WOULD   look   peculiar. 

•  •     • 

EVEN  ON   a  person. 

>   •     •     • 

LIVING  JN  an  i.nsan?  asylum. 


B.  A.  Sanddab,  jelly  fish  husband  of 
the  former  society  belle  and  leader, 
Mrs.  U.  R.  Rockcandy,  "viewing"  one  of 
his  crazy-quilt-Iikc  Xmas  "unwearable" 
neckties.  Sandy  Pratt,  producer  of 
crushed  rock,  washed  gravel  and  clean 
sand,  always  gives  and  receives  "sand" 
colored   neckties. 
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on  selecting  suitable  raw  materials 
and  accurately  controlling-  the  proper 
calcining  temperature.  Judged  from 
the  cumulative  experience  of  the  in- 
dustry, properly  made  magnesian 
stucco  is  resistant  enough  to  weather- 
insf  to  be  considered  entirely  satisfac- 
tory. 

Composition  floors,  if  properly  laid, 
are  quite  satisfactory.  They  are  per- 
manent, warm  to  the  touch,  elastic, 
fireproof  and  fairly  ornamental,  and 
can  be  laid  over  old  or  new  wooden 
floors.  Bathroom  floors  and  walls  are 
now  quite  often  covered  with  the  com- 
position and  bathtubs  are  frequently 
encased  witli  it.  Slabs  of  the  same 
mateTial,  often  appropriately  tinted, 
are  used  for  drainboards  in  kitchen 
sinks   and   for   similar   purposes. 

Interior  plaster  made  with  plastic 
magnesia    offers    a    field    as    yet    little 


exploited.  Other  uses  for  the  material 
will  doubtless  de'velop.  At  present 
manufacturers  of  composition  floor- 
ing and  of  stucco  buy  plastic  magnesia 
and  prepare  mixtures  that  are  ready 
to  be  moistened  with  niacnesium 
chloride  solution  at  the  point  of  appli- 
cation. Formerly  the  supply  of  plastic 
magnesia  was  variable  and  occasional- 
ly bad,  but  this  condition  is  now  rapid- 
ly improving. 

Recarbonation  of  free  lime  in  burned 
dolomite  or  plastic  magnesia,  in  order 
that  these  materials  will  yield  satis- 
factory magnesian  cements,  has  proved 
of  great  value  for  dolomites,  but  of 
<oubtful  value  for  magnesites,  al- 
though they  aie  benefited  to  some 
extent. 

The  big  centers  of  consumption  of 
plastic  magnesia  are  in  the  Eastern 
States,   whereas     the     only     producing 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

•The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  fnty  Wlutcofrom  yitur  Hardware  Dealer 


Vincent  Whitney  Company 


9»n  Frmnritco 


districts  of  the  country  are  in  Cali- 
fornia and  Washington.  On  the  other, 
hand,  large  supplies  of  good  dolomite 
are  available  in  the  Ea.st  and  the  Bu- 
reau of  Mines  tests  have  shown  that 
rocarbonated  dolomite  makes  very 
satisfactory  stuccoes.  Dolomite  does 
not  contain  enough  magnesia  for  floor- 
ing cements.  However,  since  80  per 
cent  of  the  plastic  magnesia  sold  is 
u.'-ed  for  stucco,  recarbonated  calcined 
dolomite  could  satisfactorily  supply 
most  of  the  demand  for  plastic  mag- 
nesia. 

Research  undertaken  to  show  the 
suitability  of  Washington  crystalline 
magnesite  for  the  manufacture  of  plas- 
tic magnesia,  while  accomplishing  Its 
purp.se  definitely  and  satisfactorily, 
incidentally  discovered  a  process  for 
using  dolomite  in  magnesian  mortars 
which  may  well  prove  commercially 
important.  This  discovery  indicates  a 
use  for  vast  deposits  of  purfe  dolomite 
near  eastern  consuming  centers  and 
may  revolutionize  the  magnesian  mor- 
tar industry. 

The  results  of  this  investigation  are 
contained  in  Bureau  of  Mines  Bulle- 
tin 236,  "Plastic  magnesia,"  by  Oliver 
C.  Ralston,  Robert  D.  Pike,  and  Lionel 
H.  Duschak,  copies  of  which  may  be 
obtained  from  the  Superintendent  of 
Documents,  Washington,  D.  C,  at  a 
price   of   30    cents. 


CLB.\        rH.\XGE.S        .SPECIFIC.\TIOXS 
F^Il    GR.l.MTE   BL,OCKS 


A  report  received  November  24  from 
Trade  Commissioner  R.  M.  Connell,  Ha- 
vana, states  that  the  secretary  of  pub- 
lic works  has  changed  the  specifica- 
tions for  granite  blocks  to  be  used  in 
the  proposed  government  road  work. 
The  United  States  standards  will  be 
adopted,  calling  for  the  American  di- 
mensions instead  of  those  required  by 
the  original  specifications.  Bids  will 
be  called  for  in  two  or  three  weeks 
for  about  40,000,000  blocks,  8,000,000 
to  be  used  on  roads  in  and  about  Ha- 
vana, and  32,000,000  for  roads  in  Ha- 
vana Province.  The  government  will 
ask  for  bids  in  three  ways:  first,  on 
the  blocks;  second,  on  the  blocks  and 
laying;  and  third,  on  the  cost  of  lay- 
ing. The  government  has  not  yet  for- 
mulated the  advertisements,  but  it  is 
understood  that  60  days'  notice  will 
be  given  from  the  date  of  the  first 
publication  of  the  call.  Notices  will  be 
published  in  the  United  States  as  well 
as   in   Cuba. 


SEEK    JLMOR    CX>LL.EK;E 


Steps  will  be  taken  in  Marin  County 
to  secure  the  establishment  of  a  junior 
college  in  San  Rafael.  It  is  proposed 
to  raise  funds  to  finance  construction 
through  a  bond  issue.  A  site,  it  is  esti- 
mated, will  cost  150,000,  the  building 
$300,000,  and  fixtures  and  equipment, 
$75,000. 


What  promises  to  be  the  largest  ex- 
hibition of  road-building  machinery, 
equipment  and  supplies  ever  gathered 
toJ,ether — totaling  300  carloads — will 
be  cne  of  the  features  of  the  Road 
Show  and  Convention  of  the  American 
Road  Builders'  Association  to  be  held 
in  Chicago  from  January  H  to  15, 
1926. 


StnJ  til  Imfulriti  t»  Ufttr  Offi€*. 


Bidding  $1,700,000  each,  the  contract 
to  construct  two  all-steel  ferry  boats 
for  the  Key  System  Transit  Company 
has  been  awarded  to  the  Moore  Dry- 
dock  Company  of  Oakland.  The  boats 
will  be  used  in  the  San  Francisco  Bay 
service  and  will  be  equipped  with  tur- 
bo-electric   drives. 


BUILDING      AND      ENGINEERING      NEWS  Saturday.      January      2.      1926 


VI 


v'of    aii' 


Official    Proposals 


■Mi  i\fi 


i2i- 


AOTICE    TO    COiVTRACTOItS 


;,riT^nrlo£k    Iniou    Higrh    School   District) 

%,'.   Notice    is    hereby    given    that    Sealed 

-.   Bids    will    be    received    and    opened    by 

'.the   Board   of   Trustees    of   the   Turlock 

Union   High   School  District,   Stanislaus 

County,  State  of  California,  in  the  High 

School .  Building    at    Turlock,    Calif.,    at 

.  S  o'clock   P.   >!.,  Monday,  January  18th, 

■   l«i:<5,    for    the"  erection    and    completion 

^,of   a   two-story  brick   and   concrete   ad- 

'  .dition    to    the      present       high       school 

^  building  for   the   Turlock  Union   School 

-District    in    accordance   with   plans   and 

specifications    made    for    the    same    by 

\V.    H.    Weeks,    Architect,    369    Pine    St., 

San    Francisco,    and      1924      Broadway, 

Oakland,    California,      for    the      general 

contract.     Plans  and  specifications  may 

be  seen   at   the   offices   of   the   architect 

before    mentioned,    or    at    the    office    of 

the   Board   of   Trtzstees,    Turlock   Union 

High    School    Building,    Turlock,    Calif. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in- a -sum  not  less  than 
five  per  cent  (5%)  of  the  amount  of 
the  bid,  and  made  payable  to  A.  G. 
Crowell,  Clerk  of  the  Board  of  Trus- 
tees of  the  Turlock  Union  High  School 
District;  said  check  to  be  forfeited  to 
the  School  District  if  the  successful 
bidder  fails  to  sign  the  contract  and 
give  a  good  and  sufficient  bond,  as  re- 
ciuired  by  law,  within  10  days  after 
the  awarding  of  the  contract.  A 
•bidder's  bond  will  be  acceptable  in 
-place  of  a  certified  check. 

Each  bid  must  be  made  out  on  bid 
forms  obtained  from  the  Architect,  en- 
closed in  a  sealed  envelope  which  is 
endorsed  "Proposal  for  General  Con- 
tract," and  must  be  delivered  to  A.  G. 
Crowell,  Clerk  of  the  Board  of  Trus- 
tees, Turlock,  California,  prior  to  the 
date  and  time  set  for  the  opening  of 
bids.. 

Owner  reserves  the  right  to  reject 
any   or   ail   bids. 

(Signed)  A.    G.    CROWELL, 

Clerk,  of  the  Board  of  Trustees,  Tur- 
lock Union  High  School  District, 
Turlock,    California. 


XOTICE    TO    CONTRACTORS 


(Painting  — Fort   Ma.son) 


OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  Jan.  12,  1926,  for  exterior 
painting  of  buildings  at  Fort  Mason, 
Calif.      Informatipn  .upon    application. 


XOTICK   TO   BIDDERS 


(San   Rafael   School   District) 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  San  Rafael 
Hchool  District,  Marin  County,  Cali- 
fornia, will  receive  bids  from  general 
contractors  for  the  furnishing  of  all 
labor  and  materials  for  the  erection  of 
gL  four-room  school  building  at  San 
Rafael,    California. 

Bids  will  be  received  on  the  general 
contract,  together  wiSth  the  supple- 
mentary bids  as  shown  on  the  bidding 
blanks. 

■Tenders  will  also  be  received  for  a 
gas  system  of  heating  the  building,  and 
also  an  electric  system  of  heating  the 
building. 

Plans  and  specifications  and  form  of 
proposal  may  be  secured  from  the 
Architect,  N.  W.  Sexton,  1607  de  Young 
Building,  San  Francisco,  or  from  O.  R. 
Hartzell  at  the  High  School  Building, 
San  Rafael,  or  by  written  request  to 
the  Architect  or  the  Clerk  of  the  Board, 
accompanied  by  a  JIO.OO  deposit  which 
will    be    held    until    the    plans    are    re- 


A  call  for  bldB  published  in 
thiB  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  whJch  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate)  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section 


All  bids  must  be  accompanied  by  a 
copy  of  this  advertisement  and  a  certi- 
fied check  for  10 7o  of  the  bid  drawn  to 
the  order  of  the  Board  of  Education, 
and  which  will  be  forfeited  should  the 
bidder  fail  to  comply  with  his  bid  if 
required  to  do   so   by   the  Board. 

All  bids  must  be  filed  with  the  Clerk 
of  the  Board  of  Education  of  the  San 
Rafael  School  District  at  the  High 
School  Building,  Marin  County,  Cali- 
fornia, not  later  than  8  P.  >I.,  January 
11,  1926,  and  then  opened  in  the  office 
of  the  present  High  School,  San  Rafael, 
Marin    County,    California. 

The  Board  of  Education  of  the  San 
Rafael  School  District  reserves  the 
right  to  reject  any  and  all  bids. 

(Signed)  O.   R.   HARTZELL, 

Secretary  of  the  Board  of  Education, 
San  Rafael  School  District,  San  Rafael, 
Marin  County,  California. 


XOTICE    TO    COXTR.\CTORS 


(Mare  Island  Dredging;) 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  Dredging,  Mare  Island, 
Calif.  Specification  No.  5172,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  until  11  o'clock  A.  M.,  Jan.  20, 
1926,  and  then  and  there  publicly  opened 
fur  dredging  at  the  Navy  Yard  (Sub- 
marine Repair  Base),  Mare  Island, 
Calif.,  Specifications  No.  5172  and  ac- 
companying drawing  may  be  obtained 
on  application  to  the  Bureau  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  JIG,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks  is  required  as  security  for  tlie 
safe  return  of  the  drawing  and  speci- 
fication. L.  E.  GREGORY,  Chief  of 
Bureau.      November    11,    1925. 


NOTICE   TO    CONTRACTORS 


-  (Garfield   School — Oakland) 

Office  of  the  Secretary  of  the  Board 
of  Education   of  the  Cily   of  Oakland. 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Oakland 
and   of   the   Oakland    School    District   of 


QUANTITY  SURVEYOR 

Valaatlon    Bn^rtaeer 
ARTHUR     RRIDDLE 

00:t    MtKslon    Street,   at   Third    St. 
Snu     Franciaco,    Callt. 

Telephone   Douglas  8-4-9-3 
General  Listing;  Barean 

Architect's  Preliminary  Estimates 


Alameda  County,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Secretary  of  s^id  Board,  Room  211, 
City  Hall,  Oakland,  California,  until 
Tuesday,  the  12th  day  ol  January,  19*iJ«, 
lit  !»:45  A.  M.,  at  which  time  said  bids 
will  be  opened  for  the  erection  and 
completion  of  the  Garfield  School 
Building,  of  the  Oakland  School  Dis- 
trict, located  on  the  east  side  of  22nd 
Avenue,  between  E-16th  and  E-l7th 
St-eets,  in  the  City  of  Oakland,  County 
of  Alameda,  State  of  California.  These 
bids  shall  be  presented  in  accordance 
with  the  plans  and  specifications  for 
said  building  on  file  in  the  office  of  the 
Secretary  of  the  Board  of  Education, 
City  Hall,  and  in  the  office  of  the  Su- 
perintendent of  Buildings,  337  17th 
Street,    Oakland,    California. 

Separate   bids   will    be    received    for: 

(1)  General    Work. 

(2)  Awning  Type  Window  Fixtures 
and  Hardware. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superintend- 
ent of  Buildings  at  his  office  herein- 
before mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent of  Buildings,  and  be  signed 
by  the  bidder  and  accompanied  by  a 
certified  ch&ck,  certified  to  by  some 
rsponsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  liqui- 
dated damages  should  the  party  cr 
parties  to  whom  the  contract  should 
ije  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
by  law.  The  amount  of  said  check 
shall  not  be  less  than  ten  (10%)  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
be  required  to  be  in  excess  of  Five 
Thousand  ($5000.00)  Dollars.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained  from 
the   Superintendent   of  Buildings. 

Bids  will  be  opened  by  the  Board 
of  said  District  on  Tuesday,  the  12th 
day  of  January,  1926,  at  9:45  A.  M.,  in 
the  Board  Room,  211  second  floor,  of 
said  City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
an\-  and  all  bids  or  any  or  all  items  of 
such  bids. 

JOHN    W.    EDGEMOND, 
Se(  retary    of    the    Board    of    Education 
ot    Oakland,    California. 


NOTICE  TO    BIDDERS 


De!$k»~-Alameda    Higrh    School    District 


Sealed  proposals  or  bids  are  hereby 
invited  by  the,  Board  of- Education  of 
the  City  of  Alanxeda  and  of  Alameda 
School  District  of  Alameda  County,  Cal- 
ifornia,' and  may  be  filed  at  the;  officii 
of  the  Secretary  of  said  Board  at  the 
City  Hall,  located  at  the  corner  of  Oak 
s-:treet  a^d  Santa  Clara  avenue,  in  said 
cit\-,  on  or  before  the  hour  of  8:00.  P, 
M.  ol"  the  5th  day  of  January,  1»20,  for 
furnishing  115  Desks,  scjiool,  adju^t-r 
abli\  set  tip,  Triiunph,  or  eqijal,  viz.:  , 
luo-"B."     ,  -      .,'•■'"■      ■  .■■  .     '  '"'.'.v. 

15  Rear^,  "B.",      ;■   :'.'.   ; -'    ■-^-=':" 
Sample    to    be    submitted   with    b'ii}'.  '' 
The  Board  of  Education  reserves  the 
right   to  tise  greater  or,  less. .quantities 
than  hter^ln  stated.  .  ^  .,','  /; 

The   Board  reserves     the  "Trgli^  .Vg 
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.1   accept   or   reject   all    or   any   part   of   a 
bid. 

All  articles  are  to  be  delivered  f.  o. 
b.  storeroom,  or  some  school  building, 
Alameda,  Calif. 

Important — All  bids  shall  be  clearly 
and  distinctly  written,  without  any 
erasure  or  interlineation  and  the  total 
amount  of  bid  on  each  article  must  be 
carried  out.  If  any  bid  shall  have  any 
«rasure  or  interlineation,  it  will  not 
be  received  or  considered. 

Where  aggregate  amount  of  bid  Is 
$500.00  or  over,  proposal  must  be  ac- 
companied by  a  certified  checlt  for  at 
least  ten  per  cent  (10%)  of  the 
amount  of  the  bid,  certified  to  by  some 
responsible  bank,  or  banker,  and  made 
payable  to  Wm.  Paden,  Secretary  Ala- 
meda Board  of  Education,  to  be  re- 
tained by  the  said  Board  as  agreed  and 
liquidated  damages  should  party,  or 
parties  to  whom  contract  is  awarded 
fail  to  enter  into  the  contract  after 
the  award,  or  fail  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the  contract,  or  any  bond  required  by 
law. 

By  order  of  the  Board  of  Education 
of  the  City  of  Alameda  and  of  Alameda 
School  District  of  Alameda  County, 
California. 

Dated  this  21st  day  of  December,   1925. 
WM.   G.   PADEN, 

Secretary. 


NOTICE   TO   BIDDERS 


(Lockers— Alameda   High    School    Dist.) 

Sealed  bids,  or  proposals,  will  be 
received  by  the  Alameda  High  School 
Board,  Alameda  High  School  District, 
Room  9,  City  Hall,  Alameda,  California, 
until  8:00  o'clock  P.  M.,  Tuesday,  Jan- 
uary 5,  1»2«,  for  furnishing  and  in- 
stalling Lockers  as  per  plans  and 
specifications  on  file  at  the  office  of 
said  Board. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Clerk,  Ala- 
meda High  School  Board,  Room  9,  City 
Hall,  Alameda,  California,  and  must 
be  accompanied  by  a  certified  check 
for  at  least  ten  per  cent  (10%)  of  the 
amount  of  the  bid,  certified  to  by  some 
responsible  bank,  or  banker,  and  made 
payable  to  Wm.  G.  Paden,  Clerk,  Ala- 
meda High  School  Board,  to  be  re- 
tained by  the  said  Board  as  agreed  and 
liquidated  damages  should  party  or 
parties  to  whom  contract  is  awarded 
fail  to  enter  into  the  contract  after 
the  award,  or  fail  to  give  bonds  re- 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
by  law. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated  this  21st  day  of  December, 
1925. 

WM.  G.    PADEN, 
Clerk,    Alameda    High      School      Board, 
Alameda      High      School      District, 
Alameda,  California. 


STATE  OF   CALIPORIVIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  Inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right   to  reject  any  or  all 
bids    or    to    accept   the    bid  deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California  Hghway  Commission. 
R.  M.  MORTON, 

State    Highway    Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:     December     21,  1925. 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
r'clock  P.  M.,  January  18,  1»2«,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  In  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
of  portions  of  State  Highway,  as  fol- 
lows: 

Yolo  County,  between  Fifth  Street 
in  Washington  and  the  M  Street  Bridge 
(X-Yoio-6-C),  about  twenty-five  hun- 
dredths (0.25)  miles  in  length  to  be 
graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office    will    be    available   to    accompany 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
oV-Io<'k  P.  M.  on  Janujiry  11,  IDBO,  at 
which  lime  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
of  portions  of  State  Highway,  as 
follows: 

Humboldt  County,  between  V4,  mile 
west  of  Big  Lagoon  and  V2  mile  east  of 
Big  Lagoon  (I-Hum-1-J),  about  seven- 
tenths  (0.7)  miles  in  length  to  be 
graded  and  surfaced  with  crushed 
gravel  or  stone  and  a  timber  trestle 
seven-tenths  (0.7)  miles  in  length 
acros.s  Big  Lagoon;  consisting  of  209 
nineteen  foot  (19')  spans  on  pile  bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is 
situated.  The  Division  Engineers'  of- 
fices are  located  at  Willits,  Redding, 
Sacramento.  San  Francisco,  San  Luis 
Obispo,  Fresno,  Los  Angeles,  San  Ber- 
nardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  cpn- 
cerning  the  proposed  work  may  be  ob- 
tained from  the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid     deemed     for 
the    best   interests   of   the   State. 
HARVEY  M.  TOY. 
LOUIS  EVERDING, 
N.   T.   EDWARDS, 
California  Highway   Commission. 
R.  M.  MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:    December   14,    1925. 


NOTICE  TO   BIDDERS 


(MQdesto  Irrigation   District) 


Sealed  proposals  will  be  received  at 
the  office  of  the  Modesto  Irrigation 
District  at  Modesto,  California,  until 
January  5th,  1020.  at  10  o'clock  A.  .M., 
for  the  furnishing  of  a  dredger  that 
will  dig  and  clean  both  sides  of  a 
canal    in    one    operation,      cutting      the 


banks  and  bottom  even  and  at  a  fixed 
slope,  and  will  operate  on  one  bank  or 
l)Oth  banks,  if  necessary,  working  in 
dry  ditches  or  under  a  full  head  of 
water,  cleaning  from  one-half  to  <>ne 
mile  of  ditch  in  an  8-hour  day,  a  day. 
Ten   days'  delivery  required. 

Contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  of 
Directors  reserve  the  right  to  reject 
any  or  all  bids. 

Any  person  or  persons  to  whom  a 
contract  may  be  awarded  shall  enter 
into  a  bond,  with  good  and  sufficient 
sureties,  to  be  approved  by  the  Board, 
payable  to  said  Board  for  its  use,  for 
twenty-five  per  cent  of  the  amount  of 
the  contract  price,  conditioned  for  the 
faithful    performance   of   said    contract. 

The  proposal  must  be  marked  '|Pro- 
posal  for  Dredger,"  and  address  to 
"Secretary,  Modesto  Irrigation  District, 
Modesto,    California." 

Done  in  pursuance  of  an  order  of 
said  Board  of  Directors  of  the  Modesto 
Irrigation  District,  this  14th  day  of 
December,   1925. 

J.  C.  GARRISON, 

President. 
C.    S.    ABBOTT, 

Secretary. 


NOTICE   TO    OOXTR.\CTOR8 

(Furniture —     Alameda     County     High- 
land   Hospital) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,   Alameda  County,   Calif. 

Sealed  bids  will  be  received  by  the 
Cltrk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  ofllC3,  until 
Monday,  January  4th,  l»2fl,  at  10:.30 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed) for  the  purchase  of  certain  furni- 
ture for  use  at  Highland  Hospitaj  of 
Alameda  County,  situated  at  14th 
Avenue  and  Vallecito  Plac'i,  Oakland, 
California.  Specifications  are  on  file 
in  the  oftice  of  the  County  Clerk  open 
to  inspection.  Copies  may  be  obtained 
by  applying  to  the  County  Clerk  of 
Alameda    County. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
total  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Go.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeitod  to 
the  County  of  Alameda  as  agreed  :'.nd 
liquidated  damages  should  the  party 
or  parties  to  whom  the  c.:^ntract  sliall 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  to  give  the 
bond  required  by  the  Board  for  the 
faithful    performance    of   the    Contract. 

(Seal)  GEO.   E.    GROSJ:, 

Clerk    of   the    Board    of    Supervisors    of 
the   County   of  Alameda. 


NOTICE    TO    CONTRACTORS 


(Radio     Towers^Eirreka,     Calif.) 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  bids,  in  the  near  future,  on  Speci- 
fication No.  5161,  "125-Foot  Radio 
Tower,  Naval  Radio  Station,  Eureka, 
California".  The  tower  will  be  tri- 
angular in  plan,  the  bases  of  the  legs 
forming  the  corners  on  the  triangle 
approximately  17  feet  on  each  side.  The 
tower  will  have  a  ladder,  top  plat- 
form, top  sheave,  and  lightning  pro- 
tection. Each  leg  will  be  supported  by 
and  anchored  to  a  concrete  footing, 
with  electrical  connection  to  the  legs 
of  the   tower. 

In  the  event  that  this  work  is  of  In- 
terest to  your  firm,  you  should  for- 
v.-ard  to  the  Bureau  or  to  the  Com- 
mandant, Navy  Y'ard,  Mare  Island, 
Calif.,  a  check  or  postal  money  order 
for  $10.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks  as  secur- 
ity for  the  safe  return  of  the  drawings 
and  specifications. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearlng 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  aa 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  speci- 
fications are  received  from  the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Y'ard,  Mare  Island,  Calif.,  for  the 
bidding   data. 
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BRIDGES 


SANTA  ANA,  Cal. — Until  11  A.  M., 
Jan.  12,  bids  will  be  rec.  by  county  to 
const,  concr.  bridge  across  Aliso  Creek 
on  line  of  Calif,  coast  state  highway, 
to  have  one  50-ft.  span  and  two  25-ft. 
approach  spans.  Plans  obtainable  from 
J.  Li.  McBride,  county  rd.  commnr.  Cert, 
check  or  bond,  5%.  J.  M.  Backs,  county 
clerk. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


'  MARE  ISLAND,  Cal.— Until  Jan.  »0, 
11  a.  m.,  bids  will  be  rec.  by  Bureau 
of  Yards  &  Docks,  Navy  Dept.,  Wash- 
ington, D.  C,  for  dredging-  Sub-Marine 
Itepair  Base,  Mare  Island,  under  Speci- 
fication No.  5172,  See  call  for  bids  un- 
der    ot't'i(>iiiil     proposal     seotioii     in     thiti 

iSNUC. 


CASA  GRANDE,  Cal. — Bids  to  repair 
and  enlarge  Pacheco  Reservoir  rec.  Dec. 
4  have  been  rejected  as  too  liigh.  Wa- 
ter users'  assn.  is  making  new  plans 
fur  use  of  a  dragline  now  located  near 
the  Casa  Grande  ruins.  Work  involv. 
approx.    100,000    cu.   yds. 

SAN  DIEGO,  Cal. — Commander  De- 
Witt  C.  Webb,  Public  Works  officer, 
will  call  for  bids  shortly  for  replace- 
ment work  and  reinforcement  on  the 
mooring  dolphins  off  the  destroyer 
base  at  the  foot  of  32nd  St.  Work  will 
consist  of  furn.  and  installing  one  new 
20-pile  dolphin,  the  reblocking  of  two 
existing  20-pile  dolphins  and  the  furn. 
and  installing  of  two  new  braced  and 
framed  supports    for   existing   dolphins. 


MERCED,  Merced  Co.,  Cal.— No  bids 
rec.  by  Merced  Irrigation  District  to 
clean  approx.  7  mi.  of  canal  involv. 
approx.  20,000  cu.  yds.  excavation  and 
work  will  be  done  by  district  forces. 
H.  P.  Sargent,  secretary  for  district. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Pacific  Coast  Dredging  Co.,  112  Market 
St.,  San  Francisco,  at  approx.  $42,000 
awarded  contr.  by  city  to  dredge  in 
Inner  Harbor,  fronting  Municipal 
Wharf  No.   1. 


MERCED,  Merced  Co.,  Cal.  —  John 
I'hillips,  Oakland,  awarded  contr.  by 
Merced  Irrig.  Dist.  to  clean  7-mi.  of 
canals  involv.  approx.  20,000  cu.  yds. 
excavation.  No  bids  were  received  for 
this  work  and  informal  contract  was 
let    to    Phillips. 


IRRIGATION  PROJECTS 


TRACY,  San  Joaquin  Co.,  Cal. — Until 
Jan.  14,  8  p.  m.,  bids  will  be  rec.  by 
Geo.  L.  Frerichs,  city  clerk,  to  remove 
headwalls  and  rebuilding  cone,  siphon 
on  Lower  Main  Canal  of  West  Side  Ir- 
rigation Dist.  W.  D.  Harrington,  city 
eng.  Cert,  check  10%  payable  to  city 
cleik.  I'lans  obtainable  from  clerk  on 
deposit  of  $2.50. 


LIGHTING  SYSTEMS 


HERMOSA  BEACH,  Cal.— Until  8  p. 
m.,  Jan.  5,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Pier  Ave.,  bet.  the 
Strand  and  Camino  Real.  Cert,  check 
or  bond  10%.  B.  F.  Brown,  city  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  11,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Melrose  Ave. 
bet.  Western  and  Fairfax  Aves.:  cone, 
posts;   1911   act. 


MANHATTAN  BEACH,  Cal.— Until  8 
P.  M.,  Jan.  7,  bids  will  be  rec.  by  city 
for  repair,  installation  and  transfer  of 
certain  lighting  fi.Ktuies  and  appli- 
ances incl.  galv.  conduits,  wires,  etc., 
in  Manhattan  Ave.,  bet.  Marine  Ave.  and 
Rosecrans  Ave.,  26lh  SV.,  bet.  Strand 
and  Manhattan  Ave.,  nnd  r'ortions  of 
24th  St.,  25th  St.,  26th  St.,  30th  and  32nd 
Sts.  lies.  int.  No.  o.s:'..  i  iit.  rH(-(.->\  or 
bond,  10%.     Llewellyn  Price,  city  clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Jan.  4,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  ornam.  lights  in  N.  Hroadwav. 
bet.  College  St.  and  Sunset  Blvd.;  1911 
act. 


VALLEJO,  Solano  Co.,  Cal. — City,  Alf. 
E.  Edgcumbe,  clerk,  declares  inten,  96 
to  im|5.  Sacramento  .St.,  bet.  (ieorgia 
and  Virginia  Sts.,  involv.  installation 
of  street  lighting  system,  8  standards 
with  conduits,  etc.  1911  Act  and  Bond 
Act  1915.  Protests  Jan.  13.  T.  D.  Kil- 
Ivcnny,    city    engineer. 


ALHAMBRA,  Cal.— City  Mgr.  M.  H. 
Irvine  proposes  to  borrow  lighting 
standard  moulds  used  by  city  ui  Gieu- 
dale  for  use  in  local  foundries  tor  nev\- 
urnin.   lights   in   Emery   Park. 

OROVILLE,  Butte  Co.,  Cal.— City 
proposes  to  purchase  lighting  system 
from  Pacific  Gas  &  Electiic  Co.  to  op- 
erate as  a  municipal  project.  Bonds 
will   probably  be  voted   to  finance. 

LONG  BEACH,  Cai.  —  City  plans 
ornam.  lights  under  1911  act  in  Locust 
Ave.,  bet.  Ocean  Blvd.  and  10th  St.,  and 
portions  of  other  Sts.     Protests,  Jan.  12. 


MACHINERY  &  EQUIPMENT 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  will  rec.  bids  for  following  equip- 
ment no  longer  required:  approx.  5 
tons  of  cast  iron,  approx.  2  tons  of 
wrought  iron  and  steel  mixed,  1  Cor- 
liss Engine  (50  h  p.  Horiz.  Type  Num- 
bered 1,  1  Corliss  Engine  (50  H.  P. 
Horiz.  Type),  Numbered  2;  1  Richard- 
son Steam  Water  Pump;  8  10-in.  gate 
valves;  1  10-in.  cross;  1  10-in.  tee;  2 
10-in.  centrifugal  pumps  (vertical);  6 
stands  for  pumi)s;  2  lielt  tighteners;  2 
14-in.  iron  pulleys;  6  water  wagons;  3 
dump  wagons;  1  square  oil  tank  with 
running  gear,  numbered  12;  1  cement 
mixer   without  engine,   numbered  13. 

Additional  information  obtainable 
from  W.  B.  Hogan,  city  engineer,  136 
North  Street,  Stockton.  Sealed  bids 
must  be   in   Jan.   7,  4   p.   m. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    in   stock 

E.    D.    BULLARD 

505  HOWARD  STRBBT 
San   liVanclaco,  Calif. 

Douglas   6320 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Jan.  12,  12  noon,  bids  will  be  rec.  by 
v.  W.  Cooley,  clerk,  Yuba  City  Union 
High  School  District,  to  fur.  power 
lawn  mower,  "Coldwell",  "Bob-a-lawn" 
■Jacobsen"  or  other  .standard  make; 
suitable  for  3-acre  lawn.  Bids  to  be 
f.  o.  b.  Yuba  City.  Cert  check  10% 
payable   to  clerk   req 


FRES.NO,  Fresno  Co.,  Cal.— Red  Riv- 
er Lumber  Co.,  bidding  $650,  f.  o.  b. 
Fresno,  awarded  sale  of  "Rip  Snorter" 
road   grader  no   longer   req.   by   city. 


SAN  DIEGO,  Cal.— City  appropriates 
$18,695  for  purchase  of  hoisting  crane 
for  harbor  dept.  for  use  at  Municipal 
Pier  No.   2. 


RAILROADS 

NOGALES,  Sonora,  Mex.  —  Southern 
Pacific  de  Mexico  Ry,  H.  B.  Titcomb, 
Tucson,  Ariz.,  pres.,  plans  new  depot 
and  large  yard  layout  here.  Plans  have 
been  submitted  to  Nogales  bd  of  al- 
dermen   for  approval. 


MISCELLANEOUS   SUPPLIES 

BURLINGAME,  San  Matec  Co.,  Cal.— 
City  authorizes  purchase  of  1000  ft.  of 
fire  hose,  on  recommendation  of  Fire 
Chief  Dessin. 


FRESNO.  Fresno  Co.,  Cal.— Until  Dec. 
31,  9:15  P.  M.,  bids  will  be  rec.  by  H  G. 
Denton,  city  clerk,  to  fur.  and  del 
3000  ft.  2V4-in.  and  500  ft.  lV.-in.  double 
jacket  fire  hose.  Bond  of  $1000  req. 
of  successful  bidder.  Cert,  check  5% 
payable  to  City  Controller  req.  with 
bid.  Further  information  obtainable 
from    city    clerk. 


PETALUMA,    Sonoma    Co.,    Cal.— City 
plans   purchase   of   1000  ft.   fire   hose. 


RESERVOIRS  k  DAMS 

PUENTE,  Cal.— W.  W.  Hoagland,  1067 
.Stanley,  Long  Beach,  awarded  cont.  by 
I..a  Grande  Source  Water  Co.,  Puente, 
at  $8316  to  const.  1.500,000  gal.  reinf. 
concr.  reservoir,  to  be  erected  on 
found,  and  site  graded  by  company. 

PIPE  LINES,  WELLS,  ETC. 


SAX  FRANCISCO- Until  Jan.  8.  11 
-•\.  M.,  bids  will  be  received  bv  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6483-804,  to  fur.  and  del.  Rio  Vista. 
Solano  County,  3  pipe  line  elbows  and 
3  lengths  of  dredge  pipe. 


SEWAGE  DISPOSAL  PLANTS 


POMON.\,  Cal. — Awards  bv  city 
sewage  disposal  plant  work  are 

Clarifiers.  to  The  Dorr  Co.,  Central 
Bldg.,  Los  Angeles,  at  $9995. 

Motor-driven  blower  unit,  to  Smith- 
Booth-Usher  Co.,  228  Central  Ave.,  at 
$5900. 

Pumps  under  Sec.  4  of  the  contract, 
to  F.  C.  Millard  Engr.  Co.,  Rives- 
Strong   Bldg.,   Los   Angeles,   at    $1399. 


^to 


BUILDIN0    AND  '  ENGlNfeERlNG 


^''K  miscellaneous:.  ,  • ;« 

■  ^^4jONSTRUeTION'-:\ 


''  ■OAKLAND,  Cal.  —  Alameda  Couiity 
will  pay  1/4  cost  of  const,  proposed 
$400,000   subway   under   S.   P.    tracks   at 

•-?ft.  of  Tth  St.  City  of  Oakland  proposes 

''"efcfpay   ^,it  railroad  will  pay  one-half 

<i^ii6Bt:'    ■■'  -'     ^      ^'       ■       ■ 

•■^'^  STOCKTON,  San  Joaquin  Co.,  Cal. — 
axewis  &  Green,  Comniercial  Bank  Bldg. 
.:'!Stockton,  at  $98,643  awarded  cont.  by 
(■(jfeity  to  const,  sirbway  in  Miner  Ave., 
.i:under   tracks  of  S.   P.   and  W.  P.  Rail- 

^0;     ;;••■;  :■  ''-■  —^-^ 

n;  OAKLAND; -Cai-^Moore  Drydock  Co., 
ft.  of  Adeline  St.,  awarded  cont.  by 
Santa  Fe.  R.-R.-  to  const,  steel  car- 
vfioat;    260    ft.    long    with    38    ft.    beam; 

lothree  tracks-. 

illlv.  '  — 

■^  OAKLAND,  Cal.  —  Moore  Drydock 
Co.,  ft.  of  Adeline  St.,  at  $1,700,000 
each,  awarded  contract  by  Key  Sys- 
tem Transit  Co.,  22nd  and  Grove  Sts., 
ito     cffnst.     two     new    ferry     boats;     all 

siteteel   construction,    turbo-electric   drive 


WATER  WORKS 


";.  VALLEJO.  Solano  Co.,  Cal.— Ameri- 
can C.  L  Pipe  Co.  at  $1600  awarded 
cont.  by.  city  to  fur.  4-in.  pipe  and  U. 
S.  C.  I.  Pipe  .&  Foundry  Co.  at  $4,- 
065.73    to   fur.    6-in.    pipe   for   water   e.\- 

•  tensions. 


',.  ■'Tracy;    San    Joaquln    Co.,    Cal. — City 
: Nv'Jil    purchase    pipe    for    extensions    to 
Water    system.      Geo.    L.    Frerichs,    city 
;'clerk  and  W.  D.  Harrington,  city  eng. 

-/'fALC  ALTO,  Santa  Clara  Co.,  Cal. — 
■Permutii  Co..  440  4th  Ave.,  New  York, 
at  $15,680  awarded  cont.  by  U.  S.  Vet- 
erans' Bureau  to  fur.  and  install  water 
softening  plant  at  Hospital  No.  24, 
Palo  Alto. 


PETALUMA,  Sonoma  Co.,  Cal.  — 
Election  will  be  called  shortly  to  vote 
bonds  of  approx.  $65,000  to  finance 
const,   of  municipal   swimming  pool. 

SAN  JOSE,  Santa  Clara  Co.  Cal. — 
Until  Jan.  4',  8  P.  M.,  bids  will  be  rec. 
by  C.  B.  Goodwin,  city  manager,  to  fur. 
60  fire  hydrants;  bids  to  contain  unit 
prices  as  follows  (a)  1  single  hydrant 
■with  2^ -in.  outlet;  (b)  one  double  hy- 
drant with  5-in.  outlet  with  indepen- 
:Jdent  2i/i-in.  outlet;  all  to  be  Calif or- 
■:hia  standard.  Cert,  check  10%  -eq. 
with  bid. 

.-'  YREKA,    Siskiyou    Co.,    Cal.— City,   U. 

F.  Brown,  clerk,  declares  inten.  No.  2 
to-  imp.  water  distrib.  system  involv. 
lay  and  relay  pipes  and  const,  man- 
holes in  Oregon  St.,  bet.  north  city 
limits    and    Jackson    St.;    Jackson     St., 

^  bet.  Oregon  and  2nd  Sts.;  Yama  St.,  bet. 
Main  and  2nd  Sts.  and  2nd  St.  to  and 
including  intersection  of  Jefferson  St. 
1911  Act  and  Bond  Act  1915.  Protests 
Jan.    11.      Arthur    O'Connor,    city    eng. 

.ARCADIA,.  Cal.— Until  8  P.  M.,  Jan. 
,6>,:;bids  wili  be  rec.  by  city,  for  one  8-in. 
pressure,  .regula^tor.  Cert.  chk.  or  bond, 
>J0%.  ,  G.   Q.   Meade,   city   clerk. 

•■..StAN  DIEGO,  Cal.— Until  1030  A.  M., 
Jani;  11,  .'bids  will  be  rec.  by  city  for 
water  distrib.  sys.  in  Aita  Vista, 
Homedale,  and  vicinity,  involv.  6495.45 
ft.  class  "B"  4-in.  C.  I.  water  pipe;  11,- 
802.49  ft.  class  "B"  6-in.  C.  I.  water 
pipe,  also  tees,  crosses,  trenching,  etc., 
10  2-way  fire  hydrants;  1911  ajcfc  P:  A. 
tthodeis,  city  clerk.  -     .         . 

.  ARCADIA,  Cal.— Until  8  P.  M.,  Jan  6, 
bids  will  be  .rec.  by  city  for  630  ft.  4- 
in  .claps  -B"  C.  I.  pipe;  300  ft.  1-ln.  galv. 
pipe.     Spea  on  file  at  office  of  city  elk., 

G.  G.  Medae.     Cert.  chk.  or  bond,  10%. 


SEWERS  &  STREET  WORK 


:  AI^HAMfiRA,- Cal.— city  Mgr.  M.  H. 
Irvine  preparing  plane  lor  extensions  of 
Ramona  Blvd.'  and  Hellman  Ave., 
through  City  Terrace  Area  to  provide 
additional    outlets    to   Los   Angeles. 


SANTA  ANA,  Cal. — Approx.  quah.  foi 
St.  work  in  East  First  St.,  bet.  Main 
St.  and  Marybury  St.,  bids  for  which 
will  be  reed,  by  city  Dec.  28  (previously 
noted),  are:  289,049  sq.  ft.  8-in.  concr. 
pave.;  2418  sq.  ft.  5-in.  concr.  pave;  414 
ft.  curb;  16,393  sq.  ft.  3y2-in.  walk;  1095 
sq.  ft.  5-in.  walk;  670  ft.  6-in.,  382  ft. 
8-in.,  and  304  ft.  10-in.  main  line  vit. 
sewer;  2884  ft.  4-ln.  sewer  conn.;  5  m. 
"h.V  1  f.  t.,  7  culv.  "Work  to  be  under 
1911   and  1915   acts.. 

PHOENIX,  Ariz. — Petitions  for  St. 
paving  representing  approx.  $275,000 
and  2.301  mi.  in  length, , are  npw  before 
the  city  corarti.     Henry  Rieger,  St.  Supt. 

.   ,,_     ;,■    .    -   .  .  .;       .  28 


LOS  ANGELES,  Cal.— County  de- 
clares inten.   to   imp.: 

C.  I.  No.  456,  Santa  Fe  and  Indepen- 
dence Aves.,  1.51  mi.,  involv.  7804  cu. 
yds.  excav.  incl.  shape  should;  86,316 
sq.  ft.  6-in.  to  8-in.  concr.  pave.;  196,- 
123  sq.  ft.  7-in.  to  9-in.  concr.  pave; 
8779  sq.  ft.  6-in.  concr.  gut.;  37,270  ft. 
8-in.  cem.  pipe  main  sewer;  1580  ft.  10- 
in.  cem.  pipe  main  sewer;  440  ft.  12-in. 
cem.  pipe  main  sewer;  2440  ft.  15-in. 
cem.  pipe  main  sewer;  40,680  ft.  6-in. 
cem.  hse.  conn.;  28  flushing  m.  h.;  102 
m.  h.;  2  drop  m.  h.;  24  jet.  cham.  Est. 
cont.   price,   $188,624.45. 

C.  I.  No.  324,  Dept.  and  other  Sts., 
2.09  mi.,  involv.  6029  cu.  yds.  excav. 
(incl.  remov.  of  old  curb  and  walks); 
20,494  ft.  curb;  67,122  sq.  ft.  walk;  43,- 
284  sq.  ft.  6-in.  concr.  gut.;  2575  sq. 
ft.  8-in.  concr.  gut.;  320,334  sq.  ft.  oil 
and  rock  screenings.  Est.  cont.  price, 
$50,160.15. 

Belleview  Ave.,  bet.  Hawthorne  Ave. 
and  Inglewood  Redondo  Road,  1.46  ini., 
involv.  10,514  cu.  yds.  excav.;  12,988  lin. 
ft.  shape  should.;  195,172  sq.  ft.  cem. 
cone,  pave.;  202,216  sq.  ft.  d.  g.  sub- 
base;  2270  ft.  12-in.  vit.  pipe  main 
sewer;  2605  ft.  10-in.  vit.  main  sewer; 
160  ft.  8-in.  vit.  lateral  sewer;  4200 
ft.  6-in.  vit.  hse.  sewers;  1  flushing  m. 
h.;  5  m.  h.;  10  jet.  cham.  Est.  cont. 
price,    $72,597.55. 


VISALIA,  Tulare  Co.,  Cal.— Chamber 
of  Commerce  has  started  a  survey  of 
city  streets  with  view  toward  opening 
new  thoroughfares,  especially  east  and 
west.  Ray  Clotfelter,  chairman  of  com- 
mittee. 


BERKELEY,  Alameda  Co.,  Cal. — 
City  appropriates  $2500  to  flnance  const. 
of  sewer  in  portions  of  Bancroft  Way 
to  accommodate  Hearst  gymnasium  for 
women  at  the  U.  of  C. 


LOS  ANGELEs,  -.'al.- Councilman 
Chas.  H.  Randall  has  announced  that 
a  contr.  for  paving  San  Fernando  Rd., 
57  ft.  wide,  bet.  San  Fernando  and  Bur- 
bank,  with  8-in.  concr.,  will  probably 
be  let  about  March  1.  Est.  cost,  $300,- 
000.  City  and  county  will  each  con- 
tribute   $70,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Jan.  11,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
San  Fernando  St.,  bet.  1st  and  4th 
Sts.,  involv.  removal  of  basalt  block 
gutters  and  portions  of  pave;  const, 
hyd.  cone,  gutters;  replace  pavement 
with  2-in.  Warrenite  Bit.  surface,  etc. 
1911  Act  and  Bond  Act  1915.  Cert.  chk. 
10%  payable  to  city  req.  Wm.  Popp, 
city  eng. 


Saturday,  " 'Ja'nuary"'"'2",'  '  ld26 


OAKLAND,  Cai:— trntil  Jari.  14,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  Ney  Aye., 
bet.  73rd  and  75th  Aves.,  involv.  grade; 
pave;  curbs,  gutters,  walks,  sewer  with 
lamphole  and  wye  branches.  1911  Act. 
Cert,  check  10%  payable  to  city  req, 
Plans  on  file  in  ofl^ice  of  clerk. 


SAN  BERNARDINO,  Cal.— City  plans 
sewers  In  Western  Ave.,  bet.  Base  Line 
St.  and  115  ft.  So:  8-in  vit.  pipe,  m.  h., 
f.    t.,   hse.   sewers,    etc.;    1911   act. 


SANTA  .  BARBARA,  Cal.  —  Property 
owners  plan   to   widen  Milpas  St. 

OAKLAMD,  Cal.— Until  Jan.  14,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  72nd  Ave., 
bet.  Trenor  St.  and  40  ft.  s.  w.  of  Diana 
Ave.,  involv.  grade;  pave;  curbs,  gut- 
ters, walks;  storm  water  drain;  wood 
culverts,  etc.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk. 


LOS  ANGELES,  Cal. — Geo.  H.  Oswald, 
366  E.  58  St.,  Los  Angeles,  sub.  low  bid 
to  county  at  $109,348  to  imp.  Moneta 
Ave.,  bet.  93rd  St.  and  P.  E.  right-of- 
way,  1.6  mi.,  C.  I.  No.  30,  involv.  13,384 
cu.  yds.  excav.;  14,599  ft.  6x9xl5-in. 
curb;  35,649  sq.  ft.  walk;  26,815  sq.  ft. 
6-in.  cem.  gut.;  4531  sq.  ft.  8-in.  cross- 
gut.;  270,607  sq.  ft.  6-in.  concr.  base; 
10,599  sq.  ft.  4-in.  asph.  concr.  base; 
281,166  sq.  ft.  2-in.  asph.  concr.  top; 
277,903  lin.  ft.  disint.  gran,  sub-base; 
29,237  sq.  ft.  oil  and  rock  screenings; 
14,270  lin.  ft.  5-ft.  should.;  27  No.  1  c. 
b. ;  one  std.  "U"  type  m.  h. ;  748  ft.  15-in. 
reinf.  concr.  pipe;  354  ft.  18-in.  reinf. 
concr.  pipe;  282  ft.  21-in.  reinf.  concr. 
pipe;  one  concr.  c.  b.  and  culv.  Est. 
contr.  price,  $133,177.  Other  bids:  Geo. 
R.  Curtis  Paving  Co.,  $115,789.95; 
Griffith  Co.,  $116,433.46;  Wm.  Lidding- 
ton,  $120,433.51.     Unit  bids  follow: 

Geo.  H.  Oswald— (1)  65c,  (2)  40c,  (3) 
15c,  (4)  20c,  (5)  24c,  (6)  16.5c,  (7)  11.5c 
(8)  5.7c,  (9)  4.8c,  (10)  4c,  (11)  L8c;  (12) 
$50,  (13)  $90,  (14)  $2.25,  (15)  $2.50,  (16) 
$3,    (17)    $1500. 

Geo.  R.  Curtis  Paving  Co. —  (1)  50c 
(2)  40c,  (3)  16c,  (4)  17c,  (5)  25c,  (6) 
18c,  (7)  14c,  (8)  6.5c,  (9)  5c,  (10)  5c, 
(11)  3c,  (12)  $60,  (13)  $110,  (14)  $2.25, 
15)    $2.70,    (16)    $2.70,    (17)    $2400. 

Griffith  Co.— (1)  60c,  (2)  45c,  (3)  15.5c 
(4)  23c,  (5)  28c,  (6)  17.5c,  (7)  11.5c,  (8) 
6c,  (9)  5c,  (10)  4c,  (11)  2c,  12)  $63.  (13) 
$115,  (14)  $2.43,  (15)  $2.76,  (16)  $3.30, 
(17)    $2540. 

Wm.  Liddington— (1)  75c,  (2)  43c,  (3) 
17c,  (4)  20.5c,  (5)  26.5c,  (6)  19.7c,  (7) 
8.5c,  (8)  5.75c,  (9)  4.5c,  (10)  3.5c,  (11) 
1.5c,  (12)  $63,  (13)  $105,  (14)  $2.10,  (15) 
$2.70,    (16)    $3.05,    (17)    $2050. 


SAIjIISAS,  Monterey  Co.,  Cal. — Until 
Jan,  14,  7:30  P.  M.  bids  will  be  rec.  by 
Frank  S.  Clark,  Salinas  Union  High 
School  District,  to  const,  cone,  walks 
in  South  Main  St.  fronting  high  school. 
Spec,    obtainable    from   clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Jan.  11,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
St.  John  St.,  bet.  Market  and  First 
Sts.,  involv.  regrading;  2-in.  asph. 
cone,  surface  on  4-in.  asph.  cone,  base 
pavement;  hyd.  cem.  cone,  curbs  and 
gutters.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Wm.    Popp,   city   engineer. 


Contractors  Machine  Works 


Wt,  specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portabl*  pumping 

plants,  hoist  and  rock  crushers.  ., 

Let  us  give  you  an  estimate  on  your  work^ 
We  buy  and  sell  used  eQuijumeM.  -    ;    "^  h.Ji 


i^cnmft&ik 


38  Stanford 


CREAR  &  BATES 


■; 


San  Franelseo 


Phone  Kearny  1885 
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RIVERSIDP,  Cal. — Pearson  &  Dlcker- 

'■■  son.   P.  O.   Box   325,   Riverside,   awarded 

'-cbnt.    by   county   at   $16,991    to   imp.    px- 

■'tt-nsion   of   Rte.    11,    Riverside   co.   high- 

■'^■^Way  comm.,  in  city  of  Elsinore,  and  ex- 

"''fensioh    of    Rte.    12    A    of    co.    liighway 

'  'comm.    on    Railroad    Ave.,    El.sinore,    in- 

-  volv.    7545   cu.    yds.    excav.;    10,574.6    lin. 

ft.    sliape    roadbed'    167,892    sq.    ft.    6-in. 

waterbound  mac.  pave,  with  asph.  surf. 

41.3  cu.   yds.   cem.   concr.  ,  (dip) ;    104    ft. 

12-in.    corr.     iron    cluv.;     108     ft.    IS-in. 

corr.   iron   culv.;   42   ft.   18-in.   corr.   iron 

culv.    (pipe    to   fur.   and   laid). 

MONTEREY,  Monterey  Co.,  Cal.  — 
Until  Jan.  5,  7  p.  m.,  bids  will  be  rec. 
by  A.  J.  Mason,  city  clerk,  (2189)  to 
const.  6-in.  vit.  sewer  in  John.son  Ave., 
bet  Monroe  St.  and  point  490  ft.  west 
of  Pebble  St;  5  manholes;  60  wye 
branches.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
H.   D.   Severance,   city   eng. 


GLENDALE,  Cal.— Hush  Cornwell, 
342  N  Howard,  Glendale,  sub.  low  bid 
to  city  at  |7552  to  imp.  Garfield  Ave., 
Chevy  Chase  Dr.  and  Adams  St.,  involv. 
28.366  sq.  ft.  grade  5c  ft.,  15,152  sq.  ft. 
3-in.  oil  mac.  incl.  301  ft.  headers  14.5c 
ft.,  1386  sq.  ft.  gut.  22c  ft.,  5145  sq.  ft. 
walk  15c  ft.,  924  ft.  class  "B"  curb 
50c  ft.,  water  sys.  comi)l.  $1300,  523  ft. 
8-in.  vit  sewer  $1.25  ft.,  one  f.  t. 
$200,  12  6-in.  hse.  conn.  $20  ea..  4  6-in. 
wyes  only  $i  ea. 


MODESTO,.  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co.,  Modesto,  awarded 
cont.  by  city  to  imp.  I  St.,  bet.  3rd  and 
Washington  and  Washington  St.,  bet. 
Vine  and  H  Sts.,  involv.  grade;  2%-in. 
asph.  cone,  base  with  1%-in.  Warrenite- 
Bit.  surface:  cone,  curbs  and  gutters; 
c.  i.  electroliers  with  conduits,  etc.; 
oorru.   iron   cluverts. 

OAKLAND,  Cal.— Until  Jan.  14,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturg'is,  city  clerk,  to  imp.  portions  of 
Midvale  Ave.,  involv.  grade;  curbs, 
gutters;  pave;  walks.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on   file   in   office   of  clerk. 


IvONG  BEACH,  Cal. — City  plans  to 
imp.  7th  St.,  bet.  Roswell  Ave.  and 
Ximeno  Aves.,  and  portions  of  other 
Sts.:  Curbs,  walk,  grade,  6-in.  cem. 
concr.  pave,  with  2-in.  asph.  concr.  w. 
s.,  cem.  pipe  storm  drains,  m.  h.,  c.  b., 
2-in.  C.  1.  pipe  water  serv.,  etc.  Pro- 
tests,   Jan.    12. 


ONTARIO,  Cal. — City  plans  to  imp. 
State  St.,  bet.  San  Antonio  Ave.  and  w. 
city  limits.  The  city  attorney  was  in- 
structed to  confer  w^ith  county  super- 
visors regarding  extension  of  the  pave- 
ment beyond  the  city  limits  to  connect 
with  Riverside   Road. 


SALINAS,  Monterey  Co.,  Cal.— City 
Eng.  Howard  Cozzens  preparing  spec, 
to  surface  South  Main  St.  with  asph. 
cone,    on    present    rock    base. 


GLENDALE,  Cal. — B.  R.  Ford,  407  W 
17th  St.,  Santa  Ana,  sub.  low  bid  to  city 
at  $2667  to  imp.  Acacia  Ave.  and  San 
Fernando  Rd.,  involv.  10,900  sq.  ft. 
grade  1.2c  ft.;  10,845  sq.  ft.  cone.  pave, 
incl.  15  ft.  headers  16c  ft;  64  sq.  ft. 
walk  16c  ft;  18  ft.  class  "B"  curb  55c 
ft;  367  ft.  8-in.,  vit.  pipe  $1.15  ft;  one 
m.  h.  $1000;  7  6-in.  hse.  conn,  at  $17  ea; 
one  6-in.  fire  hy^.  to  be  connected  to 
main  $140  compl. 


LOS  ANGELES,  Cal.— Sepulveda  Blvd. 
Assn.,  has  been  organized  to  promote 
constr.  of  blvd.  from  San  Fernando 
Valley  south  through  Santa  Monica 
Mts.  intersecting  Washington  Blvd.  and 
Connecting  with  south  beaches.  J. 
Challen  Smith,  Secy,  and  Mgr.  W.  G. 
(Jillespie  of  Howthorne  is  temporary 
chairman  of  an  association  formed  of 
representatives  from  Hawthorne,  Re- 
dondo,  Gardena,  and  other  neighboring 
towns  to  i)romote  the  extension  of 
Sepulveda  Blvd.  through  this  territory. 
Project,  incl.  proposed  parks,  will  cost 
$2,750,000. 


BERKELEY,  Alameda  Co.,  Cal.— 
Schiioor  Bros.,  Berkeley,  awarded  com. 
by  city  to  const,  cem.  cone,  walks  in 
portions  of  W»illace,  Browning  Und 
10th    Sts.    and    Northside    Ave. 

SAN  DIEGO,  Cal.— San  Diego  Elec. 
Ry.  Co.  plans  extensive  street  paving 
program  involv.  expenditure  of  $1U0,- 
000. 

SAN  BERNARDINO,  Cal.— City  plana 
to  imp.   under   1911  act: 

I'erris  St.,  bet.  Base  Line  and  14th 
Sts.;  curbs,  walk,  4-in.  asph.  concr. 
pave.,   8-in.   vit.  pipe  sewer. 

Western  Ave.,  bet.  Base  Line  St.  and 
9th  tit.:  curbs,  walKs,  gut.,  4-in.  mac. 
povement. 


PHOENIX,  Ariz. — City  plans  to  imn. 
Madison  St.,  bet.  15th  Ave.  and  5th 
Ave.  and  poition.s  of  uther  fcits. :  grade, 
bitul.  pave,  on  bitum.  concr.,  5-in.  cem. 
conci'.  pave.,  cem.  concr.  combin.  curb 
and  gut.,  curb,  gut.,  gut.  inlets,  irrig. 
pipes,  cem.  standpipes,  street  signs, 
::.ui  vcy  mun.  covers.  nugn  Callahan, 
city   clerk. 


MODESTO,  Stanislaus  Co.,  Cal.— City, 
H.  E.  Gragg,  Clerk,  declares  inten.  to 
const,  cem.  cone,  curbs,  gutters  and 
walks  in  portions  ot  Lnslen  Park  Ci., 
Morris  and  Central  Aves.,  and  install  1 
street  lighting  electrolier.  1911  Act. 
Protests  Jan.  13.  F.  W.  McCarton,  ciiy 
engineer. 

SAN  DIEGO,  Cal. — C.ty  plans  to  imp. 
under    1911    act: 

Kettner  Blvd.,  Hancock  S't.  and  other 
Sts.,  402,805.66  sq  .ft.  2-in.  asph.  concr. 
pave,  on  3i/i-in.  bitum.  base;  5897.95  cu. 
yds.  excav.;  640.3  cu.  yds.  embank.; 
16,122.62  ft.  curb;  13,587.15  sq.  ft.  walk; 
23  6-in.  concr.  sewer  laterals;  12  4-in. 
cem.    sewer    laterals. 

Vermont,  Essex  and  Herbert  Sts.: 
189,040.78  sq.  ft.  iy2-in.  asph.  concr.  top 
on  4-in.  cem.  concr.  base;  693.57  curb; 
3351.94  sq.  ft.  walk;  212.9  cu.  yds.  excav. 
620  cu.  yds.   embank. 


SACRAMENTO,  Cal.  —  City,  H.  G. 
Denton,  clerk,  declares  inten.  (2053) 
to  imp.  Crocker  Court  bet.  San  Jose 
Way  and  42nd  St.,  involv  cone,  curb 
and  gutter;  vit.  ironstone  sewer;  re- 
construct manhole;  1-in.  water  main 
connections;  asph.  cone,  pave  with  seal 
coat.  1911  Act  and  Bond  Act  1915.  Pro- 
tests Jan.  14.  A.  G.  Wagner,  city  eng. 

VERNON,  Cal.— Until  8  p.  m  ,  Jan.  4, 
bids  will  be  rec.  to  imp.  49th  St.  (some- 
times called  E  49th  St.),  bet.  Ala- 
meda St.  and  Santa  Fe  Ave.,  and  por- 
tions of  the  same  street  from  Pacific 
Blvd.  to  Santa  Fe  Ave.,  involv.  8-in. 
asph  cone,  pave.,  8-in.  cone,  gut.,  cem. 
walk,  d.  g.  should.,  etc;  1911  act.  How- 
ard McCurdy,  city  engr.  T.  J.  Furlong, 
city  clerk. 


^^.&&  S 


HAMPTON 

,  .      ELECTRIC  AND  MFG.  CO. 
M^^-:^:     EbEGTRICAL  ENGINEERS  AND  CONTRACTORS 
52o  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New   niMl   Used,  Boiiglit,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

.       ,  Telephone  SUTTER  3266 


HUNTINGTON  BEACH,  -  Cal.— Until 
Jan.  H  bide  will  he  rec,  to  Imp.  13th 
St.  bet.  Ocean  and  Palrrl  Aves.:  grade, 
Topeka  ,W.  s.  on  asph. -cone. -base,  curbs, 
ornam.  lights,  cone.  and  corr.  Iron 
rulv.  with  headwalls,  B-ln.  tct  l*-ln."vlt. 
storm  drain;  1911  and  1915  acta.  B.  M. 
Billings,  city  engr. 


LARKSPUR,  Marin  Co.,  Cal.— Until 
Jan.  6,  8  jp.  m.,  bids  will  be  rte.  by  Belle 
C.  Brown,  town  clerk,  to  imp.  portlqns 
of  Maryland  Ave.^X.a  Rosa  Way,  Alex- 
ander Ave.,  Involv.  grading;  const,  re- 
.inforced  concrete  bridge  with  mlns 
walls,  retaining  walls,  etc;  hyd.  <:pnc. 
curb  and  walks;  a^ph.  cone  (WLUlte) 
pavement;  8,  10  and  12-in.  corru.  iron 
culverts,  cone,  catchbasins.  191L  Act 
and  Bond  Act  -1915,  Cert,  check  10% 
payable  to  towo'.  req,  Plans  on  tile  in 
office   of  clerk.  ;  -  /■. 


HERMOS'A  BEACH,  Cal.— Until  8  P. 
M.,  Jan.  5,  bids  will  be  rec.  by  city  for 
unsold  portion  of  sewer  lateral  bond 
issue  amounting  to  JSO.OOO.  ;;Bl-  F. 
Brown,  city  clerk.  ■      .o') 


BERKELEY  Alameda  Co..  Cal.— City, 
Emma  M.  Hann,  clerk,  declares  inten. 
(560)  to  imp.  Albina  Ave.,  bet.  Hopkins 
St.  and  Cordornices  creek  involv.  grad- 
ing; cone,  curbs;  gutters- 'and  "walks. 
1911  Act  and  Bond  Act  1915.  Pro- 
tests  Jan.   12. 


PORTLAND,  Ore.  —  County  Rpad- 
rnaster  Geo.  W.  Buck  making  survey  of 
Canyon  Rd.  to  eliminate  heavy  grades 
and   sharp   turns;   est.   cost,   $600,000. 


YREKA,  Siskiyou  Co.,  Cal.— City;  tJ. 
F.  Brown,  clerk,  declares  inten.  No.  1 
to  imp.  portions  of  Yama,  2nd,  Main, 
Oregon,  Jackson  Sts.,  involv.  gradlrtg; 
hyd.  cone,  curbs,  walks,  gutters;  Z'^-i 
in.  asph.  cone,  base  with  1^-in.  War- 
renite-Bit.  surface  pavement;  corru. 
iron  pipe  culverts;  rein.  cone,  (nil verts, 
etc.  1911  Act  and  Bond  Act  1915.  Pro- 
tests .Jan.  11.  Arthur  O'Connor,  city 
engineer. 


PASADENA,  Cal. — Bartlett  &  Math- 
ews, 221  Braley  Bldg.,  awarded  cont. 
by  city  at  $3047  to  imp.  Imperial  Ave., 
appro.x.  14  blk.,  expending  n.  from 
Rio  Grande  St.,  and  portions  of  Rio 
Grande,  involv.  2-in.  oil  mac.  pave., 
curb,  gut.,  walk,  sewer, .etc.  -;  ; 


MODESTO,  Stanislaus  Co.,  Cal.— Un- 
til Jan.  11,  8  p.  m.,  bids  will  be  ree.  by 
E.  D.  Abbott,  secy..  Board  of  Educa- 
tion, to  pave  Washington  St.,  fronting 
Walhington  School!  involv.  14,768.72 
sq.  ft.  grading;  13.785.70  sq.  ft.  paving; 
821.16  sq.  ft.  cone,  -gutters;  161.86  sq. 
ft.  cone,  approaches;  :  554.8-1  .  lijii  ft. 
cone,  curb;  63.94  lia.  ft.  wooden  header; 
2  Modesto  Type  No.  5  lighting,  stand- 
ards. Pavement  to  lie  2i«2-in.  asph.  cone 
base  with  IVa-in.  Warrenite-Bit.  sur- 
face. Cert,  check  10  "^c  payable  ta 'PreB. 
Bd.  of  ICduc.  req.  Spec,  obtainable  from 
clerk. 


FRESNO.  Fresno  Co..  Cal. — City.  H  S. 
Foster,  clerk,  declares  inten.  (44-D) 
to  imp.  portions  of  Franklin,  Pulton. 
Pine  Sts..  involv.  reconst.oonc.  "walks, 
curbs  and  driveway  approaches;  const, 
corru.  metal  and  rein.  cone,  culverts 
with  culvert  manholes;  pave  with  5-in. 
cem.  cone.  1911  Act  and  1915  Bftnd 
Act.  Protests  Jan.  14.-  A.  M.  Jens<n, 
city- engin«er.  -^■'■' 

^_^___  u>H 

•  ■  .:'t 

SAN  DIEGO,  Cal.— Until  IvrH)  A.-Hf., 
Jan.  11,  bids  will  be  rec.  by  city  to 
imp.   under   1911    act:  •_   " 

Muir  Ave.,  involv.  2873.9  cu.  yds. 
excav.;  491.4  cu.  yds.  embank;  125,593.52 
sp.  ft.  1^^-in.  asph.  concr.  pave,  on  8- 
in.  bitum.  base;  33,264.82  sq.  ft.  cem. 
walk:  6200.92  ft.  curb:  oiX  ft.  6-!n.  cerri. 
curb;  9  6-in.  cem.  sewer  laterals;  6:4- 
in.  cem.  sewer  laterals.  -'■ 

Herman  Ave.,  involv.  27,000  sq.  ft.  IJiJ 
in.  aspTi.  con'cT.  pave,  oh  iT-in.  "cem. 
concT.  base.     -  <     -  ':j.  i  \--' o  ' 

-SAN-TA  Ai>JA,  Cal.— W«U9  ■&  firoagiw. 
3  Calif.  Bank  Bldg.,  Santa  Ana.  award- 
ed oont.  by  cltv  at  $12,167  to  lmi>. 
Stanford  St.,  bet.  S.  Main  St.  and  Sftipl^ 
Alley,  involv.  70,463  sq.  ft.  S-in.  confer, 
pave,  17c  ft.;  441  4-In.  vit.  sewef  lat- 
erals,  40c  ft.;   11.4   ft.  curb,   $1   ft.        '' 
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LODI,  San  Joaquin  Co..  Cal.  —  City 
petitioned  to  pave  5  blocks  of  sts; 
approx.  2000  ft.  in  all.  Referred  to  City 
Eng.  L.  F.  Barzellottl  for  report. 

WATTS,  Cal.— Geo.  H.  Oswald,  366 
E.  56th  St.,  sub.  low  bids  to  city  for 
St.  work  as  follows: 

109th  St.,  involv.  approx.  36,000  sq. 
ft.  6-in.  cem.  concr.  pave.,  19.75c  sq.  ft.; 
5xl5-in.  curb,  50c  ft.;  5xl8-in.  curb,  60c 
ft.;  combin.  curb  and  gut.,  51.25;  cem. 
walk,  16c  sq.  ft.;  vit.  pipe  sewer,  |1 
ft.;  grade,   $1750  lump  sum. 

115th  St.,  bet.  Compton  Ave.  and 
Grendee  St.,  involv.  approx.  49,400  sq. 
ft.  5-n.  cem.  concr.  pave.,  16.75c  sq.  ft.; 
5xl5-in.  curb,  50c  ft.,  walk,  16c  sq.  ft., 
grade,   $2550. 

Wilmington  Ave.,  bet.  Santa  Ana 
Blvd.  and  East  Elec.  Blvd.,  involv.  ex- 
cav.,  backfill,  etc.,  $900;  reinf.  concr. 
storm  drain,  $2000;  5xl5-in.  curb,  50c 
ft.;  5xl8-in.  curb,  60c  ft.;  5x30-in.  curb, 
$1  ft.;  combin.  curb  and  gut.,  $1.25  ft.; 
l2-in.  vit.  pipe  sewer,  $1.50  ft.;  IV^-in. 
w.  s.   on   3% -in.   black  pave.,   20c  sq.   ft. 


LOS  AXGELES,  Cal. — Awards  by 
bd.  pub.  wks.  for  st.  work  are: 

Hub  St  ,  bet.  Ave.  53  and  Ave.  51 
(Hub  St.  and  Ave.  51  Imp.  Dist.),  to 
Willard  Warne,  Transportation  Bldg., 
at  $94,476.84,  involv.  cone,  pave.,  remod. 
with  rock  and  oil,  unplas.  curb,  walk, 
storm   drain,   etc. 

Elmer  Ave.,  bet  Hatteras  St.  and 
Central  Ave.,  to  Gibbons  &  Reed  Co., 
2022  Glendale  Blvd.,  at  $12,239.32,  in- 
volving asph.  cone,  pave.,  unplas.  cem. 
curb,  walk,  gut.,  sewer,  etc. 

Dixie  Canyon  Ave.  and  MulhoUand 
Highway  Imprvt.  Dist.  to  The  Calla- 
han Constr.  Co.,  Inc.,  829  Calif.  Bldg., 
at  $87,499.22,  involv.  grade,  guard  rail, 
corr.  iron  pipe  culv.  , 


EL  SEGUXDO,  Cal — A  Giebisch,  Vir- 
gil Walk,  Long  Beach  (Box  361W,  R. 
1),  sub.  low  bid  to  city  for  sewers  in 
Grand  Ave.,  involv.  780  ft.  10-in.  vit. 
pipe  sewer  depths  as  follows:  4-ft.  $1, 
6-ft.  $1.05,  8-ft.  $1.15,  10-ft.  $1.25,  12- 
ft  $1.35,  12,400  ft.  8-in.  vit.  sewer  at 
depths  follows:  4  ft.  80c,  6-ft.  $1,  8-ft. 
$1.10,  10-ft.  $1.15,  12-ft.  $1.25,  5000  ft. 
6-in.  hse.  conn,  follows:  6-in.  single  at 
70c  for  4-ft.  depth,  75c  for  6-ft  depth, 
80c  for  8-ft.  depth,  90c  for  10-ft.  depth, 
$1  for  12-ft.  depth,  6-in.  double  at  75c, 
80c,  90c,  95c,  and  $1.10;  10x6-in.  wyes 
at  $4.30,  8x6-in.  wyes  at  $3.80,  m.  h.  at 
$80,  drop  m.  h.  at  $85,  f.  t.  at  $160, 
grade  for  st.  work  at  4c  sq.  ft.,  37,000 
sq.  ft.  5-in.  oil  mac.  surf.  9c  sq.  ft. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  — 
C.  W.  Wood,  Manteca,  at  $39,675.95 
awarded  cont.  by  county  to  pave  with 
cone,  "exceptions"  in  highway  bet.  San- 
ta Cruz  and  Boulder  Creek.  Other  bids 
were:  Thomps"n  Bros.,  Santa  Cruz, 
$39,814.97;  Granite  Construction  Co., 
Watsonville,  $41,861.95;  J.  L.  O'Connor 
San  Francisco,  $42,829;  A.  J.  Grier, 
Oakland.  $43,994;  W.  E.  Miller,  Santa 
cruz,    $45,924.50.  id 

GLENDALE.  Cal. — John  W.  Hender- 
son, 120  S  Glendale  Ave.,  Glendale, 
awarded  cont.  by  city  at  $7215  to  imp. 
F'ifth  St.,  Rosedale  Ct.  and  Grand  View 
Ave.,  involv.  22,455  sq.  ft.  oil  mac,  3200 
sq.    ft.    gut.,    and    incidental    items. 

Chas.  U.  Hesuer,  Box  98,  Glendale, 
awarded  cont.  at  $8600  to  imp.  Thomp- 
son St.,  bet.  Lake  St.  and  Victory  Blvd. 
involv.  30,963  sq.  ft.  3-in.  asph.  cone. 
pave,  and  incidental  items.  Bids  noted 
issue   Dec.   25. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,OOOWor<ls. 
2700  Pages.  6000  Illustrations.  RcRular  and  I  ndia 
Paper  Editions.  Write  forspccimen  pajfes, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


BAKERSFIELD,  Kern  Co.,  Cal.— City 
Eng.  W.  D.  Clarke  preparing  spec,  to 
grade  and  oil  ten  streets  in  Homaker 
Park  Subdivision,  west,  of  Chester  Ave 
and  north  of  the  S.  P.  tracks  including 
portions  of  N,  Panama,  San  Dimas, 
27th.  28th,  30th,  31st,  33rd,  and  34th 
Sts.    Probably    1911    Act. 

SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  Jan.  4,  bids  will  be  rec.  to  imp. 
Sth  St.,  bet.  A  St.  and  Mountain  View 
Ave.:  curbs,  walks,  4-in  cem.  cone, 
pave.,  etc.;  1911  act.  J.  H.  Osborn,  city 
clerk. 


NEWPORT  BEACH,  Cal— Kavanaugh 
&  Twohy,  Box  34,  Orange,  awarded 
cont.  by  city  at  $57,960  to  pave  Cen- 
tral .^ve.,  bet.  Balboa  and  the  Penin- 
sula, involv.  33,450  sq.  ft.  5-in.  cone, 
pave..  129,868  sq.  ft.  8-in.  cone,  pave., 
18.900  sq.  ft.  clay  and  grav.  surf.,  41,- 
79  6   sq.   ft.   cem.   walk,   etc. 


SANTA  BARBARA,  Cal.— Until  7:30 
p.    m.,   Jan.    7,   bids   will  be   rec.   to  imp: 

Castillo  St.,  bet.  Cota  and  De  La 
Guerra  Sts.,  and  portions  of  Ruth  Ave., 
Dibblee  Ave.,  and  other  sts:  l^z-in. 
asph.  cone.  w.  s.  on  5-in.  cem.  cone, 
base,  combin.  curb  and  gut.,  curb 
cress-gut.,  cem.  driveways,  walks,  4-ln. 
vit.    hse.    sewers. 

Juana  Maria  Ave.,  bet.  Mason  St.  and 
Tanonali  Sts.,  involv.  l^^-in.  asph.  cone 
pave,  on  4-in.  cem.  cone,  base,  combin. 
curb  and  gut.,  cem.  cone,  driveways, 
4-in.   vit.   hse.   sewers,   cem.   walks. 

Carrillo  Rd.,  bet.  Milpas  and  Spring 
Sts.,  and  portions  of  other  sts:  4-in. 
cem.  cone,  pave.,  combin.  curb  and  gut., 
cem.  cone,  driveways,  4-in.  hse.  sew- 
ers,   m.    h.,    etc. 

Plans  obtainable  from  city  eng.  Cert, 
check  or  bond  10%.  S.  B.  Taggart,  city 
clerk. 


LOS'  ANGELES',  Cal. — Awards  by  Bd. 
Pub.   Wks.   for   St.   work   are 

Highland  Ave.,  bet.  Wilshire  Blvd. 
and  Sth  St.  to  Wm.  Liddington,  420  E. 
60th  St.,  at  $5443.85,  Involv.  concr.  pave. 
and   remod.   rock  and   oil  surf. 

14th  St.,  bet.  Pacific  Ave.  and  Gaffey 
St.  to  Griffith  Co.,  502  L.  A.  Ry.  Bldg., 
at  $12,956.79,  involv.  concr.  pave.,  un- 
plas.  curb,  walk,   etc. 

17th  St.,  bet.,  Gaffey  and  Leland  Sts. 
to  Griffith  Co.,  at  $39,390.35,  involv. 
asph.  pave.,  concr.  pave.,  sheet  asph. 
w.   s.,   walk,  gut.,  san.  sewer. 

16th  St.,  bet.  Gacey  and  Parker  Sts., 
to  Griffith  Co.,  at  $13,440,  involv.  concr. 
pave.,  cem.  curb,  walk  gut.  san.  sewers. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  Jan.  4,  10  A.  M.,  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  to  imp. 
portion  of  Harrison  St.  in  U.  S.  Gov't. 
townsite  of  Ford,  involving  grading 
and  const,  of  concrete  curbs  and  walks. 
Work  under  "Acquisition  and  Imp.  Act 
of  1925."  Oscar  R.  Boyd,  engineer. 
(Imp.  Dist.  No.  1,  Kern  County).  Cert, 
check  10%  payable  to  county  req. 
Plans  on  file  in  office  of  clerk. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— City  Mgr.  R.  M.  Dorton  announces 
plans  will  be  made  at  once  to  grade 
and  resurface  sts.  in  lower  section  of 
New  Monterey  near  Ocean  Ave.,  Dei 
Monte  Ave.  in  Oak  Grove  and  several 
cross  sts.  including  Webster,  Hartnell, 
Pierce  Sts.,  etc.  H.  D.  Severance, 
city    eng. 


LOS  ANGELES,  Cal.— Peter  R.  Gadd, 
1200  Spring  Arcade  Bldg.,  awarded  con- 
tract by  Bd.  Pub.  Wks.  at  $2,324,000 
for  const.  Sec.  No.  1  of  Jefferson  St. 
Storm   Drain. 


RIVERSIDE,  Cal.— Jos.  M.  Shull  and 
Co.,  1260  Locust  St.,  Riverside,  award- 
ed cont.  by  city  at  $22,485  to  imp. 
Houghton  Ave.,  bet.  Walnut  and  Pine 
Sts.,  and  portions  of  other  sts.,  under 
1911  act.,  involv.  walk  17c  sq.  ft.,  comb, 
curb  and  gut.  80c  ft.,  mac.  pave.  14.4c 
sq.  ft.,  redwood  headers  10c  ft.,  private 
alley  entrances,  $35  ea.,  15-ft."  alley 
entrances  $70  ea.,  20-ft.  alley  entrances 
$70  ea.,  6-in  vit.  sewer  pipe  90c  ft.,  4- 
in.  sewer  $1.50  ea.,  m.  h.  $70  ea.,  clean- 
outs  $11.25  ea.,  culv.  $2  ft.,  ornam. 
lights    $3833,    water    sys.    compl.    $2470. 


LONG  BEACH,  Cal. — Until  10  a.  m.. 
Jan.  4,  bids  will  be  rec.  by  city  for 
imp.  7th  St.,  bet.  Santa  Fe  and  Santi- 
ago Aves.,  involv.  180  ft.  curb,  286  ft. 
curb  armor.  4800  lin.  ft.  combin.  curb 
and  gut.,  750  sq.  ft.  cem.  gut.,  2  No.  2 
c.  b.,  165,000  sq.  ft.  6-in.  cone,  base 
pave.,  with  2-in.  asph.  cone,  surf;  cash 
job.   Spec.   No.   R-70. 

Until  Jan.  5  bids  will  be  rec.  for  curb 
and  walk  in  Alamitos  Hts.  (curb  and 
walk  Job  No.  3),  involv.  10,562  lin.  ft. 
curb.  357  lin,  ft.  curb  armor,  53,068  sq. 
walk,  128  sq.  ft.  cross-walk,  209,121 
sq.  ft.  grade.  R.  D.  Van  Alstine,  city 
engr.      H.   C.   Waughop,   city   clerk. 


A.WOUNCING 

THE  AHRIVAL  OF 

\   CO.MPLBTE 

STOCK   OK 

Stewart 

Builders' 

Mixers 

^•luf'l*  ii^ni.  riiiii 
C>«rt — •lilted  for  «'' 
clatses  of  concrcie 
construction  —  can 
be  had  with  or 
without  power — on 
tteel  t  r  u  c  k  •  or 
trailer  with  pneu- 
matic tirei. 


SPECIAL  LNTKODUCTORY  OFFEK 


Trailer  type  with  Herculei  engine 
in    steel   housing,   pneumatic   tirea 

3  cu.   ft.  capacity VttS 

5   cu.    ft.   capacity 9380 

All  equipped  with  latest  Improved    type  mixing  drum,  easy   to  charge 
and  pour     The  standard  small  builders'    mixer  for  the  past   twenty  years. 


Steel     truck     type    with     Hercules 

engine   In   steel   housing 
3  cu.   ft.  capacity $200 

6  cu.  ft.  capacity 9300 

7  cu.   ft.  capacity $370 


ON    DISPLAY    AT 


SMITH-BOOTH-USHER  CO. 


Phone  Satter  U52 


50-60  Fremont  SU  San  Francisco 
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SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  St.s.,  San  Jose,  awarded  conts. 
by  city  to  imp: 

Jo.sefa  St.,  bet.  Park  Ave.  and  Wil- 
liam St.,  involving  grading;  li/^-in. 
Warrenite-Bit.  surface  i)avenicnt  on 
3-in.  bitum.  cone,  ba.se;  hyd.  cem.  cone, 
curb  and  gutter;  5  hyd.  cem.  concrete- 
storm  water  inlets;  8-in.  vit.  pipe 
drains;    1    br.    manhole. 

Gifford  Ave.,  bet.  Auzerais  Ave.  and 
San  Carlos  St.,  etc.,  involv.  grade;  1%- 
in.  Warrenite-Bit.  surface  on  3-in. 
bitum.  cone,  base;  hyd.  cem.  cone,  curbs 
and  gutters. 

CULVER  CITY,  Cal.— City  plans  to 
imp.   under   1911   and  1915  acts: 

Wesley  St.,  Washington  Bvld.  and 
portions  of  other  Sts.,  bet.  Washington 
Blvd.  and  P.  E.  Ry.  air  line,  involv. 
Romanite  sheet  asph.  pave.,  curb, 
walk,  san.  sewer,  reinf.  concr.  storm 
drain,  cem.  concr.  c.  b.,  etc.;  Protests, 
Dec.  28. 

17th  St.,  bet.  Tilden  and  Girard  Ayes., 
and  portions  of  other  Sts.:  1%-ln.  Ro- 
manite sheet  asph.  w.  s.  on  2%-in.  Ro- 
manite asph.  concr.  base,  curb,  walk; 
Protests,    Dec.    28, 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  11,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const.  Sec.  No.  2  of  Arroyo  de 
la  Sacatela  Storm  Drain  Sys.,  covering 
various    sts.    in    west    part    of    city. 


OAKLAND,  Cal.— City,  E.  K.  Sturgis, 
clerk,  declares  inten.  to  const,  sewers, 
manholes,  Inmpholes,  wye  bralnches, 
drop  connections,  in  portions  of  Blocks 
4  and  5  as  shown  on  map  of  "Resub- 
divi.sion  of  Blocks  9,  10,  11,  12,  13,  14 
and  portion  of  Block  16  Rockridge 
Terrace,  etc.  1911  Act.  Protests  Jan. 
14.      W.    W.    Harmon,    city    eng. 


RIVERSIDE,  Cal.— Until  9:30  a.  m., 
Jan.  12,  bids  will  be  reed,  by  city  for 
ornam.  lights  in  Redwood  Dr.,  bet.  4th 
St.  and  n.  w.  cor.  lot  17,  Redwood  Tr; 
1911  act.  Celt.  chk.  or  bond,  10%. 
C  B.  Burns,  city  elk. 


LOS  ANGELES,  Cal.— Awards  by  bd. 
pub.    wks.    Dec.    23    for    sewer    constr. 

Wilshire  Blvd.,  bet.  Federal  St.  and 
Bundy  Dr.,  and  portions  of  other  sts. 
in  Wilshire  Blvd.  and  Westgate  Ave. 
Sewer  Dist.,  to  M.  Miller,  208  W.  2nd 
St.,    at    167,500. 

13th  Ave.,  bet.  Adams  St,  and  330  ft. 
n..  and  portions  of  other  sts.,  in  Adams 
St.  and  Vineyard  Ave.  Sewer  Dist.,  to 
P.  J.  Akmadzich,  821  Yale  St.,  at 
$31,992.80. 

Joy  St.  bet.  Monte  Vista  St.  and  75  ft. 
s.  e.  of  Marmion  Way,  to  John  Brklch, 
180  N.  Brannick,  Belvedere,  at  $3372.50. 


SANTA  MONICA,  Cal.— $395,000  sew- 
er bond  issue  has  been  sold  to  Amer- 
ican National  Bank  of  Santa  Monica 
at  par,  accrued  interest,  anl  premium 
of   $5788. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Un- 
til Jan.  5.  10  a.  m.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  imp. 
sts.  in  Rd.  Dist.  Imp.  No.  14,  includ- 
ing portions  of  Fairfax  Lane.  Alder 
Way.  Laurel  Lane,  Belle.  Oak  Suffield 
and  Railroad  Aves.,  invlv.  2% -in.  asph. 
concL  base  with  H^'-in.  asph.  cone, 
surface  (Willite  process;  hyd.  cone, 
curbs  and  gutters,  cone,  catchbasins; 
corru.  iron  and  vit.  pipe  culverts.  1907 
Rd.  Dist.  Imp.  Act.  Cer.  check  10% 
payable  to  Presiding  Officer  of  Bd.  of 
Sups.  J.  C.  Oglesby,  Cheeda  Block, 
San    Rafael,  county  engineer. 


GLENDALE,  Cal.— Frank  U.  Mosher, 
451  Riverdale  Dr.,  Glendale,  sub.  low 
bid  to  city  at  $5,968  to  imp.  Mariposa 
St.  and  Cypress  St.,  involv  13,374  sq. 
ft.  grade  4c  ft.,  7287  sr|.  ft.  3-in.  oil 
mac.  pave,  lie  ft.,  924  sq.  ft.  gut.  25e 
ft..  1931  sq.  ft.  walk  15c  ft..  431  ft. 
class  "B"  curb  50c  ft.,  water  svs.  compl. 
$S90,  1120  ft.  ."^-in.  fit.  sewer  $1.50  ft., 
3  m.  h.  at  $100,  one  f.  t.  $160,  37  6-in. 
hse.  conn.  $18  ea.,  one  reinf.  concr. 
curv.    $200. 


SOTTTH  PAS.VDEN.^.  Cal.— Until  5  p. 
m.,  Jan.  25.  bids  will  be  roc.  to  imp. 
.^rrovo  Dr.  bet.  .Arm  St.  and  Columbia, 
involv.  83,701  sq.  ft.  6-in.  cem.  cone, 
pave,  and  incidental  items:  1911  act. 
Nettie    A..  Hewitt,    city   clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  4,  bids  will  be  rec.  by  bd.  pub. 
wks.   to   imp.    under   1911    act: 

N  Sherman  Way,  bet.  MulhoUand  St. 
and  San  Fernando  Rd.:  243,705  sq.  ft. 
'/2-in.  bitul.  w.  s.  on  6-in.  cone,  pave., 
10,983    cu.    yds.    cut,    397    cu.    yds.    fill. 

M -tt  St.,  bet.  Whittier  Blvd.  and  At- 
lantic St.:  24,454  sq.  ft.  oiled  rdwy.. 
2323  ft.  unplas.  curb,  11,440  an.  ft.  one- 
course  walk,  4659  sq.  ft.  gut.,  845  sq. 
ft.  5-in.  cone,  pave.,  3190  cu.  yds.  cut., 
3545  cu.  yds.  fill;  storm  sewer;  324.37 
ft.  15-in.  cem.  pipe,  c.  b.  No.  24,  c.  b.  No. 
23,   m.   h.  and  m.   h.   frame  and  cover. 

Lillia^n  Way,  bet.  Le;xington  Ave. 
and  Santa  Monica  Blvd.:  17,779  sq.  ft. 
6-in.  cone,  (special  section),  1270  ft. 
light  unplas.  curb,  432  sq  ft  one-course 
walk,  161  sq.  ft.  gut.,  40ft.  6-in.  house 
sewers,  906  sq.  ft.  remod.  with  rock 
and  oil  surf.,  660  cu.  yds.  cut.  Remove 
3  trees,  2600  sq.  ft.  gut.,  1300  ft.  curb, 
450  sq.  ft.  walk,  2  existing  lighting 
stds.  and  replace. 

3rd  St.  and  Mesa  St.  Imprvt.  Dist.: 
148,831  sq.  ft.  2-in.  asph.  w.  s.  on  6-in. 
cone,  base,  6070  ft.  unplas.  curb,  11,203 
sq.  ft.  one-course  walk,  6117  ft.  comb, 
gut.,  10,644  sq.  ft.  8-in.  cone,  pave.,  40 
sq.  ft.  gut.,  54,000  cu.  yds.  cut,  24,059 
cu.  yds.   fill. 


GLENDALE,  Cal. — B.  D.  Zaich,  220  W 
56th  St.,  Los  Angeles,  awarded  contr. 
by  city  at  $49,902  for  sewers  in  Sewer 
Dist.  No.  1  (residence  dist.  w.  of  busi- 
ness center). 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—  County  Surveyor  Geo.  A.  Kneese 
making  surveys  for  highway  along  old 
Ocean  Shore  r.r.  roadbed  as  a  direct 
entry  into  San  Francisco.  Proposed  to 
run  stretch  of  road  across  Martini 
flay  at  Montara  eliminating  2-mi.  in 
total   length. 


SANTA  BARBARA,  Cal. — Sam  Hun- 
ter, 122  W  Valejo  St.,  Santa  Barbara, 
awarded  cont.  by  city  to  imp.  Moun- 
tain Ave.,  bet.  Victoria  and  Valerio  Sts. 
and  portions  of  other  sts.,  involv.  6-in. 
cem.  cone.  pave.  22e  sq.  ft.,  grade  50c 
cu.  yd.,  comb,  curb  and  gut.  $1.75  ft., 
cem.  curb  65c  ft.,  cem.  gut.  22c  sq.  ft., 
scorni  drain  compl.  Mountain  Ave.  to 
Robbins  St.  $427,  adn  storm  drain 
compl.  (24-in.  reinf.  cone,  pipe)  Gilles- 
pie to  Victoria  St.  $4549,  c.  b.  $50,  jet. 
boxes    $75. 

Cornwall  Const.  Co.,  227  Equestrian 
St.,  Santa  Barbara,  awarded  cont.  to 
imp.  Santa  Barbara  St.,  bet.  Pueblo 
St.  and  Constance  Ave.,  involv.  IV^-in. 
asuh.  cone.  pave,  on  5-in.  cem.  cone, 
base  22c  ft.,  comb,  curb  and  gut.  $1.55 
ft.,  curb  75e  ft.,  redressing  stone  curb 
70c    ft.,    lateral    side    sewers    $35    each. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
A.  E.  Downer,  Richmond,  at  $4936 
awarded  cont.  by  city  to  const,  storm 
water  and  sanitary  sewers  in  connec- 
tion   with   Miner   Ave.    subway. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  Eng.  Jas.  James  preparing  spec, 
to  imp.  Hillside  Dr.  and  "ross  streets 
between  Vancouver  and  Alvarado  St. 
in  addition  to  Easton  Drive. 


LOS  ANGELES.  Cal. — C.  E.  Green, 
41S  Western  Mut.  Life  Bldg.,  sub.  low 
bids  to  bd.  pub.  wks.  on  types  1  and  2 
both  propositions  (contractor  furnish- 
ing materials  and  city  furnishing  ma- 
terials) to  const.  East  Branch  of  Sec. 
37,  North  Outfall  Sewer,  involv.  type 
1,  8242  ft.  2  ft.  semi-ellip.  brick  cone, 
sewer  (2)  8242  ft.  2  ft.  semi-ellip.  cone, 
sewer,  (3)  8242  ft.  2  ft.  3-in.  pre-cast 
cone,  pipe  sewer.  His  bids  were:  type  1, 
contr.  to  furn.  materials,  $39,894,  city 
furn.  materials,  $28,849;  type  2,  contr. 
to  furn.  mat..  $43,933.  city  furn.  mat., 
028,^49.  Green  was  also  low  on  type 
3  on  propositions,  city  to  furn.  mat., 
his  l)id  being  $21,186.  Green's  itemized 
bid  follows:  (1)  (a)  contr  furn.  mat.. 
$39,894,  (b)  city  furn.  mat.,  $28,849; 
type  2,  (a)  $43,933,  (b)  $28,849;  type 
(3)    $47,474,    (b)    $21,186. 

LOS  ANGELES,  Cal —Francisco  and 
Ellington.  1250  W  5th  St.,  awarded 
cont.  by  bd.  pub.  wks.  at  $596,000  for 
sewers  in  I~>e  La  Torre  Way.  between 
26th  and  Marino  Sts..  known  as  Boyle 
Hts.  Stonn  Drain  Svs..  Section  No.  3. 
Engr.'s  est.,  $655,583.28. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  Eng.  C.  L.  Dimmitt  prepar- 
ing spec,  to  imp.  Maple  St..  bet.  Frank- 
lin and  Main  St.s;  60-ft.  wide. 


BlILUI.Vf;     ACCIDK.NTS     CO.XTINUB 


(P^ditorial    in    Engineering 
News- Record) 

Much  arduous  labor  has  been  devoted 
to  improving  municipal  building  in- 
spection in  recent  years.  Yet  building 
accidents  continue  to  occur  with  mono- 
tonous regularity.  The  revision  of 
building  laws  and  agitation  for  im- 
proved building  supervision  In  which 
r.iost  of  our  cities  have  engaged  during 
the  past  five  or  six  years  does  not 
seem  to  have  brought  ab'^ut  any  obvi- 
ous decrease  in  careless  building — if 
anything,  the  opposite.  In  recent 
weeks  the  common  type  of  accident 
has  been  failure  of  an  old  building  due 
to  alteration  operations  or  due  to  dis- 
turbance by  construction  work  on  the 
adjoining  plot;  several  such  accidents 
were  contributed  by  New  York  City 
alone.  At  other  times  accidents  involv- 
ing inadequatjsly  braced  framework, 
poorly  laid  masonry  or  rough-and- 
ready  concrete  are  more  frequent.  But 
whatever  the  kind  of  accident,  the 
subsequent  investigations  and  prose- 
cutions uniformly  lead  to  no  results. 
They  show  in  all  instances,  however, 
that  dependence  on  municipal  super- 
vision to  make  the  work  safe  is  illu- 
sory, and  that  the  actual  elements  of 
j^r.fety  or  unsafety  lie  in  those  who 
plan  and  direct  the  work. 

It  ought  to  be  easy  to  turn  this  con- 
clusion to  good  account.  When  any- 
one is  entitled  to  take  out  a  building 
permit,  anyone  is  authorized  to  build 
under  the  permit,  and  any  one  may  .1i- 
rect  the  work — or  no  one  at  all — acci- 
dents ate  to  be  expected  whenever  a 
f.?w  unfa^'orable  conditions  happen  to 
come  trgether.  The  record  of  building 
accidents  confirms  the  expectati.n.  A 
simple  way  out  is  to  require  that 
building  shall  be  done  under  compe- 
tent planning  and  direction.  But  there 
is  difficulty  in  obtaining  support  for 
such  a  requirement.  Architects  and  en- 
gineers who  have  been  active  for  sev- 
eral years  to  put  it  into  effect  have 
so  far  failed  to  get  results.  The  safety 
of  building  continues  to  depend  on 
hurried  scrutiny  of  plans  and  occa- 
sional visits  to  the  work  by  the  build- 
ing inspector,  and  the  public  appears 
to  be  satisfied  with  the  plan  of  put- 
ting the  burden  of  responsibility  on 
municipal  authorities.  Apparently  the 
public's  attitude  is  largely  shared  by 
engineers  and  architects.  especially 
those  who  are  more  concerned  with 
business  questions  and  professional 
prerogatives  than  with  public  safety. 
Vet  public  and  professional  men  alike 
feel  shocked  when  a  building  col- 
lapses, and  still  more  so  when  it  is 
later  shown  that  there  were  no  compe- 
tent men  in  charge  of  the  job  cr  that 
responsibility  was  divided  and  con- 
fused. 

The  engineering  profession,  which 
has  equipped  itself  with  highly  or- 
ganized professional  machinery  for 
public  service,  should  be  able  to  better 
the  sta'.e  of  affairs  described.  The  ne- 
cessary prerequisite.'  however,  is  that 
the  evils  of  the  situation  be  fully  ap- 
p:  eclated   by    engineers. 

.} 

Carl  H.  Franzen,  2415  99th  Ave., 
Oakland,  and  M.  H.  Seaholm,  2574 
Grove  St.,  Oakland,  have  formed  a 
partnership  and  will  operate  under  the 
firm  name  of  Oakland  Plastering  Com- 
pany. 


S.  A.  Boltz.  general  contractor  of 
Sacramento  died  at  his  home  3133  W 
street,  that  city,  at  the  age  of  62  years. 
Prior  to  going  to  Sacramento  he  op- 
erated in  Oakland  and  Kansas  City,  Mo. 
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ifVA    irrvTTH" 


How  about  bids  wanted? 


Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


0<Sl»*i;    :1r 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  bid — send  particulars  of  your 
project  to 

Building  &  Engineering  News 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


8AN  'i!TlANC18C?0   COUNTV 


flAHM)  and  Over  Revorted 


No. 

Owner 

Contractor 

Amt. 

5342 

Rodney 

Owner 

3000 

5343 

Eseba 

Bowdieu 

1500 

5344 

Heyman 

Owner 

2000 

5345 

Lacey 

Owner 

30000 

5346 

San   Francisco 

Owner 

20000 

5347 

ELsele 

Mattock 

3060 

5348 

Brumund 

Bendon 

3000 

5349 

Little 

Owner 

9000 

5350 

Mignacco 

Owner 

3000 

5351 

Swanson 

Owner 

3500 

5352 

Jacobson 

Owner 

3500 

5353 

Holmgren 

Owner 

9000 

5354 

Associated 

Owner 

30000 

5355 

Brumund 

Bendon 

3800 

5356 

Lindgren 

Owner 

5000 

5357 

Costello 

Owner 

6000 

5358 

Scandrett 

Morrill 

2930 

5359 

Caaentini 

Weissmann 

5000 

5360 

Gibbons 

Boswall 

3000 

5361 

Wilson 

Owner 

2000 

5362 

McGavin 

Sparrow 

7000 

5363 

Jeffers 

Owner 

6000 

5364 

Veyher 

Rench 

5000 

5365 

Farb 

Halpern 

32000 

5366 

Hemminga 

Owner 

20000 

5367 

Allred 

Owner 

32000 

5368 

Bateman 

Bloom 

9500 

5369 

Wiandeir 

Raskin 

1000 

5370 

Carraro 

Owner 

3000 

5371 

Wiander 

Owner 

3000 

5372 

Premus 

Owner 

5000 

5373 

Phillips 

Owner 

4000 

5374 

Pietro 

Owner 

3000 

5375 

Brown 

Owner 

12000 

5376 

Mohr 

Arnott 

12000 

5377 

Schnier 

Owner 

16000 

5378 

Hansen 

Owner 

15000 

5379 

Field 

Owner 

10000 

5380 

Marion 

Owner 

30000 

5381 

Lubbe 

Paratore 

40750 

5382 

Lubbe 

Sovig 

2038 

5383 

Lubbe 

Somerton 

3690 

5384 

Lubbe 

Atlas 

1574 

DWELLING 

(5342)       S    SAGAMORE    290    E    Capitol. 

1-story   and   basement   frame   dwlg. 
Owner — James  Rodney,   14  Capitol  Ave. 

San    Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(5343)         1790    HAIGHT    ST.      Remodel 

for  laundry. 
Owner — M.    A.    Eseaba.    597    Haight    St.. 

San    Francisco. 

A.  r  c  h  i  t  e  c  t N  one. 

Contractor — L.    B.    Bowedieu.    2625    20th 

St.,   San  Francisco.  $1500 


DWELLING 

(5344)  NE    SHAKESPEARE    100    W 

Rhine.         1-story       and       basement 

frame  dwelling. 
Owner — Heyman    Brothers.    742    Market 

S't      S     F 
Architect— None  $2000 


APARTMENTS 

(5345)  S    LEAVENWORTH    115-6    S 

Ellis.      6-story   and   basement   class 

C    reinforced    concrete    (12)    apts. 
Owner — E.   V.   Lacey,   707   Hearst  Bldg., 

San    Francisco. 
Architect   —    J.    C.    Hladik.    Monadnock 

Bldg..    S.    F.  $30,000 


SKATING    RINK 

(5346)    W   FORTY-EIGHTH  AVE.    187-6 

N      Lawton.        1-story      frame      ice 

skating   rink. 
Owner    —    San    Francisco    Ice    Skating 

Rink,    %   architect. 
Architect — John    H.    Powers    and    John 

H.     Ahnden.     460     Montgomery     St.. 

San    Francisco.  $20,000 


EXTENSIONS  •     . 

(5347)  2895  THIRD  STREET.  Exten- 
sions  for   marble  shop. 

Owner — Eisele    &   Dondero,    premises. 

Architect — None. 

Contractor — Mattock  and  Feasey,  210 
Clara  St.,  S.  P.  '  $3000 


DWELLING 

(5348)      W    THIRTY-THIRD    AVE.    150 

N    Ullua.      1-story      and      basement 

frame    dwelling. 
Own^T — Charlotte    Brumund,    1254    4Sth 

Ave.,    San    Francisco. 
Architect     and    Contractor — George    O. 

Bendon.  1412  21st  Ave.,  S.  F.     $3000 


DWELLING 

(5359)      W   FOURTEENTH    AVE    135   N 

Kirkham.  ;  On«-story  and  basement 

frame  dwelling. 
Owner-^liay  C.  Cajsentini,  1231  Shrader 

St^,  San-Frao«isco. 
Arch  i  tec  t^None. 
Contractor — L.    M.    Weissmann    &    Son, 

4067   18th   St.,   San   Francisco.   $5000 


DWELLING 

(5349)  W  FORTY-THIRD  AVE  125 
150  175  N  Cabrillo.  3  1-story  and 
basement  frame   dwellings. 

Owner — Little  and  Christensen,  1219 
39th  Ave.,  San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(5350)      S    FARRAGUT     275     E     Huron. 

1-story   and   basement   frame   dwlg. 
Owner — Geo.    Mignacco.     38     Laura    St., 

San   Francisco. 
Architect— None.  $3000 


DWELLING 

(5351)  W  TWENTY-FIRST  AVE.  250 
S  Kirkham.  1-story  and  basement 
frame    dwelling. 

Owner — Oscar  Swanson,  2703-A  McAl- 
lister St.,   San  Francisco. 

Architect— None.  $3500 


DWELLING 

(5352)      W    TWENTY-FIRST    AVE.    275 

S    Kirkham.    1-story    and    basement 

frame    dwelling. 
Owner — G.   Jacobson.   2184   15th  St.,  San 

Francisco. 
Architect— None.  $3500 


DWELLINGS 

(5353)  NW  NAPLES  450  SW  Peru,  NW 
Naples  25  NE  Avalon,  SE  Naples 
255  NE  Avalon.  3  1-story  and  base- 
ment   frame    dwellings. 

Owner — Victor  Holmgren,  5485  Mission 
St.,    San    Francisco. 

Architect — None.  $3000   each 


GARAGE 

(5354)  NE  THIRD  AND  FOLSOM 
Streets.  2-story  reinforced  con- 
crete garage. 

Owner — Associated  Real  Estate  Corp., 
321    Bush    St.,    San    Francisco. 

Architect — Dodge  A.  Riedy,  821  Mar- 
ket  St.,   San   Francisco. 

Architect — None.  $30,000 


BUNGALOW 

(5355)  W  THIRTY-THIRD  AVE  150  N 
Ulloa  N  25xW  117-6.  All  work  for 
four-room    bungalow. 

Owner —  Charlotte  Brumund,   1254   48th 

Ave.,    San   Francisco. 
Architect — None. 

Contractor — George  Bendon,  1421  21st 
Ave.,   San   Francisco. 

Filed    Dec.     24,    '25.       Dated    . 

Frame     up     $950 

Brown   coated    950 

Completed     950 

Usual    35    days 950 

TOTAL  COST,  $3800 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

DWEWLLINGS 

(5356)  NE  OILMAN  250  AND  275  NW 
Ingalls.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Lindgren  Bros.,  64  Ramona  St., 

San  Francisco, 
Plans   by   Owner.  $2500    each 

DWELLINGS 

(5357)  E  THIRTY-FIRST  AVE  200  & 
225  S  Cabrillo.  Two  one-story  and 
basement   frame   dwellings. 

Owner — Costello    Bros..    821    34th    Ave., 

San    Francisco. 
Architect — None.  $3000   each 

DWELLING 

(5358)  E  CONRAD  195  N  Sussex.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Mrs.  A.  J.  Scandrett,  1912  Page 

St.,   San   Francisco. 
Architect — Victor    Siggie,    Oakland. 
Contractor — M.   Morrill,    756   Sussex   St., 

San   Francisco.  $2930 


ALTERATIONS 

(5360)  NO.  165  NINETEENTH  AVE. 
Raise  and   remodel   dwelling. 

Owner — A.  C.  Gibbons,  165  19th  Ave., 
San   Francisco. 

Architect — None. 

Contractor — W.  C.  Boswall,  2764  Mc- 
Allister St..  San  Francisco.         $3000 


ALTERATIONS 

(5361)   SW  TURK  AND  TAYLOR  STS. 

Remodel    store    front. 
Owner — A.    W.   Wilson. 
Architect — None.  $2000 


FLATS 

(5362)      W    NINETEENTH    AVE    97-2% 

N  Judah.     Two-story  and  basement 

frame    (2)    flats. 
Owner — Wm.    McGavin.    640    Judah    St.. 

S'an   Francisco. 
Architect — None. 
Contractor — H.  Sparrow.  1746  11th  Ave.. 

San  Francisco.  $7000 


DWELLINGS 

(5363)  N  FLOOD  AVE  150  AND  175  W 
Edna.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner  —  Jefferson.  Tuene  &  Wiseth, 
3573  16th  Ave..  San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(5364)      E     TWENTY-SIXTH     AVE     200 

S    Lincoln    Way.        Two-story      and 

basement  frame  dwelling. 
Owner — A.    Veyher.    627    Hayes    St..   San 

Francisco. 
Architect — None. 
Contractor — M.    C.    Rench.    38    Lyon    St., 

San  Francisco.  $5000 


APARTMENTS 

(5365)       N    HAYES    156-6    W    Fillmore. 

3-story    and    basement    frame    (18) 

apartments. 
Owner — Colman    Farb    and    J.    Halpern, 

1440   Steiner  St.,   S.   F. 
Architect   —   J.   C.    Hladik,    Monadnock 

Bldg.,   S.   F. 
Contractor — J.     Halpern,     1440     Steiner 

St.,   S.    F.  $32,000 


DWELLINGS 

(5366)  W  THIRTY-SEVENTH  AVE., 
100-4,  125-4,  130-4,  175-4  and  200-4 
S  Balboa.  Five  1-story  and  base- 
ment   frame    dwellings. 

Owner — Nick  Hemminga,  627  38th  Ave., 
San    Francisco. 

Architect — Plans  by  owner.  Each  $4000 


DWELLINGS 

(5367)  SW  PACHECO  and  20th  Ave.; 
SE  Pacheco  and  21st  Ave.;  S  Pa- 
checo  38-9,  67-6,  96-3,  125.  153-9 
and  182-6  W  20th  Ave.  Eight  2- 
story    and    basement    frame    dwlgs. 

Owner — C.   S.    Allred.    2   Plaza   St..    S.   F. 

Architect — None.  Each    $4000 


FLATS 

(5368)       S    GRF:EX    100    W    Jones.       2- 

story  and  basement  frame   (2)   flats 
Owner    —    Mrs.    Jones    Bateman,     3251 

Midvale   Ave..    Oakland. 
Architect — H.     Hildebrand,     110     Sutter 

St..    S.    F. 
Contractor — J.     Bloom,     2834     4th    Ave., 

San    Francisco.  $9500 


ALTERATIONS 

(5369)      NO.      1216      SCOTT.        Remodel 

store   for   apartments. 
Owner — Oscar  Papper,   1218-A  Scott  St., 

San  Francisco. 
Architect — None. 
Contractor — S.    Raskin,    3433    Broderick 

St.,  San  Francisco.  $1000 
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DWELLING 

(5370)      E   CAYUGA   135      N      Onondaga^ 

Ave.        One-story      and      basement 

frame   dwelling. 
Owner— G.   Carraro,'750  Felton   St.,   San 

Francisco. 
Architect — None.  $3000 


DWELLING 

(5371)      SB       BRUNSWICK       237-4       SE 

Lowell.       One-story    and    basement 

frame   dwelling. 
Owner — B.    Wiander,    41    Coleridge    St., 

San  Francisco. 
Architect — None.  ?3000 


DW^ELLING  .     .     ,„ 

(5372)  CLAREMONT  COURT  Lot  19 
Blk  2975  (on  Granville  Way).  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner — W.   C.   Premus,      115      Granville 

way,   San  Francisco.  -r-nr^n 

Architect — None.  $5000 

DWELLING 

(5373)  S  ARLINGTON  30  N  Roanoke. 
One-story  and  basement  frame 
dwelling.  ^     ,    ,. 

Owner— Adelaide    Phillips,    2,.8    Arling- 
ton  St.,   San   Francisco.  <f,„nn 
Architect — None.  $4000 


DWELLING 

(5374)  W  FOLSOM  60  N  Cortland. 
One-story  and  basement  frame 
dwelling. 

Owner — Chas.  Pietro,  2476  Harrison  St., 
San  Francisco. 

Architect— Chas.  Pietro,  2476  Harrison 
St.,  San  Francisco. 

Contractor— Chas.  Pietro,  2476  Harri- 
son  St.,    3an  Francisco.  $3000 

Fl  ATS 

(5375)  S  ALHAMBRA  172-6  AND  197-6 
B  Pierce.  Two  two-story  and  base- 
ment frame  flats  (2  flats  in  each 
building).  ^ 

Owner — Ward    C.    Brown,     195    Duncan 

St.,   San   Francisco.  »„„„„ 

Architect— None.  $6000   each 

DWELLINGS  ,^^    ^„^     ^^„ 

(5376)  W  TWENTIETH  AVE  135,  160 
and  185  S  Quintara.  Three  one- 
story   and   basement   frame   dwlgs. 

Owner — Howard      Mohr,       233        Pacific 

Bldg.,   San  Francisco. 
Architect — None. 
Contractor — Jas.   Arnott      &      bon,      <id5 

Granville  Way,   S.  F.  $4000   ea 


DWELLINGS  ,^„    ,„^    ,_ 

(5377)  E  FORTIETH  AVE  100,  125,  150 
and  175  N  Irving.  Four  one-story 
and    basement   frame    dwellings. 

Owner — Benj.     Schnier,     1766     O  Farrell 

St.,  San  Francisco. 
Architect — None.  $4000    .jach 

DWELLINGS  _^      „^^     .,,. 

(5378)  E  CAPISTRANO  175,  200,  22o, 
250  and  275  N  Santa  Rosa  Way. 
Five  one-story  and  basement  frame 
dwellings. 

Owner — Walter    E.    Hansen,    485    Capis- 

trano  Ave.,  San  Francisco. 
Architect— None.  $3000    each 

APARTMENTS  .     ^     ^  ,•    .v, 

(5379)  S  NORIEGA  75  E  Twentieth 
Ave  Two-story  and  basement 
frame   stores   and    (4)    apartments. 

Owner— A.  O.  Field,  1465  20th  Ave.,  San 

Francisco.  smnnn 

Architect — None.  $lO,uuu 

??3%^^SE     IRVING     AND     TWENTY- 

flrst    Ave.      One-story    concrete    (i) 

stores. 
Owner — Marian    Realty    Co.,    110    Sutter 

St.,   San   Francisco. 
Architect  —  Albert      H.      Larsen        447 

Sutter  St.,   San   Francisco.        $30,000 

APTS.,    STORES 

(5381)  W  MISSION  160  N  20TH  N  60 
X  W  90.  All  work  for  3-story  and 
basement  reinforced  concrete  bldg. 
apartments   and    stores. 

Owner — E.   J.   Lubbe. 

Architect— Albert  W.  Burgren,  110  Sut- 

Contraclor— R.   'Paratore,     289    Natoma 

Filed^JDec.  29,  1925.  Dated  Dec.  9,  1925. 
Concrete  poured  to  3rd  story 

joists      • ■  •*  6,000 

Concrete    walls     poured    and 

roof    on     5,000 

Lathing   done 5,o00 

Finish    coat    plaster    on 6,500 

Completed   and   accepted    7,500 

Usual    35    days    10,2uU 


TOTAL  COST,  $40,750 
Bond,  $20,500.  Sureties,  New  York  In- 
demnity Co.  Forfeit,  $40  per  day. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 

(5382)  PAINTING,       TINTING       and 

papering  on  above. 
Contractor — C.   B.   Sovig,   180   Jessie   St., 

San   Francisco. 
Filed  Dec.   29,   1925.   Dated  Dec.   9,   1925. 

Priming    done    $700 

Completed  and  accepted    828 

Usual   35   days    510 

TOTAL  COST,  $2038 
Bond,  sureties,  forfeit,  none.  Limit,  as 
fast  as  required.  Plans  and  specifica- 
tions  filed. 


(5383)  PLUMBING,  SEWERING,  HOT 
water   piping,   etc.,   on   above. 

Contractor  —  A.  E.  Somerton,  2006 
Union    St.,    S.    F. 

Filed  Dec.   29,   1925.  Dated  Dec.   9,  1925. 

Roughed    in    $1500 

Completed  and  accepted    1260 

Usual   35  days    930 

TOTAL    COST,    $3690 

Bond,   $2000.      Sureties,   M.   C.   Ingraham 

and    C.    C.    Anderson.      Forfeit,    $40    per 

and  specifications  filed. 

(5384)  STEAM  HEATING  and  HOT 
water  system  and  oil  burning 
plant   on    above. 

Contractor — Atlas  Heating   &  Ventilat- 
ing,   557   4th   St.,   S.   F. 
Filed  Dec.   29,   1925.   Dated   Dec.   9,    1925. 
Payments  not  given. 

TOTAL  COST,  $1574 
Bond,  sureties,  forfeit,  none.  Limit,  as 
fast  as  possible.  Plans  and  specifica- 
tions filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

Dec.  22,  1925— N  CABRILLO  95  W 
29th  Ave  W  25xN  100.  J.  Harold 
Johnson    to    whom    it    may    concern 

....  Dec      22      1925 

Dec".  22,  "1925— SE  '  "WEST  PORTAL 
Ave  46  NE  Vicente  Blvd  2979A  West 
Portal  Park  and  75  77  79  81  85  87 
West    Portal    Ave.       Vision    Realty 

Co.    to    Anton    Johnson    Co 

Dec.    22,    1925 

Dec.  22,  1925— W  STOCKTON  100  S 
Pine  37-6x110.  E.  V.  Lacey  to 
whom    it    may    concern .  .Dec.    21,    1925 

Dec.  22,  1925— NW  MADRID  175  SW 
China  Ave.  SW  25  x  100.  Annie 
Feeney  to  whom  it  may  concern.. 
Dec.    21,    1925 

Dec.  22,  1925 — E  HOWARD  150  S 
23rd  36  x  100.  Mary  E.  Dowd  to 
whom    it   may   concern ..  Dec.    20,    1925 

Dec  21,  1925 — S  SACRAMENTO  110 
E  Octavia  E  20xN  52.  Dr.  F  A 
Gawthorne  to  whom  it  may  con- 
cern  Dec.     12,     1925 

Dec.  22,  1925— SB  LISBON  72  SW 
Excelsior  SW  28xSB  25  Ptn  Lot  29 
B  vcl  Hd.  Assn.  Louis  Leveioni  to 
wliom    it   may   concern ..  Dec.    11,    1925 

Dec.  22,  1925— N  HANCOCK  AND  W 
Sanchez  No.  112-114  Hancock.  P 
F  Mertes  to  W  C  Bos  wall.  Dec.  17,  '25 

Dec.  22,  1925— LOTS  5  AND  6  BLK 
5836  St.  Marys  Park.  Gordon  W 
Morris  to  whom   it   may  concern... 

Dec.    22,    1925 

Dec".  "22,  1925— S  JACKSON  147-3  E 
Cherry  E  29-6xS  127-8%.  Ralpli  B 
and  Vivienne  M  Sanborn  to  Mc- 
intosh   Bros    and    Tormey    Co 

Dec.    22,    1923 

Dec  '  '22,  1925— NE  DIAMOND  AND 
Chenery  26x81.  Roy  Van  Vliet  to 
Alvin    J    Stein Dec.    21,    1925 

Dec     22,    1925— NO.    1836    EIGHTH   AV 

David    Barren    to    Ed    Collins 

Dtc.    -12,    1925 

De"c' "  "22."  1925— E  THIRTY-SECOND 
Ave  225  N  TTlloa  N  25xE  120.  Ed- 
ward J  Roethe  to  Peter  M  Krogh.. 

Nov.    20,    192o 

Dec' 2'2," 'i92j— S  22ND  122-6  E  Mis- 
sion, 2.'xl.-:0.  Eloise  Schwartz,  May 
Edwards    Frank  J.  Reilly.Dec.  22,  "25 

Dec.  22,  1925— SE  18TH  AND  HART- 
ford  4049  18th  St.  Joseph  Fur- 
re     "3   Albert   Bernhardt     Dec.    17,  '25 

Dee.  23,  1925— LOT  19  BLK  10,  Mis- 
sion Terrace.  Walter  10  Hansen 
to  whom  it  may  concern.  Dec.  23,  1925 

Dec.  23,  1925— SB  HEARST  AVE.  and 
Detroit  25x100.  Alfred  J.  Kron- 
duist   to    whom    it   may   concern.... 

Dec.    19,    1925 

Dec"."  "23,"  ■192 5— B  DIOTROIT  100  N 
Staples    Ave.    N    25    x    B    100    Lot    5 


Blk.  34,  Sunnyside.  Howard  E. 
Mohr  to  James  Arnott  &  Son.... 
Dec.    18,    1925 

Dec.  23,  1925— E  NAPLES  250  S  Ex- 
celsior 25x100.  Mary  H.  Horn  and 
Mrs.  Vorhous  to  Alfred  J.  Kron- 
quist    Dec.   19.   1925 

Dec.  23,  1925— B  21ST  AVE.  200  S 
Judah  S  25  x  120.  J.  P.  McDonald 
to  P.   E.   Bilderback    Dec.   19,    l'J25 

Dee.  23,  1925— W  14TH  AVE.  133-4 
N  Ulloa  W  127-6  x  N  33-4.  Frank 
I.  Ford  to  Louis  Cereghino  &  Son 
Dec.     21,     1925 

Dec.  23,  1925 — N  BROADWAY  121-6 
B  Laguna  E  69-9  x  N  137-6.  Nine- 
teen Sixty  Broadway  to  Western 
Furnace   &   Cornice   Co.  .Dec.    22,    1925 

Dec.  23,  1925— W  43RD  AVE.  150  N 
Anza  N  75  X  W  120.  Malvin  A.  and 
Herbert  H.  Sichel  to  Meyer  Bros... 
Dec.    18,    1925 

Dec.  24,  1925— N  BA"^'  42-6  W  Larkin 
—  40xN  107.  Axel  A  Johnson  to 
whom   it  may   concern.  .Dec.    24,    1925 

Dec.  24,  1925 — SE  IRVING  AND 
Third  Ave  35xB  95.  John  Little 
to  whom  it  may  concern. Dec.  24,  1925 

Dec.  24,  1925— S  SEVENTP^BNTH  275 
N  Sanchez  No.  3851  Seventeenth  St. 
Mrs.  Mattie  Zurnstein  to  J  A 
Pereira    Dec.    19,   1925 

Dec.  24,  1925— W  YERBA  BUENA  AV 
bet.  Santa  Paula  and  San  Pablo  Av 
dist  172  SE  Santa  Paula  Ave,  St. 
Francis  Wood.  Geo  W  Neugebauer 
to    W    O   Montgomery.  .  .Dec."  18,    1925 

Dec.  24,  1925— SW  VALLEJO  AND 
Flcrence  33-8  on  Vallejo  and  69  on 
Florence  Isabel  Stine  Leis  to 
Elliot    &    Grant Dec.    11,    1925 

Dec.  24,  1925— E  MALLORCA  WAY 
249.916  S  Beach  S  35  N  42°  58'  39" 
E  97.952  N  39°  98'  14"  W  20  S  51° 
41"  W  93.673,  Ptn  Marina  Gardens. 
D  W  Scoble  to  whom  it  may  con- 
cern  Dec.    23,    1925 

Dec.  24,  1925— NW  NAPLES  325  and 
350  SW  Peru  50x100.  Victor  Holm- 
gren to  whom  it  may  concern.... 
Dec.    24,    1925 

Dec.  24,  1925— E  HARRISON  125  N 
Army  N  45-10x100.  Maria  Didero 
to    C     M.    McEwen Dec.    24,    1925 

Dec.  28,  1925— LOTS  25  AND  23,  Blk. 
26,  Crocker  Amazon  Tr.  Nils  D. 
Olson    to    whom    it    may    concern.. 

jjgQ    28     1925 

De"c"."2V,"l92"5— s""mAy"nARD  375'  W 
Craut     W    25     x     100.       Thomas     F. 

O'Donnell    to    J.    A.    Johnson 

Sept.    18,    1925 

Dec.  28.  192.5—3983  20TH  ST.  80  E 
Sanchez  25x85-6.  Henry  J.  Day  to 
P.    Algot   Nelson    Dec.    22,    1925 

Dec.  28,  1925— S  UNION  33  W  Sharp 
Place  48  x  137-6.  D.  Devincenzi  to 
North   Beach  Bldg.  Co. ..Dec.    28,   1925 

Dec.  28,  1925  —  NW  MISSION  and 
Richland  Ave.  N  50  th.  80°  32'  W 
100  th.  99°  28'  S  50  th.  80°  32'  E 
100.  Michael  &  Rose  Demenio  to 
W.    E.   McDonough    ....    Dec.    18,    1925 

Dec.  28,  1925— NE  22ND  AND  ILLIN- 
OIS E  200  N  150  W  117-7  NE  36  W 
87-6  S  185.  Pacific  Gas  &  Electric 
Co.  to  Chicago  Bridge  &  Iron  Wks. 
Dec.    18,    1925 

Djc.  28,  1925— W  NEW  MONTGOM- 
ery  160  on  New  Montgomery  146-11 
deed  No.  140  New  Montgomery. 
The  Pacific  Telephone  and  Tele- 
graph Co.  to  Turner  Co.  .Dec.  21,  1925 

Dec.  28,  1925  —  SE  FALCON  AVE. 
217-1  NE  Moss  Ally  NE  25  S  44° 
B  113-7  S  40°  39'  W  25  NW  114-8. 
Fred  G.  and  Annie  C.  Horner  to 
G.    A.    Love    Sons Dec.    19,    1925 

Dec.  28,  1925— B  19TH  AVE.  155-10  S 
Quintara  S  69-2  x  E  120.  Bernard 
E.  George  to  whom  it  may  con- 
cern        Dec.   28,   1925 

Dec.  26,  1925— N  WASHINGTON  100 
B  Fillmore  30xl27-8i4.  M  Sheftel 
to  M  Sheftel Dec.   26,   1923 

Dec.  26,  1925— SE  VAN  NESS  AVE  & 
Hayes  S  120xE  100.  California 
State  Automobile  Assn  to  Tyre 
Bros Dec.   21,   1925 

Dec.  26,  1925— S.A.N  BRUNO  AVE  N 
of  Visitacion  Ave  No.  4434-4436  San 
r.runo  Ave.  The  Ruegg  Co  to  whom 
it   may   concern Dec.    22,    1925 

n.'c.  28,  1925— NW  TWENTIETH  AVE 
and  Vicente  N  275  W  120  S  175  E 
37-6  S  100  E  82-6.  Meyer  Bros  to 
whom    it    may   concern .  .Dec.    24,    1925 

Dec.  28  1925— W  FUNSTON  AVE  250 
S  Judah  S  25xW  120.  Ella  Cox  to 
v\  honi  it  may  concern ...  Dec.  23,  1925 
Dtc.  28  1925— NW  THIRTV-SINTH 
.\vc  and  Cabrillo  N  25xW  90.  Roy 
.\  Pratt  to  whom  it  may  concern.. 
Dec.    28,    1925 
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Dec  28,  1925— N  TWENTIETH  75  W 
Missouri  W  25xN  100.  Martin 
Johnson    to    wJiom    it    may    concern 

Dee.    24,    1925 

l)ec.'28,"l925— COM.  AT  FT  ON  SAN 
Jose  Ave  979.527  NE  Santa  Rosa 
Ave  NK  25x125.  Antonio  Jlustici 
to    R   C   Hosltinson Dec.    20,    192y 

Dec.    28,    1925— SANDOWA    150    E    Ply- 
mouth    50x114.       Antonio       <-!       and 
Rosaria     Minore     to    M     Liuggi.... 

Dec.    lie,    192d 

Dec.  "2V,  "l 925— N  SILVER  AVE  450 
E  Congdon  N  110  E  110  S  110  W  150 
Wm.  A.  Newson  Jr.  to  Johnson  & 
Erlendson    Dec.    18,    1921 

Dec  24,  1U25— NO.  363  MONTEREY 
Blvd  Lot  19  RIk  36,  Sunnyside 
200  E  Detroit.  G  J  Petrie  to  Miller 
Calder   Realty   Co Dec.    23,    1925 


LIENS  FILED 


SAN    FRANCISCO   COUNTY 

Hpcordpd  ^^■■'""' 

Dec  22,  1925— LOTS  314  AND  329 
Gift  Map  4.  Collonan  Elec  &  Mfg 
Co  vs  Draper  Hand  and  Chas  Ash 
(asAsh  and  Hand).  Uli.sse,  Mary, 
Anthony  and  Inez  Tonarelli;  Guide 
and  Mary  Consigli;  Guise'^pe  and 
Mary  Frediani,  Alfred  Fa.';ani  and 
California  Bleaching  Watv.'r  Co..  $350 
Dec  22  1925— E  TWENTY-FOURTH 
Ave  205  N  Geary  N  25xE  120.  Col- 
lonan Blec  &  Mfg  Co  vs  Draper 
Hand   and   Chas   Ash      (as      Ash      & 

Hand)    and    Chas    Brookhart 5195 

Dec.  22,  1925— LOTS  23,  24  AND  25 
Blk  15,  Forest  Hill.  Russell  Hinton 
vs    Thomas    D    and    Florence    Mac- 

Mullin      $595.30 

Dec  22,  1925— W  NINTH  AVE  100  S 
Judah  S  26xW  120.  W  R  Jefferson 
surviving  partner  of  The  Greater 
City  Lumber  Co  vs  J  S  Thomas  and 

R   Grigg    $312.95 

Dec.  22,  1925— E  17TH  AVE.  325  S 
Rivera  S  50  x  E  120.  G.  H.  Wilde 
vs  Byrd  O.  and  Caroline  Smith. $306 
Dec.  22,  1925- NE  RUSSIA  AVE.  50 
NW  Prague  NW  50  x  NE  112-6. 
Leonard  Lumber   Co.   vs.   Arthur  N. 

and    Astria    Ellison    $1467.64 

Dec.  22,  1925— N  UNION  30  E  Pierce 
E  29  x  N  100.  Eureka  Sash,  Door 
and  Moulding  Mills  vs.  William  & 
Louisa   Amaroli,   Ash   &    Hand,    and 

Draper   Hand    $108.56 

Dec.  22,  1925— S  UNION  115  E  Fill- 
more E  55  X  S  100.  Eureka  Sash, 
Door  &  Moulding  Mills  vs.  Antone 
Ziecich,    Ash    &    Hand    and    Draper 

Hand     $568.64 

Dec.  22,  1925— S  UNION  115  E  Fill- 
more E  55  X  S  100.  Hanson  Bros., 
$200;  Bacigalupi  &  Dagneau, 
$48.50,    vs.    Draper    H.    Hand      and 

Antone    Zietich 

Dec.  23,  1925— ALL  LOTS  314  TO  329 
Gift  Map  No.  4.  Richmond  Constr 
Co  vs  Draper  H  Hand  (as  Ash  & 
Hand);  Ulisse  and  Mary  Tonarelli; 
Anthony  and  Inez  Vonarelli;  Guido 
and  Mary  Consigli;  Guiseppe  and 
Mary  Frediani;  Alfred  Fasani;  O 
Marchi  and  F  Facchini  and  Cali- 
fornia  Bleaching   Co $1068.46 

Dec.  23,  1925— E  POWELL  100  N  Clay 
E   60xN    32-6.      Moore  &   Madsen  vs 

John    L    Hitchcock $4265.14 

Dec.  23,  1925— E  TWENTY-FOURTH 
Ave  205  N  Geary  N  25xE  120.  A 
Nelson  vs  Clara  and  John  Doe 
Brookhart;    John      Doe      Ash      and 

Draper  Hand    $75 

Dec.  23,  1925— W  DIVISADERO  33  S 
McAllister  S  64-llxW  80.  Zouri  Co 
of  California  vs  A  Gold  and  Flor- 
ence  Fenmore    $80 

Dec.  23,  1924— W  DIVISADERO  66  S 
McAllister  S  66  W  137-6  X  34  E 
57-6  N  37-11  E  80.  Reinhart  Lum- 
ber  &    Planing    Mill    Co    vs    A   Gold 

and    Florence    Fenmore     $1546.04 

Dec.  23,  1925— W  FOLSOM  95  N  22nd 
W    85    X    N    30.      Hanson    Bros.    vs. 

Louis    and   Louise    Hauret    $600 

Dec.  23,  1925— W  FOLSOM  95  N  22nd 
N  60  X  \V  122-6.  James  Low  vs. 
Louis  and  Louise  H.  Hauret  ..$1325 
Dec.  23,  1925- S  UNION  115  E  Fill- 
more E  55  X  S  100.  Dwan  &  Co. 
vs.  Ash  &  Hand,  Chas.  Asii,  Draper 

Hand    and    Anton    Zietich     $141 

Dec.  23,  1925— COM.  85  W  FOLS-QM 
195  N  22nd  VV  37-6  x  N  tiO  and 
driveway  12  ft.  wide  extending 
from  central  12  ft.  Hanson  Bros, 
vs.  Louis  and  Louise  Hauret .  .$100. 
Dec.  24,  1925  —  N  SUTTER  135  E 
Cough  E  27-6xN  120.  S.  S.  Evans 
as  Evans  &  Co.  vs.  Timothy  E.  & 
Margaret     O'Leary $5j;55.65 


Dec.  24,  1925— W  JONES  20  S  VAL- 
lejo  20x68-8.  Ginsberg  Tile  Co. 
composed  of  Harry  Ginsberg  and 
Sam  Ginsberg  vs.  John  S.  Engle- 
field   and   Laura  M.   Englefield  and 

Wm.    L.    Cott    $ 

Dec.  24,  1925— W  DIVISADERO  33  S 
McAllister  S  64-11  xW  80  W  Divisa- 
dero  66  S  McAllister  S  66  W  137-6 
N  331/2  E  57-6  N  33-11  E  80.  C. 
Patersen    vs.    Florence    Fenmore.. 

$1723,38 

Dec.  24,1925— E  38TH  AVE  275  N 
N  Cabrillo  N  24-8xN  120.  K.  John 
vs.    S.    A.    Schwartz $240.00 

Dec.  24,  1925— LOTS  314  TO  369  Gift 
Map  4.  Kennerson  Mfg  Co  vs 
Draper  H  Hand,  Ash  &  Hand, 
Ulisse,  Mary,  Anthony  and  Inez 
Tonarelli,  Guedo  and  Mary  Consigli 
Guiseppe  and  Mary  Frediani  and 
Alfred    Fasani    $*i51 

Dec.  24,  1925 — W  DIVISADERO  66  S 
McAllister  S  66-6  W  137-6  N  33-1 V^ 
E  57-6  N  33-11  E  80.  Palace  Hard- 
ware Co  vs  A  Gold  and  Florence 
Fenmore     $407.73 

Dec.  24,  iy25— NO.  Z'J-.^  KlLLMCJi.lo. 
Concealo  Fixture  Co  vs  P  H  Gutte- 
ridge    and    Gussie    Hyman $118.50 

Dec.  24,  1923— S  UNIO.V  115  E  Fill- 
more E  55xS  100.  Felix  Gross  Co 
vs  W  T  Cook,  Ash  &  Hand  and 
Antone    Zietich     $210.25 

Dec.  28,  1925— E  32ND  AVE.  25  N 
Vincente  2586  32nd  Ave.  B.  Ken- 
nup,  $113.;  Wm.  Zietzke,  $166.50, 
vs.  John  Linehan,  Joseph  Roberts 
and  L.  and  L.  Johnson 

Dec.  26,  1925 — W  JONES  20  S  Vallejo 
20x68-6.  Unger  Electric  Co,  $120; 
Geo  N  Zaro,  $542.50;  H  Karp  &  Son, 
$30;  Monarch  Iron  Works,  $110  vs 
John  S  and  Laura  M  Englefield  and 
Miller    L   Gott 

Dec.  28,  1925— W  JONES  20  S  from 
pt.  of  int.  of  S  Jones  from  com  S 
20xVV  80-6.  Pacific  Sheet  Metal  & 
Furnace  Co  vs  John  S  and  Laura 
M     Englefield $217. 5i) 

Dec.  28,  1925 — NE  CHARTER  OAK 
225  NW  Thornton  NW  25xSW  100 
No.  444  Charter  Oak  Ave.  The 
Greater  City  Lumber  Co  vs  Peter 
and    iv.ose    Zanardi $278.1') 


RELEASE  OF  LIENS 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Dec.  23.  192,5- SW  LILY  AND  GOUGH 
S  60xW  107-6.  A  J  Slepnol  to  E  V 
Lacey    

Dec.  22,  1925— N  SUTTER  135  E 
Gough  E  27-6xN  120.  Rodoni 
Becker  Co  to  Evans  &  Co  and 
Timothy  E  and  Margaret  O'Leary 
$3156.53 

Dec.    29,    1925 — NW    FOLSOM    140    NE 
18th    NE    82    NW    245    SW    72-8%     SE 
122-6  SW  9-3%   SE  127-6.     Arthur  S 
Bugbee  to  J  Allec 

Dec.    29,    1925— S      FILBERT      100      E 
Webster    S       125xE     37-6.         W       W 
Mohdick.     Crowe    Glass    Co    to    Clo- 
rinda    Giampoli,    Maryland    Casualty 
Co  and  M  E  Greene 

Dec.  29,  1925— W  KANSAS  23  N  18th 
N  25xE  100.  H  A  Ward  and  Acme 
Lumber  Co  to  John  and  Mary 
Rejah   and   Ernest    Miller 


BUILDING  CONTRACTS 


AL.AME}DA   COUNTY 


No. 

Owner 

Contractor 

Ann. 

7525 

Schmidt 

Owner 

1500 

7526 

Haymond 

Nordstrom 

5200 

7527 

Glenn 

Owner 

6000 

7528 

Hobert 

Oman 

2500 

7529 

Nilan 

Johnson 

4300 

7530 

Jackson 

Owner 

2500 

7531 

Fleming 

Fleming 

3750 

7532 

Richmond 

Richmond 

3150 

7533 

Donohue 

Conner 

6000 

7534 

Parker 

Epplewhite 

2490 

7535 

Lucas 

Owner 

6000 

7536 

Ingracia 

Owner 

2500 

7537 

Locke 

Fernside 

7130 

7538 

Owner 

Owner 

2500 

7539 

Troniburg 

Owner 

3000 

7540 

Marquis 

Owner 

3000 

7541 

McCarthy 

Henderson 

5000 

7542 

Faria 

University 

6000 

7543 

Glymire 

Weinberg 

3000 

7544 

Carpenter 

Owner 

5400 

7545 

Beeker 

Vlnn 

1500 

7546 

Hogan 

Owner 

2600 

7547 

Smith 

Owner 

6000 

7548 

Hunt 

Baird 

1900 

7549 

Badger 

Baird 

5150 

7550 

Kenworthy 

Owner 

3000 

7551 

Baton 

Owner 

3000 

7552 

Young 

Owner 

2900 

7553 

Dunn 

Loughery 

7000 

7554 

Sherman 

Sanctuary 

6500 

7555 

Walker 

Sutton 

3000 

7556 

Luis 

Nelson 

6000 

7557 

Minney 

Caskey 

4000 

7558 

Key 

Owner 

1700 

7559 

Moore 

Owner 

3300 

7560 

Sneed 

Owner 

2250 

7561 

Prentice 

Owner 

1250 

7562 

F'iores 

Fernandes 

1500 

7563 

Hume 

Owner 

3500 

7564 

Wilkinson 

Owner 

12600 

7565 

Sprague 

Owner 

12000 

7566 

Paul 

Owner 

2500 

7567 

Paul 

Owner 

2500 

7568 

Malkia 

Owner 

3900 

7569 

Suendermann 

Owner 

2500 

7570 

Deuble 

Waldman 

6000 

7571 

Deuble 

Waldman 

2100 

7572 

Abraham 

Muller 

1800 

7573 

Fageol 

Leiter 

9700 

7574 

McCord 

Owner 

3000 

7575 

Smith 

Owner 

3000 

7576 

Degen 

Owner 

2500 

7577 

Williams 

Owner 

3600 

7578 

Stewart 

Owner 

2600 

7579 

Nuckolls 

Owner 

4000 

7580 

Rose 

Pearce 

1750 

7581 

Bardwell 

Owner 

5000 

7582 

York 

Williams 

1500 

7583 

Manineor 

Cisero 

3500 

7  5  84 

Helm 

Griffin 

1000 

7585 

Crane 

Rose 

2252 

7586 

Cotton 

Owner 

16000 

7587 

United 

Owner 

18000 

7588 

Robins 

Moultin 

15500 

7589 

Robins 

Moultin 

4000 

7590 

Shephard 

Spiwock 

9800 

RESIDENCE 

(7525)  NO.  2431  TENTH  ST.,  Berkeley. 
One-story  5-room  1-family  resi- 
dence 

Owner— P.  Schmidt,  2423  10th  St.,  Ber- 
keley. 

Architect — None.  $1500 


DWELLING 

(7526)      NO.    180      TAMALPIAS      ROAD, 

Berkeley.      Two-story    five-room    1 

family  shingle  dwelling. 
Owner — L.    S.    Haymond,    2610      Parker 

St.,   Berkeley. 
Architect— None. 
Contractor  —  D.      Nordstrom,      Emerald 

St.,   Oakland.  $5200 


ALTERATIONS 

(7527)  NO.  2732  DURANT  AVE.,  Ber- 
keley.     Alterations. 

Owner — tJlenn  Connely  Co.,  Mercantile 
Bank   BIdg.,  Berkeley. 

Architect — None.  $6000 


RESIDENCE 

(7528)  NO.  1802  CHESTNUT  ST.,  Ber- 
keley. One-story  five-room  one- 
family    residence. 

Owner— J.  J.  Hobert,  2432  Curtis  St., 
Berkeley. 

Architect — None. 

Contractor — H.  Oman,  2120  Lincoln 
Ave..    Alameda.  $2500 


RESIDENCES 

(7529)  NO.  2145  AND  i,341  SE » ENTH 
St..  Berkeley.  Two  one-story  4- 
room    one    family    residences. 

Owner — Mr.  Nilan,  San  Francisco. 

Designer — H.    Elmer    Johnson. 

Contractor — H.  Elmer  Johnson,  San 
Leandro.  $2150    each 


DWELLING 

(7530)  NW  COR.  ONE  HUNDRED 
sixth  Ave.  and  Hortense  St.,  Oak- 
land.  1-story  4-room  dwelling. 

Owner— C.  A.  Jackson,  901  106th  Ave., 
Oakland. 

Architect — None.  $2500 


DWELLING 

(7531)  3624  LAGUNA  AVE..  Oakland. 
1-story  5-'room  dwelling  and  1- 
story   garage. 

Owner — Jas.    and    Geo.     Fleming.     4221 

Hopkins    St..    Oakland. 
Architect — None. 
Contractor — Jas.  Fleming  4221  Hopkins 

St.,   Oakland.  $3750 

DWELLING 

(7532)  2344  HUMBOLDT  AVENUE. 
Oakland.  1-story  5-room  dwelling 
and    1-story    garage. 

Owner — Richmond  &  Whitmore.  2196 
Harrington    Ave..    Oakland. 

Architect — None. 

Contractor — A.  E.  Richmond.  2196  Har- 
rington Ave.,  Oakland.  $3150 
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DWELLINGS 

(7533)  4011  PENNIMAN  AVENUE, 
3829  Lincoln  Ave.,  Oakland.  2  1- 
story   5-room   dwellings. 

Owner   —   B.    L.    Donohue,    3925    Rhoda 

Ave.,    Oakland. 
Architect — None. 

Contractor — Roy   Conner,    2848    Hopkins 
.    St.,  Oakland.  $3000  each 

DWELLING 

(7534)  2845  SCHOOL  STREET.  1-sto. 
4-room   dwelling. 

Owner — Wm.    H.    Parker,    2045    Hopkins 

Street,   Oakland. 
Architect — None. 
Contractor — W.     C.     Epplewhite,     1017 

Linden    St.,    Oakland.  $2490 

DWELLING 

(7535)  SW  COR.  CHABOT  RD.  AND 
Patton  St.,  Oakland,  l-story  6-rm. 
dwelling. 

Owner — L.    L.    Lucas,    2201   Ashby   Ave., 

Berkeley. 
Architect — None.  $6000 

DWELLING 

(7536)  N  SUTTER  ST.  200  W  East- 
man Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Manuel     Ingracia,     4052     Sutter 

St.,    Oakland. 
Architect — None.  $2500 

RESIDENCE 

(7537)  BAY  ST.  SO.  OF  SAN  ANTONIO 
Ave.,  Alameda.  All  work  for  1-story 
7-room  frame  and  plaster  residence 

Owner — Wm.    J.    Locke,    1161    Bay    St., 

Alameda. 
Architect    —    Edwin    J.    Symmes,      1325 

First  National   Bank   Bldg.,    S.    F. 
Contractor — John   J.  Mulvany  and  Fred 
T.  Wood   (Fernside  Builders),  Park 
and   Central   Ave.,  Alameda. 
Filed  Dec.   23,   1925.  Dated  Dec.  17,   1925 

Roof     on     $1750 

1st    coat    plaster     1750 

Completed  and  accepted    1750 

Usual    35    days    1880 

TOTAL  COST,  $7130 
Bond,  Sureties,  forfeit,  none;  Limit, 
120  days;  Plans  and  specifications 
filed. 


RESIDENCE 

(7538)  1148  OILMAN  ST.,  Berkeley. 
1-story   4-room    1-family    residence. 

Owner    —   W.    S.    Young,    533    63rd    St., 

Oakland. 
Architect — None.  $2500 

(7539)  643  CRAGMONT  AVE.,  Berke- 
ley. 1-story  4-room  one  family 
dwelling. 

Owner— J.     W.     Tromburg,     639     Crag- 

mont   Ave.,    Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(7540)       1437    EDITH    ST.,    Berkeley.    1- 

story  5-room   one-family  residence. 
Owner — P.  E.  Manguis.  1023  Oxford  St.. 

Berkeley. 
Architect — None.  $3000 


(7541;      457   ARLINGTON   AVE.,   Berke- 
ley.       1-story     6-room     one-family 
residence. 
Owner — John  E.  McCarthey,  San  Fran- 
Architect — James  Wickenden,  2827  Col- 
lege Ave.,  Berkeley. 
Contractor    —    Henderson    &    Mathews, 
393    40th    St.,    Oakland.  $5000 


RESIDENCE 

(7542)      1123   AMADON  AVE.,  Berkeley. 

1,  2,  story  7-room  family  residence, 

shingles. 
Owner — Maria  J.   Faria,   Berkeley. 
Architect — H.   A.   Schoening,    1623   Shat- 

tuck  Ave.,  Berkeley. 
Contractor  —  University    City    Builders, 

2108  Shattuck  Ave.,  Berkeley.  $6000 


ALTERATIONS 

(7543)  160  MOSS  AVE.,  Oakland.  Al- 
terations  and   addition. 

Owner— A.    F.    Glymire,     517     33rd    St., 

Oakland. 
Architect — None. 
Contractor — Sol    Weinberg,    4306    Essex 

St.,  Oakland.  $3000 

DWELLING 

(7544)  W  CHABOLYN  TERRACE,  560 
N  Chabot  Rd.,  Oakland.  1-story 
6-room  dwelling  and  1-story  ga- 
rage. 

Owner — E.    E.    Carpenter,    5520    College 

Ave.,   Oakland. 
Architect — None.  $5400 


ALTERATIONS 

(7545)      1916    HENRY   ST.,    Berkeley. 
Alterations. 

Owner — Becker,    1042    Sierra   Ave.,   Ber- 
keley. 

Architect — None. 

Contractor — E.    C     Vinn,    3431    Elm    St., 
Oakland.  $1500 


RESIDENCE 

(7546)      1207    CEDAR    ST.,    Berkeley.    1- 

story     5-room     1-family     residence. 
Owner — J.    M.    Hagan,    1706    36th    Ave., 

Oakland. 
Architect — None.  $2600 


RESIDENCE 

(7547)      677    SANTA    BARBARA    ROAD, 

Berkeley.    1-story    5-room    1-family 

residence. 
Owner — J.    H.    Smith,    805   Contra   Costa 

Ave.,    Berkeley  $6000 


GARAGE 

(7548)      S  E-THIRTY-FIRST  ST.,   200  E 

13th    Ave.,     Oakland.       1-story    tile 

garage. 
Owner — Malcom    L.    Hunt. 
Architect — None. 
Contractor — Leroy    M.    Baird.  $3  900 


DWELLING 

(7549)  12     VAN     SICKLEN    PLACE, 

Oakland.      2-story   6-room   dwelling 

and   1-story  garage. 
Owner— Martha   J.   Badger. 
Architect — None. 
Contractor    —    L.    M.    Baird,    1031    Bay 

View    Ave.,    Oakland.  $5150 


DWELLING 

(7550)  3337  BIRDSALL  OVE.,  Oak- 
land.     1-story    5-room   dwlg. 

Owner  —  Kenworthy  &  Ingler,  5533 
Morse  Drive,  Oakland. 

Architect — None.  $3000 


DWELLING 

(7551)      S  ELIZABETH  ST.   250   E   57TH 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — W.    P.    Eaton,    1800    57th    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(7552)      2750    PARKER  AVE.,    Oakland. 

1-story     5-room     dwelling     and     1- 

story    garage. 
Owner — E.    M.    Young,    2421    90th    Ave., 

Oakland. 
Architect — None.  $2900 


DWELLINGS 

(7553)        2434,     2438     TWELFTH     AVE., 

Oakland.         Two       1-story      5-room 

dwellings. 
Owner — Edgar    Dunn,    2440    12th    Ave., 

Oakland. 
Architect — None. 
Contractor — J.    F.    Loughery,     705     31st 

St.,   Oakland.  Each   $3500 


STATION 

(7554)       E    HAVENSCOURT    BLVD.    268 

N    E-14th     St.,    Oakland.         2-story 

10-room  radio  station. 
Owner — Louis  S.   Sherman,   529   28th  St., 

Oakland. 
Architect — None. 
Contractor — E.  F.   Sanctuary,   1060   65th 

St.,    Oakland.  $6500 


DWELLING 

(7555)      2943,  2945  ABBEY  ST.,  Oakland 

1-story  4-room  2-famIly  dwlg. 
Owner — Olga    Walker. 
Architect — None. 
Contractor — J.  F.  Sutton,  3529  Gray  St., 

Oakland.  $3000 


DWELLING 

(7556)  1361  BARROWS  ROAD,  Oak- 
land.      1-story    6-room    dwlg. 

Owner — C.  C.  Luis,  1442  Barrows  Rd., 
Oakland. 

Architect — None. 

Contractor — O.  E.  Nelson,  2634  High- 
land   Ave.,    Oakland.  $6000 

DWELLING 

(7557)  N  NEY  AVE.  40  E  Heron  St., 
Oakland.     1-story   5-room   dwlg. 

Owner  —  E.  T.  Minney,  427  14th  St., 
Oakland. 

Architect — None. 

Contractor — H.  T.  Caskey,  5929  Mauri- 
tania Ave.,   Oakland.  $4000 

DWELLING 

(7558)  N  DIANA  ST.  34  E  73RD  AVE., 
Oakland.      1-story    3-room    dwlg. 

Owner — Oscar  F.  Roy,  7300  Diana  Ave  , 

Oakland. 
Architect — None.  $1700 


DWELLING  ....   .■■ 

(7559)  N  OUTLOOK  AVE.  140  E  66TH 
Ave.,  Oakland.  1-story  4-room 
dwelling   and    1-story    garage. 

Owner — S.  E.  Moore,  6624  Outlook  Ave., 
Oakland. 

Architect — None.  $3300 


DWELLING 

(7560)  N  TRENOR  ST.  185  W  68TH 
Ave.,  Oakland.  1-story  4-room 
dwelling  and  1-story  garage. 

Owners — James  H.  Sneed,  5205  Under- 
wood Ave.,   Oakland. 

Architect — None.  $2250 


DWELLING 

(7561)      E  103RD  AVE.  256  N  Plymouth 

St.,  Oakland.     1-story  4-room  dwlg. 
Owner — L.  R.  Prentice,   1748   103rd  Ave. 

Oakland. 
Architect — None.  $1250 


DWELLING 

(7562)  E  FIFTY-EIGHTH  AVE.,  200 
S  Tevis  St.,  Oakland.  1-story  4- 
room   dwelling.' 

Owner — Victoriano  Flores,  1109  Semin- 
ary Ave.,  Oakland. 

Architect — None. 

Contractor  —  Henry  Fernandes,  1109 
Seminary  Ave.,  Oakland.  $1500 


DWELLING 

(7563)  E  PARKER  ST.  355  N  Hillside 
St.,  Oakland.     1-story  6-room  dwlg. 

Owner— C.  C.  Hume,  827  14th  St.,  Oak- 
land. 

Architect — None.  $3500 


DWELLINGS 

(7564)  7439,  7501,  7507,  7515  ARTHUR 
St.,  Oakland.  Four  1-story  5-room 
dwellings    and    1-story    garages. 

Owner— G.  W.  Wilkinson  &  Co.,  2706 
Truman  Ave.,  Oakland. 

Architect — None.  Eich    $3150 


APARTMENTS 

(7565)      N    PEARL   ST.    93    W    Harrison 

St.,  Oakland.     1-story  16-room  apts. 
Owner    —    J.    E.    Sprague,    5511    Golden 

Gate  Ave.,  Oakland. 
Architect — None.  $12,000 


RESIDENCE 

(7566)  NO.  1222  FRANCISCO  ST.,  Ber- 
keley. One-story  5-room  1  family 
I'GsidGncG. 

Owner — B.  M.  Paul,  954  Hilldale  Ave., 
Berkeley. 

Architect — None.  $2500 


RESIDENCE 

(7567)  NO.  1734  CHESTNUT  ST.,  Ber- 
keley. One-story  6-room  1  family 
rGsiddiCG. 

Owner — B.  M.  Paul,  954  Hilldale  Ave,, 
Berkeley. 

Architect — None.  $2500 


RESIDENCE 

(7568)      NO.   1555      SACRAMENTO      ST., 

Berkeley.      One-story    5-room    one 

family  residence. 
Owner — Thomas    Malkia,     2311     Russell 

St.,  Berkeley. 
Architect — None.  $3900 


RESIDENCE 

(7569)  NO.  1918  EIGHTH  ST.,  Ber- 
keley. One-story  5-room  1  family 
rGsidcucG. 

Owner — John     Suendermann,     921  Uni- 
versity Ave.,  Berkeley.  ,„cnn 
Architect — None.  $2500 

DWELLINGS 

(7570)  N  HARMON  AVE.  COR.  35-72 
E  62nd  Ave.,  Oakland.  Three  1- 
story  4-room   dwellings. 

Owner— C.  B.  Deuble,  386  15th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  E.  Waldman,  437  45th 
St.,    Oakland.  Each    $2000 

DWELLING 

(7571)  W  SIXTY-NINTH  AVE.  PL.  25 
N  Favor  St.,  Oakland.  1-story  4- 
room  dwelling  and  1-story  garage. 

Owner — C.  B.  Deuble,  386  15th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  E.  Waldman,  437  45th 
St.,    Oakland.  $2100 

GARAGE 

(7572)  501  HADDON  ROAD,  Oakland. 
1-story    garage. 

Owners— Ira   Abraham. 
Architect^None. 

Contractor — F.  A.  Muller,  805  Syndi- 
cate   Bldg.,    Oakland.  $1800 
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DWELLING 

(7573)      N    ROCKRIDGE    BLVD.    200    E 

Rockridge  PI.,  Oakland.     2-story  7- 

room  dwelling. 
Ovvner^Mrs.    M.    M.    Fageol,    5915    Taft 

Ave.,   Oakland. 
Architect — None. 
Contractor — E.    T.    Leiter    &    Son,    3601 

West  St.,   Oakland.  $9700 


DWELLING 

(7574)        S     CALAVERAS     AVE.     400     E 

High  St.,  Oakland.     1-story  4-room 

dwelling. 
Owner— J.    A.    McCord,    3458    Davis    St., 

OaklaiKl. 
Architect — None.  $3000 


DWELLING 

(7575)       N    E-THIRTY-FIRST    ST.,    100 

W   Stuart  St.,  Oakland.     1-story  4- 

room    dwelling. 
Owner  —  Robert    Smith,    475    25th    St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(7576)  NW  COR.  BUENA  VENTURA 
and  Simson  S't.,  Oakland.  1-story 
5-room   dwelling. 

Owner — A.  Degen,   1171  68th  Ave.,  Oak- 
land. 
Architect — None.  $2500 

DWELLING 

(7577)  4427  BROOKDALE  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
1-story   garage. 

Owner — E.  L.  Williams,   6307  Laird  Ave 

Oakland. 
Architect — None.  $3600 


DWELLING 

(7378)  E  EDENVALE  PL.  130  S  Sun- 
nymere  Ave.,  Oakland.  1-story  5- 
room  dwelling  and   1-story   garage. 

Owner — A.  Stewart,  Lot  100,  Edenvalo 
Place,    Oakland. 

Architect — None.  $2600 


DWELLING 

(7579)      3730  WISCONSIN   ST.,  Oakland. 

1-story    6-room    dwlg. 
Owner  —  C.    Nuckolls,    3730    Wisconsin 

St.,  Oakland. 
Architect — None.  $4000 


DWELLING 

(7580)  2321  NINETY-SECOND  AVE., 
Oakland.       1-story    3-room    dwlg. 

Owner — J.  Rose,  2544  88th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor  —  J.  E.  Pearce,  2300  90th 
Ave.,  Oakland.  $1750 


DWELLING 

(7581)       783    LERIDA    AVE.,    Oakland. 

1-story    7-room    dwelling. 
Owner — Chas.    E.    Bardwell,    522    Santa 

Ray  Ave.,   Oakland. 
Architect — None.  $5000 


DWELLING 

(7582)  E  FIFTY-EIGHTH  AVE.  450 
S  Tevis  St.,  Oakland.  1-story  3- 
room  dwelling. 

Owner — Lulu  York,  1448  Webster  St., 
Oakland. 

Architect — None. 

Contractor — J.  C.  Williams,  1448  Web- 
ster   St.,    Oakland.  $1500 


DWELLING 

(7583)  845     FORTY-SEVENTH     ST., 

Oakland.      1-story   4-rooni   dwlg. 
Owner — Omalia  Manineor,   605   46th   St., 

Oakland. 
Architect — None. 
Contractor — John    Cisero,    698    43rd    St., 

Oakland.  $3500 


ALTERATIONS 

(7584)      315    NEWTON    AVE.,    Oakland. 

Alterations    and   addition. 
Owner — C.   Helm. 
Architect — None. 
Contractor— C.   M.  Griffin,   746   5th   Ave., 

Oakland.  $1000 


REPAIRS 

(7585)  5550  HERMOSA  AVE.,  Oakland 
Fire   repairs. 

Owner — Wm.  A.  Gran*. 
Architect — None. 

Contractor — A.  H.  Rose,  478  25th  St., 
Oakland.  $2252 

DWELLINGS  ~ 

(7586)  W  RITCHIE  ST.  140,  177,  214, 
250  S  Hillside  St.,  Oakland.  Four 
1-story  5-room  dwellings. 

Owner  —  Cotton    Bros.,    3909    Hopkins 

St.,    Oakland. 
Architect — None.  Each   $4000 


ALTERATIONS 

(7587)  NW    COR.    TWELFTH    AND 

Broadway,    Oakland.      Alterations. 

Owner — United  Store,s  Realty  Corpora- 
tion,   168    Sutter    St.,    S.    F. 

Architect — None.  $18,000 


DWELLINGS 

(7588)  W  TELEGRAPH  AVE.  100  9 
38th  St.,  Oakland.  1-story  18-room 
9-family  dwelling  and  1-story  10- 
room  5-family  dwelling. 

Owner — P.  Robins,  3125  High  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  H.  P.  Moultin,  Lot  430 
Millsmont,    Oakland.  $10  000    <& 

$5500 


STORES 

(7589)  W  TELEGRAPH  AVE.  100  S 
:i8th    St.,    Oakland.      1-story    stores. 

Owner — P.  Robins,  3125  High  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  H.  P.  Moultin,  Lot  340 
Millsmont,    Oakland.  $40uo 

FRAME    BLDG. 

(7590)  LOT  2  BLK.  B  MAP  OF  SUNNY 
Slope,  (W  Frank  St.  S  of  Sunny- 
slope  Ave.),  Oakland.  General 
construction  2-sioiy  and  basement 
frame   bldg.  and  garage. 

Owner — G.    F.    Shepherd. 

Architect — Plans    furnished    by    owner. 

Contractor — Wm.    Spivock,    420    Wayne 

Ave.,    Oakland. 
Filed  Dec.  29,   1925.  Dated  Dec.  28,   1925 

When    frame    is    up 15% 

When    roof    is    on     15% 

When    .-ough   coated    15% 

When   plastering   is  complete.  ..  .15% 

When    completed    15 % 

Usual   35   days    25% 

TOTAL  COST,  $9800 
Bond,  $4900.  S'ureties,  I.  Spivock  and 
,)(><t-ph  Scherman.  Forfeit,  $10.00  per 
day.  Limit,  70  days  iioin  date  of  con- 
irat't.      Plans   and  specifications   filed. 


-■<?- 


COMPLETION    JMOTICES 


AliAMKUA    COLNTY 


Recorded  Accepted 

Dec.  22,  1925 — 6945  701  FRESNO  ST., 
Oakland.  Willis  G.  Garrettson  to 
F.   C.  Duerr    Dec.   19,   1925 

Dec.  23,  1925 — LOT  4  BLK  5  THE 
Arlington  Villa  Sites,  Berkeley. 
James  S.  Moore  Jr.  to  Ben  Pear- 
son        Dec.    16,    1920 

Dec.  23,  1925 — LOT  1  BLK  1 
Theresa      M.      McCuUough      to      R. 

Beadell    and    George    J.    Lane 

Dec.    21,    1925 

Dec.  23,  1925  —  LOT  224  MAP  OF 
Cherryland,  Eden  Twp.  Ludwig 
and  Vilma  Hora  to  Dirden  and 
Dennis    Dec.   11,   1925 

Dec.  23,  1925 — 585  20TH  ST.,  OAK- 
land.  E.  M.  Clifford  to  Emil  Lind- 
quist    Dec.    23,    1925 

Dec.  23,  1925 — LOT  62  BLK  P  MP 
of  Fruitvale  Blvd  Tct.,  Oakland. 
Mary  W.  Bryson  to  Suburban 
Realty    Co Dec.    22,    1925 

Dec.  23,  1925—6923  HALDIDAY  ST., 
Oakland.  William  Wolfe  to  whom 
it   may   concern    Dec    22,   1925 

Dec.  25,  1925 — SW  5  FT  LOT  46  & 
XE  35  ft  lot  47,  Broadmoor  Ter- 
race, Oakland.  Karl  Trippell  to 
whom  it  may  concern    .  .Dec.   22,  1925 

Dec.  23,  1925 — SW  35  FT  LOT  45  A. 
NE  5  ft  lot  46  Broadmoor  Terrace, 
Oakland.  Karl  Trippell  to  whom 
it   may   concern    Dec.   22,   1925 

Dec.  23,  1925 — SW  15  FT  LOT  47  & 
NE  25  ft  lot  48  Broadmoor  Ter- 
race, Oakland.  Karl  Trippell  to 
whom    it   may   concern .  .Dec.    22,    1925 

Dec.  23,  1925 — CENTRAL  40  FT  LOT 
46,  Broadmoor  Terrace.  Karl  Trip- 
pell to  whom  it  may  concern.... 
Dec      22      192S 

Dec.'  Vl', '  l'9"25— 98V  'PERALTA  AVE., 
Berkeley.  Christina  Dallas  to  G.  J. 
Maurer     Dec.    11,    1925 

Dec.     22,     1925— PTN     LOTS     18     AND 
19    Mp    Sharron    Terrace,    Piedmont. 
Louis    D.    and    Carolyn    M.    Barr    to  * 
whom    it   may   concern ..  Dec.    21,    1925 

Dec.  22,  1925— NW  LINE  OF  B  ST 
401  ft  NE  of  Main  St.  thence  NE 
43  ft  NW  237  ft  SW  43  ft  SE 
237  ft  to  beg.,  Haywards.  Masonic 
Bldg  Assn.  of  Haywards  to  Peter- 
sen  and   Persson    Dec.   8,   1925 

Dec.  22,  1925 — PTN  OF  A  CERTAIN  7 
acre  tract  of  land  conveyed  to 
Frank  H.  Buck  by  deed  June  24, 
1916   and   recorded   in    liber   2464   of 


deeds  page  215,  Oakland.  R,  L. 
Auclair  to  whom  it  may  concern 
.Dec.    21,    1925 

Dec.  22,  1925—4444  PIEDMONT  AVE, 
Oakland.  Theo  J.  A  Vander  Loo 
to    David    Nordstrom.  .  .Dec.    22,    1925 

Dec.  23,  1925— NO.  714  HILGIRT 
Circle,  Oakland.  Philip  i^dhoen- 
feld   to  L  Sills Dec.    17,   1925 

Dec.  23,  1925 — ALL  BLK  68,  Map  of 
Sbdvn  No.  2  Park  Place,  Oakland. 
Board  of  National  Misslon.«j  of  the 
Presbyterian  Church  of  U.  S.  A.  to 
D  B  Farquharson. Dec.   12,   1926 

Dec.  23,  1925 — LOT  14  Rhoades  and 
Meyer     Tract,       Oakland.  S       M 

Rhoades  to  Harry  Meyer. Dec.   21,  '25 

Dec.  23,  1925— LOT  «,  Rhoades  and 
Meyer  Tct,  Oakland.  S  M  Rhoades 
to    Harry   Meyer Dec. .21,    1925 

Dec.  23,  1925 — PTN  LOT  8  tJLK  B, 
Revised  Map  Oak  Tree  Farm  Tct, 
Oakland.  Clesson  A  Rogers  to 
liogers    &    Rogers Dec.    22,    1925 

Dec.  23,  1925— PTN  BLK  95,  Map  No. 
2  Ptn  Highland  Park,  Oakland.  B 
S  Hanson  to  B  S  Hanson.  Dec.  23,  1925 

Dec.  23,  1925— NE  BAYO  VISTA  AVE 
and  Fairview  Ave.,  Ala.  Juliet 
Hunter  to  Thomas  Bujan.Nov.  24,  '25 

Dec.  24,  1925— NO,  3204  SIXTIETH 
Ave.,  Oakland.  Philip  L  Huffman 
and  H  A  Cobb  to  whom  it  may 
concern Dec.    24,    1925 

Dec.  24,  1925— NO.  1815  FRUITVALE 
Ave.,  Oakland.  Clara  C  Moyle  to 
Hayden    Constr    Co Dec.    23,    1925 

Dec.  24,  1925— LOT  3  BLK  7,  Thous- 
and Oaks  Station  Tct,  Alameda  Co. 
Ralph  H  Miler  to  D  T  Blethroad.. — 

Dec.  24,  1925— LOT  4,  Tanglewood 
Road  opening,  Berkeley.  Thos 
Addison  to  whom  it  may  concern.. 
Dec     21     1925 

Dec.  24,  1925— NO.  '1480-1482-1484- 
1486    University      Ave.,      Berkeley. 

Wallace    E    Day    to    Fo.\    Bros 

Dec    21     1925 

Dec.  24,  1925— LOT  33'bLK  i,  Chev- 
rolet Park,  Oakland.  Albert  J 
and  Fannie  S  Darr  to  whom  it  may 
concern Dec.    22,    1925 

Dec.  24,  1925 — LOT  56  BLK  5,  Crag- 
mont,  Berkeley.  G  L  Foster  to 
Otto   H   Butzke Dec.    15,    1925 

Dec.  24,  1925 — SE  SECOND  AND 
Broadway,  Oakland.  V  O  Law- 
rence to  Sommarstrom  Bros  Co... 
Dec.     24,     1925 

Dec.  24,  1925— PT.\  LOT  4  5,  Map 
Kingland  Tract,  Oakland.  C  F 
Lodge  to  whom  it  may  concern.. 
Dec.     22,     1925 

Dec.  24,  1925— PT.\  LOTS  23  AND  24 
Lot  72,  Map  Northern  Addition  to 
Town  of  Brooklyn,  Oakland.  Helen 
W  Jackson  to  whom  it  may  con- 
cern  Dec.     22,     1925 

Dec.  24,  1925 — LOT  8  BLK  4,  Dwight 
Way  Terrace,  Berkeley.  Ethelyn 
N  Shaw  to  S  M  Shaw.  .  .  .Dec.   22    1925 

Dec.  24,  1925— NO.  1036  104TH  AVE., 
Oakland.  E  T  Speed  to  whom  it 
may    concern Dec.     24,     1925 

Dec.  24,  1925— PTN  LOT  3,  Vernal 
Terrace,  Oakland.  Bertha  Kayser 
to  F  O  Stolte Dec.   23,   1925 

Dec.  24,  1925 — PTN  LOT  3  VERNAL 
Terrace,  Piedmont.  Bertha  Kayser 
to   F.   C.   Stolte Dec.   23,   1925 

Dec.  24.  1925— PTN  LOTS  37  AND  38 
Blk  L  (map  of  Laurel  Grove  Park) 
Oakland.  F.  A.  Marshall  to  whom 
it   may   concern Dec.   24,    1925 

Dec.  26.  1925— LOT  46  BLK  6  (map  of 
Resub  of  a  ptn  of  North  Cragmont) 
Berkeley.  Don  M.  Leidig  to  whom 
it    may    concern Dec.    23     1925 

Dec.  26,  1925—669  LINDA  AVE  OAK- 
land.  Charles  E.  Bardwell.  Jr.  to 
whom    it   may   concern ..  Dec.    23     1925 

Dec.  26,  1925 — LOT  51  AND  S  12  FT 
lot  50  Blk  6  (map  No.  6  of  Regents 
Park)  Albany.  A.  H.  Wendt  to 
whom    it    may   concern ..  Dec.    22     1925 

Dec.  28,  1925 — 3307  MYSTIC  ST 
Berkeley.  Clara  M.  Waas  to  Bur- 
nett   and    Waas    Dec.    24,    1925 

Dec.  28.  1925—534  LEWIS  ST  OAK- 
land.  Joseph  Tregonlng  to  C.  W. 
Griffith   Dec.   24.   1925 

Dec.  28.  1925— LOT  3  BLK  6  (THOUS- 
and  Oaks  Heights)  Berkeley.  Al- 
fred C.  and  Alice  Muhlker  to  H.  A. 
Gastman    Dec     18,    1925 

Dec.  28,  1925— W-23rd  AVE  ABOUT 
56  ft  no  of  E-12  st  (214  ft  x  100 
ft)  Oakland.  Gladys  H.  MoElhin- 
ney    to   F.    A.   Muller .  .  .  .Dec.    18,    1925 

Dec.  28,  1925— LOTS  114  AND  115 
Blk  31  (.\mended  map  of  Havens- 
court)  Oakland.  B.  J.  Elvira  Nut- 
tall  to  Boulware  and  Van  Ness.. 
••... Dea    20.    1925 
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Dec.  28,  1925 — PTN  LOTS  181  AND 
187    (Sequoyah   Hills  Tct)    Oakland. 

Brook    Dreisbach   to   M.   Page 

Dec.    23,    1925 

Dec.  28,  1925 — LOT  10  BLK  6  (Lake- 
shore  Highlands)  Oakland.  A. 
Frederick  Anderson  to  whom  it 
may    concern Dec.    28,    1925 

Dec.  28,  1925 — S  40  FT  LOT  15  BLK  9 
2582  (Berkeley  Heights)  Berkeley. 
Solomon  Bros,  to  whom  it  may 
concern    Dec.   28,   1925 

Dec.  28,  1925 — 2434  SACRAMENTO  ST 
Berkeley.  Andrew  Smith  to  A. 
Smith     Dec.     28,     1925 

Dec.  28.  1925— S  ST  39  FT  LOT  28 
Blk  19  (map  Havenscourt)  Oakland 
Joseph  and  Mary  Flittner  to  Jos 
Flittner    Dec.    28,    1925 

Dec.  28,  1925 — N  E  10  FT  LOT  26  AND 
S  W  30  ft  lot  27  (Broodmoor  Ter- 
race) Oakland.  R.  C.  Huffman  and 
Wm.  F.  Bogart  to  whom  it  may 
concern    Dec.   28,   1925 

Dec.  28,  1925 — N  E  20  FT  LOT  27  AND 
S  W  20  ft  lot  28  (Broodmoor  Ter- 
race) Oakland.  C.  R.  Huffman  and 
Wm.    F.    Bogart    to    whom    it    may 

concern    Dec.   28,   1925 

« 

LIENS  FILED 


ALAMEDA    OOUIVTY 


Recorded  Amoun» 

Dec.  23,  i925— LOT  12  BLK  1  LOMA 
Vista  Tract,  Oakland.  Philip 
Schoenfeld  vs.  L.  H.  and  M.  Harris 
$687.50 

Dec.  23,  1925— LOT  6  BLK  1  FOURTH 
Ave  Heights,  Oakland.  E.  Gogo- 
lin  vs.  D.  C.  Huge,  Fred  Hamble- 
ton    $135.00 

Dec.  23,  1925 — LOT  4  AND  SE  25  FT 
lot  23  blk  16  Mp  of  Boulevard 
Park,  Oakland.  Marshall  &  Stearns 
Co.   vs.    E.   Kram    $104.00 

Dec.  23,  1925 — N  25  FT  LOT  156 
Terminal  Junction  Tct.,  Albany. 
Boorman  Lumber  Co.,  vs.  T.  P.  & 
S.   A.    Sanders    $701.80 

Dec.  23,  1925 — N  20  FT  LOT  153  & 
S  5  ft  lot  155  Terminal  Junction 
Tct.,  Albany.  Boorman  Lumber 
Co.   vs.  T.   P.    &   S.  A.   Sanders. $648.82 

Dec.  22,  1925— LOT  23  BLK  D  MP 
Grand  Ave  Heights.  S.  W.  Jones 
vs.    Dora    I.Wishart $2231.10 

Dec.  22,  1925 — LOT  3  BLK  15  Lake- 
shore  Highlands.  Oakland.  C. 
Bright  vs.  Edith  K.  Hanchett  &  B. 
A.    Stewart    $825.00 

Dec.  26,  1925— SW  LINE  OF  RICHIE 
St  240  ft  n  e  of  Hillside  Ave  thence 
n  e  40  ft  n  w  120  ft  s  w  40  ft 
s  w  120  to  beg  Oakland.  A.  G. 
Knolty   vs    John   Till $120.00 

Dec.  26,  1925— LOT  7  BLK  3  (Meek 
Estate  Orchards)  Hayward.  Dun- 
er-Matheny  Sash  &  Door  Co.  Jos- 
eph   V    Moriera   and    R.    Hill.  .  $224.30 

Dec.  28,  1925— LOT  7  BLK  3  (map  of 
Meek  Estate  Orchards)  Hayward 
Stowe-Lima  Lumber  Co  vs  J.  V. 
Moriera   and   R.    R.    Hill $93.66 

Dec.  28,  1925— LOT  14  MC  KINNON 
Park  Tract  Piedmont.  Sunset 
Lumber  Co.  vs  Maud  and  Robert 
Boyd    $55.57 

Dec.  28,  1925— LOT  49  BLK  5  (map 
No.  4  Regents  Park)  Albany.  Mel- 
rose Building  Materials  Co.  vs  T.  P. 
and    Sara    A.    Sanders    $196.92 

Dec.  28,  1925 — 946  EVELYN  AVE 
Albany.  Melrose  Building  Mater- 
ials Co.  vs  T.  P.  and  Sara  A.  Sand- 
ers      $55.50 

Dec.  28,  1925 — LOT  71  AND  E  40  FT 
Lot  52  (map  of  the  Oakland  Pros- 
pect Homestead)  Oakland.  Cali- 
fornia Door  Co.  vs  Edwin  Graff 
and    E.    C.    Graff $381.75 

Dec.  24,  1925— NO.  2928  E-FOUR- 
teenth  St.,  Oakland.  Francis  J 
Lahman  vs  Patrick  Brick  and  Geo 
Nickerson     $134 

Dec.  24,  1925— LOT  7  BLK  3,  Map 
Meek  Estate  Orchards,  Hayward. 
Eureka  Mill  &  Lumber  Co  vs  Jos 
V   and   Annie  Moreira   and   Richard 

Hill     $221.48 

^ 

RELEASE  OF  LIENS 


ALAMED.V    COUNTY 


Recorded  Amount 

Dec  22.  1925— PTN  LOT  14  BLK  J 
Mp  Central  Piedmont  Tct.,  Pied- 
mont. H.  C.  Brown  Roofing  Co.  vs. 
Marshall  Hopper,  W.  P.  and  Marie 
A.    Jackson     $45.00 


Dec.  23,  1925— PTN  LOT  14  BLK  J 
Mp  Central  Piedmont  Tct.,  Pied- 
mont Chas.  Matthews  to  Marshall 
Hopper,  W.  P.  and  Marie  A.  Jack- 
son          $210.00 

Dec.  22,  1925 — PTN  LOT  14  BLK  J 
Mp  Central  Piedmont  Tct.,  Pied- 
mont. Builders  Hardware  Inc.  to 
Marshall  Hopper,  W.  P.  and  Marie 
A.    Jackson    $115.83 

Dec.  22,  1925 — PTN  LOT  14  BLK  J 
Central  Piedmont  Tct.,  Piedmont. 
E.  C.  Wangan  to  W.  F.  Jackson 
$120.00 

Dec.  22,  1925— PTN.  LOT  14  BLK  J 
Mp  of  Central  Piedmont  Tct.,  Pied- 
mont. The  Scott  Co.  to  W.  P.  A 
Marie  A.  Jackson,  Marshall  E. 
Hopper    $535.00 

Dec.  28,  1925 — S  50  FT.  LOT  18  BLK. 
2,  Map  of  Graves  and  Taylor  Tct., 
Berkeley.  Ray  M.  Ehat  to  John  H. 
and  Nellie  M.  McHafhe    $37.60 

Dec.  28,  1925 — S  50  FT.  LOT  18  BLK. 
2,  Map  of  Graves  and  Taylor  Tct., 
Berkeley.  Maxwell  Hardware  Co. 
to  J.   H.   McHaffle    $46.69 

Deo.  23,  1925 — LOT  24  BLK  3,  Map 
Key  Route  Terrace  No.  2,  Albany. 
Benjamin  F  Sission  to  Blume  Ett- 
linger     $432.70 

Dec.  24,  1925 — NO.  8015  PLYMOUTH 
St.,  Oakland.  Spencer  Electric  Co 
$30.50;  A  Cabral,  $160  to  Alexander 

E   and   Alice  N    Williams 

♦ 

BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


BUNGALOW  and  garage,  $5500;  Lot  13 
Blk  5  Hale  Drive,  Burlingame; 
owner,  Silas  Williams;  contractor, 
A.   J.    Rhodes. 

BUNGALOW  and  garage,  $6000;  Lot 
5  Blk  68  Hillside  Drive;  owner, 
Thos.  N.  Gesso,  1200  Vancouver, 
Burlingame;  contractor,  Thos.  N. 
Gesso,    1200   Vancouver,    San   Mateo. 

BUNGALOW  and  garage,  $4000;  Lot  7 
Blk  39  Channing  Road,  Burlingame 
owner,  J.  M.  Langrell,  2336  Chan- 
ning, Burlingame;  contractor,  W. 
T.  Hummer,  119  Clarendon,  Bur- 
lingame. 

BUNGALOW,  $3000;  Lot  8  Blk  12  South 
E  St.,  San  Mateo;  owner,  Clara 
Kreuscher,  San  Mateo;  contractor, 
J.  E.  Bale,  199  State  St.,  San  Mateo 

BUNGALOW  and  garage,  $5000;  Lot  29 
Blk  8  Wisnom  Ave.,  San  Mateo; 
owner,  H.  H.  Tousley,  Wisnom  Ave. 
San  Mateo;  contractor,  Frank  Fer- 
rea,    712    5th   Ave.,    San   Mateo. 

BUNGALOW  and  garage,  $5650;  Lot  3 
Blk  K  14th  Ave.,  San  Mateo;  own- 
er, A.  W.  Marshel,  San  Mateo;  con- 
tractor, Frank  F'errea,  712  5th  Ave 
San  Mateo. 


COMPLETION   NOTICES 


SAN   MATEO    COUNTY 


Recorded  Accepted 

Dec.  17,  1925— PTN  LOTS  36  AND  37 
Blk  82,  South  San  Francisco.  Bor- 
lolo  Olivotti  to  Angelo  Zangrando 
Dec.    12,    1925 

Dec.  17,  1925 — LOT  7  BLK  8,  Easton 
No.  1,  San  Mateo.  P  Grove  Ped- 
ersen  to  whom  it  may  concern... 
Dec.    10,    1925 

Dec.  18,  1925— LOT  6  BLK  29,  Easton 
No.  2,  San  Mateo.  George  Demp- 
sey  et  al  to  Norberg  &  Wicklund.  .  . 

.Dec.    16     1925 

Dec. '  iV, '  1925— LOT  2  '  BLK  3,  West 
Redwood.  Chas.  Hauley  to  whom 
it  may  concern Dec.    18,    1925 

Dec.  18,  1925 — PART  LOT  224,  San 
Mateo  Park,  San  Mateo.  Charles 
Hammer  et  al  to  whom  it  may  con- 
cern  Dec.    16,   1925 

Dec.  18,  1925 — LOT  15,  Beverly  Ter- 
race, Burlingame.  K  E  Paul  to 
whom  it  may  concern ..  .Dec.   17,  1925 

Dec.  18,  1925— LOT  18  BLK  29,  Crock- 
er Estate  Tract,  San  Mateo.  Henry 
Eost  to  whom  it  may  concern... 
Dec.    17,    1925 

Dec.  18,  1925— SW  BURLINGAME  AV 
and  Park  Road,  San  Mateo.  The 
Liberty  Bank  to  Robertson  &  Zum- 
walt Dec.   15,  1925 

Dec.  18,  1925— E  OLIVE  ST.  153  SE 
Brunswick  St.  th  30  ft.,  S'an  Mateo 
Kiank  Cougelosi  et  al  to  John 
Tollmann Nov.   3,   1925 

Dec.  21,  1925 — LOT  12  BLK  3,  Bur- 
lingame Park  No.  4,  San  Mateo.     P 


E   Chapin   to   Ivar  D   Peterson 

Dec.    17,    1925 

Dec.  21,  1925 — LOT  43  BLK  44,  Easton 
No.  3,  San  Mateo.  J  A  Raiche  to 
whom  it  may  concern  ..  .Dec.  15,  1925 

Dec.  22,  1925— LOTS  1  AND  2  BLK  4 
Burlingame.  P  J  Monahan  to  whom 
it   may  concern Dec.    19,    1925 

Dec.  23,  1925  —  LOCATION  NOT 
Given.  Richfield  Oil  Co  to  whom 
it   may   concern Dec.    18,    1925 

Dec.  23,  1925— LOT  19  BLK  35,  Easton 
No.  2,  Burlingame.  P  Grove  Ped- 
ersen  to  whom  it  may  concern... 
Dec.    21,    1925 

Dec.  23,  1925— LOT  9  BLK  33,  Easton 
Addition   to   San   Mateo.        Chas      D 

Ellis  to  whom  it  may  concern 

Dec     23     1925 

Dec.  23,"'l925— LOt'24'bLK  29,  Red- 
wood Highlands.  John  A  Granlund 
to  whom  it  may  concern .  .Dec.  22,  '25 

Dec.  23,  1925 — LOT  15  'BLK  P,  Hay- 
ward Park,  San  Mateo.  Byrne  Mc- 
Sweeney  to  whom  it  may  concern 
Dec.    15,    1925 


LIENS  FILED 


SAN   MATEO    COUNTY 


Recorded  AmouD* 

Dec.  21,  1925 — LOT  46  &  PTN  LOT  47 
Chas.  Weeks  Poultry  Colony.  Jack 
Dymond   vs  T.   J.   Howard $51.20 

Dec.  22,  1925 — LOT  1  BLK  12  HIL- 
crest,  $191.45;  Lot  53  Blk  4  Hil- 
crest  $191.45;  Lot  28  Blk  19  Daly 
City  $194.15;  Lot  27  Blk  19  Daly 
City  $194.  C.  E.  Oskley  vs  Daniel 
McKillop    et    al     


RELEASE  OF  LIENS 


SAN   MATEO    COUNTY 


Dec.  18,  1925— LOT  8  BLK  26  LYON 
&  Hoag  Sub,  Burlingame.  William 
H.  Gurnsey  to  Charles  George 
Adams     $618.21 


BUILDING  CONTRACTS 


SAIITX  CLARA   COUNTY 


RESIDENCE  3  family,  $6300;  Washing- 
ton and  14th  Sts.,  San  Jose;  own- 
er. Dr.  Easterberg,  %  Wm.  Cald- 
well, 871  Hedding  St.,  San  Jose; 
contractor,  Caldwell  &  Evans,  405 
N-18th   St.,    San    Jose. 

ALTERATIONS,  $750;  No.  918  S-First 
St.,  San  Jose;  owner,  C.  A.  Gould, 
915   S-S'econd   St.,   San  Jose. 

ALTERATIONS,  $800;  No.  275  S-Eighth 
St.,  San  Jose;  owner,  C.  R. 
Williams,  Premises;  contractor,  G. 
L.  Honore,  156  Race  St.,  San  Jose. 

SERVICE  station,  $2100;  Santa  Clara 
and  24th  Sts.,  San  Jose;  owner,  C. 
R.  Reese,   93   N-33rd  St.,   San  Jose. 

RESIDENCE,  6-room,  $4500;  Eighth  & 
Martha  Sts.,  San  Jose;  owner,  D. 
Ebright,  %  Morrison  Bros.,  76  W- 
San  Antonio  St.,  San  Jose;  contrac- 
tor, Morrison  Bros.,  76  W-San  An- 
tonio St.,  San  Jose. 

RESIDENCE,  4-room,  $2500;  ghortridge 
St.  near  29th,  San  Jose;  owner, 
Thos.  G.  Gion,  347  N-14th  St.,  San 
Jose. 

AUTO  body  shop,  $4000;  Park  St.  near 
Spencer,  San  Jose;  owner,  Hubley 
&  Rowe,  143  S-Market  St.,  San  Jose 

RESIDENCE,  5-room,  $4500;  17th  St. 
near  Taylor,  San  Jose;  owner,  G. 
Pioli,  Lenzen  Ave.,  San  Jose;  con- 
tractor, G.  Gavaglia  &  Son,  860 
Sherman   St.,   Santa   Clara. 

RESIDENCE,  4-room,  $3300;  Myrtle  St., 
near  Polhemus,  San  Jose;  owner, 
W.  D.  Marshman,  33  Schiele  Ave.. 
San  Jose;  contractor,  Tainter  Real- 
ty  Co.,    109    N-First    St.,    San   Jose. 

COTTAGE,  3-room,  $1700;  No.  337  S- 
Seventh  St.,  San  Jose;  owner,  H.  R. 
Lack,  Premises;  contractor,  R.  T. 
Souther,    439    Sierra   St.,    San   Jose. 

.ALTERATIONS,  $1100;  No.  444  N-First 
St.,  San  Jose;  owner,  Geo.  Tre- 
mouth  148  S-llth  St.,  San  Jose; 
contractor,  F.  J.  Schneider,  581  El 
Dorado   Ave.,   Oakland. 

RESIDENCE,  5-room,  $3000;  Harliss 
St.  near  Virginia,  San  Jose;  owner, 
M.  Siles,  1046  Lick  Ave.,  San  Jose; 
contractor,  G.  Gavaglia  &  Son,  860 
Sherman  St.,  Santa  Clara. 
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COMPLETION    NOTICES 


SANTA   CI.ARA   COUNTY 


Kecorded  Accepted 
Dec.   11,   1925— NO.   1025  LICK  AVE   S 
Willow    St.,    San    Jose.       A    Balda- 
lamenti  to  whom   it  may  concern.. 
Dec.    1,    1925 

Dec.  11,  1925 — NE  ALMA  ST.,  bet. 
Forest  and  Hamilton  Aves,  being 
Lots  3  and  4  Ptn  Lot  2  Blk  6,  Palo 
Alto.  George  H  Ross  to  whom  it 
may    concern Dec.    7,    1925 

Dec.  12,  1925— LOT  15,  Sierra  Park, 
San  Jose,  B  J  Smith  to  whom  it 
may    concern Dec.    11,    1925 

Dec.  12,  1925— NO.  734  SENECA  ST., 
Palo  Alto.  G  and  Emelie  Berson  to 
whom  it  may  concern ...  .Dec.   5,   1925 

Dec.  15,  1925— E  MARKET  ST.  137.84 
N  San  Fernando  St.  52  on  S-Market 
by  266.75,  San  Jose.  The  Pacific 
Telephone  &  Telegraph  Co  to 
whom  it  may  concern ...  .Dec.  8,   1925 

Dec.  15,  1925^LOT  3  Bishop  Addition 
Divine  Sur.,  S'an  Jose.  OUie  I 
Davis  to  whom  it  may  concern.. 
Dec.    6,    1925 

Dec.  12,  1925—1.372  ACRES  ON 
Freemont  Ave  148.37  W  Grant  Rd 
W  91xN  657.1,  San  Jose.     N  J  Zare- 

vich   to  whom   it  may  concern 

Dec.    10,    1925 

Dec. Dec.  14,  1925 — S  40  LOT  11  BLK 
24,  Beach's  Addition,  San  Jose, 
Henry  La  Barbera  et  al  to  whom 
it    may    concern Dec.    14,    1925 

Dec.  14,  1925— SW  FIRST  671/2  NW 
fr  SE  Cor.  Lot  12  'Blk  1  R  1  N 
SW  208xNW  22  Vz,  San  Jose.  Guar- 
anty Bldg  &  Loan  Association  to 
whom   it   may   concern...  May    6,    1925 

Dec.  14,  1925 — S  25  LOT  2  and  N  25 
Lot  3  Blk  3  S  R  3  E,  Castro  & 
Calderon  S'ubd,  Mt.  View.  W 
Horatio  Cadwell  to  whom  it  may 
concern Dec.    12,    1925 

Dec.  14,  1925— LOT  29  Saveker  Sub 
No.  2,  San  Jose.  James  Phelan  to 
whom  it  may  concern ..  .Dec.  12,  1925 

Dec.  14,  1925 — LOT  24,  San  Juan  Subd 
No.  2,  San  Jose.  Board  of  Trus- 
tees Leland  Stanford  Jr  University 
to  whom  it  may  concern.  .Dec.  7,  1925 


Dec.  15,  1925— BLK  54,  Palo  Alto. 
Lily  B  Carter  to  whom  it  may  con- 
cern   Dec.    14,   10  2  : 

Dec.  16,  1925 — LOT  6,  Glen  Una  Rch, 
San  Jose.  J  B  Clayton  to  whom  it 
may    concern Dec.    12,    1925 

Dec.  16,  1925— LOT  31,  Chase  Park 
Avenue  Lots,  San  Jose.  J  E  Palmer 
to  whom  it  may  concern .  .Dec.  16,  '25 

Dec.  16,  1925— LOTS  5  AND  6  BLK  6 
Bartley  Hract,  Palo  Alto.  C  M 
Murray  to  whom  it  may  concern.. 
Dec.    14,    1925 

Dec.  16,  1925— LOT  9  BLK  2,  Cherry 
Land  Tract,  San  Jose.  J  A  Wagner 
to  whom  it  may  concern.  .Dec.  7,  1925 

Dec.  17,  1925— S  95  FEET  LOT  5  BLK 
287,  Hancock  Tract,  San  Jose.  J  F 
Fetterman  to  whom  it  may  concern 
Dec.    17,    1925 

Dec.  17,  1925— S  95  FT.  LOT  4  BLK 
287,  Hancock  Tract,  San  Jose.  J  F 
Fetterman  to  whom  it  may  concern 
Dec.     17,     1925 

Dec.  17,  192.5— LOT  10  BLK  19,  Fry- 
schlag  Subd.,  San  Jose.  Joseph 
Cambiano  to  whom  it  may  concern 
Dec.    12,    1925 

Dec.  17,  1925— LOT  6  BLK  2,  Cherry 
Land  Tract,  San  Jose.  Mabel  M 
Kidder  to  whom  it  may  concern... 
Dec.    17,    1925 

Dec.  19,  1925 — LOT  35  San  Juan 
Subd  No.  2,  Leland  Stanford  Jr. 
University,  Palo  Alto.  Walter  R 
Miles  to  whom  it  may  concern.... 
Dec.    16,    1923 

Dec.   19,    1925— STATION  ON   1.0606   A 
on  E  Monterey  Rd  adj   S'  P  Go's  Id 
pt    Ld    Herbert    Packing    Co.,    Inc.  . 
Richfield    Oil    Co    to    whom    it    may 
concern Dec.    5,    1925 

Dec.  22,  1925 — LOT  9  BLK  4,  Hester 
Park,  San  Jose,  Josephine  Abraria 
to  whom  it  may  concern. Dec.  19,  1925 

Dec.  22,  1925 — LOT  21  BLK  6,  Rose 
Lawn,  San  Jose.  J  J  Hansen  to 
whom   it   may   concern .  .Dec.    21,    1925 

Dec.  23,  1925— SE  40  FT.  LOT  16  BLK 
23,  Beache's  Addn,  San  Jose.  Bert 
Gamble   to  whom   it  may  concern.. 

Dec     22     1925 

D£'cV23,'i925— LdT'26  BLK  18,  Parker 
Addn,  San  Jose.  Morris  T  Hoover 
to  whom  it  may  concern.  Dec.  23,  1925 


LIENS  FILED 


THE  CONTRACTORS'  ROOM 

BUIL.DINO  AND  ■NOINHSKRING  Nirws  maintaJns  a  Contractors'  Room 
where  plana  and  speoiflcatiooa  may  be  filed  by  Architects,  Engineers  and 
Owners  for  tlie  eeBTeaienee  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

▲rohltects,  Etarlneers  and  Owners  are  InTited  to  forward  plans  of 
their  prelects  te  BUILJ)INa  AND  ENGINEERING  NEWS.  No  charge  for 
this  serrioe.  The  plans  will  be  returned  in  good  oondltlon  when  contract 
for  werk  is  let. 


SANTA   CLARA   COUNTY 


Recorded  Amount 

Dec.  15,  1925— NW  JACKSON  AND 
Twenty-first  St.  W  90xN  137.50, 
San  Jose.  Tilden  Lumber  &  Mill 
Co   vs  Charlotte   Erickson $118.55 

Dec.  15,  1925— NW  50  LOTS  58  AND 
59  SE  100  Lot  50  and  SE  50  Lot  55; 
NW'  50  Lot  56;  SE  50  Lot  56;  SE  100 
Lot  58,  Studio  Heights,  San  Jose. 
A  H  Seeburger  vs  Grace  and  J  E 
Quails    $240 

Dec.  15,  1925— LOTS  6,  7,  8,  11,  12,  14. 
15,  16,  17,  18,  19,  20,  21,  22  and  23 
also  20  ft.  alley  bet.  Lots  14  and  17 
on  SE  and  Lots  15  and  16  on  NW 
Titus  Subd.,  San  Jose.  Sterling 
Lumber  Co  vs  Santa  Clara  Valley 
Conserve   Co    $215.68 

Dec.  12,  1925— LOTS  15,  16,  17,  18,  19, 
20,  21,  22,  25,  26,  27,  28,  29,  30,  35, 
35,  42,  43,  44,  45,  46,  47,  50,  57,  Park 
Court,  Santa  Clara.  University 
Electric  Co,  $40.55;  $27.10;  $33.85; 
$32.60;  $29.10;  $31.40;  $33.60;  $28.05; 
$30.15;  $32.25;  $29.10;  $30.45;  $33.10; 
$31.80;  $32.30;  $32.30;  $35.45;  $32.05; 
$33.10;  $33.85;$35.45;  $31.50;  $63.30 
respectively    vs    Walter    Altevogt.. 

Dec.  17,  1925 — LOT  2  Cleaver  Tract, 
San  Jose.  Tynan  Lumber  Co  vs  F 
C    Colonibet $110.58 

Dec.  22,  1925— W  FIRST  ST.  97.84  S 
San  Salvador  St.  S  40.\W  82.26  Pt 
Lot  1  Blk  4  R  1  S,  San  Jose.  Art 
Fixture  Shop  vs  J  A  McDonald  et 
al     $97.17 

Dec.  23,  1925— SE  JULIAN  AND  FIF- 
teenth  Sts  S  58.927xE  125.40,  San 
Jose.  S  De  Cola  vs  Sebastiano 
Constantino    $225 


RELJiiASE  OF  LIENS 


SANTA   CLARA   COUNTY 


Recorded  Amount 
Dec.  11,  1925 — W  FOURTH  173  N 
Santa  Clara  St.  by  35  ft.  N  of  S  line 
Ivot  5  S  79\W  275  Ptn  Lots  5.  6,  7 
and  8  Blk  2  R  4  N,  San  Jose.  Henry 
Cowell  Lime  &  Cement  Co  to  N  A 
Chargin    


J.  A.  MOHR  &  SON 

General  PaJnttn*  Contmatwn 

SpeclAlista  la 

Com;)ressed  Air  Painting 

and  Sand  Blasting 

San  Francisco                Oalcland 

Fresno,  Los  Angeles  St  San  Dlecc 

TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


m 
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Dec.  11,  1925— S  SAN  FERNANDO  ST. 
220  W  Market  St.  S  190xW  95,  ex- 
cept pt.  conveyed  to  Costera.  Henry 
Cowell  Lime  &  Cement  Co  to  W  J 
Stienk   et   al 

Dec.  22,  1925 — SUNRISE  HILL  BDED 
N  by  Reservoir  Rd,  E  by  Id  Rouse, 
S  by  Briggs,  W  by  Water  Co  in 
Lakeside  School  District,  San-Joae 
Louis  HT  Lawson;  B  .B  Bailey 
Lumbfr   Co   to      Mrs.      Clarence      M 

Smith   and    George   M   Bobst 

* 

BUILDIIiiu     CONTRACTS 


SACRAMENTO    COUNTY 


ADD  5-room  apartment,  $2600;  No.  1014 
3rd  St.,  Sacramento;  owner,  D.  Val- 
entine, 852  39th  St.,  Sacramento; 
contractor,  D.  Tatti,  2118  O  St., 
Sacramento. 

DWELLING.  5-room  and  garage,  $3000; 
No.  925  Fremont  Way,  Sacramento; 
owner,  G.  W.  Wolfe,  3132  O  St., 
Sacramento;  contractor,  J.  W.  Lod- 
dick,   2510    28th   St.,   Sacramento. 

DWELLING,  6-room  &  garage,  $5700; 
2540  Marshall  Way,  Sacramento; 
owner,  Watson  &  Bennie,  2719  5th 
Ave.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2500 
3735  40th  St.,  Sacramento:  owner, 
W.  T.  Martin,  3610  40th  St.,  Sac- 
ramento. 

BAKERY  and  (2)  stores,  $8162;  No. 
3300-14  Folsom  Blvd.,  Sacramento; 
owner,  Julius  Phillipp,  v^alistoga; 
contractor,  Carl  Koch,  ^iis  L  St., 
Sacramento. 

HOTEL,  100  rooms  and  stores,  $90,000; 
No.  800  I  St.,  Sacramento;  owner, 
Greenwald  &  Meyer,  American  Bk. 
Bldg.,  San  Francisco;  contractor, 
Geo.  D.  Hudnutt  Inc.,  1915  S  St., 
Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


DWELLING,  5-room  and  garage,  $2950; 
No.  1629  47th  St.,  Sacramento; 
owner,  Prank  G.  Zimmerman,  2306 
28th    St.,    Sacramento. 

DWELLINGS  (2)  5-room  anu  garages, 
$2700  each;  No.  1812,  1813  First 
Ave.,  Sacramento;  owner,  R.  A. 
Person,    1809    1st  Ave.,    Sacramento. 

DWELLING.  4-room  and  garage,  $2500; 
No.  4600  U  St.,  Sacramento;  owner, 
Ed  Worthington,  1916  48th  St.,  Sac- 
ramento; contractor,  Bowen  & 
Klein,    1019   8th   St.,   Sacramento. 

TEMPORARli'  tabernacle,  $2000;  No. 
1820  J  St,  Sacramento;  owner,  D. 
Woodruff,  19th  and  I  Sts.,  Sacra- 
mento; contractor,  C.  L.  Virgin, 
Hotel'  Regis,  Sacramento. 


COMPLETION  NOTICES 


SACKAMENTO     COUNTY 


Recorded  Accepted 

Dec.  23,  '25 — LOT  7  TERRACE  VILLA 
Joe  Greene  to  whom  it  may  con- 
cern     Dec.    23,    1925 

Dec.  18,  1925— LOT  520  HOMELAND 
Tract,  Sacramento.  John  Ceresa  to 
whom    it   may   concern ..  Dec.    18,    1925 

Dec.  21,  1925— W  40  LOTS  28  AND  29 
Schulze  Tract,  Sacramento.  G  O 
Griffith  to  whom  it  may  concern 
Dec.    21,    1925 

Dec.  24,  1925 — LOT  27,  Ridge  Park, 
Sacramento.  Robert  W  Brown  to 
whom  it  may  concern ..  .Dec.  22,  1925 


LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Dec.  23,  1925— LOT  172  HEILBRON 
Oaks.  Western  Bldg.  Material  Co. 
vs    Frank    Kolby    $42 

Dec.  23,  1925 — LOT  172  HEILBRON 
Oaks.  Herbert  Simpson  vs  Frank 
Kolby     $70 

Dec.  — ,  1925 — LOT  172  HEILBRON 
Oaks.  Sacramento  Lumber  Co.  vs 
Frank    Kolby    $130.81 

Dec.  — ,  1925— LOTS  38  AND  39  SO. 
Curtis  Oaks  Slib  4,  Sacramento. 
David  Hill  vs  Frank  Kolby,  Frank 
Kosher,  Royal  Leon  Menke  and 
Rudolph    Kosher    (2    liens)  ...  $310    ea 

Dec.  19,  1925 — LOT  30,  Showier  Terr., 
Sacramento.  F  H  Burnett  and 
Florence  Polhemus  vs  Henry  J  and 
.Josephine  Hinkle  et  al    $292.65 

Dec.  24,  1925— LOT  38  SUB  4,  South 
Curtis  Oaks,  Sacramento.  N  O 
Adams  vs  Frank  Kolby,  Rudolph 
Kocher  and  Royal  Leon  Menke.... 
$55.50 


BUILDING  CONTRACTS 


SAN    ANSBLMO,    MARIN    COUNTY 


GARAGE,  $100;  Lot  266,  Short  Ranch, 
San  Anselmo;  owner,  H.  O.  Simp- 
son. . 

REPAIRS.  $4900;  Ross,  Sunnyside  Ave., 
Kensington  and  Crescent  Road,  San 
Anselmo;  owner,  S'an  Anselmo  Main 
School. 

DWELLING,   $4200;   Lot   1   Blk   14,   Sun- 
nyside Tract,  San  Anselmo;  owner,  J. 
Hutchison. 

ADD  to  present  structure,  $1000;  Lot  4 
Blk  7  Section  1,  Sequoia  Park,  San 
Anselmo;   owner,  W.  A.  Honeyman. 

RAISE  and  add  1  room  to  present 
structure,  $1500;  Magnolia  Ave  W 
V2  Lot  3,  Magnolia  Tract,  San  An- 
selmo; owner,  G.   White. 

DWELLING,  $1500;  N  %  LOT  167,  Ross 
Valley  Park  Villa  Lots,  San  An- 
selmo;  owner,    R.   J.   Barth. 

GARAGE,  $400;  Lots  24  and  25  Blk  B, 
Carrigan  Tract,  San  Anselmo;  own- 
er    H     P     Sackett 

STORE,  $'4900;  Ptn  Lot  33,  Bush  Tract, 
S'an  Anselmo;  owner,  F.  Vonder- 
heide. 

GARAGE,  $300;  Lots  8  and  9  Blk  C, 
Carrigan  Tract,  San  Anselmo;  own- 
er,  Mrs.   M.  J.   Siemer. 

DWELLING,  $3100;  Lot  9,  Glenwood 
Tract,  San  Anselmo;  owner,  Dr. 
Doane. 

ADD  to  dwelling,  $1000;  Lot  25,  San  Ra- 
fael Heights,  San  Anselmo;  owner, 
H.   J.   Butterworth. 

DWELLING  and  garage,  $2500;  Lot  19, 
Tamal  Park,  San  Anselmo;  owner. 
M.    M.   Murray. 

ADDITION  of  room,  $190;  Ivy  Lane, 
Bush  Tract  Lot  16  Sub  Lots  119  & 
128,  San  Anselmo;  owner,   R.  Eltse. 


BUILDING  CONTRACTS 

SAN    JOa^^IN    COUNTY 


FRATERNITY  house,  $24,450;  No.  3601 
N-Pacific  St.,  Stockton;  owner, 
Archania  Fraternity,  College  of 
Pacific;   contractor,   J.   Cavanaugh. 

DUPLEX  dwelling  and  garage,  $6000; 
No.  1327  N-Harrison  S't.,  Stockton: 
)wner,    E.   E.    Potter 

RESIDENCE.  $13,500;  No.  1717  N- 
Hunter  St.,  Stockton;  owner,  Chas. 
L.  Neumiller,  Com.  &  Sav.  Bank 
Bldg.,  Stockton;  contractor,  T.  E. 
Williamson,  1859  W-Park  Ave., 
Stockton. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    H'MBER    YARD 

Dry   Kiln  Capacity,  10  Million  Feet  per  Annum 
General     Mill    and    Cnhlnet     Work,    Stock     Doora,    Sash 

Krnnien    atirt    Moiilcllniri"  

JGRROL.D  AVB.  A   VARNEVBL.D  AVK. 

Mission   901-902-901-904  San  Franclsca 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufar.tnrf^H  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  nf^t  freeze  Will  not  exude 

Will  not  giv^e  off  noxious  gases 

No  thawing 

;'.,-•«<'  No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON    BUILDING 

San    Francisco    Cal  Portland.  Oregon 


Issued  ftvery  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridgpes,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin    9400 i 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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COMPLETION    NOTICES 

SAN   JOAQ.UIN    COUNTY 


Recorded  Accepted 

Dec.   23,    1925 — LOT   10   BLK   3,   Lake- 
view.     J  W  Bell  to  Randolf  &  West 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY 


STORES  &  OFFICES,  $32,000;  S  of 
Macdonald  bet.  9th  and  10th,  Rich- 
mond; owner,  F.  A.  Mueller,  Synd. 
Bldg-.,  Oakland;  architect,  H.  G. 
White,   Syndicate   Bldg.,   Oakland. 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Dec.    26,    1925— S   20   AC.   LOT   97   SEC. 

30,    16-18     J.    C.   Steines      v.s      J.      C. 

Mueller    $161 


PROGRESS    REPORT    ON    STIDY   FOR 

DEVELOPMENT   OF  EARTH 

ROADS 


By    S.    S.    STEINBERG 
Highway      Research      Board,      National 
Research      Council,      presented     at     the 
5th    Annual    Meeting    of    the    Research 
Council,    Washington,    D.    C.    Dec.    3-4, 
1925. 


Highway  engineers  have  long  felt 
the  need  of  a  type  of  road  surface  that 
would  serve  for  secondary  or  local 
traffic  and  yet  be  low  in  first  cost  and 
maintenance.  Though  considerable  has 
been  accomplished  in  the  development 
of  the  higher  type  surfaces  for  use  on 
main  traffic  roads,  comparatively  little 
progress  has  been  made  in  the  methods 
for  improving  secondary  or  natural 
soil  roads,  which  constitute  about 
eighty-five  per  cent  of  the  total  road 
mileage  in  the  United  States.  In  their 
present  unimproved  condition  the  local 
roads  cannot  function  properly  as  feed- 
ers to  the  main  routes,  thus  depriving 
considerable  areas  and  great  numbers 
of  individuals  of  the  benefits  of  those 
portions  of  our  highway  transporta- 
tion  system  already  completed. 

In  view  cf  the  enormous  mileage  of 
local  roads  and  the  compa'^atively  small 
amount  of  traffic  upon  them,  it  is  evi- 
dent that  for  many  years  to  come  it 
will  be  economically  impossible  to  sur- 
face all  these  roads  with  the  more 
costly  types  of  pavements. 

Realizing  this  fact,  the  state  high- 
way departments  and  the  universities 
have  conducted  experiments  for  the 
purpose  of  stabilizing  and  protecting 
the  surface  of  earth  roads.  These  have 
included  soil  selection  methods,  bi- 
tuminous treatments,  chemical  treat- 
ments,  and   veneer-macadam. 

The  objects  of  this  investigation  are 
to  co-ordinate  the  efforts  and  data  al- 
ready available- on  the  iniprovement  of 
earth  roads  and  to  stimulate  further 
research  in  order  to  find  an  inexpensive 
road  surface  to  carry  intermediate 
traffic.  "It  is  recognized  that  no  single 
answer  to  this  problem  would  serve 
the  entire  country,  but  that  due  to  dif- 
ference!5  jn  soil  and  climatic  conditions 
the  solution  will  bo  matters  affected  by 
geography  and  geology.  It  is  also  felt 
that  a  proper  solution  ma.v  need  to 
take  into  account  the  chemistry  of  the 
road  itself,  a  field  of  research  as  yet 
untouched,  but  one  which  may  help 
solve  not  only  the  earth  road  problem 
but  also  many,  of  the  subgrade  dif- 
ficulties encountered  in  the  use  of  the 
more   costly   surfaces. 

The  writer's  connection  with  this 
investigation  has  been  a  temporary  one, 
and   the   study   thus   far   has    been    pre- 


liminary and  chiefly  for  the  purpose  of 
assembling  and  correlating  all  avail- 
able information  of  completed,  current 
and  proposed  research  on  earth  road 
treatments.  No  field  inspections  have 
yet  been  made,  but  the  material  as- 
sembled will  enable  the  investigator  to 
study  effectively  in  -  the  field  the  ex- 
periments completed  or  under  way  in 
many   sections    of   the   country. 

Thus  far  the  folloAving  work  has 
been   done: 

1.  Statistical  material  has  been  col- 
lected for  determining  the  mileage  of 
and  expenditure  on  earth  roads  in  the 
states. 

2.  Through  the  kindness  of  the 
Chief  Bibliographer  of  the  Library  of 
Congress,  and  with  the  aid  of  the  U. 
S.  Bureau  of  Public  Roads,  a  biblio- 
graphy on  farth  roads  and  earth  road 
treatments  has  been  jrepared. 

3.  A  search  has  been  made  in  the 
Patent  Office  of  all  patents  granted  on 
earth  road  treatments  of  which  about 
a  hundred  have  been  assembled. 

4.  Information  has  been  gathered 
of   research   on   earth   roads   now   under 


way    in    various    states   and    by    univer- 
sities. 

5.  Through  the  state  contact  men  of 
the  Highway  Research  Board  informa- 
tion has  been  secured  as  to  methods  of 
earth  road  treatment  now  in  use  in 
the  states. 

6.  By  correspondence  and  confer- 
ences interest  in  the  earth  road  prob- 
lem has  been  aroused  among  highway 
engineers    and    researchers. 

7.  By  radio  talks  and  by  articles  in 
the  press,  the  attention  of  the  public 
has  been  called  to  the  importance  of 
the   present   investigation. 

I  desire  to  express  to  the  state  high- 
way departments  and  to  the  universi- 
ties my  appreciation  for  their  co-opera- 
tion in  the  study  thus  far.  Not  only 
have  they  shown  a  readiness  to  supply 
all  information  they  possess,  but  they 
have  expressed  a  desire  to  be  informed 
as  to  how  they  might  contribute  by  re- 
search toward  the  success  of  this  in- 
vestigation. With  such  united  effort 
the  solution  to  this  important  problem 
cannot    be    far    distant. 


The  various  illustra- 
tions shown  herewith  in- 
dicate different  operations 
where  the  Clyde  two- 
drum  contractor's  gaso- 
line hoist  is  making  good. 
In  building  operations, 
log  loading,  pile  driving 
and  many  other  occupa- 
tions, it  is  more  than 
meeting  the  expectations 
of  the  owners. 

Satisfied  users  in  all  parts  of  the  country  voluntarily  endorse  the  adaptability 
and  the  low  operating  cost  of  this  Clyde  unit.  It  is  built  of  carefully  selected  ma- 
terials and  carries  a  rigid  guarantee  against  original  defects.  The  unit  is  LeRoi 
powered. 

Any  Clyde  hoist,  steam,  electric  or  gasoline  will  more  than  meet  its  rated  ca- 
pacity. And  it  is  so  constructed  that  it  will  live  up  to  and  maintain  the  high  standard 
of  perfection  the  is  represented  by  the  Clyde  trade  mark.  A  bulletin  describing  any 
Clyde  unit  will  be  sent  upon  request  or  a  Clyde  salesman  will  call. 

You'll  Take  Pride  in   Your  Clyde! 

CLYDE  IRON  WORKS  SALES  COMPANY 

Sole   Distributor  For  CLYDE   IRON   WORKS,  Duluth,   Minn. 

Western  Branches: 

50  Fremont  St.,    San  Francisco,  Cal. 
5.5,5  Thurman  St.,  Portland,  Oregon. 
3410  First  Ave.  South,  Seattle,  Wash. 
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KOEHRINC 


ht  Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';'  profits! 

Just  the  balanced  light  w^eight  to  haul  behind  your  truck  on  its 
inibber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives: 

HABRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  MeCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

\  Please  send  me  by  return   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.   Also  price  with 
equipment  as  follows: 
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PORTLAND   CEMENT  HAS   SEASONAL 
DROP 


Production  and  shipments  of  Port- 
land cement  in  November  show  the 
expected  season  decreases,  according 
to  statistics  compiled  by  the  Bureau 
of  Mines,  Dept.  of  Commerce.  As 
compared  with  the  corresponding 
period  of  1924  production  shows  an  in- 
crease, shipments  a  slight  decrease, 
while  stocks  are  nearly  62  per  cent 
greater.  The  following  prepared  by 
the  Division  of  Mineral  Kesources  and 
Statistics  of  the  Bureau  of  Mines  are 
compiled  from  reports  for  November, 
1925,  received  direct  from  all  the  manu- 
facturing plants  except  one  for  which 
estimates  were  necessary  on  account  of 
lack   of  a  return 

Production  for  November,  1925,  was 
13.639,000  barrels,  compared  with  13,- 
141,000  for  November,  1924;  shipments 
were  10,169,000  and  10,289,000  barrels, 
respectively.  Stocks  at  the  end  of  No- 
vember, 1925,  were  14,450,000  barrels 
and  for  November,  1924,  8,928,000.  For 
the  11  months  ended  November  30  1925, 
production  was  150,472,000  barrels,  and 
shipments  149,241,000  barrels  in  the 
corresponding  period  of  last  year, 


iik:5  s.  f.  Bi  ildixg  totals 

!|K><>,;M)2,7o:t 

San  Francisco  closed  the  year  1925 
with  a  building  permit  total  of  $50,392,- 
793  and  opened  the  year  1926  by  grant- 
ing the  permit  for  the  nineteen-story 
brick  hotel  for  the  California-Mason 
Realty  Company  to  be  erected  at  the 
southeast  corner  of  California  and 
Mason  streets  at  a  cost  of  $l,250,0fi0. 
During  the  past  year  11,087  building 
permits  were  granted  as  compared  with 
10,272  during  the  year  1924  when  the 
total  money  expenditure  was  $57,852,- 
973  which  proved  to  be  San  Francisco's 
biggest    construction    year. 

The  December  1925  operations  total- 
ed $3,243,915  for  761  permits  as  com- 
pared with  763  permits  for  improve- 
ments valued  at  $5,519,031  during  the 
corresponding    period   in    1924. 

The  following  is  a  complete  and  seg- 
regated list  of  the  1925  operations, 
classified  according  to  types  of  con- 
struction: 


Class 

Number 

Est.   Cost 

"A" 

26 

$   4,521,272 

"B" 

15 

2,503,000 

"C" 

288 

6,825,777 

Frames 

5465 

28,186,403 

Alterations 

5267 

4,590,498 

Public 

20 

3,379,643 

Harbor 

3 

347,300 

State 

3 

38,800 

Total 

11,087 

$50,392,793 

DBCEiMBER 

BUILDING 

SUMMARY 

Following  is  a  report  of  building 
operations  for  the  month  of  December, 
1925,  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection  of  the 
Department  of  Public  Works 
Class  No.    of 

Permits  Est.   Cost 

"A"  1  $       90,000 

"B"  1  100,000 

•■C"  21  344,700 

Frames  417  2,052,395 

Alterations  319  250,568 

Public  Bldgs.  2  406,252 


Total  761  $3,243,915 

A     complete     summary     of     the     1925 

operations  will  be  reported  in  Monday's 

is.sue. 


L.   A.  TIMES   FAVORS    UNIFORM 
BUILDING     L.AW 


The  Los  Angeles  Times  in  a  recent 
issue  commenting  on  the  proposed 
unit .  rm  building  code  for  the  Pacific 
Coast,   said: 

"Every  city  on  the  Pacific  Coast 
should  support  the  movement  for  a 
uniform  building  code,  which  has  been 
made  possible  through  the  unswerving 
efforts  of  the  Pacific  Coast  building 
officials'  organization.  It  was  formed 
several  years  ago  and  went  at  the  job, 
defraying  all  of  the  expense  itself.  It 
now  calls  on  cities  on  the  coast  to 
make  possible  with  finances  the  pub- 
lishing of  the  code  after  it  has  been 
put    into    final    form. 

"It  will  fill  a  long-felt  want  among 
architects,  contractors  and  material- 
men. It  makes  possible  bidding  on  jobs 
in  distant  cities  with  the  kn  wledge 
that  technical  requirements  will  not 
make  such   time  and   effort  valueless. 

"It  will  allow  lumber  companies  to 
reach  needed  standards  in  materials. 
It  should  reduce  the  cost  of  building. 
It  certainly  is  a  long  step  in  the  right 
direction." 


SECRETARY'    HOOVER    0.\    THE 
00.\STRICTI0.\    INDUSTRY 


In  his  annual  report  on  business 
conditions  throughout  the  country  for 
1925,  Herbert  Hoover,  Secretary  of 
Commerce,  has  the  following  to  say 
with  regard  to  the  construction  pro- 
gram representing  an  expenditure  of 
more  than  $6,000,000,000.  "Building- 
cost  indexes  declined  perceptibly  dur- 
ing the  execution  of  this  tremendous 
program.  This  was  possible  because 
the  construction  industry  and  building 
owners  responded  to  the  movement  for 
stabilization  organized  by  the  indus- 
try with  the  co-operation  of  this  de- 
partment for  the  purpose  of  keeping 
the  industry  employed  more  actively 
throughout  the  year,  instead  of  allow- 
ing it  to  operate  at  only  a  fraction  of 
its  capacity  during  most  months.  There 
was  practically  none  of  the  obvious 
and  gross  inefficiency  and  waste  which 
has  usually  accompanied  building 
'bocms'  in  the  past,  and  the  industry 
continues  in  a  healthy  condition  ready 
to  meet  continuing  demands  upon  it. 

"Expenditures  for  construction  activ- 
ity find  their  way  into  a  highly  diver- 
,:|ified  group  of  indusAfies.  In  this 
case  a  considerable  part  of  the  activ- 
ity in  scores  of  manufacturing  indus- 
tries, as  well  as  lumbering,  metal 
mining,  and  railw^ay  transportation, 
was  due  to  the  high  rate  of  construc- 
tion of  the  past  fiscal  year.  The  imme- 
diate demand  for  construction  at  a 
given  time  is  extremely  sensitive  and 
liable  to  variation.  Hence  it  is  a  mat- 
ter of  great  concern  that  this  indus- 
try the  great  balance  wheel  in  our 
economic  system,  should  run  in  fine 
adjustment  to  our  other  economic 
needs.'' 


HIGHAV.\Y  BUILDING   HIT  BY 
SHORT.AGE 


Admitting  that  new  highway  con- 
struction work  in  California  will  have 
to  be  curtailed  to  a  considerable  ex- 
tent during  1926,  officials  of  the  State 
Highway  Commission  estimated  $2,- 
500.000  in  Federal  aid  money  will  con- 
stitute virtually  all  the  new  revenue 
which  will  come  into  the  commission's 
coffers  for  primary   building  this  year. 

That  estimate  is  based  on  the  fact 
that  nearly  $5,000,000  in  Federal  aid 
money  is  obtainable  by  California  dur- 
ing the  next  two  years  if  the  commis- 
sion performs  prescribed  work  on 
California  roads  recognized  by  the  Fed- 
eral   government. 

Though  the  commission  was  reported 
by  officials  to  have  a  reserve  fund  of 
approximately  $2,000,000  at  the  present 
time,  money  from  State  bond  issues  of 
the  past  has  been  virtually  exhausted 
and  new  work  in  1926  will  depend 
largely  on  the  expected  Federal  aid 
collections. 


BI  ILDING     ST.ATISTICS 


In  tomorrow's  issue  of  Daily  Pacific 
Builder  will  be  published  data  pertain- 
ing to  1925  building  operations  in  vari- 
ous sections  of  Northern  Oalifornia 
and  the  principal  points  in  Southern 
California. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


According  to  the  totals  of  weekly 
softwood  reports  made  to  the  National 
Lumber  Manufacturers  Association  by 
approximately  350  of  the  larger  mills, 
the  lumber  production  of  the  United 
States  was  slightly  larger  in  1925  than 
for  any  year  since  1916.  These  mills 
reported  a  production  of  12,428,809.277 
feet,  as  compared  with  11,828,948,847 
feet  in  1924;  and  slightly  more  than 
for  1923,  hitherto  the  peak  year  since 
the  beginning  rf  the  World  War.  Ap- 
plying the  accepted  ratio  of  production 
between  the  reporting  and  the  non- 
reporting  mills,  it  is  calculated  that  the 
total  production  has  been  between  37,- 
000,000,000  and  38,000,000,000  feet. 
Graphically  stated,  this  would  make 
over  1,000,000  ordinary  dwelling  houses. 


Resignation  of  L.  B.  Hitchcock  as 
city  manager  of  Phoenix,  Ariz.,  has 
been  followed  by  the  resignation  of 
Louis  B.  Whitney  as  mayor  of  the  cty. 
Disagreement  of  a  citizens'  committee 
with  the  administration's  proposition 
to  substitute  bus  lines  for  the  traction 
lines  is  said  to  have  influenced  the  re- 
tirement   of   the    officials. 


Pacific  Gas  &  Electric  Company  has 
purchased  tract  near  Oakland  Estuary 
in  the  vicinity  of  High  street  and  is 
reported  to  plan  the  erection  of  a  diir- 
tributing  plant.  Officials  of  the  con- 
cern refuse  to  confirm  or  deny  the  le- 
port. 

Construction  has  been  started  on  a 
blooming  mill  at  Pi.'tsburg,  Centra 
Costa  County,  for  the  Columbia  Ste-1 
Corp.  Two  .structures,  each  60  by  240 
feet  will  be  erected  at  a  cost  of  ap- 
proximately ?250,000.  The  building, 
will   be  all-steel  construction. 

C.  L.  Mullen  of  P.:rtland  has  been 
appointed  assistant  general  manager  in 
charge  of  logging  for  the  Sugar  Pine 
Lumber  Company.  Mullen  has  a  rec- 
ord as  a  logger  along  the  Columbia 
river,  where  he  served  in  various  ca- 
pacities prior  to  the  world  war. 


Fresno  ccunty  supervisors  contem- 
plate a  seccnd  election  to  vote  bonds 
of  ?350,000  to  finance  erection  of  court- 
house addition  and  $150,000  for  tuber- 
cular .sanitarium.  An  election  held  last 
year  for  such  purp  ."ses  failed  to  carry 
by  a  small  margin. 


American  Can  Company  of  San  Fran- 
cisco, according  ti  its  vice  president 
and  general  manager  M.  J.  Sullivan, 
will  erect  a  $1,500,000  factory  in  Sac- 
ramento. Construction,  It  is  expected, 
will  be  started  in  the  Spring. 

Associated  Carpenters  and  Engineers 
Inc.,  capitalized  at  .$10,000,  has  been 
incorporated  in  Oakland.  Directors  are: 
O.  M.  Briggs  and  M.  O.  Stone  of  Ber- 
keley; G.  Taylor,  L.  .J.  Green  and  T.  I. 
Belway   of  Oakland. 

Cast  iron  houses  are  now  the  vogue 
in  Great  Britain.  They  are  built  cf 
plates  bolted  tog:>ther  and  thinly  coat_ 
ed  with  stucco.  A  two-story,  si.x-room 
house  costs  about  $21 2.5. 

Arden  Irr'gation  &.  Construction  C". 
of  Palo  Alto,  capitalized  at  i>10,000,  has 
filed  articles  of  incorporation  in  San 
Fiancisco.  Directors  are:  H.  Arden, 
W.  J.  Sutherland  and  B.  C,  Scott, 


Oscar  R.  Krenz,  president  of  the 
Oscar  Krenz  Copper  &  Brass  Works, 
4th  and  Bryant  Sts.,  San  Francisco,  an- 
nounces his  company  has  consolidated 
with  the  J.  A.  Korell  &  Company,  sheet 
metal  contractors,  and  the  Krenz  Com- 
pany will  in  future  conduct  the  busi- 
ness from  its  own  plant,  the  sheet 
metal  contracts  to  be  under  the  man- 
agement of  J.  A.  Korell.  The  Korell 
plant  previously  operated  at  1093  Na- 
toma  street,   San  Francisco. 


Action  by  tlie  next  legislature  to 
legalize  the  appointment  of  a  county 
manager  and  recommendations  that 
the  proposal  to  abolish  the  office  of 
county  farm  advisor,  home  demonstra- 
tion ajro  it  and  otlier  offices  not  re- 
quire 1  by  law  be  submitted  to  the 
voter,  at  the  next  general  election, 
featured  the  annual  report  of  the 
Glenn  couuty  grand  jury  on  file  in  the 
super  o.    court  at  Willows. 


S.  C.  Durkee,  division  engineer  for 
the  Nevada  State  Highway  Commis- 
sion, in  charge  of  work  in  the  eastern 
section  of  the  state,  has  been  trans- 
ferred to  Reno  to  assume  charge  of  the 
western  division,  succeeding  A.  Lo- 
forth,  who  was  in  charge  since  the 
resignation  of  Division  Engineer  E.  T. 
Hinshaw  several  months  ago.  Loforth 
will  assume  charge  of  the  eastern  di- 
vision. 


Berkeley  plans  street  improvements 
costing  $843,300  during  the  year  1926, 
recording  to  City  Engineer  A.  J.  Eddy. 
Adding  this  to  the  total  of  $341,380 
which  w-ent  into  street  improvements 
during  the  past  six  months  it  will  mean 
that  Berl^eley  will  expend  more  than 
$1,000,000  during  the  fiscal  year  ending 
June   1. 


B.  A.  Etcheverry,  professor  of  irriga- 
tion engineering  at  the  University  of 
California,  has  been  elected  president 
of  the  San  F'lancisco  Sec.i  n.  Ameri- 
can Society  of  Civil  Engineers.  W.  H. 
Kirkbride,  engineer  of  maintenance- 
of-way  and  structures  for  the  South- 
ern Pacific  Co.,  was  elected  second 
vice-president.  Both  will  rerve  f^r  the 
year  1926. 


The  Kern  Valley  Electric  Co.,  Ches- 
ter Ave.  and  17th  St.,  Ba'-ersfield,  has 
purchased  the  property  now  occupied 
by  the  Daily  Californian  in  Bakersfleld 
and  when  the  p  es.nt  tenants  vacate, 
will  move  into  the  siriicture  after  ex- 
tensive rencvat  ons  are  completed.  I>. 
C.   Osb   rn   -.3  —.ar.agcr  of  the  concern. 

Louis  V.'.  Simonson,  P.  O.  Box  974, 
(armel,  Cal.,  has  been  granted  a  certi- 
ficate t)  practice  architecture  in  Cali- 
fornia, according  to  an  announcement 
of  Sylvan  Schnaittacher,  secretary  of 
the  California  State  Board  of  Archi- 
Ltc'.urc    in    tl^e   Northern    District. 


Jas.       MoGuinness,      Berkeley      home 
building    contractor,    died    at    his    home 

»hat    city,   Jan.    2,    following   an    ill 
ness  of  one  week.   He  was  59   years  old 
;inl   a   native   of   England. 


Construction  of  a  municipal  audi- 
torium in  S'an  Jose  Is  advocated  by 
prominent  citizens.  Funds  to  finance 
would    be   raised    through   a    )>o)i(}   issue, 


TRADE  NOTES 


Thomas  Alford  has  sola  his  inter- 
ests in  the  Home  Plumbing  Company 
of  Oakland  to  Fred  L.  Krieg,  who  will 
continue  to  operate  the  business  from 
1649  Thirty-fourth  Avenue.  Oakland. 
The  firm  previously  operated  from  179 
Twelfth    Street,    Oakland. 


Electrical  Products  Corp.,  Los  An- 
geles, has  filed  articles  of  incorpora- 
tion in  Oakland.  Company  is  capital- 
ized at  $20,000  and  has  the  following 
directors:  C.  J.  Howse,  Frank  E.  Swee- 
ney  and  Paul  D.  Howse,  all   of  Venice. 


A.  F.  Stevens  of  Healdsburg  has  pur- 
chased the  lumber  business  of  W.  P. 
Rood  at  Geyserville,  Sonoma  County. 
Stevens  also  operates  yards  at  Clover- 
dale    and    Healdsburg. 


Lindsay  Construction  Company  of 
San  Francisco  has  filed  articles  of  in- 
corporation at  Redwood  City.  Com- 
pany is  capitalized  at  $50,000  and  has 
the  following  directors:  W.  J.  Lind- 
say, Clyde  Lindsay,  Ray  T.  Lindsay, 
Claude  T.  Lindsay  and  R.  Vance  Pear- 
son,  all   of   San    Francises. 


G.  W.  AVilliams  Company,  g  nerait 
contractors,  have  filed  articles  of  In- 
corporation at  Redwood  City.  Com- 
pany is  capitalized  at  $200,000  and  ha.s; 
the  following  directors:  Geo.  W.  Wil- 
liams of  Burlingame;  Katherine  Wil- 
liams, San  Francisco  and  Frank  P. 
Burrows  of  Burlingame. 


The  Northern  Clay  Company,  Dex- 
ter Horton  building,  Seattle,  announce 
that  the  name  of  the  company  has 
been  changed  to  Gladding,  McBean  & 
Lompany,  the  change  being  made  for 
the  pu  pose  of  more  closely  identify- 
ing the  company  with  the  Gladding, 
AicBean   &  Company   of  California. 


Due  to  increased  business  in  the  San 
Francisco  bay  region  the  plant  of  the 
California  Brick  Company  at  Niles, 
.\lameda  County,  will  be  enlarg:ed  to 
permit  an  increased  output,  accordine. 
to  reports   from  Niles. 


Grimmett  Composition  Company  has 
been  Incorporated  in  Oakland  with  av 
capit.l  stock  of  $50,000.  Directors  are: 
Samuel  Grimmett  of  Alameda,  Albert 
E.  Rhoads  and  A.  C.  Boyett  of  Oakland. 


Henry  and  Milan  Dulik  and  Frank 
Gyulik  will  operate  from  52  Colton  St., 
San  Francisco,  under  the  trade  name 
of  Acme  Iron  and   Wire   Works. 


Ruel  Lothrop  has  secured  site  and 
will  establish  a  lumber  yard  in  Center 
street,  Yerington,  Nevada. 


OVKLAND   WILL    PAY   $100,000   OV 
SUBWAY 


The  Seventh  street  subway  under  the 
Southern  Pacific  main  line  tracks  to 
give  better  connections  with  the  west- 
ern waterfront  was  brought  one  step 
closer  yesterday  when  the  city  council 
gave  final  passage  to  an  o:dinance  ap- 
propriating $100,000  as  Oakland's  share 
of  the  cost  of  constructing  the  sub- 
way. The  entire  project  will  cost,  it  is 
estimated,  $400,000,  $100,000  of  which 
will  be  paid  by  the  city,  $100,000  by 
the  county  and  $200,000  by  the  railroad 
company. 
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ORGANIZATION  NEWS 

Orsanlxationa     having     a     direct    connection    vrltli    tlie   conntmctlen    indantrjr    are    InT-ited    to    avbaiit    nrtra    for    publira 

tlon  In  tJila  departntcBt. 


S.    F.    Architectural    Club    Inspects    Travertite    Plant 


•:'f'Truly;  It  was  an  'exceateht  oppor-^ 
tutrity  for  San  Francisco's  future  ar- 
chitects to  study  and  learn  for  tliem- 
seJves  the  worth  of  Travertite — a  local 
pi'oduct— so  little  known  and  yet  so  ex- 
tensively used  by  those  familiar  with 
its  beauty  and  lasting-  qualities,"  said 
Clyde  Trudell,  chairman  of  the  com- 
mittee in  charge  of  the  San  Francisco' 
Architectural  Club's  visit  to  the  plant 
of  P.  Grassi  &  Co.,  The  Travertite 
Marble  Works  at  1945  San  Bruno  Ave., 
San    Francisco,    on   December   19. 

Members  of  the  club  and  their 
friends  previous  to  inspecting  the 
plant  enjoyed  a  real  Italian  dinner 
and  while  seated  at  the  tables  were 
acquainted  with  the  history  of  the  de- 
velopment of  Travertite  Marble  and 
Travertite  Stone  through  short  talks 
by  the  owners  of  the  factory,  Mr.  P. 
Grassi  and  Mr.  A.  Minutoli  and  by  Mr. 
Stanton.  Willard,  manager  of  the  com- 
pany's architectural  department.  The 
dinner  and  speeches  over,  the  boys 
were    conducted    through    the    factory 


tCftd    shown    the    various    processes    in 

'  the      manufacture      and      finishing      of 

Travertite     Marble  and  Travertite  Stone. 

These  product.S',  according  to  the 
manufacturers,  are  coming  more  and 
more  into  extensive  use  and  many  were 
amazed  at  the  beautiful  display  and 
the  high  quality  of  workmanship.  All 
expre.-sed  pleasure  at  having  had  the 
chance  to  observe  them  in  the  making. 

Travertite  Stone  is  a  reconstructed 
stone  for  building  purposes  and  is 
used  in  the  same  manner  as  natural 
stone.  Traverties  Marble  is  a  sub- 
stitute for  natural  marble.  Both  pro- 
ducts are  very  hard  and  equal  to  the 
natural  substances  as  to  beauty, 
quality  of  finish,  strength  and  durab- 
ility. 

The  rapidity  with  which  this  busi- 
ness has  grown  is  remarkable,  tiie 
owneis  slating  that  the  first  year  it 
was  on  the  market,  five  years  ago, 
that  about  ten  thousand  dollars  worth 
was  sold.  The  sales  have  pyramided 
each    year    to    nearly    a    quarter    of    a 


million    dollars    worth   during    the    year 
just   closed. 

The  leading  architects,  according  to 
the  manufacturers,  are  specifying 
Travertite  on  the  highest  class  of  build- 
ing construction.  Among  notable 
buildings  in  which  it  has  been  in- 
stalled are:  San  Francisco  State 
Building,  Stock  Exchange,  Chancery 
Building,  Schmidt  Lithograph  Building, 
Great  Western  Power  Building,  1960 
Vallejo  Community  Apartments,  Brock- 
lebank  Apartments,  all  of  San  Fran- 
cisco; Highland  Hospital  of  Alameda 
County,  Wakefield  Building  and  Ala- 
meda County  Title  Insurance  Building 
of  Oakland;  University  of  California; 
and  Masonic  Temples  of  San  Jose, 
Santa   Barbara   and   Bakersfield. 

P.  Grassi  &  Company  invite  all  who 
are  interested  to  visit  their  show 
rooms  and  plant  at  1945  San  Bruno 
Avenue.  Architects  specifications  for 
Travertite  Marble  and  Travertite  Stone 
will    be   furnished   on    request. 


Tlie   »l»»vr   picture   slio^vs    members    of   tlie   S:iii   Kranci.sro   .Arehitoctnral   Club   ami     tlioir     fricnrt.s     who       atteniled       tlic 
Italian    Dinner   and    iiisiiection    of   tlie    plant  of   I*.  Grassi   &  Co.,  Travertite   :>larble   Works  at    ISM5  San    Kruno   .\vc., 

!Saii    Francisco,    on    Deccniljcr    19 


RE-ELECTS  OFFICER.S 

■  Past  oflicers  were  re-elected  and  a 
satisfactory  financial  report  was  made 
at  the  annual  meeting  of  the  Marys- 
ville  Brick  Co.,  Dec.  30,  in  the  offices  of 
C.  T.  Bradley  in  the  Delta  Bldg.,  Marys- 
ville.  The  directors  named  are  I.  C. 
Evans,  E.  A.  Hunn,  C.  T.  Bradley,  L.  A. 
Williams,  E.  S.  Norby,  Harry  Cheim,  J. 
C.  Wood,  K.  Marders  and  A.  J.  Crofton. 

The  directors  organized  by  electing 
their  officers  as  follows:  E.  S.  Norby, 
president;  E.  A.  Hunn,  vice  president; 
C.   T.   Bradley,   secretary  and   trfeasurer. 

The  annual  financial  report  showed 
that  the  coriipany  manufactured  during 
the  present  year  1,100,000  briolvs,  which 
were  used  chiefly  in  Marysville  and 
Yuba  City.  Some  twenty  men  are  em- 
ployed under  the  management  of 
'Bradley  and  the  results  have  been  so 
satisfactory  in  the  past  year  that  Brad- 
ley  is   to  continue  as  manager. 


BOSTON    NEXiOTIATING   THREE 
YEAR    AGREEMENTS 

The  Building  Trades  Employers  As- 
sociation of  the  City  of  Boston  an- 
nounces that  an  effort  is  being  made 
to  reach  a  general  agreement  covering 
every  trade  in  tlie  construction  indus- 
try- for  three  years  and  the  agreement 
as  far  as  working  rules  and  conditions 
to  run  in  perpetuity.  Officials  of  the 
Association  believe  that  such  a  gen- 
eral agreement  would  do  much  to  Sta- 
bilize conditions  in  the  industry  irj  the 
city  of  Boston. 


Alameda   County   Builders   Elect 

Officers    and    Celebrate    Jinks 


The  Builders'  Exchange  of  Alameda 
County  held  its  annual  Christmas  Tree 
Jinks  and  election  of  officers,  Monday 
evening,  January  28. 

Following  the  election  of  tw^elve  di- 
rectors, E.  M.  Tilden  was  installed  as 
president  of  the  exchange,  He'rbert 
Beckvi'ith,  first  vice-president,  Oswald 
G.  Jjawton,  second  vice-president,  J.  H. 
Fitzmaurice,  treasurer  and  James  B. 
McKeon,   secretary. 

Directors  elected  were:  E.  M.  Til- 
den, Herbert  Beckwith,  Oswald  G.  Law- 
ton,  Frank  Oates,  J.  H.  Fit?maurice, 
Joe  Turgeon,  T.  D.  Sexton,  Jas.  B. 
McKeon,  R.  N.  Osborn,  Sam  D.  North, 
Bert    Dennis.   Al   M.    Poulsen. 

Clerks  tallying  the  vote  for  direc- 
tors, appointed  by  E.  W.  Shaw,  execu- 
tive secretary  of  the  exchange,  were: 
J.  W.  McDonald  of  the  Smith  Lumber 
Company;  W.  Dave  Lamoreaux  of 
Spengler  and  Eraser;  A.  R.  Matson  of 
Mat.'^on-Seabrooke  Company  and  J.  E. 
Odgers   of   Daily    Pacific   Builder. 

The  Christmas  Tree  Jinks  proved  a 
huge  success,  music,  refreshments  and 
entertainment  being  features  of  the 
evening.  Two  hundred  and  seventy-five 
<ioor  prizes,  ranging  from  a  barrel  of 
cenient  to  box  of  cigars,  were  dis- 
tributed. 


To  the  following  committees  the 
success  of  the  jinks  is  attributed: 

General  Committee:  T.  D.  Sexton,  O. 
G.  Lfawton,  Spm  D.  North. 

Reception  Committee:  Wm.  J.  Baccus, 
Harry  McManus;  W.  J.  Rigney,  P.  H. 
Donnelly,   Ollie  Smith. 

Entertainment  Committee:  L.  B. 
Kirby,   Wm.  Makin,  Willis  Lowe. 

Refreshment  Committee:  Rex 
Thompson,  D.  C.  Stanford,  H.  B.  Cleve- 
land. H.  B.   Brigham,  N.  T.  Binker. 

Prize  Committee:  E.  W.  Shaw,  P.  F. 
Cunningham.  H.  E.  Bettinger,  Vic 
Treadwell,   Kenneth   Graham. 

Decoration  Committee:  G.  Walter 
Spencer,  Laurence  Chilcote,  C.  W.  Gates 


CANNON     COMP.\NY     AWARDED     BIG 
5IORT.\R    COLOR    JOB 


Cannon  &  Co..  "inakers  of  America's 
finest  face  brick,"  with  offices  in  the 
Forum  Building,  Sacramento,  reports 
having  secured  the  contract  to  furnish 
fifteen  tons  of  Knoxville  double 
strength  black  mortar  color  for  the 
Elks'  Club  Building   in   Sacramento. 
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THE   BRICK.   INDUSTRY 


The  close  of  1925  finds  the  common 
brick  industry  in  the  most  consist- 
ently prosperous  condition  of  its  his- 
tory. Since  the  closing  months  of  1921 
there  has  been  a  steadily  increased 
production  and  consumption  of  com- 
mon brick  in  practically  all  of  the 
large:    construction  centers  of  America. 

Chicago  still  remains  the  largest 
producing  center  and  in  1925  more  than 
a  billion  and  a  quarter  of  brick.  The 
Greater  New  York  district  is  second, 
with  the  consumption  of  brick,  domes- 
tic and  foreign,  approximately  one  bil- 
lion. 

The  only  unfavorable  indication  in 
the  industry  is  the  somewhat  local- 
ized prospei  ity.  There  are  some  sec- 
tions of  the  country  that  have  not 
shared  in  the  general  success,  and  the 
explanation  of  this  apparently  is  the 
failure  of  the  manufacturers  in  those 
sections  to  properly  promote  their 
business.  The  question  arises  whether 
or  not  common  brick  is  to  continue  as 
a  basic  material  nationally  and  the 
answer  inust  come  from  the  manufac- 
turers   themselves. 

While  government  figures  provided 
V)y  the  U.  S.  Bureau  of  Census  show  a 
slight  decrease  in  the  production  of 
common  brick  in  1924  over  that  of 
1923,  it  is  evident  from  estimates  based 
upon  the  best  information  obtainable 
at  the  close  of  1925  that  the  past  year 
w.ll  show  a  gain  over  any  previous 
year  since  1909.  The  drop  in  production 
in  1924  over  1923  may  be  explained  by 
the  fact  that  fewer  firms  reported  to 
the  Department  of  Census.  These  re- 
ports are  v  luntary  and  the  decrease 
was  so  slight  that  it  approximately 
corresponds  with  the  decrease  in  the 
number  of  firms  reporting.  The  con- 
sumption of  common  brick  in  the  past 
year  will   reach  about  eight  billion. 

The  leprt  of  34  manufacturers  still 
producing  show  only  seasonable  drops 
in  production  and  shipment  with  the 
remarkable  volume  of  business  on  the 
books  amounting  to  nearly  two  hun- 
u;'-J  and  for.y  m.Uion. 

Brick  manufacturers  are  looking  to 
lesidential  construction  for  a  large 
proporti  n  of  their  1926  business.  Re- 
ports from  every  section  of  the  coun- 
try indicate  that  the  early  months  of 
the  new  year  at  least  w^ill  continue  in 
about  the  same  construction  volume  as 
1925.  While  there  may  be  s:me  over- 
building in  apartments  and  office  space 
there  apparently  is  to  be  no  lessening 
of  the  volume  of  home  building.  The 
average  American — the  wage  earner — 
is  in  a  better  position  perhaps  than 
ever  before  to  own  his  own  home, 
and  the  building  cf  mode^rate  priced 
homes  will  total  more  than  50%  of 
ihe    1926    construction    program. 


MARBI-E       W^ORKERS       REFUSE       TO 
RECOGNIZE    SETTERS'   SCHOOL 


Foliow'ng  a  refusal  by  the  Pacific 
Coast  Marble  Denlers'  Association  of 
demands  l;y  marble  setters'  union  No. 
24  of  Los  Angeles  fo.'  an  increase  in 
wages  from  $10  a  day  to  $11  a  day, 
rtcogniti  n  of  the  marble  helpers' 
union  and  abandonment  of  the  marble 
setters'  school  recently  started  by 
dealers,  marble  setters  were  called  off 
the  jobs  of  nine  of  the  principal  marble 
dealers  subscribng  to  the  school.  The 
demands  were  in  the  form  of  a  written 
contract  for  the  year  1926  which  the 
uni  n  asked  the  dealers  to  sign.  About 
75  men  are  involved  in  the  strike.  A 
.statement  has  been  issued  by  the  deal- 
ers explaining  their  position.  Chairman 
D.  M.  Mills  of  the  dealers  comm  ttce 
states  that  $10  a  day  is  the  standard 
wage  for  the  margle  setters  of  the 
country  except  in  a  few  cities.  In  San 
Francisco   the   scale   is   $9   a   day. 


1925   Building  Totals   From 

Scattered    Pacific    Coast    Points 


LOS  ANGELES',  CALIF. — By  the  issuance  of  permits  for  a  number  of  large 
projects  during  the  last  two  days  of  the  year  Los  Angeles'  building  total  for 
1925  was  brought  up  to  $152,636,436,  beating  by  a  margin  of  two  and  a  half 
millions  the  record  of  $150,147,516  for  1924.  The  total  number  of  permits  issued 
during  1925  was  43,959,  as  compared  with  51,134  for  1924.  |For  the  month  of 
December,  1925,  the  number  of  permits  issued  was  3159  and  the  estimated  val- 
uation $16,810,677.  For  December,  1924,  the  number  of  permits  was  3486  and 
Ihe  estimated  valuation  was  $11,923,961.  December  was  the  record  month  of 
the  current  year,  the  largest  previous  monthly  total  being  $16,602,502  for  May. 
The  figures  given  are  the  official  figures  of  the  city  building  department.  While 
many  large  building  projects  were  included  in  the  total  for  1925,  the  general 
average  cost  of  minor  building  projects   was   larger   than   in   1924. 

SAN  FRANCISCO,  CALIF. — San  Francisco  closed  the  year  1925  with  a 
building  permit  total  of  $50,392,793  as  compared  with  $57,852,973  in  1924  w'hich 
proved  to  be  San  F  ancisc  I's  biggest  construction  year.  During  the  past  year 
11,087  permits  were  issued  as  compared  with  10,272  permits  in  1924.  Accord- 
ing to  types  of  construction,  the  1925  expenditures  are  summarized  as  follows: 
Class  "A"  buildings,  26,  estimated  cost,  $4,521,272;  Class  "!3,"  15,  $2,503,000; 
Class  "C,"  288,  $6,825,777;  Frames,  5465,  $28,186,403;  Alterations,  additions  and 
repairs  to  standing  structu  es,  5267,  $4,590,498;  Public  Buildings,  20,  $3,379,643; 
State  Harbor  Building-s,   3,   $347,300;   State  of  California  Buildings,   3,   $38,800. 


OAKLAND,  CALIF. — Total  of  13,824  building  permits  issued  in  1925  ag- 
gregating an  expenditure  of  $39,160,823.  Permits  issued  in  December  totaled  904 
for  improvements   involving  an   expenditure  of  $3,861,069. 


PORTLAND,    ORE. — Building    expenditures    In    this    city    for 
1925   totaled   $44,160,810   as  compared   with   $29,219,425   in    1924. 


the    year    oi? 


BERKELEY,  CALIF. — Exceeding  by  $689,702  the  record  breaking  building 
year  of  1924,  Berkeley  during  the  year  1925  went  over  the  $10,000,000  mark  in 
new  structures  by  $58,729.  A  total  of  2262  permits  for  one. story  dwellings 
havlrg  an  estimated  cost  of  $4,408,548  was  issued  during  1925,  against  1379 
permits  for  single  family  homes  costing  $3,327,572  for  the  year  1924.  This  is 
an  increase  of  883  permits  and  $1,080,976  over  the  previous  year  whiah  in- 
cluded many  homes  that  replaced  those  destroyed  in  the  Berkeley  Are.  In- 
tluded  in  the  1925  home  building  program  must  be  added  210  permits  for  two 
and  three-story  dwellings  costing  $1,701,857.  There  were  67  permits  for 
apartments  costing  $1,094,154.  A  total  of  1362  permits  was  issued  for  frame 
ga  ages  costing  $286,049  and  for  Class  C  garages,  29  in  all,  costing  $30,168 
'■-•.ringing  the  garage  classification  up  to  a  total  of  $316,217.  Public  garage  per- 
mits numbered  nine  and  cost  $32,850.  Twenty-three  permits  were  issued  for 
gas  and  oil  service  stations,  costing  $26,143. 


SANTA  BARlBARA,  CALIF. — Santa  Barbara  closed  its  greatest  building 
year  on  December  31,  1925,  when  statistics  showed  a  total  of  2758  permits 
valued  at  $6,306,979  were  issued  as  compared  with  218T  permits  valued  at  $3,- 
911,449,  slightly  more  than  half  the  value  of  the  1924  figures.  The  fact  that 
the  remarkable  advance  in  permit  values  was  not  entirely  due  to  the  earth- 
quake is  contained  in  the  monthly  report  of  the  city  building  depnrtment 
which  sliow  that  in  May  the  agg  egate  value  was  $769,365,  considerably  more 
than  in  any  month  following  the  June  29,  earthquake  witlh  the  exception  of 
August  and  November.  Both  these  months  went  over  the  $1,000,000  mark, 
establishing  records  unique  in  Santa  Barbara  annals. 


FRESNO,  CALIF. — With  building  permits  for  the  past  year  aggregating 
$3,092,882,  Fresno  set  a  record  that  has  been  surpassed  only  four  times  in  th'; 
history  of  the  city  and  ^v'hich  is  approximately  89  per  cent  greater  than  the 
total  for  1924.  Previous  .vearl.v  totals  in  Fresno  exceeding  those  of  1925  were 
during  the  years  1920,  1921,  1922  and  1923.  The  1925  total  represents  $2,710,972 
in  new  construction  ai.d  $^81,909  for  alterations,  repairs  and  additions  to 
standing  structures.  Fresno  s  biggest  building  year  was  1922  when  the  ag- 
gregate expenditures  amounted  to  $7,225,050.  In  1920  the  total  was  $6,793,087; 
in  1923,   $5,890,094  and   in  lj21,  $3,890,707.  '• 


STOCKTON,  r.ALIF.— Building  permits  issued  during  1925  totaled  1278  or 
,"^2  permits  m  re  t'lan  in  1924.  The  1924  permits,  however,  exceeded  in  value 
those  of  1925  by  app -oximately  $400,000,  The  figures  are:  1924,  $4,163,912;  1925, 
$0,729,959.  The  biggest  single  month  during  the  past  five  years  was  April,  1922, 
when  perin  ts  to  ths  amount  of  $')51,955  were  issued.  The  best  month  of  the 
past  year  was  Juna  when  the  total  reached  $710,900. 


S.\':  RAMKISTO,  CALIF. —  Building  permits  in  Sacramento  for  the  year 
1925  aggrcga'ed  an  expenditure  of  $11,361,227,  according  to  Ben.  Covell.  pity 
building  insp  ctor.  This  is  nearly  $4,000,000  more  building  than  was  ever  au- 
thorized in  Sacramento  during  any  single  year.  December  activities  were 
broken  by  $"00,000,  the  total  cost  of  buildings  authorized  during  the  past  montn 
being  $!)29  595.  December,  in  Sacramento,  is  usually  thp  lightest  building 
month  in  the  year.  The  highest  building  month  in  1925  was  November  when 
mo.  e  than   $1,500,000  in  construction  was  authorized.  ;      . 

RAX  JOSE,  CALIF. — San  Jose  in  1925  completed  one  of  the  largest  buld- 
ing  yea  s  in  the  history  of  the  city.  Building  permits  f.«=supd  in  1925  ag:;r. gat- 
ed an  expenditure  of  $4,846,300  which  is  an  increase  of  $875,700  over  the  year 
1!)24.  In  1924,  records  show,  1102  permits  issued  as  compared  with  1226  per- 
mits n  1925.  The  largest  permit  included  in  the  total  of  the  pnst  year  wast 
that  for  the  Bank  of  Italy  Building  for  $200,000.  Home  building  is  most, 
rctive  in  San  Jose  with  business  building  construction — stQ.t;s  ai\4  offlCQ 
buildings  following  a   close   second. 
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PETALUMA,  CALIF. — 1925  building  activities  totaled  approximately  $500,- 
000  of  this  amount  $200,000  being  for  business  building  construction  and  the 
greater  part  of  the  remaining  operations  being  for  honje  building  construction. 


*  PAJjO  ALTO,  CALIP.I— The  twelve  month  construction  period  in  1925  shows 
the  city  has  passed  any  previous  Record  in  building  expenditures  by  almost 
$1,000,000.  For  the  year  just  closed,  records  show,  $2,150,799  spent  in  construc- 
tion as  compared  with  $1,173,394  during  the  year  1924.  During  1925  a  total  of 
813  permits  were  issued  as  compared  with  618  in  1924.  Of  the  813  permits,  245 
were  for  homes.  During  the  month  of  December,  1925,  the  cit'y  issued  66 
permits  aggregating  an   expenditure  of  $102,580. 


MARYSVILLE,  CALIF. — Building  permits  issued  during  1925  show  a  larger 
number  of  dwelling  houses  than  in  any  past  year.  While  the  total  of  buildings 
constructed  was  not  up  to  that  of  the  year  before,  the  number  of  residences, 
flats  and  apartments  was  much  greater.  During  1925,  reports  show,  333  per- 
mits were  issued,  the  total  valuation  being  $437,686  of  which  $253,154  was  for 
dwellings.  In  1924,  records  show,  292  permits  were  granted  with  a  valuation  of 
$869,003,  this  having  been  the.  greatest  building  year  in  the  history  of  the  city. 
During  1923,  373  permits  were  issued  for  Improvements  totaling  $361,411  and 
in  1922  .a  total  of  229  permits  aggregating  an  expenditure  of  $540,821.  During 
1925,  statistics  show  55  structures  erected  for  residential  purposes. 


ALAMEDA,  CALIF. — Building  permits  in  Alameda  during  1925  registered 
an  increase  of  61.6  per  cent  over  the  1924  total.  Although  permits  dropped 
from  1129  to  1044,  a  loss  of  85,  the  valuation  of  new  buildings  and  improve- 
ments involved  soared  from  $2,562,068  to  $4,141,660,  a  gain  of  $1,579,592.  The 
monthly  average  for  1925  was  $345,138.33  as  compared  with  the  average  of 
$213,672.33  for  1924.  

RENO,  NEVADA — Building  construction  during  the  year  1925  exceeded  any 
year  of  that  in  the  history  of  the  city  and  almost  do(uble  that  of  nitfy  previous 
year  and,  in  the  opinion  of  contractors,  1926,  will  almost  equal — if  not  better — 
the  $1,430,457  in  building  permits  issued  by  the  city  engineering  department 
during  the  twelve  months  of  1925.  During  the  year  307  permits  were  issued, 
of  these  156  being  for  homes  costing  from  $1500  to  $15,000  each.  The  1926 
figures,  it  is  anticipated,  will  be  above  those  of  1925,  in  the  opinion  of  financial 
men,  due  to  construction  prompted  by  the  Nevada  State  Exposition  to  be  held 
in  Reno  in  1927.  

VALLEJO,  CALIF. — Vallejo's  building  permits  for  1925  represent  an  ex- 
penditure of  $179,070,  according  to  figures  compiled  by  the  city  clerk.  The  fig- 
ure for  the  past  twelve  months  shows  a  loss  of  $15,000  when  compared  with 
the  1924  total  which  was  $195,087.  Larger  projects  undertaken  during  1924, 
reports  say,  tejid  to  reduce  the  1925  total.  Construction  was  more  active  during 
the  past  year  than  in  1924.     An  active  building  season  is  looked  for  in  1926. 


SAN  MATEO,  CALIF.— 1925  building  activities  totaled  $1,359,479  as  against 
$1,554,411  for  the  year  1924.  September  was  the  city's  greatest  building  month 
during  the  past  year  with  a  total  of  $176,689,  the  next  best  month  being  March 
with  an  expenditure  of  $171,555.  Home  building  proved  the  most  active  con- 
struction during  the  year  with  business  structures  following  a  close  second. 
A  preliminary  canvass  of  projects  contemplated  indicate  a  very  active  con- 
struction year  during  1926. 


BURLINGAME,  CALIF. — Building  permits  for  1925  totaled  $2,109,124  as 
compared  with  $2,592,314  for  the  year  1924.  The  city's  greatest  building  month 
was  in  April  when  the  activities  aggregated  an  expenditure  of  $307,080.  The 
next  greatest  month  was  August  when  the  total  reached  $210,050.  Home 
building  leads  all  other  activities.  Business  building  construction  is  also 
active  and  a  greater  construction  year  is  looked  for  in  1926. 


EUREKA,  CALIF. — Building  construction  in  this  city  for  1925  totaled 
$1,133,355,  according  to  J.  W.  Calkins,  city  building  inspector.  December,  1925, 
operations  closed  with  a  total  of  $40,049.  Home  building  is  the  most  active 
construction.     Indications  point  to  a  greater  building  year  in  1926. 


RICHMOND,  CALIF. — 1925  building  permits  called  for  an  expenditure  of 
$1,317,592  passing  the  year  1923  by  $169,928  and  the  year  1924  by  approximately 
$400,000.  For  the  twelve  months  of  1924,  the  total  operations  registered  $970,- 
110  as  compared  with  $1,317,592  during  1925. 


SAN  LEANDRO,  CALIF.— City  Building  Inspector  F.  A.  Nikirk,  in  report  to 
city  trustees,  shows  $1,235,000  expended  for  building  construction  for  the  year 
1925.  December  construction  totaled  $138,000  which  was  the  second  largest 
month  in  the  year.  The  year  1925  passed  the  figures  of  1924  by  $250,000.  De- 
cember, 1925  activities,  were  spurted  by  the  issuance  of  permits  for  twenty 
bungalows  costing  $80,000. 


OROVILLE,  CALIF. — Building  construction  in  Oroville  for  1925  totaled 
$141,092.  The  year  1926  opens  with  a  construction  program,  fully  assured,  re- 
quiring an  expenditure  of  $457,000  which  will  include  a  $100,000  home  for  the 
Elks'  Lodge,  a  theatre  to  cost  $175,000  in  addition  to  a  memorial  building  for 
the  American  Legion,  the  latter  to  cost  in  the  neighborhood  of   $50,000. 


TULARE,  CALIF. — City  Clerk  C.  W.  Cobb  in  his  report  for  the  calendar 
yiear,  1925,  shows  building  construction  in  Tulare  totaled  $571,059,  doubling 
•the  activities  of  1924  when  the  total  registered  $232,165,  an  increase  of  $338,- 
894.  New  building  construction  during  1925  totaled  $320,835  and  $250,224  for 
municipal  improvements.  The  municipal  improvements  include  new  sewers,  a 
disposal  plant  and  street  paving. 


SPOKANE,  "WASH.— 2733  permits  were  issued  in  1925,  the  improvements 
costing  $4,366,856.  December  activities  totaled  $26,900,  a  total  of  122  permits 
being  issued. 


TACOMA,  WASH. — During  the  year  1925  a  total  of  37,079  permits  were 
Issued  for  improvements  estimated  to  cost  $9,920,934.  December,  1925,  activi- 
ties totaled  182  permits  for  construction  aggregating  an  expenditure  of 
$734,910. 


\EW    FIBRE      BRICK      COMPANY 
1S.SIE.S    F'lRST    STATEMENT 


Increasing  demand  on  the  part  of 
the  building  industry  for  Stockade,  the 
new  fibre  block  which  is  considered 
by  some  authorities  the  most  revolu- 
tionary development  since  the  appear- 
ance of  re-enforced  concrete,  is  report- 
ed in  the  first  statement  issued  by  the 
Stockade  Building  System,  Inc.  of  New 
York,  makers  of  the  block  and  parent 
company  of  Stockade  Bubsidiaries  in 
several  states. 

Manufacturing  companies,  says  the 
report,  have  been  formed  in  five  locali- 
ties, namely  New  York,  New  Jersey, 
Boston,  Tampa  and  Baltimore,  and  are 
under  formation  in  twenty-five  addi- 
tional localities.  Although  this  product 
and  its  accompanying  innovation  in 
construction  methods  were  made  pub- 
lic only  last  May,  contracts  now  in 
hand  call  for  20,000,000  blocks.  A  net 
profit  is  shown  in  the  complete  year's 
statement  of  the  New  England  com- 
pany, and  an  estimate  of  production  of 
3,000,000  bricks  in  1926  is  made  by  the 
New    York   company. 

The  subsidiary  companies  now 
formed  are  working  on  a  concession 
basis  with  the  parent  concern.  An- 
nouncements are  expected  in  January 
of  new  concerns  in  Chicago,  Connecti- 
cut, Minnesota,  Canada,  California, 
New  York  and  Florida.  Building  inter- 
ests in  five  foreign  countries  are  also 
negotiating  for  concessions.  No  stock 
is  being  sold  by  any  of  the  companies. 

The  Stockade  fibre  mold  and  method 
of  construction  were  invented  and  pat- 
ented by  James  Monroe  Hewlett,  for- 
mer president  of  the  Architectural 
League,  and  a  director  and  Fellow  of 
the  American  Institute  of  Architects. 
The  brick  is  made  from  shredded  fibres 
of  palmetto,  sea  grass,  or  similar  ma- 
terial, chemically  treated  and  densely 
packed  into  brick  shape  by  patented 
processes.  The  blocks,  which  are  much 
larger  than  ordinary  brick  size,  act  as 
their  own  mold  for  interior  re-enforc- 
ing pillars  of  concrete,  making  con- 
struction both  fast  and  simple.  It  is 
also  said  to  be  economical. 


ENGINEERING       DEPARTMENT 
U.  C.  OFFERS  COURSES 


The  Engineering  Department  of  the 
University  of  California  Extension  di- 
vision is  offering  several  new  labora- 
tory courses  beginning  this  month. 

A  large  supply  of  blueprints  has 
been  purchased  by  the  university  for 
the  class  in  blueprint  reading  con. 
ducted  by  Grover  C.  Poison,  and  for 
the  class  conducted  by  Walter  J.  Hus- 
ton. 

The  elementary  course  in  blueprint 
reading  will  be  given  Wednesday,  Jan- 
uary 27,  at  7  P.  M.,  Room  10,  McCly. 
monds  High  School,  Twenty-sixth  and 
Myrtle  streets,  Oakland,  under  the  in- 
struction of  Poison. 

A  course  in  advanced  blueprint  read- 
ing and  estimating,  conducted  by  Hus- 
ton, will  begin  Thursday,  January  7, 
at  7  P.  M.,  Room  10,  McClymonds  High 
School,  Oakland. 

The  course  in  Diesel  engines,  by  Carl 
G.  A.  Rosen,  will  also  be  a  laboratory 
course  in  which  the  engine  will  be 
studied  at  first  hand.  This  course  will 
begin  Friday,  February  5,  7:30  P.  M. 
at  303  Extension  Center,  1512  Frank- 
lin  street,   Oakland. 

Courses  in  electricty,  under  R.  Roy 
Cowles,  will  be  given  at  Room  221, 
Oakland  City  Hall,  January  21;  D.  C. 
electricity  at  8:30  P.  M.,  A.  C.  elec- 
tricity at  7:30  P.  M. 

A  course  in  the  use  of  the  slide  rule 
will  be  given  by  Poison,  beginning 
Monday,  January  11,  at  7  P.  M.,  304  Ex- 
tension Center,  1512  Franklin  street, 
Oakland. 
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Building  News  Section 


APARTMENTS 


To   be   Done   bv   Dav's   'Work. 

APARTMEXTS  Cost.     $10,000 

OAKLAND.  Alameda  Co.,  Cal.  XE  Ex- 
celsior  Ave.    and    Brighton    St. 

Two  storv    14-room    frame    apartments. 

Owner — W.  B.  Dickie,  1218  Excelsior 
Ave.,   Oakland. 

Architect — Xone. 


SAX  RAFAEL.  Marin  Co.,  Cal.  —  See 
■'Banks,  Stores  and  Offices."  this  issue. 
Ernest  Bordenave  pl^s  apartment^s 
and  stores. 


Contract  Awarded. 

APARTMEXTS  Cost,    $17,000 

OAKLAND.  Alameda  Co.,  Calif.  E  New- 
ton   Ave.    105    S    Wesley  Ave. 

Two-story  16  room  frame  and  stucco 
apartments. 

Owner — L.  A.  Wagner,  1418  Franklin 
St.,    Oakland. 

Architect — Xone. 

Contractor  —  Harrv  C.  Knight,  1418 
Franklin  St..  Oakland. 


Contract   Awarded. 

APARTMEXTS  Cost,   518.000 

OAKLAND,    Alameda    Co.,    Calif.         SE 

Montclair  and  Excelsior  Ave. 
Two-story    24    room    frame    and    stucco 

apartments. 
Owner — V.    F.    Tedsen,    3558    23rd    Ave., 

San  Francisco. 
Architect — Xone, 
Contractor — H.  C.  Andresen,   1229  Pearl 

Sft.,    Alameda. 


To   Be  Done  By  Day's  "Work. 

APARTMENTS  Cost.    $14,000 

SAX  FRAXCISCO.  SE  Broderick  and 
Sutter   Street*. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — California  Real  Estate  &  Fi- 
nance Corp..  319  De  Young  Bldg., 
San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San   Francisco. 


To  be  Done  bj-  Day's  Work. 
APARTMEXTS  Cost,     $25,000 

SAN   FRANCISCO.      NW   Eleventh   Ave. 

and  Fulton  St. 
Three-story    and    baseme"*^    frame    (14) 

apartments. 
Owner — A.    T.    Morris,    68  7      11th      Ave., 

San   Francisco. 
Architect — None. 


Contract    AwaiQca. 

APARTMENTS  Cost,  $20,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
2552  Le  Conte  Ave. 

Three-story  30-room  frame  and  stucco 
(6)    apartments. 

Owner — Mabel  M.  Bramlage,  683  Ar- 
lington   Ave.,    Berkeley. 

Architect — None. 

Contractor — E.  D.  Bramlage,  683  Ar- 
lington   Ave.,    Berkeley. 


Steel  Bids  Being  Taken   This  "Week. 

APARTMENTS  Cost     $ 

SAN    FRANCISCO.      NE      Jackson      and 

Steiner  Streets. 
Eight-story   and      basement     and     sub- 

baseraent  Class  A   (steel  frame  and 

concrete)     apartment     building,     8 

apts.) 
Owner — Thomas  Hamill  and  R.  G.  Hall, 

Inc.,  6242  Geary  St.,  San  Francisco. 
Architect    —    C.     A.     Muessdorffer,     802 

Humboldt  Bk  Bldg..  San  Francisco. 


Plans   Beinsr   Figured. 

APARTMENTS  Cost,    $35,000 

SAN   FRANCISCO,   Seventh  Avenue  and 

Geary    Street. 
Three-story    and    basement    frame    and 

stucco    apartment    building    (18    3- 

room    apartments). 
Owner  —  Ashbury  Methodist  Episcopal 

Church. 
Architect — Rollin     S.     Tuttle,     363     17th 

St..  Oaklaad. 
To   be   refigured. 


LOS  ANGELES.  Cal.— Sam  Deutch- 
man,  2419  27th  Dr.  will  build  2-story 
20-room  brick  apt.  bldg.  at  1172  N 
Kingsley  Dr.,  for  self;  plans  being 
compl.  by  E.  Van  Den  Hoven.  ground 
floor  Black  Bldg;  4  double  and  12  sin- 
gle apts. 


To   be   Done   bv   Dav's   Work.       - 
APARTMENTS  "  Cost,  $10,000 

BERKELEY.     Alameda     Co.,     Cal.       No. 

1303  Grove  St. 
Two-story    16-rGom    frame    and    stucco 

(4)    apartments. 
Owner — C.    H.   Pearson,    1732   Oak   View 

Ave.,  Berkeley. 
Architect^None. 


VENTURA,  Cal.— Union  Engn  Co., 
301  Bartlett  Bldg..  Los  Angeles,  is 
compl.  ■«-kg.  plans  and  has  contr.  for 
2-story  and  basement  class  C  brick  apt. 
hotel  bldg.,  at  926  Santa  Clara  St.. 
Ventura,  far  Chas.  D.  Fosnaugh;  20 
apts.  and  18  hotel  rms.  with  100% 
baths;    $100,000. 


GLENDALE,  Los  Angeles  Co..  Cal. — 
Galvin  &  Woods,  realtors,  512  E.  Colo- 
rado St..  Glendale,  as  agents  for  own- 
ers, have  secured  permits  for  two  re- 
inforced concrete  apartment  buildings 
at  522  and  604  S.  Glendale  Blvd.;  plans 
for  one  prepared  bv  Architect  Frank 
Benchley,  1023  W.  M.  Garland  Bldg., 
Los  Angeles;  plans  for  other  by  Constr. 
Eng.  Evans  of  Burbank;  bids  ta^ken  on 
both  structures  and  finances  being  ar- 
ranged; building  at  522  S.  Glendale 
Ave.  will  be  51x110  feet.  68  rooms; 
$154,000;  building  at  604  S.  Glendale 
Ave.  will  be  49x105  ft..  64  rooms;  $152.- 
000. 


BONDS 


ROSEVILLE.  Placer  Co.,  Cal. — Elec- 
tion will  be  held  Jan.  22  in  Eureka 
Union  Elementary  School  District  to 
vote  bonds  of  $12,000  to  finance  erec- 
tion of  new  school.  Trustees  of  dis- 
trict are:  Wm.  Rodgers,  J.  F.  Sim- 
mons,  W.   E.   Purdy  and  V.   Butler. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Election  will  be  held  Jan.  25  in  Dunbar 
Union  School  District  to  vote  bonds  of 
129,000  to  finance  erection  of  ne\v 
school.  Trustees  are:  Leopold  Justi, 
Chas.  A.  Wilson,  Marcus  B.  Stevens, 
Louis  Bartell,   Milton  F.  Johnson. 


COMPTOX,  Los  Angeles  Co.,  Cal. — 
The  Board  of  Trustees  of  Compton  City 
School  District  plans  to  hold  a  special 
election  in  April  to  vote  bonds  in  the 
sum  of  $125,000  for  erecting  two  new 
school  buildings  and  addition  to  two 
rsxisting  schools. 


BERRYESSA,  Santa  Clara  Co.,  Cal. 
—  Berryessa  Union  School  District 
plans  bond  issue  to  finance  erection 
cf  sew  school. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Mem.     Gen.     Contractors    Assn. 

57   POST   STREET 
Kearny  6757 


Inspeotlons 

Estimates 

Super^'ision 


Reports 

Appraisals 

3Ianuseiueiit 


BUILDLVG  and  EXGIXEERIXG 
COXSTRICTION 


HEMET.  RIVERSIDE  CO.,  Cal.  — 
$65.'.i00  bend  issue  will  be  voted  on  at 
special  election  to.  be  held  Jan.  30,  for 
school  purposes  in  the  Hemet  Elemen- 
tary school  dist.  The  issue  proposes 
the  purchase  of  the  Hemet  junior  high 
school  group  of  three  Ijldgs.  for  use 
as   a   grammar  ^schcol   plant. 


SAUSALITO,  Mann  Co.,  Cal.— County 
sells  $45,000  bond  issue  of  Sausalito 
Grammar  School  District;  proceeds  of 
sale  to  finance   erection   of  new  school. 


CHURCHES 


Plans    Being-    Revised. 

CHURCH  Cost,    $30,000 

SAN     FRANCISCO.     Seventh     Ave.     and 

Geary    Street. 
Frame    and      stucco      church      building 

(chapel,     auditorium,     balcony    and 

classrooms). 
Owner  —  Ashbury  Methodist  Episcopal 

church    (Rev.   Owen,   pastor). 
Architect  —  Rollin   S.   Tuttle,   363   17th 

St..   Oakland. 
To   be   refigured. 


Cor  tract    .Awarded. 

ADDITION.   ETC.  Cost,    $13,900 

SAN  FRANCISCO,  E  19th  Ave.  125  S 
Judah. 

Move  church  and  make  repairs  and  ad- 
ditions. 

Owner  —  Protestant  Episcopal  Church, 
P.  H.  Noland,  trustee,  Phelan  Bldg. 
San   Francisco. 

Designei-s — Thomas  Bros.,  Russ  Bldg.. 
San  Francisco. 

Contractor — Petersen  &  Persson,  180 
Jessie  St..  S.  F. 


LOS  ANGELES,  Cal. — Sixth  Church  of 
•'hrist.  Scientist,  4107  S.  Broadway,  has 
purchased  a  site  for  new  church  at 
12nd  and  Flower  Sts.  X'o  architect  has 
been  retained.  It  has  not  been  decided 
when  the  project  will  mature. 


?INOLE,  Contra  Costa  Co.,  CaL — St. 
Joseph's  Church,  Rev.  Chas.  Phillips, 
pastor,  will  appoint  committee  to  raise 
funds  to  finance  erection,  of  new 
church. 


BELL,  Los  Angeles  Co.,  Cal. — Ran- 
dolph St.  Christian  Church,  Bell,  is 
taking  bids  for  1st  unit  of  new  church 
on  Randolph  St.,  Bell;  S.  B.  Smyser, 
pastor;  plans  by  DeWight  Kindig,  451 
N.  Western  Ave.,  Los  Angeles;  auditor- 
ium and  Sunday  school  rooms  to  seat 
about   300   people. 


FACTORIES  &  WAREHOUSES 


Contract  Let. 

PRINTING  PL.ANT  Cost.   $150,000 

SAN  FRANCISCO.  Sansome  St..  bet. 
Vallejo    and    Green    Sts. 

Three-story  reinforced  coqcrete  print- 
ing  plant. 

Owner — Equitable  Properties  Co.,  Inc., 
lessee:  Abbott-Brady  and  Sunset 
Printing  Companies. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San    Francisco. 

General    contractor   —   Cahill    Bros..    53 
New    Montgomery    St.,    S.    F. 
All    sub-figures    have    been    received 

and     successful     bidders       will     be    an- 

Tiounced   next    week. 


Plans    to    be    prepared. 

OFFICE  BLDG.  $ 

OAKLAND.  Alameda  Co..  Cal.  Thirty- 
second  and  Ettie   Sts. 

Corrugated  iron  warehouse  building 
and  concrete  and  stucco  office  bldg: 

Owner — Sterling  Lumber  Co.,  F.  G. 
Duttle,  President. 

Architect — F.  Nlchol,  Russ  Bldg.,  San 
Francisco.     ■ 
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Plans    Being    Prepared. 
MFG.  PLANT  Cost,  $250,000 

ALAMEDA,    Oak   St.    and    Clement    Ave. 
First   unit   of    manufacturing    plant. 
Owner — Boyle    Manufacturing    Co.,    1918 

Park   St.,   Alameda. 
Architect — Eng.    Dept.    of    Owner,    5100 

Sta.   Fe  Ave.,   Los  Angeles. 

FRESNO,  Cal. — More-Pak  Preserving 
Co.,  Melbourne  Routt,  vice-pres.,  has 
purchased  property  at  Sacramento  and 
H  Sts.  as  site  for  addition  to  present 
plant. 


ST.  HELENS,  Ore.— Guthrie  Co.,  Sher- 
jock  Bldg.,  Portland,  awarded  contract 
by  St.  Helens  Pulp  &  Paper  Co.,  (W.  P. 
Hawley  of  Oregon  City,  Ore.,  Paper 
Mills,  president)  to  erect  first  unit  of 
buildings  for  proposed  mill,  the  total 
cost  of  which  will  exceed  $1,000,000. 
Concrete  construction.  Equipment  will 
cost  approx.  $500,000. 

PITTSBURGH,  Contra  Costa  Co.,  Cal. 
-^Construction  has  been  started  on  a 
blooming  mill  for  the  Columbia  Steel 
Corp.  Two  structures  will  be  erected, 
each  240  by  60  feet,  of  steel  construc- 
tion. 


SACRAMENTO,  Cal. — American  Can 
Co.,  3rd  and  22nd  Sts.,  San  Francisco, 
plans  erection  of  $1,500,000  plant  in 
Sacramento  this  Spring,  according  to 
announcement  of  M.  J.  Sullivan,  vice- 
president  and  general  manager  of  the 
company.  Plans  will  probably  be  pre- 
pared by  the  Engineering  Department 
of  the  American  Can  Company. 


LOS  ANGELES,  Cal.  —  Architect 
Henry  E.  Bean,  Central  Bldg.,  is  pre- 
paring plans  for  a  two-story  Class  A 
loft  and  factory  building  at  Mission 
Road  and  Macy  St.  for  Advance  Auto 
Body  Works;  125x156  ft.,  structural 
steel  frame.  There  will  also  be  an  ac- 
cessory building  30x40  feet,  steel 
frame;  $125,000. 


LOS  ANGELES',  Cal. — C.  J.  Smale,  509 
S.  Western  Ave.,  is  preparing  plans  for 
two-story  brick  factory  on  E.  9th  St., 
for  Angelus  Furniture  Mfg.  Co.,  931  E. 
Pico    St.;    177x504    ft.;    $150,000. 


SONORA,  Tuolumne  Co.,  Cal. — Casa 
Madera  Gold  Mining  Syndicate  has 
started  construction  of  $60,000  cyanide 
Dlant  at  the  Casa  Madera  mine. 


ISLETON,  Sacramento  Co.,  Cal. — J. 
Stewart  Warmington,  general  manager, 
Isleton  Canning  Co.,  announces  plans 
are  under  way  for  150  by  250  feet  ad- 
dition to  present  plant  for  the  exclu- 
eive  manufacture  of  ginger  ale. 


SELMA,  Fresno  Co.,  Cal. — Libby,  Mc- 
Neill &  Libby  plant  will  be  enlarged  to 
increase  packing  capacity  from  10  to 
15  per  cent.  R.  C.  Turvin  is  plant 
manager. 


FLATS 


To  be   Done   by  Day's   Work. 

FLATS  Cost,    $10,000 

SAN     FRANCISCO.       N     Twenty-fourth 

St.  105  W  Noe. 
Two-story    and'  basement      frame      (4) 

flats. 
Owner — Axel    R.    Larson,    516    San   Jose 

Ave.,  San  Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,   San  Francisco. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Permit  Applied  For. 

TENEMENTS  Cost,    $14,000 

SAN   FRANCISCO.      W   Dearborn    270    S 

Seventeenth    St. 
Two-story  frame   tenements. 

St.,   Kan   Francisco. 
Owner — ^Harold    Ellingson,     85    Liberty 
Architect — None. 


GARAGES 


contract    Awarded. 

GARAGE  Cost,     $15,000 

OAKLAND,  Alameda  Co.,  Cal.     S  E-14th 

St.   100  W   42nd  Ave. 
One-story  concrete  and  tile  commercial 

garage. 
Owner — E.    L.    Blackman,    4221    E-14th 

St.,  Oakland. 
Architect — None. 
Contractor  -^—  Marshall    &    Burks,    1725 

Webster  St.,  Oakland. 


SACRAMENTO,  Cal.— J.  A.  Blair,  1015 
26th  St.,  Sacramento,  authorized  by  city 
council  to  erect  two-story  brick  and 
steel  garage  in  block  bet.  M,  N,  8th  and 
9th    Sts.;   est.    cost,    $30,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


WASHINGTON,  D.  C.  —  Following 
bids  received  by  U.  S.  Veterans'  Bureau 
Washington,  D.  C.  for  grilles  in  con- 
nection with  Palo  Alto  Veterans'  Hos- 
pital: 
Wisconsin  Iron  &  Wire  Works, 

Milwaukee $5600 

Standard  Fence,  Oakland    5715 

West  Coast  Wire  and  Iron,  San 

Francisco     8500 

All  bids  are  being  held  under  advise- 
ment. 


POINT  VICENTE,  Cal.— Westing- 
house  Electric  &  Mfg.  Co.,  San  Fran- 
cisco, at  $1340  awarded  contract  by 
Lighthouse  Superintendent,  San  Fran- 
cisco, for  electric  light  plant  at  Point 
Vicente   Light   Station.      Other   bids: 

Matthews-Pacific  Engineering  &  Sup- 
ply Co.,  Los  Angeles,  $3,208.20  and  $4,- 
258.20. 

Delco  Light  Products  Co.,  San  Fran- 
cisco,   $1750   and   $2660. 

Fairbanks,  Morse  &  Co.,  San  Fran- 
cisco,  $1855. 

Cook  Motor  Co.,  Delaware,  Ohio,  $2,- 
084. 

Universal  Products  Co.,  Oshkosh, 
Wis.,    $1664. 

Universal  Motor  Co.,  Oshkosh,  Wis., 
$1417  and  $1617. 


SAN  FRANCISCO— Until  Jan.  8,  11 
A.  M.,  bids  will  be  rec.  bv  U.  S.  Engi- 
neer Office,  85  2nd  St.,  under  Order  No. 
6506,  to  fur.  appro.x  250  tons  rip-rap 
stone,  f.  o.  b.  barge  at  Lower  Sherman 
Island,   in   one  delivery. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — ■. 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Ouandt  &  Sons 

Painters '  Decorators 


PEARL  HARBOR,  T.  H.— Until  Feb. 
24,  bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No.  5149,  to  erect  administration  build- 
ing at  Naval  Operating  Base,  Navy 
Yard,  Pearl  Harbor.  The  work  includes 
plain  and  reinforced  concrete,  corru- 
gated, galvanized  steel  and  built-up 
roofing,  plaster  on  metal  lath,  wood 
roof  framing,  floors,  doors,  sash  and 
trim,  marble  and  terrazzo,  hollow  tile, 
steel  and  iron  work,  vault  doors,  plumb- 
ing, electric  lighting,  call  systems  and 
remodeling  interior  of  present  building. 

SAN  FERNANDO,  Cal.— Until  Jan.  26, 
bids  will  be  received  by  U.  S.  Veterans' 
Bureau,  Construction  Division,  Arling- 
ton Bldg.,  Washington,  D.  C,  for  radio 
equipment  for  hospital  at  .San  Fernan- 
do. 


PHOENIX,  Ariz.— Until  Jan.  20,  bids 
will  be  received  by  Superintendent, 
Indian  School,  Phoenix,  Ariz.,  to  fur. 
and  del.  15,925  ft.  rubber  covered  wire, 
875  ft.  lamp  cord,  1000  ft.  armored 
cable,  7350  ft.  enameled  conduit,  bush- 
ings, locknuts,  cord  covers,  condulets, 
switch  boxes,  fuses,  switch  plates, 
sockets,  receptacles,  attachment  plugs, 
clamps,  solder,  friction  tape,  condulets, 
etc. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans   To   Be   Revised. 

CLUB    BLDG.  Cost,    $13,500 

SUISUN,    Solano   County,   Cal. 

Frame   and   stucco   club   building. 

Owner — Suisun  Community  Club,  Sui- 
sun,  Calif. 

Architect — Crim  &  Murdock,  425  Kear- 
ny  St.,    S.    F. 


Plans   Being   Figured   Next   Week. 
CATHEDRAL  Cost,    $1,000,000 

OAKLAND,    Alameda    Co.,    Calif.       Oak 

St.    facing    Lake    Merit. 
Class   A   Scottish   Rite   Cathedral    (steel 

frame    and    reinforced    concrete.) 
Owner — Masonic   Cathedral   Assn. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San   Francisco. 


Date    Set    For    Opening    Bids. 
LODGE   BLDG.  Cost,   $75,000 

WOODLAND,    Yolo    Co.,    Calif. 
Two-story    reinforced    concrete       lodge 

building. 
Owner  —  Woodland  Lodge,  Benevolent 

and    Protective    Order    of    Elks. 
Architect — W.    H.    Weeks,    369    Pine    St., 

San      Francisco;       1924      Broadway 

Oakland,   Calif. 
Bids    will    be    received    until    January 
25th   at   7:30    p.    m. 


Planned. 

SORORITY   HOUSE  Cost,    $40  000 

•BERKELEY',  Alameda  Co.,  Cal.  War- 
ren   and   Bancroft   Way. 

Two-story  frame  and  stucco  Sorority 
House. 

Owner — Alpha  Phi  Sorority,  University 
of  California. 

Architect — W.  H.  Ratcliflf  Jr.,  Mercan- 
tile Trust  Bldg.,   Berkeley. 

NEAR  CULVER  CITY',  Los  Angeles 
Co.,  Cal. — Architect  Harrv  Havden 
Whiteley,  320  Madison  Ave.,  Culver 
City,  is  taking  segragated  bids  for  one 
story  and  part  two-story  Spanish  club- 
house  at  Cheviot  Hills,   facing  Califor- 


Member  S.  F.  Builders'  Btxchans« 
Phone   Sutter   1700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing: 

and 

Random   Yarie§ratcd  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jewil«   St...  San  F>nuiela«« 

Res.    4201    Mission    St 

Phone    Randolph    6981 
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nia  Country  Club,  near  Culver  City,  for 
the  Palomar  Tennis  Club,  large  recep- 
tion room,  tile  roof,  wrought  iron  gas 
heating  system,  tile  showers,  hardwood, 
cement  and  tile  floors,  hardwood  and 
pine  trim,  lawn  sprinkler  system, 
landscaping. 


LOS  ANGELES,  Cal.— Floyd  L.  Hen- 
edrson,  1627  W  20th  St.,  is  preparing 
wkg.  plans  for  a  2-story  brick  store, 
office  and  club  bldg.,  in  Belvedere,  for 
Mr.  Tokio,  10  stores,  8  offices,  kitchen 
dialing  rm.,  clubrmsi,  stage,  toilets; 
70x150  ft. 


PETALUMA,  Sonoma  Co.,  Cal. — Ar- 
chitect Brainerd  Jones,  Washington  & 
Liberty  Sts.,  Petaluma,  is  preparing 
plans  for  enlargements  and  alterations 
to  building  of  Petaluma  Lodge  No.  30, 
I.O.O.F.  An  additional  story  will  be 
constructed,  the  entire  interior  remod- 
eled and  a  heating  system  installed. 
The  work  will  cost  approximately  $30,- 
000.  Only  local  contractors  will  figure 
the   work. 


BYRON,  Contra  Costa  Co.,  Cal.  — 
Preliminaries  have  been  completed  by 
the  Byron  Springs  Hotel  Co.  for  a 
$125,000  bond  issue  to  finance  construc- 
tion of  a  9-hole  golf  course  with  side 
hill  grass-greens  and  a  $40,000  club 
house.  Bonds  will  be  sold  in  denomina- 
tions of  $250  and  each  bond  will  carry 
membership    playing    privileges. 


HOSPITALS 


Sub    Contracts   Awarded. 
ADDITION  Cost,    $75,000 

SAN    FRANCISCO,    Buena   Vista   Ave. 
Three-story    addition    to    present    bldg. 
Owner — St.    Joseph's    Hospital. 
Architect    —    Bakewell    &    Brown,    251 

Kearny    St.,    San    Francisco. 
Reinforcing     Steel — Truscon     Steel     Co., 

709   Mission   St.,   San   Francisco. 


Plans   To   Go    Out   Within   Thirty   Days. 

ADDITION  Cost,    $800,000 

SAN  FRANCISCO,  block  bounded  by 
Hayes,  Stanyan,  Grove  and 
Schrader. 

Five-story  reinforced  concrete  addi- 
tion   to    hospital    bldg. 

Owner — St.    Mary's   Hospital,   Inc. 

Architect — Shea  &  Shea,  454  Montgom- 
ery  St.,   San   Francisco. 

Consulting  Engineers — Coddington  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco. 

Structural  Engineer — Pierre  R.  Zucco, 
166    Geary   St.,   San   Francisco. 


FRESNO,  Fresno  Co.,  Cal. — County 
contemplates  second  bond  issue  to 
finance  erection  of  $150,000  tubercular 
sanitarium.  Previous  election  failed 
to  carry  by  small  vote.  D.  M.  Barn- 
well   is   county   clerk. 


DELANO,  Kern  Co.,  Cal. — Graham  & 
Son,  Dinuba,  at  approx.  $10,000  awarded 
contract  to  erect  hospital  in  Tenth 
street  for  De  Venney  &  Turney  of 
Delano  to  be  leased  to  Dr.  Verde 
Gregory,  local  physician;  will  be  brick 
construction   with   tile   roof. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Mercy  Hospital  of  Bakersfield,  Inc., 
Sister  Mary  Veronica  Conway,  pres., 
Sister  Mary  L.  Ryan,  Secy.,  contem- 
plates erection  of  additional  unit  to 
present  hospital  to  cost  approx.  $200,- 
000  and  upon  which  wk.  will  be  start- 
ed in  about  30  days. 


HOTELS 


Plans  To  Be  Completed  In  a  Few  Days. 

HOTEL  BLDG  Cost,   $200,000 

EXETER,    Tulare    Co.,    Cal. 

Two  and  three-story  class  C  hotel 
building  (70  guest  rooms  with 
100%    baths). 

Owner — Community  Hotel  Corp.,  Exe- 
ter,  Calif. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco  and  1924  Broadway, 
Oakland. 


MONTICELLO,  Napa  Co.,  Cal.— Edgar 
Gardner,  through  the  offices  of  John 
N.  Mount,  has  purchased  Hunter  Store 
property  and  will  erect  a  modern  14- 
room  hotel;  construction  to  be  started 
about  March   1st. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Beecher  Co.,  1161  Mission  St.,  San  Fran- 
cisco, at  approx.  $90,000  awarded  con- 
tract by  Community  Hotel  Corp.  to  fur. 
nish  and  install  furnishings  in  hotel 
building   now   nearing  completion. 


PHOENIX,  Ariz.— H.  L.  Stevens  and 
Co.,  433  California  St.,  San  Francisco, 
have  prepared  sketches  for  12-story 
class  A  hotel  bldg.,  150x290  ft.,  at  Cen- 
tral Ave.  and  Fillmore  St.  for  Con- 
solidated Hotels  Corp.,  Appolos  Fuller, 
pres.  It  would  contain  about  250  rms. 
and  cost  approx.  $600,00'0.  Company 
was  recently  incorporated  and  plans 
for    financing    are    under    w^ay. 

GREENVILLE,  Plumas  Co.,  Cal. — M. 
D.  Ayoob  has  purchased  old  Greenville 
hotel  site,  (structure  recently  destroy- 
ed by  fire)  and  will  erect  modern  hotel 
and  store   building. 


LOS  ANGELES,  Cal.— Floyd  L.  Hen- 
derson, 1627  W.  20th  St.,  is  preparing 
preliminary  plans  for  a  four-story 
store,  hotel  and  apartment  building  at 
the  corner  of  Main  and  37th  Sts.;  ow^n- 
er's  name  withheld;  137x50  ft.,  either 
reinforced  concrete  or  steel  construc- 
tion, 100%  tile  baths,  hardwood  floors, 
wall  beds.  Mr.  Henderson  desires  in- 
formation. 


SANTA  BARBARA,  Cal. — Chas.  M. 
Urton  Co.,  Santa  Barbara,  submitted 
lowest  of  8  bids  at  $107,522  on  general 
contract  for  4-story  Class  B  hotel  at 
the  northwest  corner  of  Estado  and 
Haley  St.  for  J.  H.  P^est.  11  stores,  102 
hotel  rooms  with  50%  private  baths, 
78x200  feet.  C.  K.  Denman,  architect, 
517  commercial  E.xchange  Bldg.,  Los 
Angeles;  Wm.  A.  Edwards,  associate, 
1405  Anacapa   St.,  Santa  Barbara. 

SANTA  BARBARAR,  Cal. Chas.  M. 

Urton  Co.,  Santa  Barbara,  submitted 
low  bid  at  $107,522  on  general  contract 
for  four-story  Class  B  hotel  building 
at  Santa  Barbara  for  J.  H.  Fast.  C.  K. 
Denman,  architect,  517  Commercial  E.x- 
change  Bldg.,  Los  Angeles;  Wm.  A.  Ed- 
wards, associate,  1405  Anacapa  St., 
Santa  Barbara. 


POWER  PLANTS 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Pacific  Gas  and  Electric  Co.,  245  Mar- 
ket St.,  San  Francisco,  is  preparing 
plans  to  reconstruct  and  enlarge  local 
sub-station;  additional  transformers 
and  switches  will  be  installed.  A.  J. 
Noia  is  local  representative  for  com- 
pany. 


OAKLAND,  Cal.— Pacific  Gas  and  El- 
ectric Co.,  245  Market  St.,  San  Fran- 
cisco, has  purchased  tract  in  vicinity 
of  High  St.,  near  the  Oakland  Estuary 
for  plant  expansion.  Officials  of  the 
company  refuse  to  deny  or  confirm  re- 
port that  new  distributing  plant  will 
be   erected  on  a  portion  of  the  site. 

LOS  ANGELES,  Cal.— Bids  rec.  by 
water  and  power  comm.  for  transform- 
ers under  Spec.  786  are:  Maloney  Elec. 
Co.,  $3750  ea.  f.  o.  b.  St.  Louis;  Gen.  El. 
Co.,  $14,586  Hewitt  Sta;  Allis-Chalmers 
Co.,  $14,400  Hewitt  Sta;  Kuhlman  Blec. 
Co.,  $13,800  factory,  frt.  allowance; 
Westinghouse  Elec.  &  Mfg.  Co.,  $15,150 
f.  o.  b.  dept.  whse.  Hewitt  Sta.,  also 
alt.  bid  of  $14,950;  Packard  Elec.  Co., 
$14,312.72. 


PUBLIC   BUILDINGS 


Sub-Figures    Being    Received. 

MEMORIAL    HALL  Cost,    $46,995 

MERCED,    Fresno     Co.,     Calif.       Seven- 
teenth St. 

One-story      brick,      tile      and      concrete 
memorial  hall. 

Owner    —    American    Legion    Memorial 
Hall,   Merced,   Calif. 

Architect  —  Davis-Heller-Pearce,  Cali- 
fornia and  Weber  Sts.,  Stockton. 

Contractor — F.   A.   Hill   &   Co.,    319    14th 
St.,    Oakland. 
Sub-figures  are  being  received  on  all 

parts    of   work. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any   color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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Plans  Being   Prepared.  ..nnnnn 

CITY  HALL,  ETC.  Cost,  $100,000 

VALLEJO,   Solano  Co.,   Cal. 
Two-story    reinforced      concrete       City 

Hall  and   jail   building. 
Owner — City  of  Vallejo. 
Architect — C.   E.  I'erry,  Santa  Fe  Bldg., 

San  Francisco. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Erection  of  a  municipal  auditorium  is 
advocated.  Fund.s  to  finance  would  be 
raised  through  a  bond  issue.  John  J. 
Lynch,   city   clerk. 

SAN  FRANCISCO— Mayor  Jas.  Rolph 
Jr.,  in  his  annual  m'essage  to  the 
Board  of  Supervisors  recommends 
among  other  improvements  to  be  un- 
dertaken during  the  year  1926,  the 
erection  of  a  new  structure  for  the 
Dept.  of  Public  Health  and  enlarge- 
ment of  the  San  Francisco  Hospital; 
erection  of  fire  dept.  building  and  po- 
lice station  at  Polk  and  McAllister  Sts. 


MERCED,  Cal.— F.  A.  Hill  &  C%..,  ,319 
14th  St.,  Oakland,  at  $46,99.5  awarded 
contract  by  P.  J.  Thornton,  County 
(Merk,  to  erect  Veterans'  Memorial 
Building  for  Merced  Post  No.  83, 
American  Legion.  Plans  were  prepared 
hy  Architects  Davis-Heller-Pearce  Co., 
Weber  and  California  Sts.,  Stockton. 
Other   bids   submitted    were: 

Wm.   J.   Scott,   Stockton $48,899.00 

Wilcox  &  Treichel,  Merced...  .50, ,362. 73 
Dinnie  Constr.  Co.,  Oakland..  52,571.00 
Boles   &   Saterstad,    Madera...    53,000.00 

J.    E.   Fritz,   Merced 53,270.00 

H.    E.    Vickroy,    Stockton 53,616.00 

McOinty  Constr.  Co.,  Fresno.  54,692.00 
E     H.   Millencamp,    Fresno....    5fi,9;)0.00 

J.   F.    Shepherd,    Stockton 57,907.00 

R.  Pedersen  Co.,   Fresno 62,430.00 


FRESNO,  Cal. — Mayor  Al  Sunder- 
land will  submit  to  city  commission  a 
program  for  the  remodeling  of  the 
present  police  court  (luarters  in  city 
hall   building. 

FRESNO,  Fresno  Co.,  Cal. — County 
plans  second  bond  issue  to  secure 
funds  to  finance  erection  of  $350,000 
courthouse  addition.  Previous  election 
failed  to  carry.  D.  M.  Barnwell  is 
county  clerk. 

SANTA  BARBARA,  Cal.— State  Ar- 
chitect Geo.  B.  McDougall,  Forum  Bldg., 
Sacramento,  has  completed  plans  for 
new  two-story  Spanish  type  adminis- 
tration building  here  for  State  Teach- 
ers' college,  Clarence  L.  Phelps,  pres. 
It  will  contain  large  auditorium  with 
stage,  library,  executive  offices  and 
number  of  classrooms;  $150,000. 


Mailing  Lists 

Will  help  you  Increase  sales 
Send  for  FllLE  catalo?  glvlng- 
I  countsaiidpriccaon  classified  names 
of  yourbestproapecLivccustotnera- 
National,  Slato.Xocal--lndividuala. 
ProfessioDS,  iiusinesa  r  ir 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S   PATENT   CHIMNEY 

U   tbe   Most    Complete  on    the 

Market 


CL.IWSON'S    FTJRNACE     GRATE 
for   Gaa,   Coal   or  Wood 


CLAWSOIV'S 

noons   an«]    DAMPRUS   fot 

Oi»en    Fireplace* 


Expertn    In    Curlnc    Smoky    Plaea 
nnd    In    Ventilatlnn 


Terra   Cot*a   and   Galvnnl/rd   Iron 

Chimney   Tops   Erected 

ChlmneT  S^reeplna: 

149  GOUGH    STREET 
Phone  Park  <M>02        Sao  F>anrUco 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Orndorff  Constr.  Co.,  3.51  N.  Western 
Ave.,  was  low  bidder  at  $652,000  on  Bid 
No.  1  on  general  constract  for  new  City 
Hall  building  at  Pasadena.  There  were 
than  50  alternate  bids,  and  it  will  de- 
pend on  which  alternates  are  accepted 
by  city  commissioners  to  whom  the 
contract  will  be  awarded.  Clinton  Con- 
struction Co.  would  be  low  bidder  if 
certain  alternates  should  be  accepted. 
Bakewell  &  Brown,  San  Francisco,  ar- 
chitects. The  bids  were:  General  Con- 
tract—Orndorff  Constr.  Co.,  $6.52,000; 
Clinton  Constr.  Co.,  $688,000;  North 
Pacific  Constr.  Co.,  $714,650;  J.  C.  Ban- 
nister, $719,760;  Lange  &  Bergstrom, 
$720,000;  Robert  K.  Millsap,  $720,990; 
Schuler  &  McDonald,  San  Francisco, 
$756,500;  W.  C.  Crowell,  $759,000;  Wey- 
mouth-Crowell  Co.,  $769,000;  R.  E. 
Campbell,  $768,850;  L.  A.  Planing  Mill 
Co.,  $796,712;  McDonald  &  Kahn,  $811,- 
000;  J.  D.  Sherer  &  Son,  $874,485;  John 
Simpson  &  Co.,   $866,000. 


SAN  FRANCISCO— -Board  of  Public 
Works  authorized  by  supervisors  to 
prepare  plans  and  specifications  for 
beautification  of  "blank  wall"  on  new 
Pantages  Theatre  building  fronting 
the   Civic    Center. 


SAN  PEDRO,  Los  Angeles  Co.-,  Cal.— 
Lynch  Constr.  Co.,  Central  Bldg.,  Los 
Angeles,  awarded  contract  at  $91,326  by 
Board  of  Harbor  Commissioners,  Dec. 
30th,  1925,  for  steel  frame  and  corru- 
gated iron  transit  shed  at  Berth  230 
A  &  B,  San  Pedro,  for  the  City  of  Los 
Angeles. 


RESIDENCES 


Contract    Awarded. 

RESIDENCES  Cost,    (16)    at   $4000 

each;   (17)  at  $3000  each. 

SAN  FRANCISCO.  N  Spaulding  and  S 
Nantucket;  W  San  Jose  Ave  and  N 
Lakeview;    W    Capitol. 

Thirty-three  one-story  and  basement 
frame   residences. 

Owner — James  A.  Arnott,  235  Gran- 
ville Way,  San  Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  San  Francisco. 


Contract   Awarded. 

RESIDENCES  Cost,    $4000    each 

SAN    FRANCISCO.      W    Twentieth   Ave. 

—    S    Quintara    St. 
Seven    one-story    and    basement    frame 

residences. 
Owner — Howard  Mohr,  233  Pacific  Bldg., 

San    Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,    San   Francisco. 


Figures  To  Be  Taken   Shortly. 
RESIDENCE  Cost,   $10,000 

SAN    F'RANCISCO,    Forrest    Knoll. 
Two-story    hollow    tile    residence    with 
tile    roof. 

Owner — Withheld. 

Architect    —    W.    E.    Huson,    De    Young 
Bldg.,    San    Francisco. 


Contract  Awarded. 

RESIDENCES  Cost,     $4000     each 

SAN    FRANCISCO.       Vicinity    of    Santa 

Rosa  and  Cayuga   Sts. 
Thirteen  one-story  and  basement  frame 

residences. 
Owner — The  McCarthy  Co.,  316  Bush  St,. 

San    Francisco. 
Architect — None, 
("ontractor — James    Arnott    &    Son,    235 

Granville   Way,   San   Francisco. 


I'lans    Being   Prepared. 
P.ESIDENCE  Cost,  $6500 

BERKELEY,    Craigmont    District. 
One-story     hollow     tile     residence    and 

studio  bldg. 
Owner— E.    Widds. 
Architect    —    W.    E.    Huson,    De    Young 

Bldg.,  San   Francisco. 


Plans    Being    Prepared. 
RESIDENCE  Cost,  $15,000 

LOS  GATOS,   Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    English 

type   residence. 
Owner — Mrs.  Ina  Hobbs. 
Architect    —    Henr^'    H.    Gutterson,    526 

Powell    St.,    San    Francisco. 


Contract  To   Be  Awarded. 

RESIDENCE  Cost.    $15,000 

SAN  FRANCISCO,  St.  Francis  Wood. 

Two-story   frame   and   stucco   residence. 

Owner — J.  Hampton  Hoge,  315  Mont- 
gomery   St.,    San    Francisco. 

Architect — Henry  H.  Gutterson,  526 
Powell    St.,    San    Francisco. 

Low  Bidder — Henry  Papenhausen,  532 
3rd    Ave.,    San    Francisco. 


LOS  ANGELES,  Cal.— C.  M.  EUing- 
son,  555  S  Western  Ave.,  is  preparing 
plans  for  2-story  14-room  frame  and 
stucco  duplex  dwlg.,  on  lot  462,  Tr. 
8498,  Hancock  Park,  for  Emory  Terry, 
i29   S  Citrus   St. 


Contract   Awarded. 

RESIDENCE  Cost,   $45,000 

LOS    ANGELES,    Cal.      Puente    District. 

Two-stor^'  reinforced  concrete  resi- 
dence with  tile  floors  and  tile  roof. 

Owner — -Chas.  L.  Lewis. 

Architect — Jo^hn  K.  Branner  Shreve 
Bldg.,  S'an  Francisco. 

Architect — S.   H.    Ruppel. 

To  be  Done  by  Day's  Work. 
RESIDENCE  Cost,    $7000 

BERKELEY,     Alameda    Co.,    Cal.       SW 

Harte   St.   and   Martinez   Ave. 
One-story     and     basement     frame     and 

stucco   5-room   residence. 
Owner— Claus   A.   Tornell,    339    15th    St., 

Oakland. 
Architect— John    Carl   Thayer,    339    15th 

St.,  Oakland. 
Will   have  electric     heating     system; 
composition  roof;  stucco  exterior. 

Contract    Awarded. 

RESIDENCE  Cost,    $6500 

BERKELEY,  Alameda  Co.,  Cal.  Tam- 
aliiais    Way. 

Two-story  frame  and  stucco   residence. 

Owner&  Designer — Scott  Hayman,  Mer- 
cantile   Trust    Bldg..    Berkeley. 

Contractor  —  David  Nordstrom,  4146 
Emerald    St.,    Oakland. 


All-Key 
Plaster  Lath 

(Patented) 
I<IO%    Merbnniral    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The   l.ant    Word   In   WnO    Board. 
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Contract    Awarded. 

RESIDENCE.  Cost,    $13,800 

SAN    FRANCISCO.       St.    Francis    Wood 

Extension    No.    3. 
Two-story     and     basement     frame     and 

stucco    residence. 
Owner — Westgate    Park    Co.,    278    Post 

St. 
Architect — Henry    H.       Gutterson,       526 

Powell    St. 
Contractor — Henry     Papenhausen,       532 

3rd    Av«. 

Contract    Awarded. 

RESIDENCE  Cost,    $7,500 

SAN   FRANCISCO,   NE   cor.   Jordan   and 

Euclid  Sts. 
Remodeling    of    2-story    and    basement 

frame    residence. 
Owner— Henry   Redlick,    1264    Page   St., 

San    Francisco. 
Architect — Mel    I.    Schwartz,    1202    Nev. 

Bk.   Bidg.,    S.   F. 
Contractor — H.   A.   Moe,   Oakland. 


Cost,  $6500 


To  be  Done  by  Day's  Work. 

RESIDENCES  (2)  at  $3000  each;  (1) 
at    $4000. 

SAN  FRANCISCO.  S  Hawes  —  E  Re- 
vere  St. 

Three    one-story    and    basement    frame 

Owner — A.   L.   Stewart,   1201   Revere  St., 

San   Francisco. 
Architect — R.    J.   Goodrich,    1201   Revere 

St.,   San   Francisco. 


To  be   Done  by  Day's  Work. 

RESIDENCES  Cost,    $4000    each 

SAN  FRANCIS'CO.  E  Paris  200,  225. 
250   and   275   N   France. 

Four  one-story  and  basement  frame 
residences. 

Owner — Higgins  &  Sons,  ^5  Montgom- 
ery St.,  San  Francisco. 

Architect — Wm.  J.  Mooney,  31  Market 
St.,  San  Francisco. 


To   Be  Done  By   Days  Work. 
RESIDENCE  Cost,  $30,000 

SAN  FRANCISCO,   W  Divisadero  Street 

S  Pacific  Avenue. 
Two-story    and    basement   concrete   and 

wood  frame   residence. 
Owner — Remo  E.  Sbarboro,  207  Walnut 

St.,    San    Francisco. 
Architect    — -    Powers    &    Ahnden,     460 

Montgomery   St.,   San   Francisco. 
Building     will     be     concrete     to     first 
floor,    ornamental   iron   balconies,    terra 
cotta   tile   roof,   Italian   architecture. 

Working  Drawings  Being  Prepared. 
RESIDENCE  Cosi,    $45,000 

SAN    FRANCISCO,    SW    Cor.    Divisadero 

St.   and   Pacific  Ave. 
Two-story    and    basement    wood    frame 

and    stucco    residence    (tile    roof). 
Owner — Romolo  A.  Sbarboro,  460  Mont- 
gomery  St.,   San   Francisco. 
Architect  —   Powers     A     Ahnden,      460 
Montgomery   St.,    San   Francisco. 
Building    will    be    of    Italian    style    of 
architecture   with   white   cement    exter- 
ior,   terra    cotta    tile    roof,    ornamental 
iron,    marble    and    tile    work,    will    con- 
tain   8   rooms   with   3   baths   and   double 
garage. 

Contract  Awarded. 

RESIDENCE  Cost,   $10,000 

BERKELEY,  Santa  Barbs^ra  St. 
Two-story    Tnglish    style    7-room    resi- 
dence   and    double    garage. 
Owner — Ronald     Lng,     2507     Channing 

Way,    Berkeley. 
Architect — B.    l.eede    Kardman,    1st   Na- 
tional   Bank    Bldg.,    Berkeley. 
Contractor    —    E.    F.     Henderson,    2114 
Shattuck   Ave.,   Berkeley. 


Plans    Being   Prepared. 
RESIDENCE 
BERKELEY,  Vine  St. 
One-story   frame   and   stucco   residence. 
Owner — George  Knowles. 
Architect — B.    Reede   Hardman,    1st   Na- 
tional   Bank    Bldg.,    Berkeley. 


LOS  ANGELES,  Cal.— Archt.  Ernest 
Irving  Freese,  6427  Pine  Crest  Drive 
Highland  Park,  is  preparing  working 
plans  for  2-story  and  part  basement 
Italian  dwlg.,  on  Linda  Rosa  Ave., 
Eagle  Rock,  for  F.  M.  Sersen,  Fox  Stu- 
dios, Western  Ave.,  Los  Angeles;  45 
by  36  ft.,  landscaping,  tile  terraces, 
prob.    mech.    refrig. 

GLENDALE,  L.  A.  Co.,  Cal. — Dutton, 
The  Home  Fynder  (N.  L.  Dutton),  308 
S.  Brand  Blvd.,  has  secured  permit  and 
will  break  ground  at  once  for  24-unit 
72-room  stucco  court  at  314  E.  Palmer 
St.,  Glendale,  for  Phillip  Fisher,  510  E 
Elk  St.,  Glendale;  plans  by  Archt.  J.  M. 
Morrison,    of  Dutton's   plan   dept.;    $55,- 

ooo: 


LOS  ANGELES,  Cal.— Archt.  John  De 
Lario,  2699  Beachwood  Dr.,  is  compl. 
wkg.  plans  for  a  2-story  7-room  frame 
and  stucco  dwelling  in  Hollywoodland 
for  Mr.  F'ranklin;  -18x102  ft.,  3  tile 
baths,  rock  walls,  lawn  sprinkler  sys; 
$26,000. 


BEVEKLY  HILi^S,  L.  A.  Co.,  Cal.— 
Gerald  R.  Colcord,  218  Heegaard  Bldg., 
Beverly  Hills,  is  preparing  wkg.  plans 
lor  a  !-stoiy  7-room  frame  and  stucco 
dwe.l'ng  on  Bedford  Dr.,  Beverly  Hills 
for  Eme  son  Newman;  tile  and  comp. 
rf.,  hdwd.  firs.,  hdwd.  and  pine  trim, 
aut.  water  htr..  g.is  unit  htg.  sys.  elec. 
controlled,  plas.  mantel,  ornam.  iron, 
3  ti.e  baths,  tile  sink,  garage,  lawn 
pprinlilfcr  system. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
E.  S.  Bush,  1441  S.  Cochran  Ave.,  los 
Angeles,  has  prepared  plans  and  will 
build  a  1-story  9-room  frame  and 
stucco  dwlg.,  at  518  Rodeo  Dr.,  Beverly 
Hills,  for  H.  and  D.  Golub,  5287  Long- 
wood  Ave.,  Los  Angeles;  68x39  ft.,  tile 
baths  and  sinks. 


SACRAMENTO,  Cal.— County  super- 
visors approve  plant  for  development  of 
subdivision  to  be  known  as  Park  Hill 
and  to  be  financed  by  Hill  &  Atkins, 
real  estate  operators.  Forum  Bldg., 
Sacramento.  C  mjsrises  5  acres  and  42 
lots  beginning  at  junction  of  14th  Ave. 
and  Sacramento  Blvd.  Modern  priced 
homes  totaling  in  cost  $100,000  will  be 
erected. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Carl  J.  Moller,  375  Del  Monte  St.,  Pasa- 
dena, awarded  contract  for  a  two-story 
11-room  frame  and  stucco  dwelling  at 
9jO  Arden  Rd.,  Pasadena,  for  Vernon 
Goodwin;  Wallace  Neff,  architect.  801 
Slavin  Bldg.,  Pasadena:  40.x60  feet; 
garage  with  servants'  quarters  and 
laundry,  incinerator,  llawn  sprinkler 
system;   $35,000. 


BEL-AIR,  Los  Angeles  Co.,  Cal. — 
Geo.  M.  Hclstein  Jr.,  Loom  5,  Woods- 
Beekman  Bldg.,  Beverly  Hills,  awarded 
contract  at  $46,342  for  erecting  a 
double  residence  fn  St.  Cloud  Rd.  north 
of  Bevetly  Blvd.,  Be!-."air,  for  F.  J. 
Thomas;  Roland  10.  ^oa.e.  Union  Bank 
Bldg.,  architect,  2;-r  om,  6  baths,  frame 
and   stucco   construction;   garage. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
E.  P.  Dentzel,  456  Beverly  Dr.,  Beverly 
Hills,  has  prepared  wkg.  plans  and  will 
build  a  2-story  12-room  fr.  and  stucco 
dwlg.  at  929  Rexford  Dr.,  Beverly  Hills 
for  C.  H.  Crawford;  80x42  ft.;  lawn 
sprinkler  sys;  $21,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — M.  D.  Shannon,  1527  Oakgrove 
Ave.,  Los  Angeles,  will  build  seven  2- 
story  8  and  9-room  frame  and  stucco 
dwellings  in  200  block  south  Speedway 
Dr.,  Beverly  Hills,  for  self;  plans  by 
F.    J.    Van    Oort;    $70,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— Weiby  Hudson,  508  Bedford  Dr., 
Beverly  Hills,  has  contract  for  a  two- 
story,  70x100  ft.  frame  and  stucjco 
dwelling,  at  1015  Roxburv  Dr.,  Beverly 
Hills,  for  J.  E.  Fenn,  1832  Burton  Way, 
Beverly  Hills,  Wallace  Neff,  architect, 
8U1  Central  Bldg.,  Pasadena;  garage, 
lawn    sprinkler   system;    $25,000. 


SCHOOLS 


Bids  To   Be  Asked   Next   Week. 
SCHOOL  Cost,    $17,000 

SAN   BRUNO,  Northbrae   District. 
One-story    frame    and    stucco    grammar 

school    (4    classrooms). 
Owner — San    Bruno      Grammar      School 

District   (Northbrae  Grammar  Sch.) 
Architect — Wm.     H.     Weeks,     369     Pine 

St.,    San    Francisco. 


HAWTHORNE,  L.  A.  Co.,  Cal.  — 
Hawthorne  school  dist.  will  call  bond 
election  next  February  at  which  time 
it  is  proposed  to  vote  approx.  $80,000 
for  erection  of  two  new  4-rm.   schools. 

WILMINGTON,  L.  A.  Cj.,  Cal.— Archt 
Rudolph  Falkenrath,  Jr.,  611  Chamber 
of  Commerce  Bldg.,  is  preparing  work- 
ing plans  for  a  new^  bldg.  at  North 
Wilmington  school  site  on  East  Grand 
Ave.,  Wilmington,  for  L.  A.  Bd.  of  Ed; 
Spanish  style,  2-sto.,  64x160  ft.,  base- 
ment for  htg.  plant,  12  classrms.,  audi- 
torium, brick  walls,  stucco  exter.;  $84,- 
000. 


ALAMEDA,  Calif.  —  Following  bids 
leceived  by  the  Alameda  High  School 
P.oa;d,  Alameda  High  School  District, 
T^oom  9.  City  Hall,  Alameda,  California, 
8:00  o'clock  P.  M.,  Tuesday,  January 
5,    1926,    for    furnishing    and    installing 

Geo.     H.     Trask,     39    Natoma    St., 

San    Francisco,    (low)     $   9,350 

Lyon    Metallic   Mfg.    Co 9,400 

(Represented  by  Hughes  & 
Allen   Co.,    Oakland). 
C.   J.   Waterhouse   &   Sons,   S.   F. .    10,999 
Worley  &   Co.,   Los  Angeles    ....    13,205 
James   J.    Noble,    San    Francisco.    13,654 


ARCADIA,  Los  Angeles  Co.,  Cal. — 
Arcadia  school  district  defeated  $155,- 
000  school  bond  issue  at  election  Dec. 
29.  Issue  will  probably  be  resubmitted 
at   early  date. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Architects  Austin  &  Ashley,  Chamber 
of  Commerce  Bldg.,  Los  Angeles,  have 
completed  plans  for  an  addition  to  the 
Center  and  Oak  Knoll  Junior  High 
School  at  Pasadena  for  Pasadena  Board 
of  Education;  20  classrooms,  library, 
otfices;  reinforced  concrete  construc- 
tion;   $200,000. 


Phon<j   Mission    2807 

Res.    Phone   Mlsalon   S228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Knlamrln.     Copper     and      Bronae 

Doora    and    Trln 

Oronmrntal    Entrancca 

Sheet  Metal  Work  of  Ererj 

Deacrlptlon 

CHAS.   SCHULTHEIS.  Mgr. 

3117-3119  TWTENTIETH   STREET 

near    llnrrtaon    St. 

8AJV    FRANCISCO.    CALIF. 


CROWE 

GLASS 

CO. 

574  Eddy  St 
Phone  Prospect  611 

Equipped   To   Handle 
Any   Size   Job. 

DIllECT   FACTORY   BUYERS 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   H<xchanffe) 
ItNtS   MARKBT  ST. 

Phone  Mar'  Jt   891     &b  n   Franolaco 
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SEBASTOPOU  Sonoma  Co.,'  Cal. — 
Owbby  &  OwKlev,  260  Te.hamaSt.,  San 
Francisco,  at  $38,100  apparently  -Hub- 
mitted  low  bid  to  Analy  Union  High 
^.S'uhOol  J:)istrict,  J.  B.  Bridgeford,  olerk, 
■to '.erect  one-story  frame  and  l)rick 
veneer  gymnasium.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St.;  San  Francisco. 
Bids  were  taken  uifider  the  following 
propositions:  .'...•    •-       ..      '  ' 

Prdprtsition  No.  1,   building  complete; 
■Proposition    No.    2,    if    brick    work    is 
used    for    exterior    finish    on    elevations 

(a)  brick  similar  to  Gladding,"  McBean;s 
stand,   pressed  brick,  buff  or  tan  color; 

(b)  brick  similar  to  Cannon  Co.'s 
ruffled  bxick,  2x3y2Xl2_in.  in  yarigated 
Shades,   (add) 

■':prot)Qsition  No.  3,  if  brick. exterior  is 
pmitted  and  cement  pl'asttjr  on  chicken 
wire    substituted,    (deduct). 

I'roposition  No.  4,  if  electric  work  is 
omitted,    (deduct). 

Proposition  No.  5,  if  any  one  of  fol- 
lowing items  are  added  (add  to  Prop.  1 
bid)  (1)  steel  trusses  and  columns  in 
place  of  wood;  (2)  maple  floor  on  main 
floor  of  gym.  includ.  1x6  O.  P.  under- 
flooring,  paper,  etc.;  (3)  locker  cars 
and    hangers    in    boy's    dressing    room; 

(4)  lath  and  plastering  throughout  in- 
clud. trim,  except  in  girls'  dressing 
room  and  girls'  instructor's  room;  (5) 
furnish  Acme  vertical  sliding  door  par- 
tition; (6)  install  T  &  G  omitted  in 
Prop.  1;  (7)  furnish  Meritas;  (8)  cork 
carpet  and  Mason  safety  treads  on 
main  stairs. 

Complete  list  of  bids  follow: 

Cobby  &  Owsley— Prop.  1,. $38, 100;  (2a) 

$3000,    (b)    $2500;    (3)    $2150;    (4)    $1300; 

(,-,)    1,   $2500;   2,   $900;   3,   $1000;  4,   $2000; 

5,   $790;   6,   $575:   7,   $185;   8,    $190. 

Jackson   &   Smith— (1)    $38,500;    (2)   a 

$2700;    b,    $2200;    (3)    $2200;    (4)    $1285;- 

(5)  1,   $2015;   2,   $1325;   3,   $1125;   4,   $3050 

5,  $8.J0;  6,   $600;  7,  $300;  8,  $750. 

J.  A.  Brvant,  San  Francisco — (1)  $38,- 
550;  (2)  a,  $2850;  b,  $2325;  (3)  $2600; 
44)  $1350;  (5)  1,  $1575;  2,  $550;  3,  $960; 
4,  $1600,  5,  $725;  6,  $700;  7,   $300;  8,  $220. 

W.  J.  Smith— (1)  $39,000;  (2)  a,  $1200; 
b,  $700;  (3)  $2243;  (4)  $1349;  (5)  1, 
$1451;   2,   $773;   3,   $876;   4,   $720;   5,   $860; 

6,  $360;   7,   $150;   8,    $386. 


H.  W.  Moller,  San  Francisco — (1) 
$39,210;  (2)  a,  $3000;  b,  $2500;  <3) 
$2000;  (4)  $1250;  (5)  1,  $2500;  2,  $1000; 
3,  $1200;  4,  $2200;  5,  $900;  6,  $600;  7, 
$200;   8,   $200. 

^Campbell  Construction  Co.,  Sacra- 
mento—(1)  $39, 682;'  (2)  a,  $3000;  h, 
$3370;  (3)  $1578;  (4)  $1500;  (5)  1,  $1840; 
2,  $160;  3,  $836;  4,  $2622;  5,  no  bid;  6, 
$480;  7,   $225;   8,   $420. 

R.  Siegrist,  San  Francisco — (1)  $40,- 
877;    (2)    a,    $2875;    b,    $2800;    (3)    $1350; 

(4)  $1320;  (5)  1,  $2200;  2,  $890;  3„  no 
bid;  4,  $850;  5,  $875;  6,  $450;  7,  $120;  8, 
$250. 

W.  J.  Meeker— (1)  $45,672.25;  (2)  a, 
$2700;  b,  $2200;  (3)  $590;  (4)  $1720;  (5) 
1,  $1127;  2,  $97a;  -3,  $650;  4,  $1446.10;  ."j, 
$885.50;    6,   $580;   7,   $159.50;   8,    $275. 

L.  Dioguardi — (1)  $48,950;  (2)  a, 
$5000;    b,    $6000;    (3)    $5575;    (.4)    $128i>; 

(5)  $8000;  2,  $900;  3,  $1403;  4,  $1650;  5, 
$975;  6,   $820;   7,   $250;  8,  $490. 

All  bids  taken  under  advisement. 
Action  will  probably  be  taken  on  Jan. 
9th  or   10th. 


LOS  ANGELES,  Cal.— Archt.  Henry 
E.  Bean,  Central  Bldg.,  preparing  wkg. 
plans  for  the  Lark  St.  school  bldg.  at 
Watts  for  L.  A.  bd.  of  educ;  two  sto., 
60x140  ft.,  12  units,  separate  bldg  for 
kindergarten    dept;    $84,000. 


RENO,  Nevada  —  Archt.  Robert  D. 
Fraquhar,  Security  Bldg.,  is  preparing 
plans  for  a  class  A  library  bldg.  at 
University  of  Nevada  at  Reno,  Nev.  It 
will  be  3-story  and  basement  50x150  ft. 

LOS  ANGELES,  Cal.— Archt.  Saul  H. 
Brown,  704  Lincoln  Bldg.,  has  been 
commissioned  by  bd.  of  educ.  to  pre- 
pare plans  for  a  second  bldg.  to  be 
elected  at  City  Terrace  school  site; 
it  will  contain  8  rooms;  brick  construc- 
tion; $56,000.  D.  S.  Reynolds  was  ap- 
pointed  heating   engineer. 


PHOENIX,  Ariz. — Phoenix  high  sch. 
dist.  affirmed  $80,000  bond  issue  at  re- 
cent election  proceeds  of  which  will  be 
used  to  finance  erection  of  athletic 
stadium  on  high  school  grounds.  Archt. 
V.  O.  Wallingford,  310  Heard  Bldg., 
will  prepare   plans. 


INGLEWOOD,  L.  A.  Co.,  Cal. — Archt. 
G.  A.  Howard,  Jr.,  819  Story  Bldg.,  Los 
Angeles,  is  compl.  wkg.  plans  for 
frame  swimming  pool  bldg.  and  for 
relnf.  cone,  swimming  pool  at  Ingle- 
wood,  for  Inglewood  union  hig^h  sch. 
dist;  110x78  ft.;  $50,000.  Bid.s  will  be 
advertised    for    next    week. 

HAMILTON  CITY,  Glenn  County,  Cal 
— At  $540,  F.  A.  McGrogan,  Orland, 
California,  awarded  contract  by  James 
Mills  Jr.,  clerk,  Hamilton  Union  High 
School  District,  to  furnish  and  install 
additional  heating  and  ventilating 
units  for  auditorium  of  high  school. 
The  Nichol  Hardware  Co.,  Chico,  Cal.. 
submitted  a  bid  of  $614.50. 


BANKS.  STOIiES  &   OFFICES 


Plans    Being   Revised. 

STORE   BLDG.  Cost,   $43,000 

SAX  FRANCISCO.   S'E  Twenty-first  Ave 

and  Irving  St. 
One-story      reinforced      concrete      store 

building    (7   stores)    terra    'Otta   tile 

roof. 
Owner — Marian    Realty  Co. 
Architect — Albert  H.  Larsen,  447  Sutter 

St.,   San    S'rancisco. 


Additicnal    Contracts   Awarded. 
ALTERATIONS  Cost,    $50,000 

OAKLAND,    Alameda   Co.,   Cal.   NE   19th 

and   Broadway,   Tapscott  Bldg. 
Alter   market   into   restaurant  and  con- 
fectionery   store. 
Owner — Crane    Co. 

Architect   —    Charles    \\.    McCall,    Ala- 
meda    Co.     Title     Ins. 
land. 
Heiitinv:   &  Ventilating;   — 

Oakland. 
Wiring;  —  .Scott-Buttner  Co.,  15  Grand. 
Oakland. 
As      previously      reported.      plumbing 
was  awarded  to  Oscar  Zeis,  354  Hobart 
St.,    Oakland,    at    approx.    $4000. 

Interi-r  will  be  elaborately  decor- 
ated with  illuminated  fountain,  etc.,  in 
Italian  renaissance. 


Bldg.,    Oak- 
George   Bell, 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illusirated,    "Westest" 

Dead     rront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.     E.    standard    and    are 

mounted    on    Johns-Man- 

ville       ebony       asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.       AH- i  "Westest"     Panels    -are     approved     by 

'the    Natlonali  Board    of   FirK'  tJaadorwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pengilly,  Inc. 

Monilior    C«lifopsiIn    Development    Ansooiation 

':'_?":*.:'    Chlffornln   BneetTngrstr  j%Mocln<lon. . 
Mnimfaetiirers    nnil 


(( 


ntstrilnitors  of 

WESTEST' 


ELECTRIC  PRODUCTS 

1264  Folsom  Streft 

Siin   Fraiuisco 

Plinncsi      lleniTnck    3ST4 
Heniloek    .SS7S 


F>iicl(»se(l  exteriijillv  operati'd 
Safety  Switches,  Knife 
Switches,  Metal  Switch  ami 
Cut-out  Boxes,  Safety  Pauel 
Roards.        ^ 

CntnloKiinil  i'rire.i    on    UenoeHt 


A  "Plttsbnrff"  Automatic 
Gas  Water  Heater  In- 
stalled In  the  Home  Indi- 
cates high  qaallty 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  laading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink" 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

'PlT'lSBrHG     AUTOMATIC" 

•DUN'QALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LIONt  TAhTK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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Bids  For  Granite  Work  Being  Received 
BANK    BLDG.  Cost,    $300,000 

SACRAMENTO,     Cal.       Seventh     and     J 
Sts.,  adjoining  D.  O.  Mills  Bank. 
Four-story   Class   A   steel   and   concrete 

bank  building   (graiot  exterior). 
Owner — California    National    Bank. 
Architect   —   Leonard    F.   Starks   &   Co., 

Ochsner    Bldg.,    Sacramento. 
As  previously  reported  steel  awarded 
Palm  Iron  Works,   1815   15th   St.,  Sacra- 
mento;  concrete   piles  to  Geo.   Hudnutt, 
1915    S-Sacramento    St.,    Sacramento. 


Contract    Awarded. 

STORE    &    OF'   BLDG  Cost,    $250,416 

OAKLAND,     SW     14th     and     Brcadway. 
Four-story     and     basement     reinforced 

concrete    store    and    office    bldg. 
Owner — S.     H.     Kress    .%;     Co.,     114     5th 

Ave.,    N.    y. 
Architect — E.   J.   T.   Hoffman,    114   Fifth 

Ave.,    N.    V. 
Contractor — Clinton     Const.       Co.,       923 

Folsom    St.,    N.    Y. 


Construction    Under    Way. 
STORE  Cost,   $25,000 

MILL  VALLEY,  Marin  Co.,  Calif. 
One-story     and     mezzanine     reinforced 

concrete   store    bldg. 
Owner    and     contractor — B.     J.     Nelson, 

241   Sunnyside,   Mill   Valley. 


Plans    Being    Completed. 

LJANK    BLDG.  C^st,    $150, 

RICHMOND,  Contra   Costa  Co.,  Cal. 

Macdonald   Ave.    and    Tenth    St. 
Four-story  brick   bank,   office  and  st 

building,    .^O.\108. 
Owner   —    iuercantile    Tru^t    Co.,    (L. 

Younce,    Vice    President). 
Architect   —   Nathaniel      Blaisdell, 

California  St.,   San   Francisco. 


000 
NE 


Contract    Awarded. 

ALTERATIONS  Cost,     $10,000 

SAN  FRANCISCO.     No.   2478  Mission  Si. 

Rearrange  partitions  and  install  new 
front  for  store. 

Owner — Geo.  H.  Sandy,  2474  Mission  St., 
San   Francisco. 

Designer  &  Contractor — -Antone  Peter- 
sen   '770  San  Bruno  Ave.,  S.  F. 


Sub-CcTitracts    Awarded. 

OF'FICE    BLDG.  Cost,    $1,500,000 

SAN    FRANCIS    O,    NW    Montgomery  & 

California    St. 
15-story  class   A   reinforced   concrete   & 

steel   office   bldg. 
Ovviner — California-Montgomery     Bldg. 

Inc. 
Architect — Meyer   &   Johnson,    742   Mar- 
ket  St.,   San   Francisco. 
Contractor — MacDonald     &     Kahn,     130 

Mcntgomery    St.,    San    Francisco. 
Steel    —    American    Bridge    Co.,    Rialto 

Bldg.,    San    Francisco. 
Elevators   (8  i>a.s.seiiger) — Otis  Elevator 

Co.,   Beach    St.,   San   Francisco. 
Working'    drawings    are    being    com- 
pleted. 


Plans    Being   Prepared. 

ADDITION  Cost,    $— 

•SAN    FRANCISCO,    1041    Market    Street. 
Two-story  addition  to  present  fireproof 

Dept.    store. 
Owner — Weinstcin    Co. 
Architect — Wm.    Kn^wles,   Hearst  Bldg. 

San  Francisco. 
Plans     will     be     out     for     figures     in 
about   30   day.s. 


Contract    Awarded. 

ALTERATIONS  Cost,   $10,000 

SAN  FH.ANGISCO.     No.  2478  Mission   St. 

Alter   .store. 

Owner— G.  H,  ?andy,  2474  Mission  St., 
San   Francesco. 

Designer  &  Contrjiotor — Antone  Peter- 
sen,  2770   San    Bruno   Ave.,   S.   F. 

SALEM,  Ore.- -Arch.  L.  L.  Dougan, 
Western  Bond  &  Mo-.tgage  Bldg.,  Port- 
land, commissioned  to  prepare  jilans  for 
$300,000  bank  and  offlco  building  to  be 
ejected  for  First  National  Bank  at 
State  and  Liberty  Sts.;  approx.  10 
stories,  46  b.v  102  ft.,  reinforced  con- 
crete with  br.  and  terra  cotta  trim- 
mings. 


SAN  RAFAEL,  Marin  Co.,  Calif.  — 
Ernest  BoJdenave  (San  Rafael  Bakery) 
3rd  and  D  Sts.,  h\s  purchased  site  with 
85-ft.  frontage  near  P''oiirth  and  F  Sts., 
and  is  having  plans  prepared  for  a  two 
story  Ijrick  apartment  and  (3)  store 
building.    Est.    cost    $25,000. 


Completing  Plans. 

ALTERATIONS  Cost, $12, 000 

SAN  FRANCISCO.      W   Seventh   St.    bet. 

Harrison  and  Folsom  Sts. 
Alterations   and   additions   to   one-story 

brick   building. 
Owner — L.    Abrams. 

Architect — Mel  I.  Swartz,  14  Montgom- 
ery St.,  San  Francisco. 
Work  will  consist  of  raising  first 
floor  to  one-story  heighth  and  the  ad- 
dition of  second  story.  First  floor  w^il! 
provide  office  space.  Front  of  struc- 
ture to  be  pressed  brick.  Figures  will 
be    called    for    shortly. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Fred  C.  Snell.  2140  Hollywood  Blvd., 
has  contr.  for  2-story  brick  store  and 
office  bldg.,  on  Beverly  Dr.  nr.  Brigh- 
ton Way,  Beverly  Hills,  for  Corrlne 
Griffith;  Harr  E.  Werner,  des.,  357% 
Beverly  Dr.,  Beverly  Hills;  3  stores 
and    8    offices;    50x60   ft. 


LOS  ANGELES,  Cal.  —  Archts.  Fel- 
chin,  Shaw  &  Franklin,  1101  Commer- 
cial Exchange  Bldg.,  Los  Angeles  and 
418  Patterson  Bldg.,  Fresno,  are  com- 
pleting working  plans  for  a  6-story 
and  basement  reinf.  cone,  and  steel 
store  bldg.,  on  Flower  St.,  bet.  7th  and 
8th  Sts.,  for  Meyer  Siegel  &  Co.,  617  S 
Broadway;  the  bldg.  will  be  devoted 
entirely  to  ladies  ready  to  wear  fur- 
nishings: 60x152  ft.;  $300,000.  Plans 
w^ill  be  compl.  and  ready  for  bids  in 
about   2   weeks. 


BEVERLY  HILLS.  L.  A.  Co.,  Cal. — 
Irving  Osgood,  311  N  Oakhurst  Drive, 
Beverly  Hills,  has  compl.  preliminary 
plans  far  a  2-story  brick  store  and  of- 
fice bldg.,  cor.  Wilshire  Blvd.  and  Bev- 
erly H-ills,  for  Leader  Drug  Co;  9 
stores   and   2«   offices;   $50,000. 


LOS  ANGELES,  Cal.— Architect  .L 
Martyn  Haenke,  412  Rives-Strong 
Bldg.,  has  prepared  plans  for  a  five- 
.«:tory  Class  A  store  and  office  building 
at  Sunset  Blvd.  and  Reservoir  St.  for 
H.  Shapiro;  125x90  ft.,  stores  in  first 
story,  40  offices  above;  reinforced  con- 
crete construction,  elevator;  $125,000. 
Bids  will  be  taken  on  segregated  con- 
tracts next  week. 


CONCPETE 


SANDY    PRATT    PRESENTS    CHARITY    BOX 

The  North  Sacramento  Rotary  Club  was  presented  with  its  charter  on 
Wednesday  night  last,  by  Paul  Rieger  of  San  Fiancisc  ,  Past  District  Governor 
of  Rotary  International  and  Sandy  Pratt,  President  of  the  Pratt  Building  Ma- 
terial Company,  and  a  member  of  the  San  Francisco  Rotary  >^lub,  giave  the 
Noith  Sacramento  Club  a  charity  box  made  of  eucalyptus  wood  from  Mt. 
Davidson  (highest  point  in  San  Francisco  and  location  of  the  site  of  the  Sun- 
1  ise  Easter  cross)  in  Sutro  Forest.  The  box  was  made  by  William  Ergert,  head 
cabinet  maker  for  Fernando  Nelson,  the  well  known  west  of  Twin  Pealis 
builder,   who  is  now   building   his   3501st   residence   in   San   Francisco. 

Sandy  Pratt  is  "Mayor"  of  beautiful  Westwood  iaik,  and  is  always  boost- 
ing the  fast  growing  west  of  Twin  Peaks  district,  hence  the  bo.x  made  of  wood 
from   Sandy's   neighborhood. 

North  Sacramento  is  a  newly  incorpo  ated  city  of  10,000  live  wire  citizens 
and  Sandy's  American  River  sand  plant  separates  this  city  from  Sacramento. 

President  August  F.  Brinkman  of  the  Sacramento  Rotary  Club  presided, 
Arthur  W.  Sweet,  Mayor  of  North  Sacramento,  delivered  the  address  of  welcome. 

The  balance  of  the  program  was:  song  by  the  Sacramento  Rotary  Quintet: 
presentation  of  charter  and  address  by  Past  District  Governor  Paul  Rieger  of 
San  Francisco;  acceptance  of  charter,  George  D.  Dunn,  president  of  the  North 
Sacramento  Rotary  Club;  introduction  of  club  presidents  and  members;  presen- 
tation of  gavel  by  Rotary  Club  of  Auburn;  presentation  of  flag  and  copies  of  the 
Rotary  Code  of  Ethics  by  the  Sacramento  Rotary  Club;  acceptance  by  Charles 
Gilmore-  vocal  selection,  Miss  Doroihy  Morrill,  accompanied  by  Miss  Loma 
Kellogg  address  by  the  Right  Rev.  William  Hall  Moreland,  bishop  of  the 
Episcopal   Diocese   of  Sacra. nento;   song,    America. — San   Francisco   News   Item. 


IT    PAYS   to    advertise. 

•  •      • 

SANDY  SPENDS  a  few  djllais. 
»      •      • 

ON  A  nice  box. 

•  *      • 

AND   MAKES  many   papers. 

•  «      • 

AND  DOES   not   pay. 

•  •      ♦ 

FOR  THE  space. 
»      •      » 

LIKE   HE   har,   t   . 

•  •      • 

WITH  THIS  j.)urn    1. 

»  •  • 
OF   USEFUL   inTormation. 

«  •  • 
ANYV/AY,   SANDY   is   glad. 

•  •      • 

OF   T.-IE   cppjrlunity. 

•  «      • 

TO  APi  E.\It   in   this  space. 

•  •      « 

AND   TO   l>c    frank. 

•  *      « 

IT  IS  \\'A\   worth. 

•  •      • 

ALL  S.VNDY  pays. 

•  •      * 

FOfi  THESE  valuable  columns. 

•  •      * 

BECAUSE   THIS  is  a   daily   paper. 

•  •      • 

OF   WIDE  circulation. 

•  •      • 

AND  SANDY  Pratt,  producer. 


OF  SAND,  rock  and  gravel. 

*  •      • 

IS  SATISFIED, 

*  «      * 

IF  ONLY  a  few. 

SAY,   l60%. 

■      •      • 

OF  THIS  paper's  readers. 

*  •     • 

READ    SANDY'S    near-comedy. 

*  *      • 

"I   THANK   you." 


This  gate,  made  oi  w m.iU  iii.-.v.,  v.see 
above  news  story)  is  always  open  and 
leads  to  Sandy  Pratts  sand,  rock  and 
gravel  plants  at  Sac.  aitiento,  Marys- 
villo,  Kan  Francisco,  Prattrock  (near 
Folsom)  and  Prattco  (Monterey  Co.) 
You  are  always  welcome  at  any  of 
these  plants  and  offices  and  will  be 
greeted   by  a   pleasant  smile. 
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RICHMOND,  Contra  Costa  Co.,  Cal. — 
F.  A.  Muller,  general  contractor,  Syn- 
dicate Bldg.,  Oakland,  has  been  grant- 
ed building  permit  and  will  erect  for 
himself  a  two-story  Class  B  store  and 
office  building  at  s.w.  10th  and  Mac- 
donald  Ave. 

SANTA  BARBARA,  Cal. — Architects 
Wm.  A.  Edwards  and  J.  J.  Plunkett, 
1405  Anacapa  St.,  have  prepared  plans 
for  two-story  masonry  building  at  the 
northwest  corner  of  Anacapa  and  Or- 
tega for  W.  H.  Livingston.  Ground  has 
been  broken.  Building  will  contain  5 
shops  and  7  studios;  stucco  exterior; 
$75,000. 

LOS  ANGELES,  Cal.— Architect  John 
M.  Cooper,  321  Rives-Strong  Bldg.,  has 
completed  preliminary  plans  and  has 
contract  for  12-story  and  basement  re- 
inforced concrete  store  and  office  build- 
ing at  the  southeast  corner  of  10th  and 
Main  S'ts.,  for  William  Crittenden;  175x 
100    feet;    $100,000. 


THEATRES 


Contract    Awarded. 

THEATRE  Cost,    $50,000 

MARTINEZ,  Contra  Costa  Co..  Calif. 

Completion  of  class  A  theatre  building 

Owner — West    Coast     Theatres. 

Architect  —  Reid  Bros.,  105  Montgom- 
ery   St.,   San    Francisco. 

Contractor — M.  McDonald,  Oakland. 
Calif. 


Plans   Being   Prepared. 

THEATRE  Cost,    $250,000 

SAN  FRANCISCO,   San  Bruno  Ave.   bet. 

Bacon  and  Burroughs  Sts. 
Class  "A"  moving  picture   theatre. 

(Seating    capacity    1600) 
Owner — Ackermann    &    Harris,    Phelan 

Bldg.,    San    Francisco. 
Architect  to  be  selected. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


Sao  FrandMO 


63«-642  M«M^  Tn 


S*mJ  alt  im%uitit$  f  ■««r(r  Offitt» 


Low    Bidders. 

THEATRE  Cost.    $125,000 

mORKELEY,    Alameda    Co..    Cal.      Uni- 
versity  and   San   Pablo  Aves. 
Class    A    reinforced    concrete      moving 

picture   theatre    (1400   seats). 
Owner — Golden  State  Theatres  Co.,  Inc. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,    San   Francisco. 
Low   Bidder — Barrett  &  Hilp,   918  Har- 
rison   St.,    San    Francisco. 
Contract    does    not     include    heating 
and  ventilating,  electrical  work,  paint- 
ing and  decorating,  seating,  organ,  etc. 


SAN  FRANCISCO,  Calif.— It  has  been 
reported  that  the  Orpheum  interests 
are  planning  a  Junior  Orpheum  Thea- 
tre in  the  Mission  district  between 
19th  and   20th  streets. 


LOS  ANGELES,  Cal. — John  Paxton 
Perrine,  814  Lincoln  Bldg.,  has  com- 
pleted working  plans  and  will  take 
bids  next  week  on  general  contract 
for  two-story  and  basement  theatre, 
office  and  store  building  at  the.  corner 
of  Pasadena  Ave.  and  Avenue  26,  for 
West  Coast  Theatres;  seat  1600;  $140,- 
000. 


Bids   To    Be    Asked   Shortly. 

THEATRE  Cost,    $125,000 

OROVILLE,    Meyers    &    Robinson    Sts. 

Reinforced  concrete  theatre  building 
(seating    capacity    1400,    6    stores). 

Owner — West    Coast    Theatres,    Inc. 

Architect — Arthur  H.  Lamb,  2761  Cur- 
tis   St.,   Sacramento. 


LOS  ANGELES,  Cal.— Meyer  &  Holler, 
3rd  Floor,  Wright-Callender  Bldg.,  have 
contract  at  $756,000  for  steel  frame  for 
Chinese  theatre  building  at  the  corner 
of  Hollywood  Blvd.  and  Orange  Dr.,  for 
Grauinan's  Greater  Hollywood  Theatres 
Inc.  ;seating  capacity  of  2500  people, 
foyer,  large  lobby  and  entrance,  offices, 
men  and  ladies'  smoking  and  rest 
rooms,  shops  and  stores;  140x250  feel. 
Excavation  has  Ijeen  awarded  and 
ground   will   be  broken  at  once. 


WHARVES  &  DOCKS 


SAX  FRANCISCO— At  $142,765  David 
Nordstrom,  4146  Emerald  St..  Oakland, 
awarded  contract  by  Board  of  State 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  for 
the  constriiction  of  two  sheds  for 
Pier  50  on  tne  water  front  of  the  City 
and  County  of  San  Francisco  in  ac- 
cordance with  plans  and  specifications 
by  Chief  Engineer  Frank  G.  White, 
Ferry  Bldg..  San  Francisco.  Other 
bids   submitted  were: 

Schuler    &    McDonald $154,370 

Vogt   &   Davidson 159,430 

Clinton    Constr.    Co 161,700 

M.    B.    McGowan    168,000 

A.    W.    Kitchen 169,952 

Industrial    Constr.    Co 170,293 

Grant    &    Hart 173,200 

H.    L.    Peterson    178,636 

R.    W.    Moller 195,530 


SAN  FRANCISCO — Until  Jan.  14.  2  P. 
M.,  bids  will  be  received  by  State  Board 
of  llarbor  Commissioners,  Ferry  Bldg., 
to  paint  portions  of  Piers  Nos.  39,  37, 
35,  33  31  and  29  on  harbor  front.  See 
call  for  bids  under  olBoial  propoxal  see- 
tlon  in  this  {.••Nae. 


CALlFORNI.\  CITY.  Marin  Co.,  Cal. 
— Fenebine  Guild  Lumber  Co.,  Inc., 
Jackson.  Mississippi,  recent  purchasers 
of  California  timber  lands  has  ac- 
quired land  for  a  terminal  near  the  U. 
S.  coaling  station  at  California  City. 
Engineers  are  now  on  the  ground  mak- 
ing surveys  for  proposed  wharves  and 
docks. 


SAN  FRANCISCO — State  Board  of 
Harbor  Commissioners,  Ferry  Bldg., 
contemplate  union  automobile  ferry 
terminal  consisting  of  four  slips  to 
meet  the  requirements  of  the  three 
different  transbay  services.  Two  new 
slips  are  contemplated  at  the  foot  of 
Hyde  St.,  in  addition  to  the  two  now 
in  use  by  the  G.  G.  Ferry  Co.  Frank  G. 
White  Is  chief  engineer  for  the  com- 
mission. 


in 
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MISCELLANEOUS  BUILDING 
CONSTRUCTION 


;L0S  ANGELES,  Cal.— Liewelb'ji  /^n- 
Works,  Main  and  Redoudo  Sts.,  Su-b.^ 
low  bid  to  water  and  power  commr'at 
$2545  net  for  5  10,000-g-al.  oil  tanks 
under  spec.   P-589. 

SAN  DIEGO,  Cal.— B.  W.  Vaughan, 
amusement  park  contractor,  will  have 
charge  of  construction  of  "The  Fun 
Zone,"  at  Missiun  Beach,  work  on  whicji 
is  to  start  at  once,  according  to  an 
announcement  by  Bob  Hicks,  head  or 
the  Mission  Beach  Amusement  Corp., 
owner.  The  zone  will  cover  approxi- 
mately one  block  and  will  include 
buildings  for  Scooter,  Sbooting  Gallery, 
Fun  House,  3rd  Degree,  carousel,  and 
other    similar    units, 

ROSEVILLE,  Placer  Co.,  Cal. — Morri- 
son-Knudson,  Boise,  Idaho,  awarded 
contract  by  Pacific  Fruit  Express  Co., 
65  Market  St.,  San  Francisco,  to  move 
300,000  yds.  In  connection  with  grading 
for  proposed  ice  plant  to  be  erected 
here. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Jan.  5,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for  oil 
tanks  tanks  under  spec.  P.  A.  Adv. 
P-589.    Jas.    P.   Vroman,   secy. 


BERKELEY,  Alameda  Co.,  Cal.- — 
Regents  of  the  University  of  California 
arranging  to  make  West  Field  on 
campue  a  baseball  field  for  varsity 
games.  The  field  will  be  graded  and 
bleachers   erected. 


FRESNO,  Fresno  Co.,  Cal. — Barrett- 
Hicks,  1031  Broadway,  Fresno,  at  $2087 
awarded  contract  by  county  super- 
visors to  install  plumbing  in  comfort 
stations  in  Roeding  Park.  Other  bids: 
Nudt  Johnson,  $2358;  B.  A.  Newman 
Co.,  $2239;  A.  M.  Goeddei,  $2350. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  Jan.  25.  10  A.  M.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  County  Clerk, 
to  fur.  and  install  sprinkling  system  in 
Courthouse  grounds.  Cert,  check  10% 
payable  to  county  req.  Plans  on  file  in 
office  of  clerk. 


BERKELEY,  Alameda  Co.,  Cal. — City 
Council,  Emma  M.  Hann,  city  clerk,  in- 
vites and  will  receive  bids  up  to  10 
A.  M.,  Tuesday,  January  12,  1926,  for 
furnishing,  erecting  and  maintaining 
the  necessary  switchboard,  telephones, 
and  connections  to  be  used  in  conjunc- 
tion with  the  Police  red  light  signal 
system.  Copies  of  specifications  and 
bid  form  may  be  obtained  iVom  ti..- 
office  of  the  City  Clerk.  Each  bid 
must  be  accompanied  by  a  ceitilieu 
check  in  an  amount  equal  to  10%  of 
the  amount  bid. 


BUSINESS  OFPORTfJMTI  /•;> 


SAN  FRAiXClSOO — Fur tbpr, -.informa- 
tion regarding  these  opportuiai'ties  may 
be  obtained  from  the  office  of  Larsen 
.Advance  "construction  lieports,  818 
Mission  Street,  San  Francisco,  eitlier 
by  phone,  letter  or  personal  call.  Re- 
quests for  additiunal  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  reiiuests 
must  be  accompanied  by  the  Indc^ 
Number  of  each   opportunity. 

9840 — Wellington,  N.  Z.  Gentlemai.. 
now  in  San  Francisco,  a  permanent  res- 
ident of  New  Zealand,  desires  to  rep- 
resent an  American  manufacturers  in 
the  Australian  and  New  Zealand  mar- 
ket. 

9842 — Auckland,  N.  Z.  Well  estau- 
lished  manufacturers"  repi  esenlatives 
are  very  desirous  of  communicatinj^ 
resent  an  American  inaiiui'acturer  in 
terested  in  ai)pointing  a  representative 
in  New  Zealand.  Are  interested  in 
household  hardwaie,  plumbing  goods, 
dry  goods,   hosiery,  etc. 

9845 — Czechoslovakia.  Exporters  of 
bauxite  fluorspar,  white  stone,  marble 
and  kaolin,  wish  to  communicate  wiin 
interested  San  Francisco  importers. 

9846— Dalmatia.  Exporters  of  cement, 
desire  to  establish  connections  with; 
San    F.^'.nc;:. -J    :;.  sorters.  .     ' 


98i7^Soitau_in  Hannover,  Germany. 
Manufacturer  of  artistic  tinware  wishes 
to   be   represented   in   San   Francisco. 

9848 — Remscheid,  Germany.  Manu- 
facturer of  tools  for  electrical  work 
desires  a  representative   in   California. 

9854— Para,  Brazil.  Firm  cLesires  to 
■represent,  on,  a  commission  basis,  Cali- 
fornia firms  interested  in  promoting' a 
market  for  their  products  in  Brazil. 
They  enclose  with  their  letter  a  cir- 
cular of  information  and  pictures  of 
their  offices. 

D  1918 — Philadelphia;  Pa.  -Manufac- 
turers of  forged  steel  pipe'  flanges, 
boiler  flanges,  tank  flanges,  and  kindr- 
ed forged  steel  products,  desires  to  ap- 
point an  exclusive  sales  representative 
in    San    Francisco. 

D-1920 — Portland,  Oregon.  Salesman 
representing  several  large  Eastern  fac- 
tories for  past  seven  years  in  Pacific 
Northwest,  desires  either  one  full  line 
With-  desirable  earnings,  or  several 
lines  to  sell  in  that  territory.  Satis- 
factory credentials  in  that  territory 
and  here  furnished,     '"ommission   basis. 


Ill^stTatinf  -the    effect:  of  ^rthj;.  P.ro.r 
posed    new    schedules,    the    commissiori 
said    that    the    rates    on    cedar    or    red-i; 
wood    lumbe.r    from    Weed,    Cal.    to    To-ji 
roato/  0»it.,    are    now    96    cents    per    lOOi 
pottn(is  |ind  \^ould  become  $1,005,  while^i 
oivfir  arid   pjne   from   Weed   to   Torontqj 
the  present  rate  of  96  cents  would  havej 
been    reduced    to   88  V2    cents.      On    cedaiii 
and    redwood    from    Weed,  .to    Mojitp^al;' 
Quebec,    the    present    rate    of    96    cen'ts' 
would    ha-ve    become    $1,035,    while    the 
fir    and    pine    rate    to    Montreal    would 
have  been  slightly  reduced.  ■      •  ' 

These  contemplated  changes,  which 
are  now  invalidated,  were  said  to  be 
typical  of  the  effect  in  all  the  states  of 
origin.  • 


IVOVEL    PLAN    FOR    CHliCICING 
SLOPES 


LUMBER  RATE  EQUALIZATION 

PLAN    HELD    UP 


A  general  readjustment  of  rates  on 
lumber  moving  to  Canada  from  south- 
ern Pacific  Coast  territory,  which  rail- 
roads sought  to  make  effective  Septem- 
ber 8th,  was  held  unreasonable  by  the 
interstate   commerce   commission. 

The  new  schedules,  which  were  not 
allowed  to  become  effective  since  the 
commission  suspended  them  at  the 
time  of  their  proposal,  applied  on  all 
shipments  to  Canada  from  Arizona, 
California,  Nevada,  New^  Mexico,  Oregon 
and  Utah. 

The  revision  was  considered  neces- 
sary by  the  railroads  in  order  to 
equalize  m|arket  conditions  for  the 
producers  in  that  territory  with  the 
rate  situation  afforded  producers  in  the 
north   Pacific   Coast   timber   areas. 

The  readjustment  was  held  unreas- 
onable after  protests  were  received 
from  the  California  Redwood  Associa- 
tion and  other  organizations  of  lumber 
men,  who  said  it  would  operate  gen- 
erally to  increase  rates  and  restrict 
the   movement   of   their  lumber. 


Because  Oj.  the  many  and  various 
materials  encountered  in  excavation, 
and  a  limited  width  of  right  of  way  on 
the  new  Coast  Highway  through  the 
Malibu  Ranch,  it  has  been  necessary 
t3  employ  numerous  slope  angles  for 
cut  banks,  ranging  from  %  to  1,  to 
1^  to  1,  reports  Division  VII  of  the 
Laliforn  a    State    Highway   Commission. 

In  checking,  the  various  slopes,  a  5- 
foot  straightedge  is  employed  with 
cleats  attached  at  the  proper  angle. 
They  are  arranged  in  such  a  way  that 
when  a  cleat ,  is  held  hoiiz;ntal  as 
shown  by  a!n  attached  level,  the 
straightedge   is   on  the  proper  slope. 

The  straigHtedge  is  provided  with 
six  cleats  on  each  side  and  can  be  used 
to  measure  the  angle  of  twelve  differ- 
ent  slopes. 
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(Painting; — State       Board       of       Harbor 
CommiHHlonerH) 


OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COMMISSIONERS,  Union 
Depot  and  Ferry  House,  San  Francisco, 
California,    December    30,    1925. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  i! 
o'clock  P.  ]M„  Thursday,  January  14, 
lOliO,  for  furnishing  materials  and  labor 
for  painting  portions  of  Piers  39,  37, 
35,  33,  31  and  29,  on  the  waterfront  of 
the  City  and  County  of  San  Francisco, 
in  accordance  with  specifications 
adopted  by  the  Board  December  17, 
1925,  and  on  file  in  this  office,  to  which 
special   reference   is   hereby   made. 

The  work  to  be  done  under  these 
specifications  consist  of  furnishing  all 
materials  and  labor  for  the  work  of 
painting  portions  of  Piers  39,  37,  35,  33, 
31,  and  29. 

The  materials  to  be  used  in  the  work 
shall  consist  of  the  requisite  quantities 
of  painters'  materials.  All  matciials 
used  must  be  of  the  best  of  their  re- 
spective kinds  if  not  specially  specified 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5%)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned  that 
if  the  proposal  is  accepted  and  the  con- 
tract awarded,  and  if  the  bidder  shall 
fail  or  neglect  to  execute  a  contract 
and  give  the  bond  required  within  six 
(6)  days  after  the  award  is  made  in 
that  case  the  said  sum  mentioned  in 
said  check  shall  be  deemed  liquiuated 
damages  for  such  failure  and  neglect, 
and  shall  be  paid  into  the  San  Fran- 
cisco Harbor  Improvement  Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House  at  or 
prior  to  2  o'clock  P.  M.  on  Thursday, 
January  14,  1926,  at  which  time  and 
place  the  bids  will  be  publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Specifications  for  this  work  to  be  had 
at  Room  18,  Union  Depot  and  Ferry 
House,  upon  depositing  $10  for  same, 
which  will  be  returned  on  return  of 
specifications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Paint- 
ing Portions  of  Piers  39.  37,  35,  33,  31 
and   29." 

WM.   A.    SHERMAN, 
M.   F.   COCHRANE, 
JOHN    B.    SANFORD, 
Board   of  State  Harbor  Commissioners. 
FRANK  G.  WHITE, 

Chief    Engineer. 
J.  L.  PHELPS,  Secretary. 


STATE  OP  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hit?h^vuy  Commission,  r>15  Forum 
Building',  Sacramento,  Cnl..  until  2 
o'clock  P.  M.  on  January  18,  1920.  at 
which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows: 

Yolo  County,  between  Fifth  Street  in 
Washington  and  the  M  Street  Bridge 
(X-Yol-6-C),  about  twenty-five  hund- 
redth (0.25)  miles  in  length;  to  be 
graded. 

STATE  HIGHWAY  ENGINEER'S 

ESTIMATE 

Item  1.  32,000  cubic  yards  roadway 
embankment   without    classification. 


A  call  for  bids  publlahed  in 
this  section  indicates  that  bldf> 
are  desl.'ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlg'hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


The  foregoing  quantities  are  approxi- 
mate only,  being  given  as  a  basis  for 
the  comparison  of  bids,  and  the  Cali- 
fornia Highway  Commission  does  not, 
expressly  or  by  implication  agree  that 
the  actual  amount  of  work  will  cor- 
respond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of  the 
work  as  may  be  deemed  necessary  or 
expedient  by  the  said  Commission. 

All  bids  are  to  be  compared  on  the 
basis  of  the  State  Highway  Engineer's 
estimate  of  the  quantities  of  work  to 
be  done. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  represen- 
tative of  the  Commission.  It  is  re- 
quested that  arrangements  for  joint 
field  inspection  be  made  as  far  in  ad- 
vance as  possible.  Detailed  informa- 
tion concerning  the  proposed  work 
may  be  obtained  from  the  Division 
office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rcctiLns  as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The   California  Highway  Commission 
reserves   the   right   to   reject  any   or  all 
bids    or    to    accept   the    bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.   M.   MORTON, 
State    Highway    Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:     December  21,  1925. 


OU.\NTITY  SURVEYOR 

ValaatloB   Enstneer 
ARTHUR     F»RIDDLE 

003    BlUslon    Street,   at    TlOrd    St. 

San    Pranclaco.    Calil. 

Telephone    Dougrl&s   8-4-9-1 

General  Listing  Barean 

Architect's  Preliminary  Estlmatss 


(Turlock    Union    High    School    DiMtrlct) 


Notice  Is  hereby  given  that  Sealed 
Bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Turlock 
Union  High  School  District,  Stanislaus 
County,  State  of  California,  in  the  High 
School  Building  at  Turlock,  Calif.,  at 
8  o'clock  P.  >l.,  Monday,  January  18th, 
li>2<t,  for  the  erection  and  completion 
of  a  two-story  brick  and  concrete  ad- 
dition to  the  present  high  school 
building  for  the  Turlock  Union  School 
District  in  accordance  with  plans  and 
specifications  made  for  the  same  by 
\V.  H.  Weeks,  Architect,  369  Pine  St., 
San  Francisco,  and  1924  Broadway, 
Oakland,  California,  for  the  general 
contract.  Plans  and  specifications  may 
be  seen  at  the  offices  of  the  architect 
before  mentioned,  or  at  the  office  of 
the  Board  of  Trustees,  Turlock  Union 
High    School    Building,    Turlock,    Calif. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  per  cent  (5%)  of  the  amount  of 
the  bid,  and  made  payable  to  A.  G. 
Croweli,  Clerk  of  the  Board  of  Trus- 
tees of  the  Turlock  Union  High  School 
District;  said  check  to  be  forfeited  to 
the  School  District  if  the  successful 
bidder  fails  to  sign  the  contract  and 
give  a  good  and  sufficient  bond,  as  re- 
quired by  law,  within  10  days  after 
tile  awarding  of  the  contract.  A 
bidder's  bond  will  be  acceptable  in 
place  of  a  certified  check. 

Each  bid  must  be  made  out  on  bid 
forms  obtained  from  the  Architect,  en- 
closed in  a  sealed  envelope  which  is 
endorsed  "Proposal  for  General  Con- 
tract," and  must  be  delivered  to  A.  G. 
Croweli,  Clerk  of  the  Board  of  Trus- 
tees, Turlock,  California,  prior  to  the 
date  and  time  set  for  the  opening  of 
bids. 

Owner  reserves  the  right  to  reject 
any    or   all    bids. 

(Signed)  A.    G.    CROWELL, 

Clerk,  of  the  Board  of  Trustees,  Tur- 
lock Union  High  School  District, 
Turlock,    California. 


STATE  OF   CALIFORNIA 


CALIFORNL\  HIGH1VAY   COMMISSIOX 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Higrh'tvny  ComniiflMion,  515  Forum 
Buildinic,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  January  18,  1930.  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
of  portions  of  State  Highway,  as  fol- 
lows: 

Yolo  County,  between  Fifth  Street 
in  Washington  and  the  M  Street  Bridge 
(X-Yolo-6-C).  about  twenty-five  hun- 
dredths (0.25)  miles  in  length  to  be 
graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Redding.  Sacramento, 
San  Francisco,  San  Luis  Obispo.  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  Inspection 
be  made  as  far  In  advance  as  possible. 
Detailed     information     concerning     the 
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proposed    work    maj'  be    obtained    from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The  California  Highway   Commission 
reserves   the   right   to  reject  any   or   all 
bids    or    to    accept    the    bid   deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California  Hghway   Commission. 
R.   M.   MORTON, 

State    Highway    Engineer. 
W.   F.  MIXON,  Secretary. 
Dated:      December     21,   1925. 


NOTICE   TO    CONTRACTORS 


(Radio     TowersJ — Entreka,     Oalif.) 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  bids,  in  the  near  future,  on  Speci- 
fication No.  5161,  "125-Foot  Radio 
Tower,  Naval  Radio  Station,  Eureka, 
California".  The  tower  will  be  tri- 
angular In  plan,  the  bases  of  the  legs 
forming  the  corners  on  the  triangle 
approximately  17  feet  on  each  side.  The 
tower  will  have  a  ladder,  top  plat- 
form, top  sheave,  and  lightning  pro- 
tection. Each  leg  will  be  supported  by 
.ind  anchored  to  a  concrete  footing, 
with  electrical  connection  to  the  legs 
of  the   tower. 

In  the  event  that  this  work  Is  of  in- 
terest to  your  firm,  you  should  for- 
ward to  the  Bureau  or  to  the  Com.- 
mandant.  Navy  Yard,  Mare  Island, 
Calif.,  a  clieck  or  postal  money  order 
for  $10.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks  as  secur- 
ity for  the  safe  return  of  the  drawings 
arid   specifications. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearing 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  speci- 
fications are  received  from  the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding   data. 


NOTICE   TO    CONTRACTORS 


(Garfield   School — Oakland) 

Office  of  the  Secretary  of  the  Board 
of  Education   of  the   City   of  Oakland. 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Oakland 
and  of  the  Oakland  School  District  of 
Alameda  County,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Secretary  of  said  Board,  Room  211, 
City  Hail,  Oakland,  California,  until 
Tue.sday,  the  12th  day  of  January,  1»2«, 
at  »:45  A.  M.,  at  which  time  said  bids 
will  be  opened  for  the  erection  and 
completion  of  the  Garfield  School 
Building,  of  the  Oakland  School  Dis- 
trict, located  on  the  east  side  of  22nd 
Avenue,  between  E-16th  and  E-17th 
Streets,  in  the  City  of  Oakland,  County 
of  Alameda,  State  of  California.  These 
bids  shall  be  presented  in  accordance 
with  the  plans  and  specifications  for 
said  building  on  file  in  the  office  of  the 
Secretary  of  the  Board  of  Education, 
City  Hall,  and  in  the  office  of  the  Su- 
perintendent of  Buildings,  337  17th 
Street,    Oakland,   California. 

Separate   bids   will   be    received   for: 

(1)  General    Work. 

(2)  Awning  Type  Window  Fixtures 
and   Hardware. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superintend- 
ent of  Buildings  at  his  office  herein- 
before mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent  of   Buildings,   and     be      signed 


by  the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
rsponsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  liqui- 
dated damages  should  the  party  cr 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
by  law.  The  amount  of  said  check 
shall  not  be  less  than  ten  (10%)  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
be  required  to  be  in  excess  of  Five 
Thousand  ($5000.00)  Dollars.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained  from 
the   Superintendent   of  Buildings. 


Saturday,    January    9,    1926 

Bids  will  be  opened  by  the  Board 
of  said  District  on  Tuesday,  the  12th 
day  of  January,  1926,  at  9:45  A.  M.,  in 
the  Board  Room,  211  second  floor,  of 
said  City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
any  and  all  bids  or  any  or  all  items  of 
such  bids. 

JOHN    W.    EDGEMOND, 
Secretary    of    the    Board    of    Education 
of    Oakland,    California. 


NOTICE    TO    CONTRACTORS 
(Painting;  — Fort   Mason) 


OFFICE  CONSTRUCTING  QUARTER- 
MASTER, FOrt  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  Jan.  12,  1926,  for  exterior 
painting  of  buildings  at  Fort  Mason, 
Calif.      Information    upon    application. 


Sale  of 
Factory  Equipment 

The  undersigned  trustee  offers  for  sale  the  following  personal 
property  of  the  bankrupt  estate  of  the  WESTGATE  METAL 
PRODUCTS  CO.,  situated  at  the  former  plant  of  the  bankrupt  at 
47th  Avenue  and  East  12th  Street,  Oakland. 

1.  The  equipment  and  machinery,  all  modern  and  in  first 
class  condition  and  suitable  for  almost  any  kind  of  manufacturing. 
The  plant  consists  of  a  fully  equipped  tool  room,  machine  shop,  sheet 
metal  shop,  press  department,  plating  works,  polishing  department, 
foundry,  carpenter  shop,  paint  shop  and  enameling  oven,  inventoried 
at  $113,442.55. 

2.  Furniture  and  fixtures,  consisting  of  high  class  office 
furniture,  fixtures  and  equipment  in  good  condition  and  inventoried 
at  $8,412.00. 

Appointments  to  inspect  the  property  may  be  made  upon  appli- 
cation to  Ivey  Marshall,  custodian  at  the  plant,  phone  Fruitvale 
3700,  between  the  hours  of  9  A.  M.  and  5  P.  M.  A  complete  list 
and  description  of  the  property  to  be  sold  can  he  obtained  upon  appli- 
cation to  the  trustee,  or  at  the  office  of  the  referee. 

Bids  are  invited  for  the  entire  property  as  a  whole,  or  for  sep- 
arate parcels,  before  Hon.  Wm.  J.  Hayes,  Referee  in  Bankruptcy, 
at  the  plant,  on  Wednesday,  the  13th  day  of  January,  1926,  at  10 
A.  M.,  at  which  time  the  highest  bids,  either, as  a  whole  or  in  parcels 
if  satisfactory,  will  be  confirmed  by  the  Referee. 

All  bids  will  be  subject  to  the  confirmation  of  the  Referee,  and 
all  sales  will  be  to  the  highest  bidder,  for  cash,  or  upon  terms,  with 
the  right  reserved  to  reject  any  and  all  bids.  For  further  informa- 
tion inquire  of  the  trustee  or  the  custodian  at  the  plant,  Ivey  Mar- 
shall,  phone   Fruitvale   3700. 

HARRY  G.  McKANNAY,  Trustee 
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BRIDGES 


SANTA  ANA,  Cal.— Mercereau  Bridge 
&  Constr.  Co.,  313  N  Ave.  22,  Los  An- 
geles, awarded  cent,  by  ccunty  at  $9587 
to  const,  new  bridge  and  extensions  to 
existing  bridges  and  culv.  on  Santa 
Ana  Canyon   Rd. 

SAN  MATEO  COUNTY,  Calif. — Frank 
p.  Towne  interests  which  proposed  to 
const,  bridge  over  San  Francisco  Bay 
from  Coyote  Point,  San  Mateo  county 
to  Alameda  county,  are  reproprted  to 
have  abandoned  the  project.  Ma- 
chinery and  equipment  on  the  site  is 
reported  to  have  been  dismantled.  The 
Towne  interests,  some  months  ago, 
posted  a  $50,000  bond  with  the  San  Ma- 
teo county  supervisors  assuring  that 
the  structure  "would  be  built  if  found 
feasible." 


HAMILTON  CITY,  Glenn  Co.,  Cal. — 
Hamilton  Boulevard  District  will  call 
election  to  vote  bonds  of  $40,000  to  fi- 
nance const,  of  bridge  over  Grand  Cen- 
tral canal  en  Chico-Orland  highway 
and   rebuild  St.   John   bridge. 


RENO,  Nevada — City  votes  bonds  of 
$70,000  to  finance  one-half  portion  of 
cost  to  erect  bridge  over  Truckee  river 
in  Center  street.  Harry  Chism,  city 
engineer. 


SAn  FRANCISCO— Until  Jan.  13.  3 
p.  m.,  bids  will  be  rec.  by  Board  of 
Public  Works  for  fender  piling  and 
appurtenances  in  connection  with 
bridges  at  4th  and  6th  sts.  over  chan- 
nel; estimated  cost,  $2000.  Plans  ob- 
tainable from  Bureau  of  Engineering, 
3rd    floor.    City    Hall. 


FAIRFIELD,  Solano  Co.,  Cal.— O. 
Stewart  of  S'an  Francisco  granted 
franchise  by  Board  of  Supervisors  to 
erect  toll  bridge  across  Napa  river 
as  connecting  link  betw^een  a  road 
from  Sears  Point  in  Sonoma  County  to 
Vallejo,    Solano    County. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


REDONDO  "BEACH,  Cal.  —  City 
council  has  before  it  753  signatures  to 
petitions  asking  for  election  to  vote  on 
a  $200,000  bond  issue  for  purchase  of 
the  south  beach,  and  $300,000  for  the 
construction  of  a  breakwater. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.— Westinghouse 
Elec.  &  Mfg.  Co.  awarded  cont.  by 
water  and  power  comm.  at  $7900  for 
street  lighting  transformers  under 
spec.    P-369-506. 


LOS  ANGELES,  Cal.  —  City  plans 
ornam.  lights  in  Serrano  Ave.,  betw. 
Hollyword  and  Sunset  Blvds.;  pressed 
steel  lighting  posts;  1911  act.  Protests 
Jan.    22. 


PASADENA,  Cal.— Until  10  A.  M.,  Jan. 
12,  bids  will  be  rec.  for  ornam.  light- 
ing system  in  Linda  Vista  Ave.  bet.  In- 
verness Dr.  and  Afton  St.  and  portions 
of  Puente  Dr..  Parkview,  Ontario  Ave., 
"West  Ave.,  and  other  Sts.:  Union  met. 
posts. 

Bids,  same  date,  for  ornam.  lights  in 
Pasadena  Ave.,  bet.  California  and 
Bellefontaine  Sts.,  approx.  2869  ft. 
frontage.  Cert,  check  or  bond,  10%. 
Bessie  Chamberlain,  city  clerk.  W.  C. 
Earle,  city  engineer.  Work  to  be  under 
1911  act. 


SAN  BERNARDINO,  Cal.— City  de- 
clares inten.  for  ornam.  lights  in  Mt. 
Verncn  Ave.,  bet.  Mill  St.  and  s.  city 
limits;  cem.  cone,  posts  (Marbelite;; 
1911   act. 


LOS  ANGELES.  Cal.— City  plans 
ornam.  lights  in  Melrose  Ave.,  bet.  La 
(Menega  Blvd.  and  Fairfax  Ave:  cone, 
posts;    1911    act.    Protests,   Jan.    22. 


HEMET,  Cal.— John  R.  Davies.  2131 
Santee  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $10,535  for  ornam.  lights  in 
Harvard,  bet.  Litham  and  Acacia  Sts., 
etc.,  invclv.  60  Marbelite  posts  cover- 
ing appr(  X.   2   mi.   frontage. 


CULVER  CITY,  Cal.— Until  8  p.  m., 
Jan.  11,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Huron  Ave.  and  other 
sts.  Cert,  check  or  bond  10%.  Nellie 
Brown   Haus,  city  clerk. 


RIVERSIDE,  Cal.— Until  10:30  a.  m.. 
.Jan.  19,  bids  will  be  rec.  for  ornam. 
lights  in  Walnut  St.,  bet.  Houghton 
Ave.  and  11th  St.,  and  in  11th  St.,  bet. 
bet.  Walnut  and  Pepper  Sts.;  spec.  837; 
1911   act.  C.  B.   Burns,  city  clerk. 


LOS  ANGELES.  Cal.— Until  10  a.  m.. 
Jan.  18,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  under  1911  act: 
in: 

Glendale  Blvd.,  bet.  Effie  St.  and 
Sunset    Blvd:    pressed    steel    posts. 

Witmer  St.,  bet.  1st  and  6th  Sts: 
pressed   steel   posts. 

Lcngwood  Ave.,  West  View  St.,  Rim- 
pau  Blvd.,  Harcourt  Ave.,  and  Palm 
Grove  Ave.,  bet.  21st  and  Adams  Sts. 
(Longwood  Ave.  and  21st  St.  Lighting 
Dist.):    cone,   posts. 

La  Jolla  Ave.,  bet.  Willoughby  and 
Melrose    Aves;    cone,    posts. 

Camino  Palmero,  bet.  Franklin  Ave. 
and   Hollywood   Blvd:    cone,    posts. 

Doheny  Dr.,  bet.  Cordell  Dr.  and  so. 
boundary    of   city:    cone,    posts. 

Norton  Ave.,  bet.  Wilshire  Blvd.  and 
8th   St:  cone,  posts. 

LOS  ANGELES,  Calif. — Elec.  Light- 
ing Supply  Co.,  214  W  3rd  St.,  subm. 
low  bid  to  bd.  pub.  wks.,  Jan.  4,  at 
$10,682  for  ornam.  lights  in  N  Broad- 
way, betw.  College  St.  and  Sunset 
Blvrl.  Other  bids:  Walker  &  Martin, 
$11,810;  Southwest  Pav.  Co.,  $12,390; 
Newberv  Elec.  Corp.,  $12,471:  D.  S. 
McEwan,  $12,540;  L.  A.  Elec.  Wks..  Inc. 
$12,815;  John  R.  Davies.  $12,848;  R.  A. 
Wattson.  $12,926;  H.  H.  Walker,  $13,- 
180;  C.  W.  Sparks,  $13,375;  A.  C.  Rice, 
$13,386;   Robertson   Elec.   Corp.,    $13,787. 


Carbide    Flare    Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565  HOW^ARD  STREET 
San    F'mnciaco,   Calif. 

Douglas   6320 


MACHINERY  k  EQUIPMENT 


LOS  ANGELES,  Cal.— Bids  rec.  by 
water  and  power  comm.  for  cone,  mix- 
er, mast  head  hopper,  and  swivel  head 
chute  under  spec.  P-586  are:  W.  A. 
Bremer,  $2200,  mixer  only;  Rickard  & 
McCone,  $2519;  Concrete  Machinery 
Sc  Supply  Co.,  $2446.45;  Ransome  Cone. 
.Machine  Co.,   $2520. 


RAILROADS 


SAN  FRANCISCO — Mayor  Jas.  Rolph. 
.Jr.,  in  his  annual  message  to  the  Board 
of  Supervisors  recommends  among 
among  other  improvements  to  be  un- 
uertajcen  during  the  year  1926,  the  ex- 
penditure of  $6,000,000  to  finance  con- 
struction of  25-miles  of  new  municipal 
street  car  liites  and  e:ght  miles  of  bus 
lines. 


MISCELLANEOUS   SUPPLIES 


OAKLAND,  Cal. — See  "Miscellaneous 
Building  Construction."  Bids  wanted 
for  card  index  systems. 


PI  Pi!:  LINES,  WELLS,  ETC. 


LODI,  San  Joaquin  Co.,  Cal. — Pacific 
Gas  &  Electric  Co.,  245  Market  St.,  San 
Francisco,  purchases  and  will  imp.  local 
gas   plant   and   system. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  Clerk  Price  authorized  by 
Board  of  Trustees  to  advertise  for 
bids  on  the  drilling  of  a  new  well  to 
augment    present    water    supply. 


SEWAGE  DISPOSAL  PLANTS 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Butte  Electrical  Equipment  Co.,  530 
Folsoin  St.,  San  Francisco,  awarded 
cont.  by  city  to  const,  sewerage  and 
outfall   works. 


MISCELLANEOUS 
CONSTRUCTION 


SA.V  FRANCISCO — Mayor  Jas.  Rolph, 
Jr.,  in  his  annual  message  to  the  Bard 
of  Supervisors  recommends  among 
other  improvements  to  be  undertaken 
during  the  year  1926.  the  construction 
of  an  underground  garage  beneath  the 
Civic  Center  to  solve  the  parking  prob- 
lem in  that  section  and  the  const,  of 
a   subway   in   Market   St. 


WATER  WORKS 


LOS  ANGELES.  Cal. — Reliable  Iron 
Fdy.  Co.,  1611  Fishburn  Ave.,  awarded 
cont.  by  water  and  power  comm.  at  $9 
per  ton  for  C.  I.  fittings  under  spec. 
784. 

Pacific  Pipe  &  Supply  Co.,  1002  Santa 
Fe  Ave.,  sub.  low  bid  to  comm.  at 
$59.45  per  C  ft.  for  Matheson  joint 
pipe  (approx.  50.000  ft.  6-in..  20-ft. 
lengths)  under  spec.  7S6-A;  other  bids: 
N.  O.  Nelson  Mfg  Co..  $62.32;  Crane  Co. 
$62.32;   U.   S.   Steel  Prod.  Co.,  $62.42. 


COLUSA,  Colusa  Co..  Cal. — C.  W.  Le- 
visee.  consulting  engineer,  627  J  St., 
Colusa,  is  completing  plans  for  a  pump- 
ing plant  for  Reclamation  Dist.  No. 
1004   in  Colusa  county. 
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LYNWOOD,  Cal.— Until  8  P.  M.,  Jan. 
13,  bids  will  be  rec.  by  city  for  approx. 
2000  ft.  10-in.  and  appro.x.  1200  ft.  8-in. 
water  pipe,  said  pipe  to  be  either  wooil 
banded  to  resist  250  ft.  head  or  cast 
iron.  Pipe  order  will  incl.  necessary 
fittings.     Fred  E.  Welch,  city  clerk. 


BAKERSFIELD,  Kern  Co.,  Cal. — Until 
Jan.  2o,  10  A.  M.,  bias  will  be  rec.  by 
F.  E.  Smith,  county  clerk,  to  fur.  and 
install  sprinkling  system  in  Court- 
house grounds.  Cert,  check  10%  pay- 
able to  county  rek.  Plans  on  file  in 
otftce  of  clerk. 


OSWEGO,  Ore.— Until  Jan.  19,  8:30 
p.  m.,  bids  will  be  rec.  by  A.  C.  Good, 
city  recorder,  to  fur.  cast  iron  pipe  as 
loiiows; 

Alt.  A,  3636  lin.  ft.  12-in.  class  "B" 
ol08  liU.  ft.  12-in.  class  -C",  108  lin. 
ft.  10-in.  class  "B",  4668  lin.  ft.  8-in. 
class  "B",  4128  lin.  ft.  6-in.  class  "B", 
300    lin.    ft.    6-in.    class   "C". 

Alt.  B,  3744  lin.  ft.  10-in.  class  "B", 
3108  lin.  ft.  10-in.  class  "C",  4668  lin. 
ft.  8-in.  class  "B",  4128  lin.  ft.  6-in. 
class   "B",   300   lin.   ft.   6-in.   class  "C". 

Alt.  C,  S304  lin.  ft.  8-in.  class  "B", 
3108  lin.  ft.  8-in.  class  "C",  108  lin  ft. 
10-in.  class  "B",  412S  lin.  ft.  6-in.  class 
"B",   300   lin.  ft.   6-in.   class   "C". 

Pipe  to  be  delivered  at  trench  at  or 
near  city  of  Oswego.  Cert,  check  5% 
req.  with  bid.  Spec,  obtainable  from 
H.  L.  Gilbert,  engineer,  313  Couch 
Bldg.,   Portland,   Ore. 


PLAYGROUNDS   AND   PARKS 


BYROX,  Contra  Costa  Co.,  Cal. — Pre- 
liminaries have  been  completed  by 
Byron  Springs  Hotel  Co.,  for  a  $125,000 
bond  issue  to  finance  const,  of  9-hole 
g^lf  course  with  side-hill  grass  greens 
and  a  $40,000  club  house.  Bonds  will 
be  sold  in  denominations  of  $25.0  and 
each  bond  will  carry  membership 
playing  privileges. 


SEWERS  &  STREET  WORK 


LOS  ANGELES,  Calif. — C.  W.  Sparks, 
142  N.  Commonwealth  Ave.,  subm.  low 
bid  to  bd.  pub.  wks.  Jan.  4,  at  $28,- 
520.64  for  impr.  Prospect  Ave.,  betw. 
Talmadge  St.  and  Vermont  Ave.  in- 
volv.  (1)  grade  at  $2091,  (2)  4420  sq. 
ft.  6-in.  concr.  pave,  at  18v,  (3)  101,- 
473  sq.  ft.  7-in.  concr.  pave,  at  21c, 
(4)  3252  sq.  ft.  remodfi.  with  rock 
and  oil  at  8c,  (5)  804  lin.  ft.  unplas. 
light  curb  at  50c,  (6)  2637  sq.  ft.  1 
course  sec.  walk  at  15c,  (7)  220  sq. 
ft.  gut.  at  20c,  (8)  storm  drain  at 
$2953,  (9)  270  lin.  ft.  hse.  sewers  at 
$1.  Other  bids:  Wm.  Liddington,  $30,- 
440.29;  Geo.  H.  Oswald,  $30,806.63;  Mc- 
Cray  Co.,  $31,857.62;  Geo.  R.  Curtis 
Paving  Co.,  $32,735.21;  Griffith  Co., 
$3-2,889.15;  H.  A.  Dunkle,  $33,174.36; 
C.  W.  Shafer,  $33,219.15;  Geo.  J.  Bock, 
$33,643.57;  Edwin  M.  LeBaron  Inc., 
$35,594.81;    Spencer    &    Holt,    $37,500.00. 


SALINAS,  Monterey  CW,  Calif. — Un- 
til 7:30  p.  m.,  Jan.  14,  bids  will  be 
reed,  by  trustees  of  the  Salinas  union 
high  school  for  concr.  sidew^alk  on 
west  side  of  So.  Main  St.  in  front  of 
the  high  school  property,  from  the 
present  terminus  of  the  concr.  walk 
to  the  curb  line  on  the  n.  line  of  Geil 
St.,  also  concr.  walk  in  front  of  high 
school  bldg.  PJans  and  spec,  on  file 
at  office  of  the  trustees.  Frank  S. 
Clark,    elk. 


LOS  ANGELES,  Cal.  —  Geo.  H.  Os- 
wald, 366  E.  58th  St.,  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  $78,748.66,  for  imp. 
Third  St.,  bet.  Harbor  Blvd.  and  Pacific 
Ave.,  involv.  (1)  grade  at  $27,000,  (2) 
148,831  sq.  ft.  asph.  pave,  at  23.25c  ft., 
(3)  10,644  sq,  ft.  8-in.  cone.  pave,  at 
24.5c  ft.,  (4)  6070  ft.  unplas.  cem.  curb 
at  60c  ft.,  (5)  11,203  sq.  ft.  one-course 
cem.  walk  at  He  ft..  (6)  6117  sq.  ft. 
combin.  gut.  at  25c  ft.,  (7)  40  sq.  ft. 
cone.  gut.  at  25c  ft.,  (8)  storm  drain  at 
$2375,  (9)  san.  sewer  at  $2500,  (10) 
1460  ft.  hse.  sewers  at  $1.75  ft.,  (11) 
wooden  guard  rail  at  $18  compl.,  (12) 
removal  and  installation  of  ornam. 
lights  at  $100,  (13)  lighting  conduit 
compl.  at  $240,  --         ' 


LOS  ANGELES,  Cal.— P.  J.  Akmad- 
zich,  821  Yale  St.,  submitted  low  bid  to 
Board  of  Public  Works  at  $62,402.22 
for  improvement  of  Edenhurst  Ave., 
between  Parkdale  Ave.  and  Verdant 
St.,  involv.  (1)  grade  at  $8000;  (2)  64,- 
206  sq.  ft.  5-in.  concrete  pavement  at 
17c  ft.;  (3)  42,495  sq.  ft.  6-in.  concr. 
pave,  at  20c  ft.;  (4)  2280  sq.  ft.  remod. 
with  rock  and  oil  surf,  at  12c  ft.;  (5) 
4785  ft.  unplas.  light  curb  at  45c  ft.; 
(6)  397  ft.  unplas.  curb  at  50c  ft.;  (7) 
21,139  sq.  ft.  one-course  cem.  walk  at 
15c  f'c.;  (8)  storm  drain  at  $6500;  (9) 
concr.  retain,  wall  at  $2000;  (10)  san. 
sewer  at  $13,500;  (11)  6592  ft.  hse. 
sewers  at  $1  ft.;  (12)  wooden  guard 
rail  at  $500;  (13)  galv.  pipe  rail  at 
$100.  Bid  based  on  mun.  frt.  rate. 
Other  bids:  Chas.  T.  Salata,  $62,544.30; 
Griffith  CO.,  $62,765.78;  C.  W.  Shafer, 
$63379.65;   McCray   Co.,    $69,142.64. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Following  bids  received  by  Howard 
O  Brlen,  city  clerk,  to  const,  sanitary 
sewer  extensions  with  manholes,  flush- 
ing branches  and  miscellaneous  sewer 
connections.  Alt.  bids  received  to  dig, 
backfill  and  lay  pipe,  the  city  to  fur- 
nish materials,  the  contractor  to  do 
own  hauling.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk. 

Oakland  Sewer  Constr.  Co.  awarded 
contract  for  75%  of  work.  Bids  re- 
ceived   were: 

Oakland     Sewer     Constr.     Co.,     Oakland 
$2280    (1)    alt.   $1782. 

L.  J.  McReynolds,  San  Jose $2800 

(1)    $1880. 
Heafev,  Moore  &  McNear,  Okd...  .$3163 
(1)    $2450. 

C.    V.    Bruce,    Sacramento $3494 

(1)    $2707. 
O.    C.    Ritchie,    San    Francisco ....  $3662 
Granite  Constr.  Co.,  Watsonville.  .  $4300 

Bids  for  remaining  25%  of  work  will 
be    opened   January   22,    1926. 


SAK     FRANCISCO.    CAL.,— Following 
bids    rec.    by    Bd.    Pub.    Wks.    to    widen 
Clement    St.    bet.    Arguello    Blvd.    and 
Funston    Ave.: 
Frank   McHugh,   474   17th  Ave. 

S.     F $13,458.89 

Harvey     Graham     13,469.73 

J.    J.    Gartland     14,653.99 

City    Construction    Co 15,245.44 

Fay     Imp.     Co 15,894.63 

C.    B.    Eaton     15,717.04 

A.    E.    Hennessey     15,614.99 


FULLERTON,  Cal. — Until  7:30.  P.  M., 
Jan.  19,  new  bids  will  be  rec.  by  city 
to  const.  Fullerton  section  of  Fuller- 
ton-La  Habra  outfall  sewer  pipeline, 
consisting  of  approx.  %  mi.  gravity 
line  ,  with  two  miles  of  pressure 
line,  with  pump  house  compl.  Plans 
and  spec,  are  on  file  at  office  of  W.  C. 
Record,  city  engr.  Cert,  check,  5%. 
F.  C.  Hezmalhalch,  city  clerk.  Previous 
bids    rejected. 


PASADENA,  Cal.— Until  10  A.  M., 
Jan.  12,  bids  will  be  rec.  by  city  to  imp. 
Grand  View  St.,  bet.  Raymond  and 
Garfield  Aves.,  and  portions  of  other 
Sts.:  7000  cu.  yds.  grade  (1523  lin.  ft.), 
42,610  sq.  ft.  oiling,  2885  ft.  curb,  5605 
sq.  h.  gut.,  14,430  sq.  ft.  walk,  38,020 
sq.  ft.  pave.  '  Cem.  required  amounts  to 
938    bbls. 


BREA,  Cal.— Until  7:30  P.  M.,  Jan.  20, 
bids  will  be  rec.  by  City  for  sewer  sys. 
involv.  22,772  lin.  ft.  6-in.  vit.  clay 
pipe,  11,772  ft.  8-in.  pipe,  3590  ft.  10-in. 
pipe,  2582  ft.  15-in.  pipe,  593  ft.  18-in. 
jipe,  956  Y  branches,  123  m.  h.,  6  f.  t., 
steel  trestle  and  timber  trestle.  Work 
to  be  done  under  1911  and  1915  bond 
acts.  Cert,  check  or  bond  5%.  Plans 
and  spec,  obtainable  from  W.  W.  Hoy, 
city  engineer,  Santa  Ana,  or  from  city 
clerlt,  Brea,  upon  deposit  of  $15,  $5  to 
be  refunded.     Grace  L.  May,  city  clerk. 


HERMOSA  BEACH,  Cal.— County  will 
donate  $30,000  to  pave  Camino  Real 
from  Pier  Ave.  to  so.  city  limits,  and 
Pier  Ave.,  from  Camino  Real  to  Strand. 
The  total  imp.  will  cost  about  $90,000. 
Jack  Rapier  city  engineer,  Hermosa 
Beach. 


ROSEVILLE,  Placer  Co.,  Cal.— Mor- 
rison-Knudson,  Boise,  Idaho,  awarded 
contract  by  Pacific  Fruit  Express  Co., 
65  Market  St.,  San  Francisco,  to  move 
300,000  yds.  in  connection  with  grading 
for  proposed  ice  plant  to  be  erected 
here. 


BERKELEY,  Alameda  Co.,  Cal. — Re- 
gents of  the  University  of  California 
arranging  to  make  West  Field  on 
campus  a  baseball  field  for  varsity 
games.  The  field  will  be  graded  and 
bleachers  erected. 


GLENDALE,  Cal. — Campbell  Constr. 
Co.,  1501  W.  Mission  Rd.,  Alhambra, 
sub.  low  bid  to  city  at  $159,142.52  for 
sewers  in  Dist.  No.  2  (business  dist.) 
under  1911  act,  involv.  9620  ft.  10-in. 
vit.  pipe,  $1.48  46  ft.  8-in.  encased 
cased  in  concr.,  $2.50  ft.;  57,649  ft.  8-in. 
vit.  pipe,  $1.49  ft.;  46  ft.  8-in.  encased 
in  concr.,  $2  ft.;  80  m.  h.,  $85  ea. ;  43  jet. 
Cham.,  $85  ea.;  60  f.  t.,  $155;  one  lamp 
house,  $15;  28,470  ft.  6-in.  hse.  conn., 
$1.12  ft.;  7  6-in.  wves  only,  $1  ea;  water 
sys.  compl.,  $4280;  15  drop  m.  h.,  $95 
each. 


LONG  BEACH,  Cal.— Until  9:30  A.  M., 
Jan.  19,  new  bids  will  be  rec.  to  const, 
walk  and  reinf.  concr.  bulkhead  in  Bay 
Shore  Walk,  bet.  52nd  and  65th  Places, 
incl.  elec.  conduits,  etc.  No  bids  reed. 
Dec.  29.  R.  D.  Van  Alstine,  city  engr. 
11.  C.  Waughop,  city  clerk. 


SAN  DIEGO,  Cal. — deWaard  &  Son, 
Granger  Bldg.,  sub.  low  bid  to  city 
at  $25,904  to  const,  san.  sewer  in  Ocean 
Beach  and  Pt.  Loma  Hts.,  involv.  2963 
ft.  8-in.  cem.  pipe,  7270  ft.  6-in.  cem. 
pipe,  336  ft.  "B"  flexible  joint  C.  I. 
pipe,  8-in.  diam.,  with  rail  trestle,  etc., 
for  outfall,  settling  tank,  m.  h.,  etc. 


OAKLAND,  Cal.— City,  E.  K.  Sturgis, 
clerk,  declares  inten.  to  imp.  Proctor 
Ave.,  bet.  Broadway  Terrace  and  Agnes 
St.,  and  a  portion  of  Alta  Rd.  adjacent 
to  Proctor  Ave.,  involv.  grade  and  pave 
with  oil-macadam;  cone,  curbs  and 
gutters;  cem.  walks;  storm  water 
drains,  vit.  pipe  sewer;  br.  manholes; 
vit.  pipe  lampholes;  vit.  wye  branches, 
etc.  1911  Act.  Protests  Feb.  4.  W.  W. 
Harmon,  city  engineer. 


SAN  BERNARDINO,  Cal. — Geo.  Herz 
&  Co.,  456  "E"  St.,  San  Bernardino, 
awarded  cont.  by  city  at  $40,590  to  imp. 
19th  St.,  bet.  A  St.  and  Wall  St.,  involv. 
curb.  Walks,  4-in.  cdncr.  pave.,  6-in.  to 
10-in.  Vit.  sewers;  1911  act. 


Contractors  Machine  Works 


W  t.  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We   build   rock  bunkers,  elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CKEAR  &  BATES 


38  Stanford 
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BUKBANK,  Cal.  —  W.  H.  Goff.  1921 
Apex  St.,  Los  Angeles,  awarded  cont. 
by  city  to  imp.  Sherlock  Dr.,  bet.  Elm- 
wood  Ave.  and  city  limits  (Burbank- 
Glendale  line),  invulv.  grade  34c  cu. 
yd,,  oil  mac.  pave.  7.8c  sq.  ft.,  curb  43c 
ft.  

OAKLAND,  Cal.  —  W.  J.  Tobin,  527 
Santa  Hay  Ave.,  Oakland,  awarded 
cont.  by  city  to  sewer  portion  of 
Kraiise  Ave.,  involv.  8-in.  pipe,  $1.05 
Irn.  ft;  manholes,  $80  ea;  12-in.  lamp- 
hole,  $20  ea;  8-in.  lamphole,  $16  ea; 
wye  branches,  $1  each. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Watsonville, 
at  $15,574  awarded  cont.  by  city  to  imp. 
portions  of  Cedar  St.  and  Spruce  St., 
involv.  grading;  paving  with  5-in.  hyd. 
cone;  hyd.  cone,  curbs  and  walks; 
curiu.  metal  and  cone,  culverts;  cone, 
catchbasins:  vit.  clay  pipe  lateral 
sewers;  br.  and  cone,  storm  water  man- 
holes. Thompson  Bros.,  $15,894  only 
other  bidder. 

SANTA  ANA,  Cal. — Only  bid  rec.  Dec. 
29  by  county  (Dan  Mulhearn  at  $19,- 
550)  to  imp.  portion  of  Ball  Rd.,  Cres- 
cent Ave.,  Houston  St.,  Loara  St.  and 
Grand  Ave.  in  Third  Road  Dist.,  re- 
jected. Co.  Road  Commr.  J.  L.  McBride 
states  county  has  not  sufficient  funds 
at  present  time  to  compl.  the  work,  but 
part  of  it   may  be   done   later. 


LONG  BEACH.  Cal.— Until  9  a.  m., 
Jan.  12,  bids  will  be  rec.  to  imp.  Ter- 
minal Ave.,  bet.  Anaheim  and  State 
Sts.,  involv.  98,667  sq.  ft.  7-in.  cone, 
pave.,  15,111  sq.  ft.  walk,  3566  lin.  ft. 
curb,  200  ft.  curb  armor,  100  sq.  ft. 
cross-walk,  12  lin  ft.  6-in.  cem.  pipe 
connecting  sewer.  R.  D.  Van  Alstine, 
city  engr.  H.  C.  Waughop,  city  clerk. 


HAWTHORNE,  Cal. — Oswald  Bros., 
366  E  58th  St.,  awarded  cont.  by  city 
at  $27,874  to  imp.  Pennsylvania  Avenue 
bet.  Hawthorne  Ave.  and  Prairie  Ave., 
approx.  V2  mi.,  involv.  4-in.  asph.  cone, 
pave.,  curb,  walk,  gut.,  4-in.  C.  I.  wa- 
ter   mains,    and    1-in.    services. 

BURBANK,  Cal.— Until  9:30  a.  m., 
Jan.  14,  bids  will  be  rec.  by  city  to  imp. 
Victory  Blvd.,  approx.  2000  ft.,  involv. 
grade,  cem.  cone,  pave.,  C.  I.  water 
mains.  Cert,  check  or  bond  10%.  F. 
S.    Webster,   city   clerk. 


SANTA  ANA,  Cal. — Geo.  A.  Simpson, 
221  E  San  Fernando  Blvd.,  Burbank, 
awarded  cont.  by  city  at  $78,102  to  imp. 
East  First  St.,  bet.  Main  and  Maybury 
Sts.,  involv.  289,049  sq.  ft.  8-in.  cone, 
pave.  23.5c  ft.,  2418  sq.  ft.  5-in.  cone, 
pave.  18c  ft.,  414  ft.  curb  50c  ft.,  16,393 
sq.  ft.  3 1/2 -in.  walk  15c  ft.,  1095  sq.  ft. 
5-in  walk  18c  ft.,  670  ft.  6-in.  vit. 
sewer  90c  ft.,  382  ft.  8-in.  sewer  90c 
It.,  304  ft.  10-in.  sewer  $1.10  ft.,  2884 
ft.  4-in.  hse.  sewers  60c  ft.,  5  m.  h. 
$125  ea.,   1  f.  t.  $140. 

SANTA  T5ARBARA,  Cal. — C.  T.  Rich- 
ards: n,  525  E  Haley  St.,  Santa  Barbara 
awarded  cont.  by  C.  O.  Middleton  of 
Pasadena  and  Santa  Barbara,  to  pave 
approx.  one  mi.  of  road  through  .l>orna. 
Media,"  a  subdiv.  being  placed  on' mar- 
ket by  Mai  k  Bradley,  agent  for  owner. 
F.  F.  Flourney,  engr.  Ralph  T.  Steph- 
ens has  charge  of  landscape  worl<.  The 
paving  cont.  amounts   to   about   $15,000. 


SOUTH  PASADENA,  Cal. — C.  A.  Lar- 
son, 805  Garfield  Ave.,  S-uth  Pasa- 
dena, awarded  cont.  by  city  to  imp. 
Hill  Lane  (alley),  fronting  on  three- 
lots,  involv.  curb  45c  ft.,  and  approx. 
2250   sq.   ft.   6-in.   cone.  pave.   32c  ft. 


IMPERIAL  COUNTY,  Calif. — Schmidt 
and  Hitchcock,  I'hoenix,  Ariz.,  at  $270,- 
iiii2,  for  asph.  cone,  pavement,  20-ft. 
wide,  6-in.  thick,  6.0-mi.  in  length, 
awarded  cont.  by  State  Highway  Comni 
to  pave  in  Imperial  County  across  Sand 
Hills. 


MO.XTEREY  PARK,  Cal. — Until  7:30 
p.  m.,  Jan.  11,  bids  will  be  rec.  to  imp. 
Chandler  Ave.,  bet.  Garvey  Ave.  and  so. 
l.ne  of  Ramona  Acres,  Plat  No.  2, 
Sheets  4  and  6,  and  portion  of  Garvey 
Ave.,  involv.  curb,  walk,  gut.,  8-in,  cem. 
cone,  storm  drain,  10-in.  storm  drain, 
cem.  cone,  inlet  basins,  brick  m.  h., 
etc;  1911  act.  Cert,  check  or  bond  10%. 
Arthur  W.  Langley,  city  clerk.  O.  A. 
Stone,  care  Olmsted  &  Gilellen,  Hol- 
lingswoith   Bldg.,   Los  Angeles,   engr. 

MILL  VALLEY,  Marin  C3.,  Cal.  — Pa- 
cific Status  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  $64,395.30  (engineer's  es- 
timate $01,146.75)  awarded  conL.  by 
city  to  imp.  portions  of  Cascade  Drive, 
involving  grading;  pave  with  asph. 
cone;  corru.  iion  pipe  culverts;  por- 
tions of  Throckmorton  Ave.  by  const. 
8-in.  vit.  sewers  with  4-in.  service  lat- 
erals; Josephine  St.,  bet.  Throckmorton 
Ave.  and  Cascade  Drive,  involving 
grade  and  pave  with  asph.  cone;  por- 
tions of  Monte  Vista  and  Rose  Aves., 
etc.r,  involv.  grading  and  s'urfacing 
with  crushed  rock;  c^rr.  iron  culverts; 
6-in.  vit.  sewers  with  4-in.  service  lat- 
erals; 6-in.  c.  i.  sewers;  cone,  gutters, 
retaining  walls,  etc.  Union  Paving  Co., 
(J.   A.    Dowling)    $73,386.45. 

RIVERSIDE,  Cal. — Until  11  A.  M., 
Jan.  ly,  bids  will  be  rec.  to  imp.  Mar- 
ket St.,  bet.  1st  and  5th  Sts.;  aspli. 
coiicr.  pave.,  comb,  curb  and  gut.,  concr. 
alley  entrances;  spec.  1911  act.  C.  B. 
Burns,  city  clerk.  Lee  Nafzgar,  city 
engineer. 


WATTS,  Cal. — Until  8  p.  m.,  Jan.  11, 
bids  will  be  rec.  by  city  to  imp.  under 
1911  act:  Croesus  Ave.,  bet.  107th  St. 
and  Santa  Ana  Blvd.;  5-in.  cone,  pave., 
curb,  walks;  Kalmia  St.,  bet.  Santa 
Ana  Blvd.  and  Robin  St.:  5-in.  cone, 
pave.,   curb,   walk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Jan.  14,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk  (354)  to  imp. 
Trescony  St.,  bet.  M.ssion  and  Seaside 
Ave.,  involv.  g.ade;  5-in.  hyd.  cone, 
ijavement;  hyd.  cone,  curbs  and  walks; 
vit.  clay  pipe  sewers  and  lateral  sew- 
eis;  manholes,  etc.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  cbtainable  from  Jas. 
K.   James,   city   eng. 


GLENDALE,  Cal.— Until  10  a.  m.,  Jan 
14,  bids  will  be  rec.  by  city  fjr  mac. 
paving,  cem.  gut.,  etc.,  on  about  300 
lin.  ft.  of  Chester  St.,  Pioneer  Dr.  and 
Doran   St;   1911   act. 


RIVERSIDE,  Cal.— Until  10  a.  m., 
Jan.  19.  bids  will  be  rec.  to  imp.  H1g|i 
St.,  bet.  East  8th  St.  and  East  14th  St:, 
and  portions  of  other  sts:  mac.  pave., 
corr.  iron  and  cone,  culv.,  etc.;  1911 
act.  Cert,  check  or  bond  10%.  C.  B. 
Burns,    city    clerk. 


HAMPTON 

KLECTRIC  AND  MFG.  CU 
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BERKELEY,  Alarneda  Co.,  Cal.  — 
City  will  expand  $643,300  in  1926  for  St. 
imps.  City  Eng.  Eddy  announces  the 
following  projects  together  with  the 
estimated  cost:  Sixth  St.,  from  Univer- 
sity Ave.  to  Dwight  Way,  2S30  ft.,  cost 
$57,000;  Dwight  Way,  from  Sixth  St; 
to  7th,  240  ft.,  $5000;  7th  St.,  from 
Dwight  Way  to  Folger  St.,  4410  ft., 
$88,000;  Sacramento  St.,  from  Dwight 
Way  to  Berkeley  south  city  line,  5300 
ft.,  $79,000;  Alcatraz  Ave.  from  Sacra- 
mento St.  to  Adeline  St.,  1800  ft.,  $27,- 
000;  Euclid  Ave.,  from  Eunice  St.  to 
ivegal  rd.,  4000  ft.,  $77,000;  SprUce  St., 
from  Cedar  St.  to  Arch  St.,  3570  ft., 
$70,000;  Montecito  rd.,  from  Santa  Bar- 
bara rd.  to  Spruce  St.,  600  ft,.  $8600; 
IJerkeley  Way  from  Oxford  St.  to 
Shattuck  Ave.,  570  ft.,  cost  $11,000; 
Walnut  St.,  from  University  Ave.  to 
Berkeley  Way,  250  ft.,  $5000;  Bancroft 
Way  from  Grove  St.  to  Milvia  St.,  600 
ft.,  $6000;  LeRoy  Ave.,  from  portion 
north  of  Cedar  St.,  200  ft.,  $2000;  Grant 
.St.,  from  Berryman  south,  380  ft.  $5700; 
P.erryman  St.,  from  Josephine  St.  to 
Grant  St.,  270  ft.,  $4000;  Ashby  Avenue 
from  College  Ave.  to  San  Pablo  Ave., 
98f'0   ft.,    $198,000. 


LOS  ANGELES,  Cal.— Election  will 
l)e  held  Jan.  26,  in  Co.  Sanitation  Dist. 
No.  7  to  vote  $4,400,000  bond  issue  for 
sewers.  Dist.  incl.  Monrovia,  Arcadia. 
Kl  Monte,  Monterey  Park,  Alhambra, 
South  I'asadena,  San  Marino,  Flini- 
ridge,  Altadena,  Lamanda  Park  and 
Sierra  Madre. 


OAKLAND,  Cal.— Until  Jan;  21,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  sewers  with  man- 
holes, lampholes,  drop  connections 
and  wye  branches  in  Blocks  K,  Q  and 
R  of  Toler  Heights  tract.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  W. 
Harmon,   city    engineer. 


OAKLAND,  Cal. — Heafey-Moore  and 
McNair,  2030  High  St.,  Oakland,  award- 
ed cont.  by  city  to  imp.  portions  of  La 
Cresta  Ave.,  Wellington  and  Hampel 
Sts.,  involv.  grade,  $.03  sq.  ft;  cone, 
curb,  $.70  lin.  ft;  cone,  gutter,  $.25  sq. 
ft;  oil  macadam  pave,  $.14  sq.  ft;  cem. 
walks,  $.17  sq.  ft.;  8x24-in.  corru.  iron 
and  cone,  culvert,  $4.50  lin.  ft;  10-in. 
pipe  conduit  with  cone,  cover,  $2.50 
lin.  ft;  12-in.  do,  $2.75  lin.  ft;  8-in.  pipe 
sewer  with  cone,  cover  $1.75  lin.  ft; 
8-in.  pipe  sewer  without  cover,  $1.25 
lin.  ft;  storm  water  inlet  (34-in.  open- 
ing) $50  ea;  do,  (21-in.  opening)  $40 
ea;  handh.le,  $15  ea;  manholes.  $30  ea; 
12-in.  lampholes,  $15  ea;  wye  branches, 
$.75    each. 

WATTS.  Cal.  —  City  plans  to  imp. 
107th  St.,  bet.  Croesus  and  Willow 
Aves.,  and  portions  of  other  sts;  grade 
5-in.  cone,  pave.,  curbs,  walks;  1911 
act.   Sarah   A.    Smith,   c.ty   clerk. 


RENO,  Nevada — City,  J.  B.  Reese, 
cle:  k,  declares  inten.  to  pave  sts.  in 
First,  Second,  Fourth,  Fifth  and  Sixth 
Wards  involv.  grading;  3^2 -in.  asph. 
cone,  base  with  IVi-in.  asph.  cone,  sur- 
face, with  asph.  finish  coaL  Protests 
Jan.  ,11.    Harry    Chism,    city    eng.. 

BRAWLEY,  Cal. — City  plans  to  imp. 
Brawley  Ave.,  bet.  First  St.  and  west 
c.ty  Lmils,  and  portions  of  K  St.,  Sth 
St.,  9th  St.,  etc.,  involv.  grade,  cem. 
cone,  pave.,  1915  act.  O.  May  Juvenal, 
city  clerk. 

OAKL.\NT3,  Cal. — Central  Const.  Co., 
Oakland,  awarded  cont.  by  city  to  imp. 
Virginia  St.,  bet.  50th  and  Knowland 
Aves.,  involv.  excavation.  $.50  cu.  yd; 
cone.  curb.  $.75  lin.  ft;  cone,  gutter  $.25 
sq.  ft;  oil  macadam  pave.  $.145  sq.  ft; 
cem.   walks,   $.175   sq.  ft. 


MONTEREY,  Monterey  Co.,  Cal.  — 
City  will  start  proceedings  at  once  to 
pave  Figueroa  St.,  bet.  Franklin  St. 
and  waterfront;  I'erry  St.  and  Del 
Monte  Ave.  through  to  Oak  Grove  and 
Ocean  and  Park  .\ves.  in  Oak  Grove. 
H.  D.  Severance,  city  eng.  and  R.  M. 
Dorton,    city    manager. 

SAN  FR.\NCISCO — Mayor  Jas.  Rolph 
in  annual  message  to  supervisors  rec- 
ommends extension  of  Golden  Gate 
Park  panhandle  to  Market  and  Du- 
boce    Sts.    and   widening   of   Corbett   rd. 
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OROVILLE,  Butte  Co.,  Cal. — County 
Rd.  Eng-.  Harry  H.  Hume  will  prepare 
spec,  to  pave  2.4-mi.  of  Oroville-Chico 
rd.  and  new  Wyandotte  rd.  from  Gar- 
den Ranch. 


FRESXO,  Fresno  Co.,  Cal. — City,  H. 
S.  Foster,  clerk,  declares  inten.  (46-D) 
to  imp.  Weldon  Ave.,  bet.  Van  Ness 
Blvd.  and  The  Speedway  Tract  involv. 
grade  and  regrade;  cem.  cone,  curbs, 
gutters  and  walks;  corru.  metal  cul- 
verts with  culvert  manholes;  2V^-in. 
asph.  cone,  base  and  l^^^-in.  asph. 
cone,  surface  consisting  of  1^/2 -in.  bin- 
der course  and  14-in.  finishing  course. 
1911  Act.  Protests  Jan.  21.  A.  M.  Jen- 
sen,  city   engineer. 

EL,  CERRITO,  Contra  Costa  Co.,  Cal. 
— Town  trustees  seek  formation  of  im- 
prove dist.  to  finance  paving  of  San 
Pablo  Ave.,  full  width,  from  county 
line  to  Cutting  Blvd.  A  dist.  to  include 
El  Cerrito  and  much  of  the  Richmond 
Annex  property  is  contemplated.  The 
state  highway  commission  will  be 
asked  to  assist  in   financing. 

ALHAMBRA,  Cal.— City  plans  to  imp 
Second  St..  Third  St.,  Fourth  St.,  Fifth 
St.,  bet.  Hellman  Ave.  and  Ramona 
Blvd.;  3-in.  asph.  concr.  pave.,  cen 
walks,  curbs,  gut..  8-in.  cem.  concr. 
alley  approaches;  1911  act.  R.  B.  Wal- 
lace, city  clerk. 

GLEXDALE,  Cal.— Geo.  A.  Simpson, 
221  E.  San  Fernando  Blvd.,  Burbank, 
and  Lewis  Constr.  Co.,  401  Delta  Bldg., 
L,os  Angeles,  sub.  identical  bids  to  city 
at  44c  cu.  yd.  for  6000  cu.  yds.  fill  in 
Victory  Blvd.  and  Sonora  St.  Previous 
bids  at  08c  rejected. 


BERKELEY,  Alameda  Co.,  Cal. — 
City,  Emma  M.  Hann,  clerk,  declares 
inten.  (561)  to  imp.  Dwight  Way  bet. 
San  Pablo  Ave.  and  9th  St.,  involv. 
const,  of  6-ft.  wide,  cone,  walks.  1911 
Act  and  Bond  Act  1915.  Protests  Jan 
19. 

RIVERSIDE,  Cal. — Until  9:30  a.  m.. 
Jan.  19,  bids  will  be  rej;.  for  sewer  in 
Magnolia  Ave.,  bet.  Jackson  and  Adams 
Sts;  1911  act.  C.  B.  Burns,  city  clerk. 
Lee    Xaftzgar,    city    engineer. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Jan.  18,  bids  will  be  rec.  to  imp.  Gunn 
St.,  involv.  51,480  sq.  ft.  114-in.  asph. 
concr.  pave,  on  5-in.  cem.  concr.  pave., 
216  ft.  curb,  53.33  sq.  ft.  walk,  151.96 
cu.  yds.  excav.,  14.82  cu.  yds.  embank; 
1911  act 

Bids,  same  date,  to  imp.  30th  St., 
involv.  79,434.76  sq.  ft.  5-in.  concr. 
pave.,  1104.27  sq.  ft.  walk,  288.82  ft. 
curb;  1911  act.  F.  A.  Rhodes,  city 
manager. 

LOS  ANGELES,  Cal.— Until  8:30  A.  M., 
Jan.  20,  bids  will  be  rec.  by  harbor 
comm.,  1017  S.  Figueroa  St.,  to  pave  in 
vicinity  of  Berths  228  and  230,  under 
spec.  716.  This  work,  which  will 
amount  to  about  $70,000,  comprises  95,- 
800  sq.  ft.  6-in.  reinf.  concr.  pave,  on 
floor  of  transit  shed,  with  960  ft.  of 
curb,  76,760  sq.  ft.  pavement  on  Dock 
St  and  wharves,  of  which  33,000  sq.  ft. 
will  be  on  Dock  St.,  bids  for  this  latter 
paving  to  be  on  either  cen.  concr.,  asph. 
concr.,  or  bitum.  The  wharf  paving 
will  be  bitum.  Copies  of  the  spec,  may 
be  obtained  from  Specifications  Engr. 
Simms,    Harbor    Dept.,    San    Pedro. 

SAN  RAFAEL,  Marin  Co.,  Cal. — 
County  sells  $540,000  block  of  bonds 
from  $1,250,000  issue  to  finance  the  fol- 
lowing road  construction: 

Red  Hill  road  from  Nicasio  west  to 
plat  from  bridge,  6  miles,  finished,  $21,- 
456. 

Point  Reyes  Road,  Flood  Gate  west, 
7  miles,  $30,000. 

Point  San  Pedro  road,  end  of  present 
pavement,   1.3  miles,   $29,040. 

Santa  Venetia  road  from  state  high- 
way at  Puerto  Suello,  1.8  miles,  $24,000. 

Tiburon-Corte  Madera  road,  9  miles, 
$73,100. 

Mill  Valley  to  Stinson  Beach,  $77,000. 

Alpine  road,  Fairfax  to  foot  of 
grade,   $8,000. 

Alpine  road  from  foot  of  grade  to 
summit   Alpine    ridge,    $74,250. 

Manor  to  Point  Reyes,  over  Whites 
Hill,   15%   miles,   grading  only,   $90,000. 

Tomales  to  county  line,  grading  only, 
$20,000. 

Novato-IIicks  Valley,  from  state 
highway,  6.2  miles,  grading  only,  $20,- 
000.     J.  C.  Oglesby  is  county  surveyor. 


WATTS,  Cal.— Until  8  P.  M.,  Jan.  18, 
bids  will  be  rec.  by  city  to  imp.  Gor- 
man Ave.,  bet.  107th  St.  and  Santa  Ana 
Blvd.;  grade,  5-in.  concr.  pave.,  curbs, 
walks,  etc.;  1911  act.  Sarah  A.  Smith, 
city  clerk. 

HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  Jan.  22,  7  P.  M.,  bids  will  be  rec. 
by  Howard  O'Brien,  town  clerk,  to 
const,  extension  to  sanitary  sewers  to- 
gether with  manholes,  Alameda  flusher, 
etc.  Cert,  check  10%  payable  to  clerk 
req.     Plans  on  file  in  office  of  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Jan.  18,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Riverside  Ave.,  bet.  Bird  Ave.  and 
Riverside  Park  subdivision  and  portion 
of  Clintonia  Ave.,  involv.  grade;  1%- 
in.  Warrenite-Bit.  surface  on  2i^-in. 
bit.  cone,  base;  hyd.  cem.  cone,  curbs, 
gutters,  walks,  storm  water  sewer;  br 
manholes;  hyd.  cem.  cone,  storm  water 
inlets;  cone,  pipe  drains,  etc.  1911  Act 
and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Wm.  Popp,  city 
engineer. 


TORRANCE,  Cal.— Until  7  P.  M.,  Jan. 
18,  bids  will  be  rec.  by  city  to  imp. 
Martina  Ave.,  bet.  220th  St.  and  Piaza 
del  Amo,  involv.  grade,  6-in.  cem.  concr. 
pave.,  curb,  and   walk. 

Bids,  same  date,  to  imp.  Cedar  Ave., 
bet.  Carson  St.  and  produced  so.  line  of 
the  east  and  west  alley  in  blk  87,  in- 
volv. grade,  6-in.  concr.  pave.,  curb  and 
walk;  also  for  imprvt.  of  other  Sts.; 
A.  H.  Bartlett,  city  clerk.  J.  J.  Jesusp, 
city  engineer. 


YOLO  COUNTY,  Cal.— Until  Jan.  18, 
2  P.  M.,  bids  will  be  rec.  by  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, to  grade  0.25  mi.  in  Yolo  county, 
bet.  5th  St.  in  Washington  and  M  St. 
bridge.  R.  M.  Morton,  state  highway 
engineer.  See  call  for  bids  under  of- 
ficial  proposal  section   in   this   issue. 


BEVERLi  HILLS,  Cal.— Until  8  P.  M., 
Jan.  18,  bids  will  be  rec.  by  city  for 
sewer  const,  in  alleys  in  central  por- 
tion of  town  as  folKws: 

Contr.  Xo.  1,  22,300  ft.  8-in.,  3200  ft. 
10-in.  60  m.  h.,  1  flushing  m.  h.,  661  6x8 
wyes,  43  6x10  wyes;  10  1.  h.;  3  new  conn. 
Alternative  bids  on  vit.  or  cem.  concr. 
pipe. 

Contr.  No.  2.  3400  ft.  6-in.;  14,500  ft. 
8-in.;  14,500  ft.  10-in.;  48  m.  h.;  1  1.  h.; 
14  new  conn.;  115  6x6  wyes;  466  6x8 
wyes;  54  0x10  wyes.  All.  bids  on  vii. 
or  cem.  concr.   pipe. 

Plans  may  be  obtained  from  Se'.\cr 
Kngr.  A.  F.  Kaline,  city  hall.  Work  to 
be  under  Municipal  Imprvt.  Dist.  Act. 
Lash   contracts. 


PHOENIX,  Ariz.- Geo.  W.  Orr,  El 
Paso,  will  be  awarded  cont.  by  State 
Highway  Dept.  to  const,  fed.  aid  pruj. 
No.  88-A,  on  Safford-Arizona  state  line 
highway.  His  bids  were:  $28,624.86 
using  concr.  headwalls  and  $28,097.36 
using  masonry  headwalls.  Award  will 
be  made  within  a  few  days.  Work  in- 
volv. 34,000  cu.  yds.  rdwy.  excav.;  20,- 
006  cu.  yds.  borrow  excav.,  600  cu.  yds. 
struc.  excav.,  6400  cu.  yds.  ditches  and 
channels,  1300  sta.  yds.  overhaul  earth- 
work, 390  cu.  yds.  concr.;  3450  lbs.  re- 
inf.   steel,    and    incidental    items. 


VERNON,  Cal. — Los  An^eies  Paving' 
Co.,  2900  Santa  Fe  Ave..  Los  An.?reles, 
awarded  cont.  by  city  at  $39,055  to  imp, 
E.  49th  St.,  bet.  Alameda  St.  and  Santa 
Fe  Ave.,  and  portions  of  the  same 
street  bet.  Pacific  Blvd.  and  Santa  Fe 
Ave.,  involv.  3600  ft.  curb,  50c  ft.;  141,- 
900  sq.  ft.  8-in.  asph.  concr.  pave,  22c 
ft.;  8500  sq.  ft.  gut.,  20c  ft.;  18,100  sq.  ft. 
walk,  16c  ft.;  24,000  sq.  ft.  gran,  shoul., 
6c  ft. 


LONG  BEACH,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  sub.  low 
bid  to  city  at  $19,144.43  for  curb,  walks, 
etc.,  in  Alamitos  Heights  Curb  and 
Walk  Job  No.  3,  involv.  209,121  sq.  ft. 
grade,  3c  ft.;  10,542  ft.  curb,  42c  ft.;  357 
ft.  curb  armor,  50c  ft.;  53,068  sq.  ft. 
walk,  15.5c  ft.;  128  sq.  ft.  cross-walk, 
24c  ft. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E.  58th  St.,  awarded  cont.  by  county 
at  $109,347  to  imp.  Moneta  Ave.,  bet. 
93rd  St.  and  P.  E.  right-of-way,  8700 
ft.  or  1.6  mi.,  C.  I.  No.  30,  involv.  281,- 
166  sq.  ft.  2-in.  asph.  concr.  top,  270,- 
607  sq.  ft.  6-in.  concr.  base.,  curb,  gut., 
reinf.  concr.  pipe,  oil  and  rock  screen- 
ings surface,  etc. 


Barber    Greene   Model   42    Loader 


other  Prominent 
Csers  Are 

Pratt  Building 
Material!  Co. 

Nortii    Beach   Auto 
Hauling  Co 

Arthur   Hess 

Oakland    Paving   Ca 

California    Highway 
CorntnissioD 

Bates  and  Borland 

And  20  others 
All  SiifiHl'ied 


Sibley  Urading  &  Teaming  Cu. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   DiBtributore 
BO-M  FEEMO.^T  ST. 
Sutter  »6«  San  FnnclBoo 
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BUILDING  CONTRACTS 


SAN  :;mANC18C?0   COUNTY 
91,000  and   Over  Reported 


No. 

Owner 

Contractor 

Amt. 

5385 

Fishel 

Israel 

2500 

5386 

Van  Vliet 

Stern 

4000 

5387 

Haas 

Haas 

2500 

5388 

Stevens 

Owner 

6000 

5389 

Mazzaferra 

Lambert 

4000 

5390 

Nelson 

Owner 

7000 

5391 

Miller 

Owner 

6000 

5392 

Soi-acco 

Ow*ner 

5000' 

5393 

Hoffman 

Pool 

6000 

5394 

Pacific 

Parker 

4000 

5395 

Meyer 

Owner 

12000 

5396 

Hind 

Owner 

24000 

5397 

Johnson 

Owner 

18000 

5398 

Koenig 

Koenig 

12000 

5399 

McDoncugli 

Owner 

14000 

5400 

Legius 

Legius 

14000 

5401 

Hamill 

Owner 

35000 

5402 

Southern 

Smith 

374 

540,! 

Commercial 

Crothers 

100  0 

5404 

Mercantile 

Owner 

3000 

5405 

Wright 

Diestel 

1000 

540;; 

C5   ana'\i 

Novelty 

1000 

5407 

(  osgrovj 

Malloch 

2000 

5408 

Matzger 

Owner 

1800 

5409 

Swanson 

Owner 

2750 

5410 

Miller 

Owner 

5000 

5411 

De    Romo 

Laguillo 

1000 

r.412 

Johnson 

Owner 

6000 

5413 

McCain 

Owner 

8000 

5414 

Insurance 

Cahill 

2500 

5415 

Casper 

Owner 

2000 

5416 

Mo 

Kennedy 

9100 

5417 

California 

Owner 

14000 

1 

Greenback 

Owner 

5000 

2 

Yngve 

Owner 

7000 

3 

Pereira 

Owner 

3000 

4 

Boitano 

Owner 

5000 

5 

Larson 

Owner 

10000 

6 

Sandy 

Petersen 

10000 

7 

Morris 

Owner 

25000 

8 

Congregation 

McDonald 

175000 

9 

Zellerbach 

Klimm 

9896 

10 

Same 

Sullivan 

1100 

11 

Dahlberg 

Owner 

5000 

12 

Dobert 

Owner 

2000 

13 

Dahlberg 

Owner 

5000 

14 

Serensky 

Dose 

5000 

15 

Walrose 

Jovick 

5000 

16 

Prout 

Prout 

5000 

17 

Bray 

Jenkins 

1494 

18 

Rossi 

Jenkins 

1497 

19 

Grinnell 

Austin 

3200 

20 

Fellen 

Medus 

3000 

21 

Samuelson 

Owner 

3000 

22 

Little 

Owner 

12000 

23 

Thompson 

Owner 

15000 

24 

Altvater 

Coburn 

1000 

25 

Mo 

Kennedy 

1000 

26 

Makower 

Fennell 

2000 

27 

Standard 

Old 

1200 

28 

Mohr 

Arnott 

28000 

29 

McCarthy 

Arnott 

20000 

30 

McCarthy 

Arnott 

32000 

31 

Arnott 

Arnott 

64000 

32 

Arnott 

Arnott 

42000 

33 

Arnott 

Arnott 

9000 

34 

Bray 

Jenkins 

1494 

35 

Williams 

Jenkins 

798 

36 

Moon 

Jenkins 

675 

37 

Rcssi 

Jenkins 

1497 

38 

Falzon 

Sultana 

4900 

40 

Flaherty 

Barrett 

2200 

41 

Perry 

Frost 

2000 

42 

Lang 

Owner 

5000 

43 

Nels   n 

Owner 

5000 

44 

Akard 

Schultz 

7000 

45 

Boschetti 

Lindelli 

7500 

46 

Lindsay 

Owner 

6000 

47 

Leonard 

Owner 

12000 

48 

?a'nt   Joseph's 

McDonald 

57770 

49 

Noland 

Petersen 

13900 

50 

Casentini 

Weismann 

5750 

51 

Kosmcr 

Owner 

2500 

52 

Hargr..  VG 

Owner 

3900 

53 

1  asmussen 

Owner 

3500 

r.4 

Cj.v 

Owner 

3000 

53 

Be  tram 

Owner 

3000 

56 

i  chwa.  t^ 

Metrovitch 

4000 

57 

Stev  a    . 

Owner 

10000 

58 

Higgins 

Owner 

16000 

59 

Sai.ci., 

Petersen 

10000 

60 

Ellng  ■(  n 

Owner 

14  000 

61 

Sbarbor.) 

Owner 

13500 

(12 

We   tgaif 

'aponhiuiien 

13800 

63 

GibUvnd 

B.sw.ll 

3560 

STORES 

(5385)     N    UNION    100    W    Webster.    1- 

story    and    basement    frame    stores. 
Owner — A.     Fishel,     817     Hearst    Bldg., 

San   Francisco. 
Architect — None. 
Contractor   —   S.    J.    Israel,    817    Hearst 

Bldg.,  San  Francisco.  |2500 


MARKET 

(5386)  SE  SANTA  ROSA  AND  SAN 
Jose    1-story   frame   market. 

Owner — R.   Van   Vliet,  Alexander  Bldg., 

San  Francisco. 
Aichitcct  —  Alvin   J.   Stern,   Alexander 

Bldg.,   San    Francisco. 
Contractor — Alvin    J.    Stern,    Alexander 

Bldg.,   San  Francisco.  $4000 

ALTERATIONS 

(5387)  550  MARKET  STREET.  Re- 
model  front;   erect   marquise. 

Ownei — Geo.  Haas  and  Sons,  770  Mar- 
ket  St.,   San   Francisco. 

Architect — G.  E.  Goltschalk  and  Rist, 
Phelan    Bldg.,    S.    F. 

Contractor — Walter  A.  Haas,  770  Mar- 
ket   St.,    S.    F-.  ?2500 


FLATS 

(5388)  E  THIRTY-EIGHTH  AVE.  225 
S  Cabrillo.  2-story  and  basement 
frame    (2)    flats. 

Owner — A.    B.    Stevens,    571    39th    Ave., 

San    Francisco 
Architect— None.  $6000 

DWELLING 

(5389)  NE  SAN  JOSE  &  LAWRENCE. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — B.  Mazzaferra,  2845  San  Jose 
Ave.,    San   Francisco. 

Architect — None. 

Contractor — W.  E.  Lambert,  321  Han- 
over St.,   S.   F.  $4000 

DWELLING 

(5390)  SE  WAWONA  &  FOURTEENTH 
Ave.  2-story  and  basement  frame 
dwelling. 

Ownei — I'ernando   Nelsan    &   Sons,   Inc., 

2  West  Portal  Ave.,  S.  F. 
Architect— None.  $7000 

FLATS 

(5391)  S  RANDALL  95  W  Chenery.  2- 
story  and  basement  frame  (2)  flats 

Owner — Miller  Moore  Co.,  549  Holbrook 

Bldg.,    San    Francisco. 
Plans  by  owners.  $6000 


DWELLING 

(5392)  E  AVILA  180  S  Capra  Way.  1- 
story  and  basement  frame  dwell- 
ing. 

Ownei — Soracco  Bros.,  127  30th  St.,  San 

Francisco. 
Plans   by   owners.  $5000 

FLATS   ETC. 

(5393)  W  IRVING  82-6  107-6  W  26th 
Ave.  2  2-story  and  basement  frame 
flats  and  stores  (2  flats  in  each 
building). 

Owner — M.    G.    Hoffman,    58    Sutter    St., 

San    Francisco. 
Architect — None. 
Contractor — Pool    Construction    Co.,    731 

Mills  Bldg.,  S.   F.  $3000  each 

SHOP  .~^ 

(5394)  E  SAN  BRUNO  320  N  Dickin- 
son.  1-story   frame  cabinet  shop. 

Owner — Pacific    Mill   and   Cabinet  Co. 
Architect  and  Contractor — C.  F.  Paiker 
251  Kearnv   St..   S.    K.  $4000 


DWELLINGS 

(5395)  SW  SOUTHOOD  .^  PLYMOUTH 
Ave;  S  Southwoi-d  D.-.  31.33  &  62.33 
W  Plymouth  .-\ve.  3  1 -story  and 
basement   frame    dwellings. 

Owner — Meyer  Bros..  1st  .Vatl.  Bank 
Bldg.,.  San    Francisco. 

Architect — None.  $4000   each 


APARTMENTS 
(5396)      E   POLK    107. 

Three-story     and 

apartments. 


Owner — Hind   Building  Co.,   609   French 

Bank    Bldg.,   S.   F. 
Architect — W.     G.     Hind,     609     Frenah 

Bank  Bldg.,  S.  F.  $24,000 


DWELLINGS 

(5397)      S  PJ   36TH  AVE  AND   SANTIA- 

go   and    E    36th   Ave   25,    50,    75,    125 

S  Santiago,  6  1-story  and  basement 

frame    dwellings. 
Owner — Johnson     and     Erlendson,     245 

Fillmore  St.,   S.  F. 
Architect — None.  $3000  each 


FLATS 

(5398)        N     BUSH     187-6     W     PIERCE 

2-story    and    basement    frame     (4) 

flats. 
Owner — Chas.  J.  U.  Koenig,  520  Church 

St.,    S.    F. 
Architect — None. 
Contractor — Chas.  J,  U.  Koenig  &  Son, 

520    Church    St.,   S.   F.  $12,000 


FLATS 

(5399)  B  32ND  AVE  100,  125  N  FUL- 
ton,  2  2-story  and  basement  frame 
tlats  (2  flats  in  each  building). 

Owner — M.  McDonough,  148  Randall 
St.    S    F 

Architect — None.  $7000    each 


APARTMENTS 

(5400)  E  MALLORCA  102.  945  S  AL- 
hambra,  3-story  and  basement 
frame    (8)    apartments. 

Owner — J.  H.  Legius,  M.  D.,  157  Do- 
lores St.,  S.  F. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,    S.    F. 

Contractor — N.  S.  Legius,  5601  Shat- 
tuck  St.,  Berkeley.  $14,000 


ALTERATIONS 

(5401)  N  E  JACKSON  AND  STEINER 
Streets,  1  additional  floor  and  attic 
floor  on  structure  yet  to  be  erected 
under  Building  Permit  No.   104671. 

Owner — Thos.  Hamill  and  R.  G.  Hall, 
care   architects. 

.Architect — C.  A.  Muessdorffer,  802 
Humboldt  Bank  Bldg.,  S.   F. 

$35,000 


REPAIRS 

(5402)  LOCATION  NOT  GIVEN,  All 
work  for  repairing  roof  of  Fon- 
tana  warehouse. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket   St.,    S.    F. 

Architect — None. 

Contractor — Robt.  F.  Smith,  433  Clem- 
entina  St.,    S.    F. 

Filed  Dec.  30,   1925.  Dated  Dec.  14,  1925. 

On    completion     75% 

Usual   35   days    25% 

TOTAL  COST,   $374 

Bond,      sureties,      forfeit,      limit,      none. 

Plans   and   specifications   not    filed. 


P.AlRTITION  ETC. 

(5403)  522  PACIFIC  STREET.  Erect 
partition  for  stores;  cut  in  light- 
well,  etc. 

Owner — Commercial  Center  Realty  Co. 
916    Kearny   St.,    San    Francisco. 

.\  rchitect — None. 

Contractor — R.  A.  Crothers,  506  Sen- 
tinel  Bldg.,   S.   F.  $1000 


LOADING  PLATFORM 

(5404)  BLOCK  BOUNDED  BY  THIRD 
Merrimac,  Illinois  and  Alameda 
Sts.  Construct  loading  platform. 

Owner — Mercantile  Box  Co.,  320  Market 
St.,    San    Francisco. 

.Architect — B.  A.  Montgomery,  320  Mar- 
ket  St.,   Sna  Francisco.  $3000 


REPAIRS 

(5405)   SW  PIERCE  &  CLAY  STREETS 

Repair    roof;    fire    damage    repairs. 
Owner — D.     Wright.     381     Bush     Street, 

S^n    Franoiscj. 
Architect — None. 
Conti actor — John   Diestel,   3Sl   Bush   St. 

San    Francisco.  $1000 


6TH    N    BAY    Sts. 
basement     frame 


SIGN 

(5406)      1066   MARKET  STREET.   Elec- 
tric sign. 
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Owner-^Gnanada  Theatre;    1066   Market 

St.,    San   Francisco. 
A  rchitect — None. 

Contractor — Novelty    Electric    Sign    Co. 

$1000 


ALTERATIONS 

(5407)  E  POWELL,  100  N  Post.  Subdi- 
vide store. 

Owner- — Cosgrove  Cloak  and  Suit  Co., 
Post  and  Powell  Sts.,  San  Francisco 

Architect — None. 

Contractor — J.  S.  Malloch,  180  Jessie  St 
San    Francisco.  $2000 


GARAGE 

f5408)  S  BRUSH  PLACE  100  S  W 
Hallan.  1-story  frame  private  ga- 
rage. 

Ownei- — M.  Matzger,  780  Harrison  St., 
San   Francisco. 

Architect— None.  $1800 


DWELLING 

(5409)      W    HEAD    325    W    GARFIELD. 

1-story   and   basement   frame   dwlg. 
Owner — Noah    Swanson,    665    Castro   St., 

San    Francisco. 
Architect — None.  $2750 


DWELLING 

(5410)      SW    TWENTY-NINTH    AVE.    & 

UUoa.    2-story    &    basement    frame 

dwelling. 
Owner — W.    G.    Miller,    5331    Geary    St., 

San    Francisco. 
Architect — None.  $5000 


ALTERATIONS 

(5411)  2755  LAGUNA  STREET.  Ce- 
ment basement  of  dwelling,  etc; 
minor   additions   and   changes. 

Owner — Mrs.    M.    L.    deRomo    and    Mrs. 

M.  C.  Alfonso,  1720  Pacific  Avenue, 
San   Francisco. 

Architect — None. 

Contractor — Bl  Laguillo,  €26  Madrid 
St.,    San    Francisco.  $1000 


DWELLINGS 

(5412)  S  THIRTY-SIXTH  AVE  75  100 
E  Santiago.  2  1-story  and  base- 
ment   frame    dwellings. 

Owner — Johnson  and  Erlendson,  245 
Fillmore   St.,   San   Francisco. 

Architect — None.  $3000    each. 


DWELLING 

(5413)  SE  PORTOLA  DR.  AND  TER- 
race  Dr.  2-sto.  and  basement  frame 
dwelling. 

Owner — Albert  and  E.  J.  Casper,  189 
(Commonwealth    Ave.,    S.    F. 

Architect — Ida  F.  McCain,  701  Occi- 
dental Ave.,   S'an   Mateo.  $8000 


ALTERATIONS 

(5414)  SE  CALIFORNIA  &  LEIDS- 
dorff  (3rd  floor).  Erect  metal  lath 
and    plaster    partitions    for    offices. 

Owner — Insurance  Exchange  Building, 
premises. 

Architects  &  Contractors — Cahill  Bros. 
Inc.,  55  New  Montgomery  Street, 
San    Francisco.  $2500 


REMODEL 

(5415)      NE   CHERRY  &  SACRAMENTO 

Sts.    Remodel    garage    quarters    for 

store.  '  '    li 

Owner — Ida    F.    McCain,    Tffl    Occidental 

Ave.,   San   Mateo. 
Architect — Chas.    E.    Rogers,    958    Phe- 

lan    Bldg.,   San    Francisco. 
Contractor — None.  $2000 


REMODEL 

('5416)  675  JACKSON  STREET.  Re- 
model  for   cafe. 

Owner — Mo  Sang  Cafe  Co.,  675  Jackson 
St^,    San    Francisco. 

Architect  &  Contractor — F.  T.  Ken- 
nedy,  1051   7th   St.,   S.   F.  $9100 


APARTMENTS 

(5417)  SB  BRODERICK  &  SUTTER 
Sts.     3-story     and    basement    frame 

(12)    apartments. 

Owner — California  Real  Estate  &  Fi- 
nance Corp.,  319  De  Young  Bldg., 
San    Francisco. 

Arcrtitect — J.  C.  Hla(|ik,  Monadnoc^ 
Bide:.,    San    Francisco.  $14,000 


ADDITION 

(1)      S    BROADWAY    87-6    E    Fillmore. 

Construct  'one     additional     7-rooin 

apartment. 
Owner — J.   Greenback,  40  Plato  St.,  San 

Francisco. 
Architect   —   J.    C.    Hladik,    Monadnoclt 

Bldg.,  San  Francisco.  $5000 


FLATS 

(2)  W    SEVENTEENTH    AVE    175    S 

Judah.       Two-story    and    basement 

frame   (2)  flats. 
Owner — Karl  Yngve,  133  Alpine  Terrace 

San   Francisco. 
Architect— None.  $7000 


DWELLING 

(3)      W     THIRTY-FIRST     AVE     225     S 

Kirkham.     One-story  and  basement 

frame   dwelling. 
Owner — Mr.  and  Mrs.  J.  A.  Pereira,  1430 

lyth  Ave.,  San   Francisco. 
Architect — None.  $3000 


DWELLINGS 

(4)  W  THERESA  381  and  404  S  San 
Jose  Ave.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — J.  C.  Boitano,  212  Theresa  St., 
San  Jose. 

ii  rchitect — None.  $2500    each 


FLATS 

(5)      N   TWENTY-FOURTH   105   W  Noe. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — Axel    R.    Larson,    516    San    Jose 

Ave.,   San  Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,    San    Francisco.  $10,000 


ALTERATIONS 

(6)  NO.  2478  MISSION.  Rearrange 
partitions  and  new  front  for  store. 

Owner — Geo.  H.  Sandy,  2474  Mission  St., 
.  San  Francisco. 

Designer — Antone  Petersen,  2770  San 
Bruno  Ave.,  S'an  Francisco. 

Contractor — Antone  Petersen,  2770  San 
Bruno   Ave.,    San   F'-ancisco.    $10,00U 


APARTMENTS 

(7)   NW  ELEVENTH  AVE  &  FULTON 

St.       Three-story       and       basement 

frame  (14)  apartments. 
Owner — A.     T.    Morris,     687     11th    Ave., 

San    Francisco. 
Architect — None.  ?25,000 


TEMPLE    HOUSE 

(8)      NE     LAKE     AND     SECOND     AVE. 

Reinforced  concrete  temple  house. 
Owner — Congregation    Emanu-el,    Lake 

St.   at  Arguello  Blvd.,   S.   F. 
Architect — Sylvain     Schnaittacher,     233 

Post    St.,    and    Bakewell    &    Brown, 

251   Kearny  St.,   San   Francisco. 
Contractor  —  McDonald    &    Kahn,    130 

Montgomery   St.,   San   Francisco. 

$175,000 


PLUMBING 

(9)  N  JACKSON  57-6  E  Ade  Alley  E 
57xN  62.  All  work  for  plumbing 
for  four-story  Class  B  building. 

Owner — Zellerbach     Levison     Co.,     1540 

California  St.,  San  Francisco. 
Architect — None. 
Contractor — Frank    J.    Klimm    Co.,    458 

Ellis   St.,   San  Francisco. 
Filed  Jan.   2,   '26.      Dated  Dec.   28,   '25. 
Rough    plumbing    completed  ....  $3000 

Completed    and    accepted 2172 

Usual    35    days 1724 

TOTAL  COST,   $6896 

Bond,    $3448.      Sureties,  .     Limit,   90 

days.     Forfeit,  none.     Plans  and  speci- 
fications  filed. 

(10)  FIRE  ESCAPES,  ETC..  ON  ABOVE 
Contractor — Sullivan    Iron    Works,    780 

1     iBrannan  St.,  San  Francisco. 

Filed  Jan.   2,   '26.      Dated  Dec.   26,   '25. 

On   delivery   of  materials $37b 

Completed    and    accepted 450 

Usual    35    days 275 

TOTAL     COST,     $1100 

Bond,    $550.      Sureties,    C.    W.    Withing- 

ton    and    A.    R.    Spiro.      Limit,    60    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


DWELLING 

(11)  S  HOLLOWAY  50  W  Victoria.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner  —  Eric  Dahlberg,  122  Buena 
\ista   Ave.,   San   Francisco. 

Architect — None.  $5000 


DWELLING 

(12)  E  EDINBURG  100  S  Russia.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Henry  Dobert,  179  Madrid  St., 
San    Francisco. 

Architect — None.  $2000 


DWELLING 

(13)  S  HOLLOWAY  5©  W  Viptoria.  1- 
story  and  basement  frame  dwell- 
ing. 


Owner   —    George    Dahlberg,    154-0    10th 

Ave.,    San    Francisco. 
Architect — None.  $5000 


DWELLING 

(14)      E    TWENTY-SIXTH    AVE.    350    N 

Cabrillo.   1-story  &  basement  fr^me 

dwelling. 
Owner — David  Serensky,   1765   Page  St., 

San    Francisco.  •    j 

Architect^ — None. 
Contractor — W.     J.     Dose,     174    Concord 

St.,   San   Francisco.  $5000 


FLATS 

(15)      N   REDWOOD    137-6    W   LAGUNA. 

2-story      &      basement      frame      (2) 

flats. 
Owner — W.    J.    Walrose. 
Architect— Chas.   F.   Strothoff  2274   15th 

St.,    San    Francisco. 
Contractor — Geo.    H.   Jovick,    285    Stein- 

er  St.,  San  Francisco.  $5000 


i^WELLING 

(16)  S  MAGELLAN  BET.  PACHECO 
and  Montavlo.  2-story  and  base- 
ment   frame    dwelling. 

Owner — W.  J.  Prout,  515  Magellan  St., 
San    Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,   San   F'rancisco. 

Contractor — J.  Prout  515  Magellan  Ave 
San    Francisco.  $5000 


ALTERATIONS 

(17)      35   PLATO  STREET.   Raise  dwlg; 

underpinning;      plumbing,      electric 

work,  etc. 
Owner— Alfred    G.    Bray,    35    Plato    St., 

San   Francisco. 
Architect — Lewis   M.    Gardner,   942   Pine 

St.,  San  Francisco. 
Contractor  —  Jenkins   and   Gross,   3360 

Market  St.,  San  Francisco.         $1494 


ALTERATIONS 

(18)      41   PLATO   STREET.   Raise  dwlg; 

underpinning;      plumbing;      electric 

work,    etc. 
Owner — Arthur    and     Emma    Rossi,     41 

Plato   St.,   San   Francisco. 
Architect — Lewis   M.   Gardner,   942   Pine 

St.,   San   Francisco. 
Contractor  —  Jenkins  and   Gross,   3360 

Market  St.,  S.  F.  $1497 


ALTERATIONS 

(19)  SW  FIFTH  AND  BRANNAN  STS. 
Add  six  new  trusses  and  mono-rail 
with  switch  connection  to  present 
mono-rail   system. 

Owner — The  Grinnell  Company  of  the 
Pacific,  5th  and  Brannan  Sts.,  San 
Francisco. 

Engineers  &  Contractors — The  Austin 
Company  of  California,  244  Kearny 
St.,  San  Francisco.  $3200 

DWELLING 

(20)  W  TWENTIETH  AVE.  250  N 
Taraval.  1-story  &  basement  frame 
dwelling. 

Owner — Frank    Fellen,    151    Duncan   St., 

San   Francisco. 
Architect — None. 
Contractor    —    Peter    Medus,    2359    19th 

Ave.,  San  Francisco.  $3000 


DWELLING 

(21)  _;VV    MOSCOW    140-6    N   Geneya.    1- 
'   story    and    basement    frame    dwell- 
ing. 

Owner — M.  Samuelson,  901   Geneva  Ave 

San    Francisco. 
Architect — None.  $3000 

DWELLINGS 

(22)  E  THIRTY-NINTH  AVE.  100  125 
150  175  N  Irving.  4  1-story  &  base- 
ment   frame    dwellings. 

Owoier — Little     and     Christensen,     1219 

39th  Ave.,  San  Francisco. 
Architect — None.  $3000   each 


DWELLINGS 

(23)      W      ROTTECK      200      &      225      N 

Springdale;    E   Lyell    225    250   275   N 

Springdale.  5   1-story  and  basement 

frame   dwellings. 
Owner — Ben   Thompson,   157  Bartlett  St 

San   Francisco. 
Architect— None.  $3000    each 


ALTERATIONS 

(24)      NO.     2836    MISSION.       New    store 

front;  glazing;  marble  work,  etc. 
Owner. — Altvater    Realty    Co.,    Premises 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jes&i© 

St.,    San    Francisco.  $1000 
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Additional 


ADDITION 

(25)      NO.   875     JACKSON 

imnrovements  for  cafe. 
owner-Mo   Sang  Cafe  Co     Premises 
Architect— F.     Kennedy,     1051     7th     i 

Oakland.  ^ 

Contractor— F.    Kennedy.    1051    7th    St 


Oakland. 


1000 


ALTERATIONS  ,   ,  ^        . 

(26)      NO.  935  HYDE.     Brick  undcrpin- 

nine  along  south  wall  of  four-story 

and    basement    brick    apartments. 
Owner— A.  Makower,  721  15th  Ave.,  San 

Francisco. 
Architect — None.  ,         _ 

Contractor— Fennel!     &     Chisholm     Co 

180   Jessie   St.,    S.    F.  $2000 

f2'7)      NO.  2811  ARMY.     Construct  brick 

Owner— St°a'ifd"ard  Pie  Co..  2811  Army 
St.,   San   Francisco.  r.       loc'j 

Architect— San  Francisco  Oven  Co.,  1263 
65     Eddy     St.,     San     Francisco. 

Contractor- John  Old,  1263-65  Eddv  St 
San    Francisco.  ^fizuu 

Ssi'^^W^T^WENTIETH  AVE.  210.  235, 
260  285,  310,  335,  360  S  Quintara. 
Seven  1-stcry  and  basement  frame 
dwellings.  .     „      .^     „,^ 

Owner— Howard  Mohr,  233  Pacific  Bldg 
San   Francisco. 

Architect— None.  ,.     p     o  •>■>- 

Contractor— James  Arnott  &  ^on.^^^o 
Granville  Way,  S.   F.         Each  $4000 

DWELLINGS  ^.  ^     ^ 

CO)  SE  SANTA  ROSA  and  Cayuga 
and  S  Santa  Rosa  25,  50,  75,  100  E 
Cayuga.  Five  1-story  and  base- 
ment   frame    dwellings. 

Owner— McCarthy  Co.,  316  Bush  St., 
San    Francisco. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Son,  ^35 
Granville   Way,   S.    F.        Each    f4000 


DWELLINGS  ^     „^^     „^„ 

(30)      E   CAYUGA   90,   115,    140,    215,    240, 

265,    290,    315   S  Santa   Rosa.      Eight 

1-story  and  basement  frame  dwlgs. 
Owner— The    McCarthy    Co.,     316     Bush 

St.,    S.   F. 
Architect — None. 
Contractor — James    A.     Arnott    &    Son, 

235  Granville  Way,  S.F.  Each  $4000 


ALTERATIONS 

(35)  87  PLATO,  E  SIDE.  All  work 
for  alterations  and  addition  to  2- 
story    frame    residence. 

Owner — Mary    E.    Williams. 

Architect — Lewis  M.  Gardner,  942  Gard- 
ner  St.,   S.    F. 

Contractor  —  Jenkins  &  Gross,  3360 
Market    St.,    S.    F. 

Filed  Jan.  4,  1926.  Dated  Dec.  19,  192;.. 
Underpinned    and    enclosed.  ...  $399. 2.i 

Completed   and   accepted    399.25 

TOTAL    COST,     $798.50 

Bond,    $399.25.      Sureties,    G.    C.   Jenkins 

and      J.    F.    Hamann.       Forfeit.       none. 

Limit,  60  days.  Plans  and  specifica- 
tions  filed. 


DWELLINGS 

r31)  N  PAULDING  90,  120,  150,  180, 
210,  240,  270,  300,  330,  360,  390,  420, 
450,  480,  510,  540  W  San  Jose  Ave., 
Sixteen  1-story  and  basement 
frame    dwellings. 

Owner  —  James  A.  Arnott,  235  Gran- 
ville  Way,    S.   F. 

Architect — None. 

Contractor  —  James  A.  Arnott  &  Son, 
235  Granville  Way,  S.F.  Each  $4000 

DWELLINGS 

(32)  S  NANTUCKET  90,  120,  150,  180. 
210,  240,  270,  300,  330,  360,  390. 
420.  450.  480  W  San  Jose  Ave. 
Fourteen  1-story  and  basement 
frame   dwellings. 

Owner  —  James  A.  Arnott.  235  Gran- 
ville  Way,   S.  F. 

Architect — None. 

Contractor  —  James  A.  Arnott  &  Son, 
235  Granville  Way,  S.F.  Each  $3000 

DWELLINGS 

(33)  N  LAKEVIEW  75,  100,  125  W 
Capitol.  Three  1-story  and  base- 
ment   frame    dwellings. 

Owner — James  A.  Arnott,  235  Gran- 
ville Way,  S.  F. 

Architect — None. 

Conti  actor — James  Arnott  &  Son,  235 
Granville  Way,  S.  F.         Each  $3000 

ALTERATIONS 

(34)  E  PLATO  NO.  35  PLATO.  All 
work  for  alterations  and  additions 
to   2_s;orv   frame   residence. 

Owner— AlfiHd    G.    Bray,    35    Plato    St., 

1  an    Francisco. 
Arch  tec t — Lev/ is  M.  Gardner,  942  Gard- 
ner  St.,    S.    F. 
<^   ntraotor    —    Jenkins    &    Gross,    3360 

-V.arket    St..    S.   F. 
Fikd   .A'.-..   4,    1920.   Dated  Dec.   19,    1925. 

a.sed    an!    enclosed    ...$747 

C  .ii.pio.ed    and    accepted- 747 

TOTAL  COST,  $1494 
Bond,  $747.  Sureties,  G.  C  Jenkins  and 
J.  F.  ilauann.  Forfeit,  none.  Limit, 
60  drt\s.  PI;, MS  and  specifications 
fikd. 


ALTERATIONS 

(36)  83  PLATO  E  SIDE.  All  work 
for  alterations  and  addition  to  2- 
story    residence. 

Owner — A.    B.    Moore. 

Architect — Lewis  M.  Gardner,  942  Gard- 
ner  St.,    S.    F. 

Contractor  —  Jenkins  &  Gross,  3360 
Market    St.,    S.    F. 

Filed  Jan.   4,    1926.   Dated   Dec.   21,   1925. 

Underpinned   and    enclosed    ...$335.00 

Completed    and    accepted     ....    335.50 

TOTAL    COST.     $675.50 

Bond,    $335.50.      Sureties,    G.    C.    Jenkins 

and    J.    F.     Hamann.         Forfeit,       none. 

Limit,  60  days.  Plans  and  specifica- 
tions  filed. 


ALTERATIONS 

(37)  41  PLATO  E  SIDE.  All  work 
for  alterations  and  additions  to 
2-story    frame    residence. 

Owner — Arthur   and   Emma   Rossi. 

Architect — Lewis  M.  Gardner.  942  Gard- 
ner  St.,    S.    F. 

Contractor  —  Jenkins  &  Gross,  3360 
Market    St.,    S.    F. 

Filed   Jan.    4,    1926.   Dated  . 

Underpinned  and  enclosed    $748 

Completed    and    accepted     749 

TOTAL    COST,    $1497 

Bond,  $749.    Sureties,  G.  C.  Jenkins  and 

J.    F.    Hamann.       Forfeit,    none.    Limit 

60  days.      Plans   and   specifications  filed 

Note — Permit   reported   today.   No.    18. 


RESIDENCE 

(3&)      N  NEVvcOMB   225  W  Newhall   25 

X     100.       All     work    except    electric 

fixtures     and     shades     for     2-story 

frame    residence. 

Owner — Emanuel     and     Emily     Falzoii, 

1797    Oakdale    Ave..    S.    F. 
Architect — None. 

Contractor — Grezio    Sultana    and    Fran- 
cesco    Saverio,       1215     Mendell     St., 
Snn    Francisco. 
Filed   Jan.   4,   1926.  Dated  Dec.   22,   1925. 

Frame   up    $1225 

1st  coat  plaster  on    1225 

House   completed    1225 

Us«al   35   days    1225 

TOTAL  COST,  $4900 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications  filed. 

Note — Contract    reported    Dec.    8.    '25, 
No.     5172,     cancelled     Dec.     22,     1925. 


ALTERATIONS 

(39)  532,  534  SIXTH  STREET.  Gen- 
eral alterations  and  repairs  for 
warehouse. 

Owner — M.  L.  Choynski,  904  Meife*iants 
Exchange   Bldg.,   S.   F.  ,-     '  ■ 

Architect — None. 

Contractor  —  Dwan  Co.,  Monadnock 
Bldg.,    S.    F.  $1500 

RETAINING   WALL 

(40)  NE  BUCHANAN  and  GEARY'  Sts. 
Construct    retaining   wall. 

Owner— H.  H.  Flaherty,  4630  Fulton 
St.,  San  Francisco. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    S.    F.  $2200 


ALTERATIONS 

(41)  E  GREAT  lUGHWAY  162%  S 
Kirkham.  .Alle  atioiis  and  repairs 
for    clubhouse    and    restaurant. 

Owner — Floreroe  Porrv,  San  Carlos, 
Calif. 

Architect — None. 

Contractor — J.  Prost,  1534  Great  High- 
way.   S.    F.  $2000 

DWELLING 

(42)  E  EIGHTH  AVE.  124.183  S  Or- 
tega. 2-sio.y  and  basement  frame 
dwelling. 

Owner — Lang   Realty  Co.,  Exit  of  Twin 

Peaks   Tunnel,   S.    K, 
Architect— None.  $5000 


DWELLING 

(43)  W  WAWONA  720  N  ULLOA.  1- 
story  and   basement   frame  dwlg. 

Owner— Fernando  Nelson   &  Sons,   Inc., 

No.  2  West  Portal  Ave.,  S.  F. 
Architect — None.  $5000 

FLATS 

(44)  SW  CERVANTES  95  NW  Avila. 
2-8tory  and  basement  frame  (2) 
Hats. 

Owner — W.    C.    Akard,    46    Kearny    St., 

San  Francisco. 
Architect— N.    W.    Mohr,    4405    20th    St., 

San  Francisco. 
Contractor  —  Schultz    Construction    Co., 

46   Kearny   St.,   S.   F.  $7000 

VLATS 

(45)  W  BRYANT  138  S  26TH.  2- 
story  and  basement  frame   (2)   flats 

Owner — Bortolo     Boschettl     and     H.    B. 

Boschetti,   2823   22nd   St.,   S.   F. 
Architect — Plans    by   owner. 
Contractor— A.    Lindelli,    2928    25th    St., 

San  Francisco.  $7500 

DWELLING 

(46)  N  PALOMA  150  W  Moncada.  1- 
story  and  basement  frame  dwlg. 

Owner  —  John    R.    Lindsay,    1205    15th 

Ave.,    S.    F. 
Architect — None.  $6000 

DWELLINGS 

(47)  W  BIXBY  100,  125.  150  N 
Garfield.  Three  1-story  and  base- 
ment  frame  dwellings. 

Owner — Leonard   &   Holt,    41    Montgom- 
ery   St.,    S.    F. 
Architect — Plans  by  owner.  Each  $4000 

(48)  PARK  HILL  and  BUENA  VISTA 
Ave.  3-story  reinforced  concrete 
addition  for  nurses'  home. 

Owner — Saint   Joseph's   Hospital,    prem. 

ises. 
Architect    —    Bakewell    &    Brown,    251 

Kearny   St.,   S.   F. 
Contractor   —   McDonald    &    Kahn,    nO 

Montgomery   St.,    S.    F.  $57,770 

ALTERATIONS 

(49)  E  NINETEENTH  AVE.  125  N 
Judah  75  x  120.  All  work  for  al- 
terations and  additions  to  church 
and  rectory  bldg. 

Owner — H.    P.    Noland,    trustee    Protes- 
tant     Episcopal      Church,      Phelan 
Bldg.,  San   Francisco. 
Architect — Thomas    Bros.,    Kuss    Bldg., 

San  Francisco. 
Contractor  —   Petersen   &   Persson,    180 

Jessie  St.,  S.  F. 
Filed    Jan.    5,    1926.    Dated    Jan.    2,    1926. 
Excavation    and    foundations 
done   and  church   moved   to 

new      location    $3475 

Bruwn    coated    3475 

Bldgs.   completed    3475 

Usual    35    days    3475 

TOTAL  COST,  $13,900 
Bond,  $7000.  Sureties,  B.  Martin  and 
S.  Persson,  Jr.  Forfeit,  none.  Limit, 
100  days.  Plans  and  specifications 
filed. 


FRAME    BLDG. 

(50)  W  FOURTEENTH  AVE.  135  N 
Kirkham  N  25  W  127-0%  S  25  E 
127-0%.  All  work  except  painting 
for  1-story  and  garage  frame  bldg. 

Owner — Rafael  Casentini,   1231   Shrader 

St.,  s.  f;  . 

Architect — Plans   by   cohtractor. 

Contractor  —  L.  M.  Weismann  &  Son, 
4067    18th    St.,    S.    F. 

Filed   Jan.    5,    1926.    Dated   Jan.    4,    1926. 

Frame    up    $1437.50 

Roof  on  and  brown  coated..  1437.50 
Completed   and   accepted    ....    1437.50 

Usual    35   days    1437.50 

TOTAL   COST,    $5750 

Bond,   sureties,   forfeit,   none.   Limit,    75 

days.     Plans  and  specaiflcations  filed. 

DWELLING 

(51)  SW  MADRID  125  SW  Peru. 
One-story    frame    dwelling. 

Owner — M.     Kosmer,     1872     Folsom    St., 

San   Francisco. 
Architect — None.  $2500 


DWELLING 

(52)      W    TWENTY-FIFTH   AVE    250    S 

Taraval.  One-story  frame  dwlg. 
Owner — E.  J.  Hargrave,  Burlingame. 
Architect — None.  $3900 


DWELLING 

(53)  SE  LOUISBURG  90  NE  Mt.  Ver- 
non. One-story  and  basement 
frame    dwelling. 

Owner — Nels  Rasmussen,  519  Mt.  Ver- 
non Ave.,  San   Francisco. 

.\rchitect— None.  $3500 
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DWELLING 

(54)      W     FORTY-SLXTH     AVE     250     S 

Irving'.       O.i.e-story     and     basement 

frame   dwelling. 
Owner — P.    J.    Cox,    2008    O'Farrell    St.. 

San    Francisco. 
Architect — None.  $3000 


COMPLETION  NOTICES 


SAN   FRANCISCO   COUNTY 


DWELLINGS 

(55)  E  FORTY-FIRST  AVE  125,  100 
and  75  N  Geary.  Three  one-story 
and    basement    frame    dwellings. 

Owner — Geo.    A.    Bertram. 

Architect — Geo.  A.  Bertram,  2831  Mis- 
sion   St.,    S.    F.  $3000 


SHOP 

(56)  —  BRANNAN  250  W  Ritch.  One- 
story  frame  shop. 

Owner — J.  Schwartz,  488  Brannan  St., 
San   Francisco. 

Architect^None. 

Contractor — J.  I.  Metrivitch,  1023  De 
Young  Bldg.,   S.   F.  $4000 


DWELLINGS 

(57)  SE     HAWES     AND     REVERE, 

$4000;  S  Hawes  33  V2  E  Revere, 
$3000;  S  Hawes  66-8  E  Revere, 
$3000.  Three  1-story  and  base- 
ment   frame    dwellings. 

Owner  —  A.  L.  Stewart,  1201  Revere 
Ave.,    S.    F. 

Architect — R.  J.  Goodrich,  1201  Revere 
Ave.,    S.    F.  Costs    noted    above. 


DWELLING 

(58)  E  PARIS'  275,  200,  225,  250  N 
France.     Four  1-story  frame  dwlgs 

Ownei— Higgins  &  Sons,  35  Montgom- 
ery,   S.    F. 

Architect — Wm.  J.  Mooney,  31  Wanda, 
San   Francisco. 

Contractor — Higgins  &  Sons,  35  Mont- 
gomery   St.,    S.    F.  Each    $4000 


ALTERATIONS 

(59)  2478  MISSION.  Alterations  to 
stores. 

Owner — G.  H.  Sandy,  2474  Mission  St., 
S'an   Francisco. 

Designer  and  contractor — Antone  Pet- 
ersen, 2770  San  Bruno,  S.  F.  $10,000 


TENEMENTS 

(60)        W     DEARBORN     270-8     S     17TH. 

2-story    tt-ame    tenements. 
Owner — Harold    Ellingson,     85     Liberty 

Architect^None.  $14,000 


DWELLING 

(61)  W  DIVISADERO  87  S  Pacific  Ave. 
2-story  frame  dwelling. 

Owner — R.  E.  Sbarboro,  460  Montgom- 
ery  St.,    S.    F. 

Architect  —  John  H.  Pone,  460  Mont- 
gomery  St.,    S'.   F.  $13,500 


RESIDENCE 

(62)       LOT    24    BLK    3105A    ST    FRAN- 

cis    Wood    Extension    No     3,      San 

Frar.:isco.       All     wci'-k     fur     frame 

residence. 

Owner — W'  stgate    Park    Co.,    278    Post 

St.,    S.    F. 
Architect — Henry    H.       Gutterson,       526 

Powell    St.,    S.    F. 
Contractor — Henry    Papenhausen,       532 

3rd    Ave.,    S.    F. 
Filed,   Jan.    6,   1926.   Dated,  Jan.   4,    1926. 

Frame     up     $3450 

Bro^v'n    coated    3450 

Completed    and    accepted    3450 

Usual    35    days    3450 

..  TOTAL  COST,  $13,800 
Bond,  $6900.  Sureties,  Harry  Gaetzen 
and  C.  W.  Higgins.  Forfeit,  $5  day. 
Limit,  110  days.  Plans  and  specifica- 
tions   filed. 


ALTERATIONS  AND   ADDITIONS 
(63)     W    19TH    AVE.,     165     19TH    AVE., 
San    Francisco.      All    work    for    al- 
terations   and    additions    to    bldg. 
Owner — A.    C.    Gibbons,    165    19th    Ave., 

San  Francisco. 
Architect — None. 

Contractor  —  W.   C.   Boswell,   2764  Mc- 
Allister   St.,    S.    F. 
Filed,   Jan.   6,    1926.   Dated,   Dec.   29,   "25. 

Foundation    in     $1000 

Terrazo     steps     in     and       brown 

coated     875 

Completed    and    accepted    810 

Usual    35    days    875 

TOTAL    COST.    $3560 

Bond,     sureties,    forfeit,     none.       Limit, 

40   days.   Plans  and  specifications  filed. 

Note:       Permit    reported       Dec.       29, 

1925.     No.  5360. 


Recorded  Accepted 

Dec.  28,  1925 — NO.  39  NINETEENTH 
Ave.  Carolyn  S  Mayes  to  S  T  Han- 
sen  Dec.   24,   1925 

Dec.  29,  1925— LOTS  17  AND  18  BLK 
466  A  Marina  Court  Tract.  Ward  C 
Brown   to  whom   it  may  concern... 

Dec.  29,  1925— N  FRANCISCO  87-6  E 
Polk  E  37-6xN  137-6.  L  Ducato  to 
whom   it   may   concern .  .Dec.    26,    1925 

Dee.  29,  1925— N  SIXTEENTH  180  W 
Castro  No.  3744  16th  St.  Lot  40x134. 
Marie  Couture  to  Leonard  Garino 
and    G    Volpatti Dec.    — ,    1925 

Dec.  29,  1925— LOT  11  BLK  8,  St. 
Francis  Wood  E.x  No.  1.  Walter 
Leonard  to  J  Prout Dec.   18,   1925 

Dec.  29,  1925  —  N  21ST  232.072  W 
Douglas  W  27.336  N  95.590  SE 
27.485  S  88.109.  Cornelius  T.  Shea 
and  Jos.  F.  Kirschling  to  whom  it 
may    concern     Dec.    29,    1925 

Dec.  29,  1925 — N  NEY  250  E  Cong- 
don  N  110  X  E  25  Lot  19  Blk.  11 
College  Hd.  Assn.  Cornelius  T. 
Shea  to  whom  it  may  concern.... 
Dec.    31,    1925 

Dec.  29,  1925  —  SE  28TH  and  NOE 
E  82-6  X  S  26-6.  Nathaniel  Thomp- 
son   to   Thomas    Hamill.Dec.    29,    1925 

Dec.  29,  1925 — W  GUERRERO  84  S 
Duncan     S     30     x    W     100.  Emil 

Schundel    to    H.    S.    Meinberger .  .  .  . 

Dec.    22     1925 

Dec". '  '2'9,'  1925  '  —  NE  SUTTER  'and 
Hyde  37-6  x  87-6.  M.  A.  Hunt  to 
whom   it   may   concern .  .Dec.   23,    1925 

Dec.  29,  1925 — SE  20TH  AVE.  and  Ca- 
brillo   E    24-7   x   S   70.    Grace   Blan- 

chard    to    H.     S.     Meinberger 

Dec.    23,    1925 

Dec.  29,  1925 — E  19TH  AVE.  55  N 
Lake  N  45  x  57-6.  Ann  Schaw 
Pommer  to  H.  Steiger   ..Dec.  26,   1925 

Dec.  29,  1925 — N  CALIFORNIA  57-6 
W  27th  Ave.  25x100.  G.  B.  and  V. 
Guaraglia  to  O.  K.  Holt.  Dec.  23,  1925 

Dec.  30,  1925— NW  OLMSTEAD  AND 
Girard  25x120.  Louis  Silverstein  to 
James   G   Neish Dec.    30,    1925 

Dec.  30,  1925— W  FIFTEENTH  AVE 
30  S  UUoa  S  30x82-6.  Argonaut  In- 
vestment Co  to  whom  it  may  con- 
cern  Dec.    22,     1925 

Dec.  30,  1925— E  NINETEENTH  AVE 
75  S  Taraval.  Hattie  Bibbero  to 
John  Sioblom    Dec.  22,   1925 

Dec.  30.  1925— SE  TENTH  AVE  AND 
Judah.  Merle  L  and  Freda  Lloyd 
to  J  H  Stephenson Dec.   30,  1925 

Dec.  30,  1925 — W  OCTAVIA  95-6  S 
Chestnut  S  42xW  137-6.  H  C  Chris- 
tiansen to  w^hom  it  may  concern.. 
Dec.    30,    1925 

Dec.  30,  1925 — E  VAN  NESS  AVE.  60 
N  Ellis  N  30  X  E  109.  Jennie 
Helbing  to  Helbing  Co.. Dec.   30,    1925 

Dec.  30,  1925 — E  IITH  AVE.  150  and 
175  N  Moraga,  each  N  25  x  E  120. 
C.  E.  Gorden  to  whom  it  may  con- 
cern        Dec.   29,    1925 

Dec.  30,  1925— W  SAN  RAFAEL  WAY 
140  S  Monterey  Blvd.  S  50  x  95. 
John  T.  Miller  to  Arthur  H.  Klahn 
Oct.    19,    1925 

Dec.  30,  1925—460  E  S  24TH  AVE. 
bet.  Geary  and  Clement.  E.  J. 
Brookhart  to  whom  It  may  con- 
cern        Dec.   30,   1925 

Dec.  30,  1925  —  LOT  25x36  ON  NE 
States       and       Castro.  Armando 

Graggini    to    D.    S'ighieri    &    Co 

j)g^>      3Q      1925 

Dec. "  '30', '  'lV2'5— S  '  SUTTER  197-6  W 
Stockton  W  53-9  S  parallel  with 
Stockton  X  137-6.  Pacific  Gas  & 
Electric  Co.  to  Otis  Elevator  Co. 
Dec.    28,    1925 

Dec.  30,  1925 — N  FULTON  90  W  39th 
W  55  X  N  100.  Bryan  Feerick  to 
whom    it    may    concern. Dec.    27,    1925 

Dec.  30.  1925  —  E  FILLMORE  40  S 
Jackson  S  30  x  E  95.  H.  O.  Linde- 
man   to   W.   A.  Lindeman  .Dec.   9,   1925 

Dec.  30,  1925 — S  BRYANT  239  E  2nd 
S  160  E  25  N  to  S  Bryant  W  25. 
Schmidt  Lthograph  Co.  to  D.  Ze- 
linsky   &   S'ons Dec.   30,   1925 

Dec.  31,  1925— E  ELLSWORTH  125  S 
Powhattan  25x70.  E  L  Nelson  to 
whom    it   may   concern.  .Dec.    23,    1925 

Dec.  31,  1925— NE  PERU  AVE  75 
NW  Naples  NE  50xNW  25  Ptn  Lot 
5  Blk  50,  Excl  Hd.  P  C  Becker  to 
Sim    Rosen    &   Son Dec.    29,    1925 

Dec.  31,  1925— E  FORTY-THIRD  AVE 
150  S  Anza  S  25xE  120.     J  F  Dowl- 

ing  to  whom   it  may  concern 

Dec.     30,     1925 


Jan.  2,  1926 — E  TWENTY-EIGHTH 
Ave  175  S  Taraval  E  120xS  25  No. 
2430  28th  Ave.  Harry  Newlon  to 
whom   it   may   concern .  .Nov.   28,    1925 

Jan.  2,  1926— LOCATION  NOT  GIVEN 
J  Greenbach,  E  V  Lacy  and  J 
S-teur  to  whom  it  may  concern... 
Dec.    31,    1925 

Jan.  2,  1926— S  IRVING  82-6  E  27th 
Ave  No.  2533  and  2537  Irving  St. 
Julia    Could     to    Albert    Bernhardt 

T)g«     22     1925 

Dec.'  '31.'  "i925— N  '  VALLEJO  100*  E 
Laguna  E  50  x  N  137-6.  Nineteen 
Sixty  Vallejo  Street  to  J.  Martin- 
elli     Dec.    29,    1925 

Dec.  31,  1925 — W  33RD  AVE.  250  N 
Geary  N  25  x  W  120.  Benj.  Schnier 
to  whom   it  may  concern. Dec.    30,   '25 

Dec.  31,  1925  —  SW  MUNICH  AND 
Drake.  John  Pack  to  John  TroU- 
mann    Dec.    23,    1925 

Dec.  31,  1925 — S'  JACKSON  107-6  W 
Jones  W  30  x  S  87-6.  R.  Paratore 
to  whom  it  may  concern .  .Dec.  31,  '25 

Dec.  31,  1925— LOT  21  BLK.  E  Mis- 
sion Terrace.  Walter  E.  Hansen 
to   whom  it  may  concern. Dec.   30,   '25 

Dec.    31,    1925 — SE    VAN    NESS    AVE. 
and    Hayes    S    120    x    E    100.      Call-    - 
fornia    State    Automobile    Assn.    to 
Michel     &     Pfeffer       as       Michel     & 
Pfeffer  Iron  Works   ....   Dec.  24,  1925 

Dec.  31,  1925— W  6TH  200  S  Howard 
S  50  W  80  S  25  W  75  N  75  E  155. 
Joseph  Pasqualetti  to  whom  it 
may  concern    Dec.   31,   1925 

Dec.  31,  1925  —  S  GOLDEN  GATE 
Ave.  125  W  Lyon  25  x  107-6.  H. 
Ehenberg  to  whom  it  may  concern 
Dec.     28,     1925 

Dec.  31,  1925— W  THIRTY-SEVENTH 
Ave  250  N  Cabrillo  N  25xW  120. 
Mary  E  and  Frank  A  Kilduff  to 
John    Spargo Dec.    16,    1925 

Dec.  31,  1925— SE  FORTY-SECOND 
Ave     and     Irving     32-6x100.       D     H 

Harris    to    Albert    A    Slagge 

Dec.    26,    1925 

Dec.  31,  1925 — N  BROADWAY  121-6 
E  Laguna  E  69-9xN  137-6.  Nine- 
teen Sixty  Broadway  to  Royal 
Floor   Co Dec.    21,    1925 

Dec.  31,  1925 — NO.  1606  EIGHTH  AVE 

Pauline  Guth   to   F  A  Lagault 

Dec     24     1925 

Jan!"4,'i9'2'6— LO't's,  7'&"6  BLK  6421 
Southern  Hillside  Unit  No.  1. 
Crocker  Estate  Co.  to  whom  it  may 
concern     Dec.    28,    1925 

Jan.  4,  1926 — 25x100  ON  S  SANTA 
Rosa  Ave.  425  W  Mission.  Joseph 
Novello  to  w^hom  it  may  concern.. 
Dec.    28,    1925 

Jan.  4,  1926 — E  EDINBURGH  225  N 
France  Ave.  25  x  100.  Sara  Simon 
to  whom  it  may  concern .  .Dec.  30,  '25 

Jan.  4,  1926— N  BALBOA  100  W  26th 
Ave  W  25  N  95  E  5  N  30  E  20  S  125. 
James  Oppenheimer  to  Robert  Mil- 
jgj.    Dec.    30     1925 

Jan.  4,'  1926— NE  "hOLYOKE  100  NW 
Burrows  NW  25xNE  120  Lot  27 
Blk  29  Railroad  Ave  Hd  Assn.  Olof 
Carlson  to  whom  it  may  concern . . 
Jan.    4,    1926 

Jan  4,  1926 — ON  NW  N  &  NE  BY 
Winding  Way,  Drake  St.  &  County 
Line  &  Baltimore  Way,  on  Hillside 

Unit  No.  1  &  by  Lands  of  Crocker 
Estate  Co.,  &  on  SE  S  &  SW  &  W 
by  land  of  Crocker  Est.  Co.  Crocker 
Estate  Co.  to  whom  it  may  con- 
cern     Dec.   23.    1925 

Jan.  4.  1926— LOT  2  BLK  3250  MAP 
Balboa  Terrace.  Sigmund  S.  &  Fos- 
tenia  F.  Hockwald  to  Victor  Rose 
Dec.    29.    1925 

Jan.  5,  1926— S  BAY  125  E  Octavia  25 
X137-6.  A  Benetti  to  G  Del  Favero 
Dec.    22,    1925 

Jan.  5,  1926— LOT  14  BLK  2987,  Clare- 
mont  Court.  H  A  Dilks  to  whom 
it   may  concern Jan.    5,    1926 

Jan.  5.  1926— S  MARKET  315-8  W 
Sanchez  S  110  W  50  N  110  E  50. 
Jennie  Steineke  to  Denke  &  Bowes 
Jan.     1,     1926 

Jan.  5,  1926 — N  CALIFORNIA  81  E 
19th  Ave  26x120  No.  5628  California 
St.  Henry  W  Edwards  to  whom  it 
may   concern Dec.    30,    1925 

Jan.  5,  1926— W  SEVENTEENTH  AV 
100  and  125  S  Judah  S  25xW  120. 
F  Monson  to  whom  it  may  concern 
Jan.    5,    1926 

Jan  5,  1926— E  TWENTY-FIUST  AV 
200  S  Irving  N  25xE  120.  Albert  E 
and  Albertina  A  Clifford  to  Arvid 
Peterson Jan.    5,     1926 

Jan.  4.  1926— LOT  14  BLK  15.  Ingle- 
side  Terraces.  Plinio  Righetti  to 
O  Lindberg Dec.   24,   1925 
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Jan.  4,  1925— S  TURK  100  E  Masonic 
Ave  25x112-6.  N  Damonte  to  G 
Cariaro    August  25,   1925 

Jan.  5,  1926— W  ATHENS  200  S  Brazil 
Ave.  Victor  and  Arvid  Mattlar  to 
whom  it  may  concern ...  .Jan.   1,   1926 

Jan.  5,  1926— E  VICKSHUllO  206-8  N 
23rd.  Peter  W  Lally  to  C  K  Mitchell 
Sept.    20,    1925 

Jan.  5,  1926 — W  NEW  MONTGOMERY 
160  on  New  Montgomery  and  146-11 
deep  No.  140  New  Montgomery  St. 
The  Pacific  Telephone  &  Tel  Co  to 
Alex  Coleman,  Dec.  26,  1925;  Peer- 
less Ornamental  Iron  &  Bronze  Co, 
Dec.    24,    1925 

Jan.  5,  1926— E  EIGHTH  AVE  11)3  N 
Moraga  28-6x110,  building  No.  1. 
James  M  Stanton  to  whom  it  may 
concern Jan.    4,    1926 

Jan.  5,  1926- E  EIGHTH  AVE  221-6 
N  Moraga  34.6x110,  building  No.  2. 
James  M  S'lanton  to  whom  it  may 
concern Jan.   4,   1926 

Jan.  5,  1926— SW  REVERE  450  SE 
Newhali    being    Lot    6    lilk    5343    C. 

John  O'Leary  to  T  F  Loftus 

Dec.    21,    1925 

Jan.  5,  1926— LOT  14  BLK  3165  Map 
Westwood  Park.  H  P  Hedrich  to 
whom    it   may   concern ..  Dec.    29,    1925 

Jan.  5,  1926— E  FUNSTON  AVE  225 
and  250  N  Irving  N  25xE  120.  Al- 
bert E  and  Albertina  A  Clifford  to 

Aivid    Peterson Jan.    5,    1926 

♦- 

LIENS  FILED 


SA-N    FRANCISCO    COUIVTY 


iXfcorded  An^xjunt 

Dec.  24,  1925— NE  CARMEL.  &  COLE 
JM  25-8%xE  100.  Golden  Gate  Bldg 
Materials  Cc.  vs.  Julia  Campbell, 
Evans    &    Co.,    C.    J.    Dunn $ 

Dec.  24,  1925— S  OAKDALE  AVE  50  E 
Rankin  E  25xS  100.  Reinhart 
Lumber  &  Planing  Mill  Co  to  H 
Steiger    and    Elvira    Pepi 

Dec.  30,  1925 — N  GOLDEN  GATE  82-6 
VV  Buchanan  N  87-6  W  55.  Rein- 
hart  Lumber  &  Planing  Mill  Co.  vs. 
Manfred    and    J.    M.    Johnson ..  $134.50 

Dec.  30,  1925— W  JONES  20  S  Vallejo 
20  x  68-6.  North  End  Mfg.  Co.  vs. 
John  S.  and  Laura  M.  Englefleld, 
and   Willis   L.    Gott    $92 

Dec.  29,  1925  —  NE  RICHARD  and 
Barneveld  78  on  Richard  and  100 
front  on  Barneveld.  W.  E.  Trous- 
dale vs.  Ulisse  and  Mary  Tonar- 
elli,  Anthony  and  Inez  Tonarelli, 
Guido  and  Mary  Consigli,  Guiseppe 
and  Mary  Frediani,  Alfred  Fasani 
and  California  Bleaching  Water 
Co $509 

Dec.  29,  1925— NW  RICHARD  and 
Barneveld  75  on  Richard  x  100  on 
Barneveld  NE  75  SE  100.  Wm.  T. 
Cook  vs.  California  Bleaching 
Water  Co.,  Inc.,  and  Draper  Hand 
$175 

Dec.  29,  1925 — S'  UNION  115  E  Fill- 
more E  55  X  S  100.  Malott  &  Pet- 
erson vs.  Draper  Hand,  and  An- 
tone   Zietich,   and   Ash    &   Hand.. $435 

Dec.  29,  1925 — LOT  120  (De  Martini 
Tract)  Wm.  C.  and  Alyce  C.  Erd- 
man    vs    Louis    Traves $242.50 

Dec.  29,  1925— S  UNION  115  E  FILL- 
more  E  55  x  S  100.  William  T.  Cook 
vs  Antone  Zetich;  Draper-Hand; 
Ash    and     Hand $1266.15 

Dec.  31,  1925— W  JONES  20  S  Vallejo 
20x68-6.  Victor  W.  Pierini  vs. 
John  S.  and  Laura  M.  Englefleld 
and    Willis    L.    Gott $68.00 

Dec.  31,  1925— S  UNION  115  E  Fill- 
more E  55  S  100.  Collonan  Elec- 
tric &  Mfg.  Co.  vs.  Draper  Hand, 
Ash    &    Hand,    and    Antone    Zietich 

$773 

Dec'si,'  'ibVs— W  JONESio  s' Vallejo 
20  68-6.  R.  S.  Holding  vs.  John 
S.  and  Laura  M.  Englefleld  and 
Willis    L.    Gott    $120 

Dec.  31,  1925— N  ULLOA  60  E-14TH 
Ave.  E  25  X  N  120.  Carl  Jacobsen 
vs.  G.  E.  Wells  and  W.  H.  Rees.$165. 

Dec.  31,  1925— S  UNION  115  E  Fill- 
more E  55  X  S  100.  Theo.  H.  Fred- 
erickson  vs.  Draper  Hand  and  An- 
toine    Zietich    $625. 

Dec.  31,  1925— S  UNION  115  E  Fill- 
more E  55  X  S  100.  Acme  Gravel 
Co.  vs.  Draper  Hand  and  Antoine 
Zietich     $345.76 

Dec.  31,  1925— W  JONES  20  S  Vallejo 
20x68-6.  Michael  Gay  vs.  John  S. 
and   Laura   M.    Englefleld $370 

Dec.  31,  1925— COM  AT  PT  41-3  S 
from  pt  of  int  S  Filbert  and  E 
Larkin  E  62-6xS  41-3.  P  F  Beyer 
vs  Delbert  Crespi  and  E  Deisel- 
kamp     $220 


Jan.  4,  1926— W  JONES  20  S  VAL- 
lejo  S  20  x  E  68-6.  Carberry  and 
Stanner.s  vs  Jack  S.  &  Laura  M. 
Englefield,    Willis    L.    Gott $95 

Jan.  4,  1926— W  JONICS  20  S  VAL- 
lejo  20x68-6.  M.  C.  Hardwood 
Floor  Co  vs  John  S.  &  Laura  M. 
Englefield,     Willis     L.    Gott ...  $439.40 

Jan.  4,  1926—20  x  68-6  W  JONES  20  S 
Vallejo.  American  Window  Shade 
Co.  vs  John  S.  &  Laura  M.  Engle- 
field,    Willis     Gott     $42.65 

Jan  4,  1926— N  BALBOA  72  E  43RD 
Ave  E  24xN  100.  J.  H.  Kruse  vs. 
Nettie  A.  Farewell,  John  F.  Line- 
han    as    Acme     Bldg     Co 

Jan.  4,  1926— S  UNION  115  E  FILL- 
more  E  55xS  100.  Knight  Roofing 
Co.  vs.  Anton  Zietich,  Charles  Ash, 
Draper   Hand  and  Ash  A   Hand..  $122 

Jan.  5,  1926— S  UNION  115  E  Fill, 
more  E  55xS  100.  A  M  McKeown 
vs  Draper  H  Hand  and  Antone 
Zietich     $162.50 

Jan.  5,  1926— S  UNION  115  E  Fill- 
more E  55xS  100.  Bcde  Gravel  Co 
vs  Draper  Hand,  Ash  &  Hand  and 
Antone    Zietich    $45 

Jan.  5,  1926 — N  UNION  30  E  Pierce  E 
29xN  lOU.  H  S  Thomson  vs  Draper 
H  Hand,  Ash  &  Hand  and  Wm  and 
Louise    Amaroli    $872.96 

Jan.  5,  1  )26— LOT  14  BLK  2432  at 
2586  3Lnd  Ave  50  N  Vicente.  B 
Kennup,  $113;  Wm  Zietzke,  $166.50 
vs  John  Linehan,  Joseph  Roberts 
and    Elizabeth   G    Chadney 

Jan.  5,  1926 — S  UNION  115  E  Fillmore 
E    55xS    100.       W    B    Trousdale    vs 

Antone    Zietich     $20,60 

♦ 

RELEASE  OF  LIENS 

SA\    FRANCISCO   COUNTY 


Recorded  Amount 

Dec.  30,  1925— S  FILBERT  100  E 
Webster  E  37-6xS  125.  Thrift  Elec- 
tric Co;  C  P  Farresto;  The  Knight 
Rooffing  Co;  A  M  McKeown;  Pro- 
gressive Tile  &  Mantel  Co;  The 
Acme  Floor  Co;  Reinhart  Lumber 
&  Planing  Mill  Co  to  M  E  Greene 
and   C   Giampaoli    

Jan.  4,  1926— W  STEINER  125  M  OR  L 
S  Chestnut  S  25  m  or  1  &  W  100  m 
or  1.  Imperial  Plumbing  Co.  to  A. 
Verric     

Jan  4,  1926 — NE  NINTH  AVENUE  & 
Geary  E  32-6  x  N  100.  Novelty  Elec- 
tric Sign  Co.  to  Maud  O'Hara  and 
James   E.   Burke    

Jan.  2,  1926— LOT  2  BLK  1,  St. 
Francis  Wood.  R  N  Nason  &  Co  to 
whom    it   may  concern 

Dec.  31,  1925— NW  HYDE  and  North 
Point  W  34-6  x  87-6.  General 
Sheet  Metal  Works;  Eureka  Sash 
Door  &  Moulding  Mills;  Malott  & 
Peterson;  Gladding  McBean  &  Co.; 
H.  S.  Thomson;  W.  P.  Fuller  &  Co.; 
S.  Mariani  &  Sons;  J.  J.  McLeod; 
Star  Ornamental  Iron  Works; 
James  E.  Lennon  Lime  &  Cement 
Co.;  Collonan  Electrical  &  Mfg. 
Co.;  Acme  Gravel  Co.;  Acme  Floor 
(^o.  to  Guido  and  Amedea  Franchi, 
Draper   Hand   and    Ash   &   Hand.... 

Jan.  5,  1926— S  HOWARD  37-6  E  Moss 
E  62-6  S  110  W"  25  N  10  W  37-6  N 
100.  J  E  O'Mara  to  L  A  Nott  and 
Otto    Johnson     $655 

Jan.  5,  1926- LOT  13  BLK  2432  Lot 
at  25S6  33n  Ave  E  line  25  N  Vicente 
Wm  Zietzke  and  B  Kennup  to 
John  Linehan,  Joseph  Roberts  and 
L    &    L   Johnson 

BUILDING  CONTRACTS 


ALiAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

7591 

Robertson 

Owner 

4000 

7592 

Mathebat 

Homer 

1000 

7593 

McKinnon 

Owner 

5000 

7594 

Shipman 

Owner 

2500 

7595 

Muther 

Owner 

8500 

7596 

Lappinen 

Owner 

3000 

7597 

Hufschmidt 

Owner 

7000 

7598 

Locke 

Fernside 

6000 

7599 

Shepard 

Sperach 

9800 

7600 

Paladini 

Dealers 

3000 

7601 

Grant 

Wise 

2600 

7602 

Coots 

Booth 

3200 

7603, 

Shaw 

Zahniser 

101500 

7604 

Anderson 

Grigsby 

3000 

7605 

Grant 

Brumfield 

3000 

7606 

Valmer 

Rose 

1000 

7607 

Meyers 

Scott 

7200 

7608 

Wagner 

Hover 

3900 

7609 

Roman 

Power 

9873 

7610 

Clark 

Owner 

3000 

7611 

Malmsten 

University 

6000 

7612      Patrick 

Owner 

6000 

7613      Muller 

Engler 

8800 

7614      Handy 

Owner 

3000 

761 

5      Davis 

Stewart 

1107 

7616     Newell 

Stewart 

6000 

7617      Long 

Hudson 

3000 

7618      Coleman 

Brown 

4000 

7619      Zion 

Owner 

3000 

7620      Fillmore 

Owner 

4300 

762 

:l     Nes.s 

Owner 

3000 

7622      Tedson 

Andresen 

18000 

7623      Pacific 

Biedenbach 

610 

7624      Pacific 

Biedenbach 

360 

1 

Hanson 

Henderson 

5000 

2 

Bin 

Stevens 

3000 

ij 

Chandler 

Owner 

3000 

4 

Leone 

Wishart 

3800 

5 

Bramlage 

Bramlage 

20000 

6 

Robinson 

Robinson 

2000 

7 

Burnett 

Kopf 

6100 

8 

V^argas 

Martin 

2050 

9 

Hitchcock 

Beadel 

4300 

^t) 

Realty 

Owner 

1000 

11 

Jacks&n 

Vernon 

4500 

12 

Brophy 

Bonham 

6300 

13 

Bonham 

Owner 

3000 

14 

Parish 

Sconyers 

2552 

15 

Tickell 

Schneck 

2400 

16 

Many 

Buckland 

5250 

17 

Jennings 

Owner 

2000 

18 

Andrew 

Owner 

1500 

19 

Ponzo 

Icardi 

3500 

20 

Smith 

Owner 

3000 

21 

Knippschild 

Baker 

7995 

22 

Donihue 

Conner 

3090 

23 

Donahue 

Conner 

6000 

24 

Trippell 

Owner 

3150 

25 

Scott 

Van  Ness 

2100 

26 

Nelson 

Owner 

3000 

27 

Huber 

Owner 

4000 

28 

Krohn 

Owner 

3300 

29 

Graham 

Owner 

3200 

30 

Dether 

Owner 

2450 

31 

Dickie 

Owner 

10000 

32 

Wagner 

Knight 

17000 

33 

Bacon 

McWethy  400000 

31 

Hitchcock 

Beadell 

4317 

3  5 

Kress 

Clinton  250416 

36 

Tornell 

Owner 

7000 

37 

Abbott 

Frossa 

1000 

38 

Coward 

Owner 

6500 

39 

Chadwick 

Owner 

3000 

40 

Da.iley 

Owner 

1200 

41 

Hocking 

Safer 

3480 

42 

Nunemacher 

Owner 

6000 

43 

Higgins 

Parks 

3900 

44 

SuUinger 

Beatty 

3850 

45 

Adamson 

Owner 

8000 

46 

Heater 

Owner 

2850 

47 

Levy 

Kennedy 

6000 

48 

Rhodes 

Owner 

2500 

49 

Taylor 

Owner 

3000 

50 

Bufe 

Murphy 

3700 

51 

Heffelfinger 

Lidell 

3800 

52 

Koch 

Hurst 

2000 

53 

Associated 

Owner 

1600 

54 

Balduston 

Pearce 

2150 

55 

Rogers 

Rogers 

3800 

56 

Reinking 

Ericson 

7250 

57 

Siedel 

Brown 

2750 

58 

Bennett 

Owner 

2350 

59 

O'Hhea 

Black 

4850 

60 

Pearson 

Owner 

10000 

61 

Johanson 

Brophy 

2275 

62 

Michelson 

Griffith 

2400 

63 

Michelson 

Griffith 

2450 

64 

Dalke 

Owner 

1075 

65 

Dalke 

Owner 

1000 

66 

Frederickson 

Owner 

3000 

67 

Atkinson 

Dolan 

8000 

68 

Kress 

Symon 

1000 

69 

Atkinson 

Hansford 

3500 

70 

Harris 

Owner 

5000 

71 

Rich 

Owner 

6895 

72 

Suhdberg 

Owner 

6160 

73 

Cahill 

Lemon 

1885 

74 

AVoodburn 

Owner 

6150 

75 

Johnson 

Curtis 

3150 

76 

Klackson 

Marshall 

10000 

77 

Coleman 

Legris 

SOOO 

DWELLING 

(7591)  NO.  1815  CANBRIDGE  DRIVE, 
Alameda.  One-story       five-room 

stucco   finish   dwelling. 

Owner — A.  J.  Robertson,  2015  Clinton 
Ave.,   Alameda. 

Aichitect — W.  Anderson,  Dorris  Court, 
Alameda. 

Contractor — A.  J.  Robertson,  2015  Clin- 
ton Ave.,  Alameda.  $4000 


STATION 

(7593)  NO.  2301  LINCOLN  AVE.,  Ala- 
meda.     Gasoline  service  station. 

Owner — A.    Mathebat,    Premises. 

Architect — F.  Philbrick,  1711  Webster 
St.,  Oakland. 

Contractor— A.  J.  Homer,  1711  Webster 
St.,   Oakland.  $1000 


FLATS 

(7593)  >;0.  2531-33  SANTA  CLARA 
Ave.,  Alameda.  Two-story  8-room 
cement  plaster  finish  flats. 
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Owner — E.  D.  McKinnon,  1418  Broad- 
way, Alameda. 

Architect — None. 

Contractor — E.  D.  McKinnon,  1418 
Broadway,    Alameda.  $5000 


RESIDENCE 

(7594)      NO.     1420       STANNAGE      AVE., 

Berkeley.       One-story    5-room    one 

family  residence. 
Owner — C.   A.   Shipmon,   3131    60th   Ave., 

Oakland. 
Architect — None.  ?25O0 


RESIDENCES 

(7595)  NO.  1885-1891  SAN  JUAN  AVE. 
Berkeley.  Two  one-story  6-rooni 
one   family   residences. 

Owner — G.     W.     Muther,     5519     Thomas 

St.,   Oakland. 
Architect — None.  $4250    each 

RESIDENCE 

(7596)  NO.  1405  ADDISON  ST.,  Ber- 
keley.    One-story   5-room    1   family 

Owner — Andrew     Lappinen,     2320     10th 

St.,   Berkeley. 
Architect — None.  $3000 


RESIDENCES  ,  ^ 

(7597)  NO.  3043-3047  STANTON  ST., 
Berkeley.  Two  one-story  5-room 
1    family    residences. 

Owner— Walter    Hufschmidt,     89     Mova 

Drive,    Piedmont. 
Architect — None.  $3500   each 

(7598)  NO.  1225  BAY  ST.,  Alameda. 
One-story  6-room  cement  plaster 
finish  dwelling. 

Owner — William  J.  Locke,  1161  Bay  St., 

Alameda. 
Architect — Edw.  J.  Symmes,  S.  F. 
Contiiactor — Fernsiae     K-uiiders,     Park 

Bt.   and  Central  Ave.,  Alameda. 

$6000 


FLATS  „„    „ 

(7599)  W  VALLE  VISTA  AVE.  400  S 
Sunnyslope,  Oakland.  2-story  10- 
roora  flats. 

Owner — G.   F.   Shepard,   Best  Bldg.,  San 

Leandro. 
Architect — None. 
Contractor   —   M.    Sperach,    420    Wayne 

Ave.,  Oakland.  $9800 

ALTERATIONS 

(7600)  522  WASHINGTON  ST.,  Oak- 
land. Alterations. 

Owner — A.  Paladini,  520  Washington  St 

Oakland. 
Architect — None. 
Contractor — Dealers    Refrigerator    Co., 

446  6th  St.,  S.  F.  $3000 


DWELLING 

(7601)      E     SIXTY-FOURTH     AVE.     500 

N    Trenor    St.,    Oakland.    1-story    4- 

room  dwelling. 
Owner — E.   J.  Grant,  5481  Foothill  Blvd 

Oakland. 
Architect — None. 
Contractor— F.    M.    Wise,    5481    Foothill 

Blvd.,    Oakland.  $2600 


DWELLING 

(7602)      3839    LAGUNA    AVE.,    Oakland. 

1-story   5-room  dwelling  and  1-sto. 

garage. 
Owner — James  Coots. 
Architect — None. 
Contractor — B.  S.  Booth,  91  Nova  Drive, 

Piedmont.  $3200 


DWELLINGS 

(7603)  3373  3379  3385  MAINE  STREET 
Oakland.  3  1-story  5-room  dwell- 
ings. 

Owner — C.  R.  Shaw,  406  11th  Street, 
Oakland. 

Architect — None. 

Contractor — P.  C.  Zahniser,  321  Lexing- 
ton Ave.,   El  Cerito.  $3500  each 


DWELLING 

(7604)      W  VALE  AVE.   300  N  Bayo  St., 

Oakland.    1-story    5-room    dwelling. 
Owner — W.  A.  and  Mary  Anderson,  3810 

Hopkins    St.,    Oakland. 
Architect — None. 
CoHtractor — Grigsby    Bros.,     3911    Vale 

Ave.,  Oakland.  $3000 


ROOF   SIGN 

(7605)      NE  COR.  GRAND  &  MANDANA 

Blvd.,    Oakland.    Roof    sign. 
Owner — Grand   Lake   Theatres. 
Architect — None. 
Contractor — Brumfield      Electric      Sign 

Co.,   802   East   12th   St.,   Oakland. 

$3000 


REPAIRS 

(7606)         1951    NINTH    AVE.,    Oakland. 

Fire   repairs. 
Owner— G.    H.    Valmer. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  $1000 


ADDITION 

(7607)  S'E     COR.     TWENTY-NINTH 

Ave.    and    E-14th    St.,    Oakland.      1- 

story    brick    addition. 
Owner — Margaret  Meyers. 
Architect — None. 
Contractor — G.    A.    Scott,    685    23rd    St., 

Oakland.  $7200 


DWELLING 

(7608)  S  FIFTY-NINTH  ST.  100  E 
McCall  St.,  Oakland.  1-story  5- 
room   dwelling. 

Owner — Fred  Wagner,  59th  and  Mc- 
Call  Sts.,   Oakland. 

Architect — None. 

Contractor  —  G.  E.  Hover,  1412  38th 
Ave.,  Oakland.  $3900 


CHURCH 

(7609)  LOTS  12.  13,  14,  15,  16  AND 
ptn.  lots  17  and  18,  Blk.  E,  Map 
of  Broadway  Terrace,  (S  Manila 
Ave.  E  of  Prospect  Ave.),  Oakland. 
General  construction  church  bldg. 
Owner — Roman   Catholic  Archbishop  of 

S.  F.,   1190  Franklin  St.,  S.  F. 
Architect — East  Bay  Builders. 
Contractor — J.    J.    Power,    633    40th    St., 

Oakland. 
Filed  Dec.  30,  1925.  Dated  Dec.  15,   1925. 

When    frame    is    up     $2468.25 

When    plastered     2468.25 

When   completed    2468.25 

Usual    35   days    24G8.25 

TOTAL  COST,  $9873 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  after  Dec.  15.  1925. 
Plans  and  specifications  not  filed. 

Note — Permit   reported   Dec.    19,    1925, 
No.   7464. 


RESIDENCE 

(7610)  NO.  1028  VIRGINIA  ST.,  Ber- 
keley. One-story  4-room  one 
family   residence. 

Owner — James  Clark,  657  London  St., 
San  Francisco. 

Architect — None.  $3000 


RESIDENCE 

(7611)  NO.  1119  AMODOR  AVE.,  Ber- 
keley. Two-story  7-room  1  family 
residence. 

Owner — H.  E.  Malmsten. 

Architect — H.  A.  Schoening,  1623  Shat- 
tuck   Ave.,   Berkeley. 

Contractor — University  City  Builders. 
2108  Shattuck  Ave.,  Berkeley.  $6000 


RESIDENCE 

(7612)  NO.  963  SHATTUCK  AVE.,  Ber- 
keley. Two-story  6-room  1  family 
residence. 

Owner — H.  G.  Patrick,  1973  Marin  Ave., 
Berkeley. 

Architect — C.  A.   Smith.  $6000 


DWELLING 

(7613)       N     OCEAN    VIEW    DR,     250    E 

Broadway,    Oakland.      2    S    8-room 

dwelling  and   1   S  garage. 
Architect — None. 
Ovi'ner — Mary   E.  and  Frank  M.  MuUer, 

no  address. 
Contractor — Louis    Engler,    2940    Forest 

Ave.,  Berkeley.  $8800 


DWELLING 

(7614)      S    E    COR    103RD    AND    LONG- 

fellow    Aves.,    Oakland.      1    S    5-rm 

dwelling. 
Owner — M.  M.  Handy,  2909  Hopkins  St., 

Oakland. 
Architect — None. 
Contractor — Owner.  $3000 


ADDITION   AND   1   S  GARAGE 

(7615)  5821  EAST  17TH  STREET, 
Oakland.     Addition  and  1  S  garage. 

Owner — Mrs.   A.   Davis,  no  address. 
Architect — None. 

Contractor — M.  A.  Stewart,  1616  67th 
Ave.,  Oakland.  $1107 

DWELLING 

(7616)  N.  E.  COR  RANDOLPH  AND  E 
32nd  St.,  Oakland.  1  S  8-rm  2-fam. 
dwelling. 

Owner — E.  S.   Newell,  no  address. 
Architect — None. 

Contrajctor — iS.  L.  Stewart,  646  42nd 
St.,   Oakland.  $6000 


DWELLING 

(7617)  W  BERLIN  WAY,  300  S  SCHOOL 
St.,  Oakland.     1   S  4-rm  dwelling. 

Owner — M.  P.  Long,  2004  Hopkins  St., 
Oakland. 

Architect — None. 

Contractor — L.  G.  Hudson,  2004  Hop- 
kins St.,   Oakland.  $3000 


DWELLING 

(7618)  2930  HARRISON  STREET,  Oak- 
land.     1   S   6-room   dwelling. 

Owner — Wm.  and  Viola  Coleman,  2814 
Park    St.,    Berkeley. 

Architect — None. 

Contraator — J.  F.  Brown,  1325  82nd 
Avenue,  Oakland.  $4000 


ALTERATIONS 

(7619)         959      12TH      ST.,      OAKLAND. 

Alterations. 
Owner — ^Zion     Lutheran     Congregation, 

12th   and   Myrtle   Sts.,   Oakland. 
Architect — None.  $3000 


DWELLINGS 

(7620)  2375-2387  107TH  AVENUE,  Oak- 
land. 2  1  S  4-rm.  dwellings  and  2 
1    S  garages. 

Owner — W.  H.  Fillmore,  12  Sierra  Ave., 
Piedmont. 

Architect— None.  $4300 


(7621)  W  WHITTLE  AVE.,  600  3 
Tiffen  Rd.,  Oakland.  1  S  4-rm. 
dwelling. 

Owner — Ness    Bros.,     2943     23rd,    Ave.:, 

Oakland. 
Architect — None.  $3000 


(7622)  S  E  COR  MONTCLAIR  AND 
Excelsior  Ave.,  Oakland.  2  S  24  — 
rm.   apartments. 

Owner — V.    F.    Tedsen,    3558    23rd   Ave., 

San   Francisco. 
Architect — None. 
Contractor — H.  G.  Andresen,  1229  Pearl 

St.,   Alameda.  $18,000 

GARDENING 

(7623)  20TH  ST  BET  GROVE  ST  AND 
Telegraph  Ave.  Landscape  gard- 
ening. 

Owner — Pacific  Gas  and  Electric  Co. 

Architect — None. 

Contractor — Carl    F.    Biedenbach,    2626 

Claremont    Ave.,    Berkeley. 
Filed  Dec.   31,  1925.  Dated  Dec.  18,  1925 
End  of  each  calendar  month,  of  value 

incorporated    75% 

Usual   35    days    Balance 

TOTAL  COST,  $610 
Bond,  $300;  Sureties,  Globe  Indemnity 
Co.;  Forfeit,  none;  Limit,  30  days  from 
commencement;  Plans  and  specifica- 
tions filed. 


GARDENING  „  ,  .  „, 

(7624)  51ST  STREETJ  AND*  SHAT- 
tuck  Ave.,  Oakland.  Landscape 
gardening. 

Owner — Pacific  Gas  and  Electric   Co. 

Architect — Owners,  Dept.  of  Engineer- 
ing. 

Contractor — Carl  F.  Biedenbach,  2626 
Claremont    Ave.,    Berkeley. 

Filed  Dec.  31,  1925.  Dated  Dec.  18,  1925. 

End  of  each  month,  of  value  incor- 
porated      .75% 

Usual   35   days    ^^^^"5^ 

TOTAL  COST,    $360 

Bond,  $175;  Sureties,  Globe  Indemnity 
Co.;  Forfeit,  none;  Limit,  30  days 
from  commencement;  Plans  and 
specifications    filed. 


RESIDENCE  ,„     „     ,     , 

(1)      NO.  452  BOYNTON  AVE.,  Berkeley. 

One-story   6-room    1      family     resi- 

ctcnct? 
Owner— John    Hanson,    2620    Benvenue 

Ave.,   Berkeley. 
Architect — None. 
Contractor — Henderson  &  Mathews,  393 

40th    St.,    Oakland.  $5000 


RESIDENCE  _^    ^      ,     , 

(2)  NO.  1736  DWIGHT  WAY,  Berkeley 
One-story  6-room  1  family  resi- 
dGnCG. 

Owner — Mrs.  Anna  M.  Bin,  425  26th  St., 
Oakland.  „      ,,  ^ 

Architect— G.  E.  Stevens,  2427  McGee 
Ave.,   Berkeley. 

Contractor — Stevens  &  Fletcher,  2427 
McGee   Ave.,   Berkeley.  $3000 

DWELLIIG  ^„  „„     „     ,     , 

(3)  NO.  2822  WALLACE  ST.,  Berkeley 
One-story  5-room  one  family  dwell- 
ing. 

Owner  —  H.  B.  Chandler,   2904  Adeline 

St.,  Berkeley.  ,,„„« 

Architect — None.  $3000 


Saturday,    January    9,    1926 


BUILDING    AND    ENGINEERING    NEWS 


29 


RESIDENCE 

(4)  NO.  1894  HARMON  ST.,  Berkeley. 
One-story  5-room  one  family  resi- 
dence. 

Owner — H.  Leone,  1606  Tyler  St.,  Ber- 
keley. 

Architect — None. 

Contractor — John  Wishart,  586  62nd  St. 
Oakland.  $3800 


APARTMENTS 

(5)  NO.  2552  LE  COUNT  AVE.,  Ber- 
keley. Three-story  30-room  six 
family   stucco   apartment   house. 

Owner — Mabel  M.  Bramlage,  683  Ar- 
lington  Ave.,   Berkeley. 

Architect — None. 

Contraotor — E.  D.  Bramlage,  683  Ar- 
Ungton  Ave.,  Berkeley.  $20,000 


DELLING 

(6)  934  TAYLOR  AVE.,  Alameda.  1- 
story    4-room    dwelling     (rustic). 

Owner — M.   A.      Robinson,      934     Taylor 

Ave.,    Alameda. 
Architect — None. 

Contractor — C.    M.    Rcbinson,    934    Tay- 
lor Ave.,   Alameda.  $2000 

DWELLING 

(7)  1615-17  NINTH  ST.,  Alameda.  1- 
story  6-room  duplex  dwelling 
(stucco    finish). 

Owner — F.    Burnett,    Buena    Vista    Ave., 

Alameda. 
Architect — None. 
Contractor — Ben    F.    Kopf,    845    Pacific 

Ave.,    Alameda.  $6100 


SERVICE    STATION 

(8)  3126  FERNSIDE  BLVD.,  Alameda. 
Gasoline  service  station,  battery 
shop  &  comfort  station  (cement 
plaster. 

Owner — M.    A.    Vargas,    695    HoUywaod 

Bldg..    San   Leandro. 
Architect — None. 
Contractor — L.    R.    Martin,    219    Arroyo 

Ave.,    San    Leandro.  $2050 

RESIDENCE 

(9)  1027  COLUSA  AVE.,  Berkeley.  1- 
story    5-room   1-family    residence. 

Owner — E.     F.     Hitchcock,     14231^     Mil- 

via   St.,   Berkelev. 
Architect — None. 
Contractor — Beadel   &  Lane,  909   Spruce 

St.,   Berkeley.  $4300 

DWELLING 

llO)      LOT   229   MERRIEWOOD  TRACT, 

Oakland.      1-story    3-room   dwlg. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,  Oakland. 
Architect — None.  $1000 


DWELLING 

(11)  2225  NINETEENTH  AVE.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner — Henel  W.  Jackson,  1101  Mc- 
Kinley  Ave.,   Oakland. 

Architect^None. 

Contractor— L.  R.  Vernon,  2439  12th 
Ave.,  Oakland.  $4500 


DWELLINGS 

(12)     E    SIXTY-FOURTH    AVE..    14-164 

N    Avenal    Ave.,    Oakland.      Two    1- 

story  5-room   dwellings  and  one   1- 

story   garage. 
Owner — Don   Brophy. 
Architect — None. 
Contractor — M.    T.    Bonham,    2401    Hav- 

enscourt  Blvd.,  Oakland.  $3150  each 


DWELLING 

(13)  S  HILLSIDE  ST.  100  E  Parker 
Ave.,  Oakland.  1-story  4_room 
dwelling. 

Owner — M.  T.  Bonham,  2401  Havens- 
court  Blvd.,  Oakland. 

Architect— None.  $3000 


DWELLING 

(14)  1958  EIGHTY-FIRST  AVE.,  Oak- 
land.     1-story   4-room    dwelling. 

Owner — Robert  Parish,  2010  80th  Ave., 
Oakland. 

Architect — None. 

Contractor — Geo.  F.  Sconyers,  7735  Ney 
Ave.,    Oakland.  $2552 


DWELLING 

(15)  3323  ARKANSAS  ST.,  Oakland. 
1-story    4-room    dwelling. 

Owner — A.  Tickell,  4685  I'ark  Blvd., 
Oakland. 

Architect — None. 

Contractor — A.  W.  Schneck,  3344  Flor- 
ida St.,  Oakland.  $2400 

DWELLING 

(16)  1600-02  EIGHTY-SEVENTH  Ave., 
Oakland.  1-story  8-room  2-family 
dwelling  and  1-story  garage. 


Owner — J.    Many,    1476    87th    Ave.,    Oak. 

land. 
Architect — None. 
Contractor — N.    J.    Buckland,    1801    89th 

Ave.,    Oakland.  $5250 


DWELLING 

(17)      E   PERALTA  AVE.  195  N  Carmel 

St.,  Oakland.     1-story  4-room  dwlg 
Owner— F.  A.  Jennings,   1203  E-23rd  St. 

Oakland. 
Architect — None.  $2000 


DWELLING 

(18)  750  FORTY-SEVENTH  ST.  (rear) 
Oakland.      1-story    3-room    dwlg. 

Owner — A.  Andrew,  750  47th  St.,  Oak- 
land. 

Architect — None.  $1500 


DWELLING 

(19)  S  FORTY-FOURTH  ST.  200  E 
Adeline  St.,  Oakland.  1-story  4- 
room  dwelling. 

Owner    —    John    Ponzo,    1015    44th    S'l., 

Oakland. 
Architect — None. 
Contractor — A.    Icardi,    972    Aileen    St., 

Oakland.  $3500 

ALTERATIONS 

(20)  193  4-18-20  THIRTY-FIFTH  AVE. 
Oakland.     Alterations   to  apts. 

Owner  —  Geo.    Smith,    1914    35th    Ave., 

Oakland, 
.f.rchitect — None.  $3000 


DWELLING 

(21)  739  WALLA  VISTA  AVE.,  Oak- 
land.     2.story    7-room    dwelling. 

Owner— F.  F.  Knipschild,  5395  Shaf- 
fer  Ave.,   Oakland. 

Architect — None, 

Contractor  —  H.  C.  Baker  and  F.  F. 
Knipschild,  2903  Montana  St.,  Oak- 
land. $7995 


DWELLING 

(22)       S    WILBUR    ST.     70    W    Lincoln 

Ave.,      Oakland.        1-story      3-room 

dwelling. 
Owner  —  B.    L.    Donahue,    3425    Rhoda 

Ave.,  Oakland. 
Architect — None. 
Contractor — Koy   Conner,   2848   Hopkins 

St.,   Oakland.  $3000 


DWELLING 

(23)  SW  COR.  LINCOLN  and  Wilbur 
Ave.,  Oakland.  1-story  8-room  2- 
family  dwelling. 

Owner  —  B.  L.  Donahue,  3425  Rhoda 
Ave.,    Oakland. 

Architect- — None. 

Contractor — Roy  Conners,  2848  Hop- 
kins St.,  Oakland.  $jUOO 


DWELLING 

(24)      2922   BARRETT   ST.,   Oakland.    1- 

story   5-rooiTi   dwelling  and   1-story 

garage. 
Owner — Carl   Trippell,   2947   Berrett   St., 

Oakland. 
Architect — None.  $3150 


ALTERATIONS 

(25)  3031  EAST-TWELFTT^  ST.,  Oak- 
land.     Alterations. 

Owner — F.  W.  Scott,  3031  E-12th  St., 
Oa!:land. 

.'Vrchitecl — None. 

Contractor — L.  E.  Van  Ness,  4920  Park 
Blvd.,    Oakland.  $2100 


DWELLING 

(26)  NE    rOR.    FIFTY.NINTH    and 

Herzog    Sts.,    Oakland.      1-story    4- 

room  dwelling. 
Owner  —  Peter    Nelson,    1058    59th    St.. 

Oakland. 
Architect — None.  $3000 


DWELLING 

(27)  1807-09  FIFTY-SEVENTH  AVE., 
Oakland.       1-story     2-family    dwlg. 

Owner — P.  Huber,  2407  38th  Ave.,  Oak- 
land. 

Architect — None.  $4000 


DWELLING 

(28)  2610  SIXTY-EIGPITH  AVE.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner — Fred    Krohn,     2407     65th    Ave., 

Oakland. 
Architect — None.  $3300 

DWELLING 

(29)  3250  MAINE  ST.,  Oakland.  1- 
story  5-room  dwelling  and  1-story 
garage. 

Owner — Louis   Graham,   2327   64th  Ave., 

Oakland. 
Architect — None.  $3200 


DWELLING 

(30)      N   BAYO  ST.    250   W   39TH   AVE., 

Oakland,      l.story   5-room   dwelling 

and  l-story  garage. 
Owner — S.    D.    Dether,     2928    Scott    St. 

Oakland. 
Architect — None.  J2450 


APARTMENTS. 

(31)     NE     COR.     EXCELSIOR     AVE.     & 

Brighton    St.,    Oakland.      Two-story 

14-room    apartments. 
Owner — W.    B.    Dickie,    1218    Excelsior 

Ave.       Oakland. 
Architect — None.  $10,000 


APARTMENTS 

(32;     E    NEWTO.N    AVE    105    S    Wesley 

Ave.,     Oakland.         Two-story       16- 

room    apartments. 
Owner — L.    A.    Wagner,    1418    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — Harry     C.     Knight,         1418 

Franklin   St.,   Oakland.  $17,000 

OFFICES    &    STORES    BLDG. 

(33)  E.  FRANKLIN  ST.,  50  S  17th  St., 
Oakland.  Twelve-story  concrete 
offices    and    stores    bldg. 

Owner — Bacon  Land  Co.,  1404  Frank- 
lin   St.,    Oakland. 

Architect  —  F.  H.  Reimers,  Tribune 
Tower,    Oakland. 

Contractor  —  McW'ethy  &  Greenleaf, 
2910    Telegraph    Ave.,    Oakland. 

$400,000 

RESIDENCE. 

(34)  PTN  LOT  20  BLK  6  MP  NORTH- 
brae,  Berkeley.  (Cor.  Colusa  Ave. 
and  Marin  Ave.)  General  con- 
struction 1-story  and  garage  5- 
room     frame    residence 

Owner — E.  K.  and  Ethel  d'.  Hitchcock, 
1423  »^     Milvia     St.,     Berkeley. 

Architect — Plans   by   owner. 

Contractor — R.  Beadell  and  Geo.  J. 
Lane,    909    Spruce    St.,    Berkeley. 

Filed    Jan.    2,    1926.    Dated   Jan.    2,    1926. 

•When    frame    is    up     $1079.25 

First     coat     of     plaster     ....    1079.25 

When     completed     1079.25 

Usual    35    days     1079.25 

TOTAL    COST,    $4317 

Bond,    sureties,    forfeit,    none.       Limit, 

90   days  from   Jan.   15,   1926.     Plans  and 

specifications,     none. 

Note:     Permit   reported  today.   No.   9. 


STORE    &    OFFICE    BLDG. 

(35)  SW  COR  BROADWAY  AND 
14th  St.,  Oakland.  General  con- 
struction (also  remove  old  bldg), 
4-story  and  basement  reinforced 
store    and   office    bldg. 

Owner— S.  H.  Kress  and  Company,  114 
Fifth    Ave.,    N     Y. 

Architect — E.  J.  T.  Hoffman,  114  Fifth 
Ave.,    N.    Y. 

Contractor — Clinton  Construction  Co., 
923    Folsom    St. 

Filed.  Jan.   2,   1926.  Dated,  Dec.  31,  1925. 
15th    of    each    mo.    75%    of   value      in- 
corporated   the   previous    month. 
Balance,    usual    35    davs 

TOTAL   COST,    $250,416 

Two     bonds.     $125,000    each.       Sureties, 

American    Surety    Co.      Forfeit.    $200.50 

per    day.      Limit.    June    19,    1926.    Plans 

and    specifications    filed. 


RESIDENCES 

(36)  1205  &  1207  TALBOT  AVENUE, 
Berkeley.  2  1-story  5-room  resi- 
dences   and    garages 

Owner — C.   H.   Tornell,   522   Hadden   Rd., 

Oakland. 
Architect — None.  $3500    each 

ALTERATIONS 

(37)  1009  MARAPOSA  AVE.,  Berkeley. 
Alterations. 

Owner — C.    O.    Abbott,     1009    Maraposa 

Ave..    Berkeley. 
Architect — None. 
Contractor — E.    I.    Frossa,    Berkeley. 

$1000 

RESIDENCE 

(38)  6013  CHABOLY'N  TERRACE,  Ber- 
keley. 2-story  8-room  1-family 
residence. 

Owner — Joseph     Coward,     1930     E-27th 

St..    Oakland. 
Architect — None.  $6500 

RESIDENCE 

(39)  1226  MASONIC  AVE.,  Berkeley. 
1-story    6-room    2-family   residence. 

Owner — A.     A.     Chadwick,     1512     Curtis 

St.,    Berkeley. 
Architect — None.  $3000 
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DWELLING 

(40)      N  REDDING  ST.  100  E  38th  Ave., 

Oakland.    1-story    3-room    dwelling 
Owner — Chas.  W.   Dailey,   3916  Redding 

St.,   Oakland. 
Architect — None.  $1200 


DWELLING 

(41)  4514  MONTGOMERY  STREET, 
Oakland.  1-story  6-room  dwelling 
and  1-story  garage. 

Owner — T.     Hocking,     833     33rd    Street, 

Oakland. 
Architect — None. 
Contractor — A.   Sater,   3727   Hillview   St. 

Oakland.  $3480 

DWELLING 

(42)  1295  SUNNYHILL  ROAD,  Oak- 
land.   2-story    7-room    dwelling. 

Owner— A.     H.     Nunemacher,     792     19th 

Ave.,   Oakland. 
Architect — None.  $6000 


DWELLING 

(43)  2834  SIXTY-FIRST  AVE.,  Oak- 
land.    1-story    5-room    dwelling. 

Owner— A.  M.  Higgins,  6100  Foothill 
Blvd.,   Oakland. 

Architect — None. 

Contractor  —  D.  W.  Parks,  2530  63rQ 
Ave.,    Oakland.  $3900 


DWELLING 

(44)      544-A       EAST       TWENTY-FIRST 

St.,    Oakland.    1^^ -story    4-rm    dwlg 

and   1-story   garage. 
Owner — Mrs    Emma  SuUenger,  542  East 

21st   St.,   Oakland. 
Architect— None. 
Contractor — J.     J.    Beatty,       2537       67th 

Ave.,  Oakland.  $3850 


DWELLING 

(45)       727    ROSAL    AVENUE,    Oakland. 

Two-story     7-room    dwelling. 
Owner — Frank    Adamson,      1809      West 

St.,    Oakland. 
Architect — None.  $8000 


DWELLING 

(46)       S    DUNCAN    WAY,     165     W    LEO 

Way.      One-story    5-room    dwelling. 
Owner— H.    A.    Heater,    1135    East    17th 

St.,    Oakland. 
Architect — None.  $2850 


BRICK    ADDITION 

(47)      E    SAN    PABLO    AVE    60   N    16TH 

St.,    Oakland.     Brick   addition. 
Owner— Levy    Estate,    552    16th    Street, 

Oakland. 
Architect — None. 
Contractor — F.     T.    Kennedy,     1051     7th 

St.,    Oakland.  $6000 


DWELLING    &    GARAGE 
.  (48)      W   LINCOLN   AVE.,    369    N   DEL- 
mer    Ave.,       Oakland.         One-story 
5-room   dwelling   and    1-story    gar- 
age. 

Owner — L     W.    Rhodes,    1511    East    33d 
St.,    Oakland. 

ArChitect^None.  $2500 


DWELLING 

(49)       W     21ST     AVE.,     70     N     E-26TH 

St.,    Oakland.      One-jstory       5-room 

dwelling. 
Owner — C.     L.     Taylor,     510     East     14th 

St.,    Oakland. 
Architect — None.  -        $3000 


DWELLING    AND    GARAGE 

(50)  2416  BARTLETT  ST.,  OAK- 
land.  One-story  6-room  dwelling 
and   garage. 

,  Owner — Adolphe  Bufe,  3008  Humboldt 
■,         Ave.,    Oakland. 

Architect — None. 

Contractor — David  F.  Murphy,  2243 
24th     Ave.,     Oakland.  $3700 

DWELLING    AND    GARAGE 

(51)  6056  MAJESTIC  AVE.,  Oakland. 
One-story  4-room  dwelling  and  1- 
story    garage. 

Owner — R.    B.    Heffelfinger. 
Architect — None. 

Contractor — J.  A.  Lidell,  6054  Outlook 
Ave.,    Oakland.  $3800 


DWELLING 

(52)  2915  EAST  16TH  ST.,  Oakland. 
One-story  4-room  2-family  dwell- 
ing. 

Owner— F.  J.  Koch,  2911  East  16th 
St.,    Oakland. 

Architect — None. 

Contractor — F.  H.  Hurst,  142  Echo 
Ave.,  Oakland.  $2000 


SERVICE   A    COMFORT    STA. 

(53)  NE  COR  23RD  AVE  &  E  27TH 
St..  Oakland.  One-story  steel 
service  station  and  1-story  steel 
comfort    station. 

Owner — Associated  Oil  Co.,  2395  Web- 
ster   St.,    Oakland. 

Architect — None.  $1600 


DWELLING   &   GARAGE. 
(54)        3135     64TH     AVE.,     OAKLAND. 

One-story    4-room   dwelling   and    1- 

story    garage. 
Owner — J.    A.    Balduston,    Peralta    Ave., 

Oakland. 
Architect — None, 
t.ontractor — Theo.     Pearce,     2135       65th 

Ave.,    Oakland.  $2150 


DWELLING    &    GARAGE 

(55)  E  26TH  AVE  389  S  FT  BLVD., 
Oakland.  One-story  5-room  dwell- 
ing   and    1-story    garage. 

Owner — C.  A.  Rogers,  3532  Kingsley 
St.,    Oakland. 

Architect — None. 

Contractor — Rogers  &  Rogers,  3901 
Foothill    Blvd.,    Oakland.  $3800 


STORE    AND    APT.    BLDG. 
(56)      S   HOPKINS   ST   347.50   FT   W   OF 
38th    Ave.,    Oakland.      General    con- 
struction   one    frame    bldg.,    stucco 
front;   2-story   store   and   apt.   bldg. 
Owner — A.    F.    and    Mabel    C.    Reinking, 

Oakland. 
Architect    and      Contractor    —    Walter 
Ericson,    3221    Florida   St.,   Oakland. 
Filed.  .Ian.   5.   1926.     Dated,  Jan.  4,   1926. 
>4    when    frame    is    up. 
1/4    when    plastered. 
1/4     when    completed. 
1/4    usual  35  days. 

TOTAL  COST,  $7250 
Bond,  sureties,  forfeit,  none.  Limit, 
100  working  days.  Plans  and  snecifi- 
cations    not    filed. 


RESIDENCE 

(57)  NO.  2436  SPAULDING  AVE.,  Ber- 
keley. One-story  5-room  1  family 
rGsid^ncG, 

Owner — Mr.  Siedel,  1634  Blake  St.,  Ber- 
keley. 

Architect — None. 

Contractor — B.  M.  Brown,  1531  Blake 
St.,    Berkeley.  $2750 


RESIDENCE 

(58)  NO.  2763  DOHR  ST.,  Berkeley. 
One-story  5-room  one  family  resi- 
dence. 

Owner — C.  Bennett,  1034  Stanford  Ave., 
Oakland. 

Architect — None.  $2350 


DWELLING 

(59)      NO.     1435     HEARST     AVE.,     Ber- 

kelely.     One-story  6-room  1  family 

dwelling. 
Owner — P.    O.    Shea,    1421    Hearst    Ave., 

Berkeley. 
Architect — None. 
Contractor — J.   Black    &   Co.,    2831    Mar- 

com    Ave.,    Berkeley.  $4850 


APARTMENTS 

(60)  NO.  1303-5-7-9  GROVE  ST.,  Ber- 
keley. Two-story  16-room  4  family 
.'stucco  apartments. 

Owner-^G.  H.  Pearson,  1732  Oak  View 
Ave.,  Berkeley. 

Architect — None.  $10,000 


DWELLING 

(61)  W  GREEN  ACRE  RD.  118  S  Tu- 
lip St.,  Oakland.  1-story  4-room 
dwelling. 

Owner— Margaret  Johanson  and  Anna 
Hall,    2925    Magnolia    St.,    Oakland. 

Architect — None. 

Contractor — Jos.  Brophy,  3035  Mag- 
nolia St.,  Oakland.  $2275 


DWELLING 

(62)      8816    D   STREET.    1-story    4-room 

dwelling. 
Owner — A.  J.  Michelson. 
Architect — None. 
Contractor— C.    W.    Griffith,    1315    96th 

Ave.,  Oakland.  $2400 


DWELLING    AND    GARAGE 

(63)  NE  COR  88TH  AVE  &  D  ST., 
Oakland.  One-.story  4-roora  dwell- 
ing   and    1-story    garage. 

Owner — A.    J.    Michelson. 

Architect — None. 

Contractor— C.  W.  Griffith,  1315  96th 
Ave.,    Oakland.  $2450 


DWELLING 

(64)  N  CREST  ST.,  100  W  LAMP, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— C.    K.    Dalke,   Lot  No.   7,   Crest. 

Oakland. 
Architect — None.  $1075 

DWELLING 

(65)  N  CREST  ST.,  80  W  LAMP, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — H.    H.    Dalke. 

Architect — None.  $1000 

DWELLING 

(66)  2686  68TH  AVE.,  OAKLAND. 
One-story    5-room    dwelling 

Owner — K.   S.  Frerickson,   1521   Hampel 

St.,    Oakland. 
Architect — None.  $3000 

FLATS 

(67)  521-523  CROFTON  Av.,  Oakland. 
Two-story    10-room    flats. 

Owner— H.    P.    Atkinson,    Berkeley. 
Architect — None. 

Contractor — Leo  J.  Dolan,  1404  Frank- 
lin   St.,    Oakland.  $8000 


WRECK    BLDG. 

(68)  SW  COR  14TH  &  BROADWAY. 
Oakland.       Wrecking    building 

Owner— S.   H.  Kress  Co..  New  York. 

Architect — None. 

Contractor — Symon  Bros.  $1000 

DWELLING 

(69)  3211  63RD  AVE.,  OAKLAND. 
One-story   6-room   dwelling. 

Owner— c.   E.  Atkinson,  3125  61st  Ave., 

Oakland. 
Architect — None. 
Contractor — Hansfored       &       Atkinson, 

3125    61st    Ave.,    Oakland.  $3500 

ALTERATIONS 

(70)  416  12TH  ST.,  OAKLAND.  Al- 
terations. 

Owner — Harris    &    Levy,    416    12th    St., 

Oakland. 
Architect — None.  $5000 

DWELLING 

(71)  S  TRESTLE  GLEN  RD.,  150  W 
Brookwood    Rd.,    Oakland. 

Owner — Jas.   L.   Rich,   318  Builders   Tx- 

change,    Oakland. 
Architect — None.  $6895 

DWELLINGS  &  GARAGE 

(72)  3201-3209  60TH  AVE.,  OAK- 
land.  Two  1-story  5-room  dwell- 
ings   and    one    1-story    garage. 

Owner — M.    Sundberg,    1416    50th    Ave., 

Oakland. 
Architect — None.  $6250 


DWELLING 

(73)  W  8TH  AVE.,  50  N  E-21ST  ST., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Carmelia  Cahill,  2111  8th  Ave., 
Oakland. 

Architect — None. 

Contractor — Jas.  M.  Lemon,  3000  Semi- 
nary  Ave.,    Oakland.  $1885 


DWELLING 

(74)  889  LONGRIDGE  ROAD,  2-story 
6-room    dwelling. 

Owner — F.     L.     Woodburn,     617     Walla 

Vista    Ave.,    Oakland. 
Architect — None.  $6150 

DWELLING   &    GARAGE 

(75)  W  62ND  AVE.,  313  S  E-14TH 
St.,  Oajcland.  One-story  5-*room 
dwelling   and    1-story   garage. 

Owner — Vivia  D.  Johnson,  5006  Flem- 
ing   Ave.,    Oakland. 

Architect — None. 

Contractor — W.  D.  Curtis,  1822  38th 
Ave.,    Oakland.  $3160 


GARAGE 

(76)      SE   14TH   ST.,    100   W   42ND   AVE., 

Oakland.      One-story    concrete    and 

tile    garage. 
Owner — E.    L.    Blackman,    4221    E    14th 

St.,  Oakland. 
Architect — None. 
Contractor — Marshall     &     Burks,     1725 

Webster   St.,   Oakland.  $10,000 


RESIDENCE 

(77)  1383  CAVANAUGH  ROAD,  Oak- 
lad.  General  construction  1^- 
story    6-room    residence. 

Owner — Clifford   M.   Coleman,   Oakland. 

Architect — Plans   by   owner. 

Contractor — L.  H.  Legris,  1351  Hampel 
St.,    Oakland. 
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Filed,  Jan.  6,  1926.  Dated  April  13,  1925. 

As   per   escrow   agent   deposited   with 

the   Oakland  Title  Ins.  and  Guaranty 

Co.    of    Oakland. 

TOTAL    COST,    |8000 

Including    purchase    price    of    lot    for 

$2250. 
Bond,   sureties,   none.     Forfeit,   $3      per 
day.      Limit,    90    working    days      from 
date.   Specifications,   filed.   Plans,   none. 


COMPLETION    NOTICES 


AL.AMERA    COUNTY 


Recorded  Accepted 

Dec.  29,  1925— LOT  4  BLK  2  (Amend- 
ed map  of  Hopkins  Terrace,  No.  4) 
Berkeley.  Jay  and  Ruth  H.  Dwig- 
gins  to  whom  it  may  concern.. 
Dec.    29     1952 

Dec".  29,  "l'9'2'5*— BLKs'g, "lb!  H  AND  12 
of  the  Oakland  Terminal,  Emery- 
ville. Pacific  Gas  and  Electric  Co. 
to  Michel  A  Pfeffer  Iron  Works 
Dec.    18,    1925 

Dec.  29,  1925— INTERSECTION  S 
line  of  Oakland  Ave.  and  N  line  of 
Linda  Ave.,  Piedmont.  Pacific  Gas 
a,nd  Electric  Co.  to  MacGruer  and 
Simpson    Nov.   3,   1925 

Dec.  29,  1925 — LOTS  13  AND  14  BLK 
B  (map  of  resub  of  the  High  street 
Villa  Tract)  Oakland.  John  W. 
Brown  to  whom  it  may  concern.. 
Dec.    28,    1925 

Dec.  29,  1925— LOT  2  BLK  11  (North 
Cragmont)  Berkeley.  Richard 
Ka  al<a  to  whom  it  may  concern.. 
Dec.    21,    1925 

Dec.  28,  1925  —  SW  TELEGRAPH 
Road  880.36  S  27°  15'  E  from  in- 
tersection with  NW  boundary  line 
of  tract  conveyed  to  Frank  D. 
Fassbind  Dee.  11,  1918  in  2723  of 
Deeds,  Page  81.  S  27°  15'  E  150.52 
ft.  S  62°  45'  W  289.40  ft.  N  27°  15' 
W   150.52   ft.      N   62°   45'   E   289.40   ft. 


to  beg.,  Eden  Twp.  Mary  March 
to    B.    A.    Hartley    Dec.    28,    1925 

Dec.  29,  1925— PTN  LOTS  14,  15,  16 
(New  Town  of  Lynn  Tract)  Oak- 
land. G.  E.  Holmlund  to  whom  it 
may  concern Dec.   22,  1925 

Dec.  29,  1925 — LOT  15  (Rhoades  and 
Meyers      Tract)      Oakland.        S.      M. 

Rhoades   to  Harry  Meyer 

Dec    21.    1925 

Dec.  30,  1925— COMPANY'S  STATION 
"B"  1st  Street,  Oakland.  Pacific 
Gas  and  Electric  Co.  to  Robert 
Dalziel,    Jr Dec.   20,    1925 

Dec.  30,  1925—1134  24TH  AVE,  OAK- 
land.     Pacific  Gas  and  Electric  Co. 

to    MacGruer    and    Simpson 

Dec.    20,    1925 

Dec.  30,  1925—2720  BONA  ST.,  OAK- 
land.  Mary  J.  and  William  Ernest 
Phillips  to  Ben  F   Kopf..Dec.  28,  1925 

Dec.  30,  1925 — LOT  12  BLK  C  (amend- 
ed map  of  Lorin  Heights  Tract) 
Oakland.       Esther    and    Wm.    Mac- 

Dougall   to  Lee   Investment  Co 

Dec.    28,    1925 

Dec.  30,  1925—10320  SHAW  ST,  OAK- 
land.  Cory  M.  Sturm  to  Guy  W. 
Jury,    M.   A.    I^opes   and   R.   F.    Long 

Dec     29     1925 

Dec. '  '30', '  1 9 2 5— F-TN  '  LOT  6  IBLK  G 
(map  of  Fountain  Place),  Oakland. 
Fred  T  Wood  to  John  M.  Bart- 
lett Dec.    22,    1925 

Dec.  30,  1925— W  UNION  ST  100  FT 
N  of  Bancroft  Way,  thence  N  30 
ft,  W  90  ft,  S  130  ft,  E  45  ft,  N 
100  ft  E  45  ft  to  beg.,  Berkeley. 
Leslie  R.  Wilson  to  whom  it  may 
concern     Dec.    30,    1925 

Dec.  30,  1925 — PTN  LOT  21  (Map  of 
Suter  Tract),  Oakland.  Andrew 
Nebiolo   to  (iaubert   Bros.   Dec.   21,   '25. 

Dec.  30,  1925— N  E  LINE  E  12TH  ST 
225  ft  S  E  of  13th  Ave,  thence  S  E 
37  ft,  N  E  375  ft,  W  37  ft,  S  W 
375  ft  to  beg.,  Oakland.  L.  R.  and 
Ruby  Foss  to  John  M.  Bartlett.... 
Dec     30,    1925 

Dec.  30,  1925 — PTN  LOT  3,  (map  of 
the  resub  of  blk  L  Northbrae  Ter- 
race). Clifford  C.  Brelsford  to 
Rowland  and  Rowland    .Dec.   30,   1925 

Dec.  29,  1925—1839  92ND  AVI<:.,  Oak- 
land. Marino  Radonich  to  H.  H. 
Hitchcock    Dec.    1,    1925 

Dec.  30,  1925 — PTN  LOT  25  BLK  2 
(Lakeshore      Highlands)      Oakland. 


Carl  and  Mary  Christenson  to 
Charles  C.  Garfield Dec.  29,  1925 

Dec.  30,  1925— BEG  AT  A  PT  DIST  N 
62°  51'  30"  E  102.59  ft.  fr»m  in- 
tersection of  SE  line  of  81st  Ave 
with  line  forming  NE  extremity 
thereof  as  desc  in  Deed  to  City  of 
Oakland  April  23,  1924,  in  701  O  R 
Page  332  N  62°  51'  30"  E  58.65  ft.  N 
83°  51'  30"  E  19.62  S  29°  29'  45"  E 
136.10  ft.  S  58°  05'  30"  W  64.40  ft. 
N  34°  12'  W  149.41  ft.  to  beg.  Oak- 
land. Willa  Thomas  to  Clyde 
Thomas Dec.    29,    1925 

Dec.  30,  1925 — FIFTH  &  KIRKHAM 
Sts.,  Oakland.  Southern  Pacific  Co 
to    Hutchinson    Co Dec.    24,    1925 

Doc.  30,  1925— KIRKHAM  ST..  Oak- 
land. Southern  Pacific  Co  to 
Hutchinson    Co Dec.    24,    1925 

Dec.  30,  1925— FIFTH  &  KIRKHAM, 
Oakland.  Southern  Pacific  Co  to 
Hutchinson    Co Dec.    24,    1925 

Dec.  31,  1925 — LOTS  14  AND  15  BLK 
671,  Map  Glasscock  Tract,  Oakland. 
M  D  Nichols  to  Beckett  &  Wight 
Dec     29     1925 

Dec'  31,'  'l"92'5'-^L6''r  '2  'b'l'k  2,  Thous- 
and Oaks  Heights  Tract,  Berkeley. 
Geo  H  DeKay  Jr  to  Henderson  & 
Matthews Dec.    30.    1925 

Dec.  31,  1925— CORBIN,  Alameda  Co. 
Southern  Pacific  Co  to  Hutchinson 
Co Dec.    24,    1925 

Dec.  31,  1925— W  CHESTNUT  about 
150  S  18th  St.,  Oakland.  Jules  M 
Gomez   to  G  E   Hover... Dec.   25,   1925 

Dec.  31,  1925— NO.  2683-2685  FRUIT- 
vale  Ave.,  Oakland.  A  G  Grazer  to 
Arthur   E    Helmkamp .  .  .Dec.    29,    1925 

Dec.  31,  1925 — COR.  BROWN  AVE  & 
Kansas  St.,  Oakland.  Luca  Jane 
Steet   to   L  Zwaal Dec.    29,   1925 

Dec.  31,  1925— LOT  5  BLK  8,  North 
Cragmont,  Berkeley.  Tillie  An- 
derson to  whom  it  may  concern.. 
Dec.     30,     1925 

Dec.  31,  1925— LOTS  24  AND  25  BLK 
D,  Map  Home  Terrace,  Oakland. 
Edward  J  Johnson  to  whom  it  may 
concern Dec.    29,    1925 

Dec.  31.  1925— S  LINCOLN  ST.  332 
W  McGee  Ave.,  Berkeley.  Eric 
King  to  whom  it  may  concern... 
Dec.    31.    1925 

Dec.  31.  1925 — NO.  830  EVERETT  AV 
Oakland.  Elizabeth  H  Barr  to 
Barr   &    Son Dec.    31,    1925 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  BNGINEERING  NEWS  mainiainB  a  Contractors'  Room 
where  plaitia  and  ■p«clflcatio«s  may  be  filed  by  Architects.  Eng-ineera  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architect*.  Ehigrineers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  Th»  plans  will  be  returned  In  good  condition  when  contract 
for  work  is  let. 


J.  A.  MOHR  &  SON 

General  Pal]itiii«  C^ntrmt/tmw 

SpeolallaU  la 

Cimpressed  Air  Painting 
and  Smd  Blasting 

San   Francisco  Oakland 

Fresno,  Loa  Angeles  St  San  Dieffc 


TYRE  BROS.  GLASS  CO. 


668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco 


Phone  Hemlock  3110 


De.iiers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your   inquiries 


3j2- 


BUILDING    AND     ENGINEERING    NEWS 


Saturday,    January    9,    1926 


Dec.  31,  1925 — PTN  LOTS  2  AND  3 
Btk  B  Map  Thermal  Hill,  Oakland 
Hugh  J  Williams  to  Barrett  & 
Hilp Dec.   12,    1925 

Dec.  31,  1925 — N  STJNNYSLOPE  AVE 
332  W  Grand  Ave.,  Oakland.  W 
Spivock  (S'cherman  &  Silverstein) 
to  whom  it  may  concern.  Dec.  31,  1925 

Dec.  31,  1925— LOTS  15  AND  16  BLK 
K  New  Map  Eastern  Part  Lynn 
Homestead,  Oakland.  Harriette  E 
Richardson  to  J  F  Brown.  .Dec.  30,  '25 

Dec.  29,  1925 — LOTS  29  AND  30  AND 
ptn  lots  27  and  31  blk  1  (Shattuck 
Tract).  Central  Berkeley  Bldg.  Co. 
to  Ariss-Knapp  Co.,  Inc. .Dec.  21,  1925 

Dec.  31,  1925 — LOT  2  BLK  C  FIFTY- 
third  Avenue  Tct,  Oakland.  Wm. 
H.  Sims  to  "whom  it  may  concern 
... Dec.    31.    1925 

Dec.  31,  1925— LOT  4  BLK  C  FIFTY- 
Third  Ave.  Tct.,  Oakland.  W.  H. 
Sims  to  whom  it  may  concern.... 
Dec.    31,    1925 

Dec.  31,  1925 — LOT  1  BLK  C  FIFTY- 
third  Avenue  Tct,  Oakland.  Wm.  H. 
Sims  to  whom  it  may  concern.... 
Dec.     31,     1925 

Dec.  31,  1925 — 411  PALA  AVE.,  Pied- 
mont. Alice  M.  Strickler  to  Beckett 
&    Wright    Dec.    31,    1925 

Dec.  31,  1925 — LOT  5  DAVIS  TCT., 
Berkeley.  L.  L.  Lucas  to  whom  it 
may   concern    Dec.   31,   1925 

Dec.  3,  1925 — NEAR  NILES,  Alameda 
County.  Spring  Valley  Water  Co.  to 
Western  Pipe  A  Steel  Co.  of  Calif. 
. Dec.    22,    1925 

Jan.  2,  '26 — 583  SANTA  CLARA  AVE 
Berkeley.  Sadie  M.  Hunter  to  whom 
it   may   concern    Dec.    30,   1925 

Jan.  2,  1925— LOT  6  BLK  6  MAP 
Daley  Scenic  Park.  M.   E.  and  E.  J. 

Squires    to    E.    F.    Henderson 

Dec.    26,    1925 

Jan  2,  1926— PTN  LOTS  17  AND  18 
on  the  W  side  of  Prospect  St., 
adjacent  to  the  Stadium,  Berkeley. 
E.  F.  Henderson  to  whom  it  may 
concern    Dec.    30,    1925 

Jan.  2.  1926— LOT  11  AND  PTN.  LOT 
10,  Blk.  15,  Chevrolet  Park.  Cathe- 
rine McGovern  to  whom  it  may 
concern     Dec.    30,    1925 

Jan.  2,  1926—1036  UNDERHILL  RD, 
Oakland.  Stanley  H.  Myers  to  Le- 
roy    H.    Baird    Jan.    2,    1926 

Jan.  2,  1926 — 276  41ST  ST,  OAK- 
•  land.  Ellen  G.  Dockery  to  Leroy 
M.    Baird    Jan.    2,    1926 

Jan.  2,  1926— LOT  1  AND  S  50  FT 
—  Blk  685  Mp  of  Watts  Tct.,  Oak- 
land. New  Method  Laundry  Co. 
to   whom   it   may  concern. Dec.   30,   '25 

Jan.  2,  1926 — NW  MAIN  ST  AND 
San  Pablo  Ave.,  Albany.  F.  V. 
Russel  to  whom  it  may  concern. 
Dec.    31,    1925 


Jan.  2,  1926 — N  25  FT  LOT  13  AND 
S  50  ft  lot  12  blk  1  Highland  Sub. 
of  Adams  Point  Property,  Oakland. 
J.  D.  Jamis'.-n  to  Beach  and 
Hughes     Dec.    29,    1925 

Jan.  2,  1926 — 128  PALM  AVE.,  Pied- 
mont. L.  T.  Cook  to  whom  it  may 
concern     Dec.     3,     1925 

Jan.  2,  1926 — PTN  LOT  56  MP  OF 
Berlin  Orchard  Tract,  Oakland.  M. 
P.  Long  to  whom  it  may  concern. 
Dec.     30,     1925 

Jan.  2,  1926—777  47TH  ST.,  OAK- 
land.  G.  Mossotto  to  John  Ci- 
sero    Dec.    31,    1925 

Jan.  4,  1926 — PTN.  LOT  78  MP  OF 
Piedmont  Manor,  Piedmont.  W. 
J.  Baker  to  whom  it  may  concern 
Dec.    15,   1925 

Jan.  4,  1926— LOT  12  BLK  7  SHAW 
Tct,  Berkeley.  Claus  A.  Tornell  to 
whom   it    may   concern .  .Dec.    28,    1925 

Jan.  4,  1926— COMPANY'S  SUB  STA- 
tion  E  Oakland  Ave  and  Linda 
Ave.,  Piedmont.  Pacific  Gas  and 
Electric  Co.  to  MacGruer  &  Simp- 
son     Dec.   23,    1925 

Jan.  4,  1926—4032  HOPKINS  ST., 
Oakland.  Frances  E.  Fritz  to  W. 
R.   Oakley    Jan.   1,  1926 

Jan.  4,  1926— PTN  PLOT  51  OF  THE 
Ranches  of  V.  and  D.  Peralta, 
Berkeley.  John  J.  Geary  to  whom 
it     may     concern Dec.     21,     1925 

Jan.  4,  1926— LOT  7  MP  STONER  & 
Talbot  Sub  No.  1,  Oakland.  Milton 
B  Stoner  and  Thos.  H.  Talbot  to 
Stoner    &    Talbot    Dec.    30,    1925 

Jan.  4,  1926— LOT  98  AND  PTN  LOT 
286,  Crocker  Highlands,  Oakland. 
Wynn    Meredith    to    F.    C.    Stolte.. 

jjgQ      28      1925 

Jan.'  4,  1926— lot'  'io  BLK'  N  '  MP 
Harmon  Tct.,  Berkeley.  Elson  V. 
Carstens  to  whom  it  may  concern 
Jan.    4,    1926 

Jan.  4,  1926— S  60  FT  LOT  1  AND  S 
60  ft  of  W  35  ft  lot  2  blk  A  Mp  of 
Elmwood  Park,  Berkeley.  Mer- 
cantile Trust  Co.  of  Calif,  to  H.  & 
H.     Electric     Co Dec.     23,     1925 

Jan.  4,  1926— N  CENTER  ST  103-35 
ft  E  of  Grove  St,  E  50  ftxN  124-67 
ft.  Mercantile  Securities  Co.  to 
Mangrum  A    Otter  Inc        Dec.    29,    '25 

Jan.  4,  1926— N  CENTER  ST  103-35 
ft  E  of  Grove  St..  E  50  ft.xN  124-67 
ft.,  Berkeley.  Mercantile  Secur- 
ities Co.  to  C.  A.  Riley     Dec.   24,   1925 

Jan.  5,  1926 — N  35  FT  LOT  38  MP 
of  Dutton  Manor,  Oakland.  T.  J. 
McCord  to  whom  it  may  concern 
Jan.    5,    1926 

Jan.  5,  1926— LOT  30  BLK  18  MP 
Iveywood  Extension,  Oakland.  T. 
J.  McCord  to  whom  it  may  con- 
cern         Jan.    5.    1926 


Jan.  5,  1926 — PTN  LOTS  7  and  2 
Mp   Piedmont  Acres,   Piedmont.      D. 

B.  Kessler     to     A.     Oederborg.  .  .  . 
Dec.    24     1925 

Jan.  5,  i9'2'6— '1937  i()2ND' AVE.',  OAK- 
land.  George  and  Arvilla  Clay- 
berg  to  whom  it  may  concern... 
Jan.    4,    1926 

Jan.  5,  1926— PTN  LOTS  53  AND  54 
Mp  of  Resub  of  Blk  34  of  the 
Warner  Tct.,  Oakland.  Verdia' 
May  Clark  to  H.  L.  Valleroy.... 
Dec.    23,    1925 

Jan.  5,  1926 — PTN  LOTS  24  25  26  27 
Blk  72  Mp  of  the  northern  addition 
to  the  town  of  Brooklyn,  Oak- 
land. Helen  W.  Jackson  to  Whom 
it   may  concern    Jan.    4,    1926 

Jan.  5,  1926 — N  SANTA  CLARA  AVE 
50  ft  W  of  Everett  St.,  Alameda. 
Tucker    Investment    Co.    to    Harry 

C.  Knight     Dec.    31,    1925 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded 


Amoun' 


Dec.  30,  1925 — LOTS  152  TO  156  INC. 
Map  of  City  of  Elmhurst,  Oakland. 
W.  P.  Fuller  &  Co.  vs.  E.  B.  Stone, 
Jr....  $22877 

Dec'  30,'  'l'925— '39'o'6  'gROv'e  ST.,  Oak- 
land. Francis  J.  Lahmann  vs. 
Philip  Buscovitch  and  George 
Nickerson    $154.00 

Dec.  30,  1925  —  1737  lOlST  AVE., 
Oakland.  Charles  E.  Gray  vs. 
Charles   and   Ollie    D.    Otterson  .$35.00 

Dec.  30,  1925—1737  lOlST  AVE.,  Oak- 
land. Francis  J.  Lahmann  vs. 
Chaile-"  and  Ollie  D.  Otterson ....  $64. 

Dec.  29,  1925— E  MARKET  76.23  S 
Fourth  St.,  Oakland.  Zenith  Mill  & 
Lumber  Co  to  Nick  Lucia  and  N  L 
Bishop      S16].'i2 

Dec.  31,  1925 — PTN  LOT  16  BLK  12 
(map  Northbrae),  Beikeley.  Stege 
Lumber  and  Mill  Co.  vs  H.  and 
Anna    Fahrner;    O.    Duboise ...  .$31.63 

Dec.  31,  1925 — N  LINE  OF  58TH  ST, 
282.92  ft,  W  of  Adeline  St,  N  121.66 
ft.  W  38.58  ft.  S  ]21.t>6  ft.  E  38. "18 
ft  to  beg.,  Oakland.  Superior  Tile 
and  Products  Co.  vs.  Louis  and 
Theresa  Reinthaler;  A.  Geardi.... 
$100.00 

Dec.    31,    1925— N    E    90    FT    LOTS    26 

A;VD    27    blk    R    map    of    Fruitvale  -. 

Blvd.  Tract),  Oakland.     Sunset  Lbr.   < 

Co.    vs    S.    M.    and    Bertha    Gutleben   i 

$866.14 

Jan.  2.  ]fl2fi — 10  FT  LOT  6  ALL  LOT 
27  and  5  ft  lot  28  blk  15  Mp  of 
Villa  Nova  and  Cerritos  Tct.,  Oak- 
land. Tilden  Lumber  &  Mill  Co. 
vs.  E.  Plank,  Benjamin  Frank- 
lin          $35.26 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry   Kiln  Capacity,  10  Million  Feet  per  Annum 
Reiirral    Mill    and    Cabinet    Work.    Stock    Door*.    Sa»h 

FrameN    ann     Mould! new  

JERROLD   AVK.  A  VARNKVELD  A'VB. 

Mission   901-902-901-904  San  Francl«c» 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKEK    BUILDING 

San    Francisco    Cal 


YEON    BI'Il.DINO 

Portland.  Oregon 


ffiarBfti  (Ennatntrttnn  Sppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN     FRANCISCO 


Phone  Franklin    9400j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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Jan.  2,  1926— LOT  7  BLK  3  MP 
Meek  Estate  Orchards,  Hayward. 
S.  V.  Richmond  vs.  Joseph  V.  Mar- 
iera,     Richard    V.    Hill $200.00 

Jan.  4.  1926—9724  BIRCH  ST.,  OAK- 
land.  Aronsen  Hardwood  Floor 
Co.    vs.    J.    E.    Sprague $105.00 

Jan.  4,  1926—9730  BIRCH  ST.,  OAK- 
land.  Aronsen  Hardward  Floor 
Co.   vs.   J.    E.    Sprague    $105.00 

Jan.  4,  1926—9718  BIRCH  ST  OAK- 
land.  Aronsen  Hardwood  Floor 
Co.  vs.   J.   E.   Sprague    $105.00 

Jan.  4,  1926— LOT  1  BLK  4  MP  OF 
Lakemont,  Oakland.  C.  G.  Burr 
vs.  S.  G.  Johnson,  C.  W.  Worden, 
A.    A.    Anderson     $19.90 

Jan.  4,  1926— LOT  28  BLK  21  MP  OF 
Matthews  Tct,  Berkeley.  T.  "Wil- 
liams    vs.     Victor    Trione $74.72 

Jan.  5,  1926— N  EDITH  ST  200  FT 
W  of  Amy  St.,  Oakland.  C.  M. 
Steeves  to  Harry  Meyer..  Jan.  4.  1926 

Jan.  5,  1926— PTN  LOTS  276  277  MP 
of  Madison  Square  Elmhurst,  Oak- 
land. Delphine  E.  Strelitz  and  Ro- 
salia Jacob  to  Harrison  Smith... 
Jan.     4,     1926 

Jan.  5,  1926— PTN  LOT  276  MP  OF 
Madison  Square,  Elmhurst,  Oak- 
land. Delphine  E.  Strelitz  and  Ro- 
salia Jacob  to  Harrison  Smith... 
Jan.    4,    1926 

Jan.  5,  1926—1241  BURNETT  ST., 
Berkeley.  Elmer  J.  Bigley  to  E. 
J.     Bigley     

Jan.  5,  1926 — NE  30  FT.  LOT  28  & 
SW  10  ft  lot  29  Broadmoor  Ter- 
race, Oakland.  Bogart  and  Huff- 
man to  whom  it  may  concern.  . 
Jan.    5,    1926 

Jan.  5,  1926— TOTS  86  87  88  MP  OF 
Forestland,  Oakland.  E.  E.  Hass 
Jr.    to    R.    H.   Banning Jan.    4,    1926 

Jan.  4,  1926  —  LOT  109  BLK  26 
Amended  Map  of  Havenscourt, 
Oakland.  Donald  R  Brophy  to  M 
T  Bonhan Dec.   23,   1925 


RE  J  EASE  OF  LIENS 


M.AMKnA     COIMVTV 

Reroided  Amount 

Dec.  3,  1925— E  36-2  FT  LOT  6  BLK 
2  Mp  of  Curtis  Tract,  Berkeley.  E. 
K.  Wood  Lumber  Co.  vs.  Maurice 
and    Anne   Walsh    $537.92 

Jan.  4.  1926— LOT  23  BLK  3  MAP 
Thousands  Oaks,  Berkeley.  Aron- 
sen Hardwood  Floor  Co.  to  W. 
King,   Geo.  W.   Eliassen    $280.00 

Jan.  2.  1926 — N  18  FT  LOT  21  AND 
aU  Int  22  blk  4,  San  Pablo  Ave 
Villa  Tct,  Everyville.  T.  E.  Fer- 
rell    to    E.    Feret     $220.50 

Dec.  28.  1925 — LOT  27  BLK.  35  MAP 
of  Mathews  Tct.,  Berkeley.  Rhodes 
Jamieson  &  Co.  to  Grover  Ellam, 
S.  E.  Williams  and  Pearl  Harris. 
$160.00 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 

RESIDENCE 

NINTH    AVE.    Com.       152       feet       from 

County    Road    then    75      feet,      San 

Mater>.  All    work     for    one-story 

frame    residence   and    garage. 

Owner — Francis   T.   Rapp,   24   No.   D   St., 

San  Mateo. 
Architect — None.  ,,'.i4,o-i- 

Contractor  —  Mitchell    Jackson    &    Co., 

Homestead.    San    Mateo. 
Filed  Jan.  4,  '26.     Dated  Dec.  21.  '25. 

Frame    up     $2828.68 

Brown    c-ated     2828,68 

Completed     2828.68 

Usual    35    davs 2828.69 

TOTAL  COST.  $11,314.73 
Bond.  nore.  Limit,  100  worl<ing  days. 
Forfeit,  none.     Plans  only  filed. 


RESIDENCE 

LOT  49,  Hermosa  Tract,  San  Mateo.  All 
work  for  one-story  frame  residence 
and  garage. 
Owner— Frank  H.  Nelson,  4P17  17th  St., 

San   Francisco. 
Architect — Joseph  L.  Stewart,  703  Mar- 
ket St.,  San  Francisco. 
Contractor — Louis  J.  Cohen,   3  De  Haro 

St.,   San   Francisco. 
Filed  Dec.  24.  '25.     Dated  Dec.  21,  '25. 

Frame   up    $1250 

Brown    coated    1250 

Completed     1250 

Usual  35  days 1250 

TOTAL  COST,  $5000 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,   none. 

DWELLING,  one-story  frame,  $6000; 
SE  Clark  and  Dorchester  Sts.,  S'an 
Mateo;  owner,  Ernest  Johnson, 
1124    Cortez    St.,    Burlingame. 

BUNGALOW,  $11,400;  N  Ninth  Ave,  3rd 
Lot,  San  Mateo;  owner,  Francis  T. 
Rapp,  24  North  D  St.,  San  Mateo; 
contractor,  Mitchell  Jackson,  Sec- 
ond  Ave.   Homestead. 

RESIDENCE,  $8000;  W  50  Lots  4  and 
5,  Barriolhet  St.,  San  Mateo;  own- 
er, Robert  Ettingham,  Burlingame 
contractor,  Oscar  L.  Cavanaugh,  432 
Occidental    Ave.,    San    Mateo. 

SERVICE  station,  $2790;  Howard  Ave. 
and  California  Drive,  Burlingame; 
owner.  Belle  M.  Rice. 

BUNGALOW  and  garage,  $6000;  Lot  54 
Blk  6,  Hale  Drive,  Burlingame; 
owner,  J.  B.  Oswald,  Forest  View. 

BUNGALOW  and  garage,  $5000;  Lot  11 
Blk  4,  Bernal  St.,  Burlingame; 
owner,  E.  S.  Shaver,  1401  Carmelita 
Ave.,  Burlingame:  contractor,  E.  S. 
Shaver,  1401  Carmelita  Ave.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $5000;  Lot  18 
Bllf  13,  Capuchino  St.,  Burlingame; 
owner,  Henry  Voelker. 

BUNGALOW  and  garage,  $4500;  Lot  2 
Blk  71,  Hillside  St.,  Burlingame; 
owner,  C.  G.  Adams,  11*  Arundel 
St.,    Burlingame. 


COMPLETTHN  NOTIOEP 


SAN    MATKO    COUNT » 


Recorded  Accepted 

Dec.  24.  1925 — LOT  5  BLK  "H"  NE 
Add  Fair  Oaks  Acres.  Harry  C. 
Yates  to  whom  it  may  concern.... 
Dec.     24,     1925 

Dec.  24,  1925 — LOT  15  BLK  47  TAS- 
ton.  D.  D.  Howell  to  Frederick  H. 
Lawton    Oct.    17,    1925 

Dec.    24,    1925— LOT    104    SAN   MATEO 
City     Homestead.     Lloyd    H.     Berend- 
sen  to  Henry  Reim    Dec.  23,  1925 

Dec.  24,  1925— LOT  102  SAN  MATEO 
City  Homestead.  Lloyd  H.  Berend- 
sen   to   Henrv   Rime Dec.   23,   1925 

Dec.  28,  1925— LOT  35  BLK  I  HAY- 
ward  Park,  San  Mateo.  Nathan  L. 
See   to   Harry   Kime Dec.   24,    1925 

Dec.  28,  1925— LOT  6  BLK  29  LYON 
&  Hoag-  Sub  Burlingame.  Mary 
Ober  Cutler  to  William  T.  Hum- 
mer    Dec.  27,  1925 

Dec.    29,    19  25 — LOT    11    BLK    13    BUR- 

lingame.    Emma      J.      McGauley      to 

Charles  George  Adams.. Dec.  23^  1925 

"     Dec.   30,   1925 — I>OT  9   BLK   "D"  MEN- 

Mv.lo   Park  -Villa   Lots.    Don    M  •  Norris 

to  W.   F.   Klay Dec.    29,   1925 

Dec.  31,  1925- LOT  6  BLK  35  Easton 
No.  2.  Neil  R.  Donovan  to  whom  it 
may  concern    Dec.  30,  '25 


BUNGALOW 

LOT  50.  Hermosa  Tract,  San  Mateo.   All 
work   for  frame   bungalow  and  ga- 
rage. 
Owner  —  Will'am    Duerner,    166    Mira- 

ma-   .'\ve.,   San    Francisco. 
Archit<^ct— Jo-^eph  L.   Stewart,   703  Mar- 

i:et    St..    Pan    Franci.'-'co. 
C->n«':iotor — Louis  J.  Cohen,  3  De  Haro 

?='     "^an   Francisco. 
Fi''-^   D-c.  24,  '25.     Dated  Dec.  21,  '25. 

Frame  u-> $1250 

Prow-    COT  ted     1250 

("o-v-iM-'-ed    1250 

Usual     35    days 1250 

TOTAL  COST,  $5000 
Rr>j>d  n'-ne.  Limit.  90  days.  Forfeit, 
plans  and  pp:c:fications,  none. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sarramento,    Placerville, 
Nevad?.  Citv,  Reno 


SACRAMFNTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Strfft 


Dec.  31,  1925— LOT  12  PORTOLA 
Woods.  R.,  C.  McGill  to  Peter  P^e- 
horst    Dec.   21,   1925 

Jan.  2,  1926— SITE  OF  BANK.  Na- 
tional Bank  San  Mateo  to  Fink 
Schindler  Co,  Federal  Ornamental 
Iron  *&   Bronze  Co Dec.   28,    1925 

Jan.  2,  1926 — KINGS  MOUNTAIN 
Head.  State  of  California  to  Sam- 
uel  A.    Martindale    ....    Dec.    30,    1925 

Jan.  4,  192  — PART  LOT  3  BLK  11 
Lomita    Park.    Emery    C.    Anderson 

et  al  to  whom  it  may  concern 

Dec     23     1925 

Jan.  4,  1926 — LO'TS  25  26  24  BLK  4 
High  School  Park  Addition  South 
San  Francisco.  David  Lindner  to 
whom    it   may   concern.  .Dec.    23,    1925 

Jan.  4,  1926— LOT  8  BLK  10  EAST 
San  Mateo.  Ashley  Powers  to  whom 
it    may    concern Dec.    31,    1925 

Jan.  4,  1926 — PART  LOTS  55  56  SAN 
Mateo  Homestead.  William  Stou- 
tenbeck  to  whom  it  may  concern 
Jan.    4,    1926 

Jan.  4,  1926 — PART  LOTS  16  &  17 
Blk  8  Burlingame.  Louis  M.  Sutter 
et   al    to    Harkins   Bros.  ..Dec.    29,   '25 

Jan.  5,  1926— PARCEL  C  LOTS  310 
&  311  San  Mateo  I'ark.  Simon  P. 
Hicks  to  whom  it  may  concern.. 
Jan.    5,    1925 

Jan.  5,  1926 — PART  LOT  "A"  &  "B" 
Sub    3    San    Mateo    Park.    Mary    C. 

Hess    to    W.    C.    Nlcolaides 

Dec      30,     1925 

Jan.  5,  1925 — LOT  11  BLK  "R"  HAY- 
Ward  Park.  Alfred  J.  Dean  to  Wal- 
lace   Waterhouse Jan.    5,    1926 

Dec.  26,  1925— LOTS  4  &  6  BLK  1 
The  Oaks.  Arthur  Hollenbeck  to 
whi^m    it   may   concern .  .Dec.    26,    1925 

Dec.  28,  1925— LOT  11  BLK  1  LOM- 
ita  Park.  Anna  Camicia  to  T  E. 
Williamson      

Dec.  28,  1925— LOT  18  BLK  "K"  SUN- 
set  Add.  B.  W.  liOwell  to  A.  A. 
l^erry    


LIENS  FILED 


SAN    MATEO    COUNTY 


Recorded  Amount 

Dec.  26,  1925— LOT  62  BLK  50  NORTH 
Fair  Oaks  Sub  No.  2.  Werner  Lum- 
ber   Co.    vs    Alan    Arnold $750.82 

Jan.  2,  1926— LOTS  33  &  34  BLOCK 
2S  Vista  Grand  No.  1.  G.  Mazzera 
vs.    W.    H.    Bryant    et   al    $132.65 

Dec.  31,  1925— LOT  53  BLK  4  HILL- 
crest,  $125;  Lot  1  Blk  12  Hillcrest 
$125.    Inlaid    Floor    Co      vs      Daniel 

McKillop    e    tal    

Dec.  31,  1925— LOT  22  A  BLOCK  29 
Lyon  .<fe  Hoag  Sub  Burlingame.  G. 
A.    Adolphson    vs    Dan    Wallace .  .$701 


RELEASE  OF  LIENS 

SAN    BIATEO    COUNTY 


Recorded  Amount 

Dec.  28,  1925  —  LOT  76  EMERALD 
Lake    Park   No.    2.    E.    W.   Malouder 

to    C.    W.    Strause     $526  61 

Dec.  30,  1925— LOT  22  BLK  13  SAN 
Carlos.  Inlaid  Floor  Co.  to  T   P.  Foy 

^et    al     ., $157.20 

Dec.  31,  1925^TU3T  6  BLK  30  SUB 
E  2  Burlingame.  Louis  H.  Dous  to 
Neil    R.    Donovan     $180 


BUILDING  CONTRACTS 

SANTA   CLARA   COUNTY 


COTTAGE,  4-room,  $2200;  Mastic  St. 
near  Goodyear,  S'an  Jose;  owner,  R. 
O.  Summers,  17  N-First  St..  San 
Jose. 

RESIDENCE.  5-room,  $4500;  Polhemus 
St.  near  Myrtle,  San  Jose;  owner, 
M.  M.  Simons;  contractor,  W.  A. 
Roberts,  315  W-Julian  St.,  San  Jose 

SERVICE  station  and  comfort  rooms. 
$1400;  Third  and  Empire  Sts..  San 
Jose;  owner,  Samuel  Hubbs,  49  E- 
Kmpire    St.,    San    Jose. 

DUPLEX  residence,  $9585;  San  Carlos 
St.  near  Tenth,  San  Jose;  owner.  C. 
J.  Fleming.  180  E-Santa  Clara  St., 
San  Jose;  architect,  Wolfe  &  Hig- 
gins.  Realty  Bldg.,  San  Jose;  con- 
tractor, Johnson  &  Rodriguez,  455 
^\■-San  Fernando  St..   San  Jose. 

HOTED,  six-story  Class  A,  $500,000; 
San  Carlos  and  Market  Sts.,  San 
Jose;  owner,  .Ste  Claire  Realty  Co., 
40  W-San  Antonio  St.,  San  Jose; 
architect,  Weeks  &  Day,  315  Mont- 
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gomery  St.,  San  Francisce;  con- 
tractor, Cahill  Bros.,  55  New  Mont- 
gomery St.,  San  Francisco. 
RESIDENCE,  4-room,  $2800;  20th  St. 
near  Washington  St.,  San  Jose; 
owner,  K.  Jensen,  267  N-Fourteenth 
St.,    San    Jose. 


COMPLETION    I^OTICES 


SAJ^TA   CILARA   COUNTY 

Recorded  Accepted 

Dec.  28,  1925— NW  47  FT.  OF  LOT 
2  Blk  21  Beach's  Addn  to  East 
San  Jcse.  Lester  J.  Cheek  to  whom 
it    may    concern Dec.    26,    1925 

Dee.  28,  1925— W  90  FT  OF  LOT  46 
B  5  R  2  S  Garllepp  Subdivision 
Mountain  View.  A.  A.  Scott  to 
whom   it   may   concern .  .Dec.    23,    1925 

Dec.  28,  '25— BLOCK  54  PALO  ALTO. 
Lily  B.  Carter  to  whom  it  may 
concern Dec.    19,    1925 

Dec.  29,  1925 — LOT  22  Clara  Vista 
Addition,  Palo  Alto.  Theodore 
Bernard    to    whom    it    may    concern 

Dec.    26,    1925 

Dec. "29,  1925- LOT  22  BLK  3,  Ala- 
meda Park,  San  Jose.  John  and 
Nellie  F  Ford  to  whom  it  may  con- 
cern   Dec.    29,    1925 

Dec.  29,  1925— LOT  14  BLK  2,  Mt. 
Hamilton  View  Park,  San  Jose. 
Carl  and  Marie  Isaksen  to  whom  it 
may    concern Dec.     28,     1925 

LIENS  FILED 


Dec.  28,  1925 — LOT  56  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  Altevogt  &  Kather- 
ine    Altevogt     

Dec.  28,  1925— LOT  59  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  and  Katherine  Alte- 
vogt     $510.30 

Dec.  28,  1925— BEG.  LINE  BET  LOTS 
24  &  25  99.70  Ft.  N  Park  Court  N 
50  Ft  X  W  45  ft.  Part  24  &  49  Park 
Court.  Tilden  Lumber  &  Mill  Co. 
to   Walter   &   Katherine   Altevogt.. 

Dec.  28,  1925— LOT  62  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  Altevogt,  Katherine 
Altevogt    

Dec.  28,  1925 — LOT  29  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co     to    Walter   Altevogt   et   al..$38.39 

Dec. '28,  1925 — LOT  46  PARK  COURT, 
Santa  Clara.  Tilden  Lumber  and 
Mill  Co.  to  Walter  and  Katherine 
Altevogt     $611.75 


RELEASE  OF  LIENS 


SANTA   CLARA   COUNTY 

Recorded  Amount 

Dec.  28,  1925— LOT  50  PARK  COURT 
Santa  Clara  County.  Tilden  Lum- 
ber   and    Mill    Co.    to    Walter    and 

Katherine    Atevogt     $408.30 

Dec.  28,  1925— LOT  22  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co  to  Walter  &  Katherine  Alte- 
vogt          $229.35 

Dec.  28,  1925— LOT  16  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt        $611.75 

Dec.  28,  1925— LOT  20  PARK  COURT 
Santa  Clara.  Tilden  Lumber  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt     $311.65 

Dec.  28,  1925— LOT  43  PARK  COURT 
Santa  Clara.  Tilden  Lumber  A  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt          HO 

Dec.  28,  1925 — LOT  58  PARK  COURT 
Santa  Clara  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt          $611.55 

Dec.  28,  1925— LOT  60  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.    to    Walter    &    Katherine    Alta- 

Yogt  $565.60 

Dec.  28,'  1925— LOTS  25  19  51  35  55 
53  48  17  52  49  A  39  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt     

Dec.  28,  1925— LOT  61  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt       $420.20 

Dec.  28,  1925— LOT  27  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt       $256.85 

Dec.  28,  1925— LOT  23  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt       $361.80 

Dec.  28,  1925— LOT  47  PARK  COURT 
Santa  Clara  Court.  Tilden  Lumber 
&   Mill   Co.    to   Walter   &   Katherine 

Altevogt     $693.75 

Dec.  28.  1925— LOT  24  PARK  COURT 
Santa  Clara  Co.  Tilden  Lumber  Mill 
Co.  to  Walter  &  Katherine  Alte- 
vogt          $194.85 

Dec.  28,  1925— LOT  26  PARK  COURT 
Santa  Clara.  Tilden  Lumber  A  Mill 
Co.    to    Walter    &    Katherine    Alte- 

■yOfft         $io5.yb 

Dec  28,  1925— LOT  54  PARK  COURT 
Santa  Clara.  Tilden  Lumber  &  Mill 

Co.    to   Walter   Altevogt    $211.55 

Dec    28.   1925— LOT  57   PARK  COURT 
Sta    Clara.    Tilden    Lumber    &    Mill 
Co     to    Walter    &    Katherine    Alte- 
vogt'       *190 

Dec  28.  1925— LOT  42  PARK  COURT 
Sta  Clara.  Tilden  Lumber  &  Moll 
Co  to  Walter  A  Katherine  Alte- 
vogt     ?296.95 


SANl'A   CLARA  COUNTY 


Recorded                                                  Amount 
Dec.    29,    1925 — LOT    92   Ford   Gardens 
Lots.    San   Jose.      Tilden   Lumber    & 
Mill    Co    to    Sarah    Monahan 


BUILDING  CONTRACTS 


SACR.4MENTO    COUNTY 


DWELLING,  6-room  and  garage,  $6000; 

No.  2616  Rochon  Way,   Sacramento; 

owner,    E.    A.    Corum.    2535    Portola 

Way,  Sacramento. 
DWELLING,  5-room  and  garage,  $3500; 

No.  1908  27th  St.,  Sacramento;  own- 
er, Geo.  Lepitit,  Slough  House. 
DWELLING,  6-room  and  garage,  $6500; 

No.    2773      25th      St..      Sacramento; 

owner,  A.  H.  Wilson.  2525  6th  Ave., 

Sacramento. 
GENERAL    repairs     to    fire    houses     of 

city    of    Sacramento,    $5000;    owner, 
INCINERATOR,   $19,500;   7th  and  North 

B    St.,    Sacramento;   owner,    City    of 

Sacramento. 
BUILD  new  wharves  bet.  M  and  N  S'ts., 

and    general    repairs    on    old    Front 

St.  ptn  of  city,  $50,000;  owner.  City 

of  Sacramento. 
DWELLING,  5-room  and  garage,  $3000; 

3114  early  Way,  Sacramento;  own- 
er, Geo  R.  Jenkins,  807  J  St.,  Sac- 
ramento; contractor,  H.  G.  Birdsall 

3115  Casita  Way,   Sacramento. 
DWELLING,  4-room  and  garage,  $3000; 

No.  1865  51st  St.,  Sacramento;  own- 
er, E.  Conley.  1900  51st  St.,  Sacra- 
mento. 

DWELLINGS,  (3)  5-room  and  garages, 
$2000  each;  No.  3201,  3207  San  Jose 
Way  and  No.  3233  40th  St.,  Sacra- 
mento; owner,  W.  T.  Foster,  3400 
4th  Ave..  Sacramento. 

DV/ELLING,  5-room  and  garage.  $2950: 
No.  2229  14th  St.,  Sacramento;  own- 
er. C.  E.  Porter.  Box  420  Rt.  3.  Sac- 
ramento. 

PUBLIC  garage,  $37,000;  No.  810  M  St., 
Sacramento;  owner,  J.  A.  Blair.  821 
J  St..  Sacramento;  contractor,  G. 
E.  Harvie.  2212  T  St..  Sacramento. 

DWELLING,  7-room  and  garage,  $4500; 
No  1829  U  St.,  Sacramento;  owner, 
W     H.    Cox.    2018    19th   St.     Sacto 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

Dec.  22,  1925— E  LOT  13,  51st  St.  N 
Second  Ave.  5th  Lot  from  corner, 
Sacramento.  S  L  Christie  to  whom 
it    may    concern Dec.    22,    1925 

Dec.  24,  1925 — LOT  21,  Brier  Terr., 
Sacramento.  C  B  Brier  to  whom  it 
may   concern Dec.    26,    1925 

Dec.  Z8,  1925— LOT  661  W  &  K  Sub 
20,  Sacramento.  Matteo  Pucci  to 
whom  it  may  concern ..  .Dec.  28.   1925 

Dec.  31,  1925 — LOT  48,  Parkside,  Sac- 
ramento. W  W  Bassett  to  whom 
it   may   concern Dec.    30,    1925 

Dec.  31,  1925— LOTS  20  AND  21  Col 
Acres,  Sacramento.  Louis  De  Beau- 
mont  to    whom   it   may   concern.... 

Dec.    31.    192.'> 

Jan.  3.  1926— LOT  7  BLK  5  NORTH 
Sacramento  Sub  No.  3.  Robert  L. 
&  Minnie  M.  Cooksey  to  whom  it 
may  concern Jan.  2,  1926 


Jan.  4.  1926 — LOT  33  PARKSIDE. 
Stephen  H.  &  Lena  C.  Searaancke 
to  whom  it  may  concern .  .Jan.  4,  1926 

Jan.  4,  1926— LOCATION  NOT  GIVEN 
Marjorie  Wentworth  to  whom  it 
may    concern Dec.    15,    1925 


LIENS  FILEr> 


SACRAMENTO     COUNT'. 


Uecorded  Accepted 

Dec.   28,   192.-)— W  70  N   %   LOT   1  F,  G. 

9th    and      lOth      Sts.,      Sacramento. 

Lloyd   D   and   Edna   Lyon,   J   H   and 

Alice  E  Darwin  vs  T  H  Christianer 

J32 

Dec.  29,'  1925— LOT  73,  Heilbron  Oaks 
Sacramento.  Sacramento  Lumber 
Co    vs    R    W    Broecker $984.14 

Dec.  — ,  1925— S  40  LOT  30,  West 
Curtis  Oaks.  Sacramento.  A  G  Pape 
vs   Marjorie   C   Goulding $176 

Dec.  31,  1925— LOT  92,  Ridge  Parl<. 
Sacramento.  Knox  Lumber  Co  vs 
N    Martinelli     $115.25 

Dec.  31,  1925— LOTS  38  AND  39  Sub 
4,  South  Curtis  Oaks.  J  O  Carr  vs 
Frank    Kolby   Constr    Co $184.50 

Dec.  31,  1925— LOTS  38  AND  39  SUB 
4,  South  Curtis  Oaks.  E  G  Wagoner 

vs  Frank  Kolby  Constr  Co $184.50 

♦ 

BUILDING  CONTRACTS 


FRESNO    COUNTY 


BANK  building,  $150,000;  Tulare  and 
Fulton  Sts.,  Fresno;  owner.  Bank 
of  Italy;  contractor,  Felchlin,  Shaw 
&  Franklin,  Patterson  Bldg.,  Fres- 
no. 

DWELLING,  $5000;  No.  1295  Linden 
St.,  Fresno;  owner.  J.  D.  Shorb, 
1291  Linden  St.,  Fresno;  contractor, 
Shorb  &  Neads. 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

Jan.  2,  1926— LOT  7  BLK  22,  Hays 
Addition,  Fresno.  R  H  Taylor  to 
whom    it   may   concern .  .Dec.    29.    1925 

Jan.  5,  1926— RADIN  &  KAMP  BLDG.. 
Fresno.  H  Radin  and  A  Kamp  to 
General  Elevator  Co Jan.   4.   7'>26 

Dec.  22,  1925— LOTS  21  AND  22  BLK 
1,  Fresno  Home  &  School  Tract, 
Fresno.  R  N  Peterson  to  whom  it 
may    concern Dec.    22,    1925 

Dec.  22,  1925— LOTS  27  &  28  BLK  1 
Stratford  Place,  Fresno.  Edith 
Callagy  to  whom  it  may  concern.. 

]2)gQ     21     1925 

Dec'. '  '26', '  'i'9'2'5'-^'pi'ne'dALE  SCHOOL. 
Pinedale  School  Dist.  to  E.  C.  Mc- 
Mullin    Nov.    14,    1925 

Dec.  26,  1925 — LOT  11  BLK  7  ALTA 
Vista  Tract.  A.  F.  Lambert  to 
whom   it    may   concern ..  Dec.    26,    1925 

Dec.  29,  1925— LOTS  19  A  20  NISH- 
kian  Tract.  Roy  Martin  to  whom  it 
may    concern Dec.    28,    1925 

LIEIifS*FILED 


SAN   JOAQUIN    COUNTY 


Recorded  Amount 

Dec.  31,  1925— LOT  27  and  E  Vi,  Lot 
28  Blk  22,  Tuxedo  Country  Club 
Farms,  Sacramento.  L  A  Randolph 
and  W  M  West  vs  H  M  Harter..$618 
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KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Send  Back  this 
Coupon! 


/ 


»^^L^' Harron,  Rickard  &  McCone  Co. 
^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

Please  send  me  by  return   mall 
complete  information  on  Koehring 
Dandie  Light  Mixer.   Also  price  with 
equipment  as  follows: 


Representatives: 

HARRON,  RICKARD.&  McCONE  CO., 
'139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 
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IXSPECTORS     DISOHARGEn    FOR 
GRAND    STAND    COLLAPSE 

C.  B.  Bucknall,  Pasadena  building:  in- 
spector, was  permanently  suspended 
by  City  Manager  R.  V.  Orbison  follow- 
ing report  of  a  special  committee  in- 
vestigating the  grand  stand  crash  in 
Pasadena  New  Year's  day.  The  commit- 
tee decided  that  overloadint;'  of  the 
street  stand  and  failure  to  properly 
mspect  the  structure  was  indirectly 
tl-e  cause   of  the   tragic  collapse. 

A.  C.  Shaver,  superintendent  of  the 
k'ls.Tdona  building  department.  also 
was  removed  from  offlce  and  relegated 
to  the  .i^b  of  plumbing  inspector.  The 
city  manager  ordered  complete  reor- 
ganization of  the  building  board  and 
recommended  that  a  structural,  en- 
gineer succeed  to  Shaver's  place  on 
the  commission.  Shaver  is  a  plumber 
by   trade. 

Dr.  W.  F.  Hogdon.  city  health  officer, 
\vas  severely  reprimanded  for  "at-  , 
tending  the  football  game  instead  of 
performing  his  duties  at  the  emer- 
gency hospital,"  where  inost  of  the 
more  than  100  victims  of  the  crash 
were    taken. 


Better  home  protection  through  fire- 
proof roofs  is  the  purpose  of  special 
tests  of  roofing  materials  now  being 
carried  on  by  the  Commerce  Depart- 
ment's Buieau  of  Standards,  according 
to  Dr.  George  K.  Burgess,  Director. 

Much  loss  of  property  and  even  life, 
accrding  to  Director  Burgess,  results 
from  brands  from  burning  buildings 
falling    upon   nearby   structures. 

Dr.  Burgess  hopes  to  help  eliminate 
ihis  danger  through  the  construction 
Of  fire-proof  roofs  and  in  addition  it 
is  hoped  that  the  study  will  develop 
facts  of  interest  regarding  the  ten- 
dency of  the  burning  roofing  materials 
to  produce  flaming  brands.  In  his  opin- 
ion a  good  material  combines  a  reason- 
able fire  resistance  with  only  a  slight 
tendency  to  produce  sparks  after  the 
material   is   ignited. 

According  to  the  Bureau  of  Stand- 
ards the  work  has  made  necessary  the 
designing  of  some  interesting  equip- 
ment. In  the  spread  tests  of  section  of 
the  roof  about  3  feet  wide  by  12  feet 
long  is  built  up  in  the  usual  way,  and 
is  mounted  on  a  sloping  frame  work 
giving  the  test  "deck",  as  it  is  called 
the  position  it  would  occupy  on  an 
ordinary  house.  The  lower  end  of  the 
deck  is  in  front  of  an  air  duct  which 
communicates  with  an  electrically 
driven  blower.  Wind  speeds  of  any  de- 
sired velocity  can  be  produced.  Equip- 
ment is  also  provided  for  raising  the 
temperature  of  the  air  as  high  as  300 
degrees  F  to  stimulate  the  conditions 
existing  near  a  burning  building  or 
area  in  a  conflagration.  This  heated 
air  is  blown  over  the  deck  for  a  cer- 
tain length  of  time,  after  which  the 
roofing  material  is  ignited  at  the  low- 
er end.  The  progress  of  the  fire  up  the 
sloping  deck  is  then  recorded  and  close 
watch  is  kept  on  the  number,  size,  and 
condition   of  the   brands  produced. 


STRICTER      BUILDING      L.4iWS      WILL 
BE    SOUGHT    AT    MEET 


Committees  will  meet  in  San  Fran- 
cisco January  IS  and  in  Los  Angeles 
.lanuary  22  to  adopt  an  extension  to 
the  building  laws  of  the  Industrial  Ac- 
cident Commission  making  stricter 
regulations  for  excavations  in  build- 
ing as  an  aftermath  of  the  recent  col- 
lapse of  the  building  of  the  Peerless 
Welding  Company  in  which  four  work- 
men   were    killed   and   eight   injured. 

The  committees  will  be  composed  of 
representatives  of  contractors,  con- 
struction engineers,  the  Industrial  Ac- 
cident Commission  and  organizations 
interested  in  building.  Whatever  regu- 
lations are  adopted  by  the  committees 
and  the  Commission,  autr matically  be- 
come law  and  will  be  the  minimum 
requirements  for  building  in  all  cities 
or  counties. 

The  present  section  which  will  be 
amended  reads:  "All  excavations  shall 
be  guarded  by  shoring  and  bracing  or 
underpinning  or  otherwise  retained 
as  may  be  necessary  to  prevent  the 
sides   from   caving   in." 

A  set  of  tabulations  specifying  in 
figuies  just  what  precautions  shall  be 
taken  will  be  ad  pted,  the  Commission 
stated. 


CO.NSTRUCTIOX     FOR     YEAR     l»2o 
BREAKS    FORMER    RECORDS 

The  greatest  building  year  in  his- 
tory has  just  closed  without  evidence 
of  a  let-up  in  the  boom.  The  trend 
since  1924  has  been  so  definitely  up- 
ward as  to  indicate  that  the  country 
has  accepted  a  new  standard  in  build- 
ing construction.  Total  construction  for 
the  year  1925  approximated  $7,490,000,- 
(jOO,  breaking  all  records  in  the  an- 
nals of  the  construction  industry.  Of 
this  total,  $1,880,000,000  represents 
construction  other  than  buildings  and 
half  of  this  amount,  large  engineer- 
ing con;5truction  projects,  including 
roads. 

Total  construction  in  the  United 
States  from  1920  to  1925  was  as  fol- 
lows: 

1920 $3,621,000,000 

1921     3,560,000,000 

1922     4,927,000,000 

1923      5,483.000,000 

1924      6,012,000,000 

1925     7,490.000,000 

Study     of    the    various    factors    that 

determine  new  construction  indicates 
another  big  year  ahead.  Buildings  con- 
templated already  amount  to  $5,500,- 
000,000.  Another  billion  and  a  half  in 
contracts  may  be  expected  for  con- 
struction other  than  buildings.  Thus, 
1926  has  all  the  promise  of  a  $7,000,- 
000,000  year.— Ex. 

• ♦ 

STUDENT    ARCHITECTS    GET    PRAC- 
TICAL   TEST 

That  the  members  of  the  department 
of  architecture  of  Washington  State 
College  might  have  an  insight  into 
the  conditions  which  await  them  when 
they  leave  school  to  practice  their 
chosen  professions,  the  class  was  held 
in  session  nine  continuous  hours. 
There  was  no  interruption  even  for 
meals,  coffee  and  sandwiches  being 
served   the  classmen   at  their  desks. 

From  1  p.  ni.  to  10  p.  m.  the  stu- 
dents, without  recourse  to  text  books 
and  with  only  their  acquired  knowl- 
edge to  depend  upon,  were  required  to 
work  out  a  plan  of  architecture  for 
each  room  of  the  department.  The 
stress  and  urgency  of  "hurry-up-time- 
is-precious"  contingencies  were  im- 
posed on  the  student  architects  and 
they  met  the  situation  successfully. 
♦ 

FLOWERS    NOT      BRICKS      WILL      BE 
AMMUNITION   IN  FUTURE 

Bouquets  for  bricks  and  handclasps 
for  hatchets  are  the  substitutions  pro- 
posed by  the  San  Francisco  club  of 
Los  .\n.geles.  which  is  being  organized 
here  to  promote  go-d  will  between  the 
city  by  the  Golden  Gate  and  the  City 
of  the   Angels. 

The  new  club  will  be  limited  to  250 
members,  who,  to  qualify,  must  show 
records  of  having  lived  five  years  or 
more  in  San  Francisco  and  be  prepared 
to  do  all  in  their  p~wer  to  further 
friendship  between  business  men  of 
the    two   communities. 

Following  are  the  .>fficers:  Herbert 
Meyerfeld.  president:  William  Bode, 
first  vice-president:  Ben  L.  Blue,  sec- 
ond vice-president;  Walter  P.  B.^lder- 
ston.  secretaiy.  and  Alfred  Schmulian, 
treasurer. 
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The  engineering  department  of  the 
College  of  the  Pacific  at  Stockton  is 
developing  a  course  in  architectural 
engineering  'fo'r  the  coming  spring 
semeter  and  has  secured  the  services 
of  Howard  Bissell  of  the  Stockton  firm 
of  Mayo,  Cowell  A  Bissell  in  further- 
ing this  work.  Mr.  Bissell  is  a  graduate 
of  Pomona  College  and  the  University 
of  California.  He  also  studied  in  Paris 
and  was  associated  for  a  time  with 
prom'nent  architects  in  New  York. 
During  the  last  four  years  Stockton 
has  been  his  home.  A  c:mlete  course 
in  architecture  and  architectural  en- 
gineering will  be  worked  out.  For  the 
next  semeter  Mr.  Bissell  will  have 
charge  of  drafting  work  on  Tuesday 
and   Thursday   afternoons. 


Seeking  $10,832.50  damages,  suit  has 
been  filed  at  Bakersfield  by  E.  A.  and 
Jessie  M.  Perkins  against  the  Union 
Paving  Company  of  San  Francisco  be- 
cause of  an  accident  on  the  highway 
on  the  n  ght  of  January  11th,  1925,  re- 
sulting, it  is  alleged,  because  warning 
lights  were  net  shown  at  an  obstruc- 
tion placed  on  the  uncompleted  pav- 
ing being  done  by  the  company.  The 
woman,  received  a  scar  which  will 
inar  her  face,  it  is  said,  and  damage 
was  done  to  an  automobile  which  was 
wrecked  in  the  accident. 

A  total  of  26.837  m  les  of  paving  were 
completed  in  Smta  Cla  a  county  at  a 
•-ctal  cost  of  $397,725.20  under  tl  e  di- 
rection of  County  Surveyor  Robert  B. 
Chandler  during  the  past  year.  Most  of 
the  pavin_;  was  of  18-foot  width.  Six 
new  bridges,  numerous  new  culverts, 
and  retaining  walls  in  roads  along  the 
creek  courses  were  built  during  the 
year   at   a   cost   of   $99,977. 

Southern  Pacific  Company  is  con- 
ferring with  the  Fresno  counly  supe.- 
visors  regarding  tie  closing  of  several 
streets  in  the  North  Fresno  section 
where  the  company  p  oposes  to  ex- 
pend $2,000,000  in  relocation  of  the  S. 
P.  switching  and  classification  yards. 
The  erection  of  a  $1,300,000  ice  manu- 
facturing plant,  a  roundhoute  and  ma- 
chine   shop    are    also    contemplated. 


Fifty  delegates  attended  the  regular 
Quarterly  meeting  of  the  California 
Concrete  Mam  facturers'  .Association 
in  Bakersfield  recently.  The  organiza- 
tion was  f orme  1  seven  years  ago  and 
has  a  5  its  president,  Fied  Holthouse 
of  Sunnyvale.  The  last  meeting  was 
c evoted  to  talks  on  methods  for  the 
betterment'  of    I  le    industry. 

This  year  wiil  brerik  all  records  for 
office  building  construction  in  L"s  An- 
geles, the  close  of  1926  to  see  1,423,878 
additional  squa- e  feet  of  rentable  area 
available,  acco  ding  to  an  estimate 
just  made  by  the  Eberle  &  Riggleman 
Economic  Service  after  an  exhaustive 
survey. 

Napa  Chamber  of  Commerce  has  ap- 
pointed commit'ee  to  "encourage  tho 
locaation"  of  tie  proposed  $8,000,000 
textile  plant  wh'oh  Bas'ern  capitalists 
p-rpo.se  to  erect  in  the  vicinity  of 
Napa. 

The  Long-Bell  Lumber  Co.  has 
stariprl  reforestation  on  its  h'^ldings 
near  Longview,  Wash.  It  is  proposed 
tn  re-soed  from  3000  to  4000  acres  an- 
nually. 


The  Pacific  Gas  and  Electric  Com- 
pany announces  that  it  contemplates 
the  expenditure  of  $25,000,000  in  its  im- 
provement program  for  1926.  This  in- 
cludes the  dam  and  intake  cf  Pit  River 
1  lant  No.  4,  the  fifth  of  the  company's 
string  of  hydro-electric  units  on  this 
1  iver,  and  the  building  and  equipping 
of  a  plant  at  Melones.  The  gas  program 
calls  for  the  erection  of  a  holder  of 
10,000,000  cubic  feet  in  Oakland,  the 
total  job  to  c:st  approximately  $1,000,- 
000.  The  220,000-volt  power  line  be- 
tween the  sub-station  on  the  highway 
from  Vacaville  and  Dixon  to  the  Con- 
tia  Costa.  sub-sl|;ation  near  Antioch 
will  be  completed.  Service  improve- 
ments in  San  Jose  and  vicinity  will 
c  me  to  $750,000.  The  Redwood  City 
fcub-station    will    cost    $175,000. 


The  Maricopa  Joint  Highway  Dis- 
trict has  been  organized  in  Kern,  Santa 
Barbara  and  Ventura  counties  and  an 
eng  neer  will  be  selected  shortly  to 
prepare  plans  for  the  construction  of 
a  road  to  c  nnect  Maricopa,  Kern 
county  and  Ca  p.nteria,  Santa  Barbara 
county.  The  estimated  cost  of  con- 
struntion  is  placed  at  $2,000,000.  Ef- 
forts will  be  made  to  secure  State  and 
Federal  aid   to   finance   the  project. 


The  Hedlund  Lumber  Manufacturing 
c  mpany  of  Spokane  was  high  bidder 
on  about  67,000,000  feet  of  timber  In 
.hj  Colville  National  Forest  in  Wash- 
ing on,  bids  on  which  were  opened  in 
tile  Portland,  Ore.,  federal  headquar- 
ters. The  company's  bids  were  $3.56 
a  thousand  on  p  ne;  $3.05  on  cedar  and 
:;.1.U2  in  other  species.  The  tract  in- 
cludes about  50,000,000  feet  of  pine.  It 
covers  about  83,000  acres  on  She;  man 
creek. 


Charles  Derleth,  Jr.,  dean  of  the 
College  of  Civil  Engineering,  Univer- 
sity of  California,  has  resigned  the 
chairmanship  of  the  Arch  Dam  Inves- 
tigition  Committee  of  Engineering 
l<.undaton  but  will  continue  as  a 
memljer  of  the  committee.  Charles  D. 
Marx,  pr..tesso.-  emeritus  of  civil  en- 
neeiing,  Leland  Stanford,  Jr.  Univer- 
K.ly.  has  lieen  appointed  chairman  of 
tj.e    committee. 


Bookings  of  fabricated  structural 
steel  during  the  first  eleven  months  of 
the  year  totaled  2,401,000  tons  com- 
pared with  2,363,500  tons  for  all  of 
iL»J4.  i  ecent  demand  f  r  structural 
steel  has  m  derated,  but  so  many  pro- 
jects are  still  pending  that  a  good  re- 
vival of  demand  is  expected  early  next 
yeai. 

San  Mateo,  Burlingame.  Palo  Alto 
and  Redwood  City  report  a  total  of 
$6,538,092  in  building  for  the  year  1925, 
Palo  Alto  leading  with  a  total  cf  $2,- 
151,793.  Bui  ling  uiie  f,  llowed  with  $2,- 
109,142,  with  San  Mateo  showing  $1,- 
359, 47j.  The  total  building  permits  is- 
tiuea  by  Redwood  City  amounted  to 
$.  17,673. 


Improvement  clubs  of  Oakland  have 
been  requested  by  Mayor  Davie  to  de  • 
nuind  that  a  bond  issue  for  $1,000,000 
be  submitted  to  the  voters,  the  funds 
t,.'  finance  a  municipally  operated  bus 
system   with  a  5-cent  fare. 


Rear  Admiral  Luther  E.  Gregory, 
Civil  Engineer  Corps,  U.  S.  N.,  has 
been  reappointed  chief  of  the  Bureau 
of  Yards  and  Docks  for  four  years  be- 
ginning Jan.  6,  having  served  a  similar 
four-year  term  since  1922.  Mr.  Gregory 
had  previously  performed  duty  as  pub- 
lic works  officer  in  the  navy  yards 
and  naval  districts  at  Puget  Sound, 
Wash.;  Boston,  Mass.;  the  first  navfil 
district;  Charleston,  S.  C;  Portsmouth, 
N.  H. ;  and  the  Norfolk  navy  yard. 


C.  H.  Kromer,  structural  engineer, 
has  been  elected  president  of  the  Sac- 
ramento Architects'  and  Engineers' 
Club.  Arthur  Memmler  was  elected  sec- 
retary and  Harry  W.  de  Haven,  treas- 
urer. The  Board  of  Directsrs  is  com- 
posed of  Rudolph  Herold,  Frederick 
Ruskh  and  J.  O.  Tobey.  A  banquet  will 
be  given  by  the  club  on  February  2. 
The  committee  in  charge  Is  composed 
of  Jens  C.  Petersen,  Alden  W.  Camp- 
bell and  S.  F.  Devlin. 


California  Power  Corp.,  of  San  Fran- 
cisco, capitalized  at  $3,000,000.  has 
been  incorporated  and  proposes  to  en- 
ter the  power  production  and  distribu- 
ting field  on  a  large  scale,  devoting  its 
activities  particularly  to  Superior  Cali- 
fornia territory.  Directors  are:  Samuel 
Kahn,  Stanley  N.  Barner  and  Herman 
Phleger  of  San  Francisco;  H.  R.  White 
of  Berkeley  and  Paul  Reiss  of  Chicago, 
111. 

Louis  W.  Simonson,  architect,  for- 
mer vice-president  of  the  firm  of  Otto 
G.  Simonson,  Inc.,  of  Baltimore,  Mary- 
land, will  open  an  office  in  Montetey 
for  the  practice  of  architecture.  Mr, 
Simonson  is  a  graduate  of  the  Univer- 
sity of  Pennsylvania,  receiving  his  de- 
gree of  B.  S.  in  Architecture  in   1910. 

A.  W.  Palm,  for  three  years  secre- 
tttry  of  the  Br«ilders'  Exchange  of 
Sacramento  and  for  one  year  secreta  y 
of  the  Builders'  Institute  of  Sacra- 
mento, resigned  to  accept  a  p  s  tion 
with  the  real  estate  and  insurance 
brokerage  firm  of  Spellman  and  Bris- 
tol  of  Sacramento. 


iMt.  Shasta  (Siskiyou  county)  will 
call  election  In  April  to  vote  on  the 
tiiy  manager  form  of  government, 


Paul  F.  Langworthy,  secretary-man- 
ager of  the  Los  Angeles  Builders'  Ex- 
change, has  been  named  a  delegate  to 
represent  that  body  at  the  I5th  an- 
nual convention  of  the  Nat.onal  Ass  - 
elation  of  Builders'  Exchanges  to  be 
held  at  Oklahoma  City,  Oklahoma,  the 
week   of  February   22. 

Salaries  paid  by  state  or  municipal 
governments  to  special  employes  a  e 
subject  to  the  federal  income  tax,  the 
Supreme  Court  of  the  U.  S.  h?ld  in  de- 
ciding a  suit  brought  by  Metcalf  "nd 
Eddy  of  Boston,  consulting  civil  en- 
gineers. 

Exeter  (Tulare  County)  Chamber  of 
Commerce  adv  cates  the  city  manager 
plan  of  government  and  will  confer 
with  the  city  trustees  seeUine  legal 
proceedings  toward  the  establisliment 
of  such   a  position. 
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OrKanlxationa    having    a    direct    connection    witli    the   conntmctleB    indnstry   are    inTlted    to    rabnilt    ne*va    for    pubiirir 

tlon  in  tliia  departmenti 


BUttifcAU   IS   Pt,AN 


Tlie    Americaji    Association    of    Ki^§x'-i,(i 
neers    is   planning   to   e^tablisli   a    legali' 
service    bureau   to    furnish   legal   advise'  ' 
to  engineers  and  to  undertake  research  •' 
wortc    in    connection    witH    problems    of  ' 
engineering   law,.'    Where   simple    que^-,' 
tions    only    are    involved,    the    services; 
will   be   rendered  gratuitously   to   nicni-    . 
bers    of    A.    A.    E.,    but    where    the    sub- 
mitted  problem   is  complicated   and   ex-    '. 
tensive    research    is   involved   a    reafipn',;'; 
able   charge,  will   be  made   to  cover   tho    ' 
cost    of    the   service,    in    order    that    the  .; 
bureau     may     ultimately     become     self-r, 
sustaining.      It '  is    believed  '  by    officers  ■' 
jf  the  associaticin  that  this  legal  bureau" 
for  engineers   will   fill  a  national   need. 
A   guiding  purpose   of   this    bureau    \yill    , 
be    to    keep   engineers    out   of    lawsuits.    ,. 

The  plansfoT  the  inauguration  of  this  • 
feature  of  A.-  Ai  E.  service  are  now  be-' 
ing  developed  by  the  committee  on  eVi- .  . 
gineering  law'  (Wm.  Boone  Douglass,  ', 
chairman)  with  the  advice/and  assist-^, 
anec  of  the  Morris  Bieni:  pagt-presidenii; , 
of   the   association.  "'■■'■    -  :.  ;i..i.  v 

Another  activity  of  thjg"  committee  on 
engineering,  law.    is    co-operation    with 
state  authorities:,  in   the  dra;fting  or  re- 
vision of  statwte?  relating  to  engineer-'^ 
ing   matter^.,.   The    gov<irn.or      and      the    ; 
state   code     commissioner     of     Arizona 
have   recently   accepted    the   services-  of< 
A.  A.  E.   through  this  committee  in  the  ■ 
revision      and      recodifidatjoi^;  ,  of     ith?,! 
Arizona  laws.    ,   /    '  ,,     ,  ■>■'■" 


'Builders^    Institute 
■f  *  SfB:''      Directors-^ 


Elects 

-Enjoys    Goose    Stew 


BUILDER:  I^EES   PROSPERITY  ^ 

E.  A.  Mitchell,  president  of  the  Ber- 
keley BuildeTs'  Exchange,  sees  prosr 
perity   ahead.   Here    is   his   statement. 

National    prosperity    will    be    greatly 
reflected    in    Berkeley    during    1926.    A,3 
building    ac^iylties    serve    as    the    be^it  j 
barometer    of    prosperity    in    any    com-; 
munity    one    has    only    to  .know    of    the: 
many    contracts    now    in    the    hands    of 
local     building     contractors     to     realize, 
that  this  is  groirig  to  l)e  a:  fanner  buUct-^ 
ing   year    for    Berkeley. 

We  have  everything  to,  offer  in  the  : 
way  of  inducemeTit  for  the  |l>etter  class; 
of  people  to  come  here  and;Berk6ley  Is 
destined  to  grow  as  the  home  of  col- 
lege people,  •  professional  men  and 
women  and  those  who  ^r6  devotii)&; 
their  lives  £o  trades  refluiring  skill, 
such  as  the  , building  trad^^.        .,      :^..\- 


:><:  One 'hundred  and  ibirty-five  persons 

'Wttended'  the:  Annual'  election  of  offl- 
cters  and  goose-stew  held  by  the  Build- 

.crs'  Iri-s^titute  of  Saoramento,  In  the 
organization'^  quarters.  1508  J  Street, 
.Sacramento,   January  ^th. 

...  Howard  K;  Johnson  of  the  San  Joa- 
cfuin  Brick  Co..  president,  acted  as 
toastmaster;  and  reported  on  the  pro- 
^less    of.,  thie    organisation    during    the 

.year.     .  :  •,•; 

'Thomas  Scollon  addressed  the' tT>em- 
i)firs  on  the  financial  condition  of  the 
Institute,  telling  cf  .  the  work  of  the 
old  board  to  turn  oyer  the  affairs  o'f 
the  Institute  to  the'  new  board  in 
splendid  firiancial  condition  and  with 
greatly  increased  membership.  Credit 
was    given,  to'  the    following    members 

"of    the  '  old  '  board    whose    untiring    ef- 

•.t9rts  were  responsible  for  the  success 
and  prdsperity  of  the  organization: 
Ij..  H.    Chapman,    W.    J.    Clifford,    J.    V. 

sOooney,  Curtis  Cutter,  P.  L.  Dixon, 
Harold  Dixon,  O.  R.  Earle,  Harry  John- 
son, H.  K.  Johnson,  T.  P.  Scollan  and 
Carl    F.   Vining. 

'  Tlie  members  rose  in  a  body  In  hon- 
or of  Joe  Saunders,  master  painter,  the 
oldest  member  of  th«  Exchange,  who 
told    of    the    organization     of    the    old 

.Builders'    Exchange    in    1898    at    Gran- 

•'ger's    Hall,    SaCramentp.- 

'  ..Remarks  .Were  made  by  Fred  Gould, 
!Ed  Hurih,  William  Truesdale,  William 
Keating,  J.  E.  Odgers,  Jack  Poster  and 
Jim  Welch, 

Pollowlng.   is   a   list  of   those   nomin- 
ated   for    Board    of    Directors:    General 


.»f  ASTER      PAIIVTERS      CONVENE      AT 
(■  SAN    DIEGO   THIS    MONTH 


SEEK    UNIFORM      PLUMBING      CODE 

A     proposition     to    adopt    a    uniform' 
plumbing    ordinance    for   -San    Bernar- 
dino   and    Riverside    counties    is    being " 
agitated,  and  a  committee  representiiig 
the   master   plumbers  wilj   have   a   con- 
ference   with    the  .county,   supervisors,, 
regarding    the    matter    some    time    this 
month.   Adoption   of  such  an   ordinance, 
would  mean  the  appointment  of  county 
sanitary     inspectors    who    would    have 
supervision    of   plumbing,^,^  ;**f.ft''H      any;-  ' 
where   in   the   county".   . 


The  members  of  the  Engineering  so- 
ciety of  the  University  of  Santa  Clara 
are  planning  a-  dance  and  card  party 
for  Tuesday  evening.  Fob.  16.  in  Seifert 
memorial  gymnasium.  This  ivill  be  the 
last  social  function  before  Lent  given 
by  the  organization.  Committees  are 
making  plam?  to  eclipse  last  year's 
successful  party.  •■   '  • 


("ontractors — W.  W,  Campbell,  Fred 
Gould,  William  Truesdale,  Tom  Hunt 
and  Jack  Hunt;  Sub-Contractors — W 
Triplett,  Geo.  Girot,  Harold  Dixon,  A. 
Pierson,  H.  Redman  and  Al  Leach; 
Material  Men — Howard  K.  Johnson,  C. 
Cutter,  A.  Ainold,  S.  F.  De  Saussure, 
Harry  -Simpson,  Andy  McGuire  and  Tom 
Cain;  Financial — J.  C.  Carly,  J.  Spel- 
man  and  Frank   Williams. 

•  While  the  votes  were  being  counted 
the  door  prizes  donated  by  the  Sacra- 
mento Brick  Co.,  Cutter  Lumber  A  Mill 
Co.,  Sacramento  Lumber  Co.,  Edward 
R.  Bacon  Co.,  McGuire  &  Henry,  Henry 
Cowetl  Lime  &  Cement  Co.,  "Daily  Pa- 
cific Builder"  and  "Building  A  En- 
gineering News'"'  Were  distributed  tj 
those  holding  the   winning  numbers. 

Those  elected  to  serve  as  directors 
for  the  ensuing  year  are:  W.  W.  Camp- 
bell, Fred  Gould,  William  Truesdale, 
W.  Triplett,  Geo.  Girot,  Harold  Dixon. 
Howard  K.  Johnson,  C.  Cutter,  A.  Ar- 
nold, J.  C.  Carly,  J.  Spelman  and  Frank 
Williams. 

Credit  was  given  to  poward  K. 
Johnson,  president,  and  A.  W.  Palmer, 
former  secretary,  who  had  charge  of 
the   arrangements   for   the   evening. 

Carl'  F.  Vining,  electrical  contractor 
and  a  retiring  member  of  the  Board 
of  Directors  was  given  a  vote  of 
thanks  for  having  bagged  the  limit 
which  made  the  stew  a  success.  The 
question  is  asked,  however,  "Why  did 
Carl  freeze  the  dUcks  with  the  feath- 
ers  on?" 


SACRAMENTO       MASTER.    PAINTERS 
ELECT    OFTPICERS 


The  22nd -annual  convention  of  the 
Master  Painters  and  '  Decorators'  As- 
sociation of  California  will  be  held  at 
tfietJ.  &'Qrari^  H.tei;  San  Diego,  Jan. 
20  to  23,  inclusive.  Friday  will  be  Paint 
Club  day  a^id  the  program  and  enter- 
.  t-;>iniflent  will  be  under  the  auspices  of 
Coast  City  Paint  Clubs.  Special  ad- 
dresses scheduled  for  this  session  are 
^by  Edgar  S.  Browning  on  "Facts  and 
Fallacies  .  About  Brushes,"  and  by 
Charley  W,.  Duncan,,  color  expert,  on 
"fcolor.""  Election  of  officers  will  be 
held  at  the  Saturday  morning  session, 
and  in  the  afternoon  delegates  will  se6 
the  races  at  Tijuana.  The  annual  ban- 
quet and  Installation  of  officers  will 
bk  held  at  the  U.  S.  Grant  hotel  Satur- 
day   evening. 

•  Present  officers  of  the  association 
are:  G.  T..  Bo"wen,  San  Francisco,  presi- 
dent; Prank  Dixon,  Sacramento,  first 
vice  president;  C.  A.   Boren,  San  Diego, 

■  second  vice  president;  W.  H.  Wooley, 
Burlingame,   secretary;   Max   Cohn,    San 

,  P,ranciscO(  treasurer;  P.  W.  Von  Hacht, 
:  Palo    Alto,:    sergeant-at-arms;      C.      A. 
Thomas,  Oakland,  chaplain. 

The  committee  on  arrangements  for 
the  convention  consists  of  A.  Pearson, 
San  Diego, 'chairman;  R.  V.  Germain 
and  Horace  Mann,  Los  Angeles,  and 
John  Kelley.  and     John     Burland,     San 

■  Diego.  A  very  attractive  booklet  con- 
taining   the    program    and    articles    de- 

■  .scriptive    of   San    Diego    and   discussing 
■subjects    of    interest    to    the    trade    lias 

been  issued  by  the  committee. 


Ed. -J.  Brickell  was  elected  president 
of  the  Sacramento  blaster  Painters'  As- 
sociation at  the  recent  annual  banquet 
m'eeting  held  in  that  city.  Other  offic- 
ers are:  Walter  Todd,  vice-president; 
J,  H.  Blamey,  treasurer  and  W.  I>. 
Triplett,    secretary. 

Preceding  the  banquet,  J.  G.  Rey- 
nolds, district  sales  manager  for  the 
Bass  Hueter  Paint  Company,  gave  an 
interesting  address  on  the  subject  of 
cpoporation  and  advancement  of  the 
painting  interests. 

Bernard  Lehman,  noted  California 
decorator  and  of  late  of  the  University 
of  Munich  and  Copenhagen,  gave  an 
interesting  talk  on  the  latest  method 
of  Jazz  Tiffany  and  Mottling  blends 
and  simple  methods  of  accomplishing 
harmony  of  colors  in  every  day  paint- 
ing and  decorating. 

Following  the  installation  of  officers 
and  speakers  the  annual  banquet  was 
held. 


BOILER    ENGINEERS    ELECT 

H.  A.  Lamie  of  San  Francisco,  was 
elected  president  of  the  California  So- 
ciety of  Boiler,  Pressure  Vessel  and 
Elevator  Inspectors,  which  closed  its 
fifth  annual  copvention  in  Fresno,  Jan. 
St.  John  B.  Wolters,  of  Los  Angeles, 
t^ecretary  and  treasurer,  was  re-elected. 
Vice  chairman  for  the  northern,  cen- 
tral and  southern  districts  of  the 
state  will  be  appointed  later  by  Presi- 
dent Lamie.  San  Francisco  was  chosen 
as   the    1927   convention   city. 
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"BUILDING    NOT    NEEDED      IN      l&aO"  CTT/l'^    ^'^'^   OA^  '  r»           *  /^  /^ 

SAYS  MOODY  ^^^^,6^Z,y[jZ  IS  raciiic  Coast 

Moody's  Weekly  Review  of  Financial  U,,^l  JC.^^       IP^i-^l        L^^       \7 1  H'^C 

Conditions  in   its  current   issue  says  in  tSUllClinP^         1  Otal        lOr        YCar        IV^D 

part:  '^ 

'•Building    statistics    of    an    elaborate                  jhe    following    table    gives    the    number  and    construction    cost    volume    of 

and  active  sort  appear  to  indicate  that  building  permits  issued  in  various  cities  of  the  Pacific  Coast  area  during  1925. 

we   have  already  done   enough   building  the  cost  volume  for  1924,  and  the  cost  volume  for  December,   1925,   and  Decem- 

and  general  construction  work  to  cover  ''^r,   1924,  as  reported  by  building  department  executives: 

the    normal    requirements    of    1926    and  Year  1925  Year  1»24    December, 

a   small  part   of   those  of  1927.                                        City      ^  No.  Cost  1925 

"The    money    market    is    in    a    very  CALIFORNIA: 

comfortable     p:sition.     By     the    end    of  i'llT^'lf    fOJ?  ^     ,^-^H'?°S  *      2.562.008     %       112,812      $ 

the  first  week  in  Januarv  the  vear-end  Alhambra      1.161  3,396,422  5.398,535  474,119 

tne  tirst  week  in  January  tne>ear-ena  Anaheim       205  487,940  1,026,548  12  390 

financing   should      be      completed,      and  Bakersfield       1.020  2  120  438  1096  364  120  510 

there    should    be    a    definite    underlying  Berkeley        4.291  10, 058^549  9.3G9'.027  568!402 

trend  toward  lower  interest  rates.  Beverly    Hills    2,161  10.510,518  5.006,040  1,179.502 

"Bond    prices    may    or    may      not      re-  Burbank       843  1.765.610  2,178,486  120.025 

spond    to    cheaper      money,      depending  Burlingamo         463  2,109,142  2,326,929  105.475 

UDon   Dublic  demand  rather  than  inter-  Colton       186  250,640  342.925  12.000 

upon   puDiic  aemana  rainer  tnan  inier  Compton         666  1538,274  1,161.182  47,710 

est  rates.  Coronado         231  '526.790  528,912  37,485 

"if,  however,   trade  activity  and  with  Culver   City    285  1.014,041  1,211,703  110,884 

it   commodity   prices   decline    for   a   few  Emeryville        95  500.818  1,150,133  34,220 

months,    this    would    necessarily    mean  Eureka       462  1,133,350  858.481  40.049 

the    release    of    wnrkin''    caoital    from  Fresno        1.291  3,083.062  1.645.488  229.394 

i^t,v'/rp\op„ri';"V  |S„3  s--.,r  ..:::::::,::  Jll  ,..L'?;L1  .S:???:??;  mL':1.%» 

commerce.    Thereupon    such    ,dle    work-  Huntington     Park      ...  657  1,263.419  2.184  441  117  247 

ing    capital    would    doubtless    seek    in-  Inglewood       869  2,298,454  1.568.176  203.990 

vestment  in  the  bond  market,  and  tend  Long    Beach     4.584  19.044.616  20,601,267  1.143.550 

to   stiffen   prices."  Los     Angeles     43.979  152,646,436  150,147,516  16.810.677 

I.ynwo'd        299  604.675  562,990  51,475 

A Modesto        430  871,219  449,023  141,255 

^  Montebello        158  355,621  350,820  20,155 

ARCHITECTS  VISIT  U   OF  C  National     City     291  384,905  416,920  29,160 

ORkland          13,639  39,175,863  31,223,485  3,881.109 

The    officers    of    the     A.mercan    InsLi-  Ontario         447  877.717  797,604  50.372 

ine    otticers    ot    ine    Amer.can    insu  Orange       183  499,475  548.050  17.750 

tute    of    Arcnitects    paid    a    recent    visit  pa,„    ;y,,„    810  2,151.798  1.755.149  102, 5S0 

t.     the    school    of    architecture    at    the  Palos    Verdes     32  357,330  354.572  47.000 

University     of    California,     where     they  Pasadena 2.840  9.633.746  12,040,446  454,387 

inspected    an    exhibit    of    the    semester's  Piedmont         353  1.919,384  1.674.255  99.051 

work     in     the     Exhibition     Hall    of    the  Fomrma        643  1,116,338  1.586,098  ^^-Sif 

Aiohitecture    buildine    on    the    Berkeley  Redlards        364  1,304,147  720,241  53,375 

Aichitecture    Duuding    on    tne    iiserKeiey  Redondo    Beach    323  473.920  1.171,045  2M00 

campus.                                               ^.».    .    ,         ^  Redwood    City     423  917.673  1,090,468  35,699 

Approx  mately    a    dozen    officials    of  Richmond      523  1  212  S22  967.050  90  765 

the   institute,  all   men   widely  known   in  Riverside       1.129  2,291,337  2.033,792  278,361 

tl  eir  field,  were  entertained  by  Profes-  Sacr   rrento       3,189  11,351.275  7.666.768  929.59" 

sor  Jchn  Galen  Howard,  diiector  of  the  -"^an     Bernardino     2.248  3.255.214  3  762  123  196.923 

<;ohn   1     of    architecture      Amone     those  San    Diego    8.273  17,998,964  14.092.897  3.176,108 

wh^  visiter  the     Berkeley     unlves^^^^^  ^^'^    Franc:sco     11.087  50,392,790  57,852.973  3.243.915 

Who     -visited     ine     BerKeiey     unive  sio  p^^    Gab:iel     294  632.512  613,985  59,400 

were    D.    Everest    \\aid    cf    New    York,  e^n    Jose     822  4,847,S73  3.556.160  1,463,760 

president   of   the   American    Institute   of  .c-an    Leandro    391  1,246  377  1094,761  148  330 

Architects;    E.    C.   Kemper   of   Washing-  San     Mateo     343  1.359.479  1,5^9,688  7S:,000 

ton,    D.    C,    executive    secretary    of    the  San     Rafael      215  827,095  556.734  26,135 

organization;  C.   C,   Zantzinger  of   Phil-  Santa    Ana    788  2,276,258  2.089.446  193.870 

adelphia     and     Goldwin     Goldsmith     of  f^nta    Barbara    2,742  6,249.839  3.910.479  247.941 

thP    T-nivprsitv   of   Kan<?as  Santa    Cruz     450  8-2,394  677.017  44.820 

the   Lniversitj    of  Kansas.  Santa   Mcnica    1.776  5,145,292  8.260,381  315,925 

♦ • — —  South    Gate     444  844,196  1,135,122  57,650 

Stockton         1,276  3.728,712  4.163.012  215.489 

BUSINESS    OPPORTUNITY  Torrance        281  360,705  1,091.460  9,375 

Vallejo        457  179,610  193,087  16,284 

Williams    Form    Clamp    Co..    Inc.,    166  Venice         814  2,115,402  3,108.632  39.862 

West    Jackson      Street,      Chicago.      HI..  Ventura        500  l.?60.682  ^95,482  99.775 

will   shortly   open    up   s.Us   connections  ^'-on  ^    ;  •  ;  ^^^  ^^^J-^f^  1.020.463  84.500 

on    the    Pacific    Coast     and    desiies    to                   t,„^„,       127.0.-il  !N««.Snr,,021  !?:iJ)7,G18JSS3  ^;9,388,C48 

make    arrangements    in    San    Francisco  ARIZONA: 

with    a    steel    warehouse    in    a    position  Phoenix        1.277  $      3, 106, ISO  $      1.904.079  $       147.104      $       101.764 

to   cut    %-inch  and    %-inch   round,   mild  Tucson        614  1,345.758  1.866.299  144,082               54.574 

steel   bars,   in  lengths  from   4   inches   to                   Total         1,841  $     4.4.-,1.93S  9  3,770..S78  $       2fll.l8fl     9      150.3:i« 

i^  ^^-i'/ftl"  •  ''l'      '""      ^\''^      H°      ^A  B?^?°' 786  $         892,331  $         717,082  $         4:^.824      $         10,591 

threaded    2i^-inches    on    each    end    and  Lewistcn          148  4071977  204,400  66,082                  1,650 

two      square      tl  readed      nuts      to      be  Xampa        292  346,825  258,625  9.:^15                11,270 

furnished  with   each   bar.  Th.s  material  Twin     Falls                       .  39  172,715  59,925  1,400                     000 

will   be   ordered    in      lots      of     from      25                   To*j.1       1-3«K  «     l,8t»34S  9  1,240.0:!2  9      120.121     *        23.511 

pieces    to     lO.OCO    pieces    in    either    the  NEVADA: 

%-ineh    or     Vi-i.ich      size       in      various  I^eno        .^ 299  $      1,421,307  $         356,830  5         S2,C00      $           5,200 

length^..  Comm.nications  should  be  ad-  .?^tor^°^" 342  $         903,020  $      1,351,725  $           5.420      $         29.115 

dressed    to    the    company,    attention    D.  Eugene       760  2,630.305  2.714,715  71,800                76,925 

H.  Moore,  secretary.  Klamaih     Falls     864  1.635.147  1.682,779  79.300                19,316 

A La     Grande     269  241.957  298,622  6.040               18.720 

Medford       394  774.692  617,302  55.125                25.050 

IN    NEW    aUARTERS  Portland        15,196  38.476,335  29,219,425  1.801,410          1.890,190 

iM     i'.E-»>^M^uAM,x«,MS  Salem                        496  1.784,905  1.844.060  48.000                S3. 925 

The     Parchmo^t     Shade     Manufactur-  uTAh"*"'' " '*•*"  $  4«.44«.3G1  .1.37,728.028  *  3,0cr7,01>5     »  2.143241 

ing    Studios,    Leonard    R.    Foss,    owner  Logan'                69  $         223,400  $         192,600  $           8  000      $           4,500 

and   general    man:iger,    is   occupying   its  Ogden                     357  2,397.985  1,926,050  57S.750             314,000 

new    quarters   Pt    1338-40    East   Twelfth  Provo            301  542,997  520,610  190, -^nn                23.4.10 

Street,     Oakland.     The     structure     con-  Salt    Lake    City     1,582  6.603.235  5.443  215  271.741              219,666 

tains   8000   feet   of   floor   space   and   was                    Total       2^109  9     0,7«7,fil7  9  8.072.475  Sl,04').^»l      8      501,.'WJ0 

completed   at  a   cost  of  $20,000.  A   show  Beufn^gh^am'^^^' '               •  1.240  $      1622.834  $      1,169,669  $         8n.9l5      $         95.535 

room  with  antique     glazed     walls     and  Everett                1647  1.566.433  1,741.353  44,345             285,480 

woodwork,  tile  floors  and  wrought  iron  Hoouiam      4S1  462.500  374,521  ?i.790                17,748 

ballustrades.    is   a   fenti're   of   the   plant.  L-ngview .  1.143  2.375,3.=.5  1,432,635  227.350             128,635 

General  offices  occupy  the  second  floor.  Seattle        11.803  30.626,995  27.279.500  1.1K1.5"0             '4:^,745 

The  company  exp.rts  parchment  .Shades  .PoUane       2  733  4.366  8.S6  3  296,388  126.00             304       5 

M    Australia       Hawaii       New      Zealand,  Vancouver  ■"  ■.■.■.■.■.■.'.■.■.  441  '377:708  4341740  16.235               52,775 

Canada.      Bolivia.      Cuba      and        other  Waila    Walla  247  306.398  160.558  13.940                  2,455 

points   and  supplies  dealers  and   manu-  Yakima                  643  821.492  730,400  :(?,  200                 9.000 

facturers  throughout  the  United  States,                    Totn!  m  •  •  •  •  1  •  •  •  ?M.1W>  »  52,455,705  ."»  4.5,1.58,790  ;;•  2,475,.375     *  2,171,758 
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BRITISH  COLUMBIA: 

Vancouver       3,157  %     7,964,575  $      6,230,774  $       429,452  %       166,395 

Point    Grey         1,525  5,078,900  4,266,300  148,900  132,700 

Burnaby         676  853,055  598,371  33,260  23,495 

South    Vancouver    776  1,028,250  628,757  40,000  42,425 

North    Vancouver    174  260,512  1,132,491  15,000  3,350 

West   Vancouver    120  183,560  138,185  8,450  9,775 

New    Westminster 286  698,263  321,432  30,925  28,880 

Total        6,714  f  10,0«7,105  «   13^316,310  «      704,987  «      407,020 

Grand  Total 

»4    Cltiea     181,960  «S4a,32l2,002  <A07,201,735  $47,179,403  »4i0,544,003 


Kompolith    Magnesite 
Flooring 

Malott  &  Peterson,  Inc. 

Phone   A.twater   1600 
20TH     &     HARRISON     STRKETS 


Fireproofing  Qualities   of 

Magnesite    Flooring    Explained 

By  Walter  Dtekson  of  Malott  and  Peterson     in     the     Fire     PreventLom     Annual 


The  fireproofing  of  building  materi- 
als is  always  a  subject  of  interest,  es- 
pecially to  those  who  devote  their  at- 
tention to  the  betterment  of  building 
construction  and  to  the  reduction  of 
fire  loss.  Incidentally,  all  that  is  ac- 
complished along  these  lines  reduces 
the  risk  to  the  fire  fighter  and  makes 
his  work  effective  and  of  greater  value 
to    the    community. 

It  happens  that  many  of  the  so-called 
fireproof  materials  offer  little  resist- 
ance to  high  sustained  heat  and  by 
the  same  token  there  are  some  ma- 
terials used  in  building  construction 
which  are  fire  resistent  in  their  na- 
ture, but  in  their  application  are  not 
recognized  as  such.  Their  fireproof 
qualities  do  not  seem  to  be  known  or 
at  least  realized  by  either  the  builder 
or  the  owner  or  architect;  whereas, 
if  they  were  known,  the  use  of  such 
materials  would  be  greatly  extended 
and  additional  fire  protection  obtained 
without  materially  increasing  the  cost 
of  construction. 

These  materials  include  all  magne- 
site products — those  in  which  the  basic 
or  cementing  element  is  magnesite. 
There  are  a  number  of  these  which 
enter  into  present  day  building.  They 
comprise  materials  for  floors  and  walls 
and  stair  treads  and  occasionally 
other  purposes.  They  have  the  peculiar 
property  of  being  tough  and  resilient 
— and  non-cracking.  They  afford  a 
cheap,  durable  floor  covering  and  one 
that  is  sanitary  and  vermin  proof.  They 
have  the  endorsement  of  the  United 
States  Public  Health  Service,  State  and 
San  Francisco  Health  Departments  as 
a  means  toward  better  health  condi- 
tions. As  a  heat  retardent — from  the 
manufacturer  to  the  builder,  architect, 
insurance  companies,  fire  departments 
— their  praise  remains  unsung. 

Any  day,  in  a  dozen  different  places 
in  San  Francisco,  and  it  is  the  same  in 
other  cities,  one  may  see  workmen 
mixing  and  spreading  a  colored  plas- 
tic material  over  floors  and  walls  of 
stores  and  other  rooms  in  both  new 
and  old  buildings.  This  is  magnesite 
flooring.  From  25%  to  50%  of  thlB 
cohipound  Is  magnesite — calcined  at 
high  heat  and  pulverized.  The  balance 
of  the  mix  is  sand,  silica,  asbestos  or 
other  mineral  aggregates.  The  liquid 
which  enters  into  the  mix  is  magne- 
sium chloride — a  strong  salt  solution 
which  is  broken  up  chemically  and 
which  looses  its  Identity  entirely  as 
a  liquid  during  the  setting  process.  The 
result   is  a   very   close   textured   chrys- 


talline  mass,  free  from  moisture  and 
inflammable  materials  and  high  in 
heat   insulation. 

Magnesite  itself  is  used  as  a  lining 
for  open  hearth  steel  furnaces,  and  as 
the  basis  for  fire  brick  and  for  other 
highly  refractory  purposes.  The  same 
magnesite  that  goes  into  flooring  is 
refined  into  magnesia,  which  is  uni- 
versally recognized  by  its  heat  effi- 
ciency in  the  manufacture  of  pipe  cov- 
ering, firebox  lining  and  furnace  in- 
sulation. In  other  words,  magnesite  as 
a  basic  element  is  a  very  effective  non- 
conductor of  heat,  yet  when  this  ma- 
terial enters  into  building  construction 
no  effort  is  made  to  take  advantage 
of   this   most   valuable    characteristic. 

On  April  18th  of  this  year  there  was 
a  fire  at  134  California  Street.  This  Is 
a  two-story  building  with  brick  walls 
and  frame  flooring.  The  first  floor  was 
occupied  entirely  by  a  restaurant, 
known  as  Potter's  Cafe.  The  second 
floor  was  occupied  by  offices.  On  the 
first  floor,  the  entire  dining  room, 
which  was  approximately  45x100,  was 
covered  with  a  magnesite  floor  over 
wood.  The  fire  in  question  broke  out 
in  a  low  ceiling  basement  under  the 
rear  of  the  dining  room  and,  in  the 
opinion  of  all  who  witnessed  the  re- 
sults, would  have  destroyed  the  build- 
ing if  it  had  not  been  for  the  magne- 
site flooring.  It  was  self  evident  that 
tills  floor  had  acted  as  a  barrier  to  the 
fire  and  had  prevented  the  flames 
from  reaching  above  the  first  floor 
line.  It  had  also  effectively  confined 
the  damage  to  the  rear  of  the  build- 
ing and  especially  the  basement.  The 
floor  joists  and  boards  had  entirely 
burned  away,  allowing  the  one-half 
Inch  of  magnesite  flooring  to  fall  as  a 
blanket  through  to  the  basement  floor. 
There  was  no  evidence  of  any  fire  dam- 
age to  the  magnesite  excepting  that 
it  broke,  as  might  be  expected,  when 
it  lost  its  support  and  fell.  It  showed 
no  effects  whatever  from  the  heat, 
I'lanie  or  water. 

The  best  time  to  stop  a  fire  is  be- 
fore it  starts.  The  difference  between 
a  small  fire  and  a  big  one  Is  only  a 
matter  of  seconds.  Advantage  should 
be  taken  of  every  ounce  of  prevention 
available.  Any  building  material 
which  will  serve  a  useful  purpose  In 
firefightlng,  either  as  to  Inherent 
qualities  or  location,  relative  to  the 
balance  of  construction,  should  be 
recognized  and  so  used.  Magnesite 
products  and  especially  magnesite 
flooring  Is  one  of  these. 


TRADE  NOTES 


Tht;  Construction  Finance  Corp.  ha« 
opened  offices  in  the  Ray  Bldg.,  Oak- 
land. The  corporation  embraces  and 
combines  under  one  roof  the  three 
coordinated  groups  of  service  con- 
struction and  Investment  activities. 
Under  the  head  of  service  are  embraced 
architecture,  construction,  supervi- 
sion, engineering,  finance.  Insurance, 
legal  service,  promotion  and  real  es- 
tate activity.  The  corporation  plans 
to  engage  In  the  construction  of  large 
business  structures  exclusively.  Mar- 
tin B.  Reed  is  president  and  general 
ma  anger. 


A.  H.  Thompson  of  Willits,  superin- 
tendent for  the  Northwestern  Redwood 
Company,  a  position  he  has  held  for 
twenty  years,  has  purchased  an  inter- 
est in  the  Matheny  Lumber  Company 
at  Marysville.  Harry  and  Roy  Matheny 
have  sold  their  interests  to  Edward 
Matheny  and  he  with  Thompson  will 
be  sole  owners  of  the  business.  Matheny 
will  continue  to  operate  the  Marysville 
plant  and  Thompson  will  continue  in 
his  capacity  with  the  Northwestern 
Redwood    Company. 


Alameda  Electric  Co.,  F.  C.  Deetkln, 
president,  is  occupying  new  quarters 
at  1430  Park  Street,  Alameda,  having 
moved  from  1505  Park  Street.  The  com- 
pany will  carry  a  complete  line  of 
electrical  merchandise,  lighting  fix- 
tures,  radio   stocks,   etc. 


B.  C.  Brown,  president  of  Chas. 
Brown  and  Sons,  pioneer  San  Francis- 
co hardware  merchants,  announces  re- 
tirement from  the  company,  which  was 
founded  by  his  father  In  1858  and  with 
which  he  himself  was  connected  for 
the  past  fifty  years.  The  firm  will 
continue  as  usual  under  its  present 
name  and  with  its  present  organiza- 
tion. 


The  capital  stock  of  the  Homer  T. 
Hayward  Lumber  Company  has  been 
increased  by  vote  of  the  stockholders 
from  1150,000  to  |250,000.  At  a  meeting 
held  in  Salinas  on  December  19  the 
1500  shares  of  the  capital  stock  of  the 
company  valued  at  |100  each  were  in- 
creased to  2500  shares  of  the  same  par 
value. 


Coast  Machinery  Corp.,  829  Folsom 
Street,  San  Francisco,  and  with  branch 
offices  at  464  East  Third  St.,  Los  An- 
geles, has  joined  the  Las  Angeles 
Builders'  Exchange.  The  company  is 
distributor  for  the  Berg  Concrete  Sur- 
facer   and    Finisher. 


Chas.  Bryden,  capitalist  of  Yuba 
county,  has  purchased  equipment  and 
with  W^.  S.  Cooper,  Yuba  City  con- 
tractor, will  establish  a  yard  in  Marys- 
ville for  the  manufacture  of  cement 
building  blocks.  The  plant  will  be  lo- 
cated  in   E  street   near  Twelfth   Street. 


The  City  Builders  Finance  Company 
of  San  Francisco,  capitalized  at  |200,- 
000.  has  been  incorporated  with  the 
following  directors:  J.  L.  Allen,  L. 
Hirschbeck,  E.  R.  Anderson  and  E.  Do- 
browsky. 


1.  F.  Downer,  secretary  and  J.  H. 
Blair,  mill  superintendent  for  Hallack 
&  Howard  Lumber  Co.,  Denver,  Colo., 
have  been  looking  over  California  tim- 
ber. 


Knapp  Construction  Company  of 
Turlock  will  establish  offices  and 
yards  in  Scotts  Avenue,  Stockton,  ad- 
joining   the    Western    Harvester    plant. 
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APARTMENTS 


Contract   Awarded.  ^;:„  „„„' 

APTS.,   STORE  Cost,   $2.0,000 

OAKLAND,     Alameda    Co.,    Calif.    -NW 

36th    and    Market    Sts. 
Two-story    11-room    tile    apartments    & 

store   bldg.  ^      !_, 

Owner — Eugene    J.    Straub,    4161    Man- 
ila  Ave.,    Oakland. 
Architect — None.  .        J^^„/f' 

Contractor — A.    R.    Parker,    336    B-16th.. 
St.,    Oakland.  .-»■-  -'^ 


To    Be    Done    By    Day's    Work. 
A1*T     BLDGS.        Cost,    2    at    $22,000    ea. 
1    at    $26,000 
SAN     FRANCISCO.       S.     Chestnut,     150, 

187    and    225,    W.    Franklin.     , 
Three    3-story    and    basement    frame    & 

stucco    apartment    bldg-s.    (12    apts. 

each).  „_, 

Owner    —■  Stock,    Maas    &    Sauer,    251 

Kearny  St. 
Architect — H.   C.   Baumann,   251  Kearny 

St. 


Plans   Complete. 

APARTMENTS  Cost,   $150,000 

SAN  FRANCISCO,  NlE  Pacific  Ave.  and 

Webster   Street. 
Eight-story     and     basement     class     "A' 

(9)   apartments. 
Owner — F.   R.  Grannis,   2450  Steiner  St., 

San   Francisco.  ^ 

Architect    —    Edward    E.    Young,    2002 

California   St.,    g.   F. 


Plans  Completed. 
APARTMENTS 
SAN    FRANCISCO 

Scott    Sts. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner  —  M.    P.    Sterheim,    201    CaspUi 

Ave.,  San  Frdncisco. 
Architect — H.   C.   Baumann,   251   Kearnv 

St.,  San  Francisco. 


Cost,   $20,000 
NW   Francisco  and 


To   be  Done  by  Day's  Work. 
APARTMENTS  Cost,   $20,000 

SAN   FRANCISCO.      NE  Pierce   and  Al- 

hambra  Sts. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — N.     J.     Nelson,     354     29th    Ave., 

San    Francisco. 
Architect — None. 


.Segregated   Figures    Being   Taken. 

APARTMENTS  Cost,   $200,000 

OAKLAND,    Bay    Place. 

Five -story  steel  frame  and  brick  apart- 
ment house. 

Owner — Sommarstrom    Bros. 

Architect — Clay  N.  Burrell,  250  Grand 
Oakland. 


I'reliminaries    Being    Prepared. 

APARTMENTS  Cost,     $25,000 

REDWOOD   CITY,    San    Mateo    Co.,    Cal. 

Two-story  frame  and  stucco  apart- 
ment  house. 

Owner — Withheld. 

Architect — ^Thomas  Kent,  525  Under- 
wood  Bldg.,   San  Francisco. 

i5egregated   Figures    Being   Taken. 

APT.    HOUSE  Cost,   $70,000 

5A.\  KJ{A.\CISCO,  SE  Cor.  Geary  and 
3Sth   Avenue. 

Three-story  and  basement  brick  ve- 
neer apartment  house  (27  2  and  3- 
room    apartments). 

.Iwner— California  Realty  &  Finance 
Corp.,    319   De    Young   Bldg.,   S.   F. 

.^chitect  —  J.  C.  Hladik,  Monadnock 
Bldg-.,   San   Francisco. 


Cost,   $45,000 
Pearce       and 


Completing   Plans. 

APARTMENTS 

SAN     FRANCISCO.       SE 

Capra   Streets. 
Three-story    and    basement    frame    and 

stucco   apartments    (18    2-rm   apts.) 
Owner — Stemple   &   Cooley. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   San  Francisco. 


Segregated    Figures    Being   Taken. 
-APT.   BLDGS.  ■    •  ■   ■   '  ■Cost,-fl5,0W-&aeh- 
3AN   FRANCISCO;   vicinity   of   Geary    & 
;j-8th,  Ave..;'        ■•;■•.,,.;>*        -.     ... 
'^#fe(rfei li-stdry   &t>d    baserhent   fraitie   and: 
stucco    apartitijKnt    buildings.    (4    3-  ' 
roorn'   apts.    each). 
Jwner — California     Realty     &     Finance 
'<  Corp.,     319  .  De    Yo«fljg>   Bldg,;    San 
v-    :  ■  F#an'cisdo.       '-'    •■■'•''">•  :;     " 

.^r^Jvitect    —   J,    C.    Hladik,    Mon^nocki4; 
'Bldg.,    San    Francisco,  '■    Sv     ^ 

;,.,-,,  .  -I'  -   1.  ,-■■■      -■/,      ^STTi^f;       "  C*'i     !.■■!     ■-' 

Plans   Completed ^ -—. ■ 

":AJ^ARTMENT8*-^^''«"-^'=^'^'="^WysT;'^4^0r''0^ 
SAN   FRANCISCO.      NW   Irving   St.   and 

Fifteenth    Avenue.  '  .  >  i 

Three-story     frame     and     stiieci?"  Stojcec 

and   apartment   building.      '      '     '       ""' 
Owner — Fred    Warden.  »  •  > 

Architect; — •  J; .  C,    Hladiki    Monadjiock.  ; 

6ldg.,'  San^  Francisco. 


Mr.  Patch  plans  to  erect,  a  two-story 
rjeltiforee'a  concrete  store'  "and  apart- 
ment l>uilding-  at  Telegraph  Ave.  and 
Stuart.^St.,  Berkeley,  within,  the  next 
.twOcoi^' thiee  -nronth.s'.        '        [ 


5? 


BONDS 


f;;Sj^N  ANi0RB.i:S,  Calavtrasi  Co.,  Cal. — 
Hlcomplete  returns  show  .Calaveras 
High  Srho'bl  Distinct  has  defeated  $125,- 
T^OiffO, 'b<?n.(l  i"ssMreV-t-4-r-5«a«ee,, erection  of 
new    higli    school. 

WATSOXVILLE,   Santa  Cruz  Co.,  Cal. 
f-^Election  will   be  called  about  Feb.   15 

i  "Vin'^Watsinvule  Union  High  School  Dis- 
trict, to  vote  bonds  to  finance  purchase 
pf    lands  (for   an    athletic    field    and    tho 

1  sltV  iQr*- A  new   primary  school. 


Contract   Awarded. 

APARTMENTS  '  ^       "'Cost, '$34,627 

BERK^ILEY,     Alameda    CQ„,^.Cal.       No. 

2575   Le   Conte   Ave. 
Three-story   30-room   fraln'e   and   stucco 

(11)    apartments.         •    ■<•■ 
Owner — Bessie    Gallager,  -Berkeley. 
.\ichitect— C.    C.    Dakin,    3034    Hillegass 

'  Ave.,   Berkeley. 
Contractor — Bar'r    &    Son,    '900    Everett 

Ave.,-  Oakland. 


LOS  ANGELES,  Cal.— Harris  N.  Dk-k- 
erman,  318  W.  9th  St.,  will  take  bids  on 
separate  contracts  next  "A"e<ek  for  five- 
story  and  basement  Class  B  apartmeni 
building-  at  the  southeast  corner  of 
Beverly  Blvd.  and  Berendo  St.,  for'^^elf; 
Richard  D.  King,  519  Van  Nuys  Bldg., 
architect;  130  rooms  divided  into  single 
and,  double  apartments;  L-s"nape,  80.\ 
135  feet;   $130,000. 


SALINAS,  Mo-nterey  Co.,  Cal. — Frank 
Porter,  Mgr.  of  Peoples'  Finance  & 
Trust  Co.,  will  shortly  award  a  con- 
tract for  a  two-story  frame  apartment 
building  to  be  erected  at  Harvest  and 
Pajai-o  Sts.;  est.  cost,  $40,000;  will  con- 
tain  11   apts.;  4  3   rooms  In  all. 


•  LOS  ANGELES,  Cal.— Lee  Callahan  & 
Sons,  718  Edvvards-Widley  Bldg.,  have 
completed,  working  plans  and  will  start 
work  this  week  for  9-story  and  base- 
ment reinforced  concrete  apartment 
building  at  715  Normandie  Ave.  for  A. 
W.  Menkins;  420  rooms,  divided  into 
180  suites,  ballroom,  swimming  pool, 
kitchen  and  dining  room,  Turkish 
baths,-etc. ;  22-0x111  feet,- rfeinforced  con- 
crete. 


Plans     Being-     Prepared. 

REMOD.    RESI.    P'OR    APTS. 

Cost,     $10,000 

BERKELEY.      2800   Telegraph   Ave. 

Remodeling    of    frame      residence      for 
apartments.      ' 

Owner — D.     L.     Patch,     Jr.,     2515     Tele- 
graph   Ave.,    Berkeley.  , 

Architect — L     R.    Hazeltine,    3644    Dia- 
mond   St.,    Berkeley. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Mem.     Gen.     Contractors    Assn. 

57    POST   STREET 
Kearny  6757 


Inspections 

RNtiiuute.s 

Supervision 


Reports 

-.Apprnisnl-s 

Alaniigrenient 


BUn.DING  and  ENGINEERING 
CONSTRUCTION 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Feb.  1,  bids  will  be  received  by 
cOTinty  sUpeYVisOvS  for 'ptfi'cHase  of  $70,- 
000  bond  issue  of  Antioch-Live  Oak 
School  District;  proceeds  of  sale  to 
finance   school    improvements. 


TULARE,  Tulare  Co.,  Cal.  , —  Tulare 
Elementary  School  District  sets  Jan. 
28  As  date  to  vote  bonds  of  $100,000  to 
finance  school  improvements.  Swartz 
&  Ryland,  architects,  Rowell  Bldg., 
Fresno,  will  prepare,  th»  ..necessary 
plans.  Trustees  of  the  dis,trict  are: 
Elmo  R,.  Zuniwalt,  R.  N.  Fuller,  W.  P. 
Williams,"  •Glenn  Li.  Mbra'n  alnd  R.  H. 
Jones.  ■-■■■■ 


Riverside  Counts'^,  has  caifed'  bond  elec- 
tion for  Jan.  9  at  which  time  it  is  pro- 
posed to  vot-e  $60,000,  proceeds  of  whicli 
would  be  used  to  Unaaee -erection  of 
new  school  near.  lUpuy  and,  addition  of 
1  rooms  to  present  school  at  Blythe. 
R.  H.  Ehlers,  Tony  S'eeley,  J.  L.  Rife, 
Loren  E.  Speer  and  I. 'W.  Cooper  are 
trustees   of   district.         ■-     ■      -■ 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Bonds  in  the  sum  of  $260,000  for 
school  improvements  -were  voted  at  the 
election  at  Beverly  Hills  last  ueek.  A 
new  building  will  be  erected  at  Beverly 
Vista  School  site  and  a  new  school 
site  will  be  purchased. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  Feb.  1,  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$300u  bond  issue  of  Olympia  School 
District;-  proceeds  of  sale, to  finance 
sciiool  improvements. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  trustees  contemplates  a  bond 
issue  to  finance  erection  of  new  city 
iiall.  An  election  will  probably  be 
;alled  in  April.    •    •    - 


CBNTERVILLE,  Alameda  Co.,  Cal'f. 
—Jan.  30  is  ,  date  set  in  Washington 
Union  High  School  District  to  vote 
bonds  of  $225,000  to  finance  additions 
to  present  high  school  and  the  pur- 
chase of  equipment.  The  money  should 
the  issue  carry,  will  provide  for:  addi- 
tions^-lecture  room,  classrooms,  locker 
luoin,  .$11,000;  new  wing,  three  class- 
rooms, $16,000;  shop  for  woodwork  and 
machine  work,  forge,  etc..  $35,000; 
main  gymnasium  bldg.,  $55,000;  boys' 
luoms,  gymnasium,  $25,000;  girls' 
room.s,  gymnasium,  $27,000;  corridor 
connections,  .  $2,500;  shop  CQuipment, 
?11,.000;  gymnasiuni  eciuipmijnt,  $2,500; 
classroom  e(iuipment,  $4,000;  ground 
Ji- veiopmeiit,  $7,000;  athletic  grounds, 
i2,8(»0;  auditorium  chairs,  $5,000;  mov- 
ing   picluic    eiiuipmont,    $1,000. 

HAWTHORNE,  Los  Angeles  Co.,  Cal. 
— A  special  election  will  be  held  during 
February  in  Hawthorne  school  district 
*o  vote  bonds  in  the  sum  of  $60,000  for 
cne  purchase  of  sites  and  erection  of 
two  4-room  school  buildings. 
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BUILDING    AND    ENGINEERING    NEWS 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cai — Election  will  be  held  Feb.  2  in 
Mountain  View  High  School  District 
to  vote  bonds  of  $55,000  to  finance  erec- 
tion of  shop  buildings,  gymnasium  and 
improvement  to  grounds. 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Election  will  be  held  Feb.  2  in 
Mountain  View  Grammar  School  Dis- 
trict to  vote  bonds  of  $150,0.00  to 
finance  erection  of  new  grammar  school 
and  equipment  for  same. 


SIMI,  Ventura  Co.,  Cal. — Slmi-Santa 
Suzana  Union  Grammar  School  Dlst. 
has  called  bond  election  for  Jan.  23  at 
which  time  it  is  proposed  to  vote  funds 
for  new  grammar  school.  At  recent 
election  this  issue  carried  by  an  exact 
majority,  but  to  insure  more  general 
approval  another  vote  will  be  taken. 
It  is  lll<ely  that  another  issue  will  be 
submitted  to  electors  soon  to  provide 
funds  for  rebuilding  union  high  scliool 
destroyed  by  fire  Dec.  31  at  loss  of 
$80,000. 


REDDING,  Shasta  Co.,  Cal. — City 
trustees  propose  to  sell  20-acre  tract 
east  of  city  for  $6000  as  site  for  pro- 
posed Redding  High  School  for  which 
bonds  will  be  voted  to  finance. 


BERRYESSA,  Santt.  Clara  Co.,  Cal. — 
Election  will  be  held  Feb.  2  in  Berry- 
essa  Union  School  District  to  vote 
bonds  of  $89,000  to  finance  erection  of 
new  school,  preliminary  plans  for 
which  have  been  prepared  by  Architect 
Chas.  McKenzie,  Banlc  of  San  Jose 
Bldg.,  San  Jose.  Trustees  of  district 
are:  J.  C.  Vermin,  J.  S.  Rodrigues,  Jr., 
Raymond  G.  Patton,  Geo.  Menzies  and 
Douglas  Hornesley. 


DAVIS,  Yolo  Co.,  Cal. — Davis  High 
School  District  contemplates  bond 
election  for  $125,000  to  finance  erec- 
tion of  new  high  school.  Preliminary 
plans  for  proposed  structure  have 
been  prepared  by  Architect  Leonard 
F.  Starks  &  Co.,  Ochsner  Bldg.,  Sacra- 
mento. 


CHURCHES 


Steel   Contract   Awarded. 

CHURCH.  Cost,   $ 

SAN  FRANCISCO.      W  Masonic  Ave.   N 

of  Page  St. 
Steel    and    reinforced    concrete    church 

building  (1st  unit). 
Owner — Roman     Ctatholic     Archbishop, 

1100  Franklin  St.,  San  Francisco. 
Architect — Leo  J.  Devlin,   Pacific  Bldg., 

San  Francisco. 
Ctmctiiral  Steel — Schrader  Iron  Works, 

1247    Harrison    St.,    San    Francisco. 
Bids    for   a   general    contract   will    be 
asked   in   March. 


Contract   Awarded. 

CHURCH  Cost,  $15,000 

SAX  FRANCISCO,  W  38th  Ave.  S  of 
Irving. 

One-story    frame   church    building. 

Owner — Roman  Catholic  Archbishop 
(for  Parish  of  the  Holy  Name 
Church). 

Architect — Shea  &  Shea,  454  Montgom- 
ery   St.,    San    Francisco. 

Contractor — Michael  Brueck,  600  Char- 
ter   Oak,    San    Francisco. 


Contract  Awarded. 

AUDITORIUM  Cost,    $15,000 

OAKLAND,  Alameda  Co.,  Calif.  S  29th 
St.  115  W  Telegraph  Ave. 

One-story  frame  and  stucco  auditor- 
ium. 

Dwner — Trinity  Church,  29th  and  Tel- 
egraph, Oakland. 

Architect — None. 

Contractor — M.  T.  Vaughan,  1214  Web- 
ster St.,  Oakland. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


SPOKANE,  Wash. — Bishop  Edward 
Makln  Cross  of  Spokane  District,  an- 
nounces plans  will  be  started  at  once 
♦or  the  new  Cathedral  of  St.  John  the 
Evangalist;    estimated    cost,    $500,000. 

Working  Drawings  Being  Prepared. 

CHURCH  Cost,    9 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 

Frame   and   stucco   church   building. 

Owner — St.  Johns  Church  (Rev.  An- 
thony   J.    Heneshaw,    Pastor). 

Architect  —  Shea  &  Shea,  454  Kearny 
St.,   San  Francisco. 


CASA  GRANDE,  Arizona— Architect 
Robert  H.  Orr,  1305  Corporation  Bldg., 
L.  A.,  is  preparing  prelm.  plans  for  a 
new  church  at  Casa  Grande,  Ariz.,  for 
First  Presbyterian  Church  of  Casa 
Grande.  Auditorium  to  seat  750  people, 
and  Sunday  school  dept. ;  Sunday 
school  building  will  be  erected  at 
present;  2-story  and  basement,  140x60 
feet. 


FRESNO,  Fresno  Co.,  Cal. — Rt.  Rev. 
Louis  Childs  Sanford,  bishop  of  San 
Joaquin,  announces  plans  are  under 
way  for  extensive  remodeling  of  St. 
James  Episcopal  Cathedral  at  N  and 
Fresno  Sts. 


EAGLE  ROCK,  L.  A.  Co.,  Cal — Arthur 
G.  Lindley,  800  Amer.  Bank  Bldg.,  has 
compl.  prelim,  plans  for  a  new  church 
bldg.  at  Colorado  Blvd.  and  Hermosa 
St.,  Eagle  Rock,  for  Methodist  church; 
2-story,  auditorium,  Sunday  school 
dept.,  gym.,   $75,000. 


FACTORIES  &  WAREHOUSES 


Grading  Contract  Let. 

PRINTING  PLANT  Cost,  $150,000 

SAN  FRANCISCO,   Sansome   Street,  bet. 

Vallejo   and   Green  Streets. 
Three-story    reinforced   concrete   print- 
ing plant. 
Owner — Equitable    Properties    Co.,    Inc., 

lessee:   Abbott-Brady     and     Sunset 

Printing  Companies. 
Engineer — T.  Ronneberg,  Crocker  Bldg 

San   Francisco. 
General   Contractor  —  Cahill   Bros.,   55 

New  Montgomery  St.,   S.  F. 
Grading: — Farrar  &  Carlin,  67  Hoff  Ave 

San   Francisco. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters '  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  PBANCISCO 

Los  Angeles 


Contract   Awarded. 

FACTORY.  Cost,  $20,000 

OAKLAND,  Alameda  Co.,  Cal.  S  E 
cor.   Sixty-seventh   and  Vallejo  Sts. 

One-story  steel  and  brick  factory  build- 
in    (60x200). 

Owner — F.  A.  B.  Manufacturing  Co., 
1850-62    7th   St.,   Oakland. 

Designers  and  Contractors — McWethy 
A  Greenleaf,  2910  Telegraph,  Oak- 
land. 


LOS  ANGELES,  Cal. — A.  H.  Halperin, 
1007  S.  Grand  Ave.,  is  completing  plans 
and  will  build  a  three-story  reinforced 
concrete  factory  building  at  5843  S. 
Park  Ave.  for  J.  H.  Jonas;  60x100  feet; 
concrete  exterior.  The  building  design- 
ed to  carry  2  additional  stories;  $36,000. 
Mr.  Halperin  has  under  construction  at 
present  on  site  a  three-story  reinforced 
concrete   building. 


ONTARIO,  San  Bernardino  Co  ,  Cal. — 
Exchange  Orange  Products  Co.,  E.  T. 
Cassel,  president  and  general  manager, 
now  located  at  San  Dimas,  has  pur- 
chased 11-acre  site  here  on  which  it 
will   build   new   plant. 

tOS  ANGELES,  Cal.  —  Architects 
Fisher,  Lake  &  Travers,  801  Edwards  & 
Wildey  Bldg.,  Los  Angeles,  have  com- 
pleted preliminary  plans  for  reinforced 
concrete  storage  plant  and  wharf,  just 
east  of  Municipal  Docks,  Long  Beach, 
for  Henry  B.  King  and  associates.  Se- 
curity Bldg.,  Long  Beach;  ice  and  cold 
storage  plant,  100x200  feet,  a  4-8tory 
building  with  80,000  sq.  ft.  floor  area, 
ice  manufacturing  plant,  50x85  feet, 
with  room  to  treble  its  tankage,  1st 
unit  100-ton  capacity,  extra  insLalla- 
tion  for  additional  75  tons,  extra  ma- 
chinery, 30,000  feet  clear  wharf  space, 
load  pressure  500  lbs.  per  sq.  ft.,  chutes, 
conveyors  and  elevators,  40-car  track 
capacity. 

NAPA,  Napa  Co.,  Cal. — Napa  Chamber 
of  Commerce  has  appointed  committee 
to  "give  all  possible  encouragement"  to 
secure  location  of  proposed  $8,000,000 
textile  mill  to  be  financed  by  Eastern 
interests  who  have  investigated  pos- 
sible locations  at  Napa  and  vicinity  for 
such  a  plant.  Committee  consists  of: 
J.  N.  Mount,  C.  B.  Kinney,  F.  E.  Tru- 
body,   Sam  Gordon  and  B.  J.  Gans. 


LOS  ANGELES,  Cal. — Technical  Pub- 
lishing Co.,  411  S.  Main  St.,  contemplate 
erecting  3-story  reinforced  concrete 
printing  building  in  Central  Mfg.  Dist. 
for  self;  180x240  feet,  probably  rein- 
forced concrete  construction.  No  ar- 
chitect has  been  retained  nor  have  de- 
tails been  decided. 


Contract  Awarded. 

ADDITION.  Cost,    $16,000 

OAKLAND,  Alameda  County,  W.  Myrtle 
100   N    30th   St. 

Brick  addition   to  factory. 

Owne'r — Electrical  Products  Corpora- 
tion, 30th  and  Myrtle  Sts.,  Oakland. 

Designers  and  Contractors — Austin  Co. 
of  California,  244  Kearny  St.,  San 
Francisco. 


Sub-Figures   to   be   Asked   Soon. 
FACTORY  Cost,     $1,000,000. 

SACRAMENTO,    Cal. 
One-story    reinforced    concrete    factory 

building. 
Owner — American     Can     Co.,     3rd     and 

22nd    Sts.,    San    Francisco. 
Architect — Eng.    Dept.   of   Owner. 
Contractor  —  Lindgren    Jk     Swinerton, 

225   Bush   St.,  San  Francisco. 


Member  S.  F.  Builders'  BixchanK« 
Phone  Sutter  «700 

ALBERT  DEAN 

KaDdom  Yariegated  Colors  Slate 

Roofing 

and 

Random  Varipgated  Colors  Tile 

Roofing 

Composttlon   Roofing 

General  Roof  Repairing 

Samples  Submitted 

190  J«iwle   St,   San  Kra»«lie«» 

Res     4201    Mission    St. 

Phone    Randolph    698S 
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FLATS 


Bids   Being  Taken. 

FLATS  Cost,    ?11.000 

SAN  FRAN'CISCO.  Bay  Street  Near 
Hyde   Street. 

Two-story  frame  and  plaster  flat  build- 
ing. 

Owner — Withheld. 

.Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,  San   Francisco. 


Permit  Applied  For. 

FLAT  BLDGS.  Cost,  17000  each 

SAN   FRANCISCO,   W  Chenery   48   52   78 

and    104    S    Randall. 
Four    2-story    and    basement    frame    (2 

each)    flat   bldgs. 
Owner — Miller  Moore  Co.,  549  Holbrook 

Bldg.,   San   Francisco. 
Architect — Moore    Co. 


Plans  Complete. 

FLAT  BLDG.  Cost,  $— 

SAN    FRANCISCO,    S    Fulton    St.     near 

Stanyan. 
Two-story    frame    flat    bldg.    (2    7-room 

flats). 
Owner — A.  Bailie. 
Architect    —    Henry    Shermund.    Hearst 

Rldg..    San    Francisco. 


GARAGES 


Sub-Contracts   Awarded. 

SALES  ROOM,  ETC.  Cost,  $22,000 

EMERYVILLE,   Alameda  Co.,   Cal.      San 
Pablo    Ave.   and   Thirty-seventh    St. 

One-story  concrete      auto      sales      room 
and   garage. 

Owner — Louis    Lurie,     315    Montgomery 
St.,   San   Francisco. 

Architect   —    O'Brien    Bros.,    315    Mont- 
gomery St.,    San   Francisco. 

Lessee — Hooper   Chevrolet   Co.,    Emery- 
ville. 

Contractor — Industrial   Constr.    Co.,    815 
Bryant  St.,   San  Francisco. 

Roofins  —  Standard    Roofing    Co.,    4057 
San    Pablo   Ave.,    Oakland. 

fiUxHH — Tyre    Bros.    Glass    Co.,     354    Ho- 
bart  St.,  Oakland. 
Bids     are     being    leceived     for    sheet 

metal  and  plastering. 


SEATTLE,  Wash. — Sound  Construc- 
tion &  Engineering  Co.,  Lowman  Bldg  . 
at  approx.  $95,000,  have  contract  to 
erect  three-story  concrete  and  steel 
g-arage  al  1318  Sixth  Ave.,  for  Wm.  A. 
Mehan.  Plans  by  V.  C.  Suckow,  Cen- 
tral  Bldg.,   Seattle. 


VANCOUVER,  B.  C— E.  J.  Ryan  Con- 
tracting Co.,  Ltd.,  5  Fairfield  Bldg.,  at 
approx.  $150,000  awarded  contract  to 
erect  first  unit  of  fireproof  stage  depot 
for  Pacific  Stages,  Ltd.  Townley  & 
Matheson,  architects,  325  Homer  St., 
Vancouver,   B.   C. 


GOVERNMENT   WORK 
AND  SUPPLIES 


CALIFORNIA  —  Bill  submitted  in 
Congress  provides  for  the  following 
building  appiopriations  in  California: 
in  San  Francisco,  $2,000,000  Federal 
Building  and  $1,250,000  new  post  of- 
fice station  and  site;  in  Los  Angeles, 
»3, 000, 000  for  new  post  office;  in  Sacra- 
mento, $1,000,000  for  new  post  office;  in 
■Stockton,  $180,000  post  office  building; 
■n  Modesto,  $175,000  post  office  build- 
ing. 


PEARL  HARBOR,  T.  H.— J.  S.  Young- 
Engineering  Co.,  Ltd.,  Honolulu,  at 
$10,000  awarded  contract  by  Bureau  of 
Yards  and  Docks,  under  Spec.  5147.  for 
fence  and  gates  at  Naval  Operating 
BaSe,  Pearl  Harbor;  item  4  price  also 
accepted. 


RENO,  Nevada — Senator  Oddie  of 
Nevada  seeks  erection  of  250-bed  U.  S. 
Veterans'   Hospital   near   Reno,   Nevada. 


SAN  DIEGO,  Cal. — Bureau  of  Yards 
ind  Docks,  Washington,  D.  (.".,  will  op-r 
■^ids  in  near  future  on  water  metre  and 
tank  ecjuip.,  naval  operating  ba.^t- 
(Marine  Corps  Base),  San  Diego.  Work 
will  incl.  installation  of  water  storag- 
tank  (fur.  by  govt.),  remod.  of  certain 
tanks  and  piping  now  in  place,  water 
metre  and  tank  equip.,  incl.  struc.  steel 
pbitform.  walkways,  and  ladders,  at 
I'owei'  House.  Marine  Corps  Base.  San 
Diego.  Spec.  No.  5165  and  plans  upon 
ipplication  to  Pub.  Wks.  Officer,  U.  S. 
Navy,  foot  of  Broad^vay.  San  Diego, 
upon  i)ayment  of  $10  (chk.  or  poslft; 
money  order).  DeWitt  C.  Webb,  com- 
mander (C.  K.  C),  U.  S.  N.,  Pub,  Wks. 
Officer. 

WASHINGTON,  D.  C— Until  Jan.  30, 
under  Circular  No.  1717,  bids  will  be 
rec.  by  Purchasing  Officer,  Panama 
Canal,  to  fur.  and  del.  Balboa  (Pacific 
Port):  for  iron,  steel,  copper,  brass, 
brcnze.  rope,  cable,  ^vire,  panal  boards, 
condulets,  light  fixtures,  lead  sleev- 
ing, zincs,  switches,  duplex  pumps, 
chairs,  electric  grinders,  pipe  cutters, 
fire  extinguishers,  steam  whistles, 
gauge  glasses,  scales,  grind-stones, 
casters,  cable  clips,  ring  bolts,  pad- 
locks, tackle  blocks,  nails,  glass,  flush 
tank  balls,  varnish,  etc.  Further  infor- 
mation obtainable  from  Assistant  Pur- 
chasing Agent,  Fort  Mason,  San  Fran- 
cisco. 

SAN  FERNANDO.  Cal. — Following 
bids  received  by  U.  S.  Veterans'  Bu- 
reau, Construction  Division,  Washing- 
ton, D.  C,  for  window  shades  in  Hos- 
pital  104,    San   Fernando: 

T.  H.  Elkeles.  733  South  Hope  St., 
Los    Angeles.    Calif.,    $3588.08;    21    days. 

Swen  the  Shade  Man,  248  W.  15th  St., 
Los  Angeles,  Calif.,  alternate  bid,  $2,- 
350.75  and  $2,992.15;  45  days. 

Broadway  Department  Store,  Los  An- 
geles, Calif.,   $2493.15;   4   weeks. 

W.  &  J.  Sloane.  216  Sutter  S't.,  San 
Francisco,   $3060;  40  davs. 


WASHINGTON,  D.  C— Following  bids 
received  January  5  at  the  Veterans' 
Bureau,  Washington,  for  door  and  win- 
dow  shades,   Palo  Alto,  Cal.: 

West  Coast  Wire  &  Iron  Works,  831 
Howard  St.,  San  Francisco,  $8500;  be- 
ging  in  5  days,  complete  in  120  days; 
alternate  bid  deduct  $800  if  standard 
forms  are  used. 

Standard  Fence  Co.,  60th  and  LoweU 
Sts.,  Oakland,  Cal.,  $5715;  begin  in  30 
days,  complete   in   90  days. 

S't.  Louis  Wire  &  Iron  Co.,  St.  Louis, 
$11,000;  begin  in  15  days,  complete  in 
rJO   days. 

Western  Iron  &  Wire  Works,  East 
End  nth  St.,  bridge,  Tacoma,  Wash, 
$11,500;  begin  in  10  days,  complete  in 
120  days. 

Wisconsin  Iron  &  Wire  Co.,  1660 
Booth  St.,  Milwaukee,  Wis.,  $5600;  be- 
gin  in   10  days,  complete   in   90  dayd. 

San  Francisco  Wire  &  Iron  Works, 
534  (Jough  St.,  San  Francisco,  $10,278; 
begin   in   7  days,  complete  in   120  days. 

GOLDFIELD,  Nevada— Bill  has  been 
presented  seeking  $75,000  appropriation 
to  finance  erection  of  post  office  at 
Coldfteld. 


ARIZONA — Bills  have  been  presented 
.stiking  following  appropriations  for 
Ijost  office  buildings  in  Arizona:  Phoe- 
nix, $350,000;  Globe,  $225,000;  Prescott, 
$250,000;    Tucson,    $425,000. 


LOS  ANGELES,  Cal. — Campoell  Con- 
struction Co.,  Ontario,  has  contract 
tind  has  started  work  for  one-story  re- 
inforced concrete  post  office  at  south- 
east corner  Laurel  Ave.  and  Commer- 
cial Court,  Ontario,  for  Chas.  Latimer, 
Ontario;  Paul  R.  Williams,  1400  Stock 
Exchange  Bldg.,  Los  Angeles,  archi- 
tect;   150x125   feet,   stucco. 


PORTLAND,  Ore.— Oregon  delegation 
in  Congress  will  offer  bill  providin.g 
$4,000,000  to  finance  erection  of  new 
Federal   building   in   Portland. 


SAN  FRANCISCO,  Calif.  —  Contracts 
awarded  as  follows  by  Constructing 
Quartermaster,  Fort  Mason,  to  paint 
exterior  of  seventeen  buildings  at  Fort 
Mason : 

Edwin  Anderson,  8  Porter  St.,  S'.  F., 
awarded  contract  for  9  buildings  (1) 
$18.00,  (2)  $215,  (3)  $215,  (4)  $430,  (5; 
$215,  (6)  $25,  (7)  $215,  (8)  $70.  (9) 
$25. 

D.  E.  Burgess,  602  S  Center  St., 
Stockton,  contracts  for  8  buildings  (1) 
$32,  (2)  $69,  (3)  $80,  (4)  $110,  (5)  $22. 
(6)    $10,    (7)    $38,    (8)    $30. 


Attention ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  Tth  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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IIALLt^  AND  SOCIETY 
BUILDINGS 


Plans   Complete.  ^       „„^ 

I.ODOK  Cost,    $13,000 

ALVARAZ,  Alameda  Co.,  Calif. 
Hunting-  lodge  of  rustic  finish. 
Owner — Oliver  N.   Rousseau. 
Architect — Albert     Larson,     447     Sutter 
St.,     S.     F.  .        ,     , 

Structure  will  contain  lodge  room, 
dining-  room,  four  guest  rooms,  serv- 
ants' quarters   and   garage. 

nans, Being  Figured.  .„-„.« 

CLUB    BLDG.  Cost,    $32o,000 

HONOLULU,   Hawaii. 

Three-story  reinforced  concrete  club 
building    (swimming  pool,   etc.) 

Owner — Y.    W.   C.    A. 

Architect — Miss  Julia  Morgan,  Mer- 
chants Exchange  Bldg.,  San  Fran- 
cisco. 


Cost,   $- 


Bids   Rejected. 

GYMNASIUM. 

SANTA    BARBARA. 

Three-story  steel  and  reinforced  con- 
crete gymnasium  building. 

0^yner  —  Santa  Barbara  Recreation 
Center. 

Architect — Julia  Morgan,  Merchants 
Exchange   Bldg.,   San   Francisco. 


SANTA  BARBARA,  Cal.— Board  of 
Directors  of  Recreation  Center  reject 
all  bids  for  Margaret  Baylor  Inn  on 
Anrtcapa.  It  is  probable  that  plans  will 
be  revised  and  new  bids  taken,  -'ulia 
Morgan,  Merchants'  Exchange  Bldg., 
San    Francisco,    architect. 

LOS  ANGELES,  Cal.— Walter  Slater 
C)  2314  Santa  Fe  Ave.,  was  low  bidder 
and  will  probably  be  award,  contr.  for 
4-sto-y  and  basement  remf.  cone, 
branch  Y.  M.  C.  A.  at  s.e.  cor.  28th  St. 
and  Paloma  Ave.  for  the  Young  Men's 
f^hristian  Assn.;  Paul  R.  Williams,  1400 
Stock  Exchange  Bldg.,  archt;  52  dormi- 
tories with  shower  baths.  offices, 
gymnasium    and    ballroom;    $125,000. 

RAMONA,  San  Diego  Co.,  Cal.— 
Architect  E.  M.  Hoffman,  408  Spreck.els 
B'dg  San  Diego,  is  preparing  plans  for 
two'-storv  store  and  lodge  building  here 
for  Masonic  lodge,  A.  C.  Bisher,  Secy. 
Type  of  construction  not  yet  decided 
on. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Building  corporation  is  being  organized 
by  Pittsburg  Lodge,  Fraiernal  Order 
of  Eagles,  which  plans  to  erect  two- 
story  lodge  and  store  building  on  site 
already  purchased  at  Tliird  and  Cham- 
berlain Sts.,  125  by  50  ft.  Est.  cost, 
$40,000.  Al.  Moyer  is  treasurer  of  the 
lodge'  and  a  member  of  tTie  Duilding 
committee. 

Mailing  Lists 

Will  help  you  increase  sales 
Send  for  FUDB  catalog  Klvlnff 
countsandDrU-caonclaiSiliednames 
of  you  rl>es  t  prospect  ive  customers- 
National,  statu,  Local-lndivlduala, 
Frofeasions,  Uusinesa  Firma. 

of  J  ^each 


uaranlec 
refund 


315N. 

lethst 


CLAWSON    PATENT 
CHIMNEY    CO. 


CLAWSON'S    PATENT   ClIIMNRY 

U   the   Moat    Complete  on    the 

Market 


d-.-WySON'S     FtlRlVArE     r.RATK 
f«r   Gns,   Coal   or  -Wood 


CI.AW  SOX'S 

noons   ami   DAMPEIIS   foi 

Op«>n    Klre|»ljire« 


Experts    In    CurlnK    Smoky    Flaeii 
nnd    In    VentilntInK 


Terra    Cofta    and   Galvnnl'/ed    Iron 

Chimney   Top*    Ere«'te«l 

Chimney  Sweeplnar 

148   GOUGH    STUEET 
Phone  Park  BOOZ        San   Franrlaco 


HOSPITALS 


FAIRFIELD,  Solano  Co.,  Cal. — Ar- 
chitect C.  E.  Perry,  260  California  St., 
San  Francisco,  is  completing  plans  for 
proposed  Child  Welfare  Center  to  be 
erected  by  county  supervisors.  Bids 
will  be  asked  about  Feb.  1. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Knights  of  Pythias  Lodge  plans  erec- 
tion of  additional  cottages  at  home  in 
Los  Guilicos  Valley.  Plans  for  the 
structurcs  have  been  prepared  and  it 
is  expected  that  the  Grand  Lodge  will 
make  provision  to  finance  at  the  next 
session. 


YREKA,  Siskiyou  Co.,  Cal. — Latour- 
ette-Fical  Co.,  907  Front  St.,  Sacra- 
mento, at  $13,886  awarded  contract  b.v 
county  supervisors  to  fur.  and  install 
mechanical  equipment  in  new  general 
hospital.  Other  bids:  Hately  &  Hately. 
Sacramento,  $14,603;  Scott  Plumbing 
Co.,   San  Francisco,   $15,191. 


ZENITH,  Wash. — Until  Jan.  22,  5  P. 
M.,  bid.s  will  be  received  by  Crand  Sec- 
retary, Masonic  Temple,  Tacoma,  to 
erect  $600,000  Washington  State  Ma- 
sonic Home.  Heath,  Gove  &  Bell,  ar- 
chitects, Paget  Sound  Bldg.,  Tacoma. 
Segregated  bids  are  wanted  for  (1) 
general  work;  (2)  plumbing;  (3)  sew- 
erage; (4)  heating  and  ventilating;  (5) 
electric  work;  (6)  elevators;  (7)  re- 
frigeration. Will  be  5  story,  fireproof. 
Eciuipment  and  improvements  to  ground 
will   bring  total  cost  to  $   1,000,000. 


BAKERSFIELD,  Kern  Co.,  Cal.— Wm. 
G.  Reed,  Pacific  Southwest  Bank  Bldg., 
Long  Beach,  at  approx.  $195,000 
awarded  contract  to  erect  Mercy  Hos- 
pital in  Block  413-B,  Bakersfield.  Thj 
contract  also  covers  the  remodeling  Oi 
the   present  structure. 


OAKLAND,  Alameda  Co.,  Cal.— Fol- 
lowing bids  received  January  11,  1926 
10:30  a.  m.  by  Geo.  E.  Gross,  County 
Clerk,  for  window  shades  and  floor 
covering  under  Department  27  for 
Highland  (County)  Hospital  at  14th 
and  Vallecito  Place,  Oakland.  Henry  H. 
Meyers,  architect,  Kohl  Bldg.,  San 
Francisco: 
Jackson    Furniture   Co.,    14th   and  Clay, 

Oakland — Item    (1)    $47,325,    (2a)    no 
bid,    (2b)    no   bid;   awarded   contract   on 
■     Item    (1) 

Alter.    (1)    $980,    (2)    $840,    (3)    $4110, 

(4)    no  bid,    (5)    $300; 
Tri-City    Window    Shade    Co.,    520    13th, 

Oakland — Item    (1)    no      bid,       (2a) 

$2653,   (2b)   $3452;  awarded  contract 

on  Item   (2a). 
W.    J.    Sloane — Item     (1)     no    bid,    (2a) 

$3135,    (2b)    $3739. 
D.  N.  &  E.  Walters— (1)   $46,011.15,   (2a) 

$3378.50.     Alternates:     (1)     $2830.70; 

(2)     $2443.30;    (3)     $1858.75;     (4)    no 

bid;    (5)    $812.75 
H.  A.  Leise  &  Co.— Item  (1)  no  bid,  (2a) 

$5250. 


Segregated    F'igures    Being    Received. 


X 


Cost,  $200,000 
E   Lombard   and 


B    reinforced    con- 


CLASS   B  BLDG. 
SAN    FRANCISCO. 

Lyon    Sts. 
Three-story     class 

Crete    building. 
Owner — Elpiscopal   Old   Ladies'    Home. 
Designer   and    manager  of  construction 

—Williams     &     Woods,      405     Mills 

Bldg.,   San   Francisco. 


HOTELS 


Plans  To   Be  Out  In   Two  Weeks. 
HOTEL        ■  Cost,   I— 

SAN    LEANDRO,       Alameda    Co.,       Cal. 

Washington    Ave.    bet.    Ward      and 

Hepburn   Sts. 
Two-story     reinforced     concrete       hotel 

building,   18   rooms. 
Owner — Wm.    Mathews   and   J.    Boitano, 

San    Leandro. 
.Architect — E.    W.    Cannon,     Ray    Bldg., 

Oakland. 


Plans  Being  Completed. 

HOTEL  Cost,    $150,000 

SA.X  FRA.NCISCO.  S  Mission  St.  bet. 
Seventh  and   l-Jighth   Sts. 

Six-story    and    basement    Class    C    hotel 

(155    rooms,    80%    baths). 

Owner — Mrs.  McGinnis,  Los  Angeles. 

Architect — Shea  &  Shea,  454  Montgom- 
ery St.,  San  Francisco. 


Sub-Contracts    Awarded. 
HOTEL  Cost,    $2,000,000 

HONOLULU,   T.   H.,   Waikiki   Beach. 
Five-story     reinforced     concrete     hotel 

bldg.,    400   rooms,    100%    baths. 
Owner — Royal     Hawaiian     Hotel     (Mat- 
son    Navigation    Co.) 
Architect — Warren   and   Wetmore,    New 

York  City. 
Purchasing   Agent.s — Lindgren  &   Swin- 

erton,   225   Bush   St.,   S.  F. 
Contractor^ — Ralph    Woolley,    Honolulu 

Hawaii. 
Heating  &   Ventilating — James   H.   Pin- 

kerton,  180  Jessie  St.,  San  Francisco 
Terra  Cittta — Gladding  McBean  Co.,  660 

Market   St.,   San    Francisco. 
Plnsteiing — P.    Bradley,    180    Jessie    St., 

San    Francisco. 
iiollotv  Metal  Work — Forderer  Cornice 

Works,  269  Potrero  St..  S.  F. 
As  previously  reported,  structural 
steel  was  awarded  U.  S.  Steel  Products 
Co..  San  Francisco;  hollow  tile  to 
Dickey  Master  Tile-California  Brick 
Co.,  604  Mission  St..  San  Francisco, 
mechanical  equipment  to  Jas.  H.  Pin- 
kerton.  180  Jessie  St.,  S.  F.;  and  wir- 
ing to  Hawaiian  Electric  Co.,  Hono- 
lulu,  T.   H. 


EL  CENTRO,  L.  A.  Co.,  Cal.— Archts. 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg..  L.  A.,  and  Don  W.  Wells. 
El  Centro.  are  preparing  plans  for  a 
G-siory  and  basement  class  A  addition 
tD  the  Barbara  Worth  Hotel  at  El  Cen- 
tro, for  Will  R.  Conway.  Stores  and 
office's  on  main  firs.,  125  guest  rms. 
in   upper  stories. 


All-Key 
Plaster  Lath 

(Patented) 
I(K>%     .Merhnnleal    Key. 


Plaster 
Wall    Board 

(Patent   applied    for) 
Vhv    l.attl    Word   In   Wait    Knard. 


CAIJFOUiMA    CEDAR    rKODUCTS   COMPANY 

STOCKTON.    CALIFORNIA 
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Cost,    $200,000 


Completing  Plans. 

HOTEL 

NAPA,    Napa   Co.,    Cal. 

Five-story  steel  and  brick  hotel  build- 
ing   (100    rooms,    80%    baths). 

Owner — Napa  Hotel  Co. 

Architect    &    Contractor — Davis-Heller- 
Pearce    Co.,    Weber    and    California 
Sts.,   Stockton. 
Plans    will     be    completed    and     sub- 
bids    will    be    asked    about    the    first    of 

February. 

Bids   Being  Taken   For  Masonry   Work. 
HOTEL  Cost,    $1,500,000 

OAKLAND,   Alameda   Co.,    Calif.      Nine- 
teenth  and  Franklin   Sts. 
Ten-story     class     B     hotel     building    of 

Spanish      architecture      (300     guest 

rooms). 
Owner    —    J.    K.    Learning,    Ray    Bldg., 

Oakland. 
Architect  —  W.    H.   Weeks,   Ray   Bldg., 

Oakland. 
General   Contractor   —   Anton   Johnson, 

Call    Bldg.,    San    Francisco. 
Elevators — Otis    Elevator    Co.,    1    Beach 

St.,  San  Francisco. 
As  previously  reported:  Terra  cotta 
to  Gladding,  McBean  &  Co.,  22nd  and 
Market  Sts.,  Oakland;  well  boring  to 
J.  M.  Ough,  1201  E-12th  St.,  Oakland: 
painting  to  J.  J.  Bardon,  354  Hobart 
St.,  Oakland,  original  bid,  $14,213; 
electrical  work  to  Sever  in  Elec.  Co., 
828  Mission  St.,  San  Francisco,  origin- 
al bid,  $22,840:  roofing  to  Bradhoff 
Roofing  Co.,  1278  E-34th  St.,  Oakland, 
original  bid,  $2669;  removal  of  ste^:! 
forms  to  SteeK'orm  Con'racting  Co, 
Monadnock  B'.dg.,  San  Francisco,  orig- 
inal bid,  $8500;  heating,  ventilating 
and  plumbing  to  Scott  Co.,  381  11 '.h 
St.,    Oakland,    bid    $108,607. 


MONTEREY,  Monterey  Co.,  Cal.— 
Cherry  Vosmer,  Monterey,  at  approx. 
$4500  "awarded  contract  for  sheet  metal 
wo-k  in  connection  with  new  hotel  for 
Je:in    Juillard. 


VANCOUVER,  Wash.— J.  A.  Scully  of 
Tacoma,  representing  Hansen  &  Row- 
land, insurance  and  bond  b  oke'S  '^f 
that  city,  bnc'<s  pro-^n^al  to  pv  c*:  $40'!,- 
000  community  ho'el  hu  Iding  if  citizens 
will  subc.i-ibe  $75  f'On  in   the  project. 


ALHAMB^'A,  Los  Angple-  C^..  Cal.— 
Architects  Starre't  <<!:  ""ayne,  426  West- 
ern Mutual  Life  B'd.i;-..  Los  Ang-^les,  arr- 
completing  rcvse^i  ii"an'^  .'or  '-^t-^r-- 
and  basement,  125-room  reinforced 
concrete  hotel  apar  run  s  h  n  :  st  ; -j 
building  at  S.  '""^rfl^Id  Ave.  an:l  Fi'st 
St.,  Alhambra,  for  the  Alhamb  a  '  om- 
munity  Hotel  Co.-  171 -g^  feel,  rein- 
forced concrete.  1007o  bi  h  ;  3  eleva- 
tors, 2  passenger  and  1  f  eight;  >300,- 
000.     Bids  will  be  tai  en  soon. 

CRESCENT  (  ITY,  D  1  N  rte  Co.,  Cal. 
Norman  R.  Coulter,  architect,  4i  Kear- 
ny St.,  San  Francisco,  is  conferring 
with  local  intereft-;  regarding  the 
erection  of  a  modern  hotel  building.  He 
has  advised  O.  C.  Lau.'f,  local  hotel  man, 
that  a  San  Fra  citco  contractor  is 
willing  to  fina:ice   thj   project. 

PORTLAND,  Ore.  —  Archt.  Wm.  C. 
Knighton,  U.  S.  Bank  Bldg.,  commis- 
sioned to  prep.Tre  plans  for  nurses' 
home  at  coun'y  hospital  grounds  for 
wh  ch  $108,000  is  available  from  coun- 
ty   budget. 


rh<>n«    M'ss' 
Re.- 


n    2607 
Phone    Mission    5228 


Fire  Proteclion  Products  Co 

FIRE  DOO^  EXPERTS 

Knianirln.      <  opper      nnd       Broncc 

Doom    and    TVIm 

ornunii' titfil    Rntronr^n 

Sh«'«-t    M<-l:il    Work   of   Every 

DoHcriM'lon 

rHAS     SCHI-LIHEIS.    Mjfr. 

aH7-3iH»   TWKV'riETH    STREET 

nenr     lluriison    St. 

s\>    Kn*>risco.  calif. 


SEATTLE,  Wash. — Seattle  Construc- 
tion &  Finance  Co.  (Arthur  Gerbel, 
president),  Seattle,  at  $202,860  awarded 
contract  to  erecit  10-stoi^y  fireproof 
hotel  to  be  erected  for  Vance  Lumber 
Co.  at  s.  w.  7th  Ave.  and  Stuart  St. 
Plumbing  to  Sullivan  Bros.,  at  $44,840 
and  heating  to  West  Coast  Heating  Co., 
$11,477.  Contracts  for  electric  worlv, 
painting,  marble  and  elevators  are  yet 
to  be  awarded.  V.  W.  Voorhies,  ar- 
chitect, Seattle. 


ICE  AND  COLD  STORAGE 
PLANTS 


Contracts    Awarded. 

SKATING    RINK  Cost,    $60,000 

SAN  FRANCISCO,   48th  Ave.,   bet.  Law- 
ton    and    Kirkham. 

Ice  skating  rink. 

Owner — Withheld. 

Engineer — James   T.    Ludow,    460   Mont- 
gomery   St.,    San    Fancisco. 

Architect     —    Powers     &     Ahnden,     460 
Montgomery   St.,    S.    F. 
Engineer    Ludlow    announces    that    it 

is    planned    to   open    the    rink    February 

1st. 

Steel — Herrick    Iron    Works,     18  th    and 
Campbell    St.,    Oakland. 

Concrete — &'.  A.   Chase,  80   Douglass  St., 
San    Francisco. 

STOCKTON,  San  Joauuin  Co.,  Cal.— 
Davis-Heller-Pearce  Co.,  Inc.,  Weber 
and  California  Sts.,  Stockton,  at  approx. 
$20,000  has  contract  to  erect  one-story, 
50  by  100  ft.,  reinforced  concrete  and 
bricl<  addition  to  plant  at  Gloria  Ice 
Cream  o..  Oik  and  Aurora  Sts.  Will 
he  occup'ed  by  oflJices  and  ice  manu- 
facturing plant. 


POJVER  PLANTS 


MODESTO.  Stiinlslaus  Co.,  Cal.— Mo- 
d-^st  )  Ir.  igation  District  authorized  by 
L'late  Cond  Certification  Commission  to 
U.3C  $81,000  voted  for  an  underground 
system  of  wires  for  extension  of  its 
overhead  system. 


TULARE,  Tulare  Co.,  Cal.— Southern 
Californ"a  Edis  n  Co.,  Los  Angeles,  has 
'ompleted  plans  and  construction  will 
be  started  shortly  on  a  $90,000  sub- 
station. 


CALIFOPNIA— Pacific  Gas  &  Elec- 
tric Co.,  245  Market  St.,  San  Francisco, 
w.;l  expend  approx.  $25,000,000  during 
1926  for  improvements  and  extensions 
including    the    following    projects: 

Pit  4  dam  and  intake,  $1,740,000  of  the 
total  of  $15,000,000  which  the  completed 
planL  will  cost. 

Service  Improvements  in  S'an  Jos€ 
and   vicinity,    $750,000. 

Manteta-Sallnas  transmissi  n  line, 
$598,000, 

Cont  nuation  of  work  of  ;aisint; 
Fordyce    dam,    $400,000. 

I\jH:  t   ca  ."-ubstation,   $2;)o,0C0. 

Drum  canal  and  Spaulding  tunnel, 
$200,000.. 

Kayward  substation,  $19,1, COO. 

Redwood    City    substation,    $175,000. 

San    Mateo    substation,    $1(5,000. 

Salinas    substation,    $128,000. 


ABERDEEN,  Wash.— Election  to  b-.- 
held  Mar.  21  by  city  to  vo  e  $2,000,000 
bond  issue  for  const,  of  hydro-electric 
power    plant    on    Wynocche    River. 


CROWE 

CI.  ASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

K(|iii|ipe<l   To    Handle 
.Any    Size    Jolu 

DIKECT   FACTORY    BUYERS 


PORTLAND,  Ore. — Following  expen- 
ditures are  planned  this  year  by  Pacific 
Power  &  Light  Co.,  Gasco  Bldg.,  Port- 
land: $275,000  for  miscellaneous  exten- 
sions for  new  business;  $60,000  to  re- 
build section  of  60  KV  line  bet.  Pasco 
and  Yakima;  $25,000  for  sub-station  at 
Astoria;  $30,000  for  11  KV  line  to  serve 
Fallbridge  10-mi.  east  of  The  Dalles; 
$30,000  to  reconst.  Prospect  Heights 
line,  adjacent  to  Walla  Walla. 


PORTLAND,  Oe. — Following  expen- 
ditures are  planned  this  year  by 
Northwe-stern  Electric  Co.,  Pittock  Blk  , 
Portland;  $250,000  for  miscellaneous  ex- 
tensions for  electrical  service;  $36,800 
for  steam  service  extensions;  $45,000 
to  rebuild  No.  1  turbine  at  Lincoln  St. 
station.  Construction  will  be  started 
this  year  on  $132,000  general  store- 
house, funds  for  which  were  provided 
in  1925  budget.  Latter  will  be  rein- 
forced concrete  constuction. 


PORTLAND,  Ore. — Following  expen- 
ditures are  planned  this  year  by  Port- 
land Gas  &  Coke  Co.,  Gasco  Bldg.,  Port- 
land: $240,000  for  high  and  low  pres- 
sure main  extensions;  $135,000  to  install 
new  services  to  customers;  $104,000  for 
meters  and  governors  for  additional 
service;  $63,000  for  preliminary  work  on 
new  generator  building  at  Gasco  plant, 
(cost  $109,000).  In  the  company's  con- 
tingent budget  the  following  is  contem- 
plated: $220,000  for  new  generator  of 
5,000,000  cu.  ft.  capacity  and  $109,000 
for  structure  to  house  additional 
equipment   for   gas    production. 


SAN  FRANCISCO— Until  Jan.  27,  12 
noon,  bids  will  be  received  by  F.  W. 
Taylor,  purchasing  agent.  Southern 
Pacific  Co.,  65  Market  St.,  to  furnish 
and  deliver  at  points  designated  by 
company,  electric  motors  and  control 
apparatus  as  required  during  the  cal- 
endar year  1926.  Spec,  obtainable  from 
above  office. 


PUBLIC  BUILDINGS 


SANTA  BARBARA,  Cal.— Santa  Bar- 
bara county  supervisors  have  officiall.v 
com.missloned  Architect  Wm.  Mooser, 
San  t- raiicisc  1.  to  preijai-e  preliminary 
plans  for  new  Santa  Barbara  court 
house,  pepiration  of  working  plans 
n-'t  to  be  started  until  outcome  of  next 
bond  elcc'ion  is  determined.  Electors 
will  be  asked  to  vote  $600,000  at  next 
e'.ecti  n.  First  issue,  which  would 
have  prtdived  $980,000,  was  defeated. 


PACIFIC  COLONY,  L.  A.  Co.,  Cal. — 
L.  A.  Geisler,  162  S  Middleton,  was 
awarded  genl.  contr.  at  $92,585  for 
o  ecting  a  reinf.  cone,  power  house 
r.nd  two  reinf.  cone,  and  hollow  tile 
cotiages  for  inmates  at  Pacific  Cclony, 
r^ar  Ponoma,  for  State  of  California; 
plans  by  State  Archt.  Geo.  B.  McDou- 
gall,  Sacramento. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  Building  Inspector  Walter  Sco't 
has  ijrcpared  preliminary  p'j.ns  for 
remodeling  the  city  hall.  Fu  the-  de- 
tals  will  be  published  when  estimates 
of  cost  are  submitted. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
City  trustees  contemplate  erection  of 
new  city  office  and  assembly  room  ad- 
joining the  present  flrehouse;  est.  cost, 

$2500. 


JOOST  BROTHERS 

BuilJlers'  Hardware 
Tools,  Etc. 

(M«-mher!<    BiillderB'     Rxchnnee) 
|rtV«    M  \  RKKT    «IT. 


Phnn^   Ma-' 


franoluro 
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OAKLAND,       Calif.— Following      bids 
received-^' EL    K:  i^turgis,;  .city    elerk, 
to    fur.^.-an'd    instacn-^!-^?    visible-  card    in- 
dex cabrnets  for  Fire.  Dept.: 
KardoJt      Kand      Co..      Tribupe 

Tower,  Oakland  (low)  . . .  .$3,72.-).  (5 
Scliwabaclier-Frey    Co .-.  .    3,876.90 

PORTLAND,  Ore.  —  City  Biag.  iri^ 
spector  H.  R.  Plummer  preparing:  esti- 
itiate.s  of  co.st  for  additionai  stories  to 
two  wii>gs  of  city  hall  fronting  4lh  St. 
and  additional  story  ovef  the  semi- 
circultyr  aeei.ion  of  ♦he^buiiaing. 

RENO,  Nevada— Architect  Robt.  D. 
Farciuhar,  Security  BIdg.,  Reno,  pre- 
paring plans  for  three-story  and  \>as<^_ 
ment  reinforced  concrete,  briclc  and 
stone  library  to  be  erected  at  the  Uni- 
versity of  Nevada;  will  be  50  by  150 
feet  with  copper  roof. 


OAKLAND,  Cal.-^Until  Feb.  8,  10:30 
A.  M.,  bids  will  be  received  by  Geo.  E. 
Gross,  county  clerlt,  for  alterations  and 
additions  to  county  courthouse,  5th  and 
Broadway  Sts.  Cert,  chccli  10%  pay- 
able to  clorlt  r.efi.  Plans  obtainable 
from  (.lerlv  on  deposit  of  $25,  return- 
able. See  eall  for  hid.s  under  i>Hiciiil 
|ir(>ii:>s:il  sootloii   in   tlii.s  issue. 


RESIDENCES 


To   Be   Done  By    Day's   Work. 
RESIDENCE  .      ■      Cost,    $10,000 

OAKLAND,    Alameda    Co.,   .Calif.        911 

Larkspur  Road. 
Two-story     8-roorri    frame    and    stucco 

residence.  '  •  „   ,  , 

Owner  —  A.    R..   Ljapham,    958    Warfield 

Ave.,    Oakland. 
Architect — None. 


I'lans  F'.eing  Prepared.    ,. 

RESIDENCE  Cost,   $10,000 

BURLINGAME,   San   Mateo  Co.,   Cal. 
Two-story    frame   and    stucco   residence 
Owner — D.   W.  Jost. 

Architect — .T.     H.     Thomas,     Mercantile 
Bank  Bldg.,  Berkeley. 


I'lans   Being   Prepared. 
RBSlDiiNCE  -  •    --=;.-   Cost,   J.1 2,000 

SAN    ANSELMX),    Marin    Co.,    Cafif; 
One-story   brick   veneer  residence  with 

tile   roof.  i 

0\rhcr---(;has.    Coleman. 
Architect— Walter  F9,lchi-  Hearst  .Pldg., 

San  Francisco.  i 

Plans     will    be    complet*'d     in    .about 
two   .weeks.'  .  ; 

Contract  Awarded.  '  T 

KESIDENCEy  Cost,  f«000  each 

BERK.:^LBY,  Alameda, Cp.j^Ca,!.  Dwight 
Way  hear  Hilliiide. '*  •  '  '' •  " 

'i'wo  two-story  f'-ame  and  stucco  resi- 
dences. 

Owner — Mrs.  Meeks. 

Architect  —  Gwynn  Officer,  Berkeley 
Bank   Bldg.,   Berkeley. 

Contractor — W.  P.  Jones,  2218  Los  An- 
geles Ave.,   Berlteley. 


''outract    Awarded. 

liESIDEXCE.  Cost,    $15,000 

PIEDMONT,   225  Terrace  Avenue. 
2-story     9-room     frame    residence     and 

garage. 
Owner — Edw.     M.     Huie,     5437     Shaffer 

Ave.,   Berkeley. 
Designer        and        Contractor  —  Albert 

Church,   845   Calmar  Ave.,  Oakland. 


Plans   Being   Prepared. 

'■RESIDENCF:  cost,  ?12,000 

BERKELEY,   Alameda   Co.,   Cal.      Santa 

Barbara   Road. 
Two-story   frame   and   stucco   residence. 
Owner — C.   C.   Staehling. 
Architect — J.     H.     Thomas,     Mercantile 

Bank   Bldg.,   Berkeley. 


Contract    Awarded. 

P.ESIDE.NTE  Cost,    $15,000 

SAN  FRANCISCO,  NW  Lake  and  30th 
.\ve. 

Two-story  and  basement  frame  resi- 
dence. 

Owner  —  Maurice  Moskovitz,  290  30th 
Ave.,   S.   F. 

Architect — Earle  B.  Bertz,  168  Sutter 
St.,  S.  F. 

Contractor — Allen  &  Co.,  168  Sutter  St., 
San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.   $10,000 

OAKLAND,  615  Santa  Ray  Avenue. 
One-story  7-room  frame  residence. 
Own&r — Fred   Bowersmith,    620    Stewart 

Bldg.,    Oakland. 
Architect — None. 
Contractor — A.    L.    Vezina.    620    Stewart 

Bldg.,  Oakland. 

Contract  Awarded. 

RESIDENCE  Cost,    $22,500 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  Uni- 
versity Avenue. 

Two-story  8-room  frame  and  stucco 
residence. 

Owner — Mrs.   A.  L.  Shannon. 

Architect — Joseph  L.  Stewart,  703  Mar- 
ket St.,  San  Francisco. 

Contractor — Keystone  Constr.  Co.,  417 
Market  St.,  San  Francisco. 


Contract    Awarded. 

FLAT   BLDG.  Cost,    $12,000 

S.\N    FRANCISCO.      Green    near   .lori-  » 

Two-story  frame  and  stucco  flat  build- 
ing   (2   flats,   6   rooms   each). 

Owner — Mrs.   "^ateman. 

.Architect  —  .""abie  &  Hildebrand,  110 
S'utter   St.,    San    F'rancisco. 

Contractor — L.  Bloom.  San   Francisco 


Contract   Awarded. 

RESIDENCES  Cost,  (2)  at  $6000  ea. 
n)   at  $5000. 

BERKELEY,  Alameda  Co.,  Cal.  No.  10.">3 
and  1059  Euclid  Ave.;  No.  1075 
Keith   Ave. 

Two  one-story  6-room  frame  residence 
and  1  1-story  5-room  frame  resi- 
dence. 

Owner — Mary  Roeth,  174  41st  St..  Oak- 
land. 

Designer  &  Contractor — C.  F.  B.  Roeth, 
2524   Cedar  St.,   Berkeley. 


Plans   Completed. 

RESIDENCES  Cost,    $16,000 

BERKELEY,  Alameda  Co.,  Cal.  W 
Avis  Road. 

Two  two-story  frame  and  stucco  resi- 
dences. 

Owner  &  Builder— Claus  A.  Tornell,  339 
15th    St.,    Oakland. 

Architect— J.  C.  Thayer,  339  15th  St., 
Oakland. 


"Westest" 

• ,:  Dead  Front  Safety 
V  !  Panel  Boards  with 

,.',  Cabinet    ..;..,,,.,, 

New     style     duplex,     type 

as    illusiralcd,    "Westesl" 

Dead     iront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for    testing.      Fittings  are 

G.     E.    standard    and    are 

mounted     on     Johns-Man- 

ville       ebony       asbestos 

wpod.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  &  Pengilly,  Inc. 

Member   California    Development    Association 
Cnlifornin   Electrnglsts'  Assoriatlon 
Alnnnfnoturers   and 
DiNtributorn   of 

"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 
Snn  Francisco 

Phonens      Hemlock   3874 
Hemlock   387S 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catnlotcnnd  Prices   on   Request 


A  "Plttsbnrsr"  Antomntlc 
Gas  Water  Heater  In- 
stalled In  the  Home  Indi- 
cates high  quality 
thronghoui. 

Recommended  and  speci- 
fied by  all  of  the  loading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg;  Perfect 
Service." 

"Hot  water  quick  as  a 
wink  " 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

•PITTSBITRG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TA^fK  WATER  HEATERS 


I  309  13th  Street 

OAKLAND 

Send  For  Catalogs 


478  Sutter  Street 

SAN  FRANCISCO 
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Con' tvuct  =  on  Under  Way. 

r>ESIDKNCE  Cost,    $30,000 

BEEKBLEY,  Alameda  Co.,  Cal.  Ar- 
1  !  gton   District. 

T\vo-s:ory   frame   and   stucco   residencf. 

Owntrr — F.   L.   Xaylor. 

Architect— W.  H.  RatcIifE  Jr.,  Mercan- 
tile  Bank    Bldg.,   Berkeley. 


Contract   Awarded. 

.  ESIDENCE  Cost,    $20,000 

TALO  ALTO,  Santa  Clara  Co.,  Cal.   Cor. 

University  and  Pope. 
Two-story    7-room    frame      and      stucco 

residence. 
Owner — Mr.   Grover  Xeal. 
Architect  —  Joseph      U.      Stewart,      703 

Market  St.,  San  Francisco. 
Contractor — Keystone    Lonstr.    Co.,    41/ 

Market  St.,   San  Francisco. 


To  be  Done  by  Day's  Work. 
RESIDENCE  $11,000 

BERKELEY,     Alameda     Co.,     Cal.       No. 

1655   Euclid  Ave. 
Two-story    6'room    frame      and      stucco 

residence. 
Owner— Kilman    Bros.,    3099    Telegraph 

Ave.,    Oakland. 
Architect — None. 


LOS  ANGELES,  Cal. — Archt.  McNeal 
Swasey,  405  Hibernian  Bldg.,  is  pie- 
paring  wkg.  plans  for  a  duplex  res. 
at  cor.  1st  St.  and  Orange  Dr.,  for 
George  J.  Tucker.  Spanish  style,  14 
rms.,  4  baths,  frame  and  stucco  constr., 
clay  tile  rfg.,  pine  trim,  oak  firs., 
tiled  baths,  basement  unit  htg.  sys; 
$22,000. 


Bids   To  Be   Asked  Next   Week. 

RESIDENCE  Lost.    $2r>,000 

PIEDMONT,  Alameda  Co.,  Cal.  Pros- 
pect  Road   and   Oakmont   Ave. 

Two-story  and  basement  frame  and 
stucco    residence,    with    tile    roof. 

Owner — E.    H.    Fenton. 

Architect— I/eonard  H.  Ford,  306  14th 
St.,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $10,000 

SAN    FRANCISCO,    St.    Francis    Wood. 

One-story  and  basement  frame  resi- 
dence. 

Owner — John  T.  E.  Stoll,  2611  Larkin 
St.,    S.    F. 

Architect — Willis  E.  Iluson,  DeYoung 
Bldg.,    S.    F. 

Contractor — Miller  &  Van  Horn,  148i 
Eddy  .'jt.,  S.  F. 

To   Be    Done    By    Dav's   Wor'c. 
RESIDENCES  ost,    each    $300o 

SAN  FRANCISCO,  S  Mt.   Vernon    VV   Dri 

Monte. 
Five     one-story     and     ba.;enu-nt     fram'.- 

residences. 
Owner — C.     R.    Janssen,     Hearst     Bldg., 

San   Franci.'-co. 
Architect — None. 


Contract  Awar.lcd. 

RESIDENCE  Cost,    $11,314 

SAN  MATEO,  tan  Mat.o  o.,  Cnl.  9.h 
Ave.    152    from   County   Road. 

Two-story  frame  and  stucco  residence 
and  garage. 

Owner — Francis  T.  Lapp,  24  No.  D  St., 
San    Mateo. 

Designer  &  Conlract-^r — Mitchell-Jack- 
son &  Co.,  Homestead  St.,  San 
Mateo. 


Cintr-ci.   yiv\-aided. 

RESIDENCES  Cost,   $10,000 

SAN    FRAN*  irCO,     U    28:  h    Ave.    N    of 

Kirkham    ;t. 
Two    one-stor\     f  a  no    residences. 
Owner — E.    N.    ^'niith. 
Architect — Noi  ;\ 
Contractor — R    b-ns-n  &  Johnston,   1316 

Fulton    St..    S.    F. 

BEVERLY  HILL  J,  Los  Angeles  C -« 
Cal.— Architect  T.  Dcverlv  Keim  J  " 
Haas  Bldg.,  has  ouipleted  plans  and 
IS  taking  bids  f  .r  two-story  Engl  «:li 
style  re.-:idencc  at  Beverlv  Hills  fur 
John  Hancock:  12  rooms,  4  baths,  frame 
construction,  l.-.-ick  venoer,  .'^late  roof- 
ing, hardwo  >d  ^i  d  pine  tiim,  oak  noor>- 
brick  mantelF,  tiled  baths,  unit  gas 
healing,    water  heater. 

BEVERLY  HILL  J,  L  s  Angeles  Co., 
Cal. — Architect  \.  ill. an  Bruce,  4221  S 
Broaduai,  Los  Angeles,  bas  c.)mpleto(i 
preliminary  plan.s  for  a  18-room  re.si- 
dcnce  at  Bevtrl.v  Hills,  owner's  name 
withheld:  83x8'>  feet,  brick,  3-story  and 
basement,  comjiosition  roofing  7  tiled 
baths,4-car   garage;    $90,000. 


CONCRETE 


Sacramento,  October  1st,  1925 
Sandy  Pratt,  President, 
Pratt  Building  Material  Company, 
All   Over  California. 
Dear  Mr.  Pratt: 

We  have  a  wonderful  scheme  to  secure  all  the  wild  ducks  you  and  your 
friends,  as  well  as  all  the  employees  of  your  Company  at  the  central  office  in 
San  F'rancisco,  and  the  sand,  rock  and  gravel  offices  at  Prattrock  (near  Fol- 
som),  Marysville,  Sacramento  and  Prattco   (Monterey  County),  can  possibly  eat. 

There  is  a  duck  pond  between  Dixon  and  "W'oodland  that  we  can  secure  for 
a  modest  sum  of  money.  We  were  down  inspecting  the  property  a  few  days 
ago,  and  the  ducks  we:e  so  thick  that  you  couldn't  see  the  sun,  and  they  have 
to  fly  so  close  together  tl  at  they  are  rubbing  all  their  feathers  off,  and  the 
ground  looks  like  the  new  cotton  fields  around  Oroville  or  a  busted  feather  bed. 

There  was  a  traffic  jam  during  a  rain  storm,  while  we  were  there,  and  the 
ducks  were  wedged  so  tight  together  in  the  air  that  not  a  drop  of  water  fell 
on  the  ground,  and  we  vi'ere  afraid  to  shoot  into  the  ducks,  because  if  we  made 
a  h  le  in  th  s  live  wedge  of  ducks,  the  water  might  have  come  down  and 
drowned  every  one  of  us.  Someone  suggested  taking  an  augur  and  boring  a 
hole  thiough  the  wedged  duck  jelly  and  letting  the  water  out  this  way,  but 
we   were  afaid   it  might  flood   the  land,   and  you  might  be  sued  for  damages. 

If  you  think  the  above  scheme  is  good,  send  up  $500,000  to  buy  the  right 
to  si  oot,  and  send  a  carload  of  shot-gun  shells  and  we  will  congest  the  mail 
and  parcel  post  with  ducks,  until  the  Southern  Pacific  officials  beg  us  to 
qu  t  shooting. 

Ycurs  very  truly, 
J.  B.  LONG,  District  Salesmanager,  Sacramento 
H.  C.   GATE,   Plant  Supt.  American   River  Sand   Plant 
CARROLL  STEPHENS, 
Mgr.    Golden    Gate-Atlas    Material    Co.,    Sacramento. 


LEAD  THE  fairy  tale. 

•  •      • 

LV  SANDY  Pratt's  cyclone  Salesmen. 

•  •      • 

.'.T    SACRAMENTO. 

•  •      • 

IF   CATE,    Long   and   Stephens. 

SOLD  PRATT'S  clean  sand. 

AND  HARD,   crushed   rock. 

•  •      • 

LIKE    THEY    shoot    ducks. 

•  «      • 

THEN  THE  Pratt  Building  Material  Co. 

•  *      • 

WOULD   STILL   be    waiting. 

•  •      • 

FOR   ITS   first   o;der. 

•  »      • 

1  OR  THE  spring  of  1847. 

THESE  BOYS  can  sell. 

»  ♦  ♦ 
SANDY'S  ROCK  anj  said. 

«  •  • 
BUT  THE  only  ducks. 

PwECEIVED   AT  the   central   office. 

•  *      • 

IN  SAN  Francisco. 

•  *     • 

DUr.INC    THIS  season. 

•  *      • 

V  EKE  CENT  in. 

•  ■     « 

BY  CAI.LOLL  Stephens'   father. 

•  •      • 

PPvOMINENT  BUSINESS  man  of  Dixon. 

•  *      • 

A.XD  \\Y   the  game   l<eeper. 

•  •      • 

AT  THE  ah-,vc  duckless  emporium. 

•  *      * 

Ar  D   S.\.-  l)V    Pratt. 

•  •      • 

IS  OF    -he-   opinion. 

•  •      • 

THAT   HE   v::n. 

•  •      • 

T.VKIO    .\    toy   pistol. 

AND  KILL  more  ducks. 

•  •      • 

THAN  THICSE  three  men, 

•  •      •  .      '  "^ 
NOW,    DE.A.R   reader. 


IF  YOU  can  write. 

•  *      * 

TO  SANDY  Pratt. 

•  •      • 

GIVING   HIM   advice. 

•  »      «^ 

ABOUT  THESE  duckless  salesmen. 

•  •      • 

£ANDY    WILL  publish. 

•  •      • 

ANYTHING   YOU  write. 

•  •      • 

IF   YOU  a.e  not  a  writer. 

•  •      * 

PHONE  LONG  and  Gate. 

«     «     * 

AT  SACRAMENTO  Main  895. 

•  •      • 

O.l   STEPHENS   at  Main   207. 

AND   GIVE    them   some   advice. 

•  •      * 

"I   THANK   you." 


This  duck  scene  shows  Jack  Long 
( Saitsmnnager  at  Sacramento),  H.  C. 
Cate  (plant  Superintendent  at  the 
.-\nurican  River  Sand  plant),  and  Car- 
cill  Stepbrns  (Sacramen.o  I\I;inager  for 
the  Golden  Gate-Atlas  Co.— Pratt's 
i. linkers.  1  ah  and  A  Streets)  all  sell- 
ing Sandy  Pratt's  clean  sand,  hard  rock 
and  vva>.iied  g.avel,  sho  l.iit;  away  tht> 
carload  of  sh  tgun  shells  p  lid  for  by 
Sandy  Iratt  (read  letter  at  the  head 
oJ  this  story). 
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LOS  ANGELES,  Cal.  —  Glenn  O. 
Winget,  3950  W.  6th  St.,  awarded  con- 
tract for  all  work  complete  for  erect- 
ing 2-story  Spanish  style  residence 
at  Flintrldge  for  Singleton  Smith;  Ray 
J.  Kleffer,  707  Great  Republic  life 
Bldg.,  Los  Angeles,  architect;  12 
rooms,  4  baths,  frame  and  stucco  con- 
struction; cast  stone,  wrought  Iron, 
handmade  tile  roofing,  hardwood  and 
pine  trim,  2-story  living  room  and 
hall,  oak  floors,  tiled  baths,  steam 
heating,  water  softener,  water  heater, 
vacuum  cleaning,  electric  refrigerator; 
$35,000. 


January  14,  1926 
To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,  each  $4000 

SAN   FRANCISCO,   W   Lenox   S  Taraval 

St. 
Eleven   one-story   and   basement    frame 

residences. 
Owner  —  Meyer    Bros.,    1    Montgomery 

St.,    S.    F. 
Architect — None. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Archt.  Wallace  Neff,  801  Central  Bldg., 
Pasadena,  is  taking  bids  for  a  2-story 
14-room  frame  and  stucco  dwlg.  at 
Beverly  Hills,  for  Mrs.  Charlotte  Pick- 
ford;   45x75    ft.,   lawn   sprinkler   system. 


Bids   Being   Received. 

REtylDENCE  Cost,    $10,000 

SAN  FRANCIISCO  SE  St.  Francis  Blvd. 
and  San  Benito  Way. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Chas.  M.  Goodman,  315  Mont- 
gomery  St.,   San   Francisco. 

Architect — Gottschalk  &  Rist,  Phelan 
Bldg.,  San  Francisco. 

Superintendent  —  Hans  Hansen,  % 
Architect. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

'The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  (my  WUtco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


Mi  tSXtt  Sam* 
tUk  rnadaco 


LOS  ANGELES,  Cal.  —  Architects 
Morgan,  Walls  &  Clements,  1124  Van 
Nuys  Bldg.,  have  prepared  plans  and 
will  take  bids  this  week  for  a  large 
residence  at  Aberdeen  and  Vermont 
Aves.  for  Mr.  Mankowski.  English 
style,    16    rooms,    5    tiled    baths. 


MARYSrVILLE,  Yuba  Co.,  Calif.— Mc- 
Daniels  and  Burroughs,  general  con- 
tractors, Marysville,  granted  building 
permits  to  erect  six  additional  dwell- 
ings in  13th  St.  bet.  H  and  I  Sts.;  5 
rofjms  each;  frame  and  plaster  con- 
struction. Firm  has  a  number  of  such 
structures    now    under   construction. 


SCHOOLS 


SAN  RAFAEL,  Marin  Co.,  Cal.— J.  A. 
Bryant,  185  Stevenson  St.,  San  Fran- 
cisco, is  apparently  low  bidder  on  three 
general  construction  propositions  to 
erect  one  and  one-half-story  five-class- 
room school,  for  San  Rafael  School 
District.  N.  W.  Sexton,  architect,  De 
Young  Bldg.,  San  Francisco.  Bryant 
submitted  low  bids  as  follows  for  gen- 
eral construction:  brick,  $27,423;  plain 
concrete,  $26,823;  reinforced  concrete 
llt-ll^-  ^-  P-  McGrath,  San  Rafael  at 
$<27,390  submitted  low  bid  for  hollow 
tile  construction.  Following  is  a 
complete  list   of   bids  received: 

J.  A.  Bryant  (a)  general  construction 
brick,  $27,423;  (b)  general  construc- 
tion, hollow  tile,  $27,463;  (c)  general 
construction,  plain  concrete,  $26,823-  (d) 
general    construction,    relniorced      con- 

Jif4'    *.o'^2^=    (^>    ^'"'t    heating   plan". 
♦  18(0,    (f)    gas    fire    hot    water    heating 

llfeo""'  *^^"''''  ^^^  electric  heating 
,„-f^s  J.  McLaughlin,  San  Francisco  (a) 
$31,725;  (b)  $31,275;  (c)  $31,125-  (d) 
?31.425;  (e)  $2250;  (f  no  bid;  g>  '$iooO 
S^h''•''«^'~^^^^l;?*'°'=^•  S^"  Francisco  (a) 
f^n'^nn'  /"^^H"'"*  =  (c>  *30,557;  (d) 
$30,(00;  (e)  $2427;  (f)  no  bid;  (g)  $1631 
r,.'^J^r.f9J}^^S,  Oakland  (a)  $29,612; 
1^.>  F9'5^2;  (c)  $30,112;  (d)  $30,609  (e 
$^27(;    (f)    no   bid;    (g)    $1410 

-riJ^-/?\  ^1'?°'"^*^'   San   Rafael    (a)    $27.- 
'50;    (b)    $27,390;    (c)    no    bid;    (d)    $28- 
300;   (e)   $2300;    (f)    no   bid;   (g)    $1410 
t  J\a^-  P\  ^"^J'    ^°-    (^>    ?34,200;    (b) 
$2400;    (f)    no  bid;    (g)    no   bid. 
-.o^'^'A^  ^  Jackson,  San  Rafael  (a)  $30,- 
i?9'    i^}    f?^„"5:    ('=>    "o    bid;    (d)    $28- 
212;    (e)    $1925;    (f)    $1695;    (g)    $1410. 
,oP;,?^^"'"''    Vallejo    (a)    $31,513;    (b) 
$31,113;     (c)     $29,342;     (d)     $29,113;     (e) 
$2140;   (f)    $1758;    (g)   $1500. 

E.  K.  Nelson  (a)  $29,215;  (b)  $28,815: 
(c)  $28,900;  (d)  $29,515;  (e)  $1829;  (f) 
no  bid;  (g)   $1339. 

Cobby  &  Owsley,  San  Francisco  (a) 
$28,590;  (b)  $28,680;  (c)  $28,350;  (d) 
$28,440;   (e)   $2235;    (f)   $1885;   (g)   $1405. 

Anton  Christenson  (a)  $30,000:  (b) 
$29,800;  (c)  no  bid;  (d)  $29  263  (e) 
$2080;    (f)    no    bid;    (g)    $1500. 

Geo.  A.  Shields,  San  Rafael,  bid  $2300 
for  gas  fire  heating.  Vogel  Electri'' 
Works,  San  Rafael,  bid  $1369  for  elec- 
tric heating;  W.  D.  Cashel  bid  $2100  for 
gas  fire   heating. 

Electrical  Development  Co.  of  Cali- 
fornia (F.  J.  McDonough),  bid  $1790 
for    electric    heating. 

Bids    taken    under   advisement. 


Plans   to   be  Out   in   a   Few   Days 
SCHOOL  BLDG.  Cost    $70  000 

ANTIOCH,    Contra   Costa   Co.,   Cal.     ' 
One-story     reinforced     concrete     gram- 
mar   school    building. 
Owner   —   Live   Oak-Antioch    Grammar 

School   District. 
Architect  —  Davis-Heller-Pearce     Co.. 
Inc.,    Delta    Bldg.,    Stockton. 

Plans  To   Go   Out  For  Figures  Shortly. 
SCHOOL  Cost. 


StuJ  til  i»fuirit$  19  mfTtr  Offitt. 


CROCKETT,   Contra   Costa   Co..    Cal. 

Group  of  reinforced  concrete  high 
school  buildings  to  include  steel 
frame  auditorium  with  seating  ca- 
pacity of  1300.  steel  rrame  gymna- 
sium (boys  and  girls'),  three-story 
administration  building,  frame 
shop  buildings  with  concrete  floors 

Owner  —  Crockett  Union  High  School 
District. 

Architect — A.  A.  Brown,  215  Market  St. 
San   Francisco. 
Bids  will   probably  be  advertised   for 

next  month. 


ir, 
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HERMOS'ILLO,  Son.,  Mexico— Secre- 
tary of  Education  has  ordered  estab- 
lishment of  60  new  rural  schools  in 
state  of  Soriora. 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
Until  Jan.  25,  7:30  P.  M.,  bids  will  ba 
received  by  Norman  M.  Nasits,  cleric, 
San  Bruno  Parle  School  District,  for 
alterations  and  additions  to  North 
Brae  School.  W.  H.  Weeks,  architect, 
369  Pine  St.,  San  Francisco,  and  1924 
Broadway,  Oakland.  Cert,  creek  5% 
payable  to  clerk  req.  See  call  £«r  bid.s 
under  official  proposal  section  in  this 
is.sue. 


MADERA,  Madera  Co.,  Cal.— Until 
Jan.  25,  2  P.  M.,  bids  will  be  received 
by  H.  C.  Austin,  clerk,  Madera  School 
District,  to  plaster  ceilings  of  class- 
rooms and  arcades  in  main  building  of 
Pershing  Elementary  School.  Cement 
plaster  to  be  used  on  arcade  ceilings; 
Empire  hardwall  plaster  in  class- 
rooms; metal  lath  throughout.  Speci- 
fications  obtainable   from   clerk. 

SACRAMENTO,  Cal.— Until  Jan.  25,  5 
P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes,  Secty.,  Board  of  Education, 
to  fur.  lumber  for  schools,  delivered  i'. 
o.  b.  School  Administration  Bldg.,  21st 
and  L  Sts.  Cert,  check  1U%  payable  to 
Bd.  of  Education  req.  Lists  of  ma- 
terials desired  obtainable  from  Busi- 
ness Manager   of  Board   of   Education. 


VISALIA,  Tulare  Co.,  Cal.— Until  Jan. 
19,  11  A.  M.,  bids  will  be  received  by 
Wesley  F.  Waldon,  clei-k,  Hot  Springs 
School  District,  to  erect  one-story 
frame  school.  Ernest  J.  Kump  Co.,  ar- 
chitects, Rowell  Bldg.,  Fresno.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
obtainable  from  architects.  See  call  for 
bills  under  official  iiropusal  section  in 
this  is.>sue. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
Jan.  27,  bids  will  be  received  by  L.  A. 
Board  of  Educatioii  tor  one-story  and 
part  two-story  13-classroom  school 
building,  195x61  feet  at  Euclid  Ave.  site, 
3029  Oregon  St.  Separate  bids  on  gen- 
eral, plumbing,  painting,  heating  and 
Ventilating  and  electric  wiring.  PxaUo 
and  specifications  obtainable  at  761  L. 
A.  Chamber  of  Commerce  Bldg.  Cert, 
or  cash.  chk.  or  bond,  5%.  Wm.  A. 
Sheldon,   secretary;   ;SiUU,U(J0. 


SAN  GABRIEL,  L.  A.  Co.,  Cal. — Until 
1  p.  m.,  Jan.  23rd,  bids  will  be  rec. 
(time  extended  from  Jan.  11th)  by  bd. 
of  trustees  of  Uarvey  school  dist.,  near 
San  Gabriel,  for  erecting  new  school 
bldg;  Farrell  &  Miller,  archts.,  700 
Western  Mutual  Life  Bldg.  Bids  are 
being  taken  separately  on  general  con- 
tract, plumbing,  heating,  wiring  and 
painting.  One-s^ory  and  part  basement, 
6    classrms;    $50,00ii. 


HANjt-"ORD  ,  Kings  Co.,  Cal. — Until 
Jan.  25,  8  P.  M.,  bids  will  be  received 
by  G.  W.  Atmstead,  clerk,  Hanford  Join: 
Union  High  School  District,  to  erect 
bicycle  shed  at  high  school.  Cert, 
check  10%  req.  with  bid.  Plans  ob- 
tainable  from   clerk. 


SAN  FRANCISlO— Until  Jan.  25,  :! 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing-  agent,  270 
City  Hall,  to  fur.  2650  .steel  lockers  for 
school  department.  Specifications  ob- 
tainable from  above  office. 


ALTAVILLE,  Calveras  Co.,  Cal. — A! 
approximately  $60,000  Lev/is  &  Green, 
Comm.  &  Svgs.  Bank  Bldg.,  Stockton, 
awarded  contract  b.v  L.  Monte  Verda. 
clerk,  Bret  Harte  Union  High  School 
District,  to  erect  one-story  concrete 
and  stone  high  school.  Wright  &  Sat- 
terlee,  architecls,  Bank  of  Italy  Bldg., 
Stockton. 

SEBASTOPOL.  Sonoma  Co..  Cal.  — 
W.  J.  Smith  of  Sebastopol  awarded 
contract  on  Prop.  No.  2  (b)  and  Prop. 
No.  5(  (1)  $39,000;  (2)  a,  $1200;  b.  $700 
(3)  $2243;  (4)  $1349;  (5)  1,  $1451;  2. 
$773;  3.  $876;  4,  $720;  5  ,$S60;  6,  $360; 
7,  $150;  S,  $386)  by  .J.  IJ.  liridgefoid, 
clerk  of  Analy  Uni:;n  High  School  Dis- 
trict to  erect  one-story  frame  and 
brick  veneer  gymnasium  building  in 
accordance  with  plans  by  W.  H.  Weeks, 
369  Pine  Street,  San  Francisco  and 
1924    Broadway,    Oakland. 


OAKLAND,  Calif. — Following  bids 
received  Jan.  12,  9:4  5  A.  M.,  by  John 
W.  Edgemond,  secy.  Board  of  Educa- 
tion, tu  erect  two-story  brick  and  hol- 
low tile  school  building  in  22nd  Ave., 
bet.  E  16th  and  E  17th  Sts.,  Oakland, 
in  accordance  with  plans  by  Archi- 
tects Miller  &  Warnecke,  1404  Frank- 
lin   St.,   Oakland: 

General     Contract 
Wm.    C.    Keating,    Forum    Bldg., 

Sacramento      $230,650 

Alt.    (1)    $47,000. 
Barrett    &    Hilp .....234,685 

Alt.    (1)    $46,000. 
J.  A.   Bryant .    240,929 

Alt.    (1)    $51,139.      : 
Lawton   &  Vezey    244,900 

Alt.    (1)    $50,000. 
A.   Frederick  Anderson    245,808 

Alt.    (1)    no   bid. 
W.   G.    Thornalley    246,975 

Alt.    (1)    $52,800. 
Schuler   &   McDonald 247,000 

Alt.    (1)    $52,000. 
Fredrickson   &  Watson   Con- 
struction   Co 253,211.19 

Alt.    (1)    $49,528.50. 
Anton    Johnson    Co 254,000 

Alt.   (1)   $50,000. 
F.   W.   Maurice    257.000 

Alt.    (1)   $52,000. 
John    E.    Branagh    264,000 

Alt.    (1)    $40,000. 
Staton   A    Dean    '. .    265.029 

Alt.    (1)    $56,100. 
Alternate    —    Deduct      for   .  omitting 
gymnasium    building. 

\Vindo-\vs 
Kawneer    Mfg.    of   Calif.,    180 

Jessie    St.,    San    Francisco ..  $1797.50 

H.    E.    Bettinger    2287.00 

New   Way   Hinge   Co 2537.50 

Hauser    Window    Co 2578.00 

Universal    Window    Co 2642.00 

All    bids   taken    under   advisement. 


SAN  FRANCISCO— Bids  will  be  asked 
shortly  bj4  Board  of  Public  Works  to 
install  central  steam  heatirig  system  in 
Glen  Park  school  at  southwest  corner 
of  Brompton  Ave.  and  Bosworth  St. 
John   Reid   Jr.,    is   city    architect. 


LOS  ANGELES.  Cal— The  Board  of 
Education  has  appointed  architects  to 
prepare  plans  for  new  school  building.-j 
as  follows:  Norman  W.  Aipaugh,  2404 
W.  7th  St.,  new  building  at  7th  St. 
school  site  to  cos't  $84,000;  Holmes  & 
Sanborn,  heating  engineers;  Otto  H. 
.Neher,  1110  Insurance  Exchange  Bldg., 
addition  to  Wilshiie  Crest  school,  $56,- 
000;  E.  L.  Ellingwood,  heating  engi- 
neer; Arthur  L.  Acker,  629  Pet.  Secur. 
Bldg-.,  new  building  at  Riggin  St.. school 
site,  $80,000;  O.  W.  Ott,  heating  engi- 
neer; Rolland  H.  Holbrook,  1430  Cres- 
cent Hts.  Blvd.,  addition  to  Logan  St. 
school,  $65,000;  E.  L.  Ellingwood,  heat- 
ing, engineer;  and  architectural  d':;pt. 
uf  Board  of  Education,  1430  San  Pedro 
;:t.,  addition  to  domestic  science  and 
caleteria  building  at  Ja3.  A,  Foshai' 
Junion    High    School,  '$25,0uU. 


SAN  BERNARDINO,  Cal. — Architects 
Witmer  &  Watson,  415  Bank  oi  Italy 
Bldg.,  Los  Angeles,  have  prepared  pre- 
liminary plans  for  new  Ramona  schoo 
un  7th  St.,  San  Bernardino,  for  San 
Bernardino  Board  of  Education.  Plans 
have  been  approved  and  preparation  of 
worthing  drawings  will  proceed  at 
once.  It  will  be  built  in  shape  of  letter 
H  and  will  contain  33  units;  stone  tile 
walls  and  partitions,  tile  and  composi- 
tion roof.  Separate  bids  will  Ije  taken 
on  general,  tile  roofing,  heating,  elec- 
tric wiring,  plumbing  and  painting. 
Blaclcboaras,  shades,  kitchen  equip- 
ment, desks,  lockers,  sprinkling  system, 
fences  arid  incinerator  will  be  provided 
by   Board  of  Education;    $102,500. 


LOS  ANGELES.  Cal.  —  Henry  W. 
Schleuter,  Black  Bldg.,  sub.  low  bid  to 
L.  A.  bd.  educ.  Jan.  6  at  $110,000  for 
3-stoiy  20-unit,  brick  addition  -  52x150 
ft.,  proposed  for  Jas.  A.  Foshay  Jr. 
high  school,  n.w.  cor.  Harvard  and  Ex- 
position Blvds.  Low  bidders  on  sub- 
trades  were:  Htg.  and  vent.,  Foss- 
Jones  Co.,  28  E  Union  Ave.,  Pasadena, 
$6112;  plbg.,  E.  W:  Crowell  Co.,  744  S 
San  Pedro  St.,  $9595;  painting,  A. 
Quandt  &  Sons.  3319  Central  Ave., 
$4500;  Elec.  wiring,  H.  H.  Walker,  1323 
Venice    Blvd.,    $1695.   F.   J.   Soper,   archt. 


•OAKLAND,  Cal. — Until  Jan.  26,  9:4.") 
A.  M.,  bids  will  be  received  by  John  W. 
Edgemond,  Secty.,  Board  of  Education, 
to  erect  Prescott  School  addition  at 
s.  e.  9th  and  Campbell  Sts.  Segregated 
bids  wanted  for  (1)  general  work;  (2) 
awning  type  window  fixtures  and 
liardware;  (3)  slate  blackboards.  Will 
be  Class  C  construction;  est.  cost,  $100,- 
000.  See  call  for  bids  under  official 
proposal  section  in  this  i.s«ne.  Plans 
by  Architect  Wm.  Mooser,  532  IGili  .-3.  . 
Oakland. 
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Bids   to  be  Asked  Next  Week. 

SCHOOL  Cost,   $100,000 

OAKLAND,  Alameda  Co.,  Cal.  Prescott 
School    Site. 

Two-story  Class  C  addition  to  present 
school  building  (17  classrooms). 

Owner — Oakland  School  District,  Pres- 
cott School. 

Architect — Wm.  Mooser,  532  16th  St., 
Oakland. 


SAN  RAFAEL,  Marin  Co.,  Calif. — J. 
A.  Bryant,  185  Stevenson  St.,  San  Fran- 
cisco, awarded  contract  by  San  Rafael 
Board  of  Education  for  construction 
of  a  one  and  one-half  story  reinforced 
concrete  school  building  at  $26,923 
(Proposition  D)  and  $1600  (Proposi- 
tion F).  Plans  by  Architect  N.  W. 
Sexton,  De  Young  Bldg.,  San  Francisco. 


SANTA  BARBARA,  Cal. — Architect  I. 
E.  Loveless,  603  Commonwealth  Bldg., 
San  Diego,  is  preparing  plans  for  two- 
story  12-clas3room  Catholic  parochial 
school  at  the  corner  of  Anacapa  and 
Micheltorena  St.,  Father  Grisez  In 
charge  of  project.  It  will  contain 
auditorium  with  balcony  to  seat  800; 
cafeteria  in  basement.  Work  to  start 
about  Feb.    1;   $100,000. 


Cost,    $100,000 
high      school 


Plans    Being    Prepared. 

SCHOOL 

DAVIS,   Yolo   Co.,   Cal. 

One-story        reinforced 

building. 

Owner — Davis  Union  High  School  Dist. 
Architect — Leonard   F.   Starks,   Ochsner 

Bldg.,   Sacramento. 
Plans    will    go    out    for    figures      in 
March. 


SACRAMENTO,  Calif.  —  Chas.  C. 
Hughes,  city  superintendent  of  schools, 
recommends  to  Board  of  Education 
following  program  for  school  expan- 
sion: 8  classroom  and  auditorium  ad- 
dition to  Donner  school;  4-classroom 
and  auditorium  addition  to  Bret 
Harte  school;  4-classroom  and  audi- 
torium addition  to  Sierra  school;  4- 
classroom  addition  to  Stanford  Elem- 
tary  school;  4-classroom  and  auditor- 
ium addition  to  Newton  Booth  school; 
8-classroom  addition  to  El  Dorado 
school;  8-classroom  addition  to  Coloma 
school;  4-classroom  and  auditorium 
addition  to  John  Muir  school  and  other 
similar  additions  to  other  schools. 
Recommendation  is  made  for  the  pur- 
chase of  a  site  at  41st  and  B  Sts.  for 
a  new  primary  school,  kindergarten 
to  6th  grade  inclusive  and  the  pur- 
chase of  a  site  at  18th  St.  and  1st  Ave. 
for  the  same  purpose.  Provision  is 
made  for  erection  of  a  junior  high 
school  at  25th  and  D  Sts.,  on  land 
already  owned  by  city,  for  students 
in  7th,  8th  and  9th  grades.  Further 
recommendation  is  made  in  moving  the 
present  Stanford  Junior  High  School 
and  the  erection  of  a  large  primary 
school  on  the  site  for  students  from 
the  kindergarten  to  the  6th  grade  in- 
clusive. Considerable  school  equipment 
would  also  be  purchased  under  the 
recommendations  which  will  be  con- 
sidered at  an  early  meeting  of  the 
Board  of  Education. 


ALAMEDA,  Alameda  Co.,  Cal.— Geo. 
H.  Trask,  39  Natoma  St.,  San  Fran- 
cisco, at  $9350  awarded  contract  by  Bd. 
of  Educ.  to  fur.  3300  steel  lockers  for 
high   school. 


Plans    to    be    Advertised    Shortly. 

SCHOOL  Cost,    $400,000 

OAKLAND,  Alameda  Co.,  Cal.  Sixty- 
fourth  Ave.   and  Foothill  Blvd. 

Three-story  Class  C  high  school  build- 
ing. 

Owner — Frick   Jr.   High   School. 

Architect — Wythe,  Blaine  &  Olsen,  1800 
Telegraph   Ave.,   Oakland. 


VISALIA,  Tulare  Co.,  Cal. — Bids  will 
be  asked  shortly  by  Visalia  Union  Hign 
School  District  to  enlarge  domestic 
arts  building;  est.  cost  $10,000  to  $12,- 
000.  Plans  for  the  work  are  being  com- 
pleted. 


FRESNO,  Fresno  Co.,  Cal. — Construc- 
tion will  be  started  next  month  on  2- 
story  9-classroom  school  at  R  and 
Mariposa  Sts.,  according  to  John  J. 
Crowley,  chancellor-secretary  of  the 
diocese  of  Monterey-Fresno;  est.  cost 
$75,000. 


BANKS,  STORES   &   OFFICES 


steel    Bids    to    be    Called    in    About    30 

Days. 
OFFICE  BLDG.  Cost,  $3,000,000 

SAN  FRANCISCO.     S  W  cor.  Sutter  and 

Montgomery   Sts. 
Twenty-seven     story     class     A     office 

bldg. 
Owner — Hunter  Dulin  &  Co.,  256  Mont- 
gomery   St.,    San    Francisco. 
Architect — Schulz      &       Weaver,       New 

York  and  Pacific  Mutual  Bldg.,  Los 

Angeles. 
Consulting    Engineer — H.    J.    Brunnler, 

Sharon   Bldg.,   San  Francisco. 


Contracts    Awarded. 

ALTERATIONS  Cost,    $15,000 

SANTA    ROSA,    Mendocino      Ave.      and 

Fifth    St. 
Complete    remodeling    of    present    bank 

building. 
Owner  —  First    National    Bank,    Santa 

Rosa,    Calif. 
Architect — None. 

A.  M.  Hildebrand  of  Santa  Rosa 
awarded  contract  for  exterior  work 
and  M.  G.  West  of  San  Francisco,  re- 
modeling  of   interior. 


Plans  to  be  Out  Within  60  Days. 

BANK,   ETC.  Cost,    $650,000 

STOCKTON,      San      Joaquin      Co.,      Cal. 
Hunter  and  Main  Sts. 

Nine-story  Class  A  bank,  store  and  of- 
fice  building. 

Owner — Bank   of  Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
San    Francisco. 

Engineer — L.    H.    Nishkian,    535    Market 
St.,   San   Francisco. 
As    previously      reported      structural 

steel    awarded    Dyer     Bros.,     17th     and 

Kansas  Sts.,   San  Francisco. 


Plans  Being  Completed. 
ALTERATIONS  Cost,    $25,000 

SALINAS,  Monterey  Co.,  Cal.     Main  and 

Gobilan  Sts. 
Remodeling       building       for       banking 

quarters. 
Owner — Bank   of  Italy,   Powell,   Market 

and  Eddy  Sts.,  San  Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,  San  Francisco. 
Plans   will   be  completed   and   figures 
will  be  called  for  within  two  weeks. 


Cost,    $20,000 
Golden      Gate 


Sub-Contracts  Awarded. 

STORE 

SAN       FRANCISCO,       N 
Ave.,  W  of  Van  Ness. 

One-story  and  mezzanine  brick  store 
building. 

Owner— C.  N.  and  W.  H.  Conlin. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,   San   Francisco. 

Contractor  —  Industrial  Construction 
Co.,   815   Bryant  St.,   S.  F. 

Roofing — James  Cantley,  180  Jessie  St. 
San   Francisco. 

PlasteirinK — Frances  O'Reilly,  180  Jes- 
sie   St.,    San   Francisco. 

GlasM  —  W.    P.   Fuller   301   Mission   St., 
Francisco. 
As     previously     reported,     structurall 

steel  was  awarded  Western  Iron  Wks., 

141    Beale   St.,   S.    F. ;    masonry   to   M.   B. 

McGowan,    180   Jessie   St.,   S.   F.;   lumber 

to    J.    H.    McCallum,    748    Bryant    St.,    S. 

F.;  steel  sash  to  Michel  &  Pfeffer,   1415 

Harrison    St.,    S.    F. ;    electrical    work    to 

Fred   Wilson,    520   Valencia   St.,   S.   F. 

Bids  Being  Received. 

STORES  Cost,    $15,000 

SAN  FRANCISCO.  NE  Fifteenth  Ave. 
and  Irving  St. 

One-story  frame  and  stucco  store  build- 
ing (6  stores). 

Owner — Sunset    Theatre    Co. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    San    Francisco. 


Sub-Contracts    Awarded. 

STORE  Cost,   $11,500 

SAN    FRANCISCO.       SE    Langdon    and 
Decker   Sts. 

Two-story    reinforced      concrete      store 
building. 

Owner — Louis  Abrams. 

Architect — Mel    I.    Schwartz,    14    Mont- 
gomery St.,  San  Francisco. 

RoofinK — James  Cantley,   180  Jessie  St., 
San   Francisco. 

IMnNtering; — Paul   Karib,    180  Jessie   St., 
San   Francisco. 

Glass — W.  P.  Fuller  &  Co.,  301  Mission 
St.,   San   Francisco. 
Sub-figures   are   wanted  for  masonry 

work,  structural  steel,  steel  sash,  sheet 

metal,   plumbing,  and   electrical   work. 


Plans  Completed. 

ALTERATIONS  Cost,  $5000 

SAN  FRANCISCO.     Greenwich  St.  N&ar 

Gough. 
Alter  frame  and  stucco   store   building. 
Owner   &    Builder — Louis    Heilmann. 
Architect   —    Fabre    &    Hildebrand,    110 

Sutter  St.,  San  Francisco. 


Plans    Being    Revised. 

STORE  BLDG.         Cost,  $100,000  approx. 

SAN  FRANCISCO,  S  Mission  St.  near 
8th,   running   through    to  Minna   St. 

One-story,  basement  and  mezzanine 
floor  steel  frame  and  concrete 
store  and  loft  building  and  one- 
story  concrete  garage.  Designed 
to  carry  5  additional  stories,  85 
X  235. 

Owner  —  Mangrum  &  Otter,  Inc.,  827 
Mission   St.,  San  Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San    Francisco. 
As    previously    reported:         Concrete 

work    to    Cahill    Bros.,    San    Francisco; 

steel    to    Moore    Drydock    Co.,    Foot    of 

Adeline   St.,   Oakland;   reinforcing  steel 

to    Steel   Service    Co.,    1280    Indiana   St., 

San    Francisco;     excavating    to    Sibley 

Grading  &  Teaming  Co. 


Plans   Being   Prepared. 
ADDITIOxV.  Cost,    $500,000 

SAN    FRANCISCO,    1041    Market   Street. 
Two-story    side    addition      to       present 

fireproof   Dept.    store. 
Owner — Weinstein    Co. 
Architect — Wm.  Knowles,  Hearst  Bldg. 
San     Francisco. 

Plans  will  be  out  for  figures  in 
about  30   days. 

New  store  will  have  a  100-foot  front- 
age on  Market  street,  and  a  floor 
space  of  132,000  square  feet.  There 
will  also  be  two  large  warehouses  of 
the    concern   on    Stevenson    street. 

The  Weinstein  Co.  acquired  the 
property  now  occupied  by  the  Gallen 
Kamp  Shoe  Co.,  the  Wellendorf  Book 
Co.    and    William    Weinstein. 


Engineers    Selected. 

OFFICE    BLDG.  Cost,    $625,000 

STOCKTON.     San      Joaquin     Co..     CaL 

Vicinity    of    Miner    and    California 

Streets. 
Twelve-story  Class  A   office  bldg. 
Owner — Stockton    Medico-Dental    Bldg., 

Inc.,     represented    by       Woodward, 

Briggs  &   Blewett  of  Stockton  and 

L.   H.  Mann   of  San  Francisco. 
Architect — Mayo    Bissell    Co.,    21    S-San 

Joaquin     St.,     Stockton. 
Structural    Engineer    —    W.    L.    Huber, 

First    National    Bank    Bldg.,    S.    F. 
Mechanical    &    Electrical    Engineer    — 

Symons  &  St.  John,  Flatiron  Bldg., 

S.    P, 
Plans    will    be    completed      and     bids 
will  be  called  May  15,  1926. 


Bids     for    Concrete    Work    Being    Re- 
ceived. 

STORE   BLDG.  Approx..    $1,000,000 

SAN    FRANCISCO.    E    Fourth    St.    from 

Jessie    to   Stevenson    Sts. 
Ten-story   Class   A   reinforced   concrete 

and   steel   store   and   loft  building. 
Owner — Harry  Lesser,  A.  Aronson  et  al 

5S    2nd   St.,    San    Francisco. 
Architect  —  Ashley  &  Evers,  58  Sutter 

St.,    San    Francisco. 
Elevators — Otis    Elevator   Co.,    1    Beach 

St.,  S.  F. 
As  previously  reported,  grading,  Sib- 
ley Grading  A  Teaming  Co..  165  Land- 
ers St.,  San  Francisco;  structural  steel 
awarded  to  Pacific  Rolling  Mill  Co., 
17th    and    Mississippi    Sts.,    S.    F. 


Bids     Being     Received     from     Selecjted 

Contractors 

STORE  BLDG.  Cost,  $150,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  South 

First   St.   S   of   San   Carlos. 
Three-story    reinforced    concrete    store 

and     loft    building. 
Owner — Trinkler-Dohrmann    Co. 
Architect  —  Ashley  &  Evers.  Holbrook 

BldK-,    San    Francisco. 
As    previously    reported,    grading.    J. 
S.     Baker;     concrete     piles,       Raymond 
Concrete    Pile    Co.,    Monadnock      Bldg., 
S.    F. 


SAN  BERNARDINO,  Cal.— John  An- 
dreson,  Jr.,  Is  having  site  cleared  at  E 
and  3rd  Sts.  preparatory  to  erection  of 
5-story  steel  frame  store  and  office 
building.  Union  Iron  Works,  Los  An- 
geles, has  contract  for  steel.  Howard 
E.    Jones,   architect;   $300,000. 


ib 
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PETALUMA.  Sonoma  Co.,  Cal. — Vog- 
•nsen  Constr.  Co.,  Petaluma,  at  approx. 
$7,000  has  contract  to  erect  one-story 
(2)  store  building-  in  North  Main  St.  for 
Geo.  P.  McNear.  Frame  and  galvanized 
construction    with    stucco    front. 

Segregated   Bids   Being   Taken. 

OFFICE    BLDG.  Cost,    $250,000 

BERKELEY,  Alameda  Co.,  Cal.  BlUs. 
bounded  by  Shattuck  Ave.,  Stan- 
ford,   University    Ave.    and   Addison 

Two-story  reinforced  concrete  office 
building. 

Owner — Berkeley  Terminal  Properties, 
Inc. 

Architect — Miller  &  Pflueger,  Lick  Bldg. 
San   Francisco. 

Contractor — Lindgren  &  Swinerton,  225 
Bush  St.,  San  Francisco. 

Excavatlns — H.  V.  Tucker,  1370  Cali- 
fornia St.,  San  Francisco. 


Segregated  Figures  To   Be  Taken   Next 

Week. 
BUILDING  Cost,    $65,000 

OAKLAND,  Broadway  near  40th. 
Three-stoiy     reinforced     concrete     auto 

sales   and  service   bldg. 
Owner  &  Builder — Wm.  M.  Greuner,  176 

(irand    Ave.,    Oakland. 
Architect— Clay    W.    Burrell,    250    Grand 

Oakland. 


XOUTH  SACRAMENTO,  Cal.  —  Paul 
Prom,  North  Sacramento  investor, 
plans  early  erection  of  $20,000  store 
building  at  Rio  Linda  and  Del  Paso 
Blvd.  with  80  ft.  frontage  and  w^ill 
remodel  structure  adjoining  the  site 
which  also  has  been  purchased  by  him. 


Bids   To   Be   Asked   Soon. 
STORE    BLDG.  Cost,    $20,000 

SAN    FRANCISCO,    7th    and    Folsom. 
One-story     and      meazanine     reinforced 

concrete   store   building. 
Ownei — Geo.    McMillan. 
Architect — Walter  Falch,   Hearst  Bldg, 

San    Francisco. 


Steel    Bids    to    be    Asked    in    About    30 

Days. 
OFFICE  BLDG.  Cost,   $5,000,000 

SAN  FRANCISCO.     W.  Montgomery  St., 

from  Bush  to  Pine  Sts. 
Class  A   steel   frame   office   building,    20 

stories  high   with   double   basement 

for  garage. 
Owner — E.      H.      Rollins     &     Sons,      300 

Montgomery   St. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
Property   is   275    feet   on   Montgomery 
street,    137i^    feet    on    Bush    street   and 
I6OV2   feet  on  Pine  street. 


OROVILLE,  Butte  Co.,  Cal. — George 
W.  Tolley,  Gridley,  at  $12,320  awarded 
contract  by  R.  A.  Pilcher  Co.,  of  New 
York,  represented  locally  by  Floyd 
Humphrey,  banker,  to  erect  one-story 
store  building  in  Bird  St.  with  62-ft. 
tile   frontage. 

Plans   Being   Prepared. 
OFFICE   BLDG. 
NILES,    Alameda    County. 
Two-story     brick       store, 

apartment  building. 
Owner — E.   A.   Ellsworth. 
Architect — Wythe  Blaine  &  Olsen,   1800 

Telegraph   Ave.,    Oakland. 


Cost,   $45,000 
office       and 


Plans   to    be    Prepared. 

STORES,    ETC.  Cost,    $ 

SANTA    CRUZ,    Santa    Cruz      Co.,      Cal. 

Pacific  Avenue. 
Five-story    and      basement      reinforced 
concrete     stores     and     offices     (ga- 
rage   quarters    in    basement)     (lOOx 
120    ft.    site). 
Owner  —   Andy   Balich,    San   Juan    Rd., 

Santa  Cruz. 
Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 
Will  contain  five  stores  on  ground 
floor  with  garage  quarters  in  the  base- 
ment. The  upper  floors  will  be  given 
over  to  96  offices,  U-shape. 


Contract   Awarded. 

ALTERATIONS  Cost,     $20,000 

SAN     FRANCISCO.       SE     Battery     and 

Commercial    Streets. 
General       remodeling       of       three-story 

building    for    laboratory    purposes. 
Owner — American    Can   Co.,   Mills  Bldg., 

San  Francisco. 
Designer — Eng.   Dept.   of  Owner. 
Contractor    — •    Lindgren    &    Swinerton, 

225    Bush    St.,   San    Francisco. 


Concrete  Work  Awarded. 

STORE    BLDG.  Approx.    $1,000,000 

SAN    FRANCISCO.      E    Fourth    St.   from 

Jessie    to    Stevenson    Sts. 
Ten-story    Class   A    reinforced    concrete 

and  steel  store  and  loft  building. 
Ownei — Harry  Lesser,  A.  Aronson  et  al 

58    2nd   St.,    San    Francisco. 
Architect  —  Ashley  &  Evers,  58   Sutter 

Si.,    San   Francisco. 
Concrete    work — Cahill    Bros.,    55    New 

Montgomery  St.,  San  Francisco. 
As  previously  reported,  elevators 
awarded  Otis  Elevator  Co.,  1  Beach 
St.,  San  Francisco;  grading,  sibley 
Grading  &  Teaming  Co.,  165  Landers 
St.,  San  Francisco;  structural  steel, 
Pacific  Rolling/  Mill  Cq^,  17th  and 
Mississippi    Sis.,    San    Francisco. 


Sub-Contracts    Awarded. 

BANK,    ETC.  Cost,    $740,749 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 

and   Santa   Clara   Sts. 
Twelve-story   reinforced  concrete   Class 

A   bank   and   office   building. 
Owner — Bank    of   Italy. 
Architect — H.  A.   Minton,   Bank  of  Italy 

Bldg.,    Eddy   and    Powell   Sts.,    S.    F. 
Contractor — McDonald      A      Kahn,    130 

Montgomery    St.,    San    Francisco. 
Liiinber — Tilden    Lumber    Co.,     2nd    and 

Harrison    Sts.,    Oakland. 
Hardware — Emeryville       Hardware       & 

Tool    Co.,    3860      San      Pablo      Ave., 

Oakland. 
Plumbing — L.    J.    Kruse    Co.,    6048    Col- 
lege  Ave.,   Oakland. 
Marble — Jos.     Musto     Sons-Keenan     Co., 

555  North  Point  St.,  San  Francisco. 
Ornamental  Iron — California  Artistic 
Metal  &  Wire  Co.,  349  7th  St.,  S.  F. 
As  previously  reported,  reinforcing 
steel  to  Truscon  Steel  Co.,  709  Mis- 
sion St.,  San  Francisco;  cement  to 
Santa  Cruz  Portland  Cement  Co., 
Crocker  Bldg.,  San  Francisco;  wiring 
to  Crown  Electric  Co.,  153  Eddy  St., 
San  Francisco;  grading  to  H.  V. 
Tucker,  1370  California  St.,  S.  F.;  pile 
driving  to  A.  W.  Kitchen,  110  Market 
St.,   San   Francisco. 


Cost,   $ 

Cal.      1505 


Plans    Being   Prepared. 
OFFICE,   ARTS 
ALAMEDA,      Alameda    Co. 

Park  St. 
Two-story    brick    office    and    apartment 

building. 
Owner — John   Durein,   2709   Santa   Clara 

Ave.,   Alameda. 
Architect  and  builder — M.  H.  Fish,  1333 

Fountain,  Alameda. 
Cost  of  structure  not  estimated. 


Bids  Being  Taken  For  Mill  Work. 
ALTERATIONS  Cost,    $50,000 

OAKLAND,   Alameda   Co.,   Cal.   NE   19th 

and   Broadway,    Tapscott    Bldg. 
Alter   market   into   restaurant   and   con- 
fectionery  store. 
Owner — Crane    Co. 

Architect    —    Charles    W.    McCall,    Ala- 
meda    Co.     Title    Ins.     Bldg.,     Oak- 
land. 
As    previously    reported,    heating   and 
ventilating    to    George     Bell,     Oakland. 
Wiring   to   S'cott-Buttner  Co.,    15   Grand 
Oakland.      Plumbing   to   Oscar   Zeis,    354 
Hobart    St.,    Oakland,    at   approx.    $4000. 
Interior    will     be    elaborately    decor- 
ated with   illuininated  fountain,   etc.,   in 
Italian   renaissance. 


Plans  to  go  Out  in   Two  WeeKs. 
ADDITIONS  Cost,    $30,000 

REDWOOD   CITY,    San    Mateo   Co.,    Cal. 
Additions    to    and    remodeling    present 
Class  A  branch  bank  building. 
Owner — Bank   of  Italy,   Powell,   Market 

and   Eddy  Sts.,   San   Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San  Francisco. 


LOS  ANGELES,  Cal. — Maurice  Saeta, 
Union  Bank  Bldg.,  states  that  prelim, 
plans  are  being  prepared  for  erecting 
a  12-story  and  basement  class  A  steel 
frame  store  and  office  bldg.  at  s.e.  cor. 
of  yth  and  Hill  Sts.  for  Max  Vershlish- 
tr  of  New  York.  Further  details  not 
available   at   present. 


BICRKELEY.  Calil.— Attorney  Ralph 
Eltse,  president  of  the  Chamber  of 
Commerce,  plans  the  erection  of  a 
one-story  reinforced  concrete  stor.v 
building  in  the  north  side  of  Allston 
Way,  opposite  Harold  Way,  for  him- 
self. An  architect  has  not  been  chos- 
en yet. 


SAN  DIEGO,  Cal.— Security  Commer- 
cial &  Savings  Bank,  W.  S.  Dorland, 
president,  is  having  plans  prepared  for 
3-story  masonry  building  at  the  north- 
east corner  of  5th  St.  and  Universitv 
Ave.  Banking  quarters  and  stores  will 
occupy  1st  floor  and  offices  the  2n<i 
and  3rd  floors. 


OAKLAND,  Cal.— Bank  of  Italy,  Eddy 
and  I'owell  Sts.,  San  Francisco,  is  re- 
ported to  be  negotiating  purchase  of 
property  occupied  by  Southern  Pacific 
Co.  in  block  bounded  by  Franklin,  13th 
14th,  Webster  Sts.  Neither  party  will 
give  any  information  regarding  the 
reported  transaction.  The  property  is 
reported   to    have   a   value   of   $2,000,000. 

LONG  BEACH,  Los  Angeles  Co.,  Cal 
—Architects  Dedrick  &  Bobbe,  901 
Heartwell  Bldg.,  Long  Beach  have 
completed  working  plans  and  Stradlev, 
Newton  &  Wilkie,  Markwell  Bldg 
Annex,  Long  Beach,  have  contract  for 
»-stoiy  and  basement  medical  office 
building  at  the  corn-r  of  Pine  Ave. 
and  8th  St.,  Long  Beach,  for  \V.  Patton 
Wilson;  6  stores  and  150  oilice.s;  l£Ox 
-.0    feet;    $400,000. 


THEATRES 


.Segregated    Figures    Being   Taken. 
P^o™^^.^'^^^-  ^^ost,  $250,000 

LERKLLEY,    College      and      Claremont 

Avenues. 
Class    A    picture    theatre,    store   and   of- 

fice    bldg.    (seating    capacity    1800). 
Owner— Beach    Krahn      Theatres,      Inc. 

Bei  keley. 
Architect    —    J.    Albert    Marshall,    5658 

College    Ave.,    Berkeley    (associated 

w.th   Maury   I.   Diggs,   244  Lake   Dr. 

Blvd.,    Oakland). 


Plans    Being    Prepared. 

THEATRE    ETC.  Cost,    $100,000 

OAKL.4ND.   Park   Boulevard. 

Reinforced  concrete  theatre,  store  & 
office  bldg. 

Owner — Withheld. 

Architect — J.  Albert  Marshall  5658  Col- 
lege Ave.,   Berkeley. 


MONTEBELLO,  Los  Angeles  Co., 
•'"al. — Architect  Richard  M.  Bates  Jr 
1007  Brack-Shops  Bldg.,  has  been  com- 
missioned to  prepare  plans  for  a  thea- 
tre, store  and  office  building  at  Monte- 
bello  for  Oliver  P.  Justice;  building 
will  be  leased  by  West  Coast  Junior 
Theatre  Circuit;  75x150  feet,  reinforced 
concrete  walls;   $40,000. 


LOS  ANGELES,  Cal.— Barkelew  & 
Could,  401  Glendale  Blvd.,  has  con- 
tract for  two-story  Class  A  theatre, 
store  and  office  building  at  Western 
and  Maplewood  Aves..  for  West  Coast 
Theatres,  Inc.,  Film  Exchange  Bldg., 
AVashington  Blvd.  and  Vermont  Ave  ; 
plans  bv  L.  A.  Smith,  Film  Exchange 
Bldg.,  Washington  and  Vermont  Ave.; 
auditorium  to  seat  1500  people,  rein- 
forced  concrete;  $175,000. 


BERKELEY,  Alameda  Co.,  Cal.— 
West  Berkeley  Theatres,  Inc.,  has  sub- 
mitted plans  to  West  Berkeley  Com- 
mercial Assn.,  for  a  community  hall 
:uid  theatre  building,  estimated  cost, 
nSO.OOO.  to  be  erected  in  the  West 
End;  will  be  two-story,  housing  lodge 
rooms  and  community  hall  and  will  be 
erected  in  San  Pablo  Ave.,  bet.  Hearst 
and  University  Aves.  R.  Marengo, 
manager  of  the  Berkeley  Bank  in  West 
Berkeley,  is  chairman  of  the  building 
committee. 


SAN  DIEGO,  Cal.— John  Paxton  Per- 
rine,  814  Lincoln  Bldg.,  Los  Angeles, 
has  been  commissioned  to  prepare 
plans  for  Class  A  theatre,  store  and 
oxce  building  on  north  side  of  C  St., 
between  3rd  and  4th  Sts.,  San  Diego, 
for  Kass  &  Ruben,  Bank  of  Italy 
Bldg.,  Los  Angeles;  theatre  has  been 
leased  to  West  Coast  Theatre.  Inc.. 
Cor.  Vermont  Ave.  and  Washington 
St.,  Los  Angeles,  for  period  of  25 
vears;  seating  cajKicity  of  2200  with 
balcony,  several  stores,  with  offices  in 
upper  floors;  200x100  feet,  probably 
height  limit,  reinforced  concrete  con- 
struction, terra  cotta  and  pressed 
brick   facing. 
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Plans  Being  Completed. 
REMODEL  Cost,    $10,000 

VISALIA,    Tulare   Co.,   Cal.,   Acequia   St. 
Remodel   lodge   building  for   theatre. 
Owner — Withheld. 

Architect — Swartz    and    Ryland,    Rowell 
I'.ldg.,    Fresno. 


WHARVES  &  DOCKS 


Worl<ing  Drawings  Being  Pre)jared. 

SHED,    ETC.  Cost,    $1,000,000 

,SAN   FRANCISCO.      S   of   Channel    St. 

I'oncrcte  jacketed  wooden  pile  pier  and 
reinforc-fcd  concrete  shed,  (iOO  feet 
iong  Ijy   375  feet   wide   "i'ier  48." 

Owner — State  Harbor  Commission. 

lOngineer — Frank  White,  Ferry  Bldg., 
San   Francisco. 


Cost,  J25,000 

NE     Alabama     aiiU 


'lans  to  be  Completed  in  About  45 
Days. 

TOREHOUSE,    ETC.  Cost,    $200,000 

AN    FRANCISCO.      Seawall    Lot    17. 

'wo  and  three-story  and  basement  re- 
inforced concrete  storehouse,  car- 
penter shop,  garage  and  otflce 
building. 

iwner— State  Harbor  Commissioners. 

;ngineer — Frank  White,  Ferry  Bldg., 
San   Francisco. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
— Del  Norte  Development  Co.,  George 
D.  Grant,  president,  will  start  const,  at 
once  of  1500  ft.  wharf  at  foot  of  D  St.; 
est.  cost,  $17,000;  warehouse,  100  by 
100  feet,   is  also  contemplated. 


VALLE.JO.  Solano  Co.,  Cal.  —  See 
"Dredging,  Harbor  Works  and  Excava- 
tions," this  issue.  Dredging,  bridges, 
culverts,  '  wharves  and  piers  contem- 
plated by  city  of  Vallejo. 

OCE.\NSIDE,  Cal. — Future  improve- 
ments proposed  include  a  municipal 
pier  to  cost  about  $150,000. 


MANHATTAN  BEACH,  Cal. — U.  T. 
Thompson,  local  real  estate  broker, 
granted  franchise  for  boat  landing  and 
fishing  pier  extension  to  municipal 
pier,  adding  1100  ft.  to  existing  struc- 
ture, making  a  total  of  2100  ft.  The 
new  portion  will  contain  club  house, 
sun  parlors,  rest-rooms,  cafe,  etc.  Work 
is  to  start  at  once. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


OAKLAND,  Cal. — Bai'tlett  &  Hay- 
ward  Co.,  Baltimore,  Md.,  at  $500,000 
awarded  contract  by  Pacific  Gas  & 
Electric  Co.,  245  Market  St.,  San  Fran- 
cisco, to  furnish  and  erect  steel  gas 
holder  at  50th  Ave.  and  Clement  St. 


Plans   Completed. 

POUND,  ETC.   . 

SAN     FRANCISCO. 
S'i.^teenth   Sts. 

Two-story     reinforced    concrete    public 
pound  and  garage. 

Owner — S.    F.    Society    for    the    Preven- 
tion  of  Cruelty   to  Animals,   Prem. 

Engineer — C.    Heller,    57    Post    St.,    San 
Francisco. 


OAKLAND,  ('al. — Key  System  Tran- 
sit Co.,  22nd  and  Grove  St.,  Oakland,  in 
statement  filed  with  State  Railroad 
Commis.sion  is  pledged  to  $6,000,000 
construction  program,  having  been 
gi  anted  permit  by  li.R.  body  to  in- 
crease rates.  Increased  terminal  facili- 
ties in  Oakland  and  construction  of  ad- 
ditional trackage  bet.  Oakland  ferry 
terminal  and  San  Pablo  Ave.,  in  Em- 
eryville, are  among  chief  improve- 
ments. 


FRJ3SNO,  Fresno  Co.,  Cal.— Southern 
Pacific  Co.,  65  Market  St.,  San  Fran- 
cisco, is  conferring  with  county  super- 
visors regarding  the  closing  of  several 
streets  in  the  North  Fresno  section 
where  the  company  plans  to  expend 
$2,000,000  in  relocation  of  the  S.  P. 
switching  and  classification  yards  and 
the  erection  uf  a  $1,300,000  ice  manu- 
facturing plant.  A  round  house,  ma- 
chine shops  and  other  structures  aie 
contemplated. 


SAN  FRANCISCO— Reed  &  Reed,  180 
Jessie  St.,  at  $83,797  awarded  contract 
by  Board  of  Public  Works  to  complete 
paving    of    Civic    Center    Plaza. 


OAKLAND,  Alameda  Co.,  Cal. — Fol- 
lowing bids  received  Jan.  11,  1926,  10:30 
a.  m.  by  Geo.  E.  Gross,  county  clerk, 
for  erection  and  completion  of  road- 
ways, walks,  steps,  terraces,  gate- 
ways, retaining  walls  and  other  mis- 
cellaneous work  under  Department  No. 
26  for  Highland  (County)  Hospital  at 
14th  and  Vallecito  Place,  Oakland. 
Henry  H.  Meyers,  architect,  Kohl  Bldg., 
San  Francisco. 
Schuler  &  McDonald,  306  12th  St., 

Oakland     $219,970 

Vogt   &   Davidson    224,300 

H.    C     Vensano     224,650 

J.    Branaugh    226,600 

All  figures  rejected,  new  bids  to  be 
called.  Date  of  opening  set  for  Febru- 
ary 8,   1926. 

SACRAMENTO,  Cal.  —  State  Depart- 
ment of  Public  Works,  Division  of  Ar- 
chitecture, has  completed  two  set  of 
plans  for  proposed  state  fair  grand- 
stand. One  provides  for  structure  330 
ft.  long  and  another  360  ft.  The  vari- 
ance in  plans  represents  a  difference 
in  seating  capacity  of  approx.  400  per- 
sons or  about  5000  in  all.  Erection  of 
the  larger  stand  depends  upon  the  bids 
received.  Approx,  $200,000  is  available 
for  the  work. 


OAKLAND,  Cal. — Until  February  8. 
1!)26,  10:M  A.  M.,  bids  will  he  received 
by  ('-(to.  E.  Gross,  county  clerk,  for 
incinerator  for  Arroyo  Sanitarium  at 
Livermore;  estimated  costj  2500.  Plans 
by  Architect  Henry  H.  Meyers,  Kohl 
Bldg.,    San    Francisco. 


LOS'  GATOS.  Santa  Clara  C"..  Cal. — 
t.'ntil  Feb.  1.  8  P.  .M.,  bids  will  be  re- 
ceived by  Donna  M.  Winning.  city 
clerk,  for  H)  const,  .'swimming  pool  ani 
buHding  in  Memorial  Park:  (2.)  instail 
plumbing  system  for  pool;  C3)  install 
heating  and  filtering  plant  for  poll: 
1 4)  construct  concrete  stairway  anil 
lamp;  ('>)  erect  memorial  entrance-, 
lialph  Wyckoff,  architect,  Growerp' 
Banl<  Bldg.,  San  Jose.  Cert,  check  5% 
payable  to  town  rc(\.  with  bid.  Planti 
obtainable  from  architect. 


AX'HITTIER,  Cal.— Until  Jan.  18,  bids 
will  b;-  rec.  by  Whittier  Union  High 
School  for  boiler  flues.  Herbert  Ander- 
son,   clerk. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phune,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

9S55 — -New  York.  An  asbestos  shin- 
ble  company  desires  to  communicate 
with  San  Francisco  import  brokers  re- 
garding the  handling  of  importations 
of  building  materials.  Prefer  firms 
which  have  had  experience  in  this  line. 

9858  —  Matehuala,  S.  L.  P..  Mexico. 
F'irm  desires  to  establish  connections 
with  a  manufacturer  of  gasoline  burn- 
ers for  stoves,  lamps,  etc. 

9865 — Leedsi,  England.  Well-known 
manufacturer  of  spades,  shovels,  forks, 
picks,  etc.,  desires  to  appoint  a  suit- 
able representative  to  handle  the  sale 
of  their  tools  here.  Their  articles  are 
of  a  high  grade  and  have  been  selling 
well   in   Canada. 

9867 — Chemnitz,  Saxony.  Established 
and  experienced  manufacturers'  repre- 
sentatives, furnishing  references,  de- 
sires to  communicate  with  San  Fran- 
<"isco  manufacturers  wishing  to  estab- 
lish a  market  for  their  products  in 
.Saxony. 

9868 — Graefenroda,  Thueringen,  Ger- 
many. German  manufacturer  of  labora- 
tory glassware  wishes  a  representative 
in  San  Francisco. 

9869 — Dresden.  Germany.  German 
manufacturer  of  high  pressure  asbes- 
tos jointings  ^vishes  to  establish  con- 
nections with  importers  in  San  Fran- 
cisco. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  cheek   for  $5.00    (Remlttane*    must   accompany   order) 


Street  and  No 

City    _ State    . 


BUTLDING    AND     ENGINEERING    NEWS 


Saturday,  January  16,   1926 


(Hot  Springs  School  District) 


Notice  is  hereby  given,  that  the 
Board  of  Trustees  of  the  Hot  Springs 
school         District,  California         Hot 

Springs,  Tulare  County,  will  receive 
sealed  bids  for  the  furnishing  of  all 
labor  and  materials  necessary  in  the 
erection  and  completion  of  a  one-story 
frame  school  building  and  works  ac- 
cording to  plans  and  specifications  pre- 
pared for  same  by  the  Ernest  J.  Kumn 
(ompany,  Architects,  532-535  Rowell 
Building,  Fresno,  California. 

Said  sealed  bids  will  be  received  up 
to  and  including  11  A.  M.  of  the  19th 
day  of  Janu.-ry,  19-C,  at  the  office  of 
County  Superintendent  of  Schools,  at 
Court  House,  Visalia,  Tulare  Couity,  by 
the  undersigned  Clerk   of  Board. 

Said  sealed  bids  must  be  accompanied 
by  a  certified  check  or  bidder's  bond 
equal  to  10%  (ten  per  cent)  of  the 
total  bid  made  payable  to  the  under- 
signed  Clerk    of   the    Board. 

Plans  and  specifications  are  on  file 
with  the  undersigned  Clerk  of  the 
Board  and  additional  copies  may  be  ob- 
tained at  the  offices  of  district's  archi- 
tects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
50%  (fifty  per  cent)  covering  labor  and 
materials  and  an  additional  25% 
(twenty-five  per  cent)  bond  for  faith- 
ful performance  as  called  for  in  speci- 
fications. 

The  said  Board  of  Trustees  of  the  Hot 
Springs  School  District  as  owners  re- 
serve the  right  to  reject  any  and  all 
bids  and  to  waive  any  informality  in 
anj-  bids  received. 

All  bids  to  be  addressed  to  Wesley 
F.  V.'aldon,  Clerk  of  the  Board  of  Trus- 
tees, Suyt.  of  Schools  Office,  Court 
House,  Vii-aiia,  Tulare  County,  Calif. 

By   ord.r   of   Board    of   Trustees. 

WESLEY   F.   WALDOX,  Clerk. 


iVOTiCE  TO  bidde:rs 

(Tractor — Madera    County,    Cal.) 

NOTICE  IS  HERBEY  GIVEN  that 
pursuant  to  an  order  of  the  Board  of 
Supervisors  made  and  entered  on  the 
5th  day  of  January,  1926,  sealed  bids 
will  be  received  by  said  Board  at  their 
office  in  the  C  oui't  House,  in  the  City 
of  Madera,  State  o;  California,  up  to 
Kchruary  1st,  i:2«  :tt  11  o'clock  A.  M., 
tor  the  purchase  of  one  30-Model  Beat 
Caterpillar  Tractor,  f.  o.  b.  Bellview 
Ltation,    Madera    County,    California. 

All  bids  to  be  accompanied  by  a 
certified  check  in  the  sum  of  10  per 
cent  of  the  an  ount  of  each  bid  to  in- 
sure   the   delivery   of   said    tractor. 

All  bids  to  be  addressed  to  L  W 
Cooper,  County  clerk  and  E.K-offlcio 
leik  of.  the  Board  of  Supervisors  of 
Madera  Couna-,  California,  and  de- 
l.vtred  to  and  fi'ed  w:th  said  Clerk 
prior  to  the  1;  t  day  of  February,  1926 
at   11    o'clock   ,'  .  M. 

The  Board  i  tserves  the  right  to  re- 
ject  any  and   ;  .1    bids. 

_,      ,  L.    W.  roOPER, 

County  Clerk  and  E:;-officio  Clerk  of 
the  Board  of  Supervisors,  of  Ma- 
dera  Coun   y.    State   of  California. 

^ 

IVOTICE    TO    CONTRACTORS 

(San    Druno    I'ark    School    District) 

Notice  is  he  eby  given  that  sealed 
bids  will  be  rc<  -ived  and  opened  by  thf 
Board  of  TruFt^-cs  of  the  San  Brun  '. 
Park  School  D'-trict,  San  Mateo  Coun- 
ty, State  of  Calfornia.  in  the  present 
North  B  ae  School  Building,  at  San 
Cruno,  <alifornia,  Jif  7::;o  o'clock  P.  M 
Wrnday,  Januar.v  IVilh.  If)l';;,  for  the 
alterations  and  addition.^  to  the  present 
North  Brae  School  Building,  at  San 
Bruno,  San  Mateo  County  ,  State  of 
C'alifoinia,  in  accordance  with  plans 
and  specifications  made  for  the  same 
by  W.  U.  Weeks,  the  authorized  archi- 


A  call  for  bide  published  In 
this  section  Indicates  that  bid? 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  la  assured 
through  BUILDING  AND  ENGT- 
VKFi:i\C,  NEWS  which  reaches 
^XHty  worth-while  contractor 
inil  materialman  In  Central  and 
Vorthern  California  who  bids  on 
public    work. 

Iliitet  10  cents  per  line,  per 
in.sertion 

All  official  calls  for  bids  of 
■hp  ralif'-.rnia  State  Highway 
<^'<nimlssion  and  Nevada  State 
ITighwaj  Commission  are  pub- 
iish>-d    In    this    section 


tect,  369  Pine  si:eet.  San  Francisco, 
and  1924  Broadway.  Oakland,  Califor- 
nia,  for  general   contract ^vork. 

Plans  and  specifications  may  be  seen 
at  the  o.ffices  of  the  architect  before 
mentioned,  or  at  the  office  of  the  prin- 
c'pal  of  the  North  Brae  School,  San 
Bruno,   California. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible  Cal- 
ifornia bank  in  a  sum  not  less  than  five 
per  cent  (•")%),  of  the  amount  of  the 
bid,  and  made  payable  to  Mr.  Norman 
Nasits,  clerk  of  the  board  of  trustees 
of  the  San  Bruno  Park  School  District; 
iaid  check  to  be  forfeited  to  the  school 
district  if  the  successful  bidder  fails  to 

p-  he  contract  and  give  a  good  and 
sufficient  bond,  as  required  by  law. 
wiihin  10  days  after  the  awarding  of 
t  .le  contiact.  A  bidders  bond  will  be 
a<'ceptable  in  place  of  a  certified  check. 

Each  bid  must  be  made  out  on  bid 
forms  obtained  fr  m  the  architect,  en- 
closed in  a  sealed  envelope  which  is 
endorsed  "Proposal  for  General  Con- 
tract," and  must  be  delivered  to  Mr 
Norman  Nasits,  cleri<  of  the  board  of 
trustees,  San  Bruno,  California,  prior  to 
the  date  and  time  set  for  the  opening 
of   bids. 

Owner  reserves  the  right  to  reject 
any  or  all  bids. 

(   .giied)  NORMAN    M.    NASITS, 

Clerk  of  the  Board  of  Trustees,  San 
Uruno  PaiK  Sch.jOl  Dioirict,  ba;i 
B.uno,    (California. 


N'jTicr?:  TO  co^T'^vcTors 


(Prcseatt      School      Additiou — Ouklanu) 

OHce  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Notice  is  hereby  given  that  the 
Board  of  Educati  n  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  cf  said  Board, 
Room  211,  City  Hall,  Oakland,  Califor- 
nia, until  Tuesday,  the  :.'<;th  day  of 
January,  lyjtj,  jit  y;45  A.  M.,  at  which 
time  fcaiJ  bida  will  be  opened  for  the 
erection  and  co.npletion  of  the  Pres- 
cott  School  Addiuon  of  the  Oakland 
Scho(;l  District,  to  be  erected  on  the 
Southeast  corner  of  Uth  and  Campbell 
St  eels.  Theod  bids  shall  be  presented 
in  accordance  with  the  plans  and 
-spec. hcati  JUS    f   r    said    building   on    file 


QUANTITY  SURVEYOR 

\'iiluntloB    Enstneer 
AUIHUR     RRIDDLE 

<l»:i    MU.sloii    street,    at    Third    St. 
Sim     Franclaco,    CaLU. 

Telephone    Douglas   8-4-»-3 
(•eiicral   LUtlnB   Bureao 

Architect's  Preliminary  Esilmaies 


in  the  office  of  the  Secretarv  of  the 
Board  of  Education,  City  Hall,  and  in 
the  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland, 
California. 

Separate  bids  will  be  received  for: 

(1)  General  Work. 

(2)  Awning  Type  Window  Fixtures 
ind   Hardware. 

(3      Slate  Blackboards. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent of  Buildings,  and  be  signed 
by  the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  "liqui- 
dated damages  should  the  party  or 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  to  er've  binds 
required  for  the  faithful  performance 
of  the  contract  ,or  any  bond  retiuiied 
by  law.  The  amount  of  said  check 
shall  not  be  less  than  ten  n  f i  T^  ^  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
l)e  ifciuit-ed  to  be  in  e\cess  of  Five 
Thousand  ($5000.00)  Dollars.  Each 
liidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
from   the  Supei  intendent   of  Buildings. 

Bids  will  be  oi)ened  by  the  Board  of 
said  District  on  Tuesday,  the  26th  day 
of  January,  1926,  at  9:45  A.  M.,  in  the 
Board  l.o  m.  211  second  fioor,  of  said 
City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
any  and  all  bids  or  any  or  all  items  of 
such    bids. 

JOHN    W.    EDOEMOND. 
£ec  ctary  of  the  Board  of  EducatiLn  ot" 
Oakland,    California. 


XOTICE    TO    COXTU ACTORS 


(Road — IVcvadn     Irrisration     District) 

Sealed  pr  posals  will  be  receivi'ii 
by  the  Directors  of  tht?  Nevada  Ir  i- 
gati.  n  D  strict,  at  their  office  in  Gras.s 
\'a;ley,  Nevada  County,  California,  uj* 
to  t^vo  o'clock  P.  HI.  (:;::0  I».  M.)  Fcb- 
iiiary  '>,  lOlIC,  for  the  consnuction  of 
Unit  No.  1  of  the  Bowman  Lake  Rond. 
at  which  time  bids  will  be  publicly 
opened. 

The  work  consists  of  the  construc- 
tion of  a  mountain  road  about  5500 
feet  long,  and  includes  aiiproximately 
6050  cu.  yds.  of  excavation,  5900  cu, 
yds.  of  embankment,  6400  sq.  yds.  of 
load  surfacing,  one  timber  iiriage  and 
7  culverts. 

The  contract  w  11  be  let  t<  th" 
1  we.'it  responsible  bidder.  The  District 
rose:  ves  the  tight  to  reject  any  and  all 
bids. 

Plans,  specifications  and  contracts 
are  on  file  and  can  be  inspect t>d  at  \h(- 
IMsirict's  office  in  Grass  'Valley,  or  ai 
the  office  of  the  District's  engineer, 
t  rod  ff.  Tihbetts,  Alaska  Commercial 
Building,    San   Francisco,   California. 

Fu'l  .'ets  of  plans,  specifications  and 
contracts  may  be  obtained  at  ilir  Kn- 
;,.neers  <  rtice  or  at  the  District's  of- 
i.c-.  ..n  dep,>sit  of  $5.00  for  each  set. 
which  will  be  repaid  if  the  set  is  re- 
turned in  good  condition  oa  o.-  ijefor'j 
,\ia.ch  1,  ly2C. 


Saturday,  January   16,   1926 


BUILDING    AND    ENGINEERING    NEWS 


All  proposals  shall  be  accompanied 
by  a  certified  check  or  bid  bond  in  the 
amount  of  at  least  5  per  cent  of  the 
total  amount  of  the  bid  submitted. 

All  certified  check  or  bid  bonds  ac- 
companying rejected  bids  will  be  re- 
turned. Certified  checks  or  bid  bonds 
will  be  returned  to  successful  bidder, 
conditioned  on  his  executing  the  con- 
tract and  furnishing  bonds  required, 
within  the  time  stipulated  in  the  pro- 
posal. 

In  case  of  failure  lo  execute  the 
contract  or  furnish  the  required  Donds 
within  the  stipulated  time,  the  certi- 
fied check  or  bid  bond  and  the  proceeds 
thereof,  will  become  and  remain  the 
property  of  the  Nevada  Irrigation 
District. 

Certified  checks  and  bid  bonds  will 
be  made  out  in  favor  of  the  Nevada 
Irrigation  District. 

By   order   of    the   Board    of  Directors 
of  the  Nevada  Irrigation  District. 
A.  L.   WISKBR, 

Secretary   of   the   Board  of  Directors. 

Dated  January  12,  1926. 


NOTICE   TO    CONTRACTORS 


Courthouse  Additions — Alameda  County 

Oflice  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  Cali- 
fornia. 

Sealed  Sds  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  oflice  until 
nionday,  February  8th,  1924i,  at  10:30 
o'clock  A.  .M.,  (the  day  when  said  bids 
will  be  opened  and  said  contract 
awarded)  for  the  erection  and  comple- 
tion of  certain  alterations  and  addi- 
tions to  the  Alameda  County  Court 
House,  situated  at  Fifth  and  Broad- 
way Streets,  City  of  Oakland,  Calif. 

Complete  plans  and  specifications  for 
the  above  work  are  on  file  in  the  office 
of  the  County  Clerk  in  the  Hall  of 
Records  Building,  City  of  Oakland, 
California,  where  copies  may  be  ob- 
tained by  depositing  with  the  County 
Clerk  the  sum  of  Twenty-five  ($25.00) 
Dollars.  Contractors  will  be  restricted 
as  to  the  length  of  time  they  may  re- 
tain said  plans  and  specifications  to 
ten    (10)   days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit 
to  the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  the  depositor  returning  said  plans 
and  specifications  in  good  condition 
within  said  time  limit. 

Each  bid  must  be  accompanied  by 
a  check  for  at  least  ten  (10%)  per  cent 
of  the  total  amount  of  the  bid  or 
proposal,  certified  to  by  some  respon- 
sible bank  and  made  payable  to  Geo. 
E.  Gross,  Clerk  of  the  Board,  to  be 
forfeited  to  the  County  of  Alameda  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract shall  be  awarded  fail  to  enter 
into  the  contract  after  the  award  or 
to  give  the  bond  required  by  the 
Board  for  the  faithful  performance 
of  the  contract. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated  January   11th,  1926. 

GEO.    E.    GROSS, 
Clerk  of  the     Board     of     Supervisors, 
Alameda  County,  California. 


JVOTICE   TO   CONTRACTORS 


<Radio    Towersi — Entreka,    Calif.) 


The  Bureau  of  Yards  and  Docks  In- 
vites attention  to  the  fact  that  it  will 
op«n  bids,  in  the  near  future,  on  Speci- 
fication No.  5161,  "125-Foot  Radio 
Tower,  Naval  Radio  Station,  Eureka, 
California".  The  tower  will  be  tri- 
angular In  plan,  the  bases  of  the  legs 
forming  the  corners  on  the  triangle 
approximately  17  feet  on  each  side.  The 
tower  will  have  a  ladder,  top  plat- 
form, top  sheave,  and  lightning  pro- 
tection. Each  leg  will  be  supported  by 
.and  anchored  to  a  concrete  footing, 
with  electrical  connection  to  the  legs 
of  the   tower. 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm,  you  should  for- 
ward to  the  Bureau  or  to  the  Conm- 
mandant.  Navy  Yard,  Mare  Island, 
Calif.,   a   check  or   postal   money   order 


for  $10.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks  as  secur- 
ity for  the  safe  return  of  the  drawings 
arid   specifications. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearing 
completion,  it  Is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  speci- 
fications are  received  from  the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding   data. 

♦ 

STATE  OP  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hig-hway  C<wnminsion,  515  Forum 
Building:*  Sacramento,  Cal.,  until  2 
o'clock  P.  M.  on  January  18,  1020,  at 
which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows: 

Yolo  County,  between  Fifth  Street  in 
Washington  and  the  M  Street  Bridge 
(X-Yol-6-C),  about  twenty-five  hund- 
redth   (0.25)    miles    in      length;      to      be 

STATE  HIGHWAY  ENGINEER'S 

ESTIMATE 
Item  1.     32,000   cubic   yards   roadway 
embankment    without    classification. 

The  foregoing  quantities  are  approxi- 
mate only,  being  given  as  a  basis  for 
the  comparison  of  bids,  and  the  Cali- 
fornia Highway  Commission  does  not, 
expressly  or  by  implication  agree  that 
the  actual  amount  of  work  will  cor- 
respond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of  the 
work  as  may  be  deemed  necessary  or 
expedient  by  the  said  Commission. 

All  bids  are  to  be  compared  on  the 
basis  of  the  State  Highway  Engineer's 
estimate  of  the  quantities  of  work  to 
be  done. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  represen- 
tative of  the  Commission.  It  is  re- 
quested that  arrangements  for  joint 
field  inspection  be  made  as  far  in  ad- 
vance as  possible.  Detailed  informa- 
tion concerning  the  proposed  worlt 
may  be  obtained  from  the  Division 
oflice. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The   California   Highway   Commission 
reserves   the   right   to   reject  any   or  all 
bids    or    to    accept    the    bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS. 
California    Highway    Commission. 
R.   M.   MORTON, 
S'tate    Highway    Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:      December  21,   1925. 


NOTICE    TO   CONTRACTORS 


(Turlock    Union    Hi^h    School    District) 


School  Building  at  Turlock,  Calif.,  at 
8  o'clock  P.  M.,  Monday,  January  18th, 
1020,  for  the  erection  and  completion 
of  a  two-story  brick  and  concrete  ad- 
dition to  the  present  high  school 
building  for  the  Turlock  Union  School 
District  in  accordance  with  plans  and 
specifications  made  for  the  same  by 
\V.  H.  Weeks,  Architect,  369  Pine  St.. 
San  Francisco,  and  1924  Broadway, 
Oakland,  California,  for  the  general 
contract.  Plans  and  specifications  may 
be  seen  at  the  offices  of  the  architect 
before  mentioned,  or  at  the  office  of 
the  Board  of  Trustees,  Turlock  Union 
High    School    Building,    Turlock,    Calif. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  per  cent  (5%)  of  the  amount  of 
the  bid,  and  made  payable  to  A.  G. 
Crowell,  Clerk  of  the  Board  of  Trus- 
tees of  the  Turlock  Union  High  School 
District;  said  check  to  be  forfeited  to 
the  School  District  if  the  successful 
bidder  fails  to  sign  the  contract  and 
give  a  good  and  sufficient  bond,  as  re- 
quired by  law,  within  10  days  after 
the  awarding  of  the  contract.  A 
bidder's  bond  will  be  acceptable  in 
place  of  a  certified  check. 

Each  bid  must  be  made  out  on  bid 
forms  obtained  from  the  Architect,  en- 
closed in  a  sealed  envelope  which  is 
endorsed  "Proposal  for  General  Con- 
tract," and  must  be  delivered  to  A.  G. 
Crowell,  Clerk  of  the  Board  of  Trus- 
tees, Turlock,  California,  prior  to  the 
date  and  time  set  for  the  opening  of 
bids. 

Owner  reserves  the  right  to  reject 
any   or   all   bids. 

(Signed)  A.    G.    CROWELL, 

Clerk,  of  the  Board  of  Trustees,  Tur- 
lock Union  High  School  District, 
Turlock,    California. 


STATE  OF   CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE  TO    CONTRACTORS 


Notice  is  hereby  given  that  Sealed 
Bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Turlock 
Union  High  School  District,  Stanislaus 
County,  State  of  California,  in  the  High 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Oalffomia 
Hish^vny  CommictKion,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  January  18,  lOQG,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
of  portions  of  Sftate  Highway,  as  fol- 
lows: 

Yolo  County,  between  Fifth  Street 
in  Washington  and  the  M  Street  Bridge 
(X-Yoio-6-C),  about  twenty-five  hun- 
dredths (0.25)  miles  in  length  to  be 
graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo.  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors  "  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right   to  reject  any  or  all 
bids    or    to   accept    the    bid  deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
CtUifornia  Hghwav  Commission. 
R.   M.   MORTON, 

State    Highway    Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:     December     21,  1925. 
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BRIDGES 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Jan.  18,  bids  will  be  rec.  by  county 
flood  control  dist.  (county  superv.)  to 
const.  Ballona  Crk.  bridges,  approach 
embankment  at  Del  Key  Blvd.  Plans 
and  spec,  may  be  obtained  at  offlce  oi 
chief  engr.  flood  control  dept.,  202  N. 
Bioadway. 

OROVILLE,  Butte  Co.,  Cal.— T.  H. 
and  M.  C.  Polk,  Chico,  at  $541.^>  awarded 
cont.  by  county  to  const,  cone,  bridge 
over  Big  Chico  creek,  west  of  Chico. 
N.  E.  Marsh,  Los  Angeles,  next  low  at 
^5f)10. 

OAKLAND,  Cal.— County  supervisors 
have  ordered  estimates  prepared  to  re- 
store Webster  street  bridge,  recently 
destroyed  when  steamship  collided  with 
same.   Geo     A.    Posey,   county   surveyor. 


OLYMPIA,  Wash.  —  Kuckenburg  & 
Wittman,  Board  of  Trade  Bldg.,  I'ort- 
land  Ore.,  awarded  cont.  by  state  high- 
way comm.  at  $628,496  for  steel  bridge 
across  the  Columbia  Hiver  on  State  Kd. 
No.  7,  at  Vantage  Ferry.  Struc.  will  be 
2474  ft.  in  length.  Approx.  quan.  are: 
8uOU  cu  yds.  excav.  for  found.,  10,250 
cu  yds.  concr.,  500,000  lbs.  reinf.  steel, 
3,000,000  lbs.  struc.  steel,  55  M.  B.  M. 
timber. 

VALLEJO.  Solano  Co.,  Cal.  —  See 
'•Dredging,  Harbor  Works  and  Exca- 
vations," this  issue.  Dredging,  bridges, 
culverts,  wharves  and  piers  contem- 
plated  by   city   of  Vallejo. 

SANTA  BARBARA,  Cal.— E.  H.  Has- 
kell, city  engr.,  has  been  authorized 
to  advertise  for  bids  to  const,  bridge 
over    Mission    Creek    at    Quinientos    St. 


OAKLAND,  Cal.— In  the  jvent  that 
Norton,  Lillv  &  Co.,  owners  of  the 
Steamer  Lancaster  which  recently  col- 
lided with  and  destroyed  the  Webster 
street  bridge,  will  not  finance  its  re- 
construction, the  county  supervisors 
contemplate  a  bond  issue  for  $200,000 
to  finance  the  rehabilitation.  Geo.  A. 
Posey   is  county  surveyor. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Harry  Nelson,  Escalon,  at  $2280  award- 
ed cont.  by  county  to  const,  rein.  cone, 
bridge  over  Lone  Tree  Creek  on  Leigh- 
ton  Kd.  S.  D.  Miller,  Stockton,  at  $2185 
low  bidder,  was  permitted  to  withdraw 
bid. 

SAN  FRANCISCO. — M.  B.  MeGowan, 
180  Jessie  St.,  at  $1767,  submitted  low 
bid  to  Bd.  Pub.  Wks.  for  fender  piling 
for  bridges  at  4th  and  6th  sts.,  at 
Channel.     Other  bids: 

Renner   Foundation   Co $2150 

Healy-Tibbitts    Const.    Co $2320 

Tibbitts-Pacific    Co $2488 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SACRAMENTO,  Cal. — General  flood 
control  committee  of  San  Joaquin  and 
Sacramento  valleys  has  approved  pro- 
posed Curry  bill  which  provides  $51,- 
000,000  for  flood  control  along  the  Sae- 
"-amento   river. 

VALLEJO,  Solano  Co.,  Cal.  —  City 
Eng.  T.  D.  Kilkenny  instructed  to  pre- 
pare prol.  plans  and  estimates  of  cost 
for   harl)or    developments   as    follows: 

1.  Drainage  and  reclamation  of  all 
marsh  lands  within  the  city  and  lands 
lying  adjacent  to  and  draining  into 
marsh  lands  of  such  low  elevation  that 
they  overflow  or  are  menaced  by  flood 
waters  in  times  of  heavy  rains,  with 
particular   reference   to   lowlands   along 


eastern  city  line;  plans  will  also  in- 
clude land  outside  city  limits  neces- 
sary to  protection  of  land  lying  inside 
in  addition  to  Ijridges  and  culverts  for 
water  courses  leading  into  and  across 
above  described  land. 

2.  A  study  of  effect  of  dredging 
work  being-  done  by  war  department 
in  Mare  Island  channel  upon  the  silt- 
ing up  of  the  areas  of  said  channel 
lying  bet.  the  bulkhead  lines  of  the 
city  water  front  and  east  side  of  chan- 
nel and  east  line  of  channel  and  turn- 
ing basin  excavated  and  maintained 
by  war  department  in  Mare  Island 
channel. 

3.  Prel.  plans  for  relocation  of 
bulkhead  and  pierhead  lines  of  Mare 
Island  channel,  so  as  to  obtain  max. 
advantage  for  city  harbor  in  connec- 
tion   with   work   of  war   department. 

4.  Prel.  plans  for  subdivision  of 
tidelands  owned  by  city  and  const,  of 
wharves  and  piers  on  frontage  thereof 
with  rail  connections  thereto. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— Election  will  be  called  shortly  in  El 
Dorado  Irrigation  District  to  finance 
construction  of  Irrigation  works.  T.  J. 
.~-:|)ink.  engineer,  has  submitted  prel. 
estimates  of  cost  for  construction. 
Roger  W.  Browne  is  secretary-treas- 
m  er  of  district. 


SACRAMENTO,  Calif.  —  Olympian 
Dredging  Co.,  249  First  St.,  San  Fran- 
cisco, at  J13,930  awarded  contract  by 
county  to  const,  fill  at  approach  on 
Steamboat  Slough  on  Grand  Island,  in- 
volv.  13,900  cu.  yds.  Contractors  will 
take  11,000  yds.  from  river  ai.d  2900 
from   site. 


IRRIGATION  PROJECTS 


SAN  DIEGO,  Cal. — A  syndicate  com- 
prising Pierce,  Fair  &  Co.,  First  Se- 
curities Co.,  Hunter,  Dulin  &  Co.,  et  al., 
has  purchased  the  $1,900,000  La  Mesa, 
Lemon  Grove  and  Spring  Valley  Irrig. 
Dist.   bond   issue. 


HARLOWTON,  Montana. — Count  Du- 
rand  of  New  York  City,  promoter  of 
the  Harlowton-Durand  Irrigation  Dis- 
trict, created  by  decree  of  the  district 
court  of  Wheatland  county  on  Feb.  5, 
1921,  comprising  20,460  acres,  announce 
completion  of  plans  by  A.  W.  Verharen, 
district  engineer,  for  the  const,  of  res- 
ervoirs near  Martinsdale  with  a  capa- 
city of  85,000  ac.  ft.  and  a  reservoir 
hear  Delphine  with  capacity  of  30,000 
ac.  ft.  Water  will  be  brought  into  the 
Durand  reservoir  from  Spring  creek, 
Checkerboard  creek  and  Smith  river. 
Main  and  diversion  canals  will  be  77- 
mi.  long  and  laterals  43-mi.  long; 
canal  excavation  will  involve  approx. 
OSO.OOO  cu.  yds.  including  earth  and 
rock  and  approx.  770,000  cu.  yds.  fill 
in  2  dams.  Diversion  structures  will 
be  of  concrete  with  steel  headgates; 
flumes  of  metal  construction.  Est.  cost 
$44.20   per  acre. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5«5   HOIVARD   STREET 
Snn    FVnncbioo.   Cnlif. 

Douglas   6320 


CALIFORNIA  —  Following  applica- 
tions filed  during  the  month  of  Decem- 
ber with  the  State  Department  of  Pub- 
lic Works,  Division  of  Water  Rights, 
for  permits  to  appropriate  water: 
Aitplirntions 

Application  No.  4852  (Placer  County) 
Fled  Dewhirst,  995  Market  St.,  San 
Francisco,  Calif.,  for  300  cu.  ft.  sec.  and 
1110,000  ac.  ft.  annum  from  Bear  River 
triliuLary  to  Sacramento  River,  for  ag- 
ricultural and  domestic  purposes  on 
60,000  acres. 

4853  (Sutter  County),  H.  W.  Botti- 
more,  et  al.  Box  121  Knights  Landing, 
Calif.,  7.67  cu.  ft.  sec.  from  Reel.  Dist. 
1500  Drainage  Canal  tributary  to  Sac- 
ramento River,  for  agricultural  pur- 
poses on  307  acres  (rice).  Est.  cost, 
$5000. 

4854  (Humboldt  County)  Nanette  M. 
Ostlund,  11701/2  S.  Bronson  Ave.,  Los 
Angeles,  Calif.,  for  0.37  cu.  ft.  per  sec. 
from  Bear  Trap  Creek  tributary  to 
South  Fork  Trinity  River,  for  agri- 
cultural and  domestic  purposes  on  oi) 
acres.     Est.   cost,   $4000. 

4856  (Butte  County)  P.  N.  Ashley, 
Biggs,  Calif.,  9.0  cu.  ft.  per  sec.  from 
Main  Drainage  Canal  Drainage  District 
#100  tributary  to  Sacramento  River  via 
Butte  Slough  for  agricultural  purposes 
on    360   acres    of   rice.      Est.   cost,    $1150. 

4857  (Napa  and  Solano  Counties)  W. 
.S.  Davisson,  Trustees  for  proposed  Ir- 
rigation District,  R.  F.  D.  #1,  Box  18, 
Suisun,  Calif.,  200  cu.  ft.  per  sec.  and 
10,000  ac.  ft.  per  annum  from  Suisun 
Creek  tributary  to  Suisun  Bay,  for  ir- 
rigation purposes  on  20,640  acres.  Est. 
cost,    $1,000,000. 

4858,  (Los  Angeles  County)  Jefferson 
I-lunick,  R.  Box  95,  Saugus,  Calif.,  for 
0.50  cu.  ft.  per  sec.  from  San  Fran- 
cisquito  Creek  tributary  to  Santa  Clara 
River,  for  agricultural  and  domestic 
purposes  on  40  acres.      Est.  cost,   $500C. 

4859,  (Butte  County)  Bill  Gianella, 
'/r  La  Porte  Stage,  Marysville,  Calif., 
for  3.0  cu.  ft.  per  sec.  from  North  Hon- 
cut  Creek,  tributary  to  Honcut  Creek, 
for  agricultural  and  stock  watering 
purposes.      Est.    cost,    $1500. 

4860  (Los  Angeles  County)  City  of 
Compton,  %  Water  Department,  City 
Hall,  Compton,  Calif.,  for  10,950  ac.  ft. 
per  annum  from  San  Gabriel  River 
tributary  to  Pacific  Ocean  for  muni- 
cipal and  domestic  purposes  in  City  of 
Compton.      Est.   cost,   $1,500,000. 

4862  (Butte  Couity)  T.  L.  Quiglev, 
Sutter  Club,  Sacramento,  Calif.,  for  20 
cu.  ft.  per  sec.  from  Lateral  "A"  of 
District  #  833  tributary  to  Sacramento 
River  via  Butte  Creek,  for  irrigation 
purposes  on  900  acres  of  rice.  Est. 
cost,   $5000. 

4864  (Yuba  County)  Ellen  M.  H. 
Lewis,  201  Highland  Ave.,  Piedmont, 
Calif.,  for  3.85  cu.  ft.  per  sec.  from 
Nigger  Jack  Slough  tributary  to  Feath- 
er River  for  irrigation  purposes  on 
308.36    acres. 

4865  (Shasta  County),  Jay  Boright, 
Buckeye  via  Redding,  Calif.,  for  0.32 
cu.  ft.  per  sec.  from  Grapevine  Springs 
tributary  to  Sacramento  River  via 
Buckeye  Creek,  for  irrigation  and  do- 
mestic purposes  on  26  acres.  Est.  cost, 
$1200. 

4866  (San  Luis  Obispo  County)  Thos. 
W.  Arnold  and  Chas.  T.  Sorenson,  515 
10.  92iid  St.,  Los  Angeles,  Calif.,  for  0.12 
cu.  ft.  per  sec.  and  18.5  ac.  ft.  per 
annum  from  Pozo  Ocek  tributary  to 
Salinas  River,  for  irrigation  purposes 
on   168  acres.     Est.  cost,  $5000. 

4868  El  Dorado  County)  Henry 
Bacchi,  Lotus,  Calif,  for  0.05  cu.  ft.  per 
sec.  from  Indian  Creek  tributary  to 
South  Fork  American  River,  for  irri- 
gation ,  domestic  and  stock  purposes 
on  4  acres.     Est.  cost,   $1500. 
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4869  (Plumas  County)  Feather  RIvor 
Power  Company,  Hobart  Bldg.,  San 
Francisco,  Calif.,  for  5  cu.  ft.  per  sec. 
from  Pebble  Creek  and  3  unnamed 
branches  of  Milk  Ranch  Creek  tribu- 
tary to  North  Fork  Feather  River,  for 
power  i)uri)oses.  14r)0  T.  H.  P.  to  be  de- 
veloped. Est.  cost  Bucks  Creek  De- 
velopment.   $7,700,000. 

4870  (Plumas  County)  Feather  River 
Power  Co.,  Hobart  Bldg.,  San  Fran- 
c'sco,  Calif.,  for  17  cu.  ft.  per  sec.  from 
Eleven  Small  Streatns,  tributary  to 
North  Fork  Feather  Tiiver  via  Bucks 
Creek,  for  power  purposes.  2030  T.  H. 
P.  to  be  developed.  Est.  cost,  Bucks 
Creek    Development,    $7,700,000. 

4871  (Plumas  County)  Feather  River 
Power  Company,  Hobart  Bldg-.,  San 
Francisco,  Calif.,  for  20  cu.  ft.  per  sec. 
from  Crizzly  Creek  triiiutary  to  North 
Fork  Feather  River.  5800  T.  H.  P.  to 
be  developed  for  power  ]iurposes.  5800 
T.  H.  P.  to  be  developed.  Est.  cost, 
Bucks   Creek   Development   $7,700,000. 

PERMITS 
Following    is    a    partial    list    of    per- 
mits   granted    by    the    Division    during 
the    month    of   December: 

Permit  2337  (Stanislaus  County)  Is- 
sued to  Charles  Moreing,  Sacramento, 
Calif.,  for  9.17  cu.  ft.  per  sec.  from  San 
Joaquin  River,  for  irrigation  of  734.05 
acres  near  point  of  diversion.  Est. 
cost,   $23,000. 

Permit  2339,  (Glenn  and  Tehama 
Counties)     U.     S.     Reclamation     Service, 

.  Orland,  Calif.,  for  50,200  ac.  ft.  per 
annum  from  Stony  Creek,  for  irriga- 
tion of  21,000  acres  in  the  Orland  Pro- 
ject.     Est.    cost.    $1,200,000. 

Permit  2341,  San  Bernardino 
County)     Victor    Cherbak,     et     al,     Alta 

'     Loma,  Calif.,  for  2  cu.  ft.  per  sec.   from 

I     underground    waters    for    irrigation    of 

.     325  acres.     Est.  cost,  $15,000. 

■  Permit  2344,  (San  Bernardino  Coun- 
ty) A.  L.  Martin,  Los  Angeles,  Calif., 
for  3  cu.  ft.  per  sec.  from  Crystal 
Creek  and  Spring  for  domestic  and  ir- 
rigation  of   320   acres. 

Permit  2346,  (San  Joaquin  Countv) 
Carrie  B.  McDougald,  Stockton,  Calif. 
for  5.64  cu.  ft.  per  sec.  from  San  Joa- 
quin River  and  French  Camp  Slough 
for  irrigation  of  451.3  acres.  Est.  cost, 
$12,000. 

Permit  2347,  (Sutter  County)  Per<-y 
T.  Hincks,  Yuba  City,  Calif,  for  0.5  cu. 
ft.  per  sec.  from  Sacramento  River  for 
irrigation  of  40  acres.  Est.  cost,  $17.- 
500. 

Porniit  2348,  (San  Diego  County)  The 
Tia  .Juana  River  Irrigation  District, 
Nester,  Calif.,  for  4.12  cu.  ft.  per  sec. 
and  1600  ac.  ft.  per  annum  from  under- 
ground water  of  Tia  Juana  River  Basin 
ror  domestic  use  and  irrigation  of 
1515.45  acres.     Est.  cost,  $226,000. 

Permit  2350,  (San  Joaquin  County) 
Anna  F.  Windeler,  %  Ohm  &  Raab,  517 
E.  Market  St..  Stockton,  Calif.,  fjr  3.93 
cu.  ft.  per  sec.  from  San  Joaquin  River 
for  irrigation  of  314.2  acres.  Est.  cost. 
$9000. 

Permit  2352,  (Mendocino  County) 
Central  Mendocino  County  Po.  Com- 
pany, Willits,  Calif.,  for  2  cu.  ft.  per 
sec.  and  635  ac.  ft.  per  annum  from 
James  Creek  for  municipal  purposes  :ii 
City  of  Willits  and  surround  -.ig  terri- 
tory.    Est.   cost,    $'40,000. 

Permit  23.''.3  (San  Joaquin  County)  R. 
J.  Treder,  Manteca,  Calif.,  for  2.98  en. 
ft.  per  sec.  from  San  Joaquin  Kiver  for 
irrigation  of  238.1  acres.  Est.  cost. 
$4400. 

Permit  2355,  (Los  Angeles  County) 
Mary  O.  Petchner,  Los  Angeles,  f^alif., 
for   1.75   cu.   ft.    per   sec.   and   200   ac.   ft. 


per  annum  from  Bear  Gulch  1di  domes- 
tic purposes  and  irrigation  of  140 
acres.     Est.  cost,  $15,000. 

Permit  2356,  (San  Joaquin  County) 
Mrs.  Annie  Fabian,  F.  T.  Tacklas  and 
A.  Grunaer,  Tracy,  Calif.,  for  5.66  ci;. 
ft.  per  sec.  from  Paradise  Slough  for 
irrigation  of  453.1  acres.  Est.  cost, 
$9,000. 

Permit  2357,  (Stanislaus  Coun'y) 
I'aul  Bancroft  and  Philip  Bancroft,  San 
Francisco,  Calif.,  for  6.22  cu.  ft.  per 
sec.  from  Tuolumne  River  for  irriga- 
tion of  498  acres.     Est.  cost,  $2:). 000. 

Permit  2359  (San  Diego  County)  ]•:. 
W.  Campbell,  Julian,  Calif.,  for  1.5  cu. 
ft.  per  sec.  from  Vallecito  Crti.k  for 
irriga'Jon  of  120  acres.   Est.  cost,  $7000. 

Permit  2362,  (Santa  Barbara  County) 
Union  Sugar  Company,  San  Francisco, 
for  10.54  cu.  ft.  per  sec.  from  San  An- 
tonio Creek,  for  irrigation  of  843  acres. 
Est.  cost,   $3000. 

Permit  2364,  (Sutter  County)  George 
E.  Springer,  351  California  St.,  San 
I''t  ancisco,  for  2  cu.  ft.  per  sec.  from 
i-aciamento  River  for  irrigation  of  iOO 
acres.     Est.  cost,  $25,500. 

Permit  2365,  (Sutter  County)  George 
E.  Springer,  351  California  St.,  San 
Francisco  for  1.0  cu.  ft.  per  see.  from 
Sacramento  River  for  irrigation  of  80 
acres.      Est.   cost   $."j4r.O0. 

Permit  2368  (Siskiyou  County)  W.  D. 
Duke,  Gazelle,  Calif,  for  850  ac.  ft.  per 
annum  from  Parks  Creek  for  irrigation 
of  2100  acres.     Est.  cost,  $50,000. 

Permit  2372,  (Santa  Cruz  County) 
City  of  Santa  Cruz,  Santa  Cruz,  Calif., 
for  6.2  cu.  ft.  per  st-e.  from  San  Lo- 
renzo River,  for  mnuicipal  and  domestic 
purposes.      Est.    cost,    $60,000. 


LIGHTING  SYSTEMS 


HERMOSA  BEACH,  Cal. — Walker  & 
Martin,  402  West  Wilshire  St.,  Fulicr- 
ton,  sub.  low  bid  to  city  at  $16,100  for 
ornam.  lights  in  IMer  Ave.,  bet.  Strand 
and  Camino  Real. 


ORANGE,  Cal. — Until  Jan.  19,  bids 
will  be  rec.  by  city  for  ornam.  lights 
in  N  Orange  St.,  bet.  East  Chapman 
and  East  Palm  Aves.,  involv.  22  type 
"700"  Marbelite  posts;  1911  act.  Cal  D. 
Lester,    city    clerk. 


CULVER  CITY,  Cal.— City  orders 
plans  and  spec,  for  ornam.  lights  in 
West  Adams  Ti-act. 

ALHAMBRA,  Cal. — Property  owners 
in  Emory  Park  adopt  res.  providing  for 
Marbelite  standards  for  new  lighting 
sys.  throughout  the  tract.  Est.  co^t, 
$55,000.  Proceedings  will  be  started 
at  once.      M.    H.    Irvine,   city   manager. 


SANTA  ANA,  Cal.— East  Santa  Ana 
Imp.  Assn.  (Jas.  Metzgar,  Secy.), 
promoting  ornam.  lights  for  Fourth  St. 
east  to  the  city  limits,  and  incl.  Bush, 
Spurgeon,  and  French  Sts.,  bet.  First 
and  Si.xth  Sts. 


LOS  ANGELES,  Cal.— City  plans  or- 
nam. lights  in  Figuerua  St.,  bet.  Jelfer- 
son  St.  and  Vermont  Ave.:  pressed  steel 
posts,  and  in  South  I'ark  Ave.,  bet. 
Slauson  and  Florence  Aves.:  pressed 
steel   posts;   1911   act. 


LOS  ANGELES,  Cal. — Newbery  Elec. 
Corp.,  726  S.  Olive  St.,  Los  Angeles, 
Sub.  low  bid  to  Bd.  Pub.  Wks.  at  $85,- 
782  for  ornm.  lights  in  Melrose  Ave., 
bet.    Western    and    Fairfax   Aves. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
eli<x:trical  engineers  and  contractors 

525  HOVAIU)  STREET,  SAN  FRANCISCO 

MOTORS 

Kew   iiiMl   Used,  Bought,  Sold,  Exchanged,  Rented  and   Repmred 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


BERKELEY,  Alameda  Co.,  Cal. — City 
starts  proceedings  to  Install  "Path  of 
Gold"  lighting  system  in  Shattuck  Ave. 
bet.  University  &  Durant  Aves.  an<l  for 
a  larger  type  of  electrolier  in  Sihattuck 
Ave.,  bet.  Addison  and  Center  Sts. 
John  N.  Edy  is  city  manager. 


MACHINERY  &  EQUIPMENT 


OAKLAND,  Cal. — Oakland  improve- 
ment clubs  urge  city  commissioners  to 
cnll  election  to  vote  bonds  of  $100,000 
to  finance  the  purchase  of  equipment 
and  operation  of  a  municipally  oper- 
ated  bus  system  with  a  5-cent  fare. 


HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Until  Jan.  25,  7:30  p.  m.,  bids  will  be 
rec.  by  J.  W.  Hillhouse,  city  clerk,  to 
fur.  and  del.  one  new  Ford,  Model  T 
chassis.  Further  information  obtain- 
able from  clerk. 


MADERA,  Madera  Co.,  Cal.  —  Until 
Feb.  1,  11  A.  M.,  bids  will  be  rec.  by  L. 
W.  Cooper,  county  clerk,  to  fur.  and 
del.  one  30-model  Best  Caterpillar 
tractor,  f.  o.  b.  Bellview  Station,  Ma- 
dera County.  Cert,  check  10%  req. 
with  bid.  See  call  for  bidx  under  of- 
ficial   propoHul   Ncction    In    tlii.s    iHNUe, 


SAN  FRANCISCO— Until  Jan.  25,  3 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  one  ambulance  body  for 
Emergency  Hospital.  Specifications  ob- 
tainable  from  above   on   request. 


PORTLAND,  Ore.— Until  Jan.  25,  10:30 
A.  M.,  bids  will  be  rec.  by  Multnomah 
County  Commissioners,  A.  M.  Smith, 
chairman.  Court  House,  Portland,  to 
fur.  one  12-in.  by  10-in.  single  stage, 
single  cylinder  air  compressor  with 
piston  displacement  of  355  cu.  ft.  p.  m. 
at  working  pressure  of  100  lbs.  and  one 
75  h.  p.  constant  speed,  continuous 
duty,  40  deg.  squirrel  cage,  3-phase,  60- 
cycle,  440  volts,  1200  r.  p.  m.  motor;  and 
one  75  h.  p.  handstarting  compensator. 
Bids  to  be  f.  o.  b.  Kelly  Butte,  Multno- 
mah county,  Ore.  Cert,  check  10%  req. 
with   bid. 


SAN  GABRIEL,  Cal.— Until  7:30  P.  M., 
Jan.  19,  bids  will  be  rec.  by  city  for 
one  Ford  or  equal  dump  truck  (used). 
Ira  H.  Stouffor,  city  clerk. 


RAILROADS 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Southern  Pacific  will  replace  freight 
station  destroyed  by  fire  and  more  yard 
trackage  will  be  provided  in  indus- 
trial zone  north  of  Central  Park,  ac- 
cording to  A.  F.  Bowles,  Supt.  of  San 
Joaquin  Valley  division,  who  announces 
$103,000  has  been  provided  for  the 
work. 


FIRE  EQUIPMENT 


SAN  FRANCISCO— Until  Jan.  25,  3 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  one  combined  pumping 
engine  and  hose  wagon  for  Fire  Dept. 
Specifications  obtainable  from  above  on 
request. 


MISCELLANEO  US   S  UP  PLIES 


RIVERSIDE,  Cal.— Until  10  A.  M., 
Jan.  18,  bids  will  be  rec.  by  County 
Purchasing  Agent  W.  L.  Carlson  for 
90,000  gals.  60%  asph.  content  road  oil, 
and  the  options  to  purchase  any  amount 
of  the  following  road  oil:  500,000  gals. 
60%  asph.  content  road  oil,  200,000 
gals.  80%  asph.  content  road  oil. 
Prices  to  be  stated  at  plant  f.  o.  b. 
tank  cars.  Bidder  to  give  location  of 
plant  and  sub.  samples  of  oil. 


SUNNYVALE,  Santa  Clara  Co..  Cal. — 
City  trustees  will  ask  bids  shortly  to 
fur.   1000-ft.   hose  for  fire  dept. 

HAWTHORNE,  Cal.  —  Eureka  Fire 
Hose  Mfg.  Co.,  awarded  cont.  by  city  at 
$1000   for  Are   hose;  price  per  ft.  |1. 
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SACRAMENTO,  Cal.— City  rejects 
bids  to  fur.  hose  for  fire  dept.,  on 
recommendation  of  H.  C.  Bottorff,  city 
manager,  who  declared  rubber  martcet 
made   bids   unsatisfactory   at   this    time. 


MADERA,  Madera  Co.,  Cal. — Until 
Jan.  19,  5  P.  M.,  bids  will  be  rec.  by  H. 
C.  Austin,  clerk,  Madera  School  Dist- 
rict, to  fur.  and  del.  6500  gals,  fuel  oil 
18  to  20  gravity.  Further  information 
obtainable    from    clerk. 


RESERVOIRS  &  DAMS 


MEXICALI,  Cal.— City  plans  several 
cone,  reservoirs  for  city  water  sys; 
est.  $30,000. 


OCEANSIDE,    Cal.    —    City    plans    to 
const.  3,000,000-gal.   reservoir. 


CASA  GRANDE,  Ariz.— N.  E.  Mat- 
thews, Tucson,  awarded  cont.  at  $20,- 
000  to  rebuild  Picacho  Reservoir.  The 
capacity  of  reservoir  is  to  De  coutoled 
giving  it  impounding  capacity  of  8000 
ac.  ft.  Work  will  involve  moving 
approx.   100,000  yds.  dirt. 


PIPE  LINES,  WELLS,  ETC. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Until  Jan.  18,  7:30  P.  M.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk,  to  fur. 
f.  o.  b.  cars.  Redwood  City:  80  ft. 
double  well  casing,  hard  red  steel,  18 
in.  dia..  No.  14  gauge;  200  ft.  double 
well  casing,  hard  red  steel,  12-in.  dia.. 
No.  12  g-auge.  All  casing  to  be  shipped 
loose  joints  and  equal  number  of  inside 
and  outside  joints. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Jan.  18,  7:30  P.  M.,  bids  will  be 
rec.  by  W.  A.  Price,  town  clerk,  Lj 
drill  one  deep  well  at  municipal  water 
works.  Cert,  check  $200  req.  with  bid. 
Further  information  obtainable  from 
C.  L.  Dimraitt,  city  engineer. 


PORTI^AND,  Ore.  —  See  "Power 
Plants"  this  issue.  Budget  funds  of 
Portland  Gas  &  Coke  Company. 


SEWAGE  DISPOSAL  PLANTS 


AVATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Butte  Electrical  Equipment  Co.,  530 
Folsom  St.,  San  Francisco,  at  $150,286 
awarded  cont.  by  city  to  const,  sewer 
project  involv.  9  252  lin.  ft.  6-in.  vit. 
clay  pipe  sewers,  $6882;  1681  ft.  8-in. 
do  $2432;  3503  ft.  10-in.  do  $6405;  12 
cone,  manholes.  Type  1,  $645;  27  cone, 
manholes.  Type  2,  $2880;  2  diversion 
chambers  and  24-in.  plain  cone,  pipe 
&  21-in.  outfall  sew.  conn,  existing  12- 
in.  outfall  sewers  with  screening-pump- 
ing plant  $1147;  screening-  pumping 
plant  structure  $9194;  equipment  for 
same  $25,404;  24-in.  cone,  pipe  over- 
flow, and  abutment  and  tide  gate  on 
bank  of  Pajaro  river  $504;  7-in.  bored 
or  drilled  well,  lined,  150  ft.  deep  $605; 
5954  ft.  21-in.  reinf.  cone,  pipe  outfall 
sewer  from  one  specified  station  to 
another,  $23,471;  8000  ft.  of  the  same, 
bet.  second  and  third  station,  $31,695; 
324  ft.  20-in.  flexible  joint,  class  B 
cast  iron  pipe  across  Watsonville 
slough,  $5658;  490  ft.  of  same  through 
dunes,  $2337;  15  reinf.  cone,  testing, 
inspection  and  vent  chambers  along 
the  line  of  the  21-in.  and  20-in.  out- 
fall sewer,  $3705;  rein.  cone,  surge 
chamber,  $546;  1500  ft.  16-in.  genuine 
wrought  iron  pipe  outfall  into  Mon- 
terey Bay  (900  ft.  Vz-in.  thick,  600  ft. 
%-in.  thick),  with  protection  of  Type 
IV,  $26,776. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCISCO— Until  Jan.  20,  3  P. 
M.,  bids  will  be  rec.  by  Board  of  Public 
Works  for  core  boring  along  and  near 
the  line  of  the  Hetch  Hetchy  Aqueduct, 
Coast  Range  Division.  Est.  cost,  $25,- 
000.  Plans  obtainable  from  Bureau  of 
Engineering,  Board  of  Puplic  Works, 
3rd  floor,  City  Hall. 


TAFT,  Kern  Co.,  Cal.— Until  Jan.  18, 
8  p.  m.,  bids  will  be  rec.  by  C.  A.  Page. 
city  clerk,  to  handle  Taft  city  garbage 
and  refuse,  including  purchase  by  bid- 
der of  present  equipment.  Cert,  check 
10%    req.   with   bid. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Leslie  Cranbourne,  secy,  of  Chamber 
of  Commerce,  announces  work  will  be 
started  shortly  on  boardwalk  extend- 
ing several  miles  along  west  bank  of 
San  Lorenzo  river. 


WATER  WORKS 


SANTA  BARBARA,  Cal.— U.  S.  C.  I. 
Pipe  &  Fdy.  Co.,  Wright  &  Callender 
Bldg.,  Los  Angeles,  awarded  cont.  by 
city  at  $10,848  using  alternate  of  De 
Lavaud,  shipped  by  rail  for  ciass  "B" 
C.  I.  pipe. 

VALLEJO,  Solano  Co.,  Cal. — Norman 
B.  Livermore  Co.,  San  Francisco,  at 
$865  awarded  cont.  by  city  to  fur.  one 
Venturi  meter  for  use  at  Fleming  Hill 
on  Gordon  Volley  pipe  line. 

LAGUNA  BEACH,  Cal.— City  votes 
$600,000  to  finance  const,  of  water  sys- 
tem. 

WASCO,  Kern  Co.,  Cal.— Until  Feb. 
2,  bids  will  be  rec.  by  Wasco  Public 
Utility  District,  to  const.  pumping 
plant  and  install  pipe  lines.  Bonds 
have  been  voted  and  sold  to  finance  the 
work. 


WASCO,  Kern  Co.,  Cal.— Until  Jan. 
19,  bids  will  be  rec.  by  Wasco  Public 
Utiliay  District  to  drill  deep  well,  fur. 
and  erect  100  ft.  steel  tower  with  100,- 
000-gal.  steel  tank.  Bonds  have  been 
voted  and  sold  to  finance  the  work. 


ARCADIA,  Cal.— B.  Nicoll  &  Co.,  San 
Francisco,  awarded  cont  by  city  at 
$309.90  for  630  ft.  4-in.  class  "B"  C.  I. 
pipe  and  300  ft.   1-in.  galv.  pipe. 

Cont.  for  one  8-in.  pressure  regu- 
lator was  awarded  to  Water  Works 
Supply  Co.,  Wright  &  Callender  Bldg.. 
Los  Angeles. 


NAPA,  Napa  Co.,  Cal. — State  Engin- 
eers backed  by  a  $5000  appropriation, 
are  making  a  survey  of  lands  in  Rector 
Canyon,  n.w.  of  Napa,,  where  it  is 
proposed  to  develop  a  water  supply  to 
meet  the  needs  of  the  Napa  State  Farm 
Veterans'  Home  at  Yountville  and  the 
Napa  State  Hospital.  Estimates  of  cost 
will    be    submitted   shortly. 

LAGUNA  BEACH,  Cal.— $600,000  wa- 
ter sys.  bond  issue  carried  at  recent 
election.  Water  will  be  secured  from 
the  Santa  Ana  Riv.  basin,  approx.  12 
mi.  distant,  the  storage  sys.  to  include 
three  reservoirs  of  100.000-gal  cap., 
one  of  2,500,000-gal.,  and  one  of  1„500,- 
000-gal  cap.  A  compl.  new  distrib.  sys. 
will  be  installed.  Joseph  T.  Jahraus  is 
pres.  of  the  dist.,  and  Clyde  Bishop. 
Santa  Ana,   atty. 


FILLMORE,  Cal.— Until  Jan.  19,  bids 
will  be  rec.  by  city  for  extension  of 
municipal  water  system  along  Foothill 
Hts.  Bids  are  asked  on  3200  ft.  4-in. 
pipe;    est.   cost,    $1700. 


GLENDORA,  Cal.— Until  8  P.  M.,  Jan. 
26,   bids  will  be  rec.  by  city  for  approx. 
1200   ft.    C.    I.    water   pipe,   class   "B,"   in 
accordance  with  std.  spec.     Fred  Long, 
city  clerk. 


YREKA,  Siskiyou  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  city  for  imps. 
to  water  system  includ.  3-mi.  pipe  line; 
water    tank    with    capacity    of    200,000- 

sals. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Jan.  22,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for 
pumps  and  motors  under  spec.  787.  Jas. 
P.   Vroman,   secy. 


SANTA  BARBARA,  Cal.— A.  A.  Lem- 
mon,  1429  Laguna,  Santa  Barbara,  sub. 
low  bid  to  city  at  $2713  to  lay  12,000 
ft.  water  mains  in  various  parts  of  the 
city. 


UPLAND,  Cal. — Bids  will  be  asked  in 
about  two  weeks  for  water  works  con- 
struction as  follows:  5600  ft.  12-in. 
steel  pipe  and  ditch,  6000  ft.  8-in. 
standard  black  pipe  and  ditch,  5500  ft. 
6-in.  standard  black  pipe  and  ditch,  16 
fire  hydrants,  2,000,000-gal.  cone  res- 
ervoir. R.  G.  Manly,  336  E  9th  St'.,  Up- 
land,   engr.   Cash   contr. 


LOS  BANGS,  Merced  Co.,  Cal. — West- 
ern Pipe  and  Steel  Co.,  444  Market  St.. 
San  Francisco,  at  $3330.50  awarded 
cont.  by  city  for  iron  covering  over 
reservoir  at  muny  water  works.  Other 
bids:  Kyle  &  Co.,  $2275;  Herrick  Iron 
Works,  $4300;  Independent  Iron  Works 
$4519. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  1,  8  p.  m.,  bids  will  be  rec. 
by  Donna  M.  Winning,  city  clerk,  for 
(1)  const,  swimming  pool  and  build- 
ing in  Memorial  Park;  (2)  install 
plumbing  system  for  pool;  (3)  install 
heating    and    filtering    plant    for    pool; 

(4)  const,    cone,    stairway    and    ramp; 

(5)  erect  memorial  entrance.  Ralph 
Wyckoff,  architect.  Growers'  Bank 
Bldg.,  San  Jose.  Cert,  check  5%  pay- 
able to  town  req.  with  bid.  Plans  ob- 
tainable  from  architect. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Following  bids  rec.  by  city  to  fur.  (a) 
60  single  hydrants  with  2^-in.  outlet 
and  (b)  60  double  hydrants,  5-in.  and 
5 1/4 -in.   outlet: 

Joshua   Hendy   Iron   Works,   San   Fran- 
cisco,   (a)    $38. 
M.   Greenberg  and  Sons,  San  Francisco, 

(a)  $40,    (b)    $57.50. 

Crane    Co.,    San    Francisco,    (a)    $49.95, 

(b)  $54. 

Nash,    Engelhardt    and    Silva    Mfg.    Co., 

(a)  $42.50,    (b)    $60. 

San  Jose  Foundry,  San  Jose,   (a)   $42.50 

(b)  $61. 

Contract  awarded  to  last  named  bid- 
der. 


CANBY,  Ore.  —  Until  Jan.  20,  bids 
will  be  rec.  by  C.  I.  Eid,  city  recorder, 
to  fur.  and  erect  water  tower  and  tank 
(1)  steel  or  wood  tank  with  capacity 
of  75,000-gals.  on  75-ft.  tower;  (2) 
steel  or  wood  tank  with  100,000-gals. 
capacity  on  75-ft.  tower.  Cert,  check 
5%  req.  with  bid.  Spec,  on  file  in  office 
of  recorder. 


Contractors  Machine  Works 


Wt,  specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Franclseo 


Phone  Kearny  1885 
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PLAYGROUNDS   AND   PARKS 


BEVEKI.Y  HILLS,  Cal. — Until  about 
Jan.  25  fdate  uncertain),  bids  will  be 
rec.  by  city  for  tree  planting  in  dist. 
so.  of  Wilshire  Blvd.  and  we.st  of 
Preuss  Rd.,  as  follows:  1307  Arizona 
ash;  2309  elm;  1930  Eastern  sycamore; 
264  palms  (132  date  and  132  fan),  216 
Italian  poplars,  488  bottle  trees,  262 
Syberoxyllon  eucalyptus  trees,  472 
Casurino  Stricta,  303  grates  and  guards. 
Plans  and  spec,  may  be  obtained  from 
Asst.  City  Engr.  A.  Matthews,  city  hall. 
Cash  contract. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town,  F.  D.  Burrows,  clerk,  declares 
inten.  (No.  70)  to  imp.  portion  of  Olive 
Ave.  and  Hillcrest  Ave.,  involving 
grading;  cone,  curbs  and  gutters;  6-in. 
vit.  pipe  sanitary  sewer;  reconst.  6-in. 
vit.  sewer;  br.  and  cone,  manholes;  vit. 
lampholes;  cone,  catchbasins;  corru. 
iron  pipe  storm  drain;  asph.  cone,  and 
hyd.  cone,  pavement.  1911  Act  and  Bond 
Act   1915.   Protests   Jan.    25. 


SACRAMENTO,  Cal.— City  plans  con- 
struction of  18-hole  grass  golf  course, 
to  be  financed  by  an  under-writing 
plan,  according  to  City  Manager  Bott- 
orff. 


SEWERS  &  STREET  WORK 


SAN  ANSELMO,  Marin  Co.,  Cal. — 
Town  trustees,  F.  D.  Burrows,  clerk,  de- 
clare inten.  (69)  to  imp.  Mariposa  Ave., 
Belle  Ave.,  Jones  St.,  Kensington  Rd., 
Austin  Ave.,  Waverly  Rd.,  Oal\  Ave., 
etc..  involv.  grading;  cone,  curb  and 
gutter;  reconst.  sanitary  sewers;  cone, 
and  brick  manholes;  vit.  pipe  lamp- 
holes;  const.  6-in.  sanitary  sewers  and 
4-in.  laterals;  cone,  catchbasins;  rein, 
cone,  and  corru.  iron  pipe  storm  drains; 
segmental  (part  circle)  culverts,  etc. 
1911  Act  and  Bond  Act  1915.  Protests 
Jan.   25. 


DOS  PALOS,  Merced  Co.,  Cal. — E.  A. 
Burns,  1215  North  Baker  St.,  Stockton, 
at  $18,765  awarded  eont.  by  Dos  Palos 
Sanitary  Dist.  to  const,  vitrified  pipe 
lateral  system.  Other  bids:  W.  J.  Tobin 
$20,715;  J  W.  Beard,  $21,495;  B.  K. 
Angle,  $21,565;  L.  L.  Page,  $22,095.  W. 
E.  Bedesen,  Shafer  Bldg.,  Merced,  eng. 
for   dist. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Jan.  19,  8  P.  M.,  bids  will  be  rec.  by  A. 
Walter  Kildale,  city  clerk,  (195)  to 
imp.  H  St.,  bet.  Harris  and  pt.  60  ft. 
s.  of  Manzanita  Ave.,  including  inter- 
sections, involv.  grading;  4-in.  gravel 
covering.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
ofl^ce  of  clerk.     F.  H.  Green,  city  eng. 


SACRAMENTO,  Cal.— Until  Jan.  21, 
9  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  (2053)  to  imp.  Crocker 
Court,  bet.  San  Jose  Way  and  42nd  St., 
involv.  cone,  curb  and  gutter;  vit.  iron- 
stone sewer;  reconstruct  manhole;  1-in. 
water  main  connections;  asph  .  cone, 
pave  with  seal  coat.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice of  clerk.     A.  J.  Wagner,  city  eng. 


LONG  BEACH,  Cal.— Until  9:30  A.  M, 
Jan.  19,  bids  will  be  rec.  by  city  to  imp. 
under    1951   act: 

Alley  e.  of  Locust  Ave.  extending  n. 
from  State  St.,  bet.  State  and  20th  Sts.: 
grade,  6-in.  coner.  pave,  10-in.  cem. 
pipe   storm   drain. 

Shanrock  Ave.,  bet.  Ocean  Park  Ave. 
and  6th  St.:  curbs,  gut.,  grade,  6-in. 
cem.  coner.  pave,  with  2-in.  asph.  coner. 
w.   s. 

Plans  obtainable  from  City  Engr.  R. 
D.  Van  Alstine,  H.  C.  Waughop,  city 
clerk. 


OROVILLE,  Butte  Co.,  Cal.— Until 
Feb.  1,  1:30  P.  M.,  bids  will  be  ree.  by 
C.  F.  Belding,  county  cleric,  to  pave 
with  hyd.  cone,  portion  of  Chico-Butte 
County  lid.  Cert,  cheek  10%  req.  with 
bid.     Harry  H.  Hume,  county  surveyor. 


SAN  FRANCISCO.— H.  T.  Guerin,  2940 
San  Jose  Ave.,  at  $17,702,  submitted 
low  bid  to  Bd.  Pub.  Wks.  to  imp. 
Huds  n  Ave.  bet.  Lane  and  Keith  and 
Keith  bet.  Galvez  and  Hudson  Aves., 
involv.  15,860  cu.  yds.  cut,  $.90;  900  cu. 
yds.  fill,  $.02;  612  lin.  ft.  8-in.  sewer, 
$2.50;  40-8  in.  wyes,  $2;  32  lin.  ft.  12-in. 
sewer,  $3.00;  280  lin.  ft.  15-in.  sewer, 
$3.80;  8  No.  15-in.  wyes,  $5.00;  5  br. 
manholes,  $120.  A.  E.  Hennessy  next 
low    bidder   at    $23,558. 

E.  Moran,  Pacific  Bldg.,  at  $1,488.85, 
submitted  low  bid  to  sewer  Grand  Ave. 
bet.    Remain    and    21st    Sts.,    involv.    254 
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lin.  ft.  8-in  sewer.  $2.15;  185  lin.  ft. 
12-in.  sewer,  $2.35;  4  br.  manholes, 
$122;  18  S-in.  wye  branches,  $1;  2  12-in. 
wye  branches,  $1.25.  Other  bids:  T. 
M.  Gallagher,  $1534;  M.  J.  Lynch,  $1,- 
780.75;  E.  J.  Treaey,  $1,837;  Fay  Imp. 
Co.,  $2,014.55;  Schultz  Const.  Co.  $2,- 
551.95. 

Jas.  M.  Smith,  715  Ocean  Ave.,  at 
$2722,  submitted  low  bid  to  imp.  Cir- 
cular Ave.  bet.  Staples  and  Judson 
Aves.,  involv  400  cu.  yds.  cut,  $.50; 
200  cu.  yds.  fill,  $.01;  480  lin.  ft.  cone, 
curb,  $1;  8,160  sq.  ft.  cone,  pavement, 
$.25.  Other  bids:  T.  M.  Gallagher. 
$2,823.60;  E.  J.  Treaey,  $2,842;  Fay  Imp. 
Co.,    $3,022.80. 

Jas.  T.  Tobin,  46  Kearny  St.,  at 
$1,456.50,  submitted  low  bid  to  sewer 
Stanyan  St.  bet.  Belgrade  and  Claren- 
don Aves.,  involv.  319  lin.  ft.  12-in 
sewer,  $3.50;  20  12-in.  wyes,  $2;  3  br. 
manholes,  $100.  Other  bids:  E.  C. 
Moran,  $1,767.90;  Fay  Imp.  Co.,  $1,- 
789.80;  M.  J.  Lynch,  $2,129.50;  Schultz 
Construction    Co.,    $2,414. 

E.  J.  Treaey,  Call  Bldg.,  at  $3,968.50. 
submitted  low  bid  to  sewer  Illinois  St. 
bet.  23rd  and  24th  Sts.,  and  23rd  St. 
bet.  Illinois  and  3rd  Sts.,  involv.  809 
lin.  ft.  15-in.  sewer,  $3.50;  24  15-ln. 
wyes.  $3.00;  3  br.  manholes,  $150  ea.;  3 
catchbasins,  $100  ea.;  90  lin.  ft.  10-ln. 
culverts,  $3.50  lin.  ft.  Other  bids: 
A.  E.  Hennessy,  $4,163;  Fav  Imp.  Co.. 
$4,519.70;  H.  MeGill,  $4,681.50;  Jas.  M. 
Smith,     $4,909;     Jas.     T.     Tobin,     $5,262. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Election  will  be  held  April  12  to  vote 
bonds  of  $30,000  to  extend  Broadway 
from  Main  to  Chestnut  St.;  total  cost, 
$90,000.  The  $60,000  will  be  raised  by 
assessment  district.  C.  L.  Dimmitt. 
city  engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
declares  inten.  (1017)  to  imp.  Beaver 
St.  bet.  5th  and  Benton  Sts.,  Involv. 
grading;  reconst.  waterbound  macadam 
base  to  form  4-in.  base  and  surfac 
with  3-in.  Willite  process  asph.  cone, 
pavement  laid  in  1-course;  hyd.  cem. 
cone,  curbs,  gutters.  1911  Act  and  Bond 
Act  1915.  Protests  Feb.  2.  C.  B.  Reid, 
city  clerk.     Paul  Green,  city  eng. 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  pre- 
paring plans  for  rein.  cone,  sewer  in 
26th  Ave.  bet.  Lawton  and  Kirkham 
S'ts.  Funds  will  be  provided  from 
Budget  Item  No.  39.  M.  M.  O'Shaugh- 
nessy,   city   engineer. 


LOS  ANGELES.  Cal.  —  United  Cone. 
Pipe  &  Const.  Co.,  Box  5,  Ventura,  sub. 
low  bid  to  county  at  $74,685.46  for  C.  I. 
No.  37  5,  Main  St.,  bet.  108th  St.  and 
Ionia  Ave.,  involv.  7665  cu.  vds.  exeav.; 
1499  ft.  curb:  5148  sq.  ft.  walk;  51,695 
sc|.  ft.  gut.;  241.046  sq.  ft.  d.  g.  sub  base 
241,046  .<5<i.  ft.  cem.  coner.  pave.,  drain- 
age struc.  at  114th  St.  Av.  haul,  1  mi. 
from   South   Los  .■\ngeles. 

Thos.  T.  Crawford,  405  First  Natl. 
Bank  Bldg.,  Pomona,  low  at  $57,733  for 
C.  I.  338,  Grevillea  St..  bet.  city  limits 
of  Inglewood  and  city  limits  of  Haw- 
thorne, involv.  662  eu.  yds.  exeav.;  50.- 
342  sq.  ft.  walk;  10,331  ft.  curb;  20,383 
sq.  ft.  gut.;  159.845  sq.  ft.  cone,  pave.; 
5070  ft.  8-in.  cem.  main  sewer;  23  ft.  8- 
in.  cem.  pipe  lateral  sewer;  3215  ft.  6- 
in.  cem.  hse.  sewers;  3  flushing  m.  h.; 
12  m.  h.;  1  jet.  chem.  Av.  haul:  1 J^  mi. 
from   Hawthorne   on   P.    E.    Ry. 


LOS  ANGELES,  Cal.— C.  R.  Adams. 
Clark  Hotel,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $767,000  to  const.  Sec.  No.  2  of 
Arroyo  de  la  Sacatela  Storm  Drain 
System. 


SAN  CARLOS,  San  Mateo  Co..  Cal.— 
City  Eng.  Geo.  Knee.se,  Courthouse, 
Redwood  City,  preparing  plans  to  pave 
Laurel  St.  for  its  entire  length  and 
portion  of  Cherry  St.;  eonc.  pavement 
will    probably   be   specified. 

SANTA  ROSA.  Sonoma  Co.,  Cal.— 
City  declares  inten.  (1015)  to  imp 
Johnson  St..  bet.  Mendocino  Ave,  and 
Orchard  St.,  involv.  grade;  reconst. 
waterbound  macadam  base  to  form  4- 
in.  base  and  surface  with  3-in.  Willite 
process  asph.  cone,  laid  in  1-eourse; 
hyd.  cem.  cone,  curbs,  gutters.  1911 
-Act  and  Bond  Act  1915.  Protests  Feb. 
2.  C.  B.  Reid,  city  clerk.  Paul  Green. 
city  engineer. 
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GRASS  VALLEY,  Nevada  Co.,  Cal.— 
Until  Feb.  5,  2  P.  M.,  bids  will  be  rec. 
by  A.  L.  Wisker,  Secty.,  Nevada  Irrigra- 
tion  District,  to  const,  section  1  of 
Bowman  Lake  mountain  rd.,  6050  ft. 
long,  involv.  5900  cu.  yds.  excavation; 
5900  cu.  yds.  embankment;  6400  sq. 
yds.  rd.  surfacing;  1  timber  bridge;  7 
culverts.  Fred  H.  Tibbetts,  dist.  eng. 
Alaska  Commercial  Bldg.,  San  Fran- 
cisco. Plans  obtainable  from  eng.  on 
deposit  of  $5,  returnable.  See  call  for 
birt.s  under  official  i>ri)iM>.«*al  .section  in 
this    issne. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Feb.  1,  bids  will  be   rec.   by  county  for: 

C.  I.  No.  301,  Beleview  Ave.,  from 
Hawthorne  Ave.  west  to  Inglevvood- 
Redondo  Rd.,  1.46  mi.,  involv.  10,514  cu. 
yds.  excav.;  12,988  ft.  shape  should., 
195,722  sq.  ft.  cem.  concr.  pave.;  202,216 
sq.  ft.  d.  g.  sub-base;  2270  ft.  12-in.  vit. 
main  sewer;  2605  ft.  10-in.  vit.  main 
sewer;  160  ft.  8-in.  vit.  lateral  sewer; 
4200  ft.  6-in.  hse.  sewers;  one  flushing 
m.  h.;  5  m.  h.;  10  jet.  cham.  Est.  $72,- 
597. 

C.  I.  No.  456,  Santa  Fe  and  Indepen- 
dence Aves.,  1.51  mi.,  involv.  7804  cu. 
yds.  excav.  incl.  shape  should;  86,316  sq. 
ft.  6-in.  to  8-in.  concr.  pave.;  196,123  sq. 
ft.  7-in.  to  9-in.  concr.  pave.;  8779  sq. 
ft.  6-in.  concr.  gut.;  37,270  ft.  8-in.  cem. 
pipe  main  sewer;  1580  ft.  10-in.  cem. 
pipe  main  sewer;  440  ft.  12-in.  cem.  pipe 
main  sewer;  2440  ft.  15-in.  cem.  pipe 
main  sewer;  40,680  ft.  6-in.  hse.  sewers; 
28  flushing  m.  h.;  102  m.  h.;  2  drop  m. 
h.;  24  jet.  Cham.     Est.,  $188,624. 


EUREKA,  Humboldt  Co.,  Cal. — Su- 
pervisors will  pay  $25,000  of  $50,000 
cost  to  pave  Myrtle  Ave.  from  7th  St. 
to  city  limits,  in  city  of  Eureka. 

LOS  ANGELES,  Cal.— James  Martin. 
789  Lyon  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks  at  $47,865  to  imp.  Burnett  Ave., 
bet.  Lassen  and  Roscoe  Sts.,  mvolv. 
grade  $4800;  243,439  sq.  ft.  concr.  pave., 
17.5c  ft.;  concr.  culv.,  $375;  wooden 
guard   rail,    $88.  ,      „^      <-.      4. 

BR  Ford,  407  W.  17th  St.,  Santa 
Ana  low  at  $43,261  to  imp.  Reseda  Ave., 
bet  Valerio  and  Vanowen  Sts.,  involv. 
grade  $4450;  184,094  sq.  ft.  6-in.  concr. 
pave.,  18.7c;  5970  sq.  ft.  oiled  rdwy.,  8c; 
615  sq.  ft.  sheet  asph.  wear,  surf.,  60c; 
2739  lin.  ft.  unplas.  cem.  curb,  50e;  9068 
sq.  ft.  1  course  cem.  walk,  14c;  reinf. 
concr.   culv.,  $900. 

Geo  R.  Curtis  Paving  Co.,  Inc.,  2440 
E  26th  St.,  low  at  $17,662  to  imp.  16th 
St  bet.  Santa  Fe  Ave.  and  west  ter- 
minus involv.  grade,  $1200;  46,622  sq. 
ft  8-in.  concr.  pave.,  24e  ft.;  521  ft. 
unplas.  curb,  50c  ft.;  167  ft.  curD  armor 
$1  ft.;  2414  sq.  ft.  one-course  cem. 
walk. 'l5c  ft.;  15,201  sq.  it.  gut.,  27c  ft.; 
252   ft.  hse.   sewers,   $1.50   ft. 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — City  starts  proceedings  to  imp. 
various  streets,  involv.  136,527  sq.  ft. 
asph.  macadam  pavement,  laid  in  2- 
course,  5-in.  base,  2-in.  surface;  9723 
lin  ft.  cone,  curb;  14,048  sq.  ft.  cone, 
gutter;  136,527  sq.  ft.  grading;  150,000 
sq.  ft.  Vibrolithic  cone,  pavement;  150,- 
000  sq.  ft.  grading;  9804  lin.  ft.  cone, 
curb.  Work  under  1911  Act.  Ross  L. 
Calfee,  221  S-22nd  St.,  Richmond,  city 
engineer. 

LOS  ANGELES,  Cal.— Chalmers  & 
Ford,  533  I.  W.  Hellman  Bldg.,  Los 
Angeles,  sub.  low  bid  to  Bd.  Pub.  Wks. 
at  $235,142  to  imp.  Ave.  33,  bet.  Di- 
vision St.  and  Verdugo  Rd.  (Ave.  33  and 
Carlyle  St.  Imp.  Dist.),  involv.  grade  at 
$28,000;  1587  sq.  ft.  asph.  concr.  w.  s. 
15c  ft.;  262,115  sq.  ft.  5-in.  concr.  pave., 
17c  ft.;  158,954  sq.  ft.  6-in.  concr.  pave., 
20e  ft.;  109,437  sq.  ft.  asph.  concr. 
pave.,  20c  ft.;  25,850  ft.  light  unplas. 
curb,  42c  ft.;  6430  ft.  unplas.  curb,  25c 
ft.;  149,332  sq.  ft.  one-course  cem.  walk, 
13c  ft.;  7066  sq  .ft.  comb,  gut.,  20c  ft.; 
40  sq.  ft.  gut.,  20e  ft.;  storm  drain 
compl.,  $36,000;  san.  sower  compl.,  $24,- 
000;  7938  ft.  hse.  sewers,  $1.10  ft.; 
wooden  bulkhead  compl.  $600;  wooden 
guard   rail  compl.    $100. 

MONROVIA,  Cal. — City  plans  const, 
of  12-mi.  of  sidewalks;  est.  cost  $50,- 
000. 


LOS  ANGELES,  Cal.  —  Western 
Dredging  Co.,  Wilmington,  sub.  low  bid 
to  Bd.  Pub.  Wks.  at  $285,750  to  imp. 
Anaheim  St.,  bet.  n.  e.  city  limits  and 
Pennington  Ave.  (Anaheim  St.  and 
Sampson  Ave.  Imp.  Dist.),  involv.  ap- 
prox.  400,000  eu.  yds.  fill.  San  Francisco 
Bridge   Co.    bid   $327,436. 


SAN  FRANCISCO.— E.  J.  Treacy,  Call 
Bldg.,  at  $2,665.56,  submitted  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  crossing  of 
Brussels  and  Dwight  Sts.,  involv.  550 
cu.  yds.  cut,  $1;  60  lin.  ft.  8-in.  sewer, 
$3.50;  30  lin.  ft.  12-in.  sewer,  $3.50;  1 
br.  manhole,  $130;  3  br.  catchbasins, 
$125;  90  lin.  ft.  10-in.  culvert,  $1.85; 
to  lin.  ft.  cone,  curb,  $1;  280  sq.  ft.  art. 
stone  walks,  $.17;  3,286  sq.  ft.  asph. 
cone,   pavement,    $.31. 

E.  J.  Treacy,  low  at  $5,634.20  to  imp. 
Mangels  Ave.  bet.  Forester  and  Gen- 
esee Sts.,  (where  not)  involv.  375  lin. 
ft.  cone,  curb,  $1;  580  lin.  ft.  8-in.  sew- 
er, $3;  3  br.  manholes,  $150;  11  8-in. 
wye.  branches  $2;  4,699  sq.  ft.  cone, 
pavement,   $.65. 

A.  J.  Raisch,  46  Kearny  St.,  at  $3,300 
to  imp.  46th  Ave.  bet.  Santiago  and 
Taraval  Sts.,  (where  not)  involv.  300 
lin.  ft.  cone,  curb,  $1;  6,000  sq.  ft.  asph. 
cone,  pavement,   $.50. 

Alfred  Voyce,  at  $225  low  to  imp. 
Cabrillo  St.  bet.  43rd  and  44th  Aves., 
(where  not)  involv.  50  lin.  ft.  cone, 
curb,  $.75;  1,250  sq.  ft.  asph.  cone,  pave- 
ment, $.15.  F.  J.  McHugh  only  other 
bidder    at    $487.50. 

Frank  J.  MeHugh.  474  17th  Ave.,  low 
at  $643.50  to  imp.  (where  not)  31st 
Ave.  bet.  Balboa  and  Cabrillo  Sts.,  in- 
volv. 50  lin.  ft.  cone,  curb,  $3.25;  650 
sq.    ft.   asph.   cone,   pavement,   $.74. 

Jas.  T.  Tobin,  46  Kearny  St.,  low  at 
$278.98  to  imp.  Beach  St.  bet.  Broder- 
ick  and  Baker  Sts.,  involv.  30  lin.  ft. 
cone,  curb,  $1.50;  60  sq.  ft.  cone,  gutter, 
$.60;  521  sq.  ft.  asph.  cone,  pavement, 
$.38. 

No  bids  ree.  to  imp.  Bxybee  St.  bet. 
Holloway    and    Garfield    Sts. 


MERCED,  Merced  Co.,  Cal.— County 
supervisors  overrule  protests  against 
Hilmar-Stevinson  road  project  involv. 
expenditure  of  approx.  $200,000  and 
bids  for  ^vork  will  be  asked  at  once. 
W.  E.  Bedesen,  Shaffer  Bldg.,  Merced, 
county  surveyor. 


BAKERSFIELD,  Kern  Co.,  Cal. — Pe- 
titions are  being  circulated  seeking 
paving  of  Baker  St.  W.  D.  Clarke,  city 
engineer. 


YREKA,  Siskiyou  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  city  to  const, 
extensions    to    sewer   system. 


BERKELEY,  Alameda  Co.,  Cal.— 
County  votes  $17,500  appropriation  to 
finance  portion  of  cost  for  pernjanent 
paving  of  Sacramento  St.,  bet.  Dwight 
Way  and  south  Berkeley  city  limits 
t  ity  of  Berkeley  will  pay  similar  sum 
and  the  balance  by  property  owners. 


LOS  ANGELES,  Cal.— M.  J.  Simono- 
vieh,  727  Alpine  St.,  awarded  cent,  bv 
Co.  Sanitation  Dist.  No.  2  at  $18,745  to 
const,  portion  of  Montebello  trunk 
sewer  using  cem.  involv.  approx.  241 
ft.  18-in.  pipe,  4500  ft.  2-in.,  11  m.  h. 
and  one  jet.   cham. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City,  J.  J.  Lynch,  clerk,  declares  inten. 
(2786)  to  imp.  Prospect  St.,  bet.  Willow 
and  Oak  St.,  involv.  grade;  li^-in.  War- 
renite-Bit.  surface  on  3-in.  bit.  cone, 
base  pavement;  hyd.  cem.  cone,  curb 
and  gutter;  cem.  cone,  walks.  1911  Act 
and  Bond  Act  1915.  Protests  Jan.  25. 
Wm.    Popp,   city   engineer. 


LOS  ANGELES,  Cal.— Awards  by  Bd. 
Pub.   Wks.    for  street   work   as   follows: 

K.  St.,  bet.  Banning  and  Wilmington 
Blvd.,  involv.  concr.  pave.,  curb,  walk, 
gut.,  sewers,  etc.,  to  Sully-Miller  Contr. 
Co.,  1500  W.  7th  St.,  Long  Beach,  at 
$49,300. 

Hyatt  Ave  ,  bet.  O  and  Grant  St.s., 
involv.  concr.  pave.,  curb,  walk,  to 
Sully-Miller  ("onstr.  Co.,  1500  W.  7tl) 
St.,   Long   Beach,   at   $30,892.59. 


ROSEVILLE,  Placer  Co.,  Cal.— Bidn 
will  be  asked  in  the  immediate  future 
by  city  to  pave  5  blocks  of  Sts.,  in- 
eluding  portions  of  Grove,  Atlantic 
and  Bonita  Ave, 


OROVILLE,  Butte  Co.,  Cal.— Coast 
Rock  &  Gravol  Co.,  Call  Bldg.,  San 
Francisco,  awarded  cont.  by  county  tc 
furnish  approx.  2.t,000  tons  of  cru.shed 
rock  for  road  projects  to  be  under- 
taken   by   county    during    1926. 


HUNTINGTON  BEACH,  Cal.— Geo.  M. 
Souter,  410  9th  St.,  Huntington  Bed.;h. 
awarded  cont.  by  city  at  $47,259  to  imp 
13th  St.,  bet.  Ocean  and  Palm  Aves.. 
about  6  blks.,  involv.  5-in.  asph.  concr. 
pave.  (Topeka  w.  s.),  curb.s,  ornain. 
lights,  eorr.  iron  culv.  with  headwalls, 
6-in.   to  18-in.  vit.  storm  drain. 


HANFORD,  Kings  Co.,  Cal. — Until 
Feb.  5,  11  A.  M.,  bids  will  be  rec.  by  E. 
F.  Piekerill,  county  clerk,  to  const, 
cem.  cone,  walks  and  alleyway  returns 
at  county  hospital  grounds.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  Plans  obtainable  from 
Roy  May,  county  surveyor,  on  depobit 
of  $5,  returnable. 


LOS  ANGELES,  Cal.— Chas.  G.  Willis, 
2H'J  E.  25th  St.,  awarded  cont.  by  Co. 
Sanitation  Dist.  No.  2,  at  $13,923.67 
using  vit.  pipe  to  const,  portion  of  the 
Tract  No.  5445  trunk  sewer  laying  bet. 
fir.-it  alley  n.  of  Mines  Ave.  or  East  9th 
St.,  and  Simmon  St.,  to  a  point  in  U.  P. 
right-of-way  100  ft.  east  of  Atlantic 
Blvd.  His  bid  on  cem.  pipe  was  $!.>,- 
782.80. 

OAKLAND,  Cal.— Schnoor  Bros.,  Ber- 
keley, awarded  cont.  by  city  to  imp. 
portions  of  E-23rd  St.,  involv.  cone, 
curb,  $.75  lin.  ft.;  cone,  gutter,  $.30  tq. 
ft.;  cone,  steps  with  curbing,  $6.90  an 
ft.;  cone,  walks  with  curb,  $3  lin.  ft.; 
com.   walks,   $.18  sq.   ft. 


VENTURA,  Cal. — No  bids  ree.  by  Co 
for  grade,  culv.,  asph.  mac.  on  a  portion 
of  Spear  Rd.  from  Bardsdale  Tract  west 
3  miles,  involving  250,000  sq.  ft.  pave.. 
50(10  cu.  yds.  grade,  50  yds.  concr.  -i, 
culv.  contr.  No.  395.  Work  will  be  done 
by  force  account  under  direction  of 
C-unty   Surveyor   Cha.s.    W.    Petit. 


LOS  ANGELES,  Cal. — Wm.  Liddine- 
ton,  420  E.  60th  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $32,375  to  imp.  El  Centro 
Ave.,  bet.  Santa  Monica  Blvd.  and  Mel- 
rose Ave.  and  portions  of  other  Sts  , 
involv.  grade,  $4636  ft.;  3229  sq.  ft.  re- 
mod,  with  rock  and  oil  surf.,  10c  ft.; 
91490  sq.  ft.  7-in.  concr.  pave.,  20.9c  ft.; 
490  ft.  unplas.  cem.  curb,  ouc  ft.;  468 
sq.  ft.  one-course  walk,  16c  ft.;  58  i»i. 
ft.  gut.,  25c  ft.;  storm  drain  comtl.. 
$7960. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  Eng.  C.  L.  Dimmitt  completing 
spec,  to  imp.  Oakdale  St.  in  Wellesley 
Park;  cone,  pavement. 

SAN  DIEGO,  Cal. — Griffith  Co..  25 
14th  St.,  sub.  low  bid  to  city  at  $52,676 
to  imp.  24th  St.,  N  St..  and  Harrison 
Ave.,  involv.  281.28  cu.  yds.  excavation, 
857.75  cu.  yds.  embank.,  240,543.42  sq. 
ft.  Warr.  top  on  2i/^-in.  bitum.  base, 
932.37  ft.  curb,  4372.67  sq.  ft.  cem.  walk 
1  4-in.  cem.  sewer  lateral,  1  6-in.  cem. 
sewer  lateral,  cone,  culv.,  box  culv., 
remov.  of  bridge. 

HUMBOLDT  COUNTY,  Cal.— Follow- 
ing bids  rec.  Jan.  11,  by  State  High- 
way Commission  to  imp.  bet.  i^-mi. 
west  of  Big  Lagoon  and  1,2 -mi.  east  of 
Big  Lagoon,  approx.  0.7  mi.  in  length 
across  Big  Lagoon,  consisting  of  209 
19-foot   spans    on    pile   bents: 

Proiinsal  "A"   (Grading;) 

Smith    Bros $28,154 

A.    W.    Schwartz 30,202 

Engineer's    estimate,    $27,380. 
Proposal    "B"    (Timber    Trestle) 
Mercer    Eraser    Co.,    Eureka....  $   99,760 

F.    H.   Maurer  &   Son 101,888 

Renner   Foundation    Co 112,125 

E.  K.    Angle 117,298 

A.    W.    Schwartz 127,437 

Kreiger   Chase   Constr.    Co 143,680 

lOngineer's    estimate,    $109,875. 
Proposal    •'€"      (GrndinK'      and      Timber 

Trestle) 
Moreer  Eraser  Co.,  Eureka $123,201 

F.  H.   Maurer   &    Son 126,446 

Renner  Foundation  t;o 138,90il 

A.    W.    Schwartz 154,072 

Engineer's  estimate,  $137,255. 

EL  CENTRO,      Cal.— City     clerk  in- 

.'itructed    to   advertise    for   bids   for  490 

ft.  sewer  pipe  for  the  extension  of  the 
sewer    system. 
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CITY  OF  MEXICO,  Mexico — Myron  T. 
lihodda,  ong.  fur  Brashears  Co.,  se- 
curity dealers,  reports  that  Byrne  Bros. 
Cent  Co.,  Chicago,  have  established 
ten  camps  in  central  Mexico  to  const, 
automobile  roads,  contracts  for  which 
have  been  awarded  this  firm  under  a 
$1,'), 000, 000  fund  subscribed  by  Ameri- 
can automobile  manufacturers.  This 
company  has  4  camps  out  from  City  of 
Mexico,  17,  57,  60  and  75  kilometers 
distant',  respectively,  and  6  camps  in 
the  vicinity  of  Cuernavaca.  The  con- 
tractor's present  contract,  which 
amounts  to  ,$3,000,000,  involves  grading 
and  surf,  with  mac.  One  20-kilometre 
stretch  (.ut  of  the  capital  has  been 
paved  with  cem.  concr.  Machinery  on 
the  job  incl.  4  Marion  shovels.  Western 
road  graders,  and  wheel  scrapers 
Each  camp  employes  bet.  300  and  400 
men  The  company's  Chicago  address 
Is  385  E.  115th  St.,  Chicago,  111.,  and  its 
Mexican  address.  No.  9,  San  Diego,  City 
of  Mexico,  Mexico. 

LA  .lOLLA,  Cal.— Balfour  Co.  plans  to 
develop  second  addition  to  its  La  Jolla 
Horinosa  tract,  lying  at  ft.  of  Mt.  Sole- 
dad.  The  company  plans  approx.  $500,- 
000  expenditure  on  pave.,  walks,  curbs, 
sewer  system. 

INGLEWOOD,  Cal.— City  plans  to 
imp.  Uedondo  Blvd.,  bet.  prolonged  line 
of  l^rairie  Ave.  and  Flower  St.,  and 
portions  of  other  Sts.:  5-in.  oiled  ma.j. 
pave.,  curb,  walk,  gut.,  %-in.  water 
serv.,  ledwood  headers;  1911  and  1915 
acts.     Otto   H.    Duelke,   city   clerk. 

SANTA  BARBARA,  Cal.— J.  T.  Corn- 
wall 227  Eouestrian  St.,  awarded  cont. 
by   city    at    $17,387    to   imp.    Castillo   St., 

I  bet.  (  Ota  and  De  La  Guerra  Sts.,  etc.: 
lV2-in.   asph.   concr.   w.   s.   on   5-in.   cem. 

1  concr.  base,  combin.  curb  and  gut.,  curb, 
cross-gut.,  cem.  driveways,  walks,  4- 
in.   vit.   hse.    sewers. 

Cornwall  at  $3862  awarded  cont.  to 
imp.  Juana  Maria  Ave.,  bet.  Mason  St. 
and  Yanonali  St.,  involv.  IVz-in.  asph. 
concr.  pave.,  on  4-in.  cem.  cuncr.  base, 
combin.  curb  and  gut.,  cement  concr. 
driveways,  4-in.  vit.  hse.  sewers,  cem. 
walks. 

SANTA  ANA,  Cal. — City  plans  to  imp. 
S.  Parton  St.,  bet.  West  First  and  West 
Walnut  Sts.,  and  portions  of  West  Wal- 
nut, West  Pine  St.,  West  Chestnut  St. 
and  other  Sts.:  grade,  cem.  concr.  pave., 
curbs,  walks,  san.  sewer;  1911  and  1915 
acts.     Nat  H.  Neff,  city  engin    er. 


MONTEBELLO,  Cal.— Until  8  P.  M., 
Jan.  23,  bids  will  be  rec.  to  imp.  Wash- 
ington Ave.,  bet.  Cedar  and  Poplar 
Aves.,  and  portions  of  2nd,  3rd,  and 
other  Sts.:  grade,  rock  and  oil  surf., 
cem.  curbs,  gut.,  walks,  etc.;  1911  act. 
L.  G.   Herr,  city  clerk. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  Eng.  H.  D.  Chapman  completes 
plans  for  sewers  in  North  Richmond 
section  and  bids  will  be  asked  on  ap- 
proval of  plans.  Work  will  be  under- 
taken under  three  separate  contracts, 
all  of  which  will  include  territory  from 
Uheem  Ave  north  and  froin  13th  St. 
east  to  city  limits.  Plans  also  com- 
pleted for  sewers  in  Nevin,  Barrett  and 
Roosevelt  Aves.  bet.  29th  and  30th  Sts. 

PHOENIZ,  Ariz.  —  Phoenix-Tempe 
Stone  Co.,  Tombstone,  awarded  cont.  by 
state  highway  conim.,  at  $38,257,  using 
concr.,  to  pave  Sts.  of  Glolje.  involv. 
approx.  2200  cu.  yds.  rdwy.  excav.  and 
10,560  sq.  yds.  pave,  of  either  cem.  cone, 
asph.  concr.  or  bitul-concr. 

LONG  BEACH,  Cal.— City  plans  storm 
drain,  etc.  in  10th  St.  bet.  Loma  Ave. 
and  n.e.  cor.  lot  24,  Smith  Tr.  and  por- 
tions of  other  sts.:  cem.  pipe  and  corr. 
iron  drain  m.  h.,  c.  b.,  etc.;  1911  act.  R. 
1).  Van  Alstine,  city  engr.  H.  Peterson, 
sewer  engr. 

PIEDMONT,  Alameda  Co.,  Cal, — City 
Weare  C.  Little,  clerk,  declares  inten. 
to  imp.  portion  of  Howard  Ave.,  involv. 
curbs  and  gutters.  1911  Act.  Protests 
Jan.  21. 


LI'VERMORE,  Alameda  Co.,  Cal.  — 
City  contemplates  bond  election  to  fi- 
nance paving  of  L  Street  through  town. 


PHOENIX,  Ariz. — Geo.  W.  Orr,  Box 
114.  El  Paso,  Texas,  awarded  cont.  by 
Arizona  highway  comm.  at  $2S,097  to 
const.  Project  No.  88-A  on  Safford 
state  line  highway,  using  cem.  rubble 
masonry  in  headwalls.  State  furn.  mat., 
est.  val.  $5956.11. 


SAN  DIEGO,  Cal. — City  plans  to  imp. 
under   1911   act: 

32nd  St.  and  Greely  Ave.:  17,492  cu. 
yds.  excav.,  728.2  cu.  yds.  embank.,  37,- 
893.43  SQ.  ft.  cem.  walk,  9052.12  ft.  curb 
104  ft  48-in.  d.  s.  cem.  pipe  culv.,  15 
ft.  20-in.  corr.  iron  pipe;  No.  36,401. 
Protests   Feb.    1. 

Louisiana  and  Texas  Sts.:  102,699.02 
sq.  ft.  l*/^-in.  asph.  cone,  on  4-in.  cem. 
cone,  base,  5172.78  sfj.  ft.  walk,  1170.62 
ft.  curb,  1775.5  ft.  6-in.  class  "B"  C.  I. 
water  mains,  15  %-in.  water  serv  conn; 
No.    36,400.   Protests   Feb.    1. 

Goldfinch  St.  and  Ft.  Stockton  Dr.: 
46,725.84  sq.  ft.  IMs-in.  asph.  cone,  top 
on  4-in  cem.  cone,  base;  No.  36,402. 
Protests   Feb.    1. 


ta    Barbara    and    Ventura 
f. — Maricopa   Joint    High- 
has    been      organized      in 
Barbara      and      Ventura 
an    engineer    will    be    se- 
to   prepare  plans   for  the 
way  to  connect  Maricopa, 
and      C'arpinteria,      Santa 
ty.    Est.      cost      $2,000,000. 
be    made    to    secure    State 
Aid    to    finance    the    pro- 


KERN,    San 
Counties,    Call 
way    district 
Kern,      Santa 
c(, unties,    and 
lei'ted  shortly 
const,  of  high 
Kern    county 
Barbara    coun 
Efforts    will 
and    Federal 
ject. 

SAN  DIEGO,  Cal.— City  plans  to  imp. 
17th  St.,  bet.  F  St.  and  Imperial  Ave.: 
109,190.2  sq.  ft.  li/2-in.  asph.  cone,  top 
on  2y2-in.  asph.  cone,  base,  1773.3  sq. 
ft,  cem.  walk,  412  ft.  curb,  5  6-in.  cem. 
sewer  laterals,  6  4-in.  cem.  sewer  lat- 
erals, 17  %-in.  water  serv.  conn;  1911 
act.    Protests,   Feb.   1. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Pa- 
cific States  Construction  Co.,  Call  Bldg. 
San  Francisco,  only  bidder  at  $38,608.46 
awarded  cont.  by  county  to  imp.  Fair- 
fax Lane,  Baywood  Rd.,  etc.,  involving 
grading,  $.95  cu.  yd;  subgrade  work, 
$.03  sq.  ft:  1460  tons  asph,  cone,  base, 
$9  ton;  84,704  sq.  ft.  IVi-in.  Willite 
asph  cone,  surface,  $.11  sq.  ft;  cone, 
curb  with  12-in.  gutter.,  $1  lin.  ft;  cone, 
curb,  24-in.  gutter,  $1.30  lin.  ft;  10-in. 
corru.  iron  pipe  culvert,  $2.50  lin.  ft; 
12-in,  corru,  iron  pipe  culvert,  $3  lin. 
ft;  18-in.  corru.  iron  pipe  culvert,  $4.50 
In.  ft;  ccnc.  catchbasins,  $65  each;  18- 
in.   vit.    pipe   culvert,    $3.50   lin.   ft. 

GLENDALE,  Cal.  —  Until  10  a.  m., 
Jan.  21,  bids  will  be  rec.  by  city  for 
vit.  sewer  main  in  Mira  Loma  Ave. 
and  across  portion  of  San  Fernando  Rd 
and  in  portions  of  other  sts.,  involv. 
1443  ft  8-in.  and  35  ft.  10-in.  Plans  on 
file  at  office  of  City  Engr.  John  F.  Jo- 
hansen.  A.  J.  Van  Wie,  city  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m. 
Jan.  25,  new  bids  will  be  rec.  by  bd. 
pub.  wks.  to  imp.  Dixie  Canyon  Ave. 
and  pn-tions  of  other  sts.  in  Dixie 
Canyon  Ave.  and  MulhoUand  Highway 
Imprvt.  Dist.,  involv.  grade.  24,795  ft. 
wooden  guard  rail,  and  corr.  iron  pipe 
culv.  compl.  Previous  bids  (rec.  Dec. 
21),    rejected. 

BELMONT,  San  Mateo  Co.,  Cal. — C.  E. 
Pentiss,  1734  Francisco  St.,  Berkeley, 
at  approx.  $105,750  awarded  cont.  by 
Belmont  Sanitary  Dist.  to  const,  vit. 
sewer  svstem  involv.  57,000  ft.  6-in. 
pipe,  $1.05  ft.;  4000  8-in.  pipe,  $1.40  ft.; 
400  ft.  10-in.  pipe.  $1.50  ft.;  880  ft.  12-in. 
pipe,  $2  ft.;  1100  ft.  18-in.  pipe,  $2.75  ft.; 
800  ft.  21-in.  pipe,  $3  ft.;  1045  tees  (6x 
4-in.),  $2  ea.;  56  tees  (8x4-in.),  $2  ea.; 
fi  tees  (12xl4-in.)  $3  each;  320  man- 
holes, $85  ea.:  15  lampholes,  $15  e:i. 
Jas.  Currie,  Burlingame,  next  low  bid- 
der at  approx.  $108,675  ea.  Geo.  A. 
Kneese,  Court  House,  Redwood  City, 
Eng.  for  Dist. 


SACRAMENTO,  Cal.— Until  Jan.  21. 
9  P.  M..  bids  will  be  rec.  by  H.  G. 
Denton,  citv  clerk.  (2052)  to  imp.  M. 
St.,  bet.  Front  and  Ninth  Sts.,  involv. 
installation  of  street  lighting  system; 
metal  standards,  conduits,  etc.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  pavable  to  city  req.  Plans  on  file 
in  omce  of  clerk.  A.  J.  Wagner,  city 
engineer. 

PORTLAND,  Ore. — City  Eng.  Laur- 
gaard  preparing  spec,  for  new  trunk 
sewer  across  Guilds  Lake  area  to  serve 
industrial   district;   est.    cost,    $150,000. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 

City,  S'.  A.  Evans,  clerk,  declares  inten. 
(355-C)  to  imp.  portions  of  Market  St., 
Washburn  Ave.,  Berkeley  Way,  etc.,  in- 
volv. grading;  5-in.  hyd.  cem.  con.-, 
pavement;  hyd.  cem.  cone,  curbs  and 
walks;  cone,  catchbasins;  vit.  clay  pipe 
lateral  sewers;  storm  water  manholes; 
6-in.  vit.  clay  pipe  main  sanitary 
sewer;  rein.  cone,  retaining  wall,  etc. 
1911  Act  and  Bond  Act  1915.  Protests 
Jan.   28.     Jas.   K.   James,   city   engineer 

LOS  ANGELES,  Cal. — City  council 
has  requested  Park  Comm.  to  approve 
plan  for  extension  of  Figueroa  Blvd. 
through  Elysian  Park  to  Ave.  23,  one 
of  the  major  traffic  plans.  This  pro- 
ject will  ultimately  cost  about  $4,000,- 
000. 


OCEANSIDE.  Cal. — A  street  imp.  pro- 
gram is  under  discussion  here.  Pro- 
posed  work   will   run   nearly   $200,000. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
Eng.  Gonzales  submits  estimates  of  cost 
to  imp.  East  D  St.,  bet.  Hooper  and 
Wilson  Sts.  and  Wilson  St.,  bet.  East 
D  and  city  limits;  5-in.  Willite  pave- 
ment, 27c  sq.  ft.,  $22,491  and  for  various 
other   types   from   $16,000   to   $24,000. 

REDLANDS,  Cal.— Imp.  of  Citrus 
Ave.,  bet.  First  and  Church  Sts.,  approx. 
%  mi.  for  which  bids  were  rec.  Jan.  6, 
has  been  held  up  pending  imp.  of  por- 
tion of  street  occupied  by  car  lin;. 
New  bids  will  probably  be  called  late.-. 
Bidders  were  A.  W.  Gardner  and  W.  J. 
Brand. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
Feb.  1,  bids  will  be  rec.  by  C.  F.  Beld- 
ing,  county  clerk,  to  pave  3300  ft.  of 
f;hico-Butte  City  Rd.;  est.  cost,  $15,000. 
Plans  obtainable  from  County  Rd.  Eng. 
Harry  H.  Hume. 


SACRAMENTO,  Cal.— Until  Jan.  21, 
9  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  (2051)  to  imp.  U  St.,  bet. 
39th  and  48th  Sts.,  involv.  cone,  walks. 
1911  Act  and  Bond  Act  1915.  Cert. 
check  10%  payable  to  city  req.  Plans 
on  tue  in  office  of  clerk.  A.  J.  Wagner, 
city    engineer. 


GLENDALE,  Cal. New  proceedings 

started  for  sewers  in  Dist.  No.  2  (busi- 
ness dist).  Previous  bids  (rec.  Dec.  31) 
on  which  Campbell  i  on.'-tr.  Co.  was  low 
bidder,  rejected. 


OAKLAND,  Cal.— City,  E.  K.  Sturgis. 
clerk,  declares  inten.  to  imp.  Peralta 
St.,  bet.  7th  St.  and  south  boundary  line 
of  town  of  Emeryville,  involv.  grade 
and  pave;  curbs,  gutters;  reset  gianite 
curbs;  manholes,  catchbasins,  conduits, 
sewers.  1911  Act.  I'rotests  Jan.  28. 
W.   W.   Harmon,   city   engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Dean  &  Stroble,  Bakersfield,  awarded 
cont.  by  county  to  imp.  Harrison  St.  in 
U.  S.  Govt,  townsite  of  Ford,  near 
Bakersfield,  involv.  11,671  sq.  ft.  mono- 
lithic concr.  walk,  20c  ft.;  2466  ft.  curb. 
66>^c  ft.;  23,115  sq.  ft.  grade,  2%c  sq. 
ft. 

SANT-\  ROSA,  Sonoma  Co.,  Cal.— 
City  Eng.  Paul  Green  has  completed 
spec,  to  imp.  Johnson  St.,  bet.  Mendo- 
cino and  Orchard  and  Beaver  St.,  bet 
Fifth  and   Benton   Sts. 


LOS  .\.\'GELES,  Cal.— H.  E.  Cox,  305 
Slavin  Bldg.,  Pasadena,  sub.  low  bid  to 
county  at  $30,872  to  imp.  Palm  Ave. 
bet.  Wallin  and  Normandie  Aves.,  un- 
der C.  I.  No.  220,  0.48  mi.,  involv.  4004 
cu.  Yds.  excav.,  50c  vd.;  2347  ft.  curb, 
45c  ft.;  606sq.  ft.  walk,  20c  ft.;  3201  sq. 
ft.  gut.,  25c  ft.:  100.968  sq.  ft.  concr. 
pave.,  20c  ft.;  26,451  sq.  ft.  oil  and  rock 
screenings, 5c  ft.;  1855  ft.  8-in.  vit. 
sewer.  $1.25  ft.;  76  ft.  12-in.  vit.  lateral. 
$2  ft.:  23  ft.  8-in.  vit.  lateral.  $1.75  ft.; 
2000  ft.  hse.  sewers,  $1  ft.;  2  std.  flush- 
ing m.  h.,  $120  ea.;  4  std.  m,  h.,  $120  ea.; 
one  jet,   Cham.,   $145. 

LOS  .VNGELES,  Cal.— C.  E.  Green.  4iS 
Western  Mut.  Life  Bldg..  awarded 
cont.  by  Bd.  Pub,  Wks.,  at  $2S.S49  to 
const.  East  Branch  of  Sec.  37.  of  North 
Outfall  Sewer,  bet.  a  p~)int  in  Overland 
Ave.  1796.80  ft.  p.  w.  from  National 
Blvd.,  and  a  point  in  National  Blvd. 
2279.96  ft.  s,  w.  from  Sawtelle  Blvd,. 
approx.  8242  ft.  2  ft.  seini-ellip.  brick- 
eoncr.  sewer,  city  to  fur.  materials. 
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BUILDING    AND    ENGINEERINO    NEWS 


•-:  -LONG  BEACH,  Cal.— Griffith  Co.,  502 
L  A.  Ky.  Bldtj.,  Los  Angeles,  sub.  low 
bid  to  city  at  $18,5!)3  to  imp.  7th  St., 
bet  Santa  Pe  and  Santiago  Aves.,  in- 
volv  165,0(10  .s(i.  ft.  O-in.  concr.  pave., 
26  5  c  ft.;  180  ft.  curb,  50c  ft.;  286  ft. 
curb  armor,  50c  ft. ;  4800  ft.  combin. 
curb  and  gut.,  90c  ft.;  750  sq.  ft.  gut., 
30c  ft.;  2  No.   2  c.  1).,   $45  each. 

SANTA  ANA,  Cal. — Drainage  Constr. 
Co.,  Boy  345,  Santa  Ana,  awarded  coiit. 
by  city  at  $16'J2.53  for  sewer  in  Eng- 
lish St.,  bet.  W.  5th  and  W.  8th  Sts.,  m- 
volv.  959  ft.  8-in.  vit.  sewer,  80c  ft.;  OlS 
ft.  6-in.  vit.  sewer,  65c  ft.;  3  m.  h.,  $60 
each,    one    f.    t.,    $110. 

LONG  BEACH,  Cal.— R.  N.  Nikcevich, 
208  Koycroft  Ave.,  Long  Beach,  awarded 
cont.  by  city  at  $161,229  for  sewers  in 
Esther  and  other  Sts.  (Pump  Dist.  No. 
8).  

SAN  MATEO  COUNTY,  Cal.— State 
Highway  Department,  U.  M.  Morton, 
engineer,  completing  spec,  for  4th  unit 
of  Skyline  Blvd.  connecting  La  Honda 
with  Woodwardia;  approx.  28  mi.  in 
length. 


OAKLAND,  Cal. — City  Council  has 
started  proceedings  to  pave  I'eralta  St. 
bef.  7th  St.  and  Emeryville  city  limits; 
est.  cost,  $250,000  of  which  city  will 
pay  $45,000  and  $60,000  by  county  ot 
Alameda. 


WILLOWS,  Glenn  Co.,  Cal.— Until 
Feb.  1,  8  P.  M.,  bids  will  be  rec.  by  J. 
C.  Eubank,  town  clerk,  (25-1)  to  imp. 
portions  of  Butte  and  Vine  Sts.,  etc., 
involv.  grade  and  reshape  and  reconst. 
waterbound  macadam  surface;  place  4- 
in.  asph.  cone,  base  with  2i/i-in.  War- 
renite-Bit.  surface  pavement;  hyd. 
cone,  curb  and  gutter;  corru.  iron  cul- 
verts. 1911  Act  and  Bond  Act  1915. 
City  will  pay  $3000  of  cost  ($50,000) 
from  general  fund.  Cert,  check  10% 
payable  to  town  req.  Plans  obtain- 
able from  Bayard  Knock,  city  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City,  J.  J.  Lynch,  clerk,  declares  inten 
(2m)  to  imp.  Floyd  St.,  bet.  First  and 
Plum  Sts.,  involv.  grade;  IVi-in.  War- 
renite-Bit.  surface  on  3-in.  bit.  cone, 
base  pavement;  hyd.  cem.  cone.  curb, 
and  gutter;  cem.  cone.  walks;2  hyd. 
cem.  cone,  storm  water  Inlets;  8-In, 
pipe  drain.  1911  Act.  and  Bond  Act 
1915.  Protests  Jan.  25.  Wm.  Popp,  city 
engineer. 


SAN    RAFAEL,      Marin      Co.,      Cal.— 

,    County  Surveyor  J.  C.  Oglesby  instruct- 

i    ed    to    prepare    spec,    for    8-mi.    of    rd. 

from    ft.    of    Fairfax    grade    to    Alpine 

Dam    and    summit    to   grade,    widen   and 

surface;    2Vi-mi.    of    rd.    from    Tomales 

east    toward    Petaluma,    cone,    surface; 

(    .>-/-j-ini.    of    Black    Canyon    rd.    near    Ni- 

casio,    widen,   grade   and   surl'ace.      Bids 

will    p:obably    be    asked   at    the   Jan.    IS 

meeting  of  the   board. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til Jan.  18,  5  p.  m.,  bids  will  be  rec.  by 
V.  Van  Riper,  city  clerk,  to  imp.  under 
1911  act  in  Baker  St.,  bet.  29  ft.  so.  of 
California  Ave.  and  150  ft.  no.  of  Fre- 
mont St.,  involv.  cem.  curbs,  walks, 
and  other  work  in  St.  Dist.  No.  525. 
Cert,  check  10%  payable  to  city  req. 
W.    D.   Clarke,  city   eng. 


SAN  DIEGO,  Cal. — deWaard  &  Son, 
Granger  Bldg.,  San  Diego,  awarded 
cont.  by  city  at  $25,905  for  sewer  sys. 
in  Ocean  Beach  and  Pt.  Loma  Hts. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— Town  Eng.  Henry  B.  Fisher  confer- 
ring with  Continental  Salt  &  Chemical 
Co.,  regarding  rights-of-way  for  pro- 
posed outfall  .sewer  through  company's 
land  near  Alviso. 


SAN  PEDRO,  Cal.- Butterfield-Sears 
Co.,  410  6th  St.,  San  I'edro,  has  cont. 
to  grade  new  tract  on  7th  St.  near  Wey- 
mouth for  Averill-Weymouth  Corp., 
sul)dividers.  Work  will  involv.  55,000 
vds.  excav.  Plans  for  this  tract  (No. 
8089),  which  is  about  45  ac,  exclusive 
of  that  portion  occupied  by  the  Vista 
Del  Oro  School  buildings,  incl.  walks, 
curbs,    gut.    and    pave. 


MANTECA.  San  Joaciuin  Co.,  Cal. — 
Until  Feb.  1,  8  P.  M.,  bids  will  be  rec. 
by  Manteca  Union  High  School  Dis- 
trict, to  gravel  and  curb  driveway  on 
high  school  grounds.  Plans  on  file  in 
otTice  of  principal. 


PHOENIX,  Ariz. — Henry  Galbraith, 
Jerome,  awarded  cont.  by  state  high- 
way dept.  at  $24,242.01  for  fed.  aid  proj. 
No.  62-B,  on  Phoenix-Ash  Ford  high- 
way, involv.  36,000  cu.  yds.  approach 
fill,  177,000  cu.  yds.  overhaul,  500  cu. 
yds.  surf.,  2000  cu.  yds.  surf,  overhaul, 
2600  ft.  guard  fence,  45  cu.  yds.  struc. 
excav.,  200  cu.  yds.  concr.,  29,000  lbs. 
reinf.  steel,  14,000  lbs.  one-beam  gir- 
ders,  and    incidental    items. 


SONORA,  Tuolumne  Co.,  Cal. — County 
Surveyor  Roberta  Thom  has  submitted 
three  estimates  of  cost  to  supervisors 
covering  re-location  of  Black  Oak 
Station  road,  these  ranging,  $5,000; 
$14,000  and  $15,000. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Jan.  25,  bids  will  be  rec.  to  imp.  Front, 
Upas,  and  Thorn  Sts.,  involv.  122,192.2 
sq.  ft.  lV4-in.  asph.  concr.  top  on  2%- 
in.  bitum.  base,  591.8  cu.  yds.  excav., 
6612.8  cu.  yds.  embank.,  1437.3  ft.  curb, 
1971.5  sq.  ft.  concr.  wayk,  4-in.  cem. 
sewer  laterals,  2  6-in.  cem.  sewer 
laterals,  curb  inlet,  culv.,  guard  fenc-2. 
F.   A.   Rhodes,   city  engineer. 


NAPA,  Napa  C  \,  Cal.— County  Sur- 
veyor O.  H.  Buckman  making  survey 
t)f  Knoxville  Rd.  running  from  Snell 
Valley    to    Putah    CleerU. 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.    i£ 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Ilaight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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SAX  DIEGO,  Cal. — Until  10:3a  a.  m., 
Jan.  2o,  bids  Will  be  rec.  by  City  to 
imp.    under    1911    act: 

Meade  Ave.,  involv.  3092.6  ft.  curb, 
14.656.88  scj.  ft.  walk,  3928.7  cu.  yds. 
excav.,  3253.5  cu.  yds.  embank.,  2  curb 
inlets,  'JO  ft.  24-in.  d.  s.  cem.  cone,  pipe, 
90   ft.   18-in.  d.  e.   cem.   cone.   pipe. 

Diamond  St.,  involv.  237,676.85  sq. 
ft.  5-in.  cone,  pave.,  12,647.75  cu.  yds. 
excav.,  675.96  cu.  yds.  embank.,  2610 
ft.  curb,  508  ft.  class  "C"  C.  I.  water 
main,    10    74 -in.    water   serv.    conn. 

Ampudia  St.,  involv.  1392.36  cu.  yds. 
excav.,  603.08  cu.  yds.  embank.,  8575.5 
sq.  ft.  cem.  walk,  1735.36  ft.  curb,  52.2 
ft.   18-in.   14-gauge  corru.  iron  pipe. 


EUREKA,  Humboldt  Co.,  Cal. — W.  B. 
Stout,  Eureka,  awarded  cont.  by  city 
to  imp.  10th  St.,  bet.  K  and  M  Sts., 
involv.  wood  culverts,  $.70  lin.  ft;  cross 
walks,  $.60  lin.  ft;  wood  gutters,  $.40 
lin.  ft;  curb,  $.75  lin.  ft;  grading,  $.056 
sq.  ft. 

OCEAXSIDE,  Cal. — Work  is  to  start 
within  60  days  on  new  seyer  system  to 
cost  bet.   $125,000  and  $140,000. 

SANTA  BARBARA,  Cal. — Until  5  p. 
m.,  Jan.  21,  bids  will  be  rec.  to  improve 
L.oma  Vista  Ave.  and  Carmelita  Ave., 
etc.,  involv.  grade,  IV^-in.  asph.  cone, 
w.  s.  on  3-in.  asph.  cone,  base,  comb, 
curb,  curb  and  gut.,  curb,  walks,  re- 
moval of  curb,  etc.,  cem.  cross  gut., 
m.  h.,  4-in.  vit.  side  conn;  1911  act.  S.  B. 
Taggart,    city   clerk. 


WATTS,  Cal.— Until  8  p.  m.,  Jan.  25, 
bids  will  be  rec.  to  imp.  107th  St.,  in- 
volving 5-in.  cem.  cone,  pave.,  walk, 
curb;  1911  act.  W.  S.  Robinson,  street 
supt.    Sarah    A.    Smith,    city    clerk. 


WATTS,  Cal. — Until  8  p.  m.,  Feb.  1, 
new  bids  will  be  rec.  by  city  to  imp. 
under    1911    act: 

Croesus  Ave.,  bet.  107th  St.  and 
Santa  Ana  Blvd.:  5-in.  cone,  pave.,  curb 
walks. 

Kalmia  St.,  bet.  Santa  Ana  Blvd.  and 
Robin  St.:  5-in.  cone,  pave.,  curb,  walk- 

W.  S.  Robinson,  st.  supt.  Sarah  A. 
Smith,  city  clerk. 

Two  bids  sub.  for  above  work  Jan. 
11  were  rejected.  Low  bid  of  A.  J.  Jor- 
gensen   was  irreg. 


OAKLAND,  Cal.— Until  Jan.  21,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  imp.  Mountain  Blvd..  bet. 
s.e.  and  n.w.  lines  of  Glenwood  Tract. 
Cert,  check  10%  payable  to  city  req. 
Bond  of  $1500  req.  of  successful  bidder. 
Spec,  on  file  in  office  of  clerk.  W.  W. 
Harmon,  city  eng. 


GLENDALE,  Cal.  —  Until  10  a.  m.. 
Jan.  28,  bids  will  be  rec.  to  improve 
portions  of  San  Fernando  Rd  and  other 
sts.,  this  impvt.  to  consist  of  widening 
40-ft.  pave.,  now  being  laid  by  B.  R. 
Ford,  to  62  ft.  or  11  ft.  on  ea.  side, 
from  Los  Feliz  Blvd.  north  to  Magno- 
lia Ave.,  involv.  37,724  sq.  ft.  grade, 
30,946  sq.  ft.  9-S-9-in.  cem.  cone,  pave., 
2823  sq.  ft.  walk,  2328  lin.  ft.  "B"  curb, 
43  ft.  6-in.  hse.  conn,  to  be  extended, 
ornam.  lights  to  be  moved  and  re- 
constructed, fire  hydrants  to  be  moved 
and  rec  nstr;  1911  act.  John  F.  Johann- 
.''en,   city   engineer. 

SAN  ANSELMO,  Marin  Co.,  Cal.— Un- 
til Jan.  20,  8  p.  m.,  bids  will  be  rec. 
by  W.  .\.  Bliss,  secy..  Sanitary  Dist. 
No.  1  Marin  county  (Xo.  5)  to  const, 
vit.  pipe  sanitary  sewer  with  br.  and 
cone  manholes  and  vit.  pipe  lampholes 
in  Hillside  Ave.  etc.  1911  Act.  Cert, 
check    10%    payable    to    dist.    req. 


VALLEJO.  yolano  Co.,  Cal. — Until 
Jan.  25,  11  A.  M.,  bids  will  be  rec.  by 
Alf.  E.  Edgecumbe,  city  clerk,  to  const, 
cone,  curbs  and  walks  in  Napa  Rd.  bet. 
Louisiana  and  Tennessee  Sts.  Res.  of 
Int.  94.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  T.  D. 
Kilkenny,   city   engineer. 


PASADENA,  Cal. — Ducey  &  Breiten- 
stein,  R.  F.  D.  No.  3,  Box  203.  Pasadena, 
sub.  low  bid  to  city  at  $16,796  to  imp. 
tlrand  \'iew  St.,  bet.  Ra.vmond  and  Gar- 
lield  .\.ves.,  etc.,  involv.  7000  cu.  yds. 
grade:  42,610  sq.  ft.  oiling:  2885  ft. 
curb;  5605  sq.  ft.  gut.;  14,430  sq.  ft. 
walk:  38,020  sq.  ft.  pave.  Cem.  re- 
i|uired  amounts  to  938  bbls. 
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BUILDING  CONTRACTS 


•iAi-V    /i-KAi\CISCO    fOLKTY 


$J.(MKi  uiid   Over   Kfported 


No. 

64 

65 

66 

67 

68 

69 

70 

71 

V2 

73 

74 

75 

76 

77 


Owner 
Tebeau 
Massagli 
Magill 
Kayser 
Commercial 
Alvarez 
Morris 
Janssen 
Stock 
Stock 
Abbott 
Stoll 
Smith 
Roman 
Southern 
Sutkamp 
Associated 
California 
Nouguier 
Hughes 
Vigen 
Roman 
Nelson 
Cavagna 
Makower 
Bevelockway 
United 
Bailey 
Steil 

Moskovitz 
S.    F. 
Alvarez 
Sunset 
Zellerback 
Scuvani 
Vertner 

100  Stimel 

101  Emporium 

102  Perry 

103  Costello 

104  Consolidated 

105  Lang 

106  S.  F.  Bldg. 

107  Buckland 
Smith 
Heyman 
Fetz 
Smith 
Johnson 
Grace 
Wand 
Stoll 

Matteucci 
Samuelson 
Bailie 
Western 
Smith 
Perry 
Hoescher 
Edmunds 
Nelson 
Storheim 

California 
Gray 
Heglin 
EUer 
Michael 
Gwinn 
Bordi 
Heilmann 
Schalla 
Miller 
S.    F. 
Grannls 
Taylor 
Dowling 
Solari 
Crystal 
Oavazna 
Gallilani 
Hewitt 
Granada 
Steinauer 
Haggans 
Silverstein 
Walker 
Pepper. 
Hasselbrock 
Burman 
Peterson 
San, Francisco 
Mag'nuson 
Eastman 
San    Francisco 


108 

109 

110 

111 

112 

113 

114 

115 

116 

117 

118 

119 

120 

121 

122 

123 

124 

125 
126 
127 
128 
129 
130 
131 
132 
133 
134 
136 
136 
137 
138 
139 
140 
141 
,142 
143 
144 
145 
146 
147 
148 
149 
150 
151 
152 
153 
154 


156 
157 


Contractor 

Amt. 

Owner 

3000 

Owner 

6500 

Owner 

fiOOO 

Owner 

7000 

Crothers 

1000 

MacMillan 

5000 

Owner 

9000 

Owner 

15000 

Owner 

26000 

Owner 

44000 

Cahill  100000 

Miller 

9853 

Robinson 

9000 

Schrader 

7098 

Mowatt 

4425 

DeBurg 

2000 

Robinson 

1800 

Barrett 

1200 

Nelson 

3800 

Hughes 

1500 

Owner 

8000 

Schrader 

7098 

Nelson 

3900 

Pillon 

1000 

Fennell 

2000 

Muller 

1500 

McClintock 

5000 

Owner 

1000 

Owner 

10000 

Allen 

15000 

Owner 

25000 

MacMillan 

5274 

O'Connor 

2091 

Shipman 

1646 

Bernhardt 

6500 

Owner 

4000 

Scanlan 

7000 

Ostlund 

1000 

Owner 

3000 

Owner 

4000 

Pearson 

lOOU 

Owner 

21000 

Owner 

6000 

Gawthorne 

5000 

Robinson 

3000 

Owner 

7500 

Owner 

3000 

Owner 

5000 

Owner 

3000 

Owner 

3000 

Oliva 

4000 

Van  Horn 

6000 

Owner 

2250 

Owner 

3000 

McCarthy 

6000 

Owner 

3000 

Robinson 

3000 

Owner 

7000 

Diestel 

1000 

Owner 

12000 

Owner 

20000 

Owner 

20000 

Barrett 

6000 

Owner 

3000 

Owner 

3000 

Haxton 

2000 

Owner 

8000 

Gawthorne 

6000 

Owner 

7000 

Owner 

1250 

Buschke 

3000 

Owner 

28000 

Wagner 

100000 

Owner 

140000 

Edminister 

1500 

Owner 

6000 

Owner 

3400 

Fischer 

1000 

Pillo^i 

4500 

Kieran 

1800 

Roberts 

2000 

Standard 

1000 

Bergren 

1500 

Owner 

3000 

Saari 

6000 

Dorr 

3500 

Owner 

1000 

Klahn 

1500 

Kirschner 

2500 

Hannah 

4000 

Owner 

25000 

Owner 

10000 

Cahill 

15000 

McLeran 

700000 

15S  Roman 

159  Gundelfinger 

160  Cotter 


Brueck      12150 

Emanuel        2475 

Elvin        3700 


(64)  E  CUL^EBRA  TERRACE  54  3 
Chestnut.  1-story  and  basement 
frame    dwelling. 

Owner — E.   R.   Tebeau,   %  Architect. 

Architect — E.    E.    Young,    2002    Califor 
nia   St.,   San   Francisco.  $3001 


MARKET 

(t)5)      N    LOMBARD      225      W      Steiner 

One-story  frame  market. 
Owner — A.    Massagli,    128    Parker    Ave., 

San   Francisco. 
Architect — C.   O.   Clausen,   Hearst   Bldg. 

San    Francisco.  f6500 


FLATS 

^66)      W    SEVENTEENTH    AVE     100     S 

Balboa.      Two-story    and    basement 

frame   (2)   flats. 
Owner— C.     T.     Magill,     185     19th     Ave., 

San   Francisco. 
Architect — None.  $6000 


FLATS 

(67)  S  GROVE  100  W  Octavia.  Two- 
story  and  basement  frame  (4) 
flats. 

Owner — Lhas.  Kayser,  426  Ivy  Ave. 
San  Francisco. 

Architect — None.  $7000 


ALTERATIONS 

(68)  NO.  516  PACIFIC.  New  front, 
etc.,  for  printing  plant. 

Owner — Commercial  Centre  Realty  Co., 
916  Kearny  St.,  S'an  Francisco. 

Architect — None. 

Contractor — R.  A.  Crothers,  506  Senti- 
nel Bldg.,  San  Francisco.  $1000 


ALTERATIONS 

(69)      SW    SCOTT    AND   JACKSON    ST3. 

Concrete    foundations      and      floor; 

brick   walls   for   private   garage. 
Owner — R.   Alvarez,    Premises. 
Architect — J.    E.    Freeman,    Kohl    Bldg , 

San  Francisco. 
Contractor — R.    S'.    K.    MacMillan,    2646 

Howard  St.,  San  Francisco.         $5000 


DWELLINGS 

(70)  W  JOOST  AVE  150,  175  and  200 
W  Foerster.  Three  one-story  and 
basement   frame   dwellings. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San   Francisco. 

Plans    by   Owner.  $3000    each 


DWELLINGS. 

(71)  S  MT  VERNON  50  125  75  100  150 
^\'  Del  Monte.  Five  1-story  and 
basement    frame    dwellings. 

Owner — C.    R.    Janssen,    Hearst    Bldg. 

Architect — None.  $3000    each 


APARTMENTS 

(72)       S    CHESTNUT    225    W    Franklin. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — Stock,  Mass  &  Saual|r,  251 
Kearny    St. 

Architect — H.  C.  Baumann,  251  Kear- 
ney  St.  $26,000 


APARTMENTS 

(73)  S  CHESTNUT  150  187-6  W 
Franklin.  Two  3-story  and  base- 
ment frame  apartments  (12  apts. 
in    each). 

Owner — Stock,  Mass  and  Sauer,  251 
Kearny   St. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.  $22,000    each 


PRINTING    PLANT 

(74)       W    SANSOME    BET    VALLEJO    & 

Green.         Three-story       Class         B 

printing   plant. 
Owner — Frank    H.    Abbott,    Jr.,    460    4th 

St. 
Engineer — E.     T.     Ronneberg,     Crocker 

Bldg. 
Contractor    —    Cahill    Bros.,    55      New 

Montgomery  St.  $100,000 


RESIDENCE 

(75)  ST.  FRANCIS  WOOD.  All  work 
for   frame   residence. 

Owner — John    T.    E.    Stoll,    2611    Larkin 

St.,    S.    F. 
Architect — Willis   E.    Huson,    De   Young 

Bldg.,   S.   F. 
Contractor — Miller    &    Van    Horn,    1481 

Eddy   St.,   S.   F. 
Filed  Jan.   7,    1926.   Dated  Dec.   24,   1925. 
Foundations,    footings    and   ga- 
rage concrete  work  done 10% 

Tile  walls  done  to  2nd  floor  line.  20% 

Tile    walls    finished     20% 

Completed  and  accepted    25% 

Usual    35    days    25% 

TOTAL  COST,  $9853 
Bond,  $4926.50.  Sureties,  Eagle  Indem- 
nity Co.  of  N.  Y.  Forfeit,  limit,  none. 
Plans   and  specifications   filed. 

RESIDENCES 

(76)  E  TWENTY-EIGHTH  AVE.  125 
N  Kirkham  50x100.  All  work  for 
Two    1-story   frame   residences. 

Owner — E.   N.   Smith. 

Architect — None. 

Contractor — Robinson  &  Johnston,  1316 
Fulton   St.,    S.   F. 

Filed  Jan.   7,   1926.   Dated  Dec.   28,   1925. 

Building   roofed    $2250 

Plastering  completed    2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL    COST,    $9000 

Bond,  sureties,  forfeit,  none.     Limit,  75 

days.     Plans  and   specifications   filed. 

STEEL   WORK 

(77)  W  MASONIC  AVE.  50  N  Page 
N  125  W  108  S  37-6  W  125-3  S  137-6 
E  125-3  N  50  E  108.  All  work  for 
structural  steel  framework  for  ptn 
new    church    bldg. 

Owner  —  The    Roman    Catholic    Arch- 
bishop  of  S.   F.,    1100   Franklin   St., 
San   Francisco. 
Architect — Leo  J.  Devlin,   Pacific  Bldg., 

San   Francisco. 
Contractor    —    Schrader    Iron    Works, 

1247   Harrison   St.,    S.   F. 
Filed  Jan.   7,   1926.   Dated  Dec.   18,   1925. 
Work   fabricated,   painted   and 

ready    for   delivery    $3500 

Completed    and    accepted    1823 

Usual    35    days    1775 

TOTAL  COST,  $7098 
Bond,  $3550.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  $10  per  day. 
Limit,  15  days.  Plans  and  speciflca- 
tions    filed. 


REFRIGERATOR 

(78)  —  EMBARCADERO.  All  work 
for  construction  of  refrigerator  in 
commissary   bldg..  Annex   Co. 

Owner — Southern    Pacific    Co.,    65    Mar- 
ket  St.,   S.    F. 
Architect — None. 
Contractor — Mowatt    Refrigerator     Co., 

931   Mission   St.,  S.  F. 
Filed   Jan.    7,    1926.   Dated   Jan.    5,    1925. 

Monthly     75% 

Usual   35  days    25% 

TOTAL  COST,  $4425 
Bond,  $4425.  Sureties,  Indemnity  Ins. 
Co.  of  North  America.  Forfeit,  limit, 
none.     Plans   and   specifications   filed. 

ALTERATIONS 

(79)  NO.  1820-A  POST.  Alter  for 
stores;    plumbing;    new    fronts,    etc. 

Owner — August  Sutkamp,  1436  Buchan- 
an  St.,  San   Francisco. 
Architect — None. 
Contractor — E.  DeBurg.  $2000 

ALTERATIONS 

(80)  NO.  67  NEW  MONTGOMERY  ST. 
Rearrange  stairs  in  store  ;  cut 
opening  for  mezzanine  floor,   etc. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery  St.,  San  Francisco. 

Architect — None. 

Contractor — Robinson  &  Gillespie,  1051 
Sutter   St.,    S.   F.  $1800 


SLAB,  ETC. 

(81)  S  POST  177  E  Franklin.  Con- 
struct  concrete   slab   and    wail. 

Owner — California  Petroleum  Co.,  311 
California  St.,  San  Francisco. 
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Architect — None.  „    „   ,. 

Coniractor— Barrett  &  Hilp,  018  Harri- 
son   St.,    San    Francisco.  $1200 

DWELLING 

(82)  W  THIRTY-FIFTH  AVE  125  S 
Geary.  One-story  and  basement 
frame  dwelling. 

Owner — E.   Nouguier. 
Architect — None. 

Contractor — Henry  S.  Nelson,  689  6tli 
Ave.,    San    Francisco.  |3800 

(83)  K  FORTY-EIGHTH  AVE  237-6  N 
Kirltham.      One-story    frame    store. 

Owner — Birl    Hughes,     1452    48th    Ave., 

San  Francisco. 
Architect— C.    Hughes,    1452    48th    Ave., 

San  Francisco. 
Contractor — Hughes    &    Son,    1452    48th 

Ave.,  San  Francisco.  $1500 

DWELLINGS  .    ,.,r   c 

(84)  E  FORTIETH  AVE  150  and  175  S 
Lincoln  Way.  Two  one-story  and 
basement    frame    dwellings. 

Owner — E.    Vigen,    1355    16th    Ave.,    San 

Francisco. 
Architect — J.    C.       Hladik,      Monadnoclt 

Bldg.,  San  Francisco.  $4000   ea 

CHURCH 

(85)  N  PAGE  108  W  Masonic  Ave. 
Steel  work  only  for  concrete  church 

Owner — Roman  Catholic  Archbishop  of 
S.   F.,   1100  Franklin   St.,  S.  F. 

Architect — Leo  J.  Devlin,  759  Pacific 
Bldg.,   San  Francisco. 

Contractor — Schrader  Iron  Works,  1247 
Harrison  St.,  San  Francisco.       $7098 


DWELLING  „.      ^, 

(86)  E  FORTY-THIRD  AVE  12o  b 
Balboa.  One-story  and  basement 
frame   dwelling. 

Owner — H.    Nelson. 
Aichitect — None. 

Contractor — Henry  S.  Nelson,  689  6ih 
Ave.,  San  Francisco.  $3900 

DWELLING 

(87)  NO.  115  TWENTY-EIGHTH  ST. 
Raise    and    remodel    dwelling. 

Owner — J.   Cavagna,    115   2Sth    St.,   S.    F. 
Orchitect — None. 

Coniractor— L.  Pillon,  847  Duncan  St., 
San    Francisco.  $1000 

ALTERATIONS 

t88)  NO.  935  HYDE.  Brick  underpin- 
ning  for   apartments. 

Owner — A.  Makower,  721  15th  Ave.,  ban 
Francisco. 

Architect — None. 

Contractor — Fennell  &  Chisholm  Co., 
180    Jessie    St.,    S.    F.  $2000 


ALTERATIONS 

(»9)  NO.  104  SAN  JOSE  AVE.  Re- 
model   dwelling    for    (2)    fiats. 

Ownei —    Mrs.    L.    ijeveiock way,    Prem. 

Architect — None. 

Contractu!— C.  T.  Muller,  84  28th  St., 
San    Francisco.  $i50u 


ELECTRIC    SIGN 

(90)      NO.   631  Market.     Electric  sign. 

Owner — United   Bank   &   Trust    Co.,    631 
Market  St.,  ban  Francisco. 
Architect — None. 

Contractor— O.  B.  McClintock  Co.,  Min- 
neapolis,   Minn.  $5000 

ALTERATIONS 

(.91)      NO.  3188  MARKET.     Move  2  flats 
concrete    foundations    and    flooring. 
Owner — lu.    J.    Bailey,    Premises. 
AionuecL — None.  $1000 

i<LATS 

(92)  E  LA  PLAYA  50  S  IRVING.  Two- 
story  and  basement  frame  (4) 
flats. 

Owner— A.    H.   Steil,    1306    La   Playa   St. 

Aich.tect— Walter    C.      Falch,      Hearst 

Bldg.  $10,000 

RESIDENCE 

(93)  NW  LAKE  AND  30TH  AVE. 
Two-story  and  basement  frame 
residence. 

Owner — Maurice     Moskovitz,     %     archi- 
tect.    . 
Architect— Earle    B     Bertz,    168    Sutter 

St. 

Com.  aoto:— Allen  &  Co.,  168  Sutter 
St.  $15,000 

SKAll.NG     lUNK 

CM;  W  4STH  AVE.,  187-6  N  LAW- 
ton.  One-story  (_lass  B  ice  skat- 
ing   rink. 

Owner — San  Francisco  Ice  Rink,  460 
Montgomery    St. 

Architect — John  H.  Powers  and  John 
H.    Ahnden,    460    Montgomery    St. 

$26,000 


GARAGE,    ETC. 

(95)  SW    JACKSON    and    SCOTT    S 

27-81/i    X    W    110.      All    work    for    2- 
story   fireproof   garage   and   altera- 
tions to  residence. 
Owner — liafael    Alvarez. 
Architect — J.     Eugene     Freeman,     Kohl 

Bldg.,  S.  F. 
Contractor— R.    S.    K.    MacMillan,    2646 

Howard   St.,    S.    F. 
Filed   Jan.    8,    1926.    Dated   Jan.    7,    1926. 

Concrete    roof   slab   on    $1518.50 

Brown   coated  on   2nd  story..    1118.50 
Completed    and   accepted    ....    1318.50 

Usual    35    days    1318.50 

TOTAL  COST,  $5274 
Bond,  $2637.  Sureties,  Fidelity  &  De- 
posit Co.  of  Md.  Forfeit,  $10  per  day. 
Limit,  60  days.  Plans  and  specifica- 
tions   filed. 


TILE   WORK 

(96)      NW    IRVING   and    14TH    AVE.    N 
100    W    127-6    N    75    W    127-6    S    175 
E   255.     All   work   for   tile  work   for 
theatre   building. 
Owner — Sunset    Theatre    Co.,    86    Gold- 
en   Gate   Ave.,    S.   F. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    S.    F. 
Contractor — Thomas   F.    O'Connor,    Call 

Bldg.,    S.    F. 
Filed  Jan.   8,    1926.   Dated   Dec.   28,    1925. 

Completed    and    accepted    $156S 

Usual    35    days    523 

TOTAL  COST,  $2091 
Bond,  sureties,  forfeit,  none.  Limit, 
without  delay.  Plans  not  filed.  Speci- 
fications filed. 


ELECTRIC   WORK 

(97)       N    JACKSON    57-6    E    57    x    N    62. 

All   electric   work   for  4-story  clas& 

B    bldg. 
Owner  —  Zellerbach    Levison   Co.,    1640 

California    St.,    S.    F. 
Architect — None.   " 


Contractor  —  Shipman    &    Lauer,    1318 

I'olk    St.,    S.    F. 
Filed  Jan.   8,   1926.   Dated  Dec.   28,    1925. 

Roughed   in    $823.00 

Completed   and   accepted    411.50 

Usual    35    days     411.50 

TOTAL  COST,  $1646 
Bond,  $823.  Sureties,  W.  L.  Corbeit 
and  I.  Lauer.  Forfeit,  none.  Limit, 
none.     Plans  and  specifications  filed. 

FLATS 

(98)  N  ARMY  100   E  Harrison.  2-story 
and  basement  frame    (2)   flats. 

Owner — Nicola     Scuvani,     1535     Hamp- 
shire  St. 
A-rchitect — None. 

Contiactor — A.     Bernhardt,     24f..     22nd 
Ave.,    San    Francisco.  $6500 

DWELLING 

(99)  W    GENESEE    25    S    Hearst    Ave. 
1-story   and   basement    fram'S   dwlg. 

Owner    —    Vertner    and    Hartzell,    1005 

Hyde   St.,   San    F'rancisco. 
Architect — None.  $4000 


ALTERATIONS 

(100)  SW  EDDY  &  PIERCE  STREETS 
Remodel   for   flats;   general   repairs. 

Owner — B.     B.     Stimel,     Mer.     Exchange 

Bldg.,    San    Francisco. 
Architect — None. 
Contractor — D.    Scanlan,    3460    26th    St.. 

San    Francisco.  $7000 

ALTERATIONS 

(101)  N  Jessie  200  F  .itb.  Fill  in  mez- 
zanine floor;  plastering;  partition 
for   delivery    department. 

Owner — The  Emporium.  Market  St., 
opp.  Powell,  San  Francisco. 

Architect — None. 

Contractor — Ostlund  and  Johnson,  1901 
Bryant   St.,   S.   F.  $1000 

DWELLING 

(102)  E  TWENTY-SECOND  AVE.  30 
S  Ulloa.  1-story  &  basement  frame 
dwelling. 

Owne.-Mrs.    Anna   T.   Perry.   2531    22nd 

Ave.,    San    l^'rar.jisco. 
Architect — None.  $3000 


DWELLING 

(103)  E  THIRTY-FOURTH  AVE.  200 
S  Balboa.  2-story  and  basement 
frame    dwelling. 

Owner— "William    r<.str11o.    342S    Balboa 

St.,    San    Francisco. 
Architect— None.  $4000 

.M/rERATIONS 

(104)  E  SAN  BRI^NO  AVE.  300  S  Army 
Move  corrugated  Iron  shed;  con- 
struct concrete  foundatirn  and 
floor. 


Owner — Consolidated  Milling  Co.,  prem- 
ises. 

A  rchitect — None. 

Contractor — Pearson  and  Johnson,  2031 
Bryant   St..    S.    F.  $1000 

DWELLINGS 

(105)  "W  THIRTY-FIRST  AVE.  146 
176  S  Santiago;  W  31st  Ave.  26  66 
S  Santiago;  SW  Santiago  and  Slst 
Ave.;  W  Slst  Ave.  86  116  S  San- 
tiago. 7  1-story  and  basement 
frame   dwellings. 

Owner — Lang  Realty  Co.,  Exit  Twin 
Peaks  Tunnel,  S.   F. 

Architect — None.  $3000    each 


FLATS 

(106)      W   DIAMOND   64   S   23rd.   2-story 

and  basement  frame   (2)   flats. 
Owner — S.    F.    Home    Building    Co.,    2565 

Mission   St.,   San  Francisco. 
Architect — None.  $6000 


DWELLING 

(107)  LOT  15  BLOCK  21  INGLESIDE 
Terrace.  1-story  &  basement  frame 
dwelling. 

Owner — A.  H.  Buckland,  1050  Wash- 
ington St.,  San  Francisco. 

Architect — None. 

Contractor — Dr.  F.  A.  Gawthorne,  5000 
Geary   St.,   S.  F.  $5000 


DWELLING 

(108)      E    TWENTY-EIGHTH   AVE.    150 

N    Kirkham.    1-story   and   basement 

frame    dwelling. 
Owner — E.   Smith. 
Architect — None. 
Contractor  —    Robinson   and   Johnston, 

1414  Cabrillo  St.,  S.  F.  $3000 


FLATS 

(109)    E  THIRTY-FOURTH  AVE.   112% 

N  Fulton.     2-story     and     basement 

frame  (2)  flats. 
Owner — Heyman    Bros.,    742   Market   St. 

San    Francisco. 
Architect — None.  $7500 


DWELLING 

UIO)      N  WILDE  AVE.   387.74   W  Goet- 

tingen.    1-story    &    basement    frame 

dwelling. 
Owner — Philipp    Fetz,    460    Wilde    Ave., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(111)  SW  SEVENTEENTH  AVE.  ANT) 
Rivera.  2-story  &  basement  frame 
dwelling. 

Owner — Byrd  O.  Smith,  155  Montgom- 
ery St.,  San  Francisco. 

Architect — None.  $5000 


DWELLING 

(112)      W    POPE    200    S    Morse.    1-story 

and   basement  frame  dwelling. 
Owner — Gus   Johnson,    1175   Munich   St., 

San    F'rancisco. 
Architect — None.  $3000 


DWELLING 

(113)      W   RHODE   ISLAND   375  N  23rd. 

1-story   and   basement   frame   dwlg. 
Owner — E.  F.  Grace,   1120  Rhode  Island 

St.,  San  Francisco. 
Architect — None.  $3000 


DWELLING 

(114)      SW     PARIS     AND     PERSIA.     1- 

story  and  basement  frame  dwelling 
Owner — James    F.    Wand,    Moscow    and 

Brazil,   San  Francisco. 
Architect — None. 
Contractor    —    John    Oliva,    246    Santa 

Rosa  Ave.,  S.  F.  $4000 


RESIDENCE 

(115)  E  SAN  PABLO  300  N  Yerba 
Buena.  2-story  hollow  tile  &  brick 
residence. 

Owner— J.  T.  E.  Stoll,  2611  Larkin  St., 
San    Francisco. 

Architect— W.  E.  Huson,  810  Ulloa  St., 
San   Francisco. 

Contractor — J.  Van  Horn,  2504  Sacra- 
mento St..   S.   F.  $6000 


DW'ELLING 

(116)  S  SHAFTER  AVE.  80  E  Hawes. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — John  Matteucci,  330  Mississippi 
St.,   San   Francisco. 

.Vnhitect  —  FYank  Greco,  1301  Revere 
Ave.,   San   Francisco.  $2250 
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D'WELLING 

(117)  N  PRAGUE  215  W  Cordova.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner— A.    M.    Samuelson.    901    Geneva 

Ave.,  San  Francisco. 
Architect — None.  $3000 

FLATS 

(118)  S   FULTON    1061/4    W  Clayton.    2- 
story   and    basement   frame    (2)    flats. 
Owner— A.     Bailie,     108    Park    Hill    St., 

San  Francisco. 
Architect — H.    Shermund,   Hearst   Bldg., 

San  Francisco. 
Contractor   —   McCarthy    and    Johanns, 

1363    14th   Ave..   S.   F.  ?6000 

SHOP 

'(119)      NE    ESSEX    AND    LANSING.    1- 

story  frame  shop. 
Owner — Western    Furnace    and    Cornice 

Co.,  202  Brannan  St.,  San  Francisco 
Plans  by  owner.  $3000 

DTVELLING  ,^„     ,„, 

(120)      E    TWENTY-EIGHTH    AVE.    125 

N  Kirkham.  1-story  and     basement 

frame    dwelling. 
Owner — E.  Smith. 

Architect — None.  ^    ^   ^      ^ 

Contractor  —   Robinson    and   Johnston, 

1414   Cabrillo  St..  S.  F.  $3000 

(fl)  NW  MAGELLAN  AND  DORAN- 
tes.  2-story  and  basement  frame 
dwelling.  ^^^    ^^    ^    ^ 

Owner— Fred  K.  Perry,  883  41st  Ave., 
San    Francisco.  --rnnn 

Architect — None.  '    J"" 

"RFP  AIRS 

(122)  1633  FILLMORE  STREET,  Re- 
pair fire  damage  to  market^^ 

Owner— William  Hoescher.  381  Bush  St. 
San    Francisco. 

Architect — None. 

Contractor— John  Diestel.  38  Bush  St 
San  Francisco.  »iuuu 

a^3?^E^^F^O^RTIETH  AVE.  125  150  175 
200  N  Balboa.  4  1-story  and  base- 
ment  frame   dwellings 

Owner — J.   W.   Edmunds,   36d   14th  Ave., 

ArJneJ-sZ'!^ ?3000    each 

fl^2t)''^^l''pilRCE  and  ALHAMBRA 
3-storv    and    basement    frame    (1^) 

Owne?-N"^T"Nelson,     354     29th    Ave.. 

San  Francisco. 
Architect— None^^ $20,000 

fl^t)^™NW  FRANCISCO  and  SCOTT 
Sts       3-story    and   basement    frame 

Owni'r'^- |r^"'s\orheim.    201    Cesef.i 

ArchJt^l^^^B/umann  &  Jose.  251  K^ear- 


ny  St.,   S.   F. 


fmr^SE  POST  AND  FRANKLIN  STS. 
One-story  reinforced  concrete  ser- 
vice  station.        „   ,     ,  ^„ 

Owner — California   Petroleum    Co. 

Architect — Willis    Polk. 

Contractor-Barrett  &  Hilp.  918  Hav^ 
risen   St..   S.   F.  $6000 

DWELLING  .,^^      ,„^      ^, 

(127)  E  TWENTIETH  AVE  125  N 
Ortega.  One-story  and  basement 
frame  dwelling. 

Owner— Chas.   A.  Gray.   198-B  6th  Ave.. 

San   Francisco. 
Architect — None.  $3000 

DWELLING 

(128)  N  FLOOD  AVE  175  W  Detroit. 
One-story  and  basement  frame 
dwelling. 

Owner — B.    Heglin,    251    Richland    Ave., 

San   Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(129)      NO.     1542    LEAVENWORTH    ST. 

Raise   and   reconstruct  flats. 
Owner — John    Eller,    %    Arcnitect. 
Architect — Henry         Shermund,  1001 

Hearst   Bldg.,    San    Francisco. 
Contractor— Earl    V.    Ha.\ton,    1424    43rd 

Ave..    San    Francisco.  $2000 


FLATS 

(130)   SW  SANCHEZ  AND  VALLEY. 

Two-story  and  basement  frame   (2) 

flat-s. 


Owner — J.  Michael  and  C.  Bomerer,  762 

De  Haro  St..   Sart  Francisco. 
Architect — None.  $8000 


DWELLING 

(131)      N    PALOMA    228.85   W    Moncada. 

Two-story    and       basement      frame 

dwelling. 
Owner — J.  M.  Gwinn,  1207  Chestnut  St.. 

San    Francisco. 
Architect — None. 
Contractor — Dr.   F.   A.   Gawthorne,   5000 

Geary   St.,   San   Francisco.  $60'j(* 


FLATS 

(132)      NW  McAllister  67  E  Willard. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — S.    Bordi,    2670    McAllister    St.. 

San    Francisco. 
Architect — None.  $7000 


ALTERATIONS 

(133)      N     GREENWICH     50     W    Gough. 

New    plate    glass      front;      cement 

plastering    exterior    for    store    and 

flat. 
Owner — Louis    Heilmann,    645    Bush    St., 

San    Francisco. 
Architect — Fabre    &      Hildebrand,      110 

Sutter   St.,   San    Francisco.  $12oJ 


BUILDING 

(134)      S    CLEMENTINA    365    W    First. 

One-story  reinforced  concrete  Class 

C   building. 
Owner — Julian    R.   Schalla,    604   Mission 

St.,   San   Francisco. 
Plans   by  Owner. 
Contractor — Buschke      &      Brown,      604 

Mission   St.,   San   Francisco.        $3000 


FLATS. 

(135)  W  CHENERY  52,  48,  78  AND  104 
Randall.  4  2-story  and  basement 
frame    (2   each)    flats. 

Owner — Miller  Moore  Co.,  549  Holbrook 

Bldg. 
Architect — Moore  Co.  $28,000 

SCHOOL 

(136)  N  W  CHESTNUT  AND  JONES 
Sts.      3-story  Class  C  art  school. 

Owner — S.   F.   Art  Association,    1st  Nat. 

Bank  Bldg. 
Architect — Bakewell     and     Brown,     251 

Kearny  St. 
Contractor — George    Wagner,    Inc.,    181 

South    Park.  $100,000 


APARTMENTS. 

(137)      N   E   PACIFIC   AVE.  AND  WEB- 

ster     Sts.       8-story     and     basement 

class   A   (9)   apartments. 
Owner — F.   R.   Grannis,   2450   Steiner   St. 
Architect — Edward       E.       Young,       2002 

California   St.  $140,000 


WORKSHOP 

(138)  N  PERRY  350  E  Fifth.  Two- 
story   frame    workshop. 

Owner — W.  H.  Taylor,  20th  and  Val- 
encia   Sts.,    San    Francisco. 

Architect  —  Lewis  Chevenzer,  407  Te- 
hama St.,  San  Francisco. 

Contractor — P.  H.  Edminister.  1119 
Shotwell   St.,   San  Francisco.      $1500 


DWELLINGS 

(139)  E  FORTY-THIRD  AVE  225  & 
250  S  Anza.  Two  one-story  and 
basement   frame   dwellings. 

Owner — J.  F.  Dowling,  271  Russ  Bldg., 
San   Francisco. 

Architect — None.  $3000   each 


ALTERATIONS 

(10)  NO.  19  MAIDEN  LANE.  Remodel 
cafe  quarters;  new  plumbing;  erect 
booths;  install  kitchen  equipment, 
etc. 

Owner — Fred  Solari,  Premises. 

Architect — None.  $3400 


FEED    PIT,    ETC. 

(141)  N  MISSION  220  E  Eighth.  Con- 
struct hog  feed  pit;  wash  rack; 
fence  and  incinerator. 

Owner — Crystal  Barket,  8th  and  Mar- 
ket   Sts.,    San    Francisco. 

-Vrchitect — None. 

C^ntractoi- — E.  L.  Fischer,  35  Mont- 
gomery St.,  San   Francisco.         $10^0 


DWELLING 

(142)      NO.    115    TWE.NTY-EIGHTH    ST. 

One-story    frame    5-room    dwelling. 
Owner — I.   Cavagna,   Premises. 
Architect — None. 
Contractor— ^Louis    Pillon,    847     Duncan 

St.,  San  Francisco.  $4509 


ADDITION 

(143)      E     VICTORIA     150 

Addition   to  dvvelling. 
Owner — L.     F.     Gallilani, 

St.,    San    Francisco. 
Architect — Peter     Kieran, 

St.,   San    Francisco. 
Contractor — Peter    Kieran, 

St..   San   Francisco. 


S      Urbano. 

730     Victoria 

4521     Irving 

4521    Irving 
$1800 


ALTERATIONS 

(144)  NO.  3008  SACRAMENTO.  Re- 
model   dwelling   for    (2)    flats. 

Owner — W.  R.  Hewitt,  30U0  Sacran^ent) 
St..  San  Francisco. 

Architect — None. 

Contractor — Roberts  &  Son,  338  Scott 
St.,   San  Francisco.  $2000 


SIGN 

(145)  S  GOLDEN  GATE  AVE  40  E 
Jones.       Erect    electric    sign. 

Owner — Granada    Theatre,    Premises. 

Architect — None. 

Contractor — Standard  Electric  Sign 
Co.,  1047B  Mission  St.,  San  Fran- 
cisco. $1001) 


ALTERATIONS 

(146)  SE  CASTRO  AND  NINETEENTH 
Sts.  Remodel  for  (2)  stores  and 
(2)  apartments. 

Owner — Theresia  Steinauer,  2565  Mis- 
sion St.,  San  Francisco. 

Architect — H.  C.  Baumann,  251  Kearnj 
St.,   San  Francisco. 

Contractor — L.  G.  Bergren,  209  San- 
chez  St.,   San   Francisco.  $1500 

DWELLING 

(147)  N  CASELLI  677-3  W  Douglas. 
Two-story  and  basement  frame 
dwelling. 

Owner — Chas.    Haggans,     3685    Cabrillo 

St..  San  Francisco. 
Architect— None.  $3000 


DWELLINGS 

(148)  W  SOMERSET  230  and  260  N 
Bacon.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner  —  Louis  Silverstein,  2471  San 
Bruno  Ave.,  San  Francisco. 

Architect — None. 

Contractor — S.  Saari,  200  Felton  St.. 
San  Francisco.  $3000  each 


DWELLING 

(149)      E     FOURTEENTH     AVE     100     N 

Ulloa.      One-story      and     basement 

frame  dwelling. 
Owner — Victoria  E.  Walker. 
Architect — A.  D.  Dorr,  1  Laguna  Honda 

Blvd.,    San    Francisco. 
Contractor — A.    D.      Dorr,      1      Laguna 

Honda   Blvd.,   S.    F.  $3500 


ALTERATIONS 

(150)  NE  ELLIS  AND  SCOTT.  Re- 
model for   (2)   apartments. 

Owner— O.  Pepper,  1216-A  Scott  St. 
San  Francisco. 

Architect — None.  $1000 


REPAIRS 

(151)      NO.    2168   MISSION.      Repair   fire 

damage   to   bakery.  . 
Owner — Mr.     Hasselbrock,     135     Sutter 

St.,   San   Francisco. 
Architect — one. 
Contractor— Arthur  H.  Klahn,  1334  21st 

Ave.,  San  Francisco.  $1500 


DWELLING 

(1.t2)  E  LYBLL  122  S  I'  swnrth.  One- 
story  and   basement   fran-e   dwelling. 

Owner — Jacob  Burman,  26  Montgom- 
ery  St.,   San    Francisco. 

.Architect — Frank  Kirschner,  558  Di- 
visadero   St..   San   Francisco. 

Contractor — Frank  Kirschner,  558  Di- 
visadero   St.,    S.    F.  $2500 


FLATS 

(153)      E  EIGHTH   AVE   312  S  Noriega. 

Two-story  and  basement  frame  (2) 
flats. 
Owner — Mrs.   Clara   Peterson,    1272    10th 

Ave.,    San    Francisco. 
Architect — Mrs.  S.  F.  Hannah.  1272  10th 

Ave.,    San    Francisco, 
rontraotor- S.     F.     Hannah.     1272     10th 

Ave..    San    Francisco.  $4000 


POUND. 

(154)       X     E     ALABAMA     AND     16TH 
Sts.       2-story     reinforced    concrete 
public    pound    and    garage. 
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Owner — San  Francisco  Society  for  the 
Prevention  of  Cruelty  to  Animals, 
premises. 

Engineer — C.  Heller.  57  Post  St. 

$25,000 


APARTMENTS. 

(155)  S  PAGE  131  W  FILLMORE. 
3-story  and  basement  frame  (5) 
apartments. 

Owner — Magnuson     and     Peterson,     175 

Vasquez   Ave. 
Architect — J.      C.     HIadik,     Monadnock 

Bldg.  $10,000 

ADDITION. 

(156)  S  W  BATTERY  AND  SACRA- 
mento  Sts.;  one  and  one-half-story 
addition   to   present   building. 

Owner — Eastman    Kodak   Co.,    premises. 

Architect — Bliss  and  Fairweather,  Bal- 
boa   Bldg. 

Contractor — Cahill  Bros.,  Inc.,  55  New 
Montgomery    St.  $15,000 


CLUB. 

(157)  S  E  MASON  AND  SUITER* 
10-story  and  basemtnt  Class  A 
club   building. 

Owner — San  Francisco  Women's  Build- 
ing Association,  Bank  of  Italy 
Bldg. 

Architect — Bliss  and  Faville,  Balboa 
Bldg. 

Contractoi — Ralph  McLeran  Co.,  717 
Hearst    Bldg.  $700,000 


CHURCH. 

(158)  W  38TH  AVE.  212  6  S  IRV- 
ing.  1-story  and  basement  frame 
church. 

Owner — Roman  Catholic  Archbishop  of 
San    Francisco,    1100   Franklin   St. 

Architect — Shea  and  Shea,  454  Mont- 
gomery  St. 

Contractor — Michael  Brueck,  600  Char- 
ter  Oak   Ave.  $12,150 


ALTERATIONS 

(159)  NE  CALIFORNIA  &  Montgomery. 

All    work    for    office    partitions    and 

fixtures,    etc.,     for    2nd     flour     Kolil 

Building. 
Owner — E.    R.    Gundelfinger,    Inc. 
Engineer  —  M.    C.    Couchot    and    Jesse 

Rosenwald,   60   Sansome  St.,   S.  F. 
Contractor — L.    and    E.    Emanuel,    Inc., 

2665  Jones   St.,  S.  F. 
Piled  Jan.  13,  1926.  Dated  Dec.  27,  1925. 

On    completion    75% 

Usual   35   days    25% 

TOTAL  COST,  $2475 
Bond,  forfeit,  sureties,  none.  Limit. 
Jan.  25,  1926.  Plans  and  specifica- 
tions   filed. 


ALTERATIONS,    ETC. 

(160)       E    SANCHEZ    30    N    29TH.       All 

work   for  alterations  and   addition.s 

to      2-story      store      and      residence 

bldg. 

Owner — Mrs.    C.    Cotter,     1595     Sanchez 

St.,    San    Francisco. 
Architect — N.    W.    Mohr,    4405    20th    St., 

San    Francisco. 
Contractor  —  Frank    Elvin,    180    Jessie 

St.,    S.    F. 
Filed  Jan.  13,  1926.  Dated  Jan.  — ,  1926. 
Rough  frame   work   completed ..  .$925 

Rough    plastered    925 

Completed  and  accepted    925 

Usual   35   days    925 

TOTAL  COST,  $3700 
Bond,  sureties,  none.  Forfeit,  $5.00 
per  day.  Limit,  65  days.  Plans  and 
specifications  filed. 


CESSATION  OF  LABOR 

SA.\     FRANCISCO     COIIIVTV 

Jan.  9,  1926— E  THIRTY-SECOND  AV 
50  N  Vicente  N  25xE  120.  Joseph 
Roberts  with  Acme  Bldg  Co.  Work 
ceased Dec.   30.   192c 


COMPLETION  NOTICES 


S.\\    FKANCISCO   COUNTY 


l^.ecorded  Accepted 

Jan.  6.  1926— LOTS  13  AND  14  BLK. 
4efi  A  Map  Marina  Court  Tr. 
Miller-Moore  Construction  Co.  to 
whom   it   may  concern  .  .Aug.    28,    1925 

Jan.  G,  1920— N  FELL  55  W  Laguna 
W  27-6  X  N  120.  R.  O.  Hoffman  to 
whom    it    may    concern .  .Jan.    5,    1926 

Jan.  6,  1926-S  BOSWORTH  lOO  W 
Rou.^seau  W  25xS  100.  A  H  Ahl- 
gren  to  H  O  Lindeman ,  .Dec,  29,  1925 


Jan.  6,  1926— NE  FORESTER  and 
Hearst  Ave.  25x100.  John  Oliva 
agent  for  Jack  Koyovick  to  whom 
it    may    concern    Jan.    6,    1926 

Jan.  6,  1926- LOT  15  BLK  29,  Amend- 
ed Map,  Ingleside  Terraces.  A  J 
Herzig  to  whom  it  may  concern.. 
Jan.    6,    1925 

Jan.    6,    1926— E    ELEVENTH    AVE    75 

5  Kirkham     S"    25xE     57-6.       Annie 

Ahkmann    to   Oscar    Swanson 

Dec.    31,    1925 

Jan.  6,  1926— W  SHRADER  74-6  N 
Fell  N  33-6xW  100.  A  V  Anderson 
to  whom  it  may  concern. Jan.  6,  1926 

Jan  5,  1926— NE  TWENTY-SEVENTH 
Ave  and  Judah.  Joseph  Corbett  to 
M  C  Ingraham Dec.   12,   1925 

Jan.  7,  1926— S  SUSSEX  262  E  Dia- 
mond. G.  H.  DeHoff  and  E.  P. 
Burnian  to  whom  it  may  concern 
Jan.    7.    1926 

Jan.  7,  1926— S  SUSSEX  287  E  Dia- 
mond. G.  H.  DeHoff  and  E.  P. 
Burman  to  whom  it  may  concern 
Jan.    7,    1926 

Jan.  7,  1926 — E  JULES  AVE  150  N 
Demontford  Ave.  Charles  and 
Mary  Bane  to  Henry  Erickson... 
Dec.    26.    1925 

Jan.  7,  1926— S  SHIPLEY  117-6  E  4th 
E  40xS  69.  Albert  Bloom  and  Sim- 
on Cooper  to  Schultz  Construction 
Co Dec,   '25 

Jan.  7,  1926—3319  GEARY  ON  S  LINE 
70-9    W    Parker    Ave.    W    50-3x125. 

Louis    Goudy    to    F.    H.    Scott 

Dec.     18,     1925 

Jan.  7.  1926— E  34TH  AVE.  475  N 
Geary  418  &  420  34th  Ave.  Gustaf 
R.  Johnson  to  whom  it  may  con- 
cern         Jan.    7,    1926 

Jan.  7,  1926— N  BROADWAY  121-6  B 
Laguna  E  69-9xN  137-6.  Nineteen 
Sixty  Broadway  to  Edw.  L.  Soule 
CO Jan.    7,    1926 

Jan.  7,  1926— N  BROADWAY  121-6 
E  Laguna  E  69-9xN  137-6.  Nine- 
teen Sixty  Broadway  to  H.  N. 
Tucker    Co Jan.    7.    1925 

Jan.  7,  1926— N  BROADWAY  121-6  E 
Laguna  E  69-9xN  137-6.  Nineteen 
Sixty  Broadway  to  Dowd  Seid 
Electric    Co Dec.    29,    1925 

Jan.  7,  1926— E  35TH  AVE  200.  175. 
225  S.  Taraval,  ea.  S  25xE  120. 
Daniel  Purtill  to  whom  it  may 
concern     Jan.    7,    1926 

Jan.  7,  1926 — N  REGENT  125x150  E 
San  Jose  Ave.  Otto  Olson  &  Sven 
Syversen  to  whom  it  may  concern 
Jan.    5,    1925 

Jan.  7,  1926— W  44TH  AVE  125  S 
Irving  25x120.  John  B.  McCue  to 
whom    it    may   concern    ..Jan.    6,   1926 

Jan.  7,  1926— N  14TH  143-6  E  Guer- 
rero 470  14th  St.  Theodore  De 
Pass    to    Wm.    Mcintosh 

Jan.  7.  1926 — W  HOLYOKE  150  S  Fel- 
ton  S  25x120.  J  Leonard  and  L 
Pedretti   to   R  C  Hoskinson .  Jan.   6,  '26 

Jan.  7,  1926 — LOT  13  BLK  5803  St. 
Marys  Park.  The  IJoman  Catholic 
Archbishop  of  S.  F.  to  F  W  Varney 
Jan.    6,    1926 

Jan.  7,  1926— W  THIRTY-SEVENTH 
Ave  75  N   Anza   25x57-6.     F  Carroll 

Reed  to  whom  it  may  concern 

Ian.    7,    1926 

Jan.  6,   1926 LOT   16  BLK   139  Map 

Brown  Estate  C.)'s  Subd  Ptn  Uni- 
versity Md.  Mrs.  Leland  H  Nichols 
to    Boyd    C    Lindsay Ian      1.    1926 

Jan.  8.  1926— LOT  13  BLK  2816  Ptn 
Lot  12  Blk  2816.  Forest  Hiil  Court. 
Wm  H  and  Minnie  A  Banks  to  F 
L    Hansen Jan.    — ,    1926 

Jan.  8,  1926— W  TWENTY-THIRD  AV 
300  S  Geary.  G  Chiesa  to  J  Bisio.  . 
Jan.    7,    1926 

Jan.    8,       1926— E       FILLMORE       bet. 

Union    and      Green      No.      29.")n-2952 

Fillm'ore  St.   25x87.     Nino  Aimo  and 

G   Risso    to    whom    it    may    concern 

Dec.    19,    1925 

Jan.  8,  1926- NE  GEARY  &  TENTH 
Ave  E  45xN  100.  The  Hibernian 
Savings  &  Loan  Society  to  Vermont 
Marble   Co Jan.    5,    1926 

Jan.  8,  1926 — W  SIXTEENTH  AVE 
225  S  Judah.  Jamo^.  E  Crook  to 
Little   &  Christenser    ....Jan.   6.   1^9£^; 

Jan.   8.   1926— NO.  562  MISSION.     D 'n'" 

6  E  Walter  &  Co  to  Keystone 
("onstr   Co Dec.    15.    1925 

Jan.  8,  1926— N  HANCOCK  325  W 
Church    AV     25xN       111  Max       K 

Kallo   to  Claus   Lindberg.  .  Jan.    8.   '26 

Jan.  8,  1926— NE  GEARY  &  TENTH 
Ave  E  45xN  100.  The  Hibernian 
Savings  &  Loan  S'.'Ciety  to  The 
Firestone  &  Roofing  Co.  Inc  and 
Peter   Bradley Jan.   4,   1926 


Jan.  8,  1926— E  FORTY-THIRD  AVE 
175  S  Anza  S  25xE  120.  Louis  E 
Eddy  and  Chas  Schadek  to  whom 
it   may   concern Jan.    8,    1926 

Jan.  8,  1926 — E  MALLORCA  WAY  300 
N  Alhambra  N  25x100.  John  G 
Wilder  to  whom  it  may  concern.. 
Jan.    7,    1956 

Jan.  8,  1926 — E  SHIPLEY  &  FOURTH 
NE  77-10%  xSE  69.  Richard  J 
O'Brien  to  Kernan  &  O'Brien.. 
Jan.    8,    1926 

Jan.  8,  1926— SE  BROADWAY  AND 
Van  Ness  Ave  S  47-6xE  73.  Rich- 
ard J  O'Brien  to  Kernan  &  O'Brien 
Jan.    8.    1926 

Jan.  9,  1926— N  CLEMENTINA  325  E 
Fifth.  William  C  Bemiss  to  Emil 
Hogberg Dec.   30,   1925 

Jan.  9,  1926 — W  TWENTY-FIFTH  AV 
175  and  150  S  Taraval  25x100.  Arvid 
Halsen  to  whom  it  may  concern.. 
Jan.     7,     1926 

Jan.  9,  1926 — W  NINTH  AVE  125  N 
Irving  NW  120xN  25.  Wm  Lehikoi- 
nen  to  Jacks  &  Irvine ... .Jan.  2,   1926 

Jan.  9,  1926— E  SIXTH  AVE  250  N 
Kirkham  25x120.  Martin  and 
Miriam  Steinbeck  to  A  E  Larson. 
Dec     23     1925 

Jan.  11,  1926— W  ATHENS  lOO"  N 
Geneva  Ave  N  50x100  Lots  9  and  10 
Blk  19,  Crocker  Amazon  Tract. 
Albert  Landeen  to  whom  it  may 
concern Jan.   7,   1926 

Jan.  11,  1926 — E  THIRTY-SIXTH  AV 
275  N  Taraval  25x120.  J  W  Mars- 
den  and  Mabel  S  Marsden  to  whom 
it   may   concern Jan.    11,    1926 

Jan.  11,  1926— S  SANTA  ROSA  400  W 
Mission  25x100.  Mrs.  Lena  and 
James  W  Kirby  to  whom  it  may 
concern Jan.    11,    1926 

Jan.  11,  1926— E  THIRTY-EIGHTH 
Ave  150  S  Cabrillo  S  25xE  120.  The 
Present    Era    Bldg    Co    to    John    M 

^  Piconi    Dec.   23,   1925 

Jan.  11,  1926— N  LAKE  57-6  and  82-6 
E  Seventh  Ave  E  25xN  100.  Lager 
&  Van  Franz  to  whom  it  may  con- 

^  "-"fern Jan.    8,    1926 

Jan.  11,  1926— NE  SEVENTH  AVE  & 
Lake  E  57-6xN  100.  Lager  &  Val 
Franz  to  whom  it  may  concern... 
Jan     8     1926 

Jan.  11,  1926— n'  '  SHAKESPEARE 
175-5  W  Rhine  W  25x100.  Nick 
Barza   to  W  E  Merritt .  .  July   31,    1925 

Jan.  11,  1926— NW  NAPLES  375  SW 
Peru  25x100.  Victor  Holmgren  to 
whom    it   may  concern ..  .Jan.    6     1926 

Jan.  11,  1926— PTN  LOTS  20  AND  21 
Blk  3049  Monterey  Heights  Map 
Blks  3048  to  3049  Monterey  Hghts 
Ptn  Lois  21  and  22  Blk  3049;  Ptn 
Lots  22  and  23  Blk  3049,  Monterey 
Heights  Map  Blks  3048  and  3049, 
Monterey  Heights.  Hans  and 
Esther  E  Nelson  to  whom  it  may 
concern Jan.    9.    1926 

Jan.  11,  1926— E  OCTAVIA  57  S 
Chestnut.  W  C  Haack  to  Sbarboro 
Detjen   Jorgensen Jan    2     1926 

Jan.  11,  1926— E  FORTY-THIRD  AVE 
100  S  Clement,  25x120.  Josephine 
Carroll  to  whom  it  may  concern. 
Jan.    11,    1926 

Jan.  11,  1926— SIXTEENTH  AND 
Illinois.  Southern  Pacific  Co  to 
Western   Welders Jan.    2,    1926 

Jan.  11,  1926— S  JUDAH  57-6  E  9th 
Ave  S  lOOxE  25.  Annie  M  Fether- 
stonehough  to  Alex  G  Mattson... 
Dec     15     1925 

Jan.  11,  1926 — E  SEVENTEENTH' AV 
375  S  Rivera  S  25xE  120.  Byrd  C 
Smith  to  whom  it  may  concern... 
Jan.    9,    1926 

Jan.  11,  1925— N  CLAY  80  W  Taylor 
Chris  W  Spiegel  to  whom  it  fnav 
concern Jan.    9,    1926 

Jan.  11,  1926 — FIFTH  &  BRANNAN 
(spur).  Southern  Pacific  Co  to 
Tibbetts-Pacific  Co Jan.  2,  1926 

Jan.    U,    1926—1352    HAIGHT.      Harry 

E.   Drake   to   J.   S.   Malloch    

Jan.    11.    1926 

Jan.  11.  1926— NW  TWENTIETH  AND 
Guerrero  N  56x104-10.  Joseph  D 
West  to  Antone  Petersen. .Jan.  9.  1926 

Jan.  11.  1926— LOT  25  BLK  2  Ptn 
Park     Lane    Tract    No.     2.       Meyer 

Bros  to  whom  it  may  concern 

Jan.    9.    1926 

Jan.  11,  1926— LOT  12  BLK  3189 
Westwood  Park.  John  JI  Graves 
to    Mc\er    Bros Jan.    5,    192.' 

Jan.  11.  1926— S  MONTEREY  BLVI> 
325    E    Detroit    25x112-6.      Frank    J 

Bayer  to  G  L  Moffat Oct.   3,   1925 

fronting  160  on  New  Montgomery 
and  146-11  bounded  on  S  by  Na- 
toma  and  on  N  by  Minna  known  as 
140  New  Montgomery  St.  The  Paci- 
fic   Telephone    &    Telegraph    Co    to 
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Mallott    &    Peterson.  ..  .Dec.    30,    1925 
Jan    12,    1926— N  SILVER  AVE   350   H- 
Congdon.      A    L    Gray    to    whom    it 

Jan'^'l2^°  m6-S-  H-AXCOCK-  'iss  '  E 
Sanchez  25x114.  Fred  Isaacson  to 
whom   it  may  concei-n .  .  .  ..ran.   o    iJ^o 

,.Th  TStl-E  KO-BTV-tS"i=D  V- 
175  S  Gearv  S  50xB  120.  I.ialvin 
i'lnd  Herbert  H  Sichel  to  Meyer 
T3_„c:  Jan.    11,    ly-io 

Jan  12;'l926-SJUDSOX  AVE  230  W 
Detroit  No.  143  Judson  Ave.  i.ud- 
wig   Nielsen    to   whom   '^j^^^^y^  con-^^ 

Jan^'li'  '1926— S'  MAYNARD    250  '    E 

'  Congdon  25x100.  G  M  Heed  to  S.rn 
T3„cpri  Jan.    ii2,    la^n 

Jan  12  i92"6— N  CABRILLO  82-6  and 
107-6' W  43rd  Ave  25x100.  Herbert 
W    Finck    to    Little    &    Christensen 

Jan.    11,    192b 

Jan.  'ii'  i926— E  PROSPECT  AVE  150 
S  Virginia  Ave.  Thady  and  Mary 
Begley    to    Johnson    &    Erlendson. 

Oct.    8,    1965 

Jan"i2,"i926— LOT  2  BLK  3191  West- 
wood  Parlv.  Mrs.  H  G  Levy  to 
whom  it  may  concern.  .  .Jan.   12,   192b 

Jan  12,  1926— NW  SILVER  AVE  AND 
Charter  Oak  Ave  NE  59.231  W 
49.187  E  33.  Alma  M  Mahan  to  C  D 
Burgess Jan.    11,    1926 

Jan.  11,  1926 — N  HOWARD  450  E  8th 
rung  E  25xN  90.  J  H  L  Haims  to 
whom  it  may  concern  ...  Jan.   11,   1926 

Jan.  11,  1926 — 119  N  FREDERICK  on 
Buena  Vista  Ave  25  on  Buena 
Vista  Ave  by  125  No.  725  Buena 
Vista  Ave.  Charles  W  Strobel  to 
Geo    J    Elkington Jan.    8,    1926 

Jan.  9,  1926— W  TWENTY-SECOND 
Ave  125  S  Kirkham  W  120xS  25. 
John  D  Hutter  to  whom  it  may  con- 
cern  Sept.    29,    1925 

Jan.  9,  1926— E  THIRTIETH  AVE  175 
S  Irving  S  25xE120.  William  G 
Zupar   to   whom   it   may   concern... 

Oct.    9,    1925 

« 

LIENS  FILED 


SAN   FRANCISCO   COUNTY 

Recorded  An.^unt 

Jan.  6,  1926— N  UNION  30  E  Pierce 
E  29  x  N  100.  N.  H.  Pearson  vs. 
Mr.  Amarilli  and  Louise  Amarilli 
and  Draper  Hand,  and  Ash  &  Hand 

$300.00 

Jan. '?,'  1926 — W  JONES  20  S  Vallejo 
20x68-6.  Joost  Hardware  Co  vs 
John  S  and  Laura  M  Engelfield  and 
Willis  L  Gott $221.95 

Jan.  7,  1926— NE  RUSSIA  AVE  75  NW 
Prague  NW  23xNE  112-6  Ptn  Lot  5 
Blk  91,  Excl  Hd  Assn.  G  Massagli 
&  Co  vs  Arthur  N  and  Astrid  E 
Ellison     $336.26 

Jan.  7,  1926 — NE  RUSSIA  AVE  50 
NW  Prague  NW  25xNE  112-6  Ptn 
Lot  5  Blk  91,  Excl  Hd  Assn.  G 
Massagli  &  Co  vs  Arthur  N  and 
Astrid    E    Ellison     $336.26 

Jan.  7,  1926 — W  JONES  20  S  Vallejo 
S  20xW  86-6.  Reinhart  Lumber  & 
Planing  Mill  Co  vs  John  S  and 
Laura    Englefleld $1920.59 

Jan.  6,  1926— W  FILLMORE  87-6  S 
Union  S  25xW  93-9.  Harry  H 
Roberts  vs  Gussie  Hyman  and  P 
H   Gutteridge    $120 

Jan.  9,  1926 — W  JONES  20  S  Vallejo 
W  68-6xS  20.  L  Boalina  vs  Laura 
M  Englefleld  and  Willis  Gott    $80 

Jan.  9,  1926— W  THIRTY-FIFTH  AV 
100  and  125  N  Taraval.  Dowd-Seid 
Electric   Co   vs   Otto    Johnson  ....  $10S 

Jan.  9,  1926— S  UNION  115  E  Fillmore 
E  55x8  100.  C  A  Williams,  L  B 
Sibley  and  A  E  Perley  (as  Sibley 
Grading  &  Teaming  Co)  vs  Draper 
H  Hand,  Ash  &  Hand  and  William 
and  Louise  Amarilla    $140 

Jan.  8,  1926— SW  LOMBARD  AND 
Larkin  W  alg  S  Lombard  105-9xS 
37-6.  H  S  Thomson  vs  Draper  H 
Hand  and  Ash  &  Hand;  Louis  Mc- 
Near    and    H    C    Naffziger    ....$313.56 

Jan.  8,  1926— NE  EIGHTEENTH  AND 
Ord  E  20xN  110.  Golden  Gate 
Atlas  Materials  Co  vs  Angus  F 
and  Helen  Peterson;  Stoneson  & 
Thorinson    and    Ed    Westrum .  .$603.76 

Jan.  8,  1926— N  EIGHTEIONTH  AND 
NE  Danvers  E  65  N  75  W  92-6  S 
70-5.  Golden  Gate  Atlas  Materials 
Co  vs  Charles  Haggans,  Sam 
Yonon    and    Minnie    Stutrmer.  .$187.49 

Jan.  8,  1926— N  BAY  42-6  W  Larkin 
\V    40xN    107.      Golden    Gate    Atlas 


Materials   Co  vs   Axel  Johnson   and 
F     Merrill     $780.88 

Jan.    8,    1926— COM.    100-6    S   BAY    and 

83    W    Larkin    S    37xW    96.      Golden 

Gate    Atlas    Materials    Co    vs    Chas 

Haggans,  Louis  E  Raisini,  Lois  L 

Raisini  and  Sam   Yonon $279.73 

Jan.  8,  1926 — SE  FILLMORE  AND 
Union  E  115  S  100  E  55  N  100  W 
55.  James  E  Lennon  Lime  &  Ce- 
ment Co  vs  Anton  Zietich  and  Ash 
&   Hand    $22^0 

Jan.  8,  1926 — NW  BAY  &  LARKIN 
W  42-6xN  107.  Golden  Gate  Atlas 
Materials  Co  vs  Axel  Johnson  and 
F    Merrill $919.89 

Jan.  11,  1926— W  DIVISADERO  66  S 
McAllister  S  66-6  W  137-6  N  33-1  Vz 
E  57.6  N  33.11  E  80.  A.  J.  Ruhl- 
man  Co.  vs.  A.  Gold  and  Florence 
Fenmore    $124 

Jan.  11,  1926— E  32ND  AVE  50  N. 
Vincente  S  25  and  B  120.  White 
Bros.  vs.  Acme  Bldg.  Co.  and  Joe 
Roberts     $103.75 

Jan.  11,  1926— E  FOLSOM  209  N 
Courtland  Ave  N  25  E  70.  Felix 
Gross  Co.  vs.  F.  F.  Hagel  and  Wm. 
T.    Cook     $47. 7? 

Jan.  11,  1926 — N  PAGE  171-3  W  COLE 
W  alg  Page  35xN  137-6.  George 
Christ  and  Robert  Christy  Bros. 
vs.  Nathan  Mamlar  and  Henrietta 
Mamlar    and    J.    C.    Martin $182.00 

Jan.  11,  1926— E  ALABAMA  100  N 
26th  N  20xE  100  known  as  1351 
Alabama  St.  The  Greater  City 
Lumber  Co.  vs.  Ignazia  and 
Guiseppa  Badagliacco  and  L.  Tre- 
bino    and    Son     $50.95 

Jan.  11,  1926— S  GOLDEN  GATE  AVE 
171-10%  W  Hyde  W  34-4y2xS  137-6. 
George  Wolf  vs  Isaiah  Harris,  L 
Salomon  and  J  Schneider $480 

Jan.  11,  1926— N  GOLDEN  GATE  AVE 
82-6  W  Buchanan  N  87-6xW  55. 
Palace  Hardware  Co  vs  J  M  John- 
son       $155.10 

Jan.  11,  1926— SW  LOWELL  26-6  SW 
Hanover  SE  27xSW  100  Lot  8  Ptn 
Blk  187,  West  End  Hd  Tr.  Felix 
Gross  Co  vs  Harold  Harber  and 
Wm  T  Cook $52 

Jan.  12,  1926 — W  DIVISADERO  66  S 
McAllister  S  66-6  W  137-6  N  33-iy2 
E  57-6  N  33-11  E  80.  J  E  Back  Co 
vs  Florence  Fenmore  and  A  Gold.. 
$137.50 

Jan.  12,  1926— S  QUESADA  AVE  125 
W  Lane  W  25xS  100.  Eri  H  Rich- 
ardson vs  Wm  F  Burnell    $93 

Jan.  12,  1926— W  DIVISADERO  66  S 
McAllister  S  66-01/2  W  137-6  N 
33-iy2  E  57-6  N  32-11  E  80.  Ruud 
Heater     Co     vs    Florence     Fenmore 

and    A    Gold    $1306.05 

♦ 

RELEASE  OF  LIENS 


S.\X    FRANCISCO   COUNTY 


Recorded  Amount 

Jan.  6,  1926— N  SAGAMORE  AND  NW 
San  Jose  Ave  NE  169-3y2  W  186  S 
25  E  25  S  100  E  49.  The  Greater 
City  Lumber  Co  to  Jas  P  and  Mary 
Rodgers $322.65 

Jan.  6,  1926— W  NINTH  AVE  100  S 
Judah  S  25xW  120.  The  Greater 
Citv   Lumber  Co   to   J   S   Thomas... 

Jan.  7,  1926— W  FOLSOM  95  N  22nd 
N  60xW  122-6.  James  Low  to 
Louis     and     Louise     Hauret 

Jan.  8,  1926 — NW  PIERCE  &  CALI- 
fornia  W  179-10  N  132  W  26-5  S 
132  E  26-5.  The  Greater  City  Lum- 
ber CO  and  James  E  Lennon  Lime 
&   Cement  Co  vs  John   M   Wisefiock 

Jan.  12,  1926— W  TWENTY-FOURTH 
Ave  25  N  Ulloa  W  82-6xN  75.  Rein- 
hart  Lumber  &  Planing  Mill  to  C  B 
and    Cora    B    Burn     

Jan.    11,    1926— COM.    85    W    FOLSOM 

and    95    N    22nd    W    37-6xN    20    and 

driveway   12   ft.   wide;   W   Folsom 

95    N    22nd    W    85xN      30.        Hanson 

Bros    to    Louis    and    Louise    Hauret 


BUILDING  CONTRACTS 


Al,AMEDA   COUNTY 


No. 

Owner 

78 

Leitro 

7!t 

Chambers 

80 

Dixon 

81 

.lacobs 

82 

M.   &    L. 

83 

M.    &    L. 

84 

Johnson 

85 

Daiiforth 

86 

Ackerman 

87 

Bird 

Contractor 

Pio 

Peters 

Dixon 

Rednours 

Owner 

Owner 

Owner 

Rose 

Barrett 

McWethy 


Ann. 
4000 
2300 
3500 
3500 
3000 
3200 
3000 
3000 
3150 
1000 


89 

90 

91 

92 

93 

94 

95 

96 

97 

98 

99 

100 

101 

102 

J. 3 

104 

105 

106 

107 

108 

109 

110 

111 

112 

113 

114 

115 

116 

117 

118 

119 

120 

121 

122 

123 

124 

125 

126 

127 

128 

129 

130 

131 

132 

133 

134 
135 
136 
137 
138 
139 
140 
141 
142 
143 
144 
145 
146 
147 
148 
149 
150 
151 
152 
153 
154 
155 
156 
157 
158 
159 
160 
161 
162 
163 
164 
165 
166 
167 
168 
169 
170 
171 
172 
173 
174 
175 
176 
177 
178 
179 
180 
181 
182 
183 
184 
1S5 
186 
187 
188 
1.S9 
190 
191 
192 
193 


Alameda 
Loebel 
Jones 
Haler 
Gatchell 
Wallace 
Williams 
Knipe 
Miller 
Donohue 
Grubb 
I'atterson 
Reeder 
Peterson 
Kilman 
Hawkins 
Crane 
Kinley 
Morse 
Meckert 
La    Pa ugh 
Rugg 
Callahan 
Golden 
Hansen 
Hacks 
Silva 
Speed 
'trinity 
Straub 
Lotz 
Grubbs 
Paolini 
Schmidt 
Roeth 
Roeth 
Fish 

Albasello 
Reinking 
Lyon 

Van    Valkenbu 
Agrella 
Clark 
Schultz 
Johanson 
Pacific 
Byrne 

Beach 

Meingheth 

Leekins 

Flittner 

Davis 

Smith 

Lapham 

Greenhood 

Vaugh 

Eastman 

Felt 

Brcoks 

Gilmour 

Dunn 

Byrne 

Bray 

Anderson 

Huie 

Musser 

Norton 

Marshall 

Palmer 

Murdock 

Anderson 

Roy 

Campbell 

Reimers 
Houck 

Allan 

Simson 

Drysdale 

Grady 

Leland 

Ehrensfort 

Bastrcm 

Bo^versmith 

Reinking 

Prengle 

Westwood 

Romie 

Dunn 

Gallager 

McAuley 

Dairling 

Johnson 

Anderson 

Oakland 

Tweed 

Wickham 

Rubins 

Russell 

Hickok 

Hart 

Derby 

Canty 

Bridgewater 

Fratzke 

Electrical 

Meeks 


rgh 


Alder 

Owner 

Owner 

Owner 

Cabbage 

Owner 

Owner 

Baugh 

Fu\ 

Conners 

Owner 

Owner 

Owner 

Peterson 

Owner 

Owner 

Lawrence 

Owner 

Morse 

Owner 

Owner 

Owner 

Owner 

Brumfield 

Owner 

Morse 

Owner 

Owner 

Vaughan 

Parker 

Teicheria 

Nine 

Lyon 

Owner 

Roeth 

Roeth 

Owner 

Prunetti 

Ericson 

Muller 

Owner 

Owner 

Owner 

Hansen 

Owner 

Bartlett 

Lassen 

Owner 

Passarino 

Owner 

Owner 

Sturtevant 

Owner 

Owner 

Voorhies 

Owner 

Lambrecht 

Owner 

Barham 

McWethy 

Llndquist 

Lassen 

Doss 

Owner 

Church 

Lindebeck 

Teddy 

Owner 

Owner 

Owner 

Owner 

Owner 

Hauri 

Van  Ness 

Stivers 

Owner 

Snyder 

Owner 

Owner 

Owner 

Owner 

Owner 

Vezina 

Ericson 

Thomas 

Westwood 

Wilson 

Owner 

Barr 

Owner 

OAVTier 

Owner 

Owner 

Falkes 

National 

Lindberg 

Nylander 

Owner 

Clough 

Hart 

Peterson 

Sullivan 

Wilson 

Owner 

Austin 

Jones 


1500 
5000 
3000 
1000 
5900 
3000 
4500 
3125 
8u00 
5000 
4000 
I6OU11 
4000 
2100 
11000 
2500 
2400 
6000 
2350 
6000 
3625 
3000 
2000 
3000 
3000 
1000 
2000 
3000 
11000 
20000 
7000 
4000 
7500 
6000 
5000 
12000 
10100 
2900 
7250 
1000 
7000 
3000 
2500 
4500 
12000 
500000 
7000 
3000 
6000 
6000 
4800 
3100 
1800 
10000 
19000 
11000 
2500 
2500 
7000 
2000 
5000 
5150 
2900 
9500 
15000 
4000 
4000 
2000 
1995 
7000 
1000 
1700 
2300 
3600 
7000 
2000 
1800 
7950 
7950 
3000 
6900 
4600 
10000 
7250 
2000 
3000 
5000 
15000 
34627 
3200 
3400 
4500 
6000 
3000 
3125 
4500 
1300 
3000 
3100 
3000 
7000 
3200 
2800 
5000 
16000 
13141 


I   RSIDENCE 

(78)      1435    PARKER    ST..    Berkeley.    1- 

story    5-room    1-family    residence. 
Owner — Leitro,    Guili. 
Architect — None. 
Contractor — Pio    Denassini,    Boyd    Ave., 

Oakland.  $4000 
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RESIDENCE 

(79)      1512    CORNELL    AVE.,    Berkeley. 

1-story    5-room    1-family    residence. 
Owner— T.    F.    Chambers,    727    14th    St., 

Oakland. 
Architect — None. 
Contractor    —    L.    H.    Peters,    69    Santa 

Clara  Ave.,  Oakland.  $2300 


RESIDENCE 

(80)      645    NIELSON    ST.,    Berkeley.     1- 

.story   6-room    1-family    residence. 
Owner — C.    G.    Dixon,    903    Nielsen    St., 

Berkeley. 
Designer   A    Contractor — H.    W.    Dixon, 

903    Nielson    St.,    Berkeley.  13500 


DWELLING 

(81)  1245    OILMAN    ST.,    Berkeley.    1- 
story   6-room    1-family  dwelling. 

Owner — Mabel    Jacobs,    1276    University 

Ave.,  Berkeley. 
Designer  &  Contractor — C.  E.  Rednours 

734   Peralta  Ave.,   Berkeley.        $3500 

RESIDENCE 

(82)  1331     GARRISON     ST.,     Berkeley. 
1-story    4-room    1-family    residence. 

Owner — M.    &    L.    Realty    Co.,    560    17th 

St.,   Oakland. 
Architect— None.  $3000 


RESIDENCE 

(83)      1333     GARRISON     ST.,     Berkeley. 

1-story    5-room    1-family    residence. 
Owner — M     &    L.    Realty    Co.,    560    17th 

St.,   Oakland. 
Architect— None.  $3200 


DWELLING 

(84)  W  MORRISON  80  N  Sausel  St., 
Oakland.  One-story  5-room  dwell- 
ing and   one-story  garage. 

Owner — E.  A.  Johnson,  3827  Linwood 
St.,   Oakland. 

Architect — None.  $3000 


REPAIRS 

(85)  NO.  418  ELEVENTH  ST.,  Oak- 
land.     Fire   repairs. 

Owner — Mrs.  Susie  Danforth,  5462 
Miles  Ave.,  Oakland. 

Architect — None. 

Contractor— A.  H.  Rose,  478  25th  St., 
Oakland.  $3000 


DWELLING 

(86)  NO.  3251  SIXTY-THIRD  AVE., 
Oakland.  One-story  4-room  dwell- 
ing   and   one-story   garage. 

Owner — Howard    Ackerman. 
Architect — None. 

Contractor — Jas.  C.  Barrett,  6147  Laird 
Ave.,   Oakland.  $3150 

ALTERATIONS 

(87)  NO.  2505  BROADWAY,  Oakland. 
Alterations. 

Owner — Bird-Rymer,       314        14th       St., 

Oakland. 
Architect — None. 
Contractor — McWethy  &  Greenleaf,  2910 

Telegraph    Ave.,    Oakland.  $1000 


DWELLING 

(88)      E   ATHOL  AVE   161    N   Cleveland 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
Owner — Alameda  County  Title  Ins.   Co., 

14th    and    Franklin    Sts.,    Oakland. 
Architect — None. 
Contractor — A.    Alder,    570    Athol    Ave., 

Oakland.  $1500 


DWELLING 

(89)      NO.     1090       LAKESHORE       AVE., 

Oakland.      One-story    5-room    dwlg. 
Owner — M.    P.    Loebel,    3215    13th    Ave., 

Oakland. 
Architect — None.  $5000 


DWELLING 

(90)  S  HANLEY  RD.  140  W  Water- 
house  Rd.,  Oakland.  One-story  4- 
room  dwelling. 

Owner — J.  D.  Jones,  3948  Hanley  Foad, 
Oakland. 

Architect — None.  $3000 


ALTERATIONS 

(91)      NO.    2151    BRUSH    ST. 

Alter   apartments. 
Owner— H.    W.    Haler,      382       I7th 

Oakland. 
Architect — None.  $1000 


Oakland. 
St.. 


APARTMENTS 

(92)      NO.       1629-31-33      E-SIXTEENTH 

St.,    Oakland.      Two-story     12-room 

apartments. 
Owner— Chas.   H.   Gatchell,    1627   E-16th 

St.,  Oakland. 
Architect — None. 
Contractor— J.  W.  Cabbage,  1642  E-15th 

St.,   Oakland.  $5900 


DWELLING 

(93)      NO.   5127   CAMDEN   ST.,   Oakland. 

One-story    5-room    dwelling. 
Owner — C.    M.    Wallace,      451      Mitchell 

Ave.,   San    Francisco. 
Architect — None.  $3000 


DWELLING 

(94)  S  CAVANAUGH  RD.  1500  E  Creed 
Rd.,  Oakland.  1-story  5-rooiii 
dwelling. 

Owner— Hugh  E.  Williams,  837  War- 
field  Ave.,  Oakland. 

Architect — None.  $4500 


DWELLING 

(95)  2230  CHURCH  STREET,  Oakland 
1-story  5-room  dwelling  and  1- 
story   garage. 

Owner    —    Margaret    Knipe,    HaywarO. 

Calif. 
Architect — None. 
Contractor — J.  U.  Laugh,  2451   60th  Ave 

Oakland.  $3125 

GARAGE 

(96)  NE  COR.  FORTY-FOURTH  AND 
Telegraph  Ave.,  Oakland.  1-stoiy 
brick   garage. 

Owner — F.  M.  Miller,  Center  St.,  Berke- 
ley. 

Ai  chitect  —  None. 

Cvntractor — Fo.\  Bros.,  1684  Union  Av.; 
Berkeley.  $800^ 


DWELLING 

(97)  3921  RHODA  AVE.,  Oakland.  2- 
story    8-room    dwelling. 

Owner  —  B.  L.  Donohue,  3925  Rhoda 
Ave.,    Oakland. 

Architect — None. 

Contractor — Roy  Conners,  2848  Hop- 
kins   St.,    Oakland.  $5000 


DWELLING 

(98)      S  MANDANA  CIRCLE   30   E   Carl- 

ston    St.,    Oakland.      1-story   6-rooni 

dwelling. 
Owner — Jas.     B.     Grubb,     588     42nd     St, 

Oakland. 
.Architect — None.  $40ua 


DWELLINGS 

(99)        VV     EIGHTIETH     AVE.     450,     500 

and     550     S    Hillside    St.,     Oakland. 

Five   1-story   5-room  dwellings  and 

1-story    garages. 
Owner — J.   F.   Patterson,   82nd  Ave.   and 

Hillside    St.,    Oakland. 
Architect — None.  Ea^-h    $3200 

DWELLING 

(iOO)      NO.       670      ENSENARDO      AVE., 

Berkeley.      One-story    6-room    on^;- 

family    dwelling. 
Owner— L.  T.  Reeder  &  Son,  1307  Nortii- 

side    Ave.,    Berkeley. 
Architect — None.  $40u0 


RESIDENCE 

(101)      1425  SANTA  FE  AVE.,  Berkeley. 

One-story    5-room    1    family    dwlg. 
Owner —    K.     Peterson,     1471     btannage 

Ave.,    Berkeley. 
Designer — E.    Peterson,    1471    Stannajje 

Ave.,    Berkeley. 
Contractor — E.    Peterson.  $2100 


RESIDENCE 

(102)  NO.  1655  EUCLID  AVE..  Ber- 
keley. Two-story  6-room  4  family 
stucco    residence. 

Owner — Kilnian    Bros.,    3099    Telegraph 

Ave.,  Oakland. 
Architect — None.  $11,000 

GARAGE 

(103)  S  TAYLOR  ST  50  W  DERBY. 
Oakland.      One-story    garage. 

Owner — k.     W.    Hawkins,    2516    Taylor 

Ave.,    Oakland. 
Architect — None.  $2500 

ALTERATIONS 

(104)  NE  COR  19TH  AND  BROAD- 
way,    Oakland.      Alterations. 

Owner — Crane  Confectionary  inc..  19th 
and    Broadway,    Oakland. 

Architect — None. 

Contractor — C.  H.  Lawrence,  5321  Law- 
ton   Ave..  Oakland.  $2400 

DWELLINGS 

(105)  1900  MONTANA  ST.  &  3400 
Adell  Court,  Oakland.  Two  1- 
story    5-room    dwellings 

Owner— H.    C.     Kinley,     1928"     Montana 

St.,    Oakland. 
Architect — None.  $3000    each 

DWELLING   AND    GARAGE 

(106)  1815  102ND  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and 
garage. 


•^5 

10314     E- 


Owner — Kenneth    M.     Morse, 

14th    St..    Oakland. 
Architect — None, 
contractor — Morse   &    Morton,    10314    E- 

14ih    St..    Oakland.  $2360 

DWELLING 

(107)  3232  RANDOLPH  AVE.,  Oak- 
land.     Two-story   6-room   dwelling. 

Owner — Fred    A.     Meckert,     545       Blvd. 

Way,    Oakland. 
Architect — None.  $6000 

DWELLING    AND     GARAGE 

(108)  W  68TH  AVT..  85  N  FLORA  ST., 
Oakland.  One-stoiy  6-room  dwell- 
ing  and   garage. 

Owner — D.    La    Paugh,    1661    68th    Ave.. 

Oakland. 
Architect — None.  $3625 

DWELLING 

(109)  2701  79TH  AVE..  OAKLAND. 
One-story    5-room    dwelling. 

Owner — Itugg    &    Lisbon.    351    17th    St.. 

Oakland. 
Architect — None.  $3000 

ADDITION 

(110)  3422  ALEXANDER  COURT,  Oak- 
land.    Addition. 

Owner — Bill    Callahan,    3422    Alexander 

Court,    Oakland. 
Architect — None.  $2000 

liOOF    SIGN    &    ELEC    SIGN 

(111)  5812  SAN  PABLO  AVE..  OAK- 
land.     Roof  sign   and   electric  sign. 

Owner — Golden     State     Theatre. 
Architect — None. 

Contractor — Brumfield  Electric  Sign 
Co..    802    East    12th    St..    Oakland. 

$1500  each 

DWELLING 

(112)  VV  53RD  AVE.,  500  N  HOL- 
land  St.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — F.     Hansen,     1605     54th       Ave.. 

Oakland. 
Architect — None.  $3000 


FIRE    REPAIRS 

(113)  1354  IITH  ST..  OAKLAND.  Fire 
repairs. 

Owner — H.  C.  Hacke,  80  Clay  St..  Oak- 
land. 

Architect — None. 

Contractor — A.  H.  Rose,  478  25th  St.. 
Oakland.  $1000 


DWELLING 

(114)  S  34TH  ST.,  58  W  HELEN  ST.. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — J.    B.    Silva.    870    46th    St.,   Oak- 
land. 
Architect — None.  $2000 

DWELLING 

(115)  1332  103RD  AVE..  OAKLAND. 
One-story    o-room    dwelling. 

Owner— E.     T.     Speed,     337     105th    Ave.. 

Oakland. 
Architect — None.  $3000 

AUDITORIUM 

(116)  S  29TH  ST..  115  W  TELE- 
graph  Ave..  Oakland.  One-story 
auditorium. 

Owner — Trinity  Church,  29th  .&  Tele- 
graph  Ave..    Oakland. 

Architect — None. 

Contractor — M.  T.  Vaughan,  1214  Web- 
ster   St.,    Oakland.  $11,600 

APT.  &   STORE. 

(117)  NW  COR  36TH  &  MARKET 
Sts..  Oakland.  Two-story  u- 
room    tile    apt.    and    store. 

Owner — Eugene   J.   Straub.   4161   Manila 

Ave.,   Oakland. 
Architect — None. 
Contractor — A.    R.    Parker,    336    E    16th 

St.,    Oakland.  $20,000 


RESIDENCE 

(118)      NO.   722  SANTA  BARBARA  RD.. 

Berkeley.       Two-story     9-room     1- 

family   frame   residence. 
Owner — Cyril  Lotz,  1933  El  Dorado  Ave. 

Berkeley. 
Designer — E.    Feicheria,    2336    Edwards 

St.,   Berkeley. 
Contractor — E.  Feicheria.  2336  Edwards 

St..   Berkeley.  $7000 


RESIDENCE 

(1119)  NO.  1402  PARKER  ST..  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — W.  Grubbs.   1064   63rd  St..  Okd. 

Architect — None. 

Contractor — Garfield  Nine,  4077  Allen- 
dale Ave.,  Oakland.  $4000 
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RESIDENCE  GAS    HOLDER  RESIDENCE 

(120)  NO.  2607-11  SAN  PABLO  AVE.,  (133)  FIFTIETH  AVE.  &  CLEMENT  (144)  NO.  1223  KAINES  AVE.,  Berke- 
Berkeley.  Two-story  6-room  2  Street,  Oakland.  Steel  gas  holder.  ley.  One-story  5-room  one  family 
family  residence  and  2  stores.  Owner — Pacific     Gas     &     Electric     Co.                  residence 

Owner— S.    A.    Paolini,    2605    San    Pablo  17th  and  Clay  Sts.,  Oakland.  Owner— A.   W.   Eastman,   842   San  Pablo 

Ave.,    Berkeley.  Architect — None.                                                                  Ave.,  Oakland. 

Architect— None.                     coa    c.         tt.  Contractor— Bartlett    &    Hayward    Co.,  Architect— None. 

Contractor— O.    A.    Lyon,    520    ban    i; er-  Baltimore,   Md.                              $500,000  Contractor— Vigo  Lambrecht,  9401  ScotL 

nando  Ave.,  Berkeley.                    $7500  — St.,   Oakland.                                       $2500 

BUNGALOW                                                                                                   

l^,^?P?.^*^?ao   cv^TTrm^  tiATv^ornr^xT   D r.  ^^34)      LOT    44    BLK    A    MAP    LOWER  RESIDENCE 

(121)  NO.  223  SOUTH  HAAIFION  KU.,  Piedmont  Park  (N  Wildwood  about  (145)  NO.  1690  CAPASTRANO  AVE., 
Berkeley.  One-story  6-room  one  jgQ  fj  -^  ^j  p^^l^  Drive),  Pied-  Berkeley.  One-story  6-room  one 
tamily    residence.        ^        nT,i„io    at  mont.   All  work  for  1-story   5-room               family  residence. 

Owner— K     K.    Schmidt,    lUi    Miivia    ^3t.,  frame    and    plaster    bungalow    and  Owner— R.    D.      Felt,      1728      Channing 

A      V, -f  »      x^'                                            tRAno  garage.                                                                         Way,   Berkeley. 

Architect— Aone^ $buuj  Owner  —   J.    H.   Byrne,   3440   Telegraph  Architect— None.                                     $2500 

PP-QTriTTivr^Tr  Ave.,    Oakland.                                                                                      

n??>      NO    107^  TCT^TTH  AVF     Berkelev  Architect    &    Contractor— Carl    C.    Las- 

^       One  s^orv   5  r^om  1  f^nTilv^elidence  ^^"'    ^23   Palm   Drive,   Piedmont.  RESIDENCE 

Owner—  Ml.vRSl7r41st  St     (Dak-  ^"^d   Jan.    9.    1926.    Dated   Jan.    8,    1926.  (146)      NO.  1160  SPRUCE  ST.,  Berkeley 

land               J^oetn,  i ,  i  list  at..  uaK  Frame   up    $1750               Two-story  6-room  one  family  resi- 

Aichitpct None  When     rough     plastered 1750                dence. 

Contractor— C.  F.  B.  Roeth,  2524  Cedar  ^^'""P^^^f  ^^  ^    ndaccepted 1750  Owner— Katheryn  Brooks,  2331  Virginia 

St       Rprkelpv                                          $5000  Usual    35    days     $1750                St.,   Berkeley. 

'    ^'^^  «■«'«>• *   """  TOTAL  COST,   $7000  Architect— A.    W.    Smith,   American   Bk. 

RESIDENCES  Bond,   Sureties,  Forfeit,  none;  Limit,  90                Bldg.,  Oakland. 

(123)  NO  1053-1059  EUCLID  AVE  days;  Plans  and  specifications  filed.  Contractor  —  C.  L.  Barham,  American 
Berkeley.     Two  one-story  6-room  1  R^^^^^LING                                                                        Bank  Bldg.,   Oakland.                $7O00 

family   residences.  (135)      2908   PARK  ST.,  Berkeley.   1-sto.                                         

Owner— Mary  Koeth,  174  41st  St.,  Okd.  ^       4-room    1-family   dwelling. 

Architect None  Owner    —    Hughes    and    Beach,    902-06  ALTERATIONS 

Contractor— C.  F.  B.  Roeth,  2524  Cedar  Washington  St..  Oakland.  (147)     NO.   2010   SHATTUCK  AV.,   Ber- 

St.,   Berkeley.                          $6000   each  Architect — None.                                        $3000                keley.      Alterations. 

Owner — Gilmour. 

DWELLINGS  RESIDENCE  Architect — None. 

(124)  3206  &  3214  RANDOLPH  AVE.,  (136)  1623  HARMON  ST.,  Berkeley.  Contractor — McWethy  &  Greenleaf,  2910 
Oakland.  2  1-story  5-room  dwlgs.  1-story  6-room  1-family  residence.  Telegraph  Ave.,  Oakland.  $2000 
and    l-story    garages.  Owner — John    Meingheth,    1619    Harmon                                       

Owner — L.    C.    Fish,    2453    Park    Blvd.,  St.,    Berkeley. 

Oakland  Architect — None.  DWELLING 

Architect — None.                           $5050    each  Contractor — John  Passarino  3008  Acton  (148)      NO.    433    JEROME    AVE.,    Pied- 

-  St.,    Berkeley.                                    $4000               mon.t      One-story      5-room      frame 

DWELLING  dwelling  and  garage. 

(125)  S  PLYMOUTH  ST  70  W  94th  DWELLINGS  Owner — J.  R.  Dunn,  1731  Webster  St.. 
Ave     1-story    5-room    dwelling    and  (137)      NO.    3521-3527   CALIFORNIA  ST.                Oakland. 

1-story  garage  Oakland.       Two     one-story     5-room  Architect— Emil  Lindquist. 

Owner— John  Albasello,  1649  94th  Ave.,  ^  dwellings  Contractor— Emil  Lindquist,  787  Brock- 
Oakland  Owner — C.    W.    Leekins,    3002    Hopkins               wood  Road,  Oakland.                    $5000 

Architect None  ^*-'    Oakland.                                                                                    

Contractor— E.  Prunetti,  1604  94th  Ave.  Architect— None^ $3000    ea  ^^^^^^^_^ 

uaKiana.       ♦-sauu  DWELLING  (149)      NO.       115      WILDWOOD      AVE., 

(138)      NO.    1732    TWENTY-SIXTH    AV.  Piedmont.   One-story   5-room   frame 

nWFT  T  TNC  Xr  'iTORF  Oakland.      One-story    5-room    dwlg.               residence  and  garage. 

(126)  3801-03-05  HOPKINS  STREET,  o^^.nTr^  lal^^wmtn.r  1700  "^^th  Av.  Owner  -  Joseph  H  Byrne,  3438  Tele- 
OakinnH     2-sstorv    fi-rnom    dw<>llin^  Owner — Jos.    1<  iittner,    1700    35th    Ave.,               graph  Ave.,  Oakland. 

«nri   ^t^rA  ^^^°''^    6-room    dwelling  gan  Francisco.  Architect— Carl  C.   Lassen. 

Owne?-i    F-Reinking.  Architect-None^ $4800  Contractor-Carl    C.    Lassen,    123    Palm 

Architect— None.  DWELLING                                                                           ^''^-    P^^dmont.                                $5150 

Contractor— Walter  Ericson,  3221  Flor-  (139)      NO.  4118  FULLERTON  ST.,  Oak-  ATTFT?ATTnM<? 

'^^   ^'-   °^^^"!i^^ *'"«  i"nd'gar°agV^'°''^    '■'^°°™    '"'"'"^  a^50)'^^Nr??0^  HILLSIDE   AVE..   Pied- 

??2?)''    S  THIRTEENTH  ST.   150  E  Oak  '"'^''^lutnl    °"^*^'    ''^'    ^-'"^    ^'-  OwnTi^-^^LucllYe'^B^r'aT'sSS   Bonita  Ave.. 

St.,    Oakland.    1-story    tile    shop.  Architect — None.  .      /^'®"i"°?,*- 

Owner— H.    B.  &    E.    C.    Lyon,    30th   and  Contractor— M.    G.    Sturtevant,    524    E-  Architect— None                             ^  ,,,,.  „ 

Broadway,   Oakland.  12th   St.,   Oakland.                          $3100  Contractor— C.  A.  Doss,  2028  E-15th  St., 

Architect— None.  Oakland.                                             $2900 

Contractor — F.  A.  MuUer,  805  Syndicate  DWELLING                                                                                                    ' 

Bldg.,    Oakland.                                 $1000  (140)      N    NORTON    AVE    732    W    Wis-  RESIDENCE 

consin,    Oakland.      One-story    four-  (151)     NO.    103    PACIFIC    AVE.,    Pied- 

DWELLINGS  room  dwelling.                                                        mont.      Two-story      8-room      frame 

(128)  E   SEVENTY-FOURTH   AVE.    34  Owner — J.    P.    Smith,    516    Shotwell    St.,                residence   and   garage. 

67    S   Hillside    St.,   Oakland.    1-story  San  Francisco.  Owner — C.  M.  Anderson,  1853  E-9th  Av., 

4-room    dwellings    (2)  Architect — None.                                       $1800                Oakland. 

Owner   —   Carl    Van    Valkenburgh,    827  Architect — None.                                     $9500 

46th  St.,  Oakland.  (141)      NO.  911  LARKSPUR  ROAD,  Oak-                                        

Architect — None.                           $3500    each  land.      Two-story    8-room   dwelling.  RESIDENCE 

Owner — A.     R.     Lapham,     958     Warfleld  (152)      NO.   225   TERRACE   AVE.,   Pied- 

DWELLING  St.,   Oakland.                                                              mont.       Two-story     9-room     frame 

(129)  N?E     COR      SEVENTY-FCyURTH  Architect — None.                                    $10,000                residence  and  garage. 

Ave.    and   Hillside    St.,    Oakland.    1-  .„.„^,.^..^„ Owner— Edw.     M.     Huie,     5437     Shafter 

storv   4-room   dwelling  APARTMENTS                                                                     Ave.,    Berkeley. 

Owner—A     J     Agrella     1340    58th    Ave  (142)      NO.     2308       FOOTHILL      BLVD.,  Architect— Albert  Church. 

Oakland                     '  Oakland.  Two-story  32-room  apart-  Contractor — Albert  Church,  845  Calmar 

Architect— None.                                      $3000  ^      ments.                    v,      ..     *     ,                                   ^'^®-'    Oakland.                              $15,000 
Owner — E.  J.  Greenhood  et  al.                                                         

DWELLING  Architect — F.    D.    Voorhies,    1829    West  DWELLING 

(130)  S     THIRTY-SIXTH    ST.     300     W  ^''^•'     Oakland. $19,000  (153)      NO.     3932-34     WHITTLE     AVE., 

Market   St.,    Oakland.    1-story   4-rm.  ATTnTTOTjTTTivr    Oakland.       One-story     6-room     two 

dwelline  AUDITORIUM                                                                       family  dwelling. 

Ownt^-iF    W.  Clark,  969  36th  St.,  Oak-  ^"^^elLrn'^h^Avp^'oJui'.^/'^An^^^    ^'  ^^^^   "^-^t^^    Musser,    3941    Lincoln 

i„nj  ielegraph  Ave.,  Oakland.     All  work                Ave.,   Oakland. 

\rchitect— None                                       $2500  for   one-story  and   basement  frame  Architect— None, 

.ircniieci     iNone. ♦^ouu  auditorium   and  garage.  Contractor— Lindebeck    Bros.,    611    18th 

Contractor    —    Hansen    Robertson    and  Filed   Jan.    9,    '26.     Dated   Jan.    6.   '26.  Architect— None 

Zumwalt,    4145      Broadway,      Oak-  Frame    ud                                                     1/  Arcnitect     iNone. 

'"^-    '""°  wsj;°ls^ea  ••:•:■:■::■:■■•■••••■■■  I  ^°"'.rr^r&fe,rr' "»» isf.'5 

DWELLINGS  Usual    35    days V4  r^^^r-^r  t  t>t^ 

(132)      7319-25-31    HILLSIDE    AVENUE  TOTAL  COST,    $11,000  P,Yr^^k}^^   „   „ 

and    2693    74th    Ave.,    Oakland.    4    1-  Bond,    $5500.        Surety,      Massachusetts  d^^-)      NO.    4039    LYMAN    ROAD.    Oak- 
story  5-room  dwellings.  Bonding    &    Insurance    Co.      Limit,    90  ^       land.     One-story  4-room  dwelling. 

Owner — K.  A.  Johanson,  2429  13th  Ave.,  working  days  after  Jan.   6,   1926.     For-  Owner— Wm.  E.  Marshall,  4512  Lawton 

Oakland.  ^eit,    none.      Plans    and    specifications  ,     /^^®-'    Oakland. 

Architect— None.                         $3000    each  filed.  Architect— None.                                   $2000 
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TiWPn.r  INO  DWELLING.  SCHOOLS 

7iMi>      N^UEENLEY  DR.  97  E  Ander-  (170)       615    SANTA     RAY    AVE.,    Oak-  (181)      E   SEVENTY-SECOND  AVE.   100 

c        ion    Ave      Oakland       One-story    1-  land.     1  S  7-room  dwelling.                               S   Sunnymere   Ave.,   Oakland,    l-sto. 

■'           n^   rn    dwVllinff  Owner— Fred    Bowersmlth,    620    Stewart                Schools    (2). 

■'"hwn.r     bVed    Pa"mer  Kldg..  Oakland.  Owner-City    of   Oakland. 

■'  A^Phitl^t^None                                    11995  Architect— None.  Architect— None. 

Arcnueci     iNone^ ^  Contractor— A.    L.    Vezina.    620    Stewart  Contractor— John  R.  Faulkes  9828  East 

DWELLINGS  Hldg.,   Oakland.                              $10,000            14th    St.,    Oakland.                    $1500    each 

(157)  LOTS   3,    26,    .'iO,    105,    139,    197    &  — nwTTT  t  ivr-  

irve'^one'-^to"'?-room'dweiVin^^^^^  jr^f'^S  ^HOPKINS   ST...  347.50    FT.    W  flYzT'^Vlsf  SIXTIETH   AVE..   Oakland. 

Owner-C     P       Murdock        Inc.,       1440  of    NW    line    of    3«th    Ave.,    (37.50x                l-story     5-rooni     dwelling    and     1- 

Broadway    Oakland  100),    Oakland.      General    construe-  ■      story  garage. 

'  Architect— None                             $1000  each  tion      2-story      frame      and      stucco  Owner- Henry    E.    Tweed,    4035    Green- 

'            store  and  apartment   building.                           wood  -Ave.,    Oakland. 

•  DWELLING  Owner — Arthur   F.   and   Mabel   C.    Rein-  Architect — None. 

(158)  E  NINETY-FOURTH  AVE  50  S  king,  Oakland.  '  -  *  Contractor — National  Builders  Co.,  1123 
Peach,  Oakland.  One-story  3-  Architect  —  Plans  furnished  by  con-  Hampel  St.,  Oakland.  $3125 
room  dwelling  tractor.      •  '                                                                            •  .   ■>  I-—'-' 

Owner— Paul  Anderson,  8921  E-14th  St.,  Contractor— Walter  Ericson,  3221  Flor-  DWELLING              .t^t  ^,.,^^-r. 

Oakland  ida  St.,   Oakland.  (183)      LOT     172    IDLEWOOD     DRIVE, 
\rchitect — None                                        $1000  Filed   Jan.    12,   1926.   Dated  Jan.   4,   1926.                Oakland,     l-^story    5-room    dwelling 
When    frame    is?    up    . : V*               and    1-story  garage.      . 

DWELLING  When  brown   coated    ':.:'.■ , . . .  vi  Owner — WIckham     Havens,    In*,     1510 

<159)      S   DIANA   AVE    340    E    Seventy-  When    completed    ...J.;/ :^  "        Franklin    St.,    Oakland. 

sixth   Ave.,   Oakland.      One-story    3-  Usual   35   days 14  Architect— None.     ^     ^  .     ,^ 

room  dwelling.  TOTAL   COST,    $725(i  Contractor — Eric    C.    Lindberg,    Box    R. 

Owner — Oscar  J.  Roy    7300   Diana  Ave  Bond,  sureties,  forfeit,   none.  Limit,   100                I-    No.    1831,    Oakland.                   $4500 

Oakland.                                                      '  days;    after    Jan.    10,    1926.      Plans    and                                       — 

Architect — None                                        $1700  specifications   not   filed.  ALTERATIONS 

■  : *^'" " (184)      206    TWENTY-THIRD    STREET, 

,"c  ALTERATIONS  RESIDENCE                                                                      Oakland.!    Alterations. 

(160)  NO.    5484   COLLEGE   AVE.,   Oak-  (172)      NO.    2511   MABEL  ST.,   Berkeley.  °^'"t''~^^_.  ^^   Rubino,     737    Lakeshore 
;.          land.     Alterations.  One-story     3-room     1    family    resl-  .      /tY^-   Oakland. 

'•'  Owner— E.    R.    Campbell,    420    17th    St.,  dence.                              ,,  Architect — None.     ^ 

■  Oakland.  Owner— C.  H.  Pringlb,  1121..Webster  St  Contractor— Nylander  Bros.,  1610  Ex- 
Architect— None.  Oakland.  '  ,  '  .  ,;.  ,  celsior  Ave.,  Oakland.  $1300 
Contractor-^J.    J.    Hauri,    822    56th    St.,  Architect— None. "                  •    "  nwp-T  t  Tvr-         ~^ 

''"^'^"''-       ^2300  Contractor-  -an.    Thomas.    28    Honie  assT     1975''siXTY-FOURTH  AVENUE, 

DWELLING  Place.    Oa.Jand.                                 $2000                Oakland,    l-story    5-room    dwelling. 

(161)  3907  WHITTLE  AVE.,  Oakland  Owner— Chas.  A.  Russell,  3525  Porter 
l-story  6-room  dwelling.  T?Tr<3ir>T?x'r'Tr  .      ^.  •■   Oakland. 

.   ""TvT^a'^lan'l'""^'    ''''    ^^'"'^  fl^f?'' No'''^1120    CARLTON    ST.,     Ber-  ^rchitect-None.                                        $3000 

»■  Architect— None  keley.       One-story  'flve-room     one  DWELLING 

Contractor— Lester  VanNes<j    ■^'^'^^    Wii  family  residence.  (186)      4177    REDDING    ST.,    Oakland, 

son   Ave      Oakland                           sYfino  Owner— Leo  Westwood,   3807  Clarke   St.                l-story   5-room  dwelling  and   l-sto. 

■' 1_                      *oouu  Oakland.                                                                      garage. 

DWELLING  Architect — Charles  Westwooa  .        $3000  Owner   —    Grace   E.    Hickok,    1433    46th 

(162)  1260    HOLMAN    ROAD.    Oakland.  Archlt^ri't   ^Nnlf^"^' 

2-storv  6-ronm  rtw^^iHno-  Architect — None. 

.     Owner- Kate    Houck      934    Xlma    Ave  ^T^^^^^   T^f^Tin.  Contractor  --  J.    L.    Clough,    1433    46th 

Oakland.                                                      '  (174)     NO.    1569   SOLANO     AVE.,     Ber-               Ave..  Oakland.                                  $3100 

Architect — None.  kelev.      One-story    Class      C      store  ,,0,..      ^    ^^ .  ^    

Contractor   —   R.    c    Stivers    934    Alma  building.  (ISO     S    HARBOR    VIEW    140    E    35th 

11     ^      Ave.,  Oakland.                     '            fiooo  Owner— P.  E.  Romie,  225  Alvarado  Rd.,  ^      Ave.    Oakland. 

I     ,  •                           ♦<uuo  Berkeley  Owner— N.  H.  Hart,  3701  Fruitvale  Ave 

•-   DWELLING  Architect  —  Hutchinson    &    Mills,    1214  .      Z?^'^'^"^; 

(163)  1448    SEVENTY-NINTH   AVE  Webster   St.,   Oakland.  7.^^,'^}~^^^>.    „           „,,„   ^ 

nw  O^'^''^"^;      l-story   4-room   dwelH?g  Contractor-L.     R.    Wilson,     3051    Ben-  ^°"'sT     SaMand      ^^"''  ^"^  ^^'\llm 

Owner  —  Wm.    A.    Allan,    735    19th    St  venue  Ave.,  Berkeley.                    $5000                '^t'    Oakland.                                       $3000 

Oakland.  ''  

Architect— None.  |2000  STORE  ETC. 

(164)  S    MILLSMONT    AVE..    100    W  fm)^'^Na™    ASHBY  AVE,  Berkelev  ^^^^uth^'st^^f^ak^lYn^d^^   ^or^-  hrink^  J" 
Narobi  PI.,  Oakland,     l-story  4-rm.  Two-story  24-robm  (12)  apartments               rage  and  store          ^       ^                ^ 
dwelling.  frame   building.  Owner — Derby   Estate 

Owner— Leslie    Simson,    2624     Bancroft  Owner— V.     A.    Dunn,     807    E-16th     St.,  Architect None 

Way    Berkeley.  Oakland.  Contractor— J.    B.    Petersen,    4021    Agua 

Architect— None.  Architect— J.   B.    Sevey.                      $15,000                Vista    St.,    Oakland                          $7000 

;    Contractor — Paul  Snyder.  $1800  

— DWELLING 

APARTMENTS  (1S9)      N   BROADWAY   TERRACE   50   E 

(Ifi,-,)      3006,    3012   AND   3018   EASTMAN  (176)      NO.   2.^75  LE  COUNT  AVE.,  Ber-                Buena    Vista,    Oakland,     l-story    5- 

Ave.,   Oakland.     Two  l-story   4-rm.  keley.       Three-story      30-room      11               room  dwelling  and  garage. 

dwellings;       one       l-story       5-room  family  stucco  apartments.  Owner — Miss    Mary    Canty, 

dwelling  and  three  l-story  garages  Owner — Bessie    Gallager,    Berkeley.  Architect — None. 

Owner  —  Geo.    H.    Drysdale,    3321    38th  Architect— C.    C.    Dakin,    3084    Hillegass  Contractor — Su'livan    &    Sullivan.    3015 

Ave.,   Oakland.  Ave..    Berkeley.                                                           57th  Ave.,  Oakland.                         $3200 

Architect — None.                           Each   $2650  Contractor — Barr    &    Son,    900    Everett                                         

Ave.,   Oakland.                                $34  627  DWELLING 

DWELLINGS  (190)      '^^    EIGHTY-SIXTH   AVE.    100   N 

(166)  3024,    3030   AND   3036   EASTMAN  DWELLING                                                                           Birch    St.,    Oakland,    l-story   5-room 
t.           Ave.,    Oakland.      Three    l-story      4-  (177)      E    SIXTY-FOURTH   AVE.   444   N                dwelling. 

m      '    room    dwellings    and    three    l-story  Trenor    St..    Oakland,    l-story    5-rm.  Owner— J.    Bridgwater,    1901    S6th    Ave., 

W-         garages.  dwelling    and    l-storv    e^rnsre                               Oakland. 

Owner— Edward    F.    Grady.    3626    Lyon  Owner— J.    A.    McAuley,    2164    San    An-  Architect— None. 

Ave.,    Oakland.  tonio   Ave.,   Alameda.  Contractor — E.    Wilson,    7736    Ney   Ave., 

Architect — None.                          Each   $2650  Architect — None.                                        $3200                Oakland.                                                $2800 

,     DWELLING  DWELLING  DWELLING 

(167)  SE   COR.    TALBOT   and   Truman  (178)      E    TWELFTH    .AVE.    450    S   East  <1^1)      "25   MATTHEWS      ROAD.      Oak- 
Aves.,     Oakland.        l-story     5-rooin  2Sth    St..    OakUind.     l-story    5-room                land.    2-story    6-room    dwelling. 
dwelling.  dwelling   and   garage.  Owner— C.  C.   Fratzke,   1027  Ordway  St. 

Owner— C.  A.  Leland,  2959  Talbot  Ave.,  Owner— Dexter     Darling.     441     Beverly                Berkeley. 

Oakland.  Ave.,   Oakland.  Architect— None,                                     $5000 

Architect — None.                                       $3000  Architect — None.                                        $3400                                         

ADDITION. 

DWELLINGS  DWELLING  (192)       W    MYRTLE     ST.     100     N    30TH 

(168)  S  DERRING  ST.  483.   413,   448  E  (179)      N    ATLAS    AVE.    100    W    Victor                St.,  Oakland.     Brick  addition. 
Peralta,     Oakland.       Three     l-story  Ave.,  Oakland.  1-storv  5-room  dwle  Owner — Electrical     Products     Corpora- 
4-room   dwellings.  Owner    —    .T.    .Johnson,    2727    Bona    St..                *>""•  30th  and  Myrtle  Sts..  Oakland. 

Owner— G.    W.    Ehrenpfort.    454    Ores-  Oakland.  Architect— None. 

cent  St.,  Oakland.  Architect— None.                                        $4500  Contractor — Austin    Co.     of    Calif..     244 

Architect — None.  Each    $2300  Kearny  St..  S.  F.  $16,000 

DWELLINGS                                                                                                       

DWELLING  (180)      1233      1239      SEVENTY-EIGHTH  RESIDENCES. 

(169)  N  WALNUT   AVE.   40   W   LILAC  Avenue.   Oakland.    2   l-story   5-room  (193)         COR.      DWIGHT      WAY      AND 
St..  Oakland,     l-story  6-room  dwlg.  dwellings.                                                                       Hillside    Ave..     Berkeley.       General 

Owner  —  c.    N.    Bastrom,    4536    Walnut  Owner— A.   T.   Anderson,   6249   Mills   St.,               construction    2    2-story   frame    resl- 

Ave.,    Oakland.  Oakland                                                                      dences,      clapboard     exteriors     and 

Architect— None.                                   $4600  Architect — None.                         $3000  each              garages. 
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Owner — Constance  A.  Meeks,  Berkeley. 
Architect — Qwynn  Officer,   2612   Regent 

St.,    Berkeley. 
Contractor — W.  P.  Jones,   2218  Los  An- 
geles Ave.,   Berkeley. 
Filed  Jan.  13,  1926.  Dated  Jan.  12.  1926. 

When  frame  is   up $3285.25 

1st    coat    of    plaster 13285.25 

When    completed    $3285.25 

Usual  35  days   $3285.25 

Total    cost    $13,141 

Bond,  sureties,  forfeit,  none.  Limit,  90 
days  from  date.  Plans  an<i  specifica- 
tions  filed. 


OAKLAND  BUILDING  SUMMARY 


(December,   1925) 


Following  is  a  summary  of  applica- 
tions for  building  permits  for  the 
month  of  December,  1925  as  reported 
by  A.  H.  Holmes,  city  building  inspec- 
tor  of  Oakland: 

No.  Permits  Cost 

IS    dwellings 283  $815,960 

IS    2fam    dwellings 9  46,050 

IS    5fam    dwellings 1  5,500 

IS    7fam    dwellings 2  21,150 

IS    9fam    dwellings 1  10,000 

2S    dwellings     15  128,617 

2S  dwellings  &  stores..  1  6,000 

2S     flats     2  17,800 

2S   flats   &  stores 2  13,800 

2S    apartments    7  126,000 

3S    apartments     2  105,600 

IS    stores     8  9.135 

IS    sanitarium     1  7,000 

SI    shop    1  4,800 

IS    church     1  9.800 

IS    office    1  750 

2S    office    and    store 1  20,000 

2S    radio    station    1  6,500 

IS  steel   ser.    sta 4  3,900 

IS   steel   com.    sta 1  700 

IS    tile    garage    9  12,410 

IS   tile   clean.  &   dye.   wks  1  400 

IS    tile    ser.     sta 1  800 

Tile    boiler    rm 1  175 

Brick    addition    3  11.200 

2S    brick    apts 1  30,000 

IS   br.   &   tile   stores 1  7,000 

15S  br.   &  con.   hotel 1  2,000,000 

Con    tank     1  500 

2S  con.   stores    1  15,000 

4S    con.     stores 1  175,000 

Water    tank    1  3,000 

Storage  tank  &  load,  rack  1  57,630 

Metal   skylight    1  132 

Roof   signs    4  8,250 

Billboards     7  330 

Elec.     signs     63  18,158 

IS   garages   &   sheds....  285  54,975 

Additions     82  48,281 

Alterations    &    repairs..  110  78,806 

Total     919     $3,881,109 


COMPLETION    NOTICES 

ALAMEDA    COUNTY 


Recorded  Accepted 

Jan.  6,  1926— LOT  14  BLK  4641,  HP 
McKinnon  Park  Tot.,  Piedmont. 
Maud  Boyd  to  whom  it  may  con- 
cern   Jan.    5,    1926 

Jan.  6,  1926— LOT  6  MP  OF  BUENA 
Vista  Homestead,  Oakland.  Mar- 
garet H  Hart,  Charles  J.  Magill 
and  Claire  G.  Magill  fmly.,  Claire 
G    Hart  to  J.  J.  Hauri    ..Dec.  29,  1925 

Jan.  6,  1926— E.  BROADWAY  364.75 
ft  N  of  Moss  Ave.,  Oakland.  Clar- 
ence G.  Smith  to  whom  it  may 
concern    Dec.    31,    1925 

Jan.  6,  1926— LOT  193  ALTAMONT, 
Oakland.  Mrs.  Mae  Belle  Mathen- 
ey  to  James  H.  Matheney .  .  Jan.  2,  '26 

Jan.  6,  1926— W  ALVARADO  ROAD, 
130.11  ft.  N  of  N  line  of  Lot  10 
Resub  of  ptn.  of  Blk  1,  Hotel 
Claremont  Tct.,  Berkeley.  Annie  E. 

Stover   to  Albert  A.   Haskell    

Jan.    6,    1926 

Jan.  6,'  1926— LOT  6  BLK  12  MP  OF 
Eastlawn.  Oakland.  J.  A.  DeGroot 
to  whom  it  may  concern. Jan.  2,  1926 

■  Jan  6,  1926—6951  6957  G963  ORRAL 
St.,  Oakland.  Charles  Friedman 
to    A.    E.    Waldman     ....Jan.    4,    1926 

Jan.  6,  1926—3220  RANDOLPH  ST., 
Oakland.  Fred  A.  Meckert  to  whom 
it    may    concern    Jan.    4,    1926 


Jan.  7,  1926— SE  35  FT.  LOTS  130, 
135  and  136  Map  Rosa  Lee  Tract 
No.  2,  Oakland.  Severn  D  Dether 
to    J    Dether      Jan.    1,    1926 

Jan.  7,  1926— NW  E-TWENTY- 
seventh  St.  ^nd  25  Ave.,  Oakland. 
Fritz  Rlnkert  to  whom  it  may 
concern Dec.    28,    1925 

Jan.  7,  1926— NO.  914  ROS'EMOUNT 
Road,  Oakland.  Tillie  Fahy  to  F 
Kohle Jan.    5,    1926 

Jan.  7,  1926 — PTN  LOT  17,  Map  Bray 
Tract,  Oakland.  Perry  C  Fry  Co.  to 
Alex    C   Wieben Dec.    26,    1925 

Jan.  7,  1926  —  LOT  108  BLK.  26 
Amended  Map  Havenscourt,  Oak- 
land. Donald  R  Brophy  to  M  T 
Bonham    Jan.   5,  1926 

Jan.  7,  1926— LOT  6  BLK  2,  Electric 
Loop  Tract,  Oakland.  M  T  Bon- 
ham to  whom  it  may  concern... 
Dec.     21,     1925 

Jan.  8,  1926—1431,  1433,  1435,  1437 
McGee   St.,   Berkeley.      E.   R.   Peters 

to    National    Builders    of    Calif 

Jan.    6,    1926 

Jan.  8,  1926  —  S  BANCROFT  WAY 
bet.  Telegraph  Ave.  and  Dana  St., 
Berkeley.  Frank  Atkins  to  F.  W. 
Maurice    Jan.    7,    1926 

Jan.  8,  1926  —  2841  SANTA  CLARA 
Ave.,  Alameda.  Frank  A.  and  Ce- 
line Bisson  to  Charles  W.  Falk.. 
Jan.    8,    1926 

Jan.  8,  1926  —  1314  EUCLID  AVE., 
Berkeley.  E.  A.  Abeel  to  whom  it 
may    concern    Jan.    5,    1926 

Jan.  8,  1926— LOT  13  AND  N  12y2 
ft.  Lot  12  Blk.  17  Regents  Park 
Tract  No.  8,  Albany.  Edna  K. 
Sprow   to   Fred  F.   Sprow.Dec.    28,   '26 

Jan.  8,  1926— NO.  1842  THOUSAND 
Oaks  Blvd.,  Berkeley.  Mrs.  Llllie 
M  Reed  to  Herbert  H  Schulz... 
Jan.    4,    1926 

Jan.  8,  1926— LOTS  1  AND  2  BLK  E 
Map  Resub  Weston  Tract,  Oak- 
land. Milton  S.  Bonds  to  whom  it 
may  concern Jan.   7,   1926 

Jan.  8,  1926— NO.  2457  MARIN  ST., 
Berkeley.  Raymond  H.  Weisbrod 
to   Mason-McDutfie    Co.. Dec.    18,    1925 

Jan.  8,  1926 — NO.  76  ARDEN  ROAD 
N  of  Panoramic,  Berkeley.  Hugh 
W  and  Alice  E  Bradley  to  Mason- 
McDufTie Nov.    6,    1925 

Jan.  8,  1926— PTN  PLOT  2,  Lake- 
shore       Highlands,        Oakland.         E 

Kower    to    Adolph    Morgensen 

Jan.     7,     1926 

Jan.  8,  1926— NO.  2024  EIGHTY- 
second     Ave.,       Oakland.         W       L 

Thatcher   to   J    R    Pickrell 

Jan.     4,     1926 

Jan.  8,  1926— PTN  LOTS  14,  15,  16 
Blk  20  Resub  Ptn  Broadmoor,  San 
Leandro.  Elizabeth  K  Meacham  to 
Richard    Hill Dec.    31.    1925 

Jan.  7,  1926 — LOT  54  Hopkins  23rd 
Avenue  Tract,  Oakland.  A  E  Thy- 
berg  to  Nylander  Bros... Jan.   6,   1926 

Jan.  7,  1926— NE  200  FT.  LOTS  27  & 
28  Blk  D,  Auspacher  Tract,  Hay- 
ward.  J  Frank  Barnes  to  whom  it 
may    concern Jan.    4,    1926 

Jan.  7,  1926— NO.  2538  SEVENTY- 
ninth  Ave.,  Oakland.  Alfred  Peter 
Nielsen  to  M  T  Bonham. Dec.   14    1925 

Jan.  8,  1926— LOT  6  &  NE  7^  FT 
Lot  5  and  SW  1 V2  ft.  Lot  7  Blk  6 
Auseon  Moss  Tract,  Oakland.  W. 
A.  Gilardin  to  Rodgers  *&  Nicholls 
Jan.    8,    1926 

Jan.  9,  1926  —  LOT  90  MAP  OF 
Greater  Oakland  Co  Tract  No.  1, 
Oakland.  H.  G.  Cramer  to  K.  A. 
Johanson    Jan.    9,    1926 

Jan.  9,  1926 — LOT  101  &  PTN  LOT  102 
Blk  30  Amended  Map  of  Havens- 
court,  Oakland,  .  E.  Maasberg  to 
whom   it  may  concern ...  .Jan.  8,   1926 

Jan.  9,  1926 — PTN  LOTS  20  &  21  BLK 
72  Map  of  Northern  Addition  to  the 
Town  of  Brooklyn,  Oakland.  Helen 
W.  Jackson  to  whom  it  may  con- 
cern      Jan.    9,    1926 

Jan.  9,  1926— NW  7%  FT  LOT  20  & 
All  Lot  19  &  SE  21^  ft  Lot  18  Blk 
72  Map  of  the  Northern  Addition  to 
the  Town  of  Brooklyn,  Oakland. 
Helen  W.  Jackson  to  whom  it  may 
concern    Jan.    9,    1926 

Jan.  9,  1926— NW  22 1^  FT  LOT  18  A 
SE  121/i  ft  Lot  17  Blk  72  Map  of 
Northern  Addition  to  the  Town  of 
Brooklyn,  Oakland.  Helen  W.  Jack- 
son  to  whom  it  may  concern 

Jan.     9,     1926 

Jan.  9,  1926—5919  BRANN  ST.,  OAK- 
land.  L.  D.  Bandy  to  Ward  Dur- 
gin    Jan.   7,    1926 

Jan.  9,  1926— NW  COR.  RANDOLPH 
and  Hopkins  Sts.,  Oakland.  Gold- 
man &  Silverstein  to  Harry  Meyer 
Jan.    8.    1926 


Jan.  9,  1926—2842  68TH  AVE.,  OAK- 
land.  W.  C.  Grlder  to  H.  C.  Word- 
ham   and   W.   C.   Grider..  .  Jan.    8,    1926 

Jan.  9,  1926 — EAST  BAY  ELECTRIC 
Division,  Oakland  and  Berkeley. 
Southern  Pacific  Co.  to  John  Bangs 
Dec.    31,   1925 

Jan.  9,  1926 — BERKELEY.  OAK- 
land  and  Alameda.  Southern  Pa- 
cific   Co.    to    Hutchinson    Co 

Dec.    31,   1925 

Jan.  9,  1926— BERKELEY  AND  OAK- 
land.  Southern  Pacific  Co.  to 
Hutchinson    Co Dec.    31,    1925 

Jan.  9,  1926— OAKLAND  PIER,  OAK- 
land.  Southern  Pacific  Co.  to 
Hutchinson   Co Dec.    30,    1926 

Jan.  9,  1926— 1ST  AND  BROADWAY 
and  1st  and  Jefferson  Sts.,  Oakland. 
Southern  Pacific  Co.  to  Hutchinson 
Co Dec.   30,    1925 

Jan.  9,  1926 — 1ST  AND  JEFFERSON 
Stts.,  Oakland.  Southern  Pacific 
Co.  to  Hutchinson  Co.    ..Dec.   30,  1925 

Jan.  9,  1926 — N  E  CAMDON  AND 
Madera  Sts.,  Oakland.  Roy  and 
Marie  Pollock  to  J.  W.  Martinson 
Jan.    8,    1926 

Jan.  9,  1926— N  CAMDON  ST  75  FT 
E  of  Madera  St..  Oakland.  Gert- 
rude Webb  to  J.  W.  Martinson.... 
Jan.    8,    1926 

Jan.  9,  1926— LOTS  43  AND  44 
(Gu-eater  Oakland  Tract  No.  1). 
Oakland.  George  H.  Kuhn  to  whom 
it   may   concern Jan.    9,   1926 

Jan.  9,  1926—9508  OLIVE  ST.,  OAK- 
land.  A.  C.  Thorpe  to  whom  it 
may  concern Jan.   6,   1926 

Jan.  9,  1926—2523  BROADWAY, 
Oakland.  Susan  E.  Ferguson  to 
Sommarstrom  Bros.   Co... Jan.   9,   1926 

Jan.  11.  1926— W  SAN  PABLO  AVE. 
bet.  Park  Ave.  and  45th  Street, 
Emeryville.  Town  of  Emeryville 
to  O.   G.   Smith Nov.   23,   1925 

Jan.  11,  1926 — LOTS  12  A  13  &  PTN. 
Lot  14  Blk  59  Map  of  Tract  B  of 
the  Berkeley  L  T  I  Assn.,  Berke- 
ley. Bertel  Mork  to  whom  it  may 
concern     Jan.    6,    1926 

Jan.  11,  1926 — 2316  SEVENTEENTH 
Ave.,  Oakland.  Hodge  Bros.,  H.  E. 
Hodge  to  Hodge  Bros Jan.  11,  '26 

Jan.  11,  1926— PTN.  LOTS  34  35  36  37 
&  38  &  SE  15  ft  Lot  39  Blk  J 
Amended  Map  of  Regents  Park, 
Berkeley.  Mary  A.  Hayes  and  Nel- 
lie Hayes  to  John  Hayes.  .Jan.  9.  1926 

Jan.  11,  1926 — 640  E  FIFTEENTH  ST. 
Oakland.  A.  G.  Scolari  to  Calif. 
Builders   Co Jan.    8,   1926 

Jan.  11,  1926— LOT  17  BLK  18  MAP 
of  McGee  Tract,  Berkeley.  Alice 
lola  Hare  to  Clarence  M.  Starr. . 
Jan.    6,    1926 

Jan.  11,  1926— LOTS  12  &  13  BLK  11 
Chevrolet  Park,  Oakland.  J.  A. 
Beyer  to  whom  it  may  concern.... 
Jan.    9,    1926 

Jan.  11,  1926—4036  EVERETT  AVE., 
Oakland.  A.  H.  Monez  to  whom  it 
may   concern Jan.   9,   1926 

Jan.  11,  1926— NE  TWENTY-FIRST 
Ave.  and  E  20th  St.,  Oakland.  Wm. 
Heinemann  to  Joseph  Boeddeker.. 
Jan.    3,    1926 

Jan.  11,  1926 — 6800  WALNUT  AVE., 
Oakland.  C.  A.  Kingsley  to  whom 
it   may   concern Jan.    11,    1926 

Jan.  11,   1926— W  48  FT  LOT  15  BLK 

6  Daley's  Scenic  Park,  Berkeley. 
William  H.  Turk  to  J.  F.  Alter- 
matt     Dec.    31,    1925 

Jan.  11,  1926— N  25  FT  OF  LOT  — 
and  S  12%  ft  Lot  13  Blk  O  Map 
of  Toler  Heights,  Oakland.  Caro- 
line Toft  to  whom  it  may  con- 
cern      Jan.    9,    1926 

Jan  11,  1926— SW  VICTORIA  COURT 
and  Bancroft  Ave.,  San  Leandro. 
Maurice  B.  and  P.  N.  Gardner  to 
Chester    A.    Gossett .  .  .  .  Jan.    11,    1926 

Jan.  9,  1926— LOT  18  BLK  15  MAP  OF 
Eastlawn,  Oakland.  Arthur  L.  Dan- 
iels  to  Lee   Investment  Co 

Jan.    8,    1926 

Jan.  12,  1926— LOTS  13,  24  AND  25 
l)lk   D;   lots   2,    3,   4,   5,    6   blk   E;   lot 

7  blk  F  (Map  of  Home  Terrace), 
Oakland.  Edward  J.  Johnson  to 
whom   it  may  concern ...  .Jan.  9,  1926 

Jan.  12.  1926 — LOT  2  BLK  2  (Thous- 
and Oaks  Heights).  Berkeley.  Joe 
Scudamore  and  Jack  Harmon  to 
Hendereon   &  Mathews.  .Dec.   16,   1925 

Jan.  12,  1926— PTN  LOTS  19  AND  21 
blk  7  (Daley's  Scenic  Park),  Berke- 
ley. John  Thles  to  C.  C.  Lewis.... 
Jan.    11.    1926 

Jan.  12,  1926 — 5000  FLEMING  AVE.. 
Oakland.  C.  Langeberg  to  whom  it 
may    concern    Jan.    11,    1926 
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Jan.  12.  1926— PARCEL  1  LOT  38 
blk  526  (Map  of  the  Gibbons  prop- 
erty at  Oakland  Point),  parcel  2 
intersection  NEE  12th  St  with  N 
W  5th  Ave.,  Oakland.  Louis 
Panos  to  Andrew  Meyer. Jan.  11,  1926 

Jan.  12,  1926— PTN  LOTS  28  AND  29 
blk  A  (Lakeshore  Hills),  Oakland. 
P.  L.  Lyhne  to  whom  it  may  con- 
cern     Jan.    11,    1926 

Jan.  12.  1926— FRUITVALE  POWER 
House,   Oakland.      Southern    Pacific 

Co.    to    Pacific    Materials    Co 

Jan.    6,    1926 

Jan.  12,  1926— LOT  11  (Map  of  No.  1 
of  the  Garcia  Homestead  Subdivi- 
sion), San  Leandro.  A.  C.  Ostrom 
to  whom  it  may  concern. Jan.  9,  1926 

Jan.  12,  1926—2729  BELROSE  AVE., 
Berkeley.  Hubert  G.  Prost  to  J.  P. 
Brennan     Dec.    23,    1925 

Jan.  12,  1926— N  E  HIGH  ST  AND 
Brookdale  Ave.,  Oakland.  Associ- 
ated Oil  Co.  to  T.  L.  Rosenberg 
Co Jan.  6,  1926 

Jan.  12,  1926—54  HIGHLAND  AVE., 
Piedmont.  B.  Boydstun  to  whom 
it    may    concern 


Jan.  12,  1926— PTN  LOT  10  (Map  of 
blk  18  Curtis  Tract),  Berkeley.  R. 
H.  Weeks  to  P.  T.  Wallstrum  .  .  .  . 
Dec.    31,    1925 

Jan  12,  1926— LOT  37  AND  S  W  12^^ 
ft  Lot  38  Blk  6  (Resubdivision  of 
a  ptn  of  Hollywood),  Oakland. 
Kathryn   E.   Nesbitt   and   Charles   C. 

Linthurst    to    C.    W.    Nesbit 

Nov.    15,   1925 

Jan.  12,  1926— BERKELEY.  Southern 
Pacific  Co.  to  Worden  and  Forseyth 
Jan.  2.  1926 

Jan.  12,  1926— PTN  LOT  2  (Resubdi- 
vision of  the  western  ptn  of  blk 
No.  8  Rock  Ridge  Park),  Oakland. 
John  W.  Heidt  to  E.  M.  Williamson 
&   Sons    Jan.    12,    1926 

Jan.  12.  1926— S  W  ADDISON  AND 
Grove  Sts.,  Berkeley.  H.  M.  Pack- 
ard to  Wilson  D.  Ellis.... Jan.  5,  1926 


LIENS  FILED 


A LAMBDA    COUNTY 


Recorded 

Jan.    6,    1926- 


Amoun' 
-LOT  23  WM.  G.  HEN- 
shaw  Subdiv.,  Oakland.  Joe  Tri- 
berti  ar  d  F.  Massaro  vs.  Edson  F. 
Adams  and  Imperial  Supply  Co. 
$511.08 

Jan.  6,  1926— PTN.  LOT  14  BLK.  9, 
Fourth  Ave.  Heights,  Oakland. 
Paul  Venturelii  vs.  H.  S.  and  Re- 
becka   A.    Pratt    $400.00 

Jan.  6,  1926 — PTN.  LOT  14  BLK.  9, 
Fourth  Avenue  Heights,  Oakland. 
Lannom  Bros.  Mfg.  Co.  vs.  H.  S. 
and    Rebecka   Pratt    $282.60 

Jan.  6,  1926— LOTS  36  AND  37  BLK. 
M,  Map  of  Iveywood,  Oakland. 
George  A.  Murray  vs.  Chas.  and 
Ollie    D.   Otterson    $23.00 

Jan.  6,  1926—2012  88TH  AVE.,  Oak- 
land. W.  S.  Bogart  vs.  D.  E.  and 
Harry  Strelitz  and  R.  and  D.  Jac- 
obs   and    Harrison    Smith     $140.00 

Jan.  6,  1926— LOT  54  BLK.  P,  MAP 
of  Iveywood,  Oakland.  Rhodes- 
Jamieson  &  Co.  vs.  Mathew  Allen 
and    Fred    Reeves    $77.37 

Jan.  6,  1926 — PTN.  LOTS  22,  23  and 
24,  McKlMop  Heights,  Oakland. 
Alex  E.  Anderson  vs.  A.  C.  Wag- 
ner and  Daniel  McKillop  and  Mc- 
Killop   Bros $280.80 

Jan.  7,  1026— LOT  11  and  NW  12.5  ft. 
Lot  10  Map  Portland  Park,  Oak- 
land. Dimond  Electric  Co  vs  M  P 
Graves $49 

Jan.  7,  1926— NO.  1815  EIGHTY- 
ninth  Ave.,  Oakland.  M  A  Lopes 
vs  Peter  and  Marianna  Candevan 
and    George    E    Niokerson $91.68 

Jan.  7,  1926— LOT  8  BLK  23,  Map 
Mathews  Tract,  Berkeley.  M  Fried- 
man &  Co  vs  John  P  Brontella  and 
O   F   Lyon $45.34 

Jan.  7,  1926 — LOT  20  BLK  10. 
Mathews  Tract,  Berkeley.  M 
Friedman  &  Co  vs  Eomenic  and 
Lita  Berthaitti  and  O  F  Lyon.... 
$47.08 

Jan.  9,  1926 — SW  GNIVERSITY  AVE 
and  Shattuck  Ave.,  Berkeley.  Geo. 
Stoddard  vs  Stockholders  Auxiliary 
Corporation,    P.    S.    Newman ....  $38.85 


THE  CONTRACTORS'  ROOM 

BUILDINO  AND  ENGINEERI.VG  NEWS  maintains  a  Contractors'  Room 
where  platis  and  BpeclflcatlonB  may  be  filed  by  .Architects,  Enrlneers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 
ties. 

Archttecta,  EJngrlneer?  and  Owners  are  Invited  to  forward  plans  of 
their  prelects  to  BUILDING  AND  ENGTN'EERING  NEWS  No  charg-e  for 
thl«  service  The  plans  will  be  returned  In  Kood  Condition  when  contract 
for  work   ts  let. 


Jan.  9,  1925— LOT  9  BLK  11  MAP  NO. 
8   of  Aegents    Park,   Albany.      King 
and   Heater  Bros,   vs  T.   P.   Sanders 
1100 

Jan.  9,  '26 — PTN.  LOTS  22  23  24  MAP 
McKillop  Heights,  Oakland.  Inlaid 
Floor  Co  vs  A.  C.  Wagner,  Daniel 
McKillop,    McKillop    Bro.s $420 

Jan.  9,  1926—4505  4506  EL  CENTRO 
Ave.,  Oakland.  Sunset  Lumber  Co. 
vs  Howard  S.  and  Rebecca  H.  Pratt 
$22.07 

Jan.  9,  1926 — LOT  14  BLK  9  Fourth 
Avenue  Heights,  Oakland.  Rip  Van 
Winkle  Wall  Bed  Co.  vs  H.  S 
Pratt    et    al     199 

Jan.      9,      1926— NO.      768     VINCENTE 
Aye.,      Berkeley.      Henderson      and 
Churchill   vs  Matkala  and  Lampela 
165 

Jan.  9,  1926— LOT  5  BLK  13  MAP  OF 
Thousand  Oaks,  Berkeley.  Ray  M 
Ehat  vs  Vaino  Matkala,  Edward 
Lampela,  Matkala  &  Lampela.  .$85  92 

Jan.  9,  1926— LOTS  126  AND  127  BLK 
21  amended  Mp  of  Havenscourt, 
Oakland.  Melrose  Bldg  Materials 
Co.  vs.  Myrtle  L.  York  and  Ray 
Childers    $146  91 

Jan.  8,  1926 — LOT  9  BLK  "lY  MAP 
No.  8  Regents  Park,  Albany.  J.  A. 
Fazio   vs.   T.   T.  A   S.   A.   Sanders..  $57 

Jan.  8,  1926— LOT  101  BLK  23  MAP 
of  Havenscourt,  Oakland.  Melrose 
Bldgs.  Material  Co.  vs.  Albert  and 
Madeline  Pepetome  and  Ray  Child- 
ers      $129  55 

Jan.  8.  1926 — REAR  52  LOTS  16  & 
17,  Blk  R,  Map  of  Andrews  Sub  , 
Oakland.  Melrose  Bldgs.  Material 
Co.  vs.  Delia  Maggiora  and  Ray 
Childers    $264.45 

Jan.  8,  1926— PTN  LOTS  22  23  24 
Map  of  McKillops  Heights,  Oak- 
land. Rigney  Tile  Co.  vs.  A.  C 
Wagner   and    Daniel    McKillop. .$421. 50 

Jan.  8,  1926—2221  41ST  AVE.,  OAK- 
land.       W.    T.    Baldwin    vs.    L.      S 

,  Nagle     J12O 

Jan.  IL  1926— LOTS  34,  35.  36,  37  and 
38  (Bray  Tract),  Oakland.  San 
Leandro  Mill  &  Lbr.  Co.  vs  Roman 
Cath.  Archbishop  of  San  Francisco 
and   P.   J.   Bold $476.85 


'    J.  A.  MOHR  &  SON 

Ke'oeral  PalatlBC  Ctttnmtmtm 

SpMlallsUi  la 

G)in3ressed  Air  Painting 
and  Sind  Blasting 

-San    Francisco  Oakland 

I    Fresno.  Los  Angeles  &  3an  Dlefc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

VVe  solicit  your   inquiries 


40 


BUILDUSTG    AND     ENGINEERING     NEWS 


Jan.     8.     1926 — FTN.    LOT     14     ELK    9  - 
Fourth    Avenue    Heights,    Oakland. 
Spott  Electric  Co.  vs.  H.  S.  and  Re- 
becca   Pratt    ?5S0.09 

Jan.  7,  1926— LOT  11  and  NW  12.5 
Lot  10,  Map  Portland  Park,  Oak- 
land. J  Kemble  vs -Joseph  E  Graves 
and   M   P  Graves ; $144.30 

Jan.  11,  1926— PTN'  LOT  1,  SURVEY 
824  for  Henry  C.  Lee,  Esq.  (100 
Acre  Tract),  Oakland.  E.  Litch- 
field vs.  N.  M.  Osburn  and  F.  W. 
Peters J275.00 

Jan.  11,  1926 — PTN  LOT  16,  (Revised 
map  of  the  J.  Levi,  Sr.,  Tract),  Oak- 
land.:  Oakland  Lime  .V  Cement 
Co.  vs.  R.  D.  and  Edna  B  Nichols, 
Charles  Chaplin  and  A.  D.  Aston.. 
-..-.r:.  .;. $22.86 

Jan.  11,  1926 — PTN  LOT  16  (Revised 
map  of  the  J.  Levi,  Sr.,  Tract), 
Oakland.  Melrose  Bldg.  Material 
Co.  vs.  P-  D.  and  Edna  B.  Nichols, 
Charles  Chaplin  and  A  D.  Aston 
$116.61 

LEASE — Jan.  8,  26— S  H  Howes  to  Ro- 
gelio  Fernandez — S  McKinnon  ave. 
150  W  Mendell  South  S  100  W  42-6  m 
or  1  N  106  m  or  1  E  79  from  Jan  8, 
26   to   J!"^    31.   30   $3765. 

Jan.  12,  1926—2230-2232-2234-2236 
Spaulding  Ave..  Berkeley.  J.  S. 
Vaughn  vs.  Elizabeth  Fox  and 
Theadore  Carlson.  $448.00 

Jan.  12,  1926 — 1737  101st  AVE.,  Oak- 
land. Green  Hardware  Co.  vs. 
Charles  and  O.  D.  Otterson  and  M. 
C.   Jensen.  $51.33' 

Jan.  12,  1926 — 1737  101st  AVE.,  Oakr 
land.  Green  Hardware  Co.  vs. 
Charles  and  Ollie  D.  Otterson. 

$103  22 

Jan.  12,  1926—1737  101st  AVE.,  Oak- 
land- Boorman  /Lumber  Co.  vs, 
Charles    and    Ollie    D.    Otterson. 

$142.32 

Jan.  12,  1926—1737  101st  AVE..  Oak- 
landy  Doorman  Lumber  Co.  vs. 
Charles  and  Ollie  D.  Otterson  and 
M.   C.   Jensen.  $674.15 


BUILDING  CONTRACTS     ,:: 


■    SaCturday,  January   16,    1926 

BUILDING  CONTRACTS 


SAN  MATEO  COUNTV 


SArri'A  CLARA  COUNTY 


BUNGALOWS 

LOTS  20,  21  AND  22  BLK  2  De  Coulous 
Sub.     Burlingame.       All     work     for 
tvvo    bungalows. 
Owner — Robert    F.    Colyer    et    al,     1411 

Floribunda    Ave.j    Burlingame. 
Architect — None. 
Contractor — W.  C.  Finnell. 
Filed  Jan.   8,   '26.     Dated  Dec.    30,   '26. 

Foundation    in 10% 

Frame   up 15% 

Brown   coated    .23% 

Completed .25% 

Usual  35  days.... 25 7o 

TOTAL  COST,  $6800 
Bond,  limit,  forfeit,  plans  and  specili- 
cations,   none. 


COMPLETION    NOTICES 


RESIDENCE,  5-room,  $4300;  Hartford 
near  Palm  Haven,  San  Jose;  own- 
er, Lee  P.  Cowan,  28  Richmond 
Ave.,   San   Jose 

RESIDENCE.  5-room,  $3400;  Harding 
near  Hoover,  San  Jose;  owner, 
Rollie  Williams,  125  Harding,  San 
Jose. 

I.ESIDENCE,  5-room,  $3500;  Sierra  nr. 
Park.  San  Jose;  owner,  Carl  Mau- 
rer,  /41  Locust,  San  Jose. 

RESIDENCE.  6-room,  $4800;  Hobson 
near  Walnut,  San  Jose;  owner,  O. 
M.    Lanham,    440    Hobson,   San    Jose. 

RESIDENCE,  5-room,  $2700;  1235  Lo- 
cust, San  Jose;  owner,  Antonio 
Alongi,  1235  Locust,  San  Jose; 
contractor,  M.  M.  David,  222%  W 
Sta.    Clara,    San    Jose. 


SAN   BIATEO   COUNTY 


COMPLETION  NOTICES 


RELEASE  OF  LIENS 


Recorded  :   '  Accepted 

Jan.  6,  1926 — PART  LOT  J,  Selby  Tct 
San  Mateo.  R  W  Brown  to  H  P 
Holsher Jan.    5,    1926 

Jan.  6,  1926 — LOT  16  BLK  15  Easton 
No.  1,  San  Mateo.  D  Houle  to 
whom  it  mav  concern  ...  .Jan.   5,   1926 

Jan.  6,  1926—12  ACRES  LAND,  Daly 
City.  Crocker  Estate  Co  to  whom 
.11   may  concern Dec.    23,    1923 

Jan.  6,  1926 — E  EL  GAMINO  REAL 
50  N  Santa  Helena  Ave,  Lomlta 
Park.  Paul  Onorato  to  C  E  Hadde 
Dec.    24,    1925 

Jan.  7,  1926 — LOT  8  BLK  14,  Crocker 
Tract  No.  1,  San  Mateo.  John  E  A 
Miller  to  whom  it  may  concern... 
.Jan     2,    1926 

Jan.  7,  1926 — LOT  8  BLK  L,  Bowie 
Estate,  San  Mateo.  Herbert  G 
Mayes  to  Thomas  A  Cavanagh .  ; 
; .Jan.    7,    1926 

Jan.   8,   1926— LOT  ll  BLK  29,  Crock- 
er   Tract,     San    Mateo.       Walter    F 
Hughes  et  al  to  whom  it  may  con 
eern Dec.     30,     n26 

Jan.  8,  1926— LOT  19  BLK  42,  Eastm 
No.  3,  San  Mateo.  Louise  Pagliettini 
to  Henry  Erickson '^<^c.   23,  1925 


SANTA   CLARA   COUNTY 


Ai?AMnEDA  couNT*:±:^;s2!!S-:^:!!^ss!?i^fS?^t    LIENS  FILED 


Recorded  'Anroiint 

Jan.  7,  1926 — NO.  440  SEVENTEENTH 

St.,    Oakland.   =  t?a:rl    T    Doell    to    H 

E  Elfen  and  Clark  Mills  Co... $92. 59 
Jan.    6,    1926— LOT    8    BLK    1,    Fourth 

Avenue  Heights,  Oakland.  E  Gego- 

lin  -     -— 


'SAN   MATEO    COUNTY 


Recorde'd  '  A.moun* 

Jan.  7,  1926— LOTS  2i,  22,  23,  24  and 
25  Elk  4,  Highland  Park,  South  San 
Franolsco:      &   Piancs.    vs..  McKillip 


ble 


to    D    C    Huge    and   Fted -Harn^ '-^,  ,^.     .tran^sco:      ^,  i-ianc9,    vs..  McKUlip 
ton     . : ;  'r:i'y:-^.'V-'¥:ili^^--^      Inve^mept  Co.    (5  liefis)  _.  .  .  $50  each 


Recorded  Accepted 

Dee.  31,  1925 — LOT  5,  Ramona  Subd., 
San  Jose.  S  Culford  to  whom  it 
may   concern Dec.   23,    1925 

Dec.  31,  1925— S  ASHBURY  150  E 
Myrtle  E  50  S  175  Pt  Lot  4  Blk  16, 
University  Grounds,  San  Jose.  Sara 
Marcus  to  whom  it  may  concern.. 
Dec.    30,    1925 

Dec.  31,  1925— W  23.25  LOTS  66  TO 
70  and  E  51.50  Lots  121  to  124, 
Vendome  Addition,  San  Jose.  Hazel 
Wisner  to  whom  it  may  concern 
■ Dec.    30,    1925 

Dec.  31,  1925— LOT  9  BLK  2,  Palm 
Haven,  San  Jose.  Arthur  C  Potter 
et  al  to  whom  it  may  concern... 
Dec.     29,     1925 

Jan.  2,  1926 — LOT  5,  Romano  S'uddl- 
vision,  San  Jose.  Claude  D  Weaver 
et  al  to  whom  it  may  concern... 
Dec.    Z3,    1925       •' 

Jan.    4,    1926 — LOT    10    BLK      1,      Mt.  ->.i 

Hamilton    View    Park-,      San      Jose.    ,, 
Real     Estate     Subdivision       Co       to 
whom    it   mav   concern ...  Jan.    4,    1926 

Jan.  4,  1926— LOT  9  BLK  2,  Mt.  Ham- 
ilton   View    Park,    San    Jose.      Real 
Estate   Subdivilsioii   Co   to   whom"  it  "^"'^ 
may    concern Jan.    4,    1926 

Jan:    4,    1926— SE    UNIVERSITY   AND 
Morse    Sts.    E    200xS    100,    San    Jose. 
Dorothy    R    McMahon    to    wKom    it    ; '■''?■ 
may    concern ..:...-...  ..Jan.    2,    192^~i    '' 

Jan;    4,-  rt26— NO.    320    HtJLL  '  AVE.-"'-   ■"'- 
Ean   Jose.    .Emjra^  Bowen   to-  wnom  .    , 
it  niay  <:6ric^rn..  . . ... . . . , Dfee'.'  24;_  1?25-      -^ 


:f<il'i.:'iM-l 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,   10  Million  Feet  per  Annum 

General   <MfII     and     Cabinet     Work.     Stock     Doora.    Saith 

Framfin    an«l     Moiil<lin£»i 

JERROLD  AVE.  A   VARNEVELD  AV1B. 

Mission   901-902-903-904  San  FranclBco 


ffiara^n  CUnnHtrurtton  SppnrtH 

Issued  every  business  day  of  the  year.  Furnishj-s 
advance  information  on  work  projected  and  contracts 
awarded  for  ail  flasses  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested 
818    MISSION    STREET  SAN     FRANCISCO 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made  '    ' 
Safe  and  Economical 

Manu^actiirpH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  nrit  freeze  Will  not  exude 

Wilt  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CrtOCKER    BUILDING 


VRON  Bun.Dixa 


San    Frarici.ico     Cal 


Port'and.  Oregon 


Phone  Franklin    9400. 


^^ 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Membir 
Insurance  Brokers  Kxch  mge 
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Jan.  4,  1926— B  PALO  ALTO  AVE 
222.953  S  Bryant  St.  S  53.666  SE  133 
NE  50  NW  152  to  beg  Pt  Lot  6  Blk 
16,  Palo  Alto.  Chas  F  Stone  to 
whom    it   may   concern .  .Dec.    30,    1924 

Jan.  4,  1926— SE  UNIVERS'lTY  AVE 
Pt.  Lot  21  and  all  Lot  22  Blk  12, 
Palo  Alto.  Keta  A  Lemos  to  whom 
it  may   concern Jan.   2,    1926 

Jan.  6,  1926— SW  46  LOT  17,  Forest 
Home  Subdivision,  San  Jose.  C  N 
Gollner  et  al  to  whom  it  may  con- 
cern  Jan.    5,    1926 

Jan.  6,  1926— LOT  11  BLK  1,  Hanchett 
Residence  Park,  San  Jose.  Albert 
and  Myrtle  Morrill  to  whom  it  may 
concern Jan.  5,   1920 

Jan.  6,  1926— LOT  12  BLK  1,  J.  S. 
Follett  Subd.,  Los  Gatos.  Harry  F 
Boone  et  al  to  whom  it  may  con- 
cern  Jan.    1,    1920 

Jan.  6,  1926- W  EIGHTH  ST.  275.76 
S  Martha  St.  S  45.36xB  137.84,  San 
Jose.  Roy  V  Ish  to  whom  it  may 
concern Ian.  4,   1926 


LIENS  FILED 


SANTA  CLARA   COUNTY 


Recorded  Amount 

Jan.  31,  1925— SW  FULTON  ST  200 
ft.  SE  Lytton  Ave  SE  481/2  ft  SW 
75  ft  SE  1^  ft  SW  7  ft  NW  50  ft  NE 
82  ft  to  beg.  Pt.  Lots  55  &  56  Blk  49 
Palo  Alto.  J.  J.  O'Neal  vs  Maud 
Matis     $126 

Jan.  31,  1925— LOT  11  COSTELLO 
Acres  near  Los  Altos.  Mermer  Lum-' 
ber  Co.  vs  Chas.  E.  Miller  &  Wife 
$46.10 

Jan.  2,  1926  —  126  ACRES  ON  NE 
Tully  of  Evergreen  Road.  Herbert 
C.  Jorgensen  vs  Commercial  Club 
of  Santa  Clara  County,  a  corp   ..$375 

Dec.  31.  1925— SW  SENECA  ST  100 
ft  NW  Forrest  Ave.  N  W  75  ft  x 
SW  1121/2  ft  pt.  B  66  Palo  Alto. 
E.    M.    Brickey    vs    Annie    H.    King 

$118178 

Jan.  '  2,  1926— SUBd'  B  OF  LOT  94 
San  Martin  Ranch  Map  No.  3.  Wm. 
Ahlers    vs    J.    Carpignano $160 

Jan.  2,  1926— SUBD  B  OF  LOT  94 
San  Martin  Ranch  No.  3.  Edwin 
Avery    vs    J.    Carpignano $500 

Jan.  2,  '26— SUBDIVISION  B  OF  LOT 
94  San  Martin  Ranch  No.  3.  Lee  L. 
Mathison    vs    J.    Carpignano.  ..  $149.64 

Jan.  2,  1926 — SUBD  B  OF  LOT  94 
San  Martin  Ranch  No.  3.  Ira  Stev- 
ens vs  J.   Carpignano    $S 

Jan.  2,  1926— SUB  B  OF  LOT  94  SAN 
Martin  Ranch  No.  3.  Samuel  Mc- 
Cormick    vs    J.    Carpignano    $1 

Jan.  4,  1926  —  LOT  11  COSTELLO 
Acres.  Sterling  Lumber  Co.,  a  corp. 
vs  Charles  E.  Miller  et  al $46.91 

Jan.  4,  1926  —  LOT  11  COSTELLO 
Acres.  Mt.  View  Hardware  vs  Chas. 
E.    Miller    et    al     $59.63 


RELiiASE  OF  LIENS 


SANTA    CLARA   COUNTY 


i?o^orrtpf;  Amount 

RELEASE    OF   LIENS —  JG 

Jan.  12,  1926— LOT  3  BLK  15  (Lake- 
sho.-e  Highlands),  Oakland.  Clif- 
ford  M.    Gates   to    Edith   K.   Hanch- 

ette    and    B.    A.    Stewart $377.72 

Jan.  12,  1926— LOT  3  BLK  15  (Lake- 
shore  Highlands),  Oakland.  C. 
Bright    to    Edith    K.    Hanchette .  .  .  . 

.  .$825.00 

Jan.  13,  1926- LOT  71  AND  E  40  FT 
LOT  52  (Map  of  the  Oakland  Pros- 
pect Homestead),  Oakland.  Cali- 
fornia Door  Co.  to  Edwin  Graff  and 

E.   C.    Graff    $381.75 

Dec.  31,  1925— N  FIRST  ST.  N  line 
lands  cent  R  R  Rds  Ids  275  N  25 
varas  W  275  S  69%  to  beg..  San 
Jose.  W  G  Braine  to  R  H  and 
Robert   Borrhers    

'       BUILDINVcONTFACTfcl 


SACBAMFNTO     COINTV 

OFFCE    BLDG. 

NW  ^OR.  SEVENTH  .AND  J  STREETS. 
Snoramento.  All  labor  and  mater- 
ials etc.  for  casting  of  concrete 
pilfs  for  4-st-ry  class  A  Bank  and 
office    bldg. 

Owner— California  National  Bank,  Sac- 
ramento,  Cal, 


Architect — None. 

Contractor — Geo.  D.  Hudnutt,  Inc.,  1915 

"S"   St.,  Sacramento. 
Filed    Dec.    31,    1925. 
Payments    not    given. 

TOTAL  COST,   $7874 


DWELLING,  5-room  and  garage,  $3750 
2533  6th,  Sacramento;  owner,  L.  J. 
Miller,    942    41st,    Sacramento. 

DWELLING,  4-room  and  garage,  $3000 
4409  F,  Sacramento;  owner,  J.  G. 
Barnes,    4300    C,    Sacramento. 

DWELLING,  5-rc;om  and  garage,  $4500 
941  44th,  Sacramento;  owner,  W. 
R.    Saunders,    2614   I,    Sacramento. 

DWELLING,  4-room  and  garage,  $2400 
1035  51st,  Sacramento;  owner,  F. 
P.  Strassburg,  811  J,  Sacramento; 
contractor,  L.  Millspaugh  2264  Ger- 
ber   Ave.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2500 
1829  Larkin  Way,  Sacramento; 
Gus    Thierig,    505    J,    Sacramento. 

DWELLING.  4-room  and  garage,  $2200; 
1828  Larkin  Way,  Sacramento; 
owner,   Gus  Thierig. 

DWELLING,  5-room,  and  garage  $4350 
3348  Cutter  Way,  Saciamento; 
owner,  D.  C.  Ebe,  3224  Santa  Cruz 
Way,  Sacramento;  contractor,  Ed 
R.  Beebe,  2995  Franklin  Way,  Sac- 
ramento. 

DWELLING,  4-room  and  garage,  $3500; 
No.  2224  Gerber  Ave.,  Sacramento; 
owner,  S'tacy  E  Irwin,  1515  14th 
St.,  Sacramento;  contractor,  Irene 
Shelton,   1515   14th   St..   Sacramento. 

GARAGE,  5-room,  $4500;  No.  1033  X  St., 
Sacramento;  owner,  J.  H.  Weston, 
2118   9th  St.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2400; 
No.  1025  51st  St.,  Sacramento;  own- 
zer  S.  P.  Strassburg,  811  J  St.,  Sac- 
ramento; contractor,  L.  Millspaugh, 
2264    Gerber   Ave.,    Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Dec.  31,  1925 — LOT  28,  Ingham  Tract, 
Sacramento.  Francis  Daniel  Shea 
to  whom  it  may  concern. Dec.  19,  1925 

Jan.  5,  1926 — LOT  95.  Riverdale  Terr. 
Sacramento.  John  H  Loddick  to 
whom  it  may  concern  ...  .Jan.  5,   1926 

Jan.  5,  1926— LOT  2076  W  &  K  Tct 
No.  24,  Anne.\.  Wm  F  Slosumb  to 
whom   it  may  concern ...  .Jan.   1,   ^926 

Jan.  6.  26— LOT  22  TERRACE  VILLA 
Angela  Buttar  to  whom  it  may 
concern    Jan.    6,    1926 

Jan.  6,  1926— E  i^  LOT  6  M  N  5  6 
Sts.  J.  A.  Ben  to  wh:m  it  may  con- 

,  cern     jan.    6,    1926 

Jan.  8,  1926 — LOT  8  WM.  T.  MARTIN 
Tct.  William  T.  Martin  to  whom  it 
may    concern    Jan.    8,    1926 

Jan.  8,  1926— LOT  29  WM.  T.  MARTIN 
Tct.  Wm.  T.  Martin  to  whom  it  may 
concern     Jan.    8,    1926 

Jan.  8,  1926— LOT  4  CLOVERKNOLL. 
Howard  Smith  to  whom  it  may 
concern    Dec.    20,    1925 


LIENS  FILED 


SACRAMENTO     COINI'V 


Recorded                                                Amount 
Jan.    o,     1926— E    75    LOTS    5    AND    6 
Blk   13,  Waadlake.     John  S  Lawson 
vs    James    F   Gaffnev $226  50 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  strfft 


Jan.  6,  1926— LOT  544  HOMELAND. 
Cal.  Clay  Co.  vs  A.  Blanco. ..;...  .$94 

Jan.  6,  26 — LOT  55  SHOWLER  TERR 
Sub.  Cal.  Clay  Co.  vs  Tom  F*. 
Pi^itchard      $66.85 

Jan.  7,  1926— LOTS  47  A  48  J  ST.  SUB 
Tct  5.  H.  W.  Vaughan  vs  Ida  Jos- 
eph   Renatti     $155.50 

Jan.  7,  1926— LOTS  38  &  39  SOUTH 
Curtis  Oaks  Sub  4.  Schneider,  Chap- 
pell  &  Jones  vs  Frank  Kolby,  Ru- 
dolph Kosher  and  Royal  Menke 
$344.14 

Jan.  9,  1926— XW  COR.  LOT  B  BLK 
10,  No.  Sac.  Sub.  No.  3,  Sacramento. 
Tildep  Lumber  &  Mill  Co  vs  S  S 
and    Anna    E     Smith... $109.80 

Jan.  9,  1926— LOT  8  BLK  32,  Wood- 
lake.  General  Supply  Co,  Inc  vs 
Samuel  Holsinger    $472.61 


BUILDING    CONTRACTS 


SAN   JOAQUIN    COUNTY 


REPAIRS 

S-COMMERCE  ST.,  Stockton.     All  work 

for    repairs    to    one-story    building. 
Owner — G.   Viviano,    122   W-Market   St.. 

Stockton. 
Architect — None. 
Contractor — Charles    Garfield,     212     N- 

("alifornia    St.,    Stockton. 

Filed  .     Dated  Dec.   28,   '25. 

TOTAL   COST,    $1662 
Limit,    30   working  days. 


SERVICE  station,  gasoline,  $1500;  No. 
940  S-W^ilson  Way,  Stockton;  own- 
er, R.  W.  Davis,  436  E-Hawthorne 
St.,    Stockton. 

DWELLING  and  garaige.  $4800;  No. 
1427  N-Stockton  St.,  San  Jose; 
owner,  F.  Delucchi;  contractor, 
John    Hockman. 

RESIDENCE  &  garage,  $5000;  No.|  1150 
owner,  F.  P.  Dobson,  1120  W-Hard- 
iHg  Way,   Stockton. 

RESIDENCE  and  garage,  $4750;  No- 
1544  W-Harding  St..  Stockton 
owner,  A.  E.  Tinker,  1946  N-Centei 
St.,  Stockton;  contractor,  J.  W 
Fetter. 

BUILDING.  One-story,  $4900;  No.  5  E 
Market  St.,  Stockton;  owner,  Jos- 
eph Grannucci;  contractor.  H.  E. 
Vickroy,  1122  E  Commerce  Street, 
Stockton. 

REPAIR  SHOP,  $2000;  928  E  Scotts, 
Stockton:  owner,  L.  F.  Grimsley, 
Main   and  Aurora  Sts.,  Stockton. 

RAISE  and  remodel  building,  $1600; 
107  S  Commerce  St.,  Stockton; 
owner,  G.  Viviano.  122  W  Market 
St.,  Stockton;  contractor,  Charles 
Garfield.  212  No.  California  St.. 
Stockton. 


COMPLETION    NOTICES 


SAN    JOAqUiN    COUNTY 


Recorded  Accepted 

Dec.  21,  1925— LOT  17  BLK  29  Subd 
No.  2,  Tuxedo  Park,  Stockton. 
Arthur  C  Harvie  to  Sterling  Bldg 
Co Dec.    11,    1925 

Dec.  23,  1925— S  100  FT.  LOT  1,  Bur- 
kett  Acres,  Stockton.  James  L 
Silver   to   L  D  Brown...  Dec.    23,   1925 

Recorded  Accepted 

Dec.  30.  1925— LOT  5  BLK  6,  Lake 
Park,  Stockton.  Vincent  Dave  Vaio 
to  whom  it  may  concern.  Dec  30,  1925 

Jan.  7,  1926 — NEW  BANTA  SCHOOL 
Site,  Banta.  Board  cf  Trustees  of 
Valley  School  District  of  San  Joa- 
quin County  to  W.  T.  Gibson.... 
Jan.    5.    1926 

Jan.  7,  1926 — NEW  BANT.\  SCHOOL 
Site,  Banta.  Board  of  Trustees  of 
Valley  School  District  of  San  Joa- 
quin County  to  H.  H.  Henning.... 
Jan.     5.     1926 

Jan.  7.  1926— N  V4  LOT  32  PARKER 
Villas.  Tracy.  Clarence  Le  Roy  Few 
to  whom  It  may  concern.  .Dec.  23.  "25 

Jan.    5.    1926 — LOT    15    BLK    11&    S    of 
Mormon    Channel.    Stockton.      Samuel 
Newstadt   and   wife   to  John   Hack- 
man Jan.    5.    1926 


LIENS  FILED 


S.AN    JOAQUIN    COUNTY 


rpoirded                                               Amount 
Jan.   9.   1926 — LOT  4   BLK   B  Plat   Sub 
Lot    72.         Barhardt      Tract.      Lodi. 
Alfred  Perrin  vs  Antonio  Ramonda 
$108.90 


4  J 
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COMPLETION    NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Jan.  12,  1926— LOTS  3  AND  4  BLK  6, 
Roedding-  Addition,  Fresno.  W  B 
Watson  to  whom  it  may  concern.. 
Jan.     8,     1926 

Jan.  12,  1926 — LOTS  3,  4,  13  and  14, 
Medway  Col.  Herman  Donsted  to 
whom    it    may   concern ...  Jan.    9,    1926 

Jan.  12,  1926— LOTS  15  AND  16  BLK 
8,  Sanger.  Pio  Lombard!  to  whom 
it    may   concern Jan.    8,    1926 

Jan.  12,  1926— NEAR  MONO  ST.,  bet. 
G  and  H  Sts.,  Fresno.  Southern 
Pacific  Co  to  Thompson  Bros... 
Jan.    9,    1926 


LIENS  FILED 


FRESNO    COUNTY 


Recorded                                                  Amount 
Jan.    9,    1926 — LOTS   15   &   16   BLK   364. 
Routt  Lumber  Co.  vs.   G.   W.   Ayers 
$18 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTIIY 


COTTAGE,  $4250;  W  Vermont  St.,  bet. 
Hughes  and  Humboldt  Sts.,  Rich- 
mond; owner,  J.  F.  Fraser,  1802  Le 
Roy  Ave.,  Berkeley;  contractor,  T. 
R.  Bolger,  3215  Fernside  Blvd.. 
Alameda. 

COTTAGE,  $5000;  S  Clinton  St.  Lei 
38th  and  39th  Sts.,  Richmond;  own- 
er, L.  A.  Tomlinson,  2201  Park 
Blvd..   OaKland. 

COTTAGES,  2  $3500  each;  W  Side  of 
10th  bet.  Ripley  and  Pennsylvania, 
Richmond;  owner,  Fred  Hocking. 
932  Pennsylvania,  Richmond;  ar- 
chitect, A.  J.  Hurley,  545  39th, 
Richmond. 

COTTAGE,  $3500;  E  Side  of  McLaughlin 
bet.  Benett  and  Roosevelt,  Rich- 
mond; owner,  A.  J.  Olsen,  Rich- 
mond  Hotel. 


JOURNEYMEN   BRICKLAYERS   ON 
THE   INCREASE 

"There  has  been  much  comment  dur- 
ing the  last  few  years  on  the  decreas- 
ing number  of  journeymen  bricklayers 
and  the  small  amount  of  apprentices  in 
the  trade,"  says  a  recent  bulletin  of  the 
Common  Brick  Manufacturers  Associa- 
tion of  America.  "In  July,  1921,  the  to- 
tal number  of  journeymen  was  83,634. 
There  were  at  that  time  only  1437  ap- 
prentices being  trained.  In  1924,  the 
number  of  apprentices  had  increased 
to  10,656  with  a  total  of  108,484  jour- 
neymen. In  June,  1925,  there  were  11,- 
516  apprentices  or  eight  times  the 
number  existing  in  1921,  while  the  to- 
tal number  of  journeymen  had  in- 
creased to  111,304." 


OPENS    NEW    MAIN    STORE 


The  San  Francisco  headquarters  of 
the  M.  Stulsaft  Company,  housing  the 
main  store  and  central  offices,  have 
been   opened  at   548   Fifth   Street. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc. ,this"Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accarate,  final  answer.  407,000Worfls. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Wri  to  forspccimcn  padres, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


INCREASED  IRON  ORE  OUTPUT 


The  1925  iron  ore  output  of  the 
United  States  is  placed  by  the  bureau 
of  mines  at  63,819,000  gross  tons,  val- 
ued at  $159,363,000.  This  was  an  in- 
crease cf  23  per  cent  in  quantity  and 
five  per  cent  in  value  over  the  output 
for  1924,  and  represented  all  iron  ore 
mined  which  did  not  contain  more 
than  five  per  cent  of  manganese.  The 
year  ended  with  a  decrease  of  stocks 
of  ore  on  hand  at  mines,  mainly  in 
Michigan  and  Minnesota,  from  12,410,- 
619  gross  tens  in  1924  to  -10,774,000 
gross   tons   in   1925. 


STEEL    REINFORCING    BARS    TO    BE 
SIMPLIFIED 


CONTRACTOR    DEAD 


A  meeting  has  been  called  for  Jan- 
uary 26  in  Washington,  D.  C,  by  the 
Department  of  Commerce,  Division  of 
Simplified  Practice,  to  consider  rec- 
ommendations covering  the  establish- 
ment of  a  simplified  list  of  areas  for 
steel  reinforcing  bars,  in  accordance 
with  an  agreement  reached  Sept.  24, 
1S24,  that  such  a  list  be  submitted  an- 
nually for  revision.  The  meeting  will 
be  asked  to  comment  upon  a  tentative 
recommendation  covering  the  simplifi- 
cation of  steel  spirals  which  has  been 
prepared  by  the  Concrete  Reinforcing 
Steel   Institute. 


George  E.  Holesworth,  designer  and 
general  contractor  of  Nevada,  died  at 
his  home  in  Reno,  January  8,  follow- 
ing a  lengthy  illness.  Among  some  of 
the  more  prominent  structures  he 
erected  were:  Jewish  Synagogue  at 
Reno;  Goldfield  Hotel  in  Goldfield  and 
the  State  Bank  and  Trust  Building  at 
Tonopah.  He  was  71  years  of  age  and 
a   native    of   Nova   Scotia. 


INCORPORATES 


Johnson  Warm  Air  Heater,  Inc.,  has 
been  incorporated  in  Sacramento  with 
a  capital  stock  of  $200,000.  Directors 
are:  Chas.  M.  Johnson,  E.  Melvin 
Johnson,  J.  S.  Daly,  G.  W.  Daly  and  E. 
R.   Daly. 


"Equipped   by  Clyde"  has 
become  a  mark  of  distinction  in 
the  construction   field.        More 
and   more   are  complete    Clyde 
outfits   being    purchased.       The 
resulting  splendid  service  justifies 
the  expenditure. 
Illustrated  here  is  a  Clyde  20-ton  guy  derrick  with  a  1 1  5  foot  boom 
operated  by  a  Clyde  two  drum  electric  hoist.    Both  are  owned  and  oper- 
ated by  the  Phoenix  Utility  Company  on  the  $10,000,000  development 
for  the  Minnesota  Power  &  Light  Co.,  at  Fond  du  Lac.  Mmnesota. 

The  outfit  handles  all  material  excavated  for  a  large  power  house 
and  was  one  of  six  similiar  installations  used  on  the  project. 

Clyde  Electric  Hoists  are  built  with  all  the  thoroughness  found  in  any  other  Clyde 
unit.  They  are  provided  with  especially  designed  motors,  automatic  inechamcal  brakes 
in  addition  to  foot  brakes,  rugged  drum  type  controllers,  semi-steel  friction  drunis.  and 
gears  with  machine  cut  teeth.  The  lever  arrangement  is  designed  for  easy  and  instan- 
taneous control. 

Additional  information  given  cheerfully. 

You  11  Take  Pride  in  Your  Clyde! 

CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS,  Duluth,  U.  S.  A. 


Publication   Office 
818  Mission  Street 
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KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  w^here  it 
pays  yo'.^  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  w^ill  stand-up  for  all  the  punishment 
you  can  give  it,  and  vp-ork  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may- 
be folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives: 

HARRON,  RICKARI)  &  McCOIVE  CO., 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Caljf. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

B  Please  send  me  by  return   mall 

complete  information  on  Koehring 

Dandie  Light  Mixer.   Also  price  with 

equipment  as  follows: 


# 
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PROGRESS    OF    THE    CONSTRUCTION 
INDUSTRY 


The  .American  Contractor  in  its  issue 
of  January  2,  1926,  published  a  chart 
which  contains  a  wealth  of  information 
relative  to  the  construction  industry 
and  also  shows  the  remarl<able  growth 
of  building  during  the  last  few  years. 
This  chart  shows  that  the  dollar  vol- 
ume of  construction  for  1925,  was 
nearly  five  times  greater  than  in  1913. 
Consideration  is  taken  of  the  fact 
that  construction  costs  have  increased 
considerably  in  that  period,  conse- 
quently the  actual  physical  volume  of 
construction  does  not  equal  the  dollar 
volume.  Labor  rates  in  1925  stood  at 
214,  as  against  100,  in  1913.  During 
1925,  building  material  prices  stood  at 
175,  as  against  100,  in  1913.  In  other 
words,  it  required  11.75  to  buy  the  same 
amount  of  building  material  in  1925, 
that  could  have  been  bought  in  1913, 
for   $1. 

Using  wage  rates  and  building  ma- 
terial prices  of  1913,  as  100  per  cent 
in  each  case  and  using  these  as  factors 
entering  into  construction  costs  it  is 
found  that  the  cost  of  building  has 
practically  doubled  in  that  length  of 
time.  Since  the  dollar  volume  of  con- 
struction in  1925  was  five  times  greater 
than  in  1918,  and  the  cost  of  construc- 
tion was  two  times  greater  it  follows 
that, the  actual  volume  of  construction 
in  1925  was  approximately  two  and 
one-half  times  what  it  was  in   1913, 


For    And    Against    The    Lien    Laws 


"At  a  recent  meeting  of  a  na- 
tional association  of  contractors  at 
Dallas,  Tex.,  they  declared  them- 
selves against  the  present  system 
of  lien  laws  for  mechanics,  giving 
as  their  reason  that  too  many 
building  material  men  depend 
upon  the  law  for  the  collection  of 
;  ccrtunts  covering  materials  sold 
irresijonsible  contractors."  —  E.x- 
change. 

Says  the  Master  Builder  of  Portland, 
Ore.,   with  regard  to  the  above: 

"The  claim  was  made  that  if  there 
were  no  lien  laws  the  material  men 
would  not  sell  the  irresponsible  con- 
tractor and  they  would,  by  thi^  one 
coup  de  grace,  be  corppelled  to  get  out 
of  the  game  and  thus  the  business  of 
contracting  would  come  into  the  hands 
of  those  quailfled.  The  claim  was  also 
made  that  this  move  would  be  a  dis- 
tinct advantage  to  the  material  men 
themselves. 

^'There"  is  no  question  ,but..l.!126  will 
witness  a  very  interesting  struggl<>  .op 
this  matter  of  great  concern  to  lumber 
interests  and  the  retail  material  men. 
ThaJ  they  are  ^mpjy  able  to  handle 
their  own  affairs  in  their  own  in- 
terests the  past  has  proven.  They  will 
not  need  our  help.  But  we  wish  to 
call  attention  to  a  few  of  the  pjints 
made  in  an  article  by  Roy  L.  Vickrey 
of  Kansas  City,  which  would  indi'^ate 
that  the  master  builder  is  vitally  in- 
terested in  this  matter  of  repealing  a'l 
such  legislation.  He  says:  'With  the 
increased  cost  of  construction  and  the 
demand  for  larger  buildings,  the  lum- 
ber dealer  and  supply  man  are  forced 
to  assume  a  proportionate  increas:.  In 
risk — running  sometimes  into  thous- 
ands of  dollars — whereas  the  seller  of 
the  property  and  the  party  advancing 
the  money  for  the  building  are  pro- 
tected by  first  mortgage.  Again,  some 
of    the    largest    contractors,    especiall..' 


those  classed  as  speculative  builder?, 
have  given  the  dealers  the  mo.st 
trouble.'  And  he  cites  Kansas  City, 
where,  it  is  claimed,  more  trouble  is 
experienced  in  collecting  from  the 
most  successful  contractors  than  from 
all  of  the  small  accounts  combined. 
J..iens  have  been  filed  on  several  of  the 
largest    buildings    recently    completed. 

"It  is  a  well  known  fact  that  here  in 
Portland  there  are  building  contrac- 
tors, who  would  have  no  difficulty  in 
qualifying  as  non-lien  contractors  so 
far  as  the  dealers  are  concerned,  who 
have  themselves  been  forced  to  pro- 
tect their  own  interest  by  filing  liens 
and  tying  up  buildings  already  com- 
pleted   until   a   settlement   is   made. 

"In  the  preparation  of  a  model  lien 
law  now  in  the  hands  of  a  special  corr- 
nilttee  appointed  by  Secretary  Hoover 
it  would  seem  that  the  interests  of  the 
master  builder  should  be  carefully 
safeguarded  as  well  as  those  of  the  ma- 
terial dealers  and  those  fur  lishiiig 
the  fluids.  '        ■  ,       . 

"We  cannot!  see  how,  in  the  '.vent  of 
the  owner  going  haywire,  the  general 
contractor  himself  could  legally  per- 
fect and  maintain  his  just  ciu.rn  tur 
settlement  without  some  such  pro\i- 
.^lon  as  a  lien  law.  If  the  contractor 
cannot  legally  hold  the  properi/  unti. 
h.s  contract  is  satisfied  we  o-anno:  seo 
how  his  responsibility  as  a  ouilder  is 
going  to  help  him  to  get  iiis  money 
justly  due   him. 

"In  the  preparation  ot  th:o  niodol 
liti'  law  the  banks  and  loan  associn 
t  ons  and  the  supply  men  will  see  to  it 
that  their  interests  are  fully  protected, 
but  if  the  contractors  are  divided 
among  themselves  a.s  to  whi'r-j  their 
lirit  of  interest  runs,  tn.^y  will  be  very 
apt  to  find  themselves  in  this  matter, 
as  in  others,  left  holding  the  sack  due 
to   their  lack   of  co-operation." 


DECLINE      IN      Bl  ILDING      COSTS 
SURVEY     SHO\VS 


NEW      ROOFING     TILE      PROCESS      IS 
REPORTED 


With  contractors  throughout  the 
nation  paying  4  per  cent  less  for  basic 
materials  during  December,  1925,  than 
the  same  moiitli  of  the  i)rev!ous  year, 
building-  costs  are  iiielining  toward  still 
lower  levels  this  year,  it  is  Indicated 
in  reports  from  the  Associated  Con- 
tractors of  America,  with  headciuarters 
in  Washington.  Similar  conditions  lo- 
cally are  reported  by  the  Industrial 
Association   of   San   Francisco. 

Competition  is  stimulating  business 
by  reason  of  the  nation-wide  building 
boom,  but  the  usual  accompanying 
condition  of  higher  cost  of  building 
materials  is   being   reversed   this   year. 

Wages  are  remaining  stationarj-. 
.Mthough  workers  in  the  East  are  re- 
ceiving a  higher  rate  than  on  the 
Pacific  Coast,  the  rejiorts  point  out  that 
inclement  weather  keeps  the  Eastern 
men  from  their  .jribs  from  three  to 
four  months  a  year,  as  against  about 
two   weeks   loss   <f   lime   in   California. 

In  the  West  there  still  prevails  a 
lively  demand  from  new  living  quar- 
ters. Construction  in  J925  was  8  per 
cent  greater'  fhfln  ftv  1 92-1 -throughout 
the  United  States.    ■ 


Perfection  of  a  new  process  by  which 
roofing  tile  is  manufactured  in  in- 
numerable shades  of  combinations  of 
purples,  reds,  gunmetals,  tans,  russet.'< 
and  all  similar  blended  colors  by  the 
Los  Angeles  Pressed  Brick  Co.,  is  an- 
nounced by  R.  D.  Hatton,  general  man- 
ager and  vice  president  of  the  insti- 
tutk  n. 

Three  years  of  unremitting  research 
and  e.xperiments,  he  announced,  cul- 
minated in  the  production  of  a  trial 
lot  of  tile  that  has  been  declared  by 
experts  to  be  an  entirely  new  depart- 
ure that  will  mark  an  important,  for- 
ward  advance   in   the   industry. 

.\pproximately  75,000  tiles,  the  pro- 
duct of  three  kilns,  were  turned  out 
under  the  new  process  and  eagerl.v 
snapped  up  by  local  builders  who  have 
been  following  the  experiments  closel.v. 

An  unusual  feature  of  the  new  pro- 
cess ,  it  is  reported,  lies  in  the  fact  that 
reds  and  all  variation  of  this  color  are 
obtained  solely  by  flashing  or  burn- 
ing without  the  use  of  mixed  clay  as 
has  been   the  custom   In   thi-  past. 

tlolds.  greens  and  the  score  of 
«>niilar"*blen*ds  are  obtained  by  -still  ii 
different  method,  th^  n4tnre  of  MhTclr 
is  kept  secret  for  the  prcse'nt. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  National  Industrial  Conference 
Board  recently  compiled  a  chart  show- 
ing the  value  of  a  dollar  in  various 
cities,  in  relation  to  the  cost  of  living. 
This  chart  was  made  by  taking  an 
average  of  expenditures  of  wage  earn- 
ers and  medium  salaried  workmen  in 
ninety-two  localities.  Using  the  aver- 
age as  a  basis  It  is  found  that  the 
average  dollar  in  Baltimore  has  a  pur- 
chasing power  of  $1.15  as  compared  to 
the  country  as  a  whole,  whereas  the 
average  dollar  in  Seattle  has  a  pur- 
chasing power  of  only  75  cents.  Other 
cities  where  the  dollnr  has  a  pur- 
chasing power  less  than  the  average 
are  as  follows:  Detroit  82  cents;  Jack- 
sonville  85  cents;  Cleveland  87  cents; 
Buffalo  93  cents;  Chicago  97  cents;  St. 
Louis  97  cents;  Philadelphia  98  cents; 
New  York  98  cents.  In  Denver  and  Kan- 
sas City  the  purchasing  power  of  the 
dollar  is  $1.  Among  the  cities  where 
the  dollar  has  a  purchasing  power 
above  the  average  are  the  following: 
Indianapolis  $1.03;  IMinneapolis  $1.0d-. 
Bc{i.:A  fi  r'S   and  Cinclnno-ti  Ii.l3. 


Henry  J.  S'chweim  has  been  appoint- 
ed chief  engineer  of  The  Gypsum  In- 
dustries, Chicago,  111.,  succeeding  the 
late  Virf;  !  G.  Marani  who  served  the  in- 
dustry in  that  capacity  for  many  years. 
Mr.  Schweim  received  his  engineering 
education  at  Armour  Institute  of  Tech- 
nology. Ke  was  associated  with  Mun- 
die  &  Jeiuon,  architects,  with  the  Na- 
tional Fii'eproofing  Company  as  chief 
draftsman  and  with  the  United  States 
G.vpsum  Company  as  sales  engineer,  su- 
jxrvi.sor  of  .sales,  testing  engineer,  and 
us  district  manager.  During  the  war 
lie  was  sent  to  New  York  to  serve  tbe 
government  in  securing  supplies  of 
.ivypsum  building  products  and  to  act 
in   engineering  advisor.v  capacities. 


The  Minneapolis  .Tournal  in  a  recent 
^snt.-  says  that  the  -i;t>-.- very  of  what 
L  believed  to  be  the-  largett  body  o. 
iron  ore  on  the  North  American  con- 
tinent is  announced  from  Toronto,  Ont. 
The  ore,  the  newspaper  says,  is  lo- 
cated 40  miles  west  of  Fort  Williams. 
It  is  magnetite  and  tests  14  points 
higher  than  the  Mesaba  ore  in  Min- 
nesota. After  it  is  crushed,  the  story 
savs  it  vields  05  per  cent  iron,  free 
of  "moisture.  After  testing  five  tors  of 
sample  ore,  the  story  says  the  TTn-- 
versity  of  Minnesota  rtp-rts  it  ot  tne 
highest    quality    treated    there. 

Redwood  mills  in  llumboUU  and 
Mendocino  counties  are  in  the  midst  of 
a  rc-i.lanting  program  involving  this 
year  the  setting  out  of  20  new  red- 
wood for  every  one  cut  into  lumbe-, 
according  to  R.  E.  Hammatt,  secrctar.v- 
manager  of  the  California  Redwood 
Association,  is  about  double  the  amount 
of  last  year's  rcpla.-  .^n-.t.  .\  total  of 
approximately  2500  young  trees  will 
have  been  planted  by  the  end  of  the 
season. 

Cable  dispatches  nnnounre  the  mer- 
ger of  leading  Rhine  and  Rhur  steel 
Tndustries  into  a  gigantic  General  Elec- 
tric Company  organization  with  total 
capitaM/.ation  of  $150,000,000.  This  is 
apparently  an  organization  p-cparate 
from  the  great  A.  E.  G.  or  General 
Electric  Company  of  Germany,  which 
prior  to  the  world  war  dominated  the 
steel  and  iron  business  as  well  as  the 
electrical   business   of   Germany. 

Th'rt-^'-seven  billion  feet  is  the  esti- 
TY^atp  made  by  the  census  bureau  of  the 
1925  lumber  cut  in  the  United  States. 
A  guess  is  also  made  of  a  billion  and 
a  half  to  the  Atlantic  coast;  total 
waterhorne  shipments  from  the  Pacific 
northwest  are  placed  at  4,700,000,000 
feet. 

The  r.ew  Itl  R5  000.0(10  nublic  bU'ld''ngs 
bill,  p-ovid'ng  new  federal  buildings 
for  scores  of  American  cities,  was 
favorahlv  reported  to  the  Senate  by  the 
Senate  public  buildin^zs  committee.  The 
report  was  submitted  l^y  ^(♦nttto'i"  FeV- 
nalH,  nWUfe'licVtl  6^  ^^aTn^. 


The  National  Lumber  Manufacturers" 
Association  has  issued  a  call  for  a 
trade  extension  conference  in  Chicago, 
Feb.  15-16,  to  determine  on  a  plan  to 
promote  the  use  of  lumber.  Lumber 
manufacturers,  it  is  asserted,  are 
ilarni'.'d  at  the  inioads  of  lumber  £i;b- 
i'itui-t..  duj  tj  aggressive  advertisins- 
and  jii:rv;hand:sjns'  campaigns  arid 
ha-/;  ur.dortakaij  to  arouse  the  iri.- 
duitry  to  tho  seriousness  of  the  situa- 
tion. 


Schooner  J.  B.  Stetson  of  the  A.  B. 
.Johnson  Lumber  Company,  running  in 
an  85-mile  gale  off  the  Oregon  Coast 
on  .Jan.  15,  lost  one-half  her  cargo  of 
lumber.  The  schooner  sailed  from 
Grays  Harbor  with  a  cargo  of  716,000 
feet  of  lumber.  The  loss  is  estimated 
;it    .■|!.")000. 


C.  H.  Windham,  city  manager  of  Long 
Beach  for  the  past  three  years,  has 
tendered  his  resignation  to  the  city 
council  with  the  request  that  it  be- 
come effective  on  or  before  .-\pril  1. 
The  manager  declared  his  resignation 
was  prompted  by  offi-rs  of  more  re- 
munerative   employment^ 

rroceedings  have  b^en  started  by 
the  Oakland  city  council  to  make 
Twenty-second  street  a  100-foot  boule- 
vard f  om  the  western  waterfront  to 
Lake  Menitt.  The  improvements  will 
invlvc    an    expenditure    of   $2,00n,nnn 


H.  1'.  Vo.gtnsen.  president  of  the 
Vogcnsen  Construction  Company  of 
letaluma,  has  been  elected  a  director 
of  the  Sonoma  County  National  Bank, 
succeeding  Henry  Meyeiholtz,  de- 
ceased. 


Tlie  Cal  fornia  Conc;ete  Pipe  Manu- 
facturers" Association  has  selected 
Sacramento  as  the  meeting  place  for 
its  next  quarterly  conference.  This 
meeting  will   open  April   2nd. 


San    Francisco   Board    of   Supervisors 
votes    to    employ    only    citizens    in    the 

constmcti^->n    of   public      buildings      and 
other  municipal  works. 


Upholding  the  stand  taken  by  the 
marble  and  tile  contractors  in  op- 
posing the  existing  strike  of  the  local 
marlde  and  tile  setters'  union,  the 
Southern  Ctalifornia  chapter  of  the 
-American  Institute  of  Architects  at  its 
annual  meeting  passed  a  motion  de- 
fining the  position  of  Los  An.geles  ar- 
chitects in  this  matter.  The  motion 
was  made  by  Architect  John  C.  Austin, 
who  stated  that  the  prosperity  of  the 
city  was  dependent  on  the  furtherance 
of  the  open  shop  plan.  "We  are  not 
against  unionism;  we  are  for  American 
freedom,"  he  said.  Thfe  motion  follow- 
eCl  an  address  by  D.  M.  Mills,  first  vice 
president  of  the  Musto-Kf!cpa.n  Co.,  wht> 
spc'ko  al  length  on  l h;  existing  strike. 


The  foUowiHg  were  awarded  archi- 
ects'  certificates  at  a  meeting  of  the 
California  State  Board  of  Architecture, 
Southern  District,  Jan.  6:  William  P. 
Lodge,  3928  Orange  Ave.,  San  Diego; 
Robert  H.  Ainsworth,  975  Garfield 
Ave.,  Pasadena;  David  D.  Smith,  1259 
Third  St.,  Santa  Monica;  and  Lambert 
A.  Franson,  507  W  5th  St.;  Max  Charles 
Drebin.  919  N  Kenmore  Ave.;  Clarence 
A.  Kelso,  1316  Washington  Bldg.;  Al- 
bert R.  Ritter,  1168  W.  Edgeware  Rd., 
and  John  Thomas  Payne,  426  Western 
Mutual    Life   Bldg.,   all  of  Los  Angeles. 

Leonard  F.  Starks  &  Co.,  architects 
and  engineers,  with  offices  in  the 
Ochsner  Building,  Sacram.ento,  an- 
nounce the  firm  has  changed  its  name 
to  Starks  &  Flanders  All  work  now 
undir  contract  will  be  taken  over  and 
completed  under  the  name  of  Starks  & 
Flanders. 


Skow  &  Hastings  have  opened  of- 
fices at  10  Bonifacio  Place,  Monterey, 
and  will  specialize  in  architecture  and 
general  contracting.  The  (inn  is  in 
the  market  for  catalogs  and  prices  on 
all  type  of  building  materials  and 
equipment. 

Sylvia  Lagomarsino,  San  Krancl.sco 
contractor,  died  in  Petalunia  Frb.  1 ', 
as  the  result  of  a  wound  uih  a  I  • 
calibre  revolver,  fired  by  a  g;uin' 
keeper  at  Tubbs  Island,  Sonoma  county, 
on  Jan.  2.     He  was  36  years  of  ago. 


Denison  F.  Rease,  retired  contractor 
of  Santa  Cruz,  died  In  that  city,  Jan. 
14.  Rease  was  77  years  of  age  and  a 
I  alive   of  Wisconsin. 


Arthur  S.  Pent,  president  of  Bent 
Prothors,  .cncral  contractors  of  I..0S 
/ngeles,  has  been  elected  president  of 
ihe  Lfts  A-np'ol?^  CJl^'"^^^''  ^^  Cortimet-ce. 


Paul  G.  Rcdington,  cliicf  of  tho  Cali- 
fornia district,  V.  S.  Forest  Scrvic-',  has 
been  promoted  to  a.^si'tant  forestei- 
with  hoad(|uarters  In  War.h^ngton.  DC. 
The  announcement  is  made  l>y  Chief 
Forester  Wm.  P.  Grerley. 

J  H.  Fitzmauricr,  Oakland  general 
contractor,  has  purchased  property 
with  area  of  38,000  srinar^  foet  m 
Hannah  street  near  R2nd  ^Toet,  Oak- 
land, a-nft  -vyril  (JstaLlish  a  rtia  erial 
yard.  *  ' 
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ORGANIZATION  NEWb 


tlon   ill    ihln   drpjirifiK  ni 


:  S.>LTHEU1V    EXCIIAIVGE: 

Practically     the    entire     membership 

.the   Orange   County   Division   of   the 

|S    Angeles    Builders'     Exchange    at- 

ded     the     opening     meeting    of     the 

r,  held  at    the   Elks'  Club,   Anaheim, 

n.  5,  accord. ng-  to  Wm.  J.  Kelly,  sec- 

ta:y    of   the   division,    ['resident   O.   T. 

^oore,    gencial    contractor      of      Santa 

Ina,     piesided     at     the    meeting.     Paul 

iantrw   rthy,   secretary-manager  of  the 

ib.s    Angeles    Exchange,    gave    an    out- 

Ino    of    the    work    which    the    organiza- 

ioi)   plans  for  tlie  new  year.  One  of  its 

ibjfctives  will   he  the  liccn.'Sing  of  con- 

ractors.    It    will    also    give    its    support 

o    the    movement    to    cmbat    "govern- 

rient  in   business"  which   has  now  tak- 

n    on    a    naton-wide    scope.    Mr.    Lang- 

vorthy     announced    that     efforts     were 

leing    made    to   secure   a   large   delega- 

iun    to    attend .  the    convention    of    the 

>Jational    Association    of    Builders'    Ex- 

ihanses    at    Ok'lahdma    City    Feb.    23    to 

!5    inclusive.    Elmer    Schaniel    was    in- 

.roduced  .'aS'   the    neAv    manager    of    the 

grange    County    Exchange. 


^Oi^  aV--  ..A  V.    ^  V^ 


INDrSTitl.lL.     ASSOCIATION     I^LECTS 


At   the   annual   election   of.  oflicers-  of - 
the    Industrial       Association       of       San 
Francisco,    the    following   were   chosen: 

President,  J.  W.  Maillaird  Jr.  of 
Mailliard  &  Schmieden:  first  vice  presi- 
dent, I  arl  K.  Heise,  district  manager 
Westinghouse  Electric  and  Mfg.  Co.; 
Second  vice  president,  A.  J.  Kleimeyer, 
vice  president  Fierce-Arrow  Pacific 
Sales  Co.;  third  vice  president,  B.R. 
Funsten,  vice  president  Walton  N. 
Moore,  Dry  Goods  'Co.;  fourth  vice 
president,  H.  Q.  Hawes,  vice  president 
ot  H.  K.  McCann  Co.;  secretary,  li.  H. 
Ivory,  manager  Personal  Department 
Standard  Oil  Co.,  and  theasurer,  S.  S. 
Kauffman,   president   II.    S.    Crocker   Co. 


IMMIGRATION  FIGURES 


According  to  a  recent  report  issued 
by  the  Department  of  Labor,  307,522 
male  immigrants  were  admitted  to  this 
C  untry  during  the  fiscal  year  ending 
June  30th,  1925.  Of  this  number  12,305 
were  carpenters;  2550  were  painters 
and  glaziers;  1197  were  plumbers;  3276 
were  masons;  521  were  stone  cutters 
and  512  sheet  metal  workers.  During 
this  same  period  83,552  common  labor- 
«.'  s  weMe  admitted.  Figures  are  not 
available  showing  the  classifications 
of  people  leaving  the  country  during 
P  St  f  seal  year,  but  in  all  prob- 
ly    the    net    gain    of    immigration 

•  e,  emigiation  is  almost  negligible. 
Thus  aniDtlier  strong  argument  In  fa- 
voi  of  apprentice  training  in  the  con- 
struction   industry    is    presented. 


BERKELEY      EXCILVXGE      GROAVING 


Five   new    members    were   admitted 
to  the   Berkeley   Builders'   Exchange   at 
the  regular  weekly  meeting  of  the  or- 
ganization on  Jan.   15,  according  to  W. 
0.   Tooze,   secretary.   These   were:   M.   I. 
Bernard  and  Co.,  paints;  Western  Roof- 
o.,      compositi'n      roofing;      Sol. 
•       ~     o--^„r"i    contnctor;      E.      C. 
.e    cent  actor   and    H.    V. 
plastering   contractor. 
,     e    .nnge  has  voted  to^m-eet  Tues- 
>^ia{jH  und  not  Fi  iitey  as  hWS^ 


S.    F.    Employ  men  L    ou 


.UC 


The  natiimal  character  -^f  the  Em- 
ployment Service  featured  by  the  Four 
National  Engineering  '  Societies  has 
been  further  demonstiated  by  the 
opening  on  December  15th  of  a  San 
Fruncisco  Office  in  the  Mechanics  In- 
stitute Bu.lding,  57  Post  Street,  San 
Francisco.  The  Engineers'  Club  of  San 
Francisco  occupies  the  top  floor  of 
lh<!   same   building. 

The  San  Francisco  office  will  be  un- 
der the  auspi<'es  of  the  San  Fiancisco 
Sections  of  the  four  Societies  and  also 
of  the  San  Francisco  Engineers'  Club 
and  the  California  Section  of  the 
American  Chemical  Society.  Mr.  New- 
ton D.  Cook  assumed  office  as  man- 
ager of  the  San  Francisco  Service  on 
January  1st.  The  personnel  of  the  San 
F'rancisco  Advisory  Committee,  which 
is  in  direct  charge  of  the  office,  fol- 
lows: F.  H.  Fowler,  chairman,  A.S.C.E., 
two  year  term;  F.  R.  George,  A.I.E.E., 
one  year  term;  Wilbur  H.  Grant,  A.I. 
M.E.,  three  year  term;  Ely  C.  Hutchin- 
son, treasurer,  engineers'  Club,  one 
year  term;  Warren  II.  McBrydc,  A.S. 
M.E.,' three  year  term;  L.  H.  Duschak, 
secretary,   A.C.S.,   two   year  term. 

Arrangements  have  been  made  to  co- 
operate with  the  Community  Place- 
ment Bureau  of  San  Francisco.  Mr. 
McBryde,  one  of  the  mem- 
bers  of  the  San  Francisco  Advis- 
ory Committee,  is  also  a,  member  of 
the  Board  of  Directors  of  the  Commun- 
ity Placement  Bureau.  The  Engineers' 
t  lub  of  San  Francisco  contemplates 
securing  new  quarters  and  several  en- 
..gineering  organization  activities  may 
occupy    the    same    building. 

In  each  of  the  cities  where  offices 
have  been  or  will  bf»  opened,  Advisory 
Committees  composed  of  representa- 
tives of  the  Local  Sections  of  the  Four 
National  Societies,  and  in  addition  rep- 
resentatives of  any  other  local  organi- 


>-ation  vvnioi  iii.iy  n  ■ 
nianagemen...  w.ll  hav 
|jervisi.in   •  f  ihn   m  imir     '• 

partivJUlar      uffitc      and      eacn       ,\  ,  . ,      .1 

a  pa.d  manager  in  direct  chai'ge  of  de 
tails. 

The  Engineering  Societies'  Employ- 
ment Service  is  now  In  the  third  year 
of  its  administration  under  the  present 
policy,  whereby  those  enjoying  the 
l)enefit  of  the  Employment  Service 
contribute  toward  its  support.  The 
.National  Societies  have  continued  their 
contributi  ns  toward  the  financing  of 
the  Service  and  the  additional  income 
derived  from  those  placed  through  the 
Service  has  made  possible  its  extension 
to  other  cities.  As  the  off.ces  in  these 
other  cities  become  self-supporting  the 
national  funds  which  make  possible 
their  inaugurati:n  will  be, diverted  to 
other  cities  until  there  will  have  been 
established  at  various  strategic  Indus- 
trial points  a  sufficient  number  of  of- 
fices to  take  care  of  the  placement  of 
engineers  on  a  national  scope.  An  im- 
portant part  of  the  Service  emprises 
the  issuance  each  week  of  two  bulle- 
tins, one  which  goes  to  men  seeking 
opportunities,  and  the  o.her  to  em- 
ployers who  are  looking  for  qual.fied 
enuineers    for    their   pers.nnel. 

The  placement  of  engineers  is  lim- 
ited exclusively  to  the  members  of 
the  participating  organizations,  al- 
though service  is  given  without  re- 
striction to  all  concerns  looking  for 
engineers. 

During  the  period  that  the  new  pol- 
icy has  been  in  vogue,  there  has  been 
an  increasing  demand  upon  the  En- 
gineering Societies'  Employment  Ser- 
vice for  high-grade  engineers,  and 
prominent  executives  of  the  country 
are  coming  to  look  to  the  Service  for 
aid  in  filling  important  executive  and 
cng  neering    positions. 


NATIONAL      DUILDEUS'      EXCHANGE 
MEET   DRAWING    NEAR 


The  annual  convention  of  the  Na- 
tional Association  of  Builders'  Ex- 
changes will  be  held  in  Oklahoma  Cit^ 
February  23,  24  and  25,  according  to  an 
announcement  of  Wm.  11.  George,  presi- 
dent of  the  San  Francisco  Builders  Ex- 
change, who  announces  efforts  are  be- 
ing made  to  secure  a  big  delegation 
from  Northern  California  to  take  part 
in  the  important  topics  to  be  discus- 
sed at  the  meet.  Reports  from  South- 
ern California  are  to  the  effect  that  a 
large  delegation  will  attend  the  con- 
vention. 


over  which  Arthur  Hobbs,  president  of 
the  society,  was  toastmaster. 

The    play,    sponso.ing    the    proir.o'iM 
of  the  electrical  .ndusir.v   ana  ■■    e     ■■ 
iiig  a  ni'ie-  e.\ten--ive    js 
vveis    pUi    on    b>     uob    _   . 
^  >  r,    Leo   Gianini     ,nj 

Fol.owii.g    111.     p 
business  roUviiic   v\a:>   la 

Guests     f..r     lIic     c-.    . 
Moses    of    the    LniVer^a..     ^^i    ^^.  .^.     ■■ 
agricultuial  school  at   Davis   anu  »_.   i:.. 
Sedgewick,   district   manager   of    the    I'. 
G.  &  E.  at  Dixon. 


PROTEST       STl  DENTS'      LABOR      ON 
SCHOOL    BUILDING 


SACRAMENTO        ELECTRICAL        MEN 
BANCIUET 


Electrical    Society    was   h -Id   Jan.    13    in 
the    L'.n-l    Hotel.       A    eomed\     skit    en 
titled    "What      Price      Lighting."      wr 
given.     The  plky-let   fe«!up^  tbe  onto 
lainmenl   wliich   f'oUb'wVd     a     lianciuot 


Protests  against  high  school  students 
being  permitted  to  help  finish  con- 
struction work  at  the  Burlingame  high 
School  was  made  by  officials  of  the 
Building  Trades  Council.  The  oTici.ils 
contend   that   the  wo  k   -'-■-•■•rt 


to    ob' a.  .        _    ••■     -:■  •        .      •       ■- '  :XtXX:'J 
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oA.  .ABOR  VS.  CONTRACT  WORK     Q^^^tity   Survcying   Secret 

Of    Successful    Contracting 


The  relative  merits  of  day  labor  and 
contract  work  for  public  construction 
are  being  weighed  by  a  special  com- 
mittee of  the  Chamber  of  Commerce  of 
the  United  States  as  an  economic  prob- 
lem affecting  all  taxpayers. 

How  important  it  is  may  be  gathered 
from  the  fact  that  of  the  $6,000,000,000 
expended  annually  on  public  works  by 
the  American  people,  approximately 
$500,000,000  is  expended  by  the  day 
labor   method. 

"The  federal  government,"  th'^  com- 
mittee finds,  "is  doing  its  own  reclama- 
tion projects,  flood  control  and  ship- 
building. Approximately  1100,000,000 
has  been  so  expended  by  the  Reclama- 
tion Service.  The  1924  report  of  the 
Army  Engineers  indicates  that  ap- 
proximately two-thirds  of  annual  ex- 
penditures of  $40,000,000  to  $60,000,000 
for  river  and  harbor  improvement  and 
maintenance  are  being  made  by  day 
labor.  Some  states  are  building  their 
own  highways.  Irrigation  districts  are 
building  huge  dams  and  canal  systems 
without  taking  bids.  Counties  are  using 
their  own  forces  in  the  construction  of 
hospitals,  roads  and  bridges.  City  of- 
ficials are  building  schools,  streets,  en- 
gine houses  by  the  same  method. 

"It  is  obvious  that  the  economic 
soundness  of  a  method  employed  for  the 
expenditure  of  such  a  vast  part  of  the 
taxpayers'  money  is  a  matter  of  im- 
portant   public   concern." 


By    Chas     Burton,   Quantity    Surveyor 


COTTRELL,,      HIGHW.AY      EXGI\EER, 
OPENS    SAN    FRANCISCO    OFFICE 


C.  C.  Cottrell,  nationally  known  au- 
thority on  good  roads,  has  organized  a 
firm  for  the  practice  of  consulting  en- 
gineering with  offices  in  San  Fran- 
cisco. 

Associated  with  Cottrell  in  the  new 
firm,  which  is  known  a~  *"'^  Co'trel) 
Engineering  Corporation,  is  I-"l  >.v(l  ' ). 
Booe,  former  secretary  of  the  Xevudn 
State  Highway  Department  and  treas- 
urer of  the  Western  County  Ollicials' 
Association  and  Secretary  of  the  Ne- 
vada County  Commissioners'  Associa- 
tion. Offices  have  been  opened  at  363 
Pine  Street,  San  Francisco.  Cottrell, 
who  is  consulting  engineer,  of  the  Cali- 
fornia State  Automobile  Association, 
will  remain  in  this  capacity  dividing 
his  time  between  private  practice  and 
his  duties  with  the  Association. 

From  1913  to  1917  Cottrell  was  su- 
perintendent of  construction  and  main- 
tenance for  the  California  Highway 
Commission  and  was  later  State  High- 
way Engineer  of  Nevada.  He  left 
Nevada  to  become  manager  of  the  Good 
r^oads  Bureau  of  the  Automobile  As- 
sociation and  after  a  two  year's 
absence,  during  which  time  he  was  en- 
gased  in  private  practice,  he  returned 
recentl.N-  lo  the  Association  in  the  ca- 
pacity uf  Consulting  Highway  Engi- 
neer. He  is  a  member  of  the  .\nierican 
Society  cf  Civil  Engineers. 


THIRTl-TAVO    BKICK    PL.-VNTS    IN 
$8,04)0,000  MERGER 

T'ress  dispatches  from  Kansas  City, 
Mo.,  under  date  of  Jan.  16,  carry  the 
following  message:  Announcement  of 
an  $S,000,000  merger  of  32  southwest- 
ern bi  ick  plants  was  made  here  today 
f'lllowing  a  meeting  of  representatives 
I'f  the  concerns  affected.  Harry  Allyn, 
New  York,  has  been  named  president 
•  f  the  huge  corporation  which  includes 
brick  in  Missouri,  Oklahoma.  Iowa  and 
KansHS.  C.  K.  O'Brif-n  .\>w  York,  will 
be  secretary-treasurer  and  J.  M.  At- 
wood,  Kansas  City,  general  counsel. 
Other  officers  were  to  be  chosen  today. 
The  average  annual  gross  business  of 
32 'eompanies  has  been  above  $4,000,- 
COO,    it   was   said.  '  ■  '  ■        ••^' 


Quantity  Surveying  is  one  of  the  big 
secrets  of  successful  contracting.  How- 
ever, a  quantity  survey  that  is  not 
backed  by  absolute  accuracy  is  value- 
less, as  many  a  contractor  has  learned 
to  his  cost. 

A  quantity  surveyor  in  order  to  give 
successful  service  to  his  clients  must 
be  one  who  has  been  vigorously 
grounded  in  th.e  fundamentals  of  his 
profession. 

The  writer  recalls  the  emphasis  that 
was  placed  upon  accuracy  by  his 
European  instructors.  "Accuracy,  ac- 
curacy," was  their  cry.  The  examina- 
tion to  qualify  for  instruction  in  quan- 
tity survey  was  similar  to  that  of  an 
architect. 

For  the  past  20  years,  14  of  those 
years  being  passed  In  your  midst,  the 
writer  has  given  his  clients  just  what 
his  former  instructors  emphasized, 
namely,   Accurate   Quantities. 

The  advantages  of  a  quantity  sur- 
vey are: 

(1)  That  it  gives  the  contractor  an 
independent  check  on  his  ow^n  quantity 
estimates. 

(2)  It  places  bidders  on  the  same 
basis  regarding  quantities. 

(3)  It  saves  the  contractor's  time 
in  going  through  the  mass  of  intricate 
detail  in  taking  off  his  own  quantities. 
However,  again  it  should  be  em- 
hasized  that  unless  the  check  is  ac- 
curate it  is  valueless. 

It  would  without  doubt  surprise  many 


readers  to  learn  of  the  numerous  in- 
stances where  contractors  have  been 
successful  in  securing  the  larger  con- 
tracts by  using  his  system  of  quantity 
survey. 

Quantity  surveying  received  na- 
tional recognition  in  a  leading  maga- 
zine recently.  The  writer  of  the  article 
therein  set  forth  to  quite  a  lengthy 
extent  its  advantages.  He  says,  in 
part:  "Placing  all  bidders  on  a  better, 
uniform  competitive  basis,  and  saving 
a  great  economic  waste  in  the  matter  i 
of  duplication  of  effort,  for  under  the 
old-fashioned  system  every  man  takes 
off  his  own  quantities." 

The  correspondent  goes  further  and 
says,  "Many  a  good  contractor  might 
be  a  poor  hand  at  reading  plans  and 
figures,"  and  quotes  one  large  New 
York  contractor  as  saying,  "More  con- 
tracts are  lost  by  an  incorrect  know- 
ledge of  quantities  than  bad  judgment 
in  figuring  prices;  with  his  feet  on  the 
ground  in  this  matter  of  quantities,  and 
a  good  organization,  the  contractor 
has  something  definite  to  sell,  the 
ability  to  figure  close,  do  an  honesi 
job  and  make  a  profit." 

The  success  of  a  contractor's  enter- 
prise rests  largely  on  his  quantities,  as 
this  is  the  basis  of  all  calculations,  and 
governs  what  he  has  .  to  spend  for 
labor  and  materials  of  every  kind. 

The  next  time  you  have  an  important- 
job  to  figure  give  the  qtlantity  surveyor 
a  trial  and  realize  that  an  independent 
accuiate  quantity  survey  means  more 
p.ofitable   jobs   for   you. 


Steel   Costs   May   Be   Reduced 

Through    Use    Of   Silica    Gel 


A  considerable  decrease  soon  in  the 
cost  of  p:"oducing  steel,  refining  petro- 
leum and  in  i  efrigeration  is  predicted 
by  Dr.  W.  A.  Patrick,  professor  of 
chem'stiy  at  John  Hopkins 
University,  according  to  word  from 
Baltimore.  Dr.  Patrick  based  his  pre- 
dication upon  the  practical  application 
now  being  made  of  a  substance  he 
invented  during  the  war  known  as 
sil  ca  gel,  a  collodal  silica  which  pos- 
sesses   great    absobent    qualities. 

Dr.  Patrick  said  that  a  steel  mill  in 
England  was  using  the  p  ocess  suc- 
cessfully and  that  the  United  States 
Steel  Corporation  had  plans  under  way 
to  inotall  tl  e  new  system  in  one  of 
their  plants,  that  a  New  England  com- 
pany was  manufacturing-  refrigerator 
cas  based  upon  the  use  f  silica  gel 
rnd  that  the  Taulsboro,  N.  .1.,  plant  of 
the  Standard  Oil  Company  was  using 
the  new  m  ae;  al  in  the  refinement  of 
le  roleum. 

S  I'ca  g' 1,  he  expl  lined,  is  made 
with  witer  glass  ;ind  acids.  It  forms 
a  substance  which  resembles  coarse 
sand,  hut  contains  innumerable  pores 
so  fine  that  they  cuinot  be  seen  even 
I  nder  the  I  igi:e  t  p  iwered  microsc  pe. 
1  r  m  the  .ibsorb-nt  qualities  of  the 
r!ubs'anc<>  he  estimates  that  the  sur- 
frce  of  the.'sp  pores  in  one  gram  of 
rilira  gel  would  cover  half  an  ao  e.  Its 
acti  n  depends  upon  the  capillary  at- 
•'-;ict  (jn  if  '.he  tine  tubes  which  ramify 
it. 

Dr.  I'.itrick  said  the  new  product 
w.  uld  also  make  it  possible  to  obtain 
gasoline  fioni  natural  gas  at  slight 
expense    iuul    bell^rne    from    co\i^.    oven 


pas.  These  uses  by  no  means  exhaust 
its    possibilities,    he    said. 

In  the  manufacture  cf  steel,  he 
said,  silica  gel  had  increased  output 
1  '  per  cent  and  decreased  the  cost  o( 
coke  15  per  cent.  By  far  the  greatest 
volume  of  substance  passing  through 
a  blast  furnace,  he  explained,  is  air, 
about  50,000  cubic  feet  of  which  passes 
through  a  good  sized  furnace  every 
ininute  by  operation.  Water  vapor  in 
this  air  hitherto  has  caused  consider- 
able difficulty  in  operation,  particu- 
lai  ly  as  it  varies  with  weather  condi- 
tions. By  putting  the  air  through  sil- 
ica gel  it  is  dehydrated,  practically 
all   of    the    moisture    being    removed. 

In  refining  petroleum,  he  said,  it  had 
been  found  that  the  use  cf  silica  gel 
in  removing  the  sulphur  bearing  con- 
stituents and  gum  forming  compounds 
was  a  cheaper  and  more  efficient 
metl  od  than  any  yet  devised.  These 
are  either  distilled  out  of  the  silica 
gel  and  recaptu  ed,  or  burned  out.  the 
gel    remaining    uninjured. 


SEEK  ^V.*GB  INCREASE 


Notificati  n  has  been  rece  ved  at  the 
office  of  the  ISuilders  Association  of 
Kanfa«  City  that  ths  lathers  union  will 
drmand  an  increase  ""f  $1  per  d  y  over 
the  present  rale  'f  $10  per  day  effec- 
tive March  1st,  1926.  The  hoipt  n'4-  en- 
gineeis  have  also  notified  the  con- 
tractors of  K.nnsas  City  th  't  t'^ry  w  11 
» xpect  a  similar  increase  effective  the 
,  i>i-'  rlit'-  Engineers  a '-e  n  w -receiv- 
ing   $1.12Vi    and    $1.25    per   hour.     " 


Saturday,    January    23,    1926 
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SLATK  IN  102S 


The  value  of  the  slate  sold  at  the 
quarries  in  1925  was  $12,785,000,  ac- 
cording to  the  estimates  furnished  by 
producers  to  the  Bureau  of  Mines,  De- 
partment of  Commerce.  This  was  9  per 
cent  more  than  the  value  reported  for 
1924.  Slate  reported  sold  for  roofinff, 
blackboards,  and  granules  and  flour 
showed  increase  in  both  quantity  and 
value,  while  the  other  products  de- 
creased. 

The  roofing  slate  sold  amounted  to 
477,000  squares,  valued  at  $4,900,000, 
and  increase  of  2  per  cent  in  quantity 
and  6  per  cent  in  value.  There  was  an 
increase  of  41  cents  in  the  average 
value  per  square. 

The  total  sales  of  mill  stock 
amounted  to  10,405,000  square  feet, 
valued  at  $4,110,000,  an  increase  of  4 
per  cent  in  quantity  and  5  per  cent  in 
value.  Sales  of  mill  stock  for  black- 
boards was  the  only  variety  of  mill 
product  that  showed  increased  sales— r 
23  per  cent  in  quantity  and  39  per  cent 
in  value.  The  estimated  output  was  5,- 
000,000  square  feet,  valued  at  $1,596,- 
000. 

Sales  of  structural  slate — 2,276,000 
square  feet,  valued  at  $880,000,  de- 
creased 3  per  cent  in  quantity.  Sales 
of  electrical  slate,  estimated  at  1,654,- 
000  square  feet,  valued  at  $1,355,000, 
decreased   8   per  cent   in   quantity. 

In  1925  as  in  1924  strikes  in  some  of 
the  quarries  in  the  Pennsylvania  dis- 
trict had  the  effect  of  curtailing  the 
output  of  roofing  slate  and  all  classes 
of  mill  stock.  There  were  also  strikes 
in  the  quarries  of  the  New  York-Ver- 
mont district.  The  general  demand  for 
roofing  slate  was  as  good  or  better 
than  in  1924  during  the  first  part  of 
the  year,  and  prices  were  reported 
higher  in  1925.  The  demand  for  struc- 
tural and  electrical  slate  increased 
toward  the  latter  part  of  the  year.  The 
demand  for  blackboard  material  was 
exceptionally  good  until  about  October 
when    it   slowed   down   considerably. 

The  sales  of  crushed  slate  for  roof- 
ing granules  and  flour  in  1925  was 
estimated  at  540,000  short  tons,  valued 
at  $3,685,000,  an  increase  of  5  per  cent 
in  quantity.  The  average  value  per  ton 
was   somewhat  higher  than   in   1924. 


BUILDING       TRADES       CHIEF       HITS 
BUILDING    LA\VS 


The  building  laws  of  California  are 
so  slack  that  lives  of  workmen  may  be 
legally  sacrificed  through  lawfully  con- 
structed death  traps. 

This  indictment  of  the  State's  build- 
ing laws  was  spoken  recently  by  Frank 
MacDonald,  president  of  the  State 
Building  Trades  Council,  as  chairman 
of  group  of  experts  summoned  to  the 
State  building  by  the  State  Industrial 
Accident  Commission  to  consider  new 
safety  building  rules.  The  conference 
followed  agitation  caused  by  the  death 
of  four  workmen  in  the  collapse  of  a 
building  in  Mission  street,  San  Fran- 
cisco. 

In  the  presence  of  sixteen  experts 
MacDonald  charged  that,  as  the  laws 
now  stand,  "it  is  possible  for  individu- 
als to  draw  their  own  dangerous 
plans;  while  it  permits  architects  and 
engineers  to  get  by  for  clients  with 
like   dangerous   plans." 

J.  J.  Rosedale  of  the  Industrial  As- 
sociation of  San  Francisco  likewise 
took  the  laws  and  regulations  to  task. 

Rosedale's  charge  was  objected  to  by 
R.  J.  H.  Forbes  of  the  San  Francisco 
Builders'  Exchange  and  L.  D.  Frasier, 
president  of  the  General  Contractors' 
Association. — S.  F.  Examiner,  Jan.  16, 
1926. 


Co-Operation    Lacking    in    Industry 

To    Eliminate    Irresponsible    Builder 


The  National  Bulletin  of  the  Asso- 
ciation of  Building  Trades  Employers 
with  headquarters  at  Cleveland,  Ohio, 
urges  greater  co-operation  on  the  part 
of  the  construction  industry  to  elimi- 
nate the  irresponsible  contractor.  The 
complete  message  is  published  here- 
with: 

Many  of  the  recognized  leaders  in 
the  construction  industry  are  greatly 
concerned  about  the  irresponsible  con- 
tractor. They  look  on  him  as  a  menace 
to  the  industry  and  every  effort  is  be- 
ing put  forth  to  eliminate  the  irres- 
ponsible operator  whose  only  ambition 
is  to  get  all  he  can  and  give  as  little 
as  possible. 

This  is  a  worthy  movement  and 
should  have  the  support  of  every  high 
mind-^d,  ethical  man  in  the  business. 
However,  at  this  time  it  is  our  desire 
to  treat  the  question  of  responsibility 
from  a  slightly  different  angle.  We 
are  of  the  opinion  that  a  contractor 
who  builds  according  to  the  best  of  his 
ability,  following  closely  the  plans  and 
specifications  of  the  architect,  who  uses 
the  best  materials  obtainable,  who 
employs  none  but  the  highest  skilled 
mechanics  in  the  various  trades,  who 
conducts  his  business  on  a  high 
ethical  plan,  but  who  refuses  to  par- 
ticipate in  and  actively  support  the 
organization  movement  of  his  industry 
fails  in  his  responsibility.  Perhaps  his 
sin  of  omission  is  not  as  great  as  the 
sin  of  commission  of  the  contractor 
who  deliberately  skimps  the  job,  but 
he  is  failing  in  the  discharge  of  a  duty 
and  an  obligation  which  he  owes  to  his 
industry. 

Theodore  Roosevelt  once  said, 
"Every  man  owes  some  of  'his  time  to 
the  upbuilding  of  the  profession  to 
which  he  belongs."  Every  man,  be  he 
a  cobler,  a  lawyer,  a  baker,  a  doctor 
or  a  contractor  should  take  an  active 
interest  in  the  work  of  the  association 
movement   in   his   particular  calling 

Conditions  are  rarely,  if  ever,  made 
better   in  any   field   of   human   endeavor 


Without  some  concerted  effort  on  the 
part  of  those  who  want  to  see  changes 
brought  about.  This  is  especially  true 
in  the  construction  industry.  If  pres- 
ent practices  and  abuses  are  to  be  cor- 
rected these  corrections  will  have  to 
come    from    within    the    industry    itself. 

Consideraoie  progress  was  made  in 
the  organization  movement  of  the  con- 
struction industry  during  the  first 
quarter  of  the  present  century.  There 
is,  generally  speaking,  a  better  and 
more  kindly  feeling  on  the  part  of  con- 
tractors toward  each  other.  This  has 
been  brought  about  in  a  large  degree 
through  the  frequent  gatherings  of  men 
interested  in  the  same  business  for  the 
purpose  of  exchanging  ideas  and 
thoughts. 

The  work  has,  however,  been  handi- 
capped owing  to  the  refusal  of  scores 
of  up-standing  contractors  in  every 
community  to  recognize  their  respon- 
sibility to  their  industry.  There  are 
certain  individuals  in  every  line  of  en- 
deavor in  every  city  of  the  country 
who  have  a  reputation  for  fairness  and 
square  dealing  that  makes  them 
marked  among  men.  The  influence  of 
these  leaders  is  tremendous,  once  they 
are  thoroughly  sold  on  the  idea  of  or- 
ganization, the  movement  in  that  par- 
ticular community  begins  to  grow  and 
prosper. 

As  we  enter  1926,  and  the  second 
quarter  of  the  present  century,  it  is 
the  wish  of  the  ofllcers  of  the  National 
Association  of  Building  Trades  Em- 
ployers that  this  year  and  the  ones  to 
follow  may  witness  a  greater  realiza- 
tion on  the  part  of  contractors  every- 
where of  their  duty  and  responsibility 
to  this  vast  industry.  It  is  our  hope 
that  those  who  have  been  pioneers  in 
the  movement  locally,  in  the  various 
states  and  nationally,  may  take  new 
courage  and  that  those  who  have  as 
yet  failed  to  discharge  their  full  duty 
may  be  brought  to  a  realization  of  their 
obligation. 


LABOR   CHIEF    SEES      RECORD      1926 
BUILDING 


ADOPT   FIRM    N.\.MES 


Twenty-five  per  cent  increase  in 
building  throughout  Caljifornia  over 
the  record-breaking  building  of  1925 
is  foreseen  for  1926  by  State  Labor 
Commissioner  Walter  G.  Matthewson. 
His  prediction  is  based  on  a  statewide 
survey  which  his  office  has  conducted 
recently. 

"It  is  a  most  surprising  condition," 
continued  Matthewson,  in  telling  of 
the  prospects  for  good  times  in  Cali- 
fornia, "as  we  were  expecting  the  state 
would  do  well  if  it  equaled  the  high 
mark  set  for  building  during  the  past 
year.  From  the  standpoint  of  our  office 
the  prospect  is  most  gratifying,  as  it 
means  more  activity  in  the  lumber  and 
cement  industry  and  consequently 
more  employment  both  there  and  in 
the   building   industry." 


Wm.  W.  Green,  551  Warwick  Ave., 
San  Leandro,  will  operate  in  Oakland 
under  the  trade  name  of  Greene  Hard- 
ware Company. 

California  Mill  &  Lumber  Company 
of  Alameda  is  the  firm  name  adopted 
by  Jas.  H.  Dowling  of  Berkeley  and 
Mangus  Hollested  of  Oakland. 

Manuel  Rogers,  9515  Plymouth  St., 
Oakland,  will  operate  in  that  city  un- 
der the  name  of  Andrews  Electric  Co., 
with  headquarters  at  9234  East  Four- 
teenth  street. 


CHAIR  OF  PLUMBING 


NETV    WAREHOUSE 


Construction  has  been  started  on  a 
one-story  warehouse  at  47th  Avenue 
and  the  Western  Pacific  Railroad 
tracks,  Oakland,  for  the  Acme  Gravel 
Company  of  San  Francisco.  The  cost 
of    construction    is    estimated   at    $5000. 


The  establishment  of  the  Theodore 
Alirens  Professorship  in  Plumbing, 
Heating  and  Ventilating  at  the  Carne- 
gie Institute  of  Technology.  Pittsburgh 
is  attracting  no  little  attention  from 
the  daily  press.  The  idea  of  a  chair  of 
plumbing  strikes  us  oddly  at  first,  re- 
marks the  Pittsburgh  Post,  accustomed 
as  we  are  to  association  university 
professorships  with  the  pure  science 
and  the  liberal  arts.  But  this  is  a 
practical  age.  and  an  age  of  special- 
ization and  it  can  be  predicted  that 
the  new  chair  will  be  as  productive  of 
good  as  many  of  the  chairs  In  the 
older  academic  subjects. 
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TRADE  NOTES 


F.  M.  Van  Houten  of  Santa  Cruz  and 
H.  V.  Clark  of  Kansas  City,  Mo.,  have 
formed  a  partnership  and  will  operate 
under  the  firm  name  of  Bayona  Mill  & 
Lumber  Company  with  headquarters  at 
Sant:i   Cruz. 

Frederick  A.  Kummerlander,  Jos.  L. 
Lamhert,  both  of  San  Francisco,  and 
Chas.  R.  Morse  of  Berkeley,  will  op- 
erate in  the  East  Bay  district  under 
the  trade  name  of  American  Hardwood 
Agencies    with   offices   in   Oakland. 


According-  to  reports  from  Raymond, 
Madera  county,  quarry  activities  at  the 
McGilvray-Raymond  granite  quarries, 
have  ceased.  Minor  contracts,  accord- 
ins  to  reports,  do  r.ot  warrant  op,era- 
tions. 


H.  B.  \Lill?r  and  L.  -J.  Van  Dai3e.LLi 
vriii  operate  from  Aiameaa  and  Sumi 
of.,  San  Jose,' under  the  trade  nan:e  cf 
Miller  &  Van  Dalsem,  general  plumb- 
ing, water  and  heating  appliance  con- 
tractors. 


A.  Van  Hooydonk  has  joined  the 
sales  forces  of  the  Holmes  Lime  &  Ce- 
ment Company  and  Western  Lime  & 
Cement  Company  witli  offices  at  2  Pine 
street,   San   Francisco. 


San  Francisco  Materials  Company, 
capitalized  at  $75,000,  has  been  incor- 
porated with  the  following  directors: 
R.  H.  Ruppert,  E.  O.  Oden  and  F.  L. 
Hatch. 


Kenneth  H.  Dyer,  Eldridge  T.  Spencer 
and  Jas.  E.  Burnett  will  operate  in 
the   East   Bay  district   under   the  trade 

ufiiiie     iii     Associat-l     B'jilder.s     Co.     of 
.\  lameda. 


Fred   Hayden,   A. 
fred  Daniels. 


Lindsay  and   Wil- 


Alben  Randolph  Froberg  announces 
the  removal  of  his  office  for  the  gen- 
eral practice  of  architecture  from  369 
Pine  street,  San  Francisco,  to  505 
Seventeenth  street,  Oakland. 


The  American  Co-Operative  Contrac- 
tors of  Oakland  have  been  incorporat- 
ed with  a  capital  stock  of  $20,000.  Di- 
rectors are:  F.  E.  Phelps,  D.  L.  Dobson 
and   C.   Harrison,  all   of  Oakland. 


Julius  Norman  formerly  connected 
with  the  Atlas  Mortar  Company  is  now 
associated  with  the  Pacific  Portland 
Cement  Company,   Consolidated. 


American  Hardwood  Company  of  San 
Francisco  has  leased  warehouse  and 
office  quarters  at  Russctt  and  Indus- 
trial  streets,   Oakland. 


Pacific  Paint  Company  has  opened  a 
manufacturing  and  distributing  plant 
at   1080  Fifth  street,   Oakland. 


Geo.  E.  Casseniu.s,  representing  the 
Ready  Cut  Homes  Co.,  has  opened  an 
agency  at  117  P.ir  ific  Ave.,  Santa  Cruz. 


Los  An.iieles  P.a.  .,g  Mill  sufforod 
e- tensive  damage  from  fire  on  Jan.  11. 
Vhe  main  plant  was  destroyed. 

A.  K.  Goodmundson,  roofing  contrac- 
tor, has  moved  from  2140  San  Pablo 
Ave.  to  45th  and  Clement  Ave.,  Oakland 


Construction    Council 
Organized 


to    be 
in    Southern    Section 


First  steps  toward  the  organization 
of  a  construction  council  to  represent 
the  entire  construction  industry  in 
Los  Angeles  and  vicinity  were  taken 
at  a  recent  meeting  held  in  Los  An- 
geles. Fifteen  associations  were  repre- 
sented officially  and  one  unofficially 
at  the  meeting,  which  was  called  by 
E.  W.  Hukom,  chaiiman  of  the  Build- 
ing   Busness     Relations    Committee. 

The  prcposed  construction  council 
is  the  outgrowth  of  a  plan  to  give  per- 
manent form  to  the  work  of  the  Build- 
ing Business  Relations  Committee,  for 
which  it  has  been  conclusively  shown 
there  is  a  field  in  which  it  can  operate 
for  the  general  good  of  the  industry. 
While  the  exact  plan  of  organization 
remains  to  be  determined,  it  was  the 
consensus  of  opinion  of  those  who 
?poke  in  bchaJf  of  the  movement  that 
the  council  should  deal  with  both  ex- 
cornal  and  internal  relations  of  the  in- 
dustry and  speak  authoritatively  for  it 
in  all  matters  affecting  its  welfare  and 
interest.  Both  the  Building  Business 
Relations  Committee  and  the  Construc- 
tion Industries  Joint  Committee  which 
was  formed  to  combat  government  in 
business,  will  continue  to  function 
through  the  council  when  it  is  formed, 
as   bu! eaus   or   committees. 

C.  A.  Rude,  assistant  vice  president 
of  Citizens  National  Bank,  represent- 
ing the  Bankers'  Credit  Association, 
presided  at  the  meeting.  Addresses 
were  made  by  Arthur  S.  Bent  and  F.  J. 
Twaits,  representing  the  Associated 
General  Contractors;  R.  W.  Stewart, 
representing  the  Surety  Association, 
and  others,  expressing  their  ideas  as  to 
the  need  for  and  possible  scope  of  a 
central  organization  to  function  for  the 
'  ntire  industry.  Mr.  Bent  expressed  the 
l'-.).      Lliui     the     movement    now     being 

I  t.  d  here  would  uKimately  become 
..  ae  c^nd  Architect  Jv,hn  J.  Vaw- 
.ni  d  oui  that  m^^smuch  as  many 
lie  1  cal  associations  interested 
i.tr.e  affil  ated  with  national  associa- 
tions the  tr^nd  would  be  toward  ex- 
tension of  the  movement  to  a  nati  nal 
scope. 

As  a  basis  for  working  out  a  general 
plan    for    the    proposed    council      F.      J. 


Twaits  offered.' the  following  resolu- 
tion which  was  adopted:  ' 
Resolved,  That  the  object  of  the 
organizatiLn  be  defined  as  an  or- 
ganization to  represent  all  the 
.various  elements  of  the  construc- 
tion industry  in  their  relations 
with  the  public,  and  to  deal  with 
those  problems  between  the  consti- 
tuent parts  thereof  whose  solution 
would  be  to  the  common  good  of 
all. 

It  was  explained  that  the  limitation 
proposed  on  the  questions  Which  could 
be  considered  by  the  council  was  de- 
signed merely  to  prevent  petty  con- 
troversies in  which  one  organization 
alone  was  concerned,  being  brought 
befoie    the    council. 

R.  W.  Stewart  presented  the  follow- 
mg  resolution  which  was  also  adopted: 
Resolved.  That  a  committee  of  seven 
bo  appointed  by  the  chair  to  draft  and 
present  -tc  a  meeting  of  th€se  dele- 
gates to  be  held  Jan.  27..  an  outline  of 
a  constitution  for  a  construction  coun- 
cil, such  outline  to  sugg-est  the  scope 
and  objects,  basis  of  membership,  basis 
of  financing,  if  any,  and  define  the  re- 
lati.ns  of  the  Building  Business  Re- 
lations Committee  and  Construction 
Joint  Industries  Committee,  or  any 
other  common  endeavor. 

W.  A.  Simpson  of  the  Associated 
General  Contractors,  one  of  the  spon- 
sors of  the  movement,  w^as  appointed 
chairman  of  the  committee  with 
authority  to  select  the  other  six  mem- 
bers. This  action  was  suggested  as  a 
compliment  to  Mr.  Simpson  for  the 
work  which  he  has  done  for  better- 
ment  of   the   industry. 

About  50  delegates  attended  the 
meeting  rep:eseniing  the  following 
associations  and  crafts:  Sheet  metal 
workers,  manufacturers  of  plumbing 
suppl.es,  plumbing  contractors,  heating 
LOntraciors,  plastering  contractors, 
-imtrican  Institute  of  Architects,  As- 
sociated General  Contractors,  mlU- 
worivers,  1. eating  engineers,  Building: 
Material  Dealeis'  Credit  Association, 
/  otjng  contractors,  painting  contiac- 
.0.8,  curety  Associat.on,  Bankers' 
Credit  Association,  mason  contractors 
(unofficial),  American  Association  of 
Kngineers. 


GOOD  RO.\DS  AS.SOCIATION  TO  MEET 
.\T  SANTA  MONICA 


The  United  States  Good  Roads  Asso- 
ciation which  was  organized  14  years 
ago  for  the  express  purpose  of  advo- 
cating and  leading  the  fight  for  Fed- 
eral aid  and  which  has  been  an  im- 
portant factor  in  the  remarkable  de- 
velopments of  highway  construction  in 
the  United  States  will  hold  its  four- 
teenth annual  convention  in  conjunc- 
tion with  the  United  States  good  roads 
show  and  tenth  annual  convention  of 
Bankhead  National  Highway  Associa- 
tion, in  Santa  Monica,  Calif.,  June  7  to 
12.  1926. 

x'he  convention  win  oe  held  in  the 
Santa  Monica  municipal  auditorium  and 
the  show  will  occupy  the  plaza  in  front 
of  the  auditorium.  The  permanent 
headquarters  of  the  associations  are  at 
Birmingham,  Ala.,  bxit  after  February 
1  temporary  headquarters  of  the  asso- 
ciation will  be  established  at  the  Mira- 
mar  Hntil.  where  a  corps  of  assistants 
under  the  direction  of  Director  General 
J.  A.  Rountree,  of  both  organizations, 
will  have  charge  of  arranging  the  'de- 
tails   and    publicity      of      these      great 


events   from   that   date   until   after  con- 
vention dates. 

On  the  program  will  be  governors, 
United  States  senators,  congressmen, 
state  highway  commissioners  and  engi- 
neers, contractors  and  leading  good 
roads  advocates  from  every  walk  of 
life. 


SACRAMF-XTO    PLANS    .4DOPTION    OF 
UNIFORM   BUILDING    CODE 


The  final  meeting  of  the  Pacific 
coast  building  conference,  which  met 
in  Oakland  recently,  will  be  held  in 
Sacramento  this  spring,  according  to 
City  Engineer  Allan  J.  Wagner,  who, 
in  company  with  City  Architect  James 
S.  Dean,  represented  City  Manager  H, 
C.  Bottorff  at  the  conference.  The  pur- 
pose of  the  conference  is  to  draft  a 
workable  building  code  for  use  on  the 
Pacific  coast. 
.  ''Siich  a  code  would  make  it  possible 
for  coiitractors  in  outside  cities  to 
familiarize  themseflves  with  city  regu- 
lations," Wagner  said,  '-'and  would 
serve  to  effect  a  big  saving  in  con- 
struct] n  work.  It  also  would  act  as  a 
protection  against  unscrupulous  con- 
tractors." 
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APARTMENTS 


Plans   Being   Prepared. 

APTS.  &  STORES  Cost,  $125,000 

BERKELEY,  NW  Cor.  Bancroft  "Way  & 

Union  Street. 
Six-story    steel    frame    and    reinforced 

concrete    apartment    house     (35    2- 

room    apartments    and    5    stores). 
Owner — L.  R.  Wilson  and  F.  E.  Romie. 
Architect   —   Hutchinson    &    Mills.    1214 

Webster   St.,   Oakland. 
Contractor    —    Leslie    R.    Wilson,    2425 

Bancroft  Way,   Berkeley. 


Contract  Awarded.  ..„,.„„„ 

APARTMENTS  Cost,    $135,000 

SAN   FRANCISCO       SE   Geary  and   26tn 

Five-story   concrete      (32)      apartments 

and   stores    building. 
Owner— McKJillop     Bros.,     Russ     Bids., 

San  Francisco 
Architect — None. 
Contractor — J.    S.    Hannah,    268    Market 

St.,    San    Francisco. 

To   be   Done  by  Day's   Work. 
APARTMENTS  $27,000 

SAN    FRANCISCO.      S   Chestnut    St.    100 

W  Polk  St. 
Three-story    and    basement    frame    (24) 

apartments. 
Owner — Otto  E.  Anderson,  483  15th  Av., 

San    Francisco. 
Architect— None. 


To   Be   Done   By   Day   Work. 

APARTMENTS.  Cost,    $44,000 

SAN  FRANCISCO,  S  Chestnut  131  and 
168  E  Octavia  Street. 

Two  3 -story  and  basement  frame 
apartment  buildings  (12  apart- 
ments In  each). 

Owner — Stock,  Mass  &  Sauer,  251 
Kearny  Street. 

Architect — H.  C  Baumann,  251  Kearny 
Street. 


Working  Drawings  Being   Prepared. 

APTS.   &   STORES  Cost.   $70,000 

SAN    FRANCISCO,    Mission    Distriit. 

Three-story  frame  and  stucco  apart- 
ments   (32    2-room    apts,    8    stores) 

Owner — Withheld 

.■\rchiteet — A.  J.  Horstman,  110  Sutter 
St.,   San   Francisco. 


To   Be    Done   By   Day's    Work 
APARTMENTS  Cost,   $12,400 

OAKLAND,    Alameda    Co.,    Cal.  522 

Fairmont  Ave. 
Two-story    16-room    frame    apartments 

and    garage. 
Owner— E.    H.    Moore,    2775    E-12th    St., 

Oakland. 
Architect — None. 

Plans    Being    Figured. 

APARTMENTS  Cost.   $15,000 

TURLOCK,  Stanislaus  Co.,  Calif.  Mar- 
shal   St. 

Frame  and  stucco  apartment  of  Span- 
ish  architecture    (6   apts.) 

Owner — H.    P.    Donnelly. 

Architect — G.  N.   Hilburn,   Turlock,  Cai. 

I'lans    Complete. 

APAlvTMENTS  Cost,  each  $20,000 

SAN  FRANCISCO,  N  Grove  162  and  200 
W    Scott    St. 

Two  three-story  and  basement  frame 
apartment  buildings  (12  apart- 
ments   in    each    bidg.) 

Owner  —  Sheehan  &  Woolfrey,  105 
Montgomery    St.,    S.    F. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 


To   Be    Done   By   Day's    Work. 
APARTMENTS.  $25,000 

OAKLAND.      N    Alcatraz    Ave.,    240    W. 

Shattuck. 
Two-story    35-room    frame    apartments. 
Owner — Leo    Schwortreich,    354    Hobart 

St.,    Oakland. 
Architect — None. 


To   Be    Done   By   Day'.s    Work. 
APARTMENTS.  Cost  $40,000 

SAN    FRANCISCO.      N    E   Chestnut    and 

Scott    Streets. 
Three-story    and    basement    from    (24) 

apartments. 
Owner — Chris.tiansen     Bros.,    )887     20th 

Ave. 
Architect — None. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,     $18,000 

SAN  FRANCISCO.     N  Geary  100  W  Di- 

visadero   St. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — O.  M.  Oyen,   67  Carmel  St.,   San 

Francisco. 
Architect — H.  C.  Baumann,   251  Kearny 

St  .   San  Francisco 


Bids    LO  be   Asked  Shortly 
.A.PARTJVIENTS  Cost,    $1  50, uoO 

SAN  FRANCISCO.     NE  Pacific  Ave  and 

Webster  St. 
Eight-story  and   basement  Class  A   (9) 

apartments. 
Owner   &   Builder — F.    R.    Grannis,    2450 

Steincr  St.,   S'an   Francisco 
Architect    —    Edward    E.    Young,    2002 

California    St.,    San    Francisco. 


Plans    Being    Prepared. 

APARTMENTS  Cost,     $125,000 

SAN  FRANCISCO.  NE  Gough  and  Page 
Street.^. 

Five-story  reinforced  concrete,  apart- 
ments (85  rooms;  2  and  3-room 
apts.)    70x90   ft. 

Owner — P.  Donahue. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 


Plans    Being    Prepared. 

APARTMENTS  Cost,   $60,000 

SAN    FRANCISCO.      N   Page   W   Gough. 

Three-story  and  basement  frame  and 
stucco  apartments  (54  rooms,  2  and 
3-room    apts.)    55x120    feet 

Owner — P.   Donahue. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    S'an   Francisco. 


Plans    Being    Prepared. 
APARTMENTS  Cost,   $150,000 

SAN     FRANCISCO.       X     Fell     St.     W     of 

Octavia  St. 
Six-story  reinforced  concrete  apartment 

house    (90    rooms,      2    and      3-room 

apts.) 
Owner — B.    Sassio. 
Architect    —    J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 


Plans    Being    Prepared. 

.\PARTMENTS  Cost,    $50,000 

SAN   FRANCISCO       Cor.   Fifteenth   and 

Market    Sts. 
Three-story    and    basement    frame    and 

stucco  apartments   (42  rooms  2  and 

3-room    apts.) 
v'>wner — Mr.   Zambelli. 
Architect    —    J.    C.    Hladik,    Monadnock 

Bldg.,  S'an  Francisco. 


E.  T.  Thurston 

Mem.  Am.  Soc.  Civil  Engineers 
Meinlier    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57   POST    STREET 
Kearny  6757 


Plans    Being    Preparrrl. 

Ai'AiiTMEXTS  Cost.   $60,000 

PAN  F'RANCISCO.  SE  Barker  Ave. 
and  McAllister  St. 

Three-story  frame  and  stucco  apart- 
ments, 52x100  (54  rooms,  2  and  3- 
room   apts.) 

On-ntr — Axel    A.   Johnson. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   San    Francisco. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Stuart  T.  Thomsen,  140  Blackburn, 
Watsonville,  has  had  plans  prepared 
and  bids  will  be  asked  at  once  to  erect 
t\>o  story  frame  and  stucco  apart- 
-Ticnts  in  Madison  St  near  East  Lake 
Ave.;    will    contain    6   apts. 


I'KKLIMIAARIBS    COMPLKTED 

LOS  ANGELES,  Cal. — Architect  E. 
Van  Den  Hoven,  ground  floor.  Black 
Bldg  ,  has  completed  preliminary  plans 
ror  6-story  and  ba-Seineiu  Clas.--,  B 
apartment  building  on  Alvarado  Cl.  lo 
be  built  by  the  Los  Angeles  Housing 
Corp.,  ground  floor,  Black  Bldg.;  34 
•single  and  12  double  apts.,  swimming 
pool,  bowling  alleys,  reception  room; 
48x140  feet,  reinforced  concrete  walls, 
steol  joists,  cement  hardwood  and  tile 
floors,    slate    roof;    $300,000. 


SACRAMENTO,  Cal— Geo.  D.  Hud- 
nutt.  Inc.,  45th  and  M  Sts.,  has  con- 
tract at  approx.  $36,500  to  erect  24- 
apartment  building  for  C.  B.  Crisler 
of  Klamath  Falls,  Ore.,  at  25th  and  I 
Sts.  Will  contain  1.  2  and  3-room  apts. 
Three   story   frame   and   stucco. 


BONDS 


BLVTHE.  Riverside  Co..  Cal. — Palo 
Verde  Valley  union  school  dist.,  River- 
side county,  affirmed  $60,000  bond  issue 
at  election  Jan.  9,  proceeds  of  which 
will  be  used  to  finance  erection  of  new 
school  nr.  Ripley  and  addition  of  4 
rms.  to  present  school  at  Blvthe.  R  H. 
Ehlers,  Tony  Seeley,  J.  L.  Rife.  Loren 
E.  Speer  and  I.  N.  Cooper  are  trus.  of 
district. 


WASHINCJTON.  Yolo  Co..  Cal.  — 
Bonds  of  $20,000  voted  in  Washington 
Grammar  School  District  to  finance 
erection    of    new   school. 

CULVER  CITY.  L.  A.  Co..  Cal.— La 
Ballona  school  dist.  affirmed  $210,000 
bond  Issue  Jan.  9,  pr  ceeds  of  which 
will  be  used  to  finance  erection  of  3 
grammar  schools. 


GEYSERVILLE,  Sonoma  Co..  Cal. — 
Bids  will  be  asked  at  once  by  county 
supervisors  for  sale  of  $30,000  bond 
issue  of  Geyserville  S'chool  District; 
proceeds  to  finance  erection  of  new 
school. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — The  Board  of  Trustees  of 
Huntington  Park  City  School  District 
will  call  a  special  election  shortlv  to 
vote  bond  issue  of  $200,000  to  $300.- 
000  fo  new  school  additions.  It  is 
stated  that  every  grade  school  in  the 
district  will  need  additional  rooms. 
I'reliminary  plans  are  being  prepared 
l)y  Architect  Arthur  M.  Angel.  3400  E. 
,"ilh   St.,   Los   Angeles. 

CARMICHAEL.  Sacramento  Co..  Cal. 
— Election  will  be  held  February  20  In 
Ctirmichael  School  I>istTicV  to  v^te 
bonds  of  $19,500  to  finance  additional 
classrooms  and  auditorium  for  present 
building.  Plans  for  the  improvements 
will  be  prepared  by  Architect  Eugene 
Seadler,    Mitau   Bldg..    Sacramento. 


FAIRFIELD,  Solano  Co.,  Cal— Bond 
election  for  $30,000  is  contemplated  to 
finance  erection  of  modern  grammar 
school,    replacing     the    present      frame 

structure. 
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KODEO,  Contra  Costa  Co.,  Cal. — Feb. 
2  is  date  set  in  Rodeo  School  District 
to  vote  bonds  of  $80,000  to  finance  erec- 
tion of  new  school  building.  Trustees 
of  district  are:  Lester  G.  Metcalf,  A  A. 
Smith    and   Martin    McGrath. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
County  supervisors  sell  $885,000  bond 
Issue  of  Richmond  I'nion  High  School 
District  for  premium  of  $42,569;  pro- 
ceeds of  sale  to  finance  erection  of  new 
nigh  school  buildings. 


CHURCHES 


Contract    Awarded. 

ALTERATIONS  Cost.    $5000 

SAN    FRANCISCO.      E    Nineteenth    Ave 

125  N  Judah   S't. 
.\lter   church;    ratproofing,    etc. 
Owner — Protestant     Episcopal     Church, 

P.     H.     Noland,       Trustee,       Phelan 

Bldg.,   San  Francisco, 
.architect — Thomas    Bros.,    Russ    Bldg., 

San   Francisco. 
Contractor  —  Petersen   &   Persson,    180 

.lessie   St.,    San   Francisco 

Working    Drawings    Being    Prepared. 

CHURCH  Cost,   $15,000 

TURLOCK,    Stanislaus    Co.,    Calif.      Or- 
ange  and  Columbia   Sts. 

Frame    and   reinforced   concrete    church 
bldg.,    (first    unit) 

Owner    —    Swedish    Lutheran     Church. 
(Rev.    Samuelson,   pastor). 

Architect    —    G.    N.    Hilburn,    Turlock, 
Calif 
Second   unit  to   cost  about   $25,000. 


OAKLAND,  Cal. — Broadmoor  Com- 
munity Church  w^ill  appoint  building 
committee  shortly  to  work  out  means 
to  finance  erection  of  new  church 
■Tuilding  to  replace  present  structure  at 
Dutton   Ave.   and  Dowling  Blvd. 


FRESNO,  Fresno  Co.,  Cal. — St.  George 
Greek  Church,  Collins  and  Fresno  Sts., 
plans  to  expend  $3000  in  redecorating 
the  present  structure  and  installing  art 
glass.      Rev.   M.  Mandillas   is  pastor. 


SACRAMENTO,  Cal. — Rev.  Philip  F. 
Brady,  former  pastor  of  Sacred  Heart 
Catholic  Church  at  Red  Bluff,  will  be 
pastor  of  new  parish  to  be  formed  in 
Sacramento  and  which  plans  the  erec- 
tion cf  a  $100,000  edifice;  will  be 
known  as  St.  Stephen's  Parish.  Tenta- 
tive plans  for  the  proposed  structure, 
to  be  erected  at  39th  and  I  Sts.,  have 
already  been  prepared. 


PHOENIX.  Ariz. — First  Baptist  con- 
gregation has  appointed  L.  W.  Coggins 
chairman  of  bitilding'  committee  to 
secure  information  relative  to  erection 
of  new  church   here. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
ollege  Park  Church,  Rev.  I.  M.  Ter- 
.villiger,  pastor,  plans  to  raise  $25,- 
.100  to  finance  erection  of  new  chuich 
on  site  already  secured  at  Morse  and 
Nagiee   Sts. 


HOLLYWOOD,  Los  Angeles  Co.,  Cal.— 
The  first  Methodisl  Church  of  Holly- 
wood has  puichased  a  site  at  the  north- 
west corner  of  Hillcrest  Road  and 
Franklin  Ave.  The  purchase  price  was 
$198,000.  The  property  is  193x254  feet 
and  is  to  be  improved  with  a  nen- 
church  building.  Dr.  Willsie  Martin  is 
the   pastor. 


FACTOniES  &  WARE  HOUSES 


3ub-Contracts    Awarded. 

FACTORY  Cost,  $125,000 

SAN    FRANCISCO.      W 'Third    St.    200    N 

Paul   St. 
)ne   and   two-story   reinforced  concrete 

factory   building. 
)wner — Electric    Storage    Battery    Co., 

1536    Bush   St..   San   Francisco. 
Architect  —   Henry   H.      Meyers,      Kohl 

Bldg.,    San    Francisco. 
Contractor  —  C.    L.    Wold    Jk    Co.,     185 

Stevenson    St..    San    Francisco. 
Excavatiiis — Granfield.    Farrar    &    Car- 

lin.    67   Hoff  Ave..   San   Francisco. 
Teinf<nrciug-     Steel — Badt-Ffulk     &     Co., 

74    New   Montgomery    St.,    S.    F. 
.«ti-uotural     .Steel — Steel       Service       Co., 

12S0    Indiana    St.,    San    Francisco,. 
iWill    AVfiTk — Anderson    Bros..    Quint    & 

Custer    Sts.,    San    Francisco. 
iuniher — Pope    &    Talbot,    Foot    of    3rd 

Sts..    San    Francisco. 
ftollmg    Steel    Doors' — -Pacific    Materials 

Co..    444   Market   St.,   San   Francisco. 
Sheet   Metal — Forderer   Cornice    Works, 

269   Potrero   St.,   San   Francisco. 
Metal     Sa.sh — Detroit?    Steel     Produc/ts, 

251    Kearny    St.,    San    Francisco. 
Roofinf; — Bender  Roofing  &  Paving  Co 

18th    and   Bryant    Sts..    S.    F. 
Painting — A.     Quandt.     180     Jessie     St., 

San  Francisco. 
As  previously  reported,  plumbing 
awarded  to  W.  F.  Wilson,  328  Mason 
St.,  San  Francisco;  heating  and  venti- 
lating to  Gilley-Schmid  Co.,  198  Otis 
St.,  San  Francisco;  electrical  work  to 
California  Elec.  Constr.  Co.,  687  Mis- 
^:ion  St.,  San  Francisco;  sprinkler  sys- 
tem to  Fire  Protection  Products  Co., 
.1117    20th    St..    San   Francisco. 


.Additional    Sub-Contracts    Awarded. 

ADDITION  Cost,  $no.oon 

SAN  FR.A.NCISCO.  No.  317-319  Wash- 
ington   St.,    near    Battery. 

Five-story  reinforced  concrete  addition 
to  poultry  house,  refrigerating 
plant,  etc. 

Owner  —  California  Poultry  Co.,  Inc., 
315   Washington    St.,   San   Francisco 


Engineer    —    H.     J.     Brunnier,     Sharon 

•       Bldg.,  San  Francisco. 

Contractor — P.  J.  Walker  Co.,  Sharon 
Bldg.,   San   Francisco. 

I'liiiiibiiit^ — Doell  &  Brown,  354  Hobart 
St.,    Oakland. 

Painting- — J.  A.  Mohr  &  Son,  433  11th 
St.,  San  Francisco. 

Steel  KolUiig'  Doorx — Kennerson  Mfg'. 
Co..   447   Hampshire   St.,   S.   F. 

Fiiiislieil  Hard>vare — Palace  Hardware 
V  ().,    581   Market    St.,    San   Francisco 

ItoatiiiK'  and  Kire|ir<»ofing — 'Alta  Roof- 
ing Co.,  221  Oak  St.,  San  Francisco. 
As     previously     reported,     reinforcing 

steel  awarded  to   Edw.   L.   Soule,   Riallo 

Bldg..     S.     F. ;     refrigerator     doors    and 

cork    insulation    to      Van      Fleet-Freear 

Co.,   557    Howard   St.,   S.  -F. :   elevators   to 

Otis    Elevator    Co.,    1    Beach    St.,    S.'  F.; 

grading    to   Granfield    Farrar   &   Carlih, 

67    Hoff  Ave.,    S.    F. ;    wood   piling   to   M. 

B.    McGowan,    180   Jessie   St.,   S.   F. 


SACRAMENTO,  Cal.— Ira  C.  Boss, 
2615  K  St.,  Sacramento,  at  approx. 
$"0,000  has  contract  to  erect  galvanized 
\ron  and  frame  addition  to  plant  of 
Evhaw  Pipe  &  Steel  Works,  16th  and 
North    B    Sts.;    will    be    100    by    160    feet. 


'ALWA,  Fresno  Co.,  Cal  — Atchison, 
Topeka  and  Santa  Fe  R.  R.,  1001  Third 
'=^,  San  Francisco,  will  expend  $30,000 
tor  new  shop  buildings  and  water 
tanks  at  Calwa. 

.OS  ANGELES,  Cal.— Archt.  Ghas,  F. 
Plunimer.  1108  Story  Bldg..  has  com- 
pleted revised  plans  and  will  take 
'lew  bids  this  week  for  a  class  A  ware- 
house bldg.  at  n.w.  cor.  of  2nd  and 
V'ignes  Sts.  for  Challenge  Cream  and 
Butter  Association;  2-story  and  base- 
ment. 93x240  ft.,  reinf.  cone,  constr.; 
$200,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Los  Angeles  Planing  Mill  Co.  plant 
at  1800  Industrial  St.,  was  practically 
destroyed  by  fire  Jan.  13  with  an  esti- 
mated total  loss  of  between  $175,000 
and  $200,000.  P.  J.  McDonald,  presi- 
dent of  the  company,  announces  that  in- 
spection wHl  be  made  of  walls  still 
standing  and  if  they  can  be  incorporat- 
ed in  new  building  reconstruction  on 
present  site  will  be  started,  at  once, 
otherwise  a  new  location  will  probably 
be  sought.  In  any  event  it  is  the  in- 
tention to  reopen  for  .business  within 
i  short  time. 


RIVERSIDE,  Cal— Foreman  A  Clarke 
clothing  manufacturers,  contemplate 
erection  of  factory  in  vicinity  of  Riv- 
eiside   or  San   Bernardino. 


ORLAND,  Glenn  Co.,  Cal.— Orland  Fig 
Growers'  Assn.,  votes  to  erect  modern 
canning  plant  to  handle  next  season's 
pack. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  Tth  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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Contract    Awarded. 

FLATS  Cost,    $20,995 

SAN  FRANCISCO.  B  Bartlett  N  21st  St. 
Two-story     and     basement     frame     flat 

building-. 
Owner — F.  Games,  281  Bartlett  St.,   San 

Francisco. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,  S'an  Francisco. 
'T'on tractor — V.    Filippis,    180   Jessie    St., 

San    Francisco. 


To  Be  Done  By  Day's  Won:. 

FLATS  Cost,  $12,000 

SAN     RANCISCO,     E     30tli     Ave.     125    S 

California. 
Three-story    and    basement    frame     (6) 

flats. 
Owner— George    W.    Stevens,    879     38th 

Ave.,  S.  F. 
Architect — None. 


No. 


a  St,     $7000 
1542    Leaven- 


frame     build- 


Contract  Awarded 
ALTERATIONS 
SAN     FRANCISCO. 

worth    St. 
Remodeling-     three-story 

ing    for    flats. 
Owner — John    Eller. 
Architect  —  Henry    Shermund, 

Bldg-.,    San    Francisco. 
Contractor — Earl   P.    Haxton,    1424    43rd 

Ave.,   San   Francisco. 


Hearst 


Plans   Being-   Prepared. 

FLATS  Cost,  $20,000 

SAN  FRANCISCO,  Lake   near  17th  Ave. 
Two-story    and    basement    frame      and 

stucco    flat    building,    6    rooms    and 

sunporch. 
O-wner — Withheld. 
Architect — Mel     I.     Schwartz,     14     Monl- 

gomery   St.,   S.   F. 
Structure    to    have    hardwood    floors, 
tiled    bath,    oil    burning    hot    air    plant, 
caenstone    lobby,    etc.      Figures    will   be 
asked    shortly. 


GARAGES 


?lans   Being  Completed. 

GARAGE,    ETC.  Cost,    $ 

PETALUMA,  Sonoma  Co.,  Cal.  Main 
Street. 

One-story  frame,  stucco  and  galvanized 
iron  garage,  machine  shop  and 
auto  salesioom,   50x175   feet. 

Owner — L.   W.   Clarke,   Petaluma. 

Architect — Brainerd     Jones,     Washing- 
ton and  Liberty  Sts.,  Petaluma. 
Structure    will    be    leased    to    Murphy 

Chevrolet    Company   of  Petaluma. 


Mailing  Lists 

Will  help  you  increase  sales 
Send   for   FUUB    catalog   glvloff 
I  cbuntaa.ndprlceaonclassihed names 
o^yourliest  prospective  customers- 
National.  Stato.  Local-lndivlduala, 
Professiona,  Business  Firms. 
CiCifyf   Guaranteed    C^        , 
yy/Ohy  refund  of  J  ''each 


CLAWSON    PATENT 
CHIMNEY    CO. 


CLAWSOK'S    PATENT    CHIMNEY 

U   the   Moat    Complete   on    the 

Market 


CliA  WSON'S     FURNACE     OUATIU 
for   Gaa,   ConI   or   Wood 


Cl.AAVSON'S 

HOODS   an«I    DAMPERS    foi 

Open    Elreplneen 


Expert*    In    Curlnsr    Sinnky    Fluea 
nnil    in    VentilntlnK 


Terra    Cot»n    and   Gnlvnnl-/ed    Iron 

Chimney   Top«    Ererteil 

Chimney  S^reeplnR 

149   GOUGH    STREET 
Phoni    Pnrk  6002        San  FranrUro 


Contiact   Awarded. 

GARAGE  Cost,   $12,000 

OAKLAND,    Alameda    Co.,    Calif.      S    E- 

14th  St.   150  B  29th  Ave. 
One-story  brick  garage,  public. 
Owner — Chas.    Myers. 
Architect— None. 
Contractor— (J.    A.    Scott,    685    23rd    St., 

Oakland. 


Contract  Awarded — Sul>-Bids  Being  Ke- 

CGI  VGCl 

GARAGE    '  Cost,    $100,000 

SAN   FRANCISCO.      NE  Third  and   Fol- 

son    Sts. 
Two-siory     reinforced    concrete     pubiic 

garage. 
Owner — John  Jerome,  321  Bush  St.,  San 

Francisco. 
Architect— Dodge  A.   Riedy,  821   Markel 

St.,   San    Francisco. 
Contractor — United    Bldg.    Constr.    Co., 

321   Bush  St.,  San   Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal  — 
Currie  &  Dulgar,  Bakersfield,  at  ap- 
prox.  $46,000  have  contract  to  erect 
garage  building  at  17th  and  K  Sts.,  for 
Studebaker  Garage. 


GOVERNMENT   WORK 
AND  SUPPLIES 


Plans  Being  Figured. 

HOSPITAL   BLDGS.  Cost,    $800,000 

MARE  ISLAND,  Cal. 

Group    of    fireproof    hospital    buildings, 

including    two    two-story    and    one 

four-story        reinforced        concrete 

buildings. 
Owner — U.  S.  Government. 
Architect — Bureau    of    Yards    &    Docks, 

Navy  Dept.,  Washington,  D.  C. 
Work  is  provided  for  under  Specifi- 
cation No.  5105.  Plans  are  obtainable 
from  Commandant  at  Navy  Yard,  Mare 
Island,  Cal.,  or  Bureau  of  Y'ards  an.a 
Docks,   Washington,   D.   C. 


SAN  FRANCISCO— Until  Jan.  26,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office.  85  2nd  St.,  under  Order 
No.  6546-824,  to  fur.  and  del.  Rio  Vista. 
Snlano  county,  miscellaneous  cast- 
ings,   etc. 


SAN  FRANCISCO— Until  Jan.  26,  11 
i.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
;er  Office,  85  2nd  St.,  under  Order  No. 
6539-824,  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  pneumatic  chipping  ham- 
mer similar  to  that  used  in  general 
(oundry    work. 


SAN  DIEGO,  Cal. — Barclay  &  Schan- 
iel,  2358  Columbia  St.,  San  Diego,  at 
$9175,  time  for  completion  90  days, 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  for  replace- 
ments and  reinforcements  of  dolphins 
at  San  Diego  Naval  Operating  Base. 
Specification   No.   5178. 


SAWTELLE,  Los  Angeles  Co.,  Calif. 
— L.  A.  Building  &  Construction  Co., 
4816  West  Pico  St.,  was  low  bidder  at 
$986,485  on  general  contr.  for  erecting 
class  A  hospital  bldg.  at  Soldiers  Home. 
Sawtelle,  for  Board  of  Governors,  N. 
H.  D.  V.  .S.;  plans  prepared  by  super- 
vising architect.  Treasury  Dept.,  Wash- 
ington, D.  C.  John  M.  Eustace,  1246  E. 
9th  St.,  was  low  on  mecnanical  equip- 
ment at  $1^0. OOe,  and  Kimball  Bros, 
were  1  ,w  on  elevators  at  $26,329.  Bids 
taken  under  advisement.  The  bldg. 
will  include  5-story  central  administra- 
tion bldg.,  6-story  north  wing  and  7- 
story  south  wing;  H-shaped,  300x300 
ft.,  reinf.  concr.  constr.,  face  brick  and 
terra  cotta  exter.,  stone  work,  steel 
sash,  hollow  metal  doors,  marble  work, 
tile  rfg.,  mastic  firs.,  tile  and  gypsum 
block  partiticns.  steam  htg.  The  bids 
were:  L.  A.  Building  &  Contracting 
Co.,  (A)  general  work,  $986,485;  (B) 
mechanical  equipment,  including 

plumbing,  gas  piping,  laundry  equip- 
ment, heating  and  ventilating,  conduit 
and  wiring,  lighting  fixtures  and  re- 
frigerating equipment,  $188,278;  (C) 
elevators.  $31,596;  (D)  bldg.  complete. 
$1,198,359:  North  Pacific  Construction 
Co.,  (A)  $988,500,  (D)  $1,226,200;  J.  K. 
Thomas,  (A)  $996,684;  Lange  &  Berg- 
fitroni.  (A)  $1,007,872.  (D)  $1,211,442; 
Weymouth-Crowell  Co..  (D)  $1,227,400; 
Clinton  Construction  Co.,  (A)  $1,025,000, 
(D)  $1,233,000;  Edwards,  Wildey  & 
Dixon  Co.,  (A)  $1,025,000.  (B)  $190,300. 
(C)  $32,256,  fD)  $1,245,000;  R.  E.  Camp- 
bell. (A)  $1,030,000.  (B)  $184,750.  (C) 
$28,755,  (D)  $1,243,505;  Campbell  Build- 
ing Co.,  (A)  $1,039,302,  (D)  $1,263,000; 
Robert  E.  McKee.  (A)  $1,049,700:  Salih 
Bros.,  (A)  $1,047,043;  L.  A.  Planing 
Mill     Co..     (A)     $1,056,470.     (B)     $231,438, 

(C)  $38,000.  (D)  $1,282,762;  Wm.  Simp- 
son Construction  Co..  (A)  $1,080,000, 
<D)  $1,305,000;  Mathis  Construction  Co., 
(A)    $1,184,000.    (B)   $222,000.   (C)    $36,000, 

(D)  $1,425,000;  W.  D.  Lovell.  (A) 
$1,210,000;  J.  M.  Eustace,  (B)  $180,000; 
W.  H.  Robinson,  (B)  $210,467;  Lawsan 
Sr  Drucker,  (B)  $195,200;  Baker  Iron 
Works.  (C)  $30,368;  Kimball  Bros.,  (C) 
$26,329;  Otis  Elevator  Co.,  (C)  $28,500; 
Heller  Co..  Mil-waukee.  (C)  $24,972;  J. 
Hokom  Co..  (B)  $211,411;  Inland  En- 
gineering Corp.,  Hammond,  Ind.,  (B) 
$229,955. 


HILO  HARBOR,  T.  H.— Until  March 
15,  11  A.  M..  bids  will  be  rec.  by  U.  S. 
Engineer  Office,  Honolulu,  T.  H.,  to 
const,  breakwater  in  Hilo  Harbor. 
Further  information  obtainable  from  U. 
S.  Engineer  Office,  401  Customhouse, 
San  Francisco,  or  from  U.  S.  Eng.  Of- 
fice  at   Honolulu. 


SAN  FRANCISCO — Until  Jan.  25,  11 
\.  M.,  under  Order  No.  6.')35-824,  bids 
will  be  rec.  by  U.  S.  Engineer  OHice,  85 
2nd  St.,  to  fur.  and  del.  Rio  Vista,  So- 
lano County,  miscellaneous  pipe  valve.s 
and    fittings. 


All-Key 
Plaster  Lath 

(Patented) 
liMC't     :>lfrhnnlrnl    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
rii«'    l.nxt    Word   in   Wall    Ri>ard. 


(  ALIFOUNIA   CEDAR    PUODICTS   COMPANY 

ST(X;KT0N,    CALIFORNIA 


^■r^^^wPBflSP 
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WASHIXGTOX,  D.  C. — Until  Feb.  1, 
10:30  A.  M.,  bids  will  be  rec.  by  Pur- 
chasing Officer.  Panama  Canal,  under 
Circular  No.  1717,  to  fur.  and  del.  Bal- 
boa (Pacific  Port):  Iron  , steel,  copper, 
brass,  bronze,  rope,  cable,  wire,  panel- 
boards,  condulets,  insulators,  exten- 
sion bells,  reflectors,  street-light  fix- 
tures, lead  sleeving,  zinc,  switches, 
dulpex  pumps,  chairs,  electric  grinders, 
inspirators,  hose,  nozzels,  brushes,  tire 
press,  pipe  cutters,  fire  extinguishers, 
steam  whistles,  gauge  glasses,  scales, 
drawer  handles,  grindstones,  casters, 
cable  clips,  ring  bolts,  padlocks,  tackle 
bloclcs,  nails,  glass,  leather  belting, 
cotton  webbing,  mop  yarn,  canvas, 
ticking,  flush-tank  balls,  varnish, 
transformer  oil,  etc.  Further  infor- 
mation obtainable  from  Assistant  Pur- 
chasing Agent,  Fort  Mason,  San  Fran- 
cisco. 


SAN  FRANCISCO— Until  Jan.  27,  11 
A.  M.,  bids  will  be  .  received  by  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6553-824,  to  fur.  and  del.  paints, 
etc.  Lists  of  materials  desired  obtain- 
able  on  request. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  &  Ac- 
counts, Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph:  (Fur- 
ther information  regarding  the  Sche- 
dules mav  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St.,  San 
Francisco). 

Sched.  4894,  various  yards,  12,000 
flanged-heel  globes,  3000  do,  1640 
steamtight  globes,  36  brackets  and  ceil- 
ing fixture  globes,  170  do,  30  flange- 
heel  globes,  144  ceiling  fixture  globes, 
400  hemisphere  globes,  36.  do  and  2400 
steam-tight  globes,  Feb.  2. 

Sched.  4896,  Mare  Island,  1750  lbs. 
brass  pipe,  7000  lbs.  do,  1500  lbs.  cop- 
per tubing,  and  Puget  Sound,  12,125 
lbs.  copper  tubes,  Jan.   26. 

Sched.  4897,  Mare  Island  or  f.  o.  b. 
works,  material  for  interior  communi- 
cation systems,  including-  annunciators, 
gaskets,  water-tight  bells,  signals,  con- 
tact makers  and  spares,  transmitters, 
telepgraph  indicators,  stuffing  tubes, 
turn-buckles,  wire  bearers,  pulleys 
wire   sleeves,    etc.,   Feb.    2. 

Sched.  4900,  Puget  Sound,  2  ventilat- 
ing sets  and  2  sets  of  spares,   Feb.   2 

Sched.  4901,  various  yards,  auantity 
of  steel  -wire  rope,  Feb.  2. 

Sched.  4909,  Mare  Island,  1000  gals, 
asphaltic  paint,  Feb.  2. 

Sched.  4913,  San  Diego,  Mar^  Island, 
Puget   Sound,   storage  batteries,   Feb.    2. 

Sched.  4914,  Mare  Island,  7600  lbs. 
dry  cuprous  oxide,   Feb.   2. 


HALLS  AND  SOCIETY 
BUILDINGS 


Contract   Awarded. 

CLUB    HOUSE  Cost,    $12,997 

SUISUX,     Solano     Co.,     Cal. 

One-story  frame  and  stucco  club  house 

Owner — Suisun  Community  Club,  Inc., 
S'uisun. 

Architect — Crim  &  Murdock,  425  Kear- 
ny  St.,    San    Francisco. 

Contractor — George  Barenchi,  Vallejo. 
Other  bids  were:     Frank  Lamb,   $12,- 

438;  A.   E.   Hearst,   $13,296. 


Phon<i   M'aaioo   8607 

Res.   Pbone   Mission   6S2S 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronse 

Do«ni   mnd   Trim 

Omamental    Kntraneea 

Sheet  Metal  Work  of  Erenr 

Dcacrlptlon 

CHAS.   SCHULTHEIS.  Mgr. 

3117-8x19  TWENTIETH    STREBT 

near    Uarrlaon    St. 

8AIV    FRAN<;iSCO.    CALIF. 


CARPINTERIA,  Santa  Barbara  Co.. 
Cal. — Superv.  Thos.  Dinsmore  announces 
that  Santa  Barbara  County  will  prob- 
ably purchase  property  on  ocean  front 
here  as  site  for  public  bathhouse  to  be 
financed  by  C^arpinteria  American 
Legion  Post  and  Carpinteria  Woman's 
Club. 


SACRAMENTO,  Cal.  —  Red  Men 
Lodges  of  .Sacramento  plan  erection  of 
modern  lodge  building,  the  present 
structure  at  Ninth  and  J  Sts.  being  in- 
adequate to  accommodate  present 
orders. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Los  Ga.os  Lodge  No.  288,  F.  and  A.  M. 
has  purchased  site  and  building  com- 
mittee has  been  organized,  to  finance 
construction  of  modern  lodge  building 
to  house  all  affiliated  Masonic  bodies  in 
this  section.  Site  has  62%  ft.  frontage 
in  East  Main  St. 


PETALUMA,  Sonoma  Co.,  Cal.— Peta- 
luma  Parlor,  Native  Sons  of  the  Golden 
West,  has  had  plans  prepared  and 
work  will  be  started  shortly  on  a  one 
story  frame  meeting  hall,  52  by  110 
ft.,  at  the  Old  Adobe  property,  east  of 
Petaluma.  Additions  w^ill  be  construct- 
ed later  for   kitchen,   rest  rooms,   etc. 


LOS  ANGELES,  Cal. — Archt.  A.  C. 
Munson,  1103  Story  Bldg.,  is  complet- 
ing working  plans  for  an  Italian  style 
fraternity  house  at  U.  S.  C.  campus  for 
Sigma  Chi  Fraternity;  2-sto.,  22  sleep- 
ing rms.,  baths,  lavatories,  showers, 
chapter  rooms,  clubrooms,  dining  rm.; 
9-car  garage:  $75,000.  Bids  will  be 
taken  shortly  en  segregated  contract 
basis. 


BALBOA  BEACH.  L.  A.  Co.,  Cal.  — 
Archt.  Allen  Ruoff,  716  S  Spring  St., 
is  preparing  working  plans  for  a  class 
A  clubhouse  at  Balboa  Beach  for 
Southern  Seas  Club;  L-shaped,  160x225 
ft.,  8-sto.  and  basement,  160  double 
and  single  apts.,  72  single  rms.,  dining 
rm.,  social  and  clubrms.,  locker  rms., 
swimming    pcol,    gymnasium;    $700,000. 


HOSPITALS 


Sub-Contracts    Awarded. 

DORMITORY   BLDGS.  Cost,   $200,000 

OAKLAND,  Alameda  Co.,  Cal.  Mills 
College   Campus. 

Two  steel  and  concrete  dormitory 
buildings. 

Owner — Mills    College. 

Architect — W  H.  Ratcliff  Jr.,  Mercan- 
tile   Bank    Bldg.,    Berkeley. 

Contractor — E.  T.  Leiter,  3601  West  St. 
Oakland. 

Structural  steel — Judson  Mfg.  Co..  Oak- 
land,   Calif. 

Concrete — J.  H.  Fitzmaurice,  35'*  Ho- 
bart   St.,   Oakland. 


Preliminaries    Completed. 

SANITARIUM  t;ost,     $ 

XEAR    MURPHY'S,   Calaveras    Co.,    Cal. 
Tubercular    sanitarium     (80    bed    capa- 
city). 
Owner    —    Calaveras    and    San    Joaquin 
Counties    (Eugene   D.   Graham,   Clk. 
San    Joaquin    County). 
Architect  —  Ralph    P.    Morrell,    Union 
Bldg.,   Stockton. 
Preliminary    plans    have     been    com- 
pleted  and    will    be   submitted   to    State 
Board  for  approval  Monday, 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  61i 

Kqiiipped  To  Handle 
Any   Size   Job. 

DIRECT    FACTORY   BUYERS 


Plans    Being   Prepared. 

HOSPITAL  Cost,    $250,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifty- 
fourth  and  Dover  Sts. 

Two-story  steel  frame  and  brick  hos- 
pital  building    (75   bed   capacity). 

Owner — The  Baby  Hospital  of  Ala- 
meda County  (Mrs.  Geo.  C.  Jensen, 
president). 

Architect — E.  W.  Cannon,  1924  Broad- 
way,   Oakland. 


FRESNO,  Fresno  Co.,  Cal. — Residence 
r-?  F.  J.  Craycroft  at  S  and  Maripcsa 
S*s.,  has  been  purchased  by  Monsignor 
7~hn  J.  Crowley,  chancellor-secretary  of 
the  diocese  of  Monterey-Fresno,  and 
will  be  remodeled  for  a  convent  build- 
ing  for   the  Sisters  of  St.  Augustine. 


LOS  ANGELES,  Cal.— Architect  L.  A. 
Parker,  1105  Kerckhoff  Bldg.,  is  pre- 
paring working  plans  for  one-story 
reinforced  concrete  top  addition  to  2- 
story  reinforced  concrete  hospital  on 
S.  Hope  St.  near  W.  Adams  St.  for  the 
Orthopaedic  Hospital;  wards  for 
patients,  nurses  and  internes'  quar- 
ters and  sunroom;  95x100  ft.,  with  in- 
terior court,  tile  roofing,  stucco,  steel 
trusses.  Bids  will  be  taken  about  Feb. 
1st. 


LOS  ANGELES,  Cal.  —  Archt.  Ar- 
mand  Monaco,  Pershing  Square  Bldg., 
has  completed  plans  and  is  taking  bids 
for  a  2-story  and  basement  class  A 
addition  to  the  hospital  bldg.  on  Col- 
lege St.  near  N  Broadway,  for  French 
Hospital  Association:  104x60  ft.,  reinf. 
cone,    constr.;    $75,000. 


MARE  ISLAND.  Cal. — See  "Govern- 
ment Work  and  Supplies."  this  issue. 
Bids  wanted  for  Mare  Island  hospital 
buildings. 


HOTELS 


Owners   Taking  Segregated   Figures. 
HOTEL.  Cost,  $250,000 

WATSONVILLE,  Corner  Lake  and  Main 

Streets. 
Five-storv   reinforced   concrete  Class  A 

hoter(600   rooms,   100%   baths). 
Owner    and    Contractor — Resetar    Bros., 

Watsonville,   Cal. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San    Francisco. 


.Sub-'~'ontracts   Awarded. 

ROTEL  Cost,     $1,000,000 

SAN  JOSE.  Santa  Clara  Co.,  Qal.     Mar- 
ket .and   S'an  Carlos   Sts. 

Six-story  Class  A   hotel    to  contain  ap- 
proximately   200   rooms. 

Owner — Saint   Claire    Realty   Co.    (T.    S. 
Montgomery,    president),    San    Jose. 

Architect — Weeks    &    Day,     315    Mont- 
gomery   St.,    San    Francisco. 

Contractor   —   Cahill    Bros.,    315    Mont- 
gomery St.,   San   Francisco. 

Reinforcinc:    Steel — Edw.    L.    Soule,    Ri- 
alto   Bldg..   San   Francisco. 

PIumliiiiK — Latourrette-Fical    Co.,       907 
Front   St.,    Sacramento. 

Electric    AVirlnp — H.    S.    Tittle,    85    Col- 
umbia Sq.,  San  Francisco. 

He.TtInK— Scott   Co.,    243   Minna   St.,   San 
Francisco. 
Bids    being    received       for      painting. 

glass  and  glazing. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   BuJlderw'    Exchange) 
KNUI    MARKET    9T. 

Phone  Mur"  *t    «91      &an   FranclBCO 


t 


Saturday,    January    23,    1D26 

Construction    Under    Way.  ^  .-.rnAft 

VLTERATIONS  Cost,    $15,000 

;AN'   F-RANOIHCO,   352   Oeary   St. 
■'omplete    remodelinK-   of   hotel   bldf?. 
5^,ner— Alexander    Hotel,    L.    B.    Ham, 

owner.  ,,«(-,<.* 

[Architect— A.    J.    Horstman,    110    Sutter 
St.,  Pan  Pra<icisco 


contract  Awarded.  ^^^^_  ^^^^^^^^ 

SAN    FRANCISCO,    S    Kllis    82    E    Leav- 
enworth   St.  „  i;    ,      .„1 

Six-storv  and   basement   fireproof  hotel 

(64  "rooms    100%    baths).  . 

Owner  —   J.    Greenback,    Hearst    Bldg., 

San    Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg:.,    S.    F.  ^  ^        T 

Contracior — Mission   Concrete   Co.,   inc., 

180   Jessie   St.,   S.    F. 


Owner  to.  Take  Segregated.  Figures 
Next  Week. 

HOTEL  Coat.    $185,000 

SAN  FRANCISCO.  W  Taylor  St.,  bet. 
Ellis   and   O'Farrell    Sts. 

Six-story  and  basement  reinforced  con- 
crete Class  li  hotel  l)uildiiig  (163 
guest  rooms,  100%   baths;  2  stores; 

Owner — E.  Tropp,  129  Sutter  St.,  San 
Francisco. 

Architect — Hyman  &  Appleton,  68  Post 
St.,  S'an  Francisco. 
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Owner   Takin    Figures. 
HOTEL    liLDG.  Cost,    $35,000 

M()iU5AN    HILL,    S'anta    Clara   Co.,    Cal. 
'I"\s  o-story     reinforced     concrete     hotel 

l)uilding    (19      guest      rooms      50% 

liaths). 
Owner — J.    S.    Skeels. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San   Jose. 
First    floor   to   contain    lobby,    restau- 
rant,  et(,'. 


LOS  ANGELES,  Cal.— Archt.  Wm. 
Bruce,  4221  S  Broadway,  has  compl. 
prelim.  i)lans  for  a  5-story  brick  hotel 
and  apt.  bldg.,  cor.  Moneta  Ave.  and 
3yth  St.,  for  Mr.  Thomas;  90  rms.,  50% 
apts.,  cafe,  lobby  ballrm.,  gym.;  $100,- 
000. 


Own^r   Taking   Segregated  Figures. 

HOTEL  Cost.   $185,000 

SAN  FRANCISCO.  W  Taylor  St.,  be  I. 
Ellis   and   O'Farrell   Sts. 

Six-story  and  basement  reinforced  con- 
crete Class  B  hot<  1  building  ()h5 
guest  rooms,  100%  baths;  2  stores). 

Owner — E.  Tropp,  129  Sutter  St.,  iian 
Francisco. 

Architect — Hyman  &  Appleton,.  68  Post 
St.,   San   Francisco.  ,     ■ 


Successful    Bidders    To    He    Announced 

Sh'Jrtlv. 
ADDITION.  Cost,     $600,000 

SAN    FRANCISCO.      S    W    Market    and 

Eighth    Street.'!. 
.Seven-story    roof  garden   and   basement 

reinforced  concrete  and  steel  hotel 

additi(m,    75x80. 
Owner — Whitcomb         Estate,         Ernest 

Drury,    Manager,    Hotel    Whitcomb, 

San    Francisco,  •   • 

Architect — Myron  Hunt,   1007 .Hitofernian 

ISldg.',    Los   Angeles. 
Manager      of      Construction — Chas.      C. 

Nason.   204   Whitcomb   Hotel,   S.   F. 
Bids   were    received   for   general   con- 
tract,   plumbing,    electrical   work,   heat- 
ing    and     ventilating,     elevators     alnd 
structural    steel. 


SAN  FRANCISCO— Eugene  N.  Fritz, 
Jr.,  1401  Masonic  Ave.,  will  have  plana 
prepared  for  a  twenty-story  class  A 
hotel-apartment  building  having  a 
frontage  of  105  ft.  in  the  south  line  of 
California  St.,  bet.  Mason  and  Taylor, 
with  a  depth  of  120  ft.  Estimated  cost 
$1,700,000.  Will  contain  450  rooms  in 
hotel  section  in  addition  to  lounge 
rooms,  lobby  and  dining  room.  Mr. 
Fritz  will  shortly  leave  for  a  trip  East 
to  investigate  the  latest  projects  in 
hotel-apartment  building  construction 
with  a  vieAv  to  incorporating  features 
in   his   proposed  structure. 

LOS  ANGELES,  Cal.  —  Archt.  Wm. 
Bruce,  4221  S  Broadway,  has  compl. 
prelim,  plans  for  a  3-story  frame  and 
stucco  hotel  bldg.  on  S  Broadway  near 
Vernon  Ave;  owner's  name  withheld; 
32  guest  rms.,  10  showers,  116x41  ft., 
comp.  rf.,  fire  escapes,  steam  gas  rads.. 


storage  water  htr.,  25%  baths,  cafe, 
dining  rm.,  kitchen  and  lobby,  hdwd. 
and   pine  firs.,   pine   trim;   $50,000. 

ICE  &  COLD  STORAGE 
PLANTS 


EL  MONTE,  Los  Angeles  Co..  Cal. — 
York  Products  Co.,  5051  Santa  Fe  Ave., 
Los  Angeles,  has  coniract  una  will  in- 
stall ice  machine  and  cold  storage 
equipment  in  ice  plant  at  El  Monte  for 
1-asadena  Ice  Co.,,  200- ton  capacity;, 
$2;)0,00'l. 


FOPVER  PLANTS 


L(JS  A.XGELES,  Cal.— Until  3  p.  ra., 
Feb.  9,  bids  will  be  rec.  I)y  water  and 
power  conim.,  207  S  Broadway,  for 
lead  c-vered  cable  under  spec.  P-371. 
Jas.    P.    Vroman,   secy. 


SAN  F'RANCLSCO — Pacific  Gas  and 
Electric  Co.,  245  Market  St.,  having 
plans  prepared  for  a  dam  and  new 
power  house  to  develop  power  in  the 
Mokelumne  valley;  200-tt.  dajn  will 
create  reservoir  of  60,000  acres  and 
will  be  constructed  at  Salt  Springs; 
power  house  will  be  constructed  on 
Tiger  Creek,  25-mi.  below  the  dam; 
4u,000-h.p. 


LOS    ANGELES,    Cal.— Until    3    p.    m.. 
Jan.   29,   bids  will  be  rec.   by   water  and  . 
power     comm.,     207     S     Broadway,     for 
fibre  conduit  under  spec.  P-372.  Jas.  P. 
\'roman,   secy. 


SAN  FRANCISCO.— Until  Jan.  27,  3 
p.  m.  bids  will  be  rec.  by  Board  of 
Public  Works,  to  fur.  and  del.  cable- 
way  equipment  for  Red  Mountain  Bar 
Cableway,  Hetch  Hetchy  Aqueduct, 
Foothill  Division,  Hetch  Hetchy  Water 
Supply  System;  est.  cost  $25,000.  Spec, 
obtainable  from  Bureau  of  Engineer- 
ing, Dept.  of  Pub.  Wks.,  3rd  floor. 
City   Hall. 


\vood. 
Finish. 


Plates    and    trim 
All    "Westest" 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illusiraicd.  '"Westest" 
Dead  /ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  in  Special  Crystalac 
Panels    are    approved    by 


the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pengilly,  Inc. 

itloniber   Cnllfoniin    D<>velopint'iit    AssOclntlon 
Cnlifornia   Electraglsts'  Association 
Mnimfnotnrers   nnd 
Ilistrlbntorei   of 

"WESTEST" 

KT.ECTRIC  rRODUCTS 

1264  Fols<»m  Street 

Sflii  Frniiclsco 

Plionest     n^ml'X'k   3874 
Hemlock   387.-. 


Eiiclovsed  externullT  (H>e.i'nte4 
Safety  Switches,  Knife 
Snitches,  Metsil  Switch  and 
Cut-out  Boxes,  S<ifely  Panel 
Boards. 

Catainc  nnd  Prices   on    Requrnt 


A  -PltLsbur^f  Automatic 
Gas  Water  Heater  in- 
stalled in  the  Home  Indi- 
cates high  quality 
throuf^houf. 

Recommended  and  speol- 
fled  by  all  of  the  loading 
architects,  plumbers  an»I 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
«vlnk  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 

"PITTSBlTRG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEIATERS 


309  13th  Street 

OAKLAND 


Send  For  Catalogs 


478  Sutter  Street 

SAN  FRANCISCO 


J^=. 
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ROVIA,  Cal— Until  7:30  p.  m.. 
i,  bids  w^ill  be  rec.  for  sherar- 
onduit,  condulet,  switches,  stand 
plant  panel,  fuses,  wire  cable, 
g  compensators,  etc.  List  from 
P.   Black,   city   clerk. 


AXGELES,    Cal.— Until    3    P.    M., 

bids  will   be  rec.   by   water  and 

comm.,     207     S.     Broadway,     for 

oltage    transformer    under    spec. 

Jas.    P.    Vroman,    secretary. 


SAN  BERNARDINO,  Cal. — Southern 
Sierras  Power  Co.  budget  for  1926  in- 
cludes item  of  approx.  $500,000  for 
operating-  buildinK  as  addition  to  San 
Bernardino    steam    generating-    plant. 

MARYSVILLE,  Yuba  Co.,  Cal.— En- 
glneerng  Dent,  of  T^nrifir-  Pa«  &  Flec- 
iric  Co.,  24.5  Market  St.,  S'an  Francisco, 
completing  plans  for  iijLi,JJv.  baj-o..,- 
tion  to  be  erected  at  Barry,  near  Marys- 
ville. 


BERKELEY,  Alameda  Co.,  Cal. — 
Pacific  Gas  &  Electric  Co.,  245  Market 
St.,  San  Francisco,  appropriates  |17,471 
to  reconst.  power  lines  in  Woolsey, 
Ashby,    Russell    and    other    streets. 


PUBLIC   BUILDINGS 


Plans   Complete. 

FIRE    HOUSE  Cost,    $25,000   approx. 

Aj:,AMEDA    Alameda,    Co.,    Cal.    Eastern 

Section   of   City. 
Frame   and  stucco   bungalow  style   fire 

house. 
Owner — City  of  Alameda. 
Architect   —   Carl    Werner,    605    Market 

St.,   San  Francisco. 
Plans   have  been  completed  and   sub- 
mitted  to   Board  f;r   their   approval. 


Plans    Being    Revised. 

GATE  Cost,    $2500 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Twenty-fourth  St.  and  Macdonald 
Ave.   (Nicholl  Park). 

Ornamental  concrete  memorial  gate 
and  flag  pole  base  (gift  of  John 
Nicholl    to    city). 

Owner — City   of   Richmond. 

Architect  —  James  T.  Narbett,  Syndi- 
cate   Bldg.,    Richmond. 


SACRAMENTO,  Cal.— Following  bids 
received  by  H.  G.  Denton,  city  clerk, 
to  fur.  and  install  concert  organ  in 
Municipal  Auditoriuin;  to  be  furnished 
on  an  annual  rental  basis: 
Wurlitzer    Co.,     250     Stockton     St.,     San 

Francisco,     $33,000     or       $6600       on 

yearly    rental    basis    of    five    years. 
Austin    Organ    Co $35,000 

(2)    Approx.    $7000. 
General    Organ    Corp $35,000 

(2)    $7000. 
Kohler    &    Chase $35,000 

(2)    $7000. 
Skinner    Organ    Co $35,000 

(2)    $7000. 
Estey     Organ     Co $35,000 

(2)     $15,000    1st    year;    $15,000    2nd 

year;     $3000     3rd     year;     $1000     4th 

year  and   $1000   5th   year. 
Robt.    Morton    Co $35,000 

(2)    $7000. 
M.   P.   Moller  Co $35,000 

(2)    $7000. 
Reuter  Organ  Co $33,968 

(2)    $7000. 
Bids    taken    under    advisement    until 
next  meeting  of  Board  January  21st. 

LOS  ANGELES,  Cal.— Dept.  of  Constr 
404  Equitable  Bldg.,  will  start  work- 
ing plans  soon  for  three-storv  and 
basement  police  substation  and  "emer- 
gency hospital  at  1345  Georgia  St.  for 
City  of  Los  Angeles;  cells,  kitchen, 
dining  hall,  shower  baths,  assembly  hall 
and  emergency  receiving  hospital  will 
be  located  on  the  3rd  floor;  50x125  ft, 
reinf.    concr.;    $230,000. 

3AKERSFIELD.  Kern  Co.,  Cal  — 
Oundlach  Plumbing  Co.,  Bakersfield. 
at  S647  awarded  cont.  by  Kern  High 
School  District  to  install  sprinkler  sys- 
tem  at   library   building. 

FRESNO,  Fresno  Co.,  Cal. — Until 
Jan.  21.  10:30  A.  M.,  bids  will  be  re- 
ceived by  H.  S.  Fo.ster,  city  clerk,  for 
alterations  and  repairs  to  2nd  floor  of 
city  hall.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  office 
of  clerk. 


MERCED,  Merced  Co  ,  Cal. — Until 
Feb.  2,  10  A.  M.,  bids  will  be  received 
by  P.  J.  Thornton,  county  clerk  for 
exterior  painting  of  portions  of  court- 
house. Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  with  bid 
Specifications  obtainable  from  W  E 
Bedesen,   county  surveyor  at   Merced 


^"PpATTr" 
CONCPETE 


FRESNO,  Fresno  Co.,  Cal.— Until  Jan. 
21,  10:30  A.  M.,  bids  will  be  received  by 
H.  S.  Foster,  city  clerk,  for  repairs  and 
alterations  and  installation  of  elec- 
trical equipment  in  city  hall  Cert 
check  10%  payable  to  (;ity  req  with  bid! 
Plans  on  file  in  office  of  clerk 


FORGET 

Forget   the   Kindness   that  you   do 

As  soon   as  you  have  done   it. 
Forget  the  praise  that  falls  to  you 

As   soon   as   you   have   won   it 
Forget  the  slander  that  you  hear 

Before   you   can  repeat  it 
Forget    each    slight,    each    spite,    each 
sneer 

Wherever  you  may  meet  It 
Ti^tar^^""®"^'  -^^^^  ■^'■^^-  international 


IF    WE    could    only. 

•  •      • 

FOLLOW^  THE  above   eight  lines. 

HOW  MUCH  happiness. 

•  •      • 

WE    WOULD   give    the   world 

•  *      « 

MOST   OF   us. 

•  •      • 

AFTER  WE  do  a  favor. 

•  •      • 

FOR    A    friend. 

•  •  • 

OR  SOME  unfortunate. 

•  •      * 

SIT  AROUND  day  after  day. 

•  *      • 

AND  WAIT  for  this  person. 

•  •      • 

TO  THANK  and  thank  us. 

•  •      • 

WE   FORGET. 

•  •      • 

THAT   THE   pleasure   of  doing. 
»      •      • 

SHOULD  BE   our   reward. 

•  •      • 

WE   FORGET. 

•  •      • 

THAT   IP\ 

•  *      • 

YOU   DO   not   give. 

•  •      • 

YOU   NEVER   receive. 

•  •      • 

AND  ABOUT  praise. 

•  •      • 

IF  WE  could  listen. 

•  «     * 

FOR   SOMETHING   but   praise. 

•  *      * 

IT  IS  nice. 

»      »      • 

OF  COURSE. 

•  *      • 

TO   TELL  our  frends 

•  •      • 

ABOUT  THE  nice  things. 

•  *      • 

THAT  THEY  do. 

•  •      * 

BUT    SANDY   Pratt,    President. 

«     •     • 

OF    THE    Pratt   Building   Material    Co. 

•  •      • 

OF     SACRAMENTO,      Prattrock      (near 
Folsom). 

•  •      • 

AND  MARYSVILLE,    San   Francisco. 

•  •      • 

ALSO    PRATTCO    (Monterey    County). 

•  •      •  "^ 

AND   PRODUCER. 

•  •      • 

OF   SAND,    rock    and    gravel. 

•  •      • 

AT  THE  above  places. 

•  »      * 

BELIEVES  IN  sending  the  flowers. 

•  •      • 

WHILE  YOU  are  alive. 
TO    STILL    enjoy    them, 


YOU  CAN'T  see  them. 

•  •      • 

IF  THEY  are. 

•  •      • 

ON  TOP  of  your  casket. 

•  •     • 

AND  NOW  about  slander. 

•  •      • 

ESPECIALLY   REGARDING   your  com- 
petitor. 

•  •      • 

NOW  DAYS. 

•  •     • 

WHEN  ANY  one 

•  •      • 

"KNOCKS'"   HIS   competitor. 

•  •     • 

PEOPLE  BECOME  alarmed. 

•  •     * 

AT   THE   knocker. 

•  •      • 

AND  EITHER  don't  buy. 

•  •      • 

AT   ALL. 

•  •      • 

OR  YOUR  competitor. 

•  •      • 

GETS  THE  business. 

•  «      * 

SO   WHEN  Sandy  Pratt. 

•  •      • 

AND   HIS  crowd. 

•  •      • 

OF   FAITHFUL   assistants. 

•  *      • 

ARE  AFTER  an  order. 

•  •      • 

FOR  SAND,   rock   or  gravel. 

•  •      • 

CLEAN  AND  sharp. 

•  •      • 

IF  YOU  please. 

•  •      • 

THEY  SAY. 

•  •      • 

ONLY  GOOD  things. 

•  •      • 

ABOUT  THE  other  fellow. 

•  •      • 

IN    THE   sand   and    rock    game. 

•  •      • 

"1   THANK    you.' 


Vou  can  lead  Ihini  to  watir,  but 
Sandy  Pratt,  President  of  the  Pratt 
r>uilding  Material  Co  ,  producer  of 
clean,  sharp  sand,  rock  and  gravel,  finds 
they  drink  better  if  you  put  sugar  in 
the  water  instead  of  vinegar. 


Saturday,    January    23,    1926 
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Sub-Contracts    Awarded 

ART    BLDG.  Cost,    $225,000 

SAN  FRANCISCO.     Chestnut  and  Jones 

Streets. 
One   and    two-story    steel   and    concrete 

art    building. 
Owner — San    Francisco   Art   Association 
Architect    —    Baltewell    &    Brown,    251 

Kearny   St.,    San    Francisco. 
Structural   Engineer — C.   H.   Snyder,  251 

Kearny   St.,   San   Francisco. 
Contractor — George    Wagner,    Inc.,    181 

South    Park   St.,   San   Francisco. 
Lumber — Christenson    Lumber    Co.,    5th 

and   Hooper  Sts.,   San   Francisco. 
Structural    Steel — Schrader    Iron    Wks., 

1247    Harrison    St.,    San    Francisco. 
Roofinf?  Tile — Gladding,   McBean   &  Co., 

660  Market  St.,  San  Francisco. 
pbiftteringr — San     Francisco     Plastering 

&  Lathing  Co.,  872  Folsom  St.,  S.  F. 
rlumbiiiKT     and     Heating  —  James       H. 

Pinkerton,    927    Howard   St.,   S.    F. 


Wirinsr — H.    S.    Tittle,    85    Columbia    Sq. 

San    Francisco. 
ExcuvatinK — H.     N.     McClure,     608     Oc- 

tavia    St.,    San    Francisco. 


STOCKTON,  San  Joa<iuin  Co.,  Cal.— 
Until  Jan.  25,  5  P.  M.,  bids  will  be  re- 
ceived by  A.  L.  Banks,  city  clerk,  to 
fur.  and  install  kitchen  equipment, 
kitchen  ware,  banquet  and  tray  tables 
in  Memorial  Civic  Auditorium.  Cert, 
check  10%  payable  to  City  Auditor 
req.  with  bid.  Lists  of  equipment  de- 
sired obtainable  from  Glenn  Allen,  ar- 
chitect, 47  S-Sutter  St.,  Stockton,  or 
Architects  "Wright  &  Satterlee,  Bank  of 
Italy  Bldg.,  Stockton,  on  deposit  of  |10 
returnable. 


BERKELEY,  Alameda  Co.,  Cal.— City 
plans  to  install  new  heating  system  in 
connection  with  proposed  city  hall  re- 
modeling. John  N.  Edy  is  city  man- 
ager. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Orndorff  Constr.  Co.,  351  N.  Western 
Ave.,  awarded  general  contract  at 
$753,940,  including  tower  and  arcade, 
for  erecting  new  municipal  building  at 
Pasadena  for  City  of  Pasadena;  Bake- 
well  &  Brown,  San  Francisco,  archi- 
tects. Other  contracts  were  awarded 
by  city  commission  as  follows:  Cast 
stone  work  to  Wm.  Smith,  Pasadena, 
at  $42,882;  structural  steel  work  to 
Brombacher  Iron  Works,  Los  Angeles, 
at  $58,604;  plumbing  and  heating  to 
Foss  &  Jones,  Pasadena,  at  $76,500; 
electric  wiring  to  Jensen  Electric  Co., 
Long  Beach,  at  $26,525;  and  pneumatic 
tube  system  to  Lamson  Co.  at  $1621. 
The  building  will  be  3-8tory  and  base- 
ment; main  section,  352.\50  ft.,  central 
tower  and  dome,  100x100  ft.,  and  205 
ft.  high;  and  two  wings,  each  188x65 
ft.;  reinforced  concrete  construction 
for  main  building,  structural  steel 
frame  and  brick  construction  for 
tower,    stucco    exterior. 


RESIDENCES 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

•The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 


Plans  Being  Figured. 

RESIDENCE.  Cost,   $12,000 

HAYWARD,    Alameda    County. 
Two-story  frame  and  stucco  residence. 
Owner — W.   W.   Haley. 
Architect — Henry    C.    Smith,    Humboldt 
Bank    Building,    San   Francisco. 


Completing  Plans. 

RESIDENCE  Cost,     $20,000 

LAKE   ORINDA,   Alameda   Co.,   Cal. 

Concrete  swimming  pool  and  retain- 
ing wall  (residence  being  con- 
structed). 

Owner — Chester  Williams. 

Architect  —  Miller  &  Warnecke,  1404 
Franklin   St.,  Oakland. 


Contract   Awarded. 

RESIDE.NCES  Cost,   each   $3000 

SAN  FRANCISCO,  W  Harvard  S  Pioche 
Four    one-story    and    basement    frame 

residences. 
Owner   —    Stephensen    &    Nichols,    1070 

Folsom   St.,   S'.   F. 
Architect — None. 
Contractor    —    Boyd    C.    Lindsay,    2426 

Mission   St.,   S    F. 


Completing   Plans. 

RESIDENCE  Cost,   $20,000 

SAN  FRANCISCO,  Fulton  St.  near  Sec- 
ond. 

Two-story   frame  and  stucco  residence. 

Owner — Withheld. 

Architect  &  Mgr.  of  Constr.  —  A.  H. 
Knoll,  Hearst  Bldg.,  San  Francisco 


Contract  Awarded. 

RESIDENCE  Cost,     $9980 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 

St.    near   Jackson. 
One-story    6-room    frame    residence. 
Owner — Henry  Ayer,   Don   Felipe  Apts., 

San  Jose. 
Architect — Binder   &    Curtis.    35    W-San 

Carlos   St.,   San   Jose. 
Contractor — Chas.     Collins,     14     Rhodes 

Court,  San  Jose. 


Cost,    $3000    each 
E    Tenth    Ave        3 


S*»4  all  infmiriti  <«  nttrtr  Offitt. 


Contract   Awarded. 
RESIDENCES 
SAN     FRANCISCO. 

Ortega    St. 
Four    one-story    and     basement    frame 

residences. 
Owner — D.   F     Supple,   100   Montgomery 

St.,   San  Francisco. 
Designer    &    Contractor — Fred    Reuter. 

858  45th  Ave.,  San  Francisco. 

To  be  Done  by  Day's  Work. 
RESIDENCES  Cost,   $5000  each 

SAN    FRANCISCO.      SE    Holloway    and 

Head    Sts.    and      SE      .-Vshton      and 

Holloway. 
Two    two-story   and      basement      frame 

residences. 
Owner — Hemmen  &  Weissman,  8  Ocean 

Ave.,    San    Francisco 
Designer — J.    C.      Dolphin,      516      Great 

Highway,  San  Francisco. 

To   be   Done   by  Day's   Work. 

RESIDENCES  Cost,    $3000    each 

SAN  FRANCISCO.  Edinburgh  and 
France   Sts. 

Nine  one-story  and  basement  frame 
residences. 

Owner— Victor  Holmgren,  5485  Mis- 
sion St.,  San  Francisco. 

Architect — None. 
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('■(Jiitract    Awarded. 

KESIDEXCE.  $13,u50 

BERKELEY.  X.  AV.  riedmont  Ave.  and 
Forest  St.  Two-story  frame  and 
plaster  exterior   residence. 

Owner — Fayette    H.    Pliilip,    Oakland. 

Architect — Edward  J.  Symmes,  1325 
First  National  Bank  Bldg.,  San 
Francisco. 

Contractor — Alex.  C.  Wieben,  839  Rose- 
mount   Rd.,   Oakland. 

Contract    Awarded. 

RECTORY  Cost,    $9000 

SAN    FRANCISCO.      10    Nineteenth    Ave 

125    N    Judah    St. 
Two-story  and  basement  frame  rectory 
Owner — Protestant     Episcopal     Church 

P.  H.  Noiand,  Trustee,  Phelan  Bldg  , 

San    Francisco. 
Architect — Thomas    Bros.,     Russ    Bldg., 

I       San   Francisco. 
Cpntiattor — Petersen     &     Persson,     180 

Jessie    St.,    San    Rrancisco. 


LOS  ANGELES.  Cal.— Archt.  Paul  R. 
Williams,  1400  Stock  Exchange  Bldg., 
is  preparing  plans  for  a  2-story  8-r.,om 
frame  and  brick  veneer  residence  on 
Las  Palmas  Ave.,  bet.  1st  and  2nd  Sts., 
owner's  name  withheld;  half  timber 
shake    rfg.,    part    basement;    $25,000. 


SAN  FRANCISCO  —  Jas.  Arnott  &, 
Sons,  235  Granville  'Way,  has  purchase:! 
4  blocks  of  property  in  the  district 
bounded  by  15th,  ITth  Aves.  and  R  and 
T  Sts..  and  plans  erection  of  frame  and 
plaster  homes,  one-story  in  height, 
costing  from  $4000  to  $5500.  Plans  for 
fifty  of  these  structures  have  been 
completed  and  work  will  be  started  at 
once. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
• — Architect  Hugh  R.  Davies,  1010 
Farmers  &  Merchants  National  Bank 
Bldg.,  Long  Beach,  has  completed 
Working  plans  for  a  frame  and  stucco 
dwelling  at  4251  Livingston  Dr.,  Long 
Beach,  for  E.  J.  Williams;  shingle  roof, 
hardwood  floors,  hardwo:d  and  pine 
trim,  automatic  water  heater,  gas 
unit  heating  system,  tile  baths  and 
sink,  ornamental  iron,  stone  mantels; 
$25,000. 


LOS  ANGELESi,  Cal. — Architect  J. 
Martyn  Haenke,  Rives-Strong  Bldg.. 
has  been  commissioned  to  prepare 
plans  for  a  Spanisli  style  residence  in 
Los  Feliz  Heights  for  H.  S.  Shapiro; 
12  rooms.  4  baths,  garag*  with  ser- 
vants' quarters.  900  feet  cf  reinforced 
concrete  letaining  wall,  wrought  iron 
railins'  swimming  pool,  tennis  courts; 
$100,000. 


MARTINEZ,  Contra  Costa  C^.,  Cal. — 
E.  A.  Ricksecker  has  purchased  19  lotn 
in  Alhambra  Heights  Addition,  facing 
Pacheco  Ave.,  Elm  and  Scenic  Sts.,  and 
is  negotiating  with  San  Francisco  in- 
terests planning  to  erect  sixteen  dwell- 
ings on  the  lands. 

LOS  VEGAS,  Nev.  — Architect  Ernest 
Irving  Freese,  6247  Pine  Crest  Dr.. 
Highland  Park,  has  Iseen  commissioned 
to  jirepare  plans  for  Spanish  residence 
at  Las  Vegas,  Nev.,  for  Mr.  and  Mr.=5. 
Ilr.rry  Duffill  and  .Mbert  Dufflll;  main 
building,  122x68  feet,  garage  building 
and   servants'  building. 


SAN  JOSE,  Santa 
preliminar.v  survey 
ing  home  building 
undertaken    during 

Cook     Lumber    Co. 
St.,     plans    erection 
various    sections    of 
joining    towns. 

L.    C.    Rossi,    Kelb 
50   frame   and   plaste 

T.  H.  Herschback, 
will   erect   25  homes. 

■'"rank  T.  Lannin, 
P.ldg.,  will  erect  21 
seclions    of   the   city. 


("iara   Co.,    Cal. — A 
sliows    the    for:ow- 

activities    will    bi> 
tlie    vea'-    192B: 
,    ."iL")    West    Julian 

of  '200     homes     in 

the    city    and    ad- 

■r    Ave.,    will    erect 
r   bungalows, 
liank  of  Italy  Bldu 

First   National  BK. 

liomes    in    va:'iou.-> 


SCHOOLS 


EITUEKA,  numb. .1,11  c...  (■;,).— f. ;  ' 
Feb.  1,  7:30  P.  M.,  bids  will  be  received 
by  Geo.  B.  Albce,city  supt.  of  sc!iooi  :, 
to  fui*.  and  install  704  steel  lockers  for 
high  school.  Cert,  checlv  5%  payalile 
to  Eureka  High  School  District  req. 
See  call  for  lihiN  uiiilei-  otHeinl  proposal 
.seedoii   in   lliix   Immiio. 


Plans    Complete, 

ADDITION  '      ':  '•  CoSt,     $60,000 

RICHMOND,     Contra-    Cu.sta,    Co.,     Cal. 
Addition    of   audito'rium   and   six   class- 
rooms to  present  hollow  tile  gram- 
mar   school    building. 
Owner    --     Richmond     School     District, 

(Peres    Grammar   School). 
Architect — James  T.  Narbett,  Syndicate 
Bldg.,    Richmond. 
Plans   liave   been   completed  and   sub- 
mitted   to    School    Board    for    their    ap- 
proval. 


Plans     Completed. 

ADDITION  Cost,    $60,OO'J 

NEAR  EL  CERRITO,  Contra  Costa  Co. 
Cal. 

Addition  of  six  classrooms  and  audi- 
torium to  present  hollow  tile  school 
building. 

Owner  —  Richmond  School  Ristrict, 
(Fairmont  Grammar  School). 

Architect — James  T.  Narbett,   Syndicate 
Bldg.,   Richmond. 
Plans    being    approved    by    Board    of 

Trustees. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Feb-  2,  -8  P.  M.,  bids  will  'be  received' 
by  Board  of  Education,  Wm.  G.  Padtn^ 
.Secty.,  for  following  improvements  af 
h.gh  schoul,  in  block  bounded  by  Cen-, 
tralaiid  Alameda  Aves.,  Oak  and  Wal- 
nut Sts.:  (1)  metal  lathing  and 
plastering  in  band  room;  (2.)  plaster' 
rear  of  high  school;  (3)  plaster  rooms 
211,  212,  213,  '226,  227  and  228;  (4)  car- 
penter &  nlill  work  in  looms  211,  212,  213 
226,  227  and  228;  (5)  fur.  and  install 
2300  opeiate:  chairs,  (more  or  less); 
((i)  fur.  and  install  laboratory  furni- 
ture and  equipment.  Deposit  of  $25. 
req:  for  specifications  obtainable  fVom 
sec/etary.  ' 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
Feb.  3,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  2-story  and  basement,  20-unit 
brick  grammar  school  bldg.  proposed 
for  Russell  school  site,  1301  E  Man- 
chester Ave.  Separate  bids  on  genl., 
plbg.,  painting,  htg.  and  vent.,  and  elec 
wiring.  Plans  and  spec,  obtainable  at 
761  L.  A.  Cham,  of  Comm.  Qldg.  (5ert. 
or  cash,  check  or  bond  5%;.  Wm.  A. 
fcheldon,  secy.  Oroville  Clark,  archt; 
sel.  com.  brick  exter.,  art.  stone  trim, 
slate    rf.,    reinf.   cone;    $140,000. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
Until  Jan.  30,  8  p.  m.,  bids  will  be  re- 
ceived by  Jos.  H.  Bone,  clerk,  Pala 
School  District,  to  erect  4nclassroom 
and  assembly  hall  school,  Wolfe  and 
Higgins,  architects.  Realty  Bldg.,  San 
Jose.    Segregated    bids    are    wanted    for 

(1)  general  work,  including  excavation 
and  grading;  concrete,  carpenter  work, 
interior  equipment,  miscellaneous  orna- 
mental and  structural  iron,  sheet  metal, 
built-up  roofing  and  painting  work, 
electrical  work,  tile  roof,  brickwork, 
lathing    and    plastering    and    plumbing; 

(2)  heating  and  ventilating.  Plans  ob- 
tainable from  architects.  Cert,  check 
10%  payable  to  clerk  req.  See  eall  for 
bids  miller  official  proposal  section  in 
this  issue. 


SAN  FRANCISCO  —  O.  Monson,  251 
Kearny  St.,  at  $388,860  submitted  low 
bid  to  Bd.  of  Pub.  Wks.  to  erect  addi- 
tional units  at  Galileo  High  School, 
Bay  and  Van  Ness  Avenue.  P.  J.  En- 
right,  2720  McAllister  St.,  at  $38,200 
low  for  mechanical  equipment;  S.  W. 
Band,  5^0  Valencia  St.,  at  $28,425  low 
for  plumbing  and  Standard  Electric 
Construction  Co.,  80  Natoma  St.  at  $16,- 
uoO  low  for  electric  work.  Following 
is  complete  list  of  bids  received: 
General    Con.struction 

O.     Monson     $388,860 

Anderson   &  Ringrose    399,895 

H;    L.    Peterson    410,000 

R.    W.    Henry    (R.    W.   Moeller.  .    419,000 

MacDonald    and    Kahn     419,500 

Clinton    Construction    Co 423,400 

Amoroso   and    Damico    429,000 

Reilly   &    Nemetz    433,000 

Barrett    and   Hilp    434,000 

Jas.    L.   McLaughlin    448,000 

Electric    Work 

Standard   Elec.   Const.   Co $16,550 

H.    A,    Porter    19,936 

Butte  -Elec.    Equip.    Co 20,025 

Severin  Electric  Co 20,250 

(.  rown    Electric    Co 22,348 

Latourette-Fiscal     Co 23,152 

Bid  of  M.  E.  Ryan  was  not  considered 
a  certified  check  not  having  accom- 
panied   the    bid. 

Mechanical    Equipment 

C.    Drucker    $38,800 

P.    J.    Enrlght     38,200 

Latourette-Fiscal    Co 39,347 

A.    Lettich    61,974 

Plumbing: 

S.    W.   Band    $28,425 

Latourette-Fiscal     Co 29,649 

Wm.    Wilson   Co 35,270 

A.    Lettich     38,518 
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VAN  NUYS,  L.  A.  Co.,  Cal.— W.  E. 
Warne.  1111  Rives-Strong:  Bldg.,  Los 
Aneeles.  subm.  low  bid  to  L.  A.  bd. 
educ.  Jan.  13  at  $159,250  for  domestic 
arts  and  shop  bldgs.  at  Van  Nuys  high 
school  site.  Low  bidders  on  sub-trades 
were:  painting,  Alhambra  Wall  Paper 
&  Paint  Co..  Alhambra,  16200;  htg.  & 
vent.  Chas.  Arndt,  115  Winston  St.,  Los 
Angeles,  $23,094;  plbg..  Hickman  Bros., 
471  W  8th  St..  San  Pedro,  $14,542;  elec^ 
wiring.  Amer.  Elec.  Constr.  Co.,  757  B 
9th  St.,  Los  Angeles,  $5700.  Otto  H. 
Neher,  archt. 

HUNTINGTON  BEACH,  Los  Angeles 
Co  ,  Cal.— John  Simpson  &  Co.,  701  An- 
tonio Ave.,  L.  A.,  were  low  bidders  at 
$303,000  for  concrete  construction,  $30o,- 
000  for  brick  construction  and  $302,500 
for  interlocking  tile  construction  on 
the  general  contract  for  erecting  new 
high  school  buildings  at  Huntington 
Beach;  Allison  &  Allison,  Hibernian 
Bldg.,  Los  Angeles,  architects.  Low 
bidders  on  other  contracts  were:  J. 
Herman  Co.,  on  sheet  metal  work  at 
$3898;  standard  Roof  Co.  on  composi- 
tion roofing  at  $3385;  C.  L  Passmore 
on  tile  roofing  at  $8190;  T.  N.  Fierce  on 
blackboards  at  $1742;  B.  V.  Collins  on 
marble  and  tile  work  at  $9335;  L.  Clark 
Brintnall  on  toilet  stalls  at  $272.28;  A. 
Quandt  &  Sons  on  painting  at  $15,990; 
American  Ave.,  Hardware  Co.,  Long 
Beach,  on  hardware  at  $11,200;  Pacific 
Electric  Clock  Co.  on  program  clocks 
at  $335;  Lohman  Bros,  on  plumbing  at 
$33,838;  Bernard  Hartman  Co.,  Long 
Beach,  on  electric  work  at  $21,000;  and 
J.  B.  Welsh  on  heating  at  $38,759. 
Pemberton  Heating  Co.  submitted  a  bid 
on  their  own  system  and  specifications 
at   $27,000. 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Until  Jan.  27,  7:30  p.  m.,  bids  will  be 
received  by  Leo  H.  Vishoot,  clerk,  West 
Side  Union  High  School  District,  to  in- 
stall (1)  special  fixture  work  in  high 
school  and  (2)  install  electric  lighting 
fixtures.  W.  H.  Weeks,  architect,  369 
Pine  St.,  San  Francisco  and  1924  Broad- 
way, Oakland.  See  call  for  bids  under 
official  proposal  section  in  this  issue. 


BRENTWOOD.  L.  A.  Co..  Cal.— Schaf 
A  Strauser,  1310  W  41st  PL,  Los  Ange- 
les, sub.  low  bid  to  L.  A.  bd.  educ.  Jan. 
13  at  $59,945  for  2-story  and  basement, 
9-classroom  school  bldg.  at  Brentwood 
school  site.  Low  bidders  on  sub-trades 
were:  htg.  &  vent.,  R.  M.  Wilson,  3714 
Central  Ave.,  Los  Angeles,  $6375;  plbg., 
Ashworth  &  Gallop,  5853  S  Broadway, 
Los  Angeles,  $6145;  painting?,  Hoelzel- 
Ehmlg  Co.,  1788  W  24th  St..  Los  An- 
geles, $2445;  elec.  wiring,  H.  H.  Wal- 
ker, 1323  Venice  Blvd.,  Los  Angeles. 
$2187.    Hudson    &    Munsell,    archts. 


PASADENA,  L.  A.  Co.,  Cal.— Until 
11  a.  m.,  Feb.  8,  bids  will  be  rec.  by 
the  Pasadena  bd.  of  educ.  for  addition 
to  Center  and  Oak  Knoll  Junior  high 
school  at  Pasadena;  Austin  &  Ashley, 
archts..  Chamber  of  Commerce  Bldg., 
L.  A.;  20  classrooms  and  library  of- 
fices, relnf.  cone,  constr.;  $200,000. 


TAFT,  Kern  Co.,  Cal.— Until  Jan.  26, 
7  p.  m.,  bids  will  be  received  by  H.  E. 
Osburn.  clerk,  Taft  Union  High  School 
District,  to  fur.  (1)  certain  surveying 
equipment;  (2)  fur.  and  install  addi- 
tional electric  equipment  for  auditor- 
ium; (3)  fur.  one  portable  vacuum 
sweeper.  Cert,  check  10%  payable  to 
clerk  req.  with  bid. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


TURLOCK,  Stanislaus  Co.,  Cal. — At 
$57,387  Anton  Johnson,  74  New  Mont- 
gomery St.,  San  Francisco,  awarded 
contract  by  Turlock  Union  High  School 
District  to  erect  two-story  brick  and 
concrete  addition  to  present  high 
school  building  In  accordance  with 
plans  and  specifications  by  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco, 
and  1924  Broadway,  Oakland.  Other 
bids   submitted   were: 

Geo.    Ulrlch,    Modesto $59,472 

J.    E.    Fritz    60,225 

J.    A.    Bryant    61,280 

H.    H.    Henning    61,976 

Nell    &    Wirtmer     62,842 

Hlllberg  &   Walstrom    63,245 

W.    J.    Ochs    64,975 

Cobby    &    Owsley     65,790 

P    T.   Walstrom    67,145 

Carl    Swenson     67,200 

R.    W.    MoUer    68,200 

H.    Rebman    71,500 

Herndon    &    Flnnigan 72,795 


OAKLAND,  Cal.— Until  Feb.  2,  9:30 
A.  M.,  bids  will  be  received  by  Board 
of  Education,  John  W.  Edgemond, 
Secty.,  to  fur.  and  place  linoleum  in 
Fremont  High  Schorol.  Cert,  check 
10%  req.  with  bid.  Specifications  ob- 
tainable from  Assistant  Business  Man- 
ager,  Bd.    of   Education,   City   Hall. 


OAKLAND,  Cal.— As  previously  re- 
ported, bids  will  be  received  by  Board 
of  Education,  John  W.  Edgemond, 
Secty.,  until  Feb.  2,  9:45  A.  M.,  to  erect 
Elmhurst  Annex  School  building  in 
Sunnyside  St.  near  98th  Ave.  Separate 
bids  wanted  for  (1)  general  work;  (2) 
awning  type  window  fixtures  and 
hardware;  (3)  slate  blackboards.  De- 
posit of  $25  req.  for  plans  obtainable 
from  Supt.  of  Bldgs.,  337  17th  St.,  Oak- 
"and.  Cert,  check  10%  payable  to  Bd. 
of  Educ.  req.  Howard  Schroeder,  357 
12th  St.,  Oakland,  architect.  Will  be 
steel    frame    and      brick      construction; 

est.     cost,     $ .     .See     call     for     bids 

under    olitcial    proposal    section    in    this 
issue. 


LOS  ANGELES,  Cal.— Archts.  John 
C.  Austin  &  Frederick  M.  Ashley, 
Chamber  of  Commerce  Bldg.,  have  com- 
pleted working  plans  for  the  Frank 
Wiggins  trade  school  to  be  erected  on 
16th  St.  near  Grand  Ave.  for  L.  A. 
board  of  education;  2-story  and  base- 
ment, 250x120  ft.,  central  section,  115 
by  97  ft.,  will  be  ten  stories;  class  A 
reinf.  cone,  constr.,  press,  brick  facing; 
$700,000.  The  bd.  of  educ.  will  adver- 
tise for  bids  as  soon  as  plans  are 
checked. 


FRESNO,  Fresno  Co.,  Cal. — Architect 
Emmett  G.  Martin,  Citizens  National 
Bank  Bldg.,  is  preparing  plans  for  a 
Class  C  Catholic  school  building  at 
Fresno  for  St.  John's  Cathedral  Paro- 
chial School;  2-story,  155x133  feet,  9 
classrooms  and  auditorium  to  seat  600; 
reinforced  concrete  construction,  face 
brick,    composition    roofing;    $90,000. 


Crafts 


the    priceless 


y  every  archi- 
It  is  more  than 
and  with  the 
a  part  of  us — 


tsmanship     n 
ingredient   sought   t 
tect  for  his  client, 
an    ideal    with    us 
workmen   who  are 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  V  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rnANCISCO 

Los  anoeles 


GLEXDALE,  Los  Angeles  Co.,  Cal. — 
Until  8  P.  M.,  Feb.  2,  bids  will  be  re- 
ceived by  Olendale  Board  of  Education, 
107  V^  S.  Brand  Blvd.,  for  two-story  and 
basement  brick  school  building  on 
Glenwood  Rd.  school  site,  according 
to  plans  and  specifications  by  Archi- 
tect Alfred  F.  Priest,  716  Fay  Bldg.,  Los 
Angeles;  210x70  feet,  8  classrooms, 
manual  training  and  domestic  science 
departments,  science  lecture  room,  art 
and  music  room,  cafeteria,  bicycle 
room;  face  brick  with  terra  cotta  trim, 
clay  tile  roofing. 


OAKLAND,   Cal — Following  contracts 
awarded    by   John    W.    Edgemond,    secy. 
Board  of  Education,   to  erect   two-story 
brick    and    hollow    tile    school    building 
in    22nd    Ave.,    bet.    E    16th    and    E    17th 
Sts.,      Oakland.      in      accordance      with 
plans  by  Architects  Miller  &  Warnecke 
1404   Franklin   St.,  Oakland. 
General    Contract — Wm.    Keating,    For- 
um   Bldg.,    Sacramento,    at   $183,650. 
WindoivH  &  Finished   Hardware — Kaw- 
neer  Mfg.   Co.,   180   Jessie   St.,   S.   F., 
at    $1797.50. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  2,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden.  Secty.,  Board  of  Ed- 
ucation, to  fur.  and  install  school 
desks,  chairs,  teachers'  desks,  library 
desks,  library  tables,  library  chairs 
and  miscellaneous  school  furniture  and 
e(iulpment.  Lists  of  materials  desired 
obtainable  from  Secty.  on  request. 
Cert,  check  10%  payable  to  Secty.  req. 
with  bid. 


SACRAMENTO,  Cal.— Until  Feb.  15,  5 
P.  M.,  bids  will  be  received  by  Chas.  C. 
Hughes,  Secty.,  Board  of  Education,  to 
fur.  and  del.  (1)  oak  side  chairs;  (2) 
auditorium  chairs;  (3)  gymnasium 
equipment;  (4)  lockers.  Cert.  checK 
10%  req.  with  bid.  See  call  for  bids 
under  official  proposal  .section  in  this 
iN.sue. 


DUNCAN  Ariz.  —  Harvey  &  Reed, 
Phoenix,  awarded  contr.  at  $51,813  for 
1-stcry  brick  school  here  for  Consoli- 
dated school  dlst.  No.  2  of  Greenlee 
county.  It  will  contain  6  classrooms 
and  auditorium,  60xS0  ft.;  press,  brick 
exter.,  maple  firs.  Lescher  &  Mahoney, 
archts.,  Phoenix. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Feb.  2,  8  P.  M.,  bids  will  be  received  by 
Wm.  G.  Paden,  Secty.,  Board  of  Educa- 
tion, to  fur.  and  install  underground 
sprinkler  system  at  high  school 
grounds.  Cert,  check  10  7c  payable  to 
secretary  req.  with  bid. 


BANKS,  STORES  &   OFFICES 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost    $— 

SAN   FRANCISCO,   115   Post   St. 

Alterations  to  seven-story  store  and 
loft  building. 

Owner — Baker  Bldg.  Co. 

Architect  &  Mgr.  of  Constr.  —  A.  H. 
Knoll,   Hearst  Bldg.,  San  Francisco 

Briclc  AVork — J.   D.   Wilson. 

Pljisterinjc — Leonard  Bosch,  ISO  Jessie 
.St..  San  Francisco. 

.Sheet  Metal — Western  Furnace  &  Cor- 
nice  Works,   202   Brannan   St..   S.   F. 

Mill  Wori£ — Empire  Mill,  750  Bryant 
St.,    San    Francisco. 


Member  S.  P.  Builders'  B<zch&nK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Compoaition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jecate  S-t^  San  FtmBclaeo 

Res.    4201    Mission    St. 

Phone    Randolph    698S 
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Contract  Awarded. 

OFFICES  Cost,     $16,000 

SAX   FRANCISCO.     XW   Twentieth  and 

Indiana    Sts. 
Two-story    reinforced    concrete    offices 
Owner — A.    M.    Castlt-    &    Co.,    16th    and 

-Mississippi  Sts.,   San  Francisco. 
Architect — Geo.  M.   Cantrell,   45   2nd  St., 

San  Francisco. 
Contractor — H.  P.  Hoyt,  45  2nd  St.,  San 

Francisco. 


Cost,  $'joo,oon 

Bush   and   Sansome 


Contract   Awarded 

ADDITION' 

SAN    FRANCISCO. 

Sts. 

Ten-story  addition  to  present  seven- 
story  Class  A  ottiL-e  building  (two 
additional    elevators)    . 

Owner — Adam    Grant. 

Architect — Lewis  P.  Hobart,  Crocl^er 
Bldg.,   San   Francisco. 

Contractor — Lindgren  &  Swinerton,  225 
Bush   St.,   S'an   Francisco. 


Bids    To    Be    Called    Shortly. 
ALTERATIONS  Cost.    $25,000 

S-A.LINAS.   Monterey  Co.,   Cal.   Main  and 

Gobilan   Sts. 
Remodeling-       building       for       banking 

quarters. 
Owner — Bank    of   Italy.    Powell,  Market 

and   Eddy  Sts.,   San   Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,    San   Francisco. 


Plans   To   Be   Prepared. 
STORE   BLDG  Cost,    $100,000 

SACRAMENTO,    S   J    St.    near    11th. 
Two-story    reinforced      concrete      store 

building. 
Owner — Eastern     Outfitting     Co.,     1024 

J    St.,    Sacramento     (Isidor    Brown, 

manager). 
Architect   to   be   selected. 


Completing  Plans. 

STORE    BUILDING.  $250,000 

SACRAMENTO,  J  Street  bet.  11th  and 
12th.  .    ^ 

Three-story  and  basement  reinforced 
concrete   store    building. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery St.,  San  Francisco. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery  St..   San    Francisco. 

Contract  Awarded.  »_,„„ 

STORE   BLDGS.  Cost,    (2)    at    $oo00 

each;    (1)    at   $6500. 
SAX    FRANCISCO.      SE      Clement      and 

Twenty-second  Ave.   also   27th  Ave. 

and  X  Haight  St.  183  W  Clayton  St. 
Three   one-story   frame    store    buildings 

(markets). 
Owner — R.   Van   Vliet,   Alexander  Bldg., 

San  Francisco. 
Architect  &  Contractor — Alvin  J.  Stern, 

Alexander  Bldg.,   San   Francisco. 

Contract  Awarded. 

ALTERATION'S  Cost,     $ 

SAX    FRAXCISCO.      No.    314    Sutter    St. 

Connecting  entrances  for  structure  at 
314  Sutter  St.  and  adjoining  six- 
story   building. 

Owner — Bare   Brothers      &  Brown. 

Consulting  Engineer — Clarence  Heller, 
57  Post  St.,  San  Francisco. 

Contractor — W.  D.  Henderson,  Monad- 
nock  Bldg.,  San  Francisco. 


Contract  Awarded. 

STORE  BLDG.  Cost,  $150,000 

SAN  JOSE,   Santa  Clara   Co.,   Cal.  South 

First  St.  S  of  San  Carlos. 
Three-story    reinforced    concrete    store 

and  loft   building. 
Owner — Trinkler-Dohrmann    Co. 
Architect — Ashley    &    Evans.    Holbrook 

Bldg.,    San    Francisco. 
Contra.ftoi  s — Lindgren     &     SwinertonJ. 

225  Bush  St.,  San  Francisco. 
As    previously    reported,    grading.    J. 
S    Baker;  concrete  piles  Raymond  Con- 
crete  Pile  Co.,   Monadnock  Bldg.,   S.  F. 

Granite   Work   to  be  .\warded. 

BANK    BLDG.  Cost,    $300,000 

SACRAMENTO.     Cal.       Seventh     and     J 

S'ts.,    adjoining   D.   O.    Mills   Bank. 
Four-story   Class  A  steel  and  concrete 

hank  building. 
Owner — California    National    Bank. 
Architect — Starks   &    Flanders,   Ochsner 

Bldg..   Sacramento. 
GraHite  awarded  Raymond  Granite  Co. 

3   Potrero  Ave..   San    Francisco. 
As  previously  reported  steel  awarded 
Palm  Iron  Works.   1814   15th  St.,  Sacra- 
mento; concrete  piles   to  Geo.  Hudnutt. 
1915    S-Sacramento    St  .    Sacramento. 


Plans   Being   Prepared. 
STORE  BLDG.  Cost.  $15,000 

HOLLISTER,  San  Benito  Co.,  Cal. 
One-story    and    mezzanine    brick    store 

building. 
Owner — Leo    jMarkcums    Dept.    Store. 
.Architect    &    Mgn    of    Constr.    —   A.    H. 

Knoll.   Hearst  Bldg.,  San  Francisco 


Bids  Being  Received. 

STORE    BLDG.  Cost,    $20,000 

SAN    FRANCISCO.       Seventh    and    Fol- 

som  Sis. 
One-story    and      mezzanine      reinforced 

concrete    store   building. 
Owner — Geo.    McMillan. 
Architect — Walter  Falch,   Hearst  Bldg., 

San   Francisco. 


Plans   Being   Prepared. 
STORE    BLDG.  Cost,    $10,000 

SAN  FRAXCISCO.     Fell  St.  near  Gough 
One-story       and      mezzanine       concrete 

store  building. 
Owner — Mr.   Eberly 
Architect — Walter  Falch,   Hearst   Bldg., 

San    Francisco. 


Owners   Taking  Segregated  Figures. 
STORE  BLDG.  Cost,  $45,000 

SAN  FRANCISCO,  SE  Twenty-first  Ave 

and   Irving  Street. 
One-story    reinforced      concrete       store 

building'    (7   stores)    terra   cotta   tile 

roof. 
Owner — Marian    Realty   Co. 
Architect — Albert  H.  Larsen,  447  Sutter 

St.,   San    Francisco. 


Plans  Being  Prepared 

ALTERATIONS  Cost,  $40,000 

SAN    FR.\NCISCO,    26    O'Farrell   St. 

Alterations    to    present    six-story    store 
and    loft   bldg. 

Owner — Kohler    &    Chase. 

Architect — IMeyer   &   Johnson,    742   Mar- 
ket   St.,    S.    F. 
Plans    for    new    structure    abandoned. 


I'lans    Complete 

MARKET  BLDG.  Cost,   $10,000 

SAX  FRANCISCO,  N  Lombard  W  Stein- 

er   St. 
One-story    reinforced    concrete    market 

building. 
Owner    and     contractor — A.       Massagli, 

658    26th    Ave.,    S.   F. 
Architect — C.   O.  (jlausen,  Hearst  Bldg., 

San   Francisco. 


Bids  To  Be  Asked  Shortlv. 

BAXK   BLDG.  Cost,   $150,000 

RICHMOXD,   Contra  Costa   Co..   Cal.      X 

E   Macdonald  Ave.   and  Tenth   St. 
Four-story  brick  bank,  office  and  store 

building,    50x108. 
Owner — Mercantile     Trust     Co.,      (L.     J. 

Younce.  Vice  President). 
.Architect — Xathaniel        Blaisdell,        255 

California   St..    San   Francisco. 


Sub   Bids   Being  Taken. 

STORES  Jk  OFFICES.  Cost.  $60,000 

RICHMOND,     Contra'    Costa     Co.,     CaL 

Tenth   and  Macdonald  Ave. 
Two-story   brick  store  and  office  bldg. 
Owner — F.    A.    Muller,    Syndicate    Bldg., 

Oakland. 
Architect  &  Builder — F.  A.  Muller,  Syn- 
dicate Bldg.,  Oakland. 
Figures  are  being  received  for  exca- 
vating, concrete  work,  mill  work,  brick 
work,  roofing,  plastering,  sheet  metal, 
painting,  plumbing,  electrical  work, 
heating    and    ornamental    construction. 


LOS  ANGELES.  Cal.— Sun  Realty 
&  Finance  Co..  Lincoln  Bldg.,  has  se- 
cured a  99-year  lease  on  property  on 
north  side  of  7th  St.,  bet.  Hope  and 
Fli-wer  Sts.  as  a  site  for  a  12-sto.  class 
A  store  and  office  bldg.  The  site  is 
S2  by  128  ft.,  and  adjoins  the  new 
Roosevelt  bldg.  being  erected  for  the 
same  owners.  It  has  not  been  deter- 
mined how  soon  constr.  will  be  start- 
ed on  the  new  bldg.  and  plans  have  not 
l)een  prepared.  Curlett  &  Beelman,  408 
Union  Bank  Bldg..  will  be  the  archi- 
tects. 


LONG  BEACH.  L.  A.  Co.,  Cal. — Fish- 
back  .%  Evans,  12  Cedar  Way,  Long 
Beach,  awarded  gen.  contr.  at  about 
$53,000  for  a  2-story  brick  store  and 
loft  bldg.,  cor.  Pine  and  6th  Sts.,  Long 
Beach,  for  Spaulding  Inv.  Co.,  110  Lo- 
cust Ave.,  Long  Beach.  Plans  by 
Schilling  &  Schilling,  313  Marine  Bank 
Rldg..  Long  Beach;  145x50  ft. 


LOS  ANGELES,  Cal.— Architect  E. 
Van  Den  Hoven,  ground  floor.  Black 
Bldg.,  has  completed  preliminary  plan;; 
for  13-story  and  basement  Class  A  of- 
fice building  on  Main  St.  bet.  3rd  and 
4th  Sts.  for  the  Los  Angeles  Housing 
Corp.,  ground  floor.  Black  Bldg.;  60x115 
feet,  reinforced  concrete  walls,  steel 
joists,    concrete    floors. 


LOS  ANGELES.  Cal.— Archts.  Mor- 
gan. Walls  &  Cleiuerits,  1124  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  2- 
story  class  A  mercantile  bldg.  at  n.e. 
cor.  of  7th  Ave.  and  Washington  St.. 
lor  Ralph's  Gr:.cery  Co.,  to  accommo- 
date inain  store  and  general  offices  of 
the  company;  2-story,  150x200  ft.,  rein, 
concrete  construction,  stucco  and  cast 
stone  facing,  plate  glass,  comp.  rfg.. 
metal  skylights,  steel  sash,  folding 
doors,   freight   elevator. 


FRESNO,  Fresno  Co.,  Cal. — Architects 
Ernest  J.  Kump  Co.,  Rowell  Bldg., 
Fresno,  are  preparing  plans  for  six- 
story  fireproof  addition  to  Short  Build- 
ing at  Merced  and  Fulton  Sts.,  now  oc- 
cupied by  Roos  Bros.;  will  be  Class  A 
construction;  reinforced  concrete,  brick, 
terra  cotta  and  marble  trimmings;  est. 
cost,  $400,000.  Mrs.  Mildred  R.  Cray- 
croft,   owner. 


LOS  ANGELES,  Cal.— Archts.  Mor- 
gan. Walls  ,%;  Clements,  1124  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  2-sto. 
class  C  shop  and  studio  bldg.  at  n.  w. 
cor.  of  Wilshire  Blvd.  and  Caiondelet 
St.  for  Mr.  Thomas.  Spanish  style,  90 
by  150  ft.,  reinf.  cone,  front  wall,  brick 
side  and  rear  walls,  stucco  exter. 


OLYMPIA,  Wash.— Arch.  A.  H.  Al- 
bertson,  Henry  Bldg.,  Seattle,  has  com- 
pleted plans  for  5-story  and  basement, 
60  by  120  ft.,  reinforced  concrete  bank 
and  office  building  to  be  erected  at 
Fourth  Ave.  and  Washington  St.;  est. 
cost,     $300,000  Security       Bank       of 

01.vmpia  is  the  owner. 


ELKO,  Nevada — First  Xational  Bank, 
J.  A.  Sewell,  president,  has  had  plans 
prepared  and  work  will  be  startetl 
shortly  on  a  two-story  and  basement 
brick  bank  building  at  Fifth  and  Rail- 
road Sts.;  est.  cost,   $85,000. 


SAXTA  MOXICA,  L.  A.  Co.,  Cal.  — 
Maurice  Sasso,  engineer,  661  I.  W. 
Hellman  Bldg.,  is  preparing  plans  for 
a  6-story  and  basement  class  A  tele- 
phone bldg.  at  Santa  Monica  for  Santa 
Monica  Home  Telephone  Co.;  60x80  ft., 
structural  steel  frame,  brick  filler 
walls,    reinf.    cone,    firs.;    $200,000. 


THEATRES 


Bids  Being  Received  From  Selected 
Contractors. 

THEATRE  Cost.    $250,000 

SAX  JOSE,  Santa  Clara  Co.,  Cal.  South 
First   Street. 

Reinforced  concrete  and  structural 
steel  theatre  (seating  capacity 
1500). 

Owner — West  Coast  Theatres.  Inc. 

Architect — Weeks  &  Day.  315  Mont- 
gomery St.,   S'an  Francisco. 


SAN  DIEGO,  Cal.— G.  A.  and  K.  G. 
Bush  contemplate  erecting  three-story 
theatre,  store  and  apartment  building 
at  the  northwest  corner  of  Falcon  and 
Washington    Sts. 


Completing  Plans. 

THEATRE.  Cost.  $250,000 

TULARE.      Tulare  and  L  Streets. 

Two-story  reinforced  concrete  theatre 
and  office  building  (seating  ca- 
pacity   1400). 

Owner — Tulare  Theatre  Co.,  Inc.,  Rob- 
ert Hazel.  Mgr. 

.\rchitect — Miller  &  Pflueger,  Lick 
Bldg.,   San  Francisco. 


WHARVES  &  DOCKS 


S.A.N  FR.\NCISCO— Until  January  28, 
2  P.  M..  bids  will  be  received  by  State 
Board  of  Harbor  Commissioners  for 
making  a  fill  at  the  outer  end  of  pro- 
posed Pier  48,  San  Francisco  water-, 
front. 
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•  SAN  FRANCISCO— Unlii.  Feb.  18,  2 
1».  ai..  hida  will  bO  i-cccivca  by  aiaiu 
Board  ol'  Harbor  Commissione;s,  J.  L,. 
Phelps,  Setty..  Ferry  Bldg..  to  fur  and 
install  steel  rolling  tioors  in  two  shed^ 
on  Pier  50  Cert,  chock  5%  payable  ic 
Secty  rcq.  \vith  bid.  Spociflcations  ob- 
tainable from  Frank  U.  White,  chief 
cjigineer  for  commission.  See  call  for 
l»!d»    uiirler    ofiieial    propo-nal    .section    in 


OAICL/VND,  Cal. — As  previously  re- 
jjorted,  bids  "will  be  received  by  Geo. 
E.  Gross,  county  clerk,  until  Feb.  8, 
10:Sfl  A.  M.,  tu  erec-^  intinerator  build- 
ing and  cquipmeni  .at  Highland 
•  county)  hospital.  Cert  .  check,  10% 
payable  to  cjcrk  req.  \vith  bid.  Henry 
H.  Meyers,  architect.  Kohl  Dldy.,  San 
Francisco.  See  call  for  bid.s  under  «i- 
ficial    i>roiJo>*:ii   section   in   tliis   is.sue. 


.3,  .IJ  -  PHESiVy,-     trTonW) 

a.  r.  ;j^n.   2j,   m;;;0  a.  .m. 

■  on,    I'aik  ceivid    Yiy    H.    .^ 

coiistiuci  e;  I  ct     toii'i.ai< 

.ai.,  ,1      ,11  ;■..   :.     ^Vlif.-     .V. 


Co,,  ■  Ca»l. — Until 

i,.d.-     W.li     be     re- 


McillXXVILLE,  Ore.— Lntil  Feb.  3, 
7:30  p.  m.  bids  vnu  be  rcc.  by  M.  H. 
McGuire.  Hupt.  of  City  Electric  Dept., 
to  fur.  cne  Diesel  eng  ni-  ranging  fr.m 
VOO  to  T.i'i-h.p.,  delive  v  to  be  made 
ly  May  15,  1926.  Engine  to  be  ar- 
ranged to  drive  and  include  Alternator 
and  diroct  cennected  exciter  of  proper 
si'^e  to  operate  with  above  engine. 
Alternator   to   be  direct   connected    en- 


SAN  FRANCISCO  —  Following  bids 
received  .January  14,  2  p.  ni.  by  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  to  paint  portions  of  IMers  Nos. 
29,  31,  33  35,  37  and  39: 
J.  Mohr  &  Sons,  433  11th  St.,  San 

Francisco    (low)     $7,735 

D.    Burgess .      7,912 

Cramer     Bros 8,765 

Emil    Solve     8,873 

Aristo   Painting  Co 9,495 

J.    H.    Devert   Inc 10,528 

Rapl.ael    Co 12,964 

C.   B.    Sovig    15,400 

Jas.    Burdon     15,476 

Bids  taken  under  advisement  until 
January   21st,   1926. 

.SAN  FRANCISCO.— At  .^7735  J.  Mohr 
&  Sons,  43S  nth  .St.,  San  Franci.s-co, 
awarded  cDntrnct  by  State  Board  of 
ll.-ulior  ( 'rimmis.^ioners,  Ferry  Bldp., 
In  paini  portions  of  Pibr.s  Has.  20,  81, 
:-:y,   35,   37    and    39. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Bids    Being    Received. 

POITNI),     IOTP.  Cost,     $25,000 

SAN  FRANCISCO.  NE  Alabama  and 
Sixteenth    St.'i. 

Two-story  reinforced  concrete  public 
pound    and    garage. 

Owner — S.  F.  Society  for  the  Preven- 
tion  of  Cruelty  to  Animals,   Prem. 

Engineer — C.  Heller,  57  Post  St.,  San 
Francisco. 


OAKLAND,  Cal. — As  previously  re- 
ported, new  bids  will  be  received  by 
Geo.  E.  Gross,  county  clerk,  until  Feb. 
8,  10:30  A.  M.,  to  con.st.  roadways, 
walks,  terraces,  steps,  gateways,  etc., 
at  Highland  (County)  Hospital.  Henry 
H.  Meyers,  architect,  Kohl  Bldg.,  San 
Francisco.  Previous  Ijids  rejected,  the 
low  bid  being-  submitted  by  Schuler  & 
McDonald,  306  12th  St.,  Oakland,  at 
$219,970  with  Vogt  &  Davidson,  next 
low  at  $224,300.  .Se<'  eaill  for  bil.s 
under  offielnl  proposal  .seetiou  In  this 
issue. 


FRESNO,  Fresno  Co.,  Cal.— Until  Jan 
21,  bids  will  be  received  by  H.  S.  Fos- 
ter, city  clerk,  to  fur.  and  install 
showers  in  Fink-Smith  Play(ground; 
est.  cost  $1000.  Plans  obtainable  from 
(  ity   clerk. 


CALIFORNIA— H.  Robert  Braden, 
member  of  State  Board  of  Control,  an- 
nounces a  $5,500,000  state  construction 
program  for  1926  which  includes  the 
foil  .wing   improvements: 

San  Quentin  Prison — Women's  build- 
ing, $150,000:  completion  of  cell  block 
for  men,  $1  tig. 000:  shelter  for  prisoners 
'.vliilo  awaiting  meals,  $8t)00. 

Filsom  Prison — New  dining  room, 
new  bakery  and  dllirr  improvements, 
$.V^.,000. 

Napa  Game  Farm — Buildings  for  bird 
pr.  pagation  and  residences  for  em- 
ployes,  $50,000. 

Mendocino  State  Hospital — New  re- 
ceiving hospital,  $150,000;  two  build- 
ings for  195  women  patients,  $225,000; 
custodian  unit  for  men,  $150,000;  quar- 
ters for  employes,  $12,000. 

Sonoma  State  Home — Three  cottages 
for  boys,  $205,000. 

Stockton  State  Hospital — Two  cot- 
tages for  200  male  patients,  $115,000; 
kitchen,  commissary  and  other  build- 
ings,  $11,500. 

Agnew  State  Hospital — Building  for 
patients,   $87,000. 

Norwalk  State  Hospital — Receiving 
hospital  unit,  $225,000;  two  cottages 
for  patients,   $150,000. 

Pacific  Colony — Four  cottages,  su- 
perintendent's residence,  kitchen,  com- 
missary and   other   l)uildings,   $140,000 

Patton  State  Hospital — Cornpletion  of 
east  and  west  \vings  for  hospital 
building,    $180,000. 


Bl  SL\ESS  OH^Oin  i  Si  Ti  i:> 


SAN  FRA.VCISCO — Further  informa- 
tion reg-ardine  these  o))portunitie.s  may 
be  obtained  fr  m  the  office  of  Larsen 
Advanee  Construction  Reports,  818 
Mission  .Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
fiue.sts  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  lie  accmpan'ed  by  the  Index 
.Number   of   each   opportunity. 

9878  —  Havana.  Cuba.  Commission 
merchant  desires  to  establish  business 
connections  with  San  Francisco  manu- 
facturers or  producers. 

9S84  —  Kobe,  Japan.  Exporters  rtf 
metals,  hardware,  chemicals,  rope, 
porcelain  and  e:irthenware  wish  f  g"i 
in  touch  with  San  F  ancisco  imp  rters 
cf   these    lines    of   merchandise. 

9S85— San  Francisco.  C.->1.  Firm  wl-h 
their  own  organizat'on  in  the  p-in'i 
pal  Mexican  and  Centril  American 
cities,  seeks  represent,n  tlon  of  local 
firms  in  ihiR  territory  either  to  buy 
di'octly  or  handle  accounts  as  commis- 
sion  agents. 

9890 — Hamburg,  Germany.  v>n-o«- 
taMished  exporter  of  Continental  iron 
and  steel  material  of  all  kinds  wishes 
to  communicate  with  San  Francsco 
Importers   of   metals. 

9891 — Dusseldorf-Reishol?:,  Germany. 
Manufacturers  of  sheet  metals  and 
steel  strip  desire  to  establish  a  market 
f"r  their  products  in  San  Francisco. 
Would  appreciate  hearing  from  San 
Francisco  Importers  and  users  of  this 
material. 

9892 — Lodelinsart,  Belgium.  Supplier 
of  copper  disc  rivets,  wire  and  wire 
nails  wishes  to  communicate  with  San 
Francisco    importers    of    these    articles. 

D-1934— St.  Louis,  M-.,  iManufactur- 
ers  of  special  rubber  cements,  as  well 
as  friction  tape  for  railroad  use.  desire 
to  get  in  touch  with  San  Francisco 
buvers  and  users. 

P-1936  —  Long  Island  City,  N.  Y. 
>'annfacturers  of  .etched  nameplates, 
dinls,  scales,  etc..  wish  to  communicate 
with    interested   San   Francisco   firms. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall   Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check   foi'  $5.00    (RomUtanee    mant   aoeompany   order) 


Name   
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Saturday,    January    23,    1926 


IVOTICE   TO    COXTRACTORS 


(Walks,         Terraces,         Etc.  —  Alameda 
County    Hospital) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  Cali- 
fornia. .         J      I.         4.1, 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  Office  nntil  Mon- 
day. February  Sth.  193«,  at  10:30 
o'clock  A.  M.,  (the  day  when  said  bids 
will  be  opened  and  said  contract 
awarded)  for  the  erection  and  com- 
pletion of  Roadways,  Walks,  oteps. 
Terraces,  Gateways,  Retaining  Walls 
and  other  miscellaneous  work  known 
and  desi£?nated  as  Department  No.  26, 
Highland  Hospital  of  Alameda  County, 
situated  at  14th  Avenue  and  Vallecito 
Place,   Oakland,   California. 

Complete  plans  and  specifications 
for  the  above  specified  work  are  on 
file  in  the  office  of  the  County  Clerk 
in  the  Hall  of  Records  Bldg.,  City  of 
Oakland,  California,  where  copies  niay 
be  obtained  by  depositing  ^^ith  the 
County  Clerk  the  sum  of  Fifty  (JoO.OO) 
Dollars.  Contractors  will  be  restricted 
as  to  the  length  of  time  tney  mfl  v" 
retain  said  plans  and  specifications 
to  ten  (10)  days.  . 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  ihe  depositor  returning  said  plans 
and  specifications  in  good  condition 
within   said   time  limit.  . 

Kach  bid  must  be  accompanied  by 
a  check  for  at  least  ten  (10%)  per 
cent  of  the  total  amount  of  the  bid 
or  proposal,  certified  to  by  some  re- 
sponsible bank  and  made  payable  to 
Geo  E.  Gross,  Clerk  of  the  Board,  to 
be  forfeited  to  the  County  of  Alameda 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  shall  be  awarded  fail  to 
enter  into  the  contract  after  the 
award,  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract. 

The   Board   reserves   the   right    to   re- 
ject  any  and  all  bids. 
Dated  January  11,  1926. 

GEO.   E.   GROSS, 
Clerk  of  the  Board  of  ."Supervisors,  Ala- 
meda   County,    ralifornia. 


XOTICE    TO    tOXTKACTORS 

(Stale  Board   of  Hnrbor   Commissioners 
—    Fill) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harljor  Commissioners,  Union  Depot 
and  Ferrv  House,  San  Francisco,  Cali- 
fornia,   Jan.    11,    1926. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  - 
o'clock  P.  M.,  Thursday,  Jan.  2S,  102h'!, 
for  furnishing  necessary  materials, 
labor  and  equipment  for  making  a  fill 
at  the  outer  end  of  Pier  48,  on  the 
waterfront  of  the  City  and  Councv  (•( 
San  Francisco,  in  accordance  with 
plans  and  specifications  adopted  b.v  the 
Board  Jan.  7,  1926,  and  on  file  in  this 
office,  to  which  special  reference  is 
hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing 
approximately    50,000    cu.    yds.    of    fill. 

The  material  to  be  used  for  fill  shall 
be  shale,  serpentine,  sandstone,  or  any 
rock  deposit  which  will  break  into  a 
fair  assortment  of  sizes  from  3-iiich 
materials  up  to  1000-lb.  pieces.  Sand, 
loam,  soft  clay,  ashes,  mud  or  oth'.-r 
fine   materials   will   not   be   accepted. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the    contract    awarded,       and       if   -  the 


A  •— ''  for  h\6»  published  In 
thlB  section  Indicates  that  bid? 
are  (U  -  -d  from  other  than  local 
hidd.'"  Maximum  competition 
is  dsirnd.  and  this  Is  asaured 
throi.i;l.  BUILDI.NG  AND  ENGl- 
.VEEl.l^'"  \K\VS  \vh)ch  reaches 
every  uoilh-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  centa  per  line,  per 
insertion 

All  official  calls  for  bids  of 
the  California  State  Hlg-hway 
Commission  and  Nf-vada  St£te 
Highway  Commission  are  pub- 
lished   In    this   section 


bidder  shall  fail  or  neglect  to  execute 
a  contract  and  give  the  bond  required 
within  six  (6)  days  after  the  award 
is  made,  in  that  case  the  said  sum 
mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
failure  and  neglect,  and  shall  be  paid 
into  the  San  Francisco  Harbor  Improve- 
ment   Fund. 

Bids  will  not  be  considered  by  the 
B^-ard  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary,  at 
the  office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House  at  or 
prior  to  2  o'clock  P.  M.  on  Thursday, 
Jan  28,  1926,  at  which  time  and  place 
the    bids   will    be   publicly   opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best   interests   of   the   State. 

Plans    and      specifications      for      this 
work    to    be    had   at    Room      18,      Union 
Depot   and   Ferry  House,   upon    depos.'- 
ing   $10.00   for   same,   which  will    be   re- 
turned   on    return    of    plans    and    speci- 
fications. ^       ^  . 
Bidders     are       requested       to       mark 
envelope    containing      bid:       "Bid       for 
making  fill   at   Outer  End   of   Pier   48.  ' 
WM.    A.    SHERMAN, 
M.    F.   COCHRANE, 
JOHN  B.  SANFORD, 
Board   of  State   Harbor  Comm^sioners 
FRANK  G.  WHITE, 

Chief    Engineer 
J.  L.  PHELPS,  Secretary. 

NOTICE    TO    CONTRACTORS 

(Pala    School    District) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  Pala  Scnool 
D'strict,  of  Sant?.  Clara  County  heieoy 
calls  fnr  sealed  proposa:s  'o  be  del;y- 
ered  to  Jos.  H.  Bone,  C'.erk  of  said 
Board  of  Trustees,  until  Saturday,  the 
30th  day  of  January,  1920.  at  eight 
o'clock  P.  M.,  at  the  Pala  School  Build- 
ing Pala  District,  Santa  Clara  County, 
California,  at  which  time  -said  bids 
will  be  opened  for  the  erection  and 
completion  cf  a  school  building  con- 
taining four  rooms  and  an  assembly 
hall  These  bids  shall  be  presented  in 
accordance  with  plans  and  specifica- 
tions for  said  building  on  n.e  with 
Wolfe  &  Higgins,  architects,  2-3-4 
Realty  Building,  San  Jose  (California 
and  with  Jos.  H.  Bone,  Pala  School 
District,    Santa    Clara    County,    Califor- 


OU  ANTITY  SURVEYOR 

VnliintioB    EnnCneer 
ARXHC'R    F»RIDDLE 

ona    Mission    S«re«t,   at   Third    St. 
Sim     Kranclnco,    Colif. 

Telephone   Douglas   8-4-9-3 
General   LUtlnic  BoTean 

Architects  Preliminary  Estimates 


nia.     Separate     bids     will     be     received 
for: 

1.  General  work,  including  excavat- 
ing and  grading,  concrete,  carpenter 
work,  interior  equipment,  miscella- 
neous ornamental  and  structural  iron, 
sheet  metal,  built-up  roofing  and 
painting  work,  electrical  work,  and  tile 
roofing,  brickwork,  lathing  and  plas- 
tering,  and  plumbing. 

2.  Heating   and   ventilation. 

Complete    sets    of    plans    and    specifi- 
cations  may   be   had   by   any   bidder  on     | 
application    to    said    Wolfe    &    Higgins,     i 
architects,   or   to   said  Jos.   H.   Bone,   at     ' 
the  places  hereinbefore  mentioned,  and 
in   each   case   shall   be   returned   within 
one   (1)   week  after  securing  the   same. 

Bids  must  be  made  on  proposals 
obtained  from  said  Wolfe  &  Higgins, 
architects,  or  from  said  Jos.  H.  Bone 
at  their  addresses  above  mentioned, 
and  must  be  signed  by  the  bidder  and 
accompanied  by  a  certified  check  cer- 
tified by  some  responsible  bank  or 
banker  and  be  made  payable  to  .Jos. 
H.  Bone,  clerk  of  the  Board  of  Trus- 
tees of  the  Pala  School  District,  to  be 
retained  by  said  school  district  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract be  awarded  fail  to  enter  into  the 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required  by  law.  The  amount  of  said 
check  shall  be  for  at  least  10  per  cent 
of   the  amount  of  the   bid. 

Bids  will  be  opened  by  the  Board  of, 
said  district  on  Saturday  the  30th  day 
of  January,  A.  D.  1926,  at  8  o'clock  P. 
M.  at  the  Pala  School  Building  in  the 
Pala  School  District,  Santa  Clara 
County,   California. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items  of  such   bids. 

JOS.   H.   BONE, 
Clerk  of  the  Board  of  Trustees  of  Pala 
School    District      of      Santa      Clara 
County,    Staie    of   Californii.. 


XOTICE   TO    CONTRACTORS 


West    Side    Union    High    School    District 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  open- 
ed by  the  Board  of  Trustees  of  th«} 
West  Side  Union  High  School  District, 
Santa  Clara  County,  State  of  Califor- 
nia, in  the  present  High  School  Build- 
ing, near  Sunnyvale,  California,  at  7t30 
P.  M.,  the  2rth  day  of  anunry,  lOau, 
Tor  the  installation  and  completion  o'' 
material  and  equipment  noted  below 
to  be  installed  in  the  new  High  School 
Building  being  erected  in  the  above 
named  school  district  near  Sunnyvale, 
California,  according  to  plans  and 
specifications  prepared  for  the  same  by 
W.   H.  Weeks,  architect. 

Separate  bids  will  be  received  on  the 
following   branches   of  the   work: 

Special  fixture   work. 

Electric  light  fixtures. 

Plans  and  specificati  ns  may  b"  seen 
at  the  office  of  the  architect,  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco,  or 
Ray  Bldg.,  1924  Broadway,  Oakland, 
Califtrnia,  or  at  the  office  of  the  Clerk 
of  the  Board  in  Sunnyvale,  California. 

All  bids  should  be  presented  on  bid 
forms  furnished  by  the  architect.  Each 
bid  must  be  accompanied  by  a  certifien 
check  rn  some  responsible  California 
bank  in  a  sum  not  less  than  five  per 
cent  (5%)  of  the  amount  h:d,  made 
payable  to  President  of  the  Board  of 
Trustees  of  the  West  Side  Union  High 
School  District  for  the  purpjse  state*! 
in  specifications.  . 

Each  bid  must  be  delivered  in  sealed 
envelope,  and  addressed  to  Clerk  Ov 
the    i.oard    of   TrUo  ees,    and    endorsed: 

"Proposal  for  the  New  High  School 
Building.  '  ,....._« 

The    Board   reserves   the   right   to   re- 
ject any  and  all   bids.  ,r,c- -^..-^t 
(Signed)                        LEO    H.    VISi:iOOr. 
Clerk,  West  Side  Unin  High  School. 


Saturday,    January    23,    1926 
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NOTICE    TO    CONTRACTORS 


(Town   ot  Antioch — Pumping;  Unit) 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  recieved  by  the 
Town  Clerk  of  the  Town  of  Antioch 
at  his  office  in  the  City  Hall  in  the 
Town  of  Antioch  until  8  o'clock  P.  M. 
on  Monday  the  first  day  of  February, 
10^.  for  the  furnishing  of  all  labor 
and  material  for  the  erection,  con- 
struction and  completion  of  a  pumping 
unit  for  the  Municipal  Water  System 
of  the  Town  of  Antioch.  The  pump 
shall  be  erected  at  the  Municipal 
pumping  plant  at  the  Town  of  Antioch. 
The  work  shall  be  done  according  with 
plans  and  specifications  therefor 
adopted  by  the  Board  of  Trustees  of 
the  Town  of  Antioch  and  prepared  by 
R.  Naas,  City  Engineer  of  the  Town. 

Bids  shall  be  marked,  "Bids  for  the 
construction  of  a  pumping  unit  for 
the  Municipal  Water  Works." 

Plans  for  this  work  are  on  file  in 
the  office  of  the  City  Engineer  of  the 
Town  of  Antioch  in  the  City  Hall,  An- 
tioch,  California. 

Notice  Is  Hereby  Given  that  all 
things  being  equal  preference  will  be 
given  to  bidders  using  materials  man- 
ufactured or  produced  in  the  County 
of  Contra  Costa,  and  second,  that  pref- 
erence will  be  given  to  local  bidders 
where   bids  are   equal. 

All  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank, 
or  a  cash  deposit  in  a  sum  equal  to 
ten  per  cent  (10%)  of  the  amount  bid 
on  whole  contract,  conditioned  that  if 
the  contract  is  awarded  to  the  party 
submitting  the  accepted  bid,  he  will 
enter  into  a  contract  or  contracts  to 
furnish  such  bonds  as  may  be  re- 
quired by  said  Board  of  Trustees  with- 
in ten  (10)  days  after  the  notice  of 
award,  or  failing  so  to  do,  the  amou-nt 
of  such  cash  deposit  or  certified  check 
to  be  forfeited  to  the  Town  of  Antioch 
as  liquidated  damages  for  such  failure. 

All  checks  to  be  made  payable  to 
the  order  of  the  Town  Clerk  of  the 
Town   of   Antioch,   California. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

By    order    of    the    Board    of    Trustees 
of   the  Town   of     Antioch,     County     of 
Contra   Costa,    State    of   California. 
Dated:    Antioch,      California,      January 
12th,    1926. 

J.    E.    McELHENEY, 

Town  Clerk. 


NOTICE  TO    CONTRACTORS 


(Alnnieda     County — Incinerator) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  office  until 
Monday,  February  Sth,  10Q6,  at  10:30 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  said  contracts 
awarded)  for  the  erection  and  com- 
pletion of  an  incinerator  building  and 
equipment  at  Arroyo  Sanatorium  near 
Livermore,  Alameda  County,  Cali- 
fornia. 

Complete  plans  and  specifications 
for  the  above  specified  work  are  on 
file  in  the  office  of  the  County  Clerk 
in  the  Hall  of  Records  Building,  City 
of  Oakland,  California,  where  copies 
may  be  obtained  by  de- 
positing with  the  County  Clerk  the 
sum  of  Twenty-five  $25.00)  Dollars. 
Contractors  will  be  restricted  as  to  the 
length  of  time  they  may  retain  said 
plans  and  specifications  to  ten  (10) 
days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  the  depositor  returning  said  plans 
and  specifications  in  good  condition 
within   said   time   limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10%)  per  cent 
of  the  total  amount  of  the  bid  or  pro- 
posal, certified  to  by  some  responsible 
bank  and  made  payable  to  Geo.  E. 
Gross,  clerk  of  the  Board,  to  be  for- 
feited to  the  County  of  Alameda  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 


tract shall  be  awarded  fall  to  enter 
into  the  contract  after  the  award  or 
to  give  the  bond  required  by  the  Board 
for  the  faithful  performance  of  the 
Contract. 

The   Board  reserves   the  right   to   re- 
ject any   and  all  bids. 

Dated  January  11th,  1926. 

GEO.    E.    GROSS, 
Clerk   of   the   Board   of   Supervisors 
Alameda  County,   California. 

BIDS  WANTED  FOR  HIGHWAY  IM- 
PROVEMENT 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  at  2:00  P.  M.,  on  Feb- 
ruary 3,  1«2«,  for  constructing  a  por- 
tion of  the  state  highway  system  in 
Clark  County,  between  Bard  and  Las 
Vegas,  length  13.89  miles,  work  consist- 
ing of  grading,  constiuction  of  culverts 
and   gravel   surfacing. 

Plans  may  be  examined  and  form 
of  proposal,  contract  and  specifications 
secured  in  the  office  of  the  undersigned; 
also  may  be  e.xamined  in  the  county 
clerk's  office  at  Las  Vegas;  the  di- 
vision offices  at  Elko,  Reno,  Ely  and 
Las  Vegas;  and  the  district  office  of  the 
Bureau  of  Public  Roads,  Bay  Building, 
San  Francisco.  For  copy  of  each  set 
of  plans,  undersigned  requires  a  de- 
posit of  Fifteen  Dollars  ($15.00)  of 
which  Ten  Dollars  ($10.00)  will  be  re- 
funded upon  return  of  plans  in  good 
condition  within  thirty  (30)  days  after 
the  opening  of  bids.  Bids  must  be  on 
proposal  form  of  Highway  Department 
and  must  be  accompanied  by  a  certi- 
fied check  in  the  amount  of  five  per 
cent    (5%)    of  bid. 

Each  bidder  must  accomjjany  his 
bid  with  certificate  from  a  surety 
company  duly  authorized  to  do  busi- 
ness in  Nevada,  stating  that  such 
surety  company  will  provide  said  bid- 
der with  bond  in  such  sum  as  is  re- 
quired in  and  in  accordance  with  the 
provisions  of  said  specifications,  con- 
ditioned for  faithful  performance  of  the 
contract  and  specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO,   W.   BORDEN, 
State  Highway  Engineer. 

Carson  City,  Nevada. 


NOTICE   TO   BIDDERS 


(Furniture,    Etc. — Sacramento) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Education  of  the  Sacramento  City 
Junior  College  District  for  the  sale  and 
delivery  f.  o.  b.  Sacramento  of  equip- 
ment and  furniture  as  per  list,  specifi- 
cations and  conditions  contained 
therein  of  said  furniture  and  equip- 
ment on  file  and  which  may  be  obtain- 
ed by  inquiry  at  the  office  of  the  Busi- 
ness Manager,  School  Administration 
Building,  21st  and  L  Streets,  Sacra- 
mento, California. 

1 — Oak  side  chairs. 

2 — Auditorium  chairs. 

3 — Gymnasium  equipment. 

4 — Lockers. 

A  certified  check  for  the  sum  of  10 
per  cent  of  the  amount  of  the  bid  or 
bids  certified  to  by  some  responsible 
bank  or  banker  must  accompany 
each  bid  which  will  be  forfeited  to  the 
Board  of  Education  of  the  Sacramento 
City  Junior  College  District  should  the 
bidder  fail  to  comply  with  the  terms  of 
his  proposal  or  enter  into  further  con- 
tract if  required  to  do  so. 

In  the  event  of  an  award  of  contract 
being  given,  it  is  understood  that  the 
Board  of  Education  of  the  Sacramento 
Junior  College  District  may  exact  a 
bond  acceptable  in  form  and  contents 
and  of  an  amount  sufficient  in  its 
opinion  to  cover  performance  of  con- 
tract. 

All  bids  must  be  sealed  and  delivered 
to  the  Secretary  of  the  Board  of  Edu- 
cation of  the  Sacramento  City  Junior 
College  District,  Scliool  Administration 
Building,  21st  and  L  Streets,  Sacra- 
mento, (California,  not  later  than  5 
o'clock  P.  M  ,  Monday,  February  15th, 
ItKUi. 

The  Board  of  Education  reserves  the 
right  to  reject  any  and  all  bids  and  to 
waive  any  or  all  informalities  in  any 
or  all  bids. 

CHAS.   C.    HUGHES,    Secretary. 
Board  of  Education  of  the  Sacramento 
City  Junior  College  District. 


(Elmhurdt     Annex     School — Oakland) 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF  THE 
CITY  OF   OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  lor  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board, 
Room  211,  City  Hall,  Oakland,  Califor- 
nia, until  TueiMlay,  the  2nd  day  of 
February,  195S(J,  at  0:45  A.  M.,  at  which 
time  said  bids  will  be  opened  for  the 
erection  and  completion  of  the  Elm- 
hurst  Annex  School  Building  of  the 
Oakland  School  District,  located  on  the 
North  side  of  Sunnyside  Street,  225 
feet  East  of  98th  Avenue,  in  the  City 
of  Oakland,  County  of  Alameda,  State 
of  California.  These  bids  .shall  be  pre- 
sented in  accordance  with  plans  and 
specifications  for  said  building  on  file 
in  the  office  of  the  Secretary  of  the 
Board  of  Education,  City  Hall,  and  in 
the  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland, 
California. 

Separate  bids  will  be  received  for: 

1.  General   Work. 

2.  Awning  Type  Window  Fixtures 
and   Hardware. 

3.  Slate  Blackboards. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Superin- 
tendent of  Buildings  at  his  office  here- 
inbefore mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said  de- 
posit shall  be  retained  by  the  said 
School  District  as  agreed  and  liquidat- 
ed damages  for  said  mutilation  or  de- 
tention 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by  the 
bidder  and  accompanied  by  a  certified 
check,  certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  Oakland  School  Dis- 
trict, to  be  retained  by  said  School  Dis- 
trict, as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail  to 
enter  into  the  contract  after  the  award, 
or  to  give  bonds  required  for  the  faith- 
ful performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount  of 
said  check  shall  not  be  less  than  ten 
(10%)  per  cent  of  the  amount  bid,  pro- 
vided, however,  that  in  no  case  shall 
said  check  be  required  to  be  in  excess 
of  Five  Thousand  ($5000.00)  Dollars. 
Each  bidder  shall  execute  the  affidavit 
accompanying  the  proposal  obtained 
from    the    Superintendent    of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  2nd  dav 
of  February,  1926,  at  9:45  A.M.,  in  the 
Board  Room,  211  second  floor,  of  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN   W.   EDGEMOND, 
Secretary  of  the  Board  of  Education  of 
Oakland,   California. 


NOTICE    TO    COXTR.4lCTORS 


(Rolling   Door.<«,   State   Board  of   Harbor 
Commissioner  k) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners.  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,   January    19,    1926. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'clock  P.  M.,  Thursday.  February  18, 
loac.  for  furnishing  and  installing 
steel  rolling  doors  in  the  two  sheds 
0"  r'er  50,  on  the  waterfront  of  the  Ciiy 
and  County  of  San  Francisco,  in  ac- 
cordance with  plans  and  specifications 
adopted  by  the  Board  January  14,  1926 
and  on  file  in  this  offlee,  to  which 
special  reference  is  hereby  made. 

The  work  to  be  done"  under  these 
specifications  consist  in  furnishing  all 
materials,  labor  and  equipment  for  in- 
stalling all  steel  rolling  doors  In  the 
two   sheds   on    Pier   50. 

The  materials  to  be  used  in  this  work 
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consist  of  the  requisite  quantities  of 
structural  steel,  castings,  galvanized 
iron,  bolts,  chains,  paint  materials,  etc. 
No  bids  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a  cer- 
tified check  for  an  amount  equal  to  five 

(5)  per  cent  of  the  amount  of  the  pro- 
posal, to  be  made  payable  to  the  Secre- 
tary of  the  Board,  conditioned  that  if 
the  proposal  is  accepted  and  the  con- 
tract awarded,  and  if  the  bidder  shall 
fail  or  neglect  to  execute  a  contract 
and  give   the   bond   leiiuired   within    six 

(6)  days  after  the  award  is  made,  in 
that  case  the  said  sum  mentioned  ;n 
said  check  shall  be  deemed  liquidated 
damages  for  such  failure  and  nOi,Uct, 
and  shall  be  paid  into  the  San  Fran- 
cisco   Harbor   Improvement    Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  2  o'clock  P.  M.,  on  Thursday, 
February  18,  1926,  at  which  time  and 
place  the  bids  will  be  publicly  opened. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State 

Plans  and  specifications  for  this  work 
to  be  had  at  Koom  18,  Union  Depot  and 
Ferry  House,  upon  depositing  $10  for 
same,  which  will  be  returned  on  return 
of   plans   and   specifications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Install- 
ing Doors  in  the  Two  Sheds  on  Pier 
50." 

Wm.   A.   SHERMAN, 
M.   F.    COCHRANE, 
JOHN    B.    SANFORD, 
Board   of   State  Harbor   Commissioi.c-s. 
FRANK    G.     WHITE, 

Chief  ESngine.^r. 
J.   L.    PHELPS,    Secretary. 


NOTICE   TO    BIDDERS 

(C.    I.    Pipe — Corcoran,    Calif.) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  City  Clerk 
of  the  Board  of  Trustees  of  the  City  of 
Corcoran,    County    of    Kings,    State    of 


California,  at  the  City  Hall,  in  the  City 
of  Corcoran,  County  and  State  above 
mentioned  up  to  and  until  8  P.  M.,  Jan- 
uary 2r»,  I9'2ii,  for  furnishing  the  said 
City  of  Corcoran  the  following  describ- 
ed  material: 

608  ft.  Class  (B)  Bell  &  Spigot  4"  Cast 
Iron  Pipe. 

304  ft.  Class  (B)  Bell  &  Spigot  8"  Cast 
Iron    Pope. 

(Pipe    to   be   in   16   ft.   Icngfehs). 

Each  bid  to  be  accompanied  by  a 
cirtilied  oi'  c.i.'thier'R  check  in  the  sum 
of  not  less  than  10  per  cent  of  th>' 
amount  bid,  payable  to  the  City  of 
Corcoran  as  evidence  of  good  faith  on 
the  part  of  the  bidder. 

The  Board  of  Trustees  reserves  the 
right  to  re.iect  any  and  all  bids,  or  to 
accept  the  bid  considered  by  them  best 
for  the  said   City  of  Corcoran. 

Dated,  January  15,   1926. 

JAS.    C.   CONDON, 
Clerk   of   the   City  of   Corcoran,   County 
of  Kings,   State  of  California. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  1,  7:30  P.  M  ,  bids  will  be 
rec.  by  Ida  Trubschenck,  city  clerk,  to 
fur.  and  del.  Triple  combination  fire 
truck,  pumper,  hose  car,  water  truck, 
and  equipment  with  a  minimum  ca- 
pacity of  350-gals.  per  min.,  tank 
with  min.  capacity  of  85-gals.  fully 
equipped  with  nozzles,  boots,  coals,  etrc. 
Further  information  obtainable  from 
city  clerk. 


NOTICE   TO   BIDDERS 
(Steel    Loeker.s — Eureka) 

Notice  is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  at 
the  office  of  the  City  Superintendent  of 
Schools,  City  Hall,  Eurelca,  California, 
up  to  7:30  P.  M.,  on  the  First  day  of 
February,  192C,  for  the  furnishing  of 
704  Steel  Lockers  for  the  Eureka  High 
Schood  District  according  to  specifica- 
tions on  file  in  the  office  of  the  Eureka 
Board  of  Education. 

All  proposals  or  bids  must  be  as- 
companied    by    a   Cashier's    Check    pay- 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plafae  «.nd  8p«clficatlon8  may  be  filed  by  Architects,  Eng-ineers  and 
Owners  for  the  coBVfrBlenee  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects,  Engineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  Th*  plans  will  be  rettimed  in  grood  condition  when  contract 
for  work   Is  let. 


able  to  the  order  of  the  Eureka  High 
School  District,  for  an  amount  which 
shall  not  be  less  than  five  per  cent  of 
the  aggregate  of  the  proposal,  or  by 
a  bond  for  the  same  amount  and  so 
payable,  signed  by  the  bidder  and  two 
sureties  who  shall  justify  before  any 
officer  competent  to  administer  an 
oath  in  double  the  said  amount  and 
over  and  above  all  statutory  e.\emp- 
tidn.-,    ■•^- 

The  Board  of  Education  of  the  City 
of  Eureka  reserves  the  right  to  reject 
any  or  all   bids. 

CEO.  B.  ALBEE, 
S'upt.   of  Schools  of  the  City  of  Eureka. 


NOTICE    TO    CONTRACTORS 
(Radio     Towers^ — Eureka,     Calif.) 

The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fac*  that  It  will 
open  bids,  in  the  near  future,  on  Speci- 
fication No.  5161,  "125-Foot  Radio 
Tower,  Naval  Radio  Station,  Eureka, 
t  alifornia".  The  tower  will  be  tri- 
angular in  plan,  the  bases  of  the  legs 
forming  the  corners  on  the  triangle 
approximately  17  feet  on  each  side.  The 
tower  will  have  a  ladder,  top  plat- 
form, top  sheave,  and  lightning  pro- 
tection. Each  leg  will  be  supported  by 
and  anchored  to  a  concrete  footing, 
with  electrical  connection  to  the  legs 
of  the   tower. 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm,  you  should  for- 
v/ard  to  the  Bureau  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island, 
Calif.,  a  ciieck  or  postal  money  order 
for  $10.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks  as  secur- 
ity for  the  safe  return  of  the  drawings 
and   specifications. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearlng 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  speci- 
fications are  received  from  the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding   data. 


J.  A.  MOHR  &  SON 

General  Palnttnfl;  Cootr«et*r« 

Speciailsui  lo 

Campressed  Air  Painting 
and  Sind  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Diegrc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 
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Architects=Engineers^ — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 

last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
potaible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 
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— reaching  the  Engineer,   Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  covipetition — if  you  want  independent 
contractoi's  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


Duilding  &  JlLngineering  IN 


ews 
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Engineering  News  Section 


BRIDGES 


WEAVERVILLE,  Trinity  Co..  Cal. — 
Congressman  Clarence  F.  Lea,  has  in- 
Ir  duced  b.ll  seeking  $70,000  appropri- 
ation to  finance  const,  of  bridge  and 
approaches  over  Trinity  river  within 
Hoopa  Valley  Indian  Reservation  and 
to  const,  rd.  leading  from  reservation 
to   south    line. 

SAN  FRANCISCO— Until  Jan.  27,  3  P. 
M.,  bids  will  be  rec.  by  Board  of  Public 
Works  for  timber  structure  at  Evans 
Avenue  Bridge  at  Army  St.;  est.  cost, 
$7000.  Plans  obtainable  from  Bureau 
of  Engineering,  Dept.  of  Pub.  Wks.,  3rd 
Floor,   City  Hall. 

SAN  FRANCISCO  —  State  Board  of 
Harbor  Commissioners,  Ferry  Bldg., 
propose  replacement  of  obsolete  Third 
St.  bridge  with  new  structure  to  pro- 
vide better  facilities  for  street  car, 
pedestrian  and  vehicular  traffic  to 
serve  as  a  direct  ling  betw.  the  north 
end  and  south  branches  of  the  State 
Belt  R.R. 

SAN  FRANCISCO.  —  M.  B.  McGowen, 
180  Jessie  St.,  at  $1767  awarded  cont. 
by  Bd.  Pub.  Wks.  to  const,  fender  pil- 
ing at  3rd  and  6th  St.  bridges  at  Chan- 
nel St. 

OAKLAND,  Cal. — To  solve  traffic 
problem  caused  by  wreclted  Webster 
St.  bridge.  County  Surveyor  Geo.  A. 
Posey,  in  report  to  supervisors,  pro- 
poses a  pontoon  bridge  at  a  cost  of 
$60,000  which  when  salvaged  would 
bring  $25,000.  He  plans  2  barges  about 
130  ft.  in  length  running  to  center  of 
pier. 

CONTRA  COSTA  COUNTY.  Cal.— Eng 
Dept  of  Atchison,  Topeka  and  Santa 
Fe  R.R.,  1001  3rd  St.,  San  Francisco, 
preparing  plans  for  double  track  lift 
bridge  over  Old  river  at  Orwood  (Con- 
tra Costa  County),  about  7-mi.  from 
Stockton;    est.    cost    $400,000. 

VENTURA,  Cal.  —  W.  C.  Newton 
awarded  cont.  by  city  at  $2287  to 
const  reinf.  cone,  box  culv.  over  San 
Jon  Barranca  At  Pierpont  Inn  St.,  con- 
sisting of  a  10x12x29.33  reinf.  ^conc. 
culv  compl.  containing  approx.  92  cu. 
yds.   cone,   and  4500   lbs.  reinf.   steel. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til Feb  10,  12  noon,  bids  will  be  rec. 
by  W  W.  Felt,  Jr.,  county  clerk,  to 
const  rein.  cone,  bridge  over  Hulbert 
creek  on  Guerneville-Jenner  highway, 
5th  Sup.  Dist..  involv.  560  cu.  yds. 
class  A  cone;  2100  lin.  ft.  foundation 
piles-  est.  cost  $21,000.  Plans  obtain- 
able from  county  Surveyor  B.  A. 
Peugh   on   deposit  of   $10,   returnable. 

YOLO  COUNTY,  Cal  — Following  bids 
rec.  Jan.  18,  by  State  Highway  Com- 
mission to  grade  0.25  mi  in.  Yolo 
county  bet.  Fifth  St.  in  Washington 
and  M   St.   bridge:  . 

H    V.  Tucker,   1370  California  St., 

San  Francisco   (low)    $15,680 

Geo      Pollock l'.-^80 

Marvin  Field    lo'o,,x 

J.  R.  Reeves |^.^^u 

A.    F.    Giddings o^'n,n 

M.    Blumenkranz    .  .  . iMt^ 

Olympian   Dredging  Co ^n'fcA 

Lord    &    Bishop 29,7bO 

Engineer's   estimate,    $16,000 

HUMBOLDT  COUNTY,  Cal. — Mercer- 
Fraser  Co.,  100  "G"  St.,  Eureka,  award- 
ed cont  by  highway  comm.  for  high- 
way in'  Humboldt  county,  across  Big 
Lagoon,  fed.  aid  proj.  No.  104B.  0.7  mi. 
grade  and  surf,  and  0.7  mi.  timber 
trestle  (I-Hum-1-J).  Bids  on  grade.-and 
surf  (proposal  "A")  follow:  Mercer- 
Fraser  Co.,  $23,809;  Smith  Bros.,  Co., 
1636  "B"  St.,  Eureka.  $28,154.80;  A.  W. 
Swartz,   8803   "G"   St.,   Oakland.   $30,202; 


engr's  est.,  $27,380.50.  Bids  on  timber 
trestle  (proposal  "B")  subm.  by  Mer- 
cer-Fraser  Co.,  Kreider-CIhase  Constr. 
Co.,  Inc.,  Los  Angeles;  E.  K.  Angle. 
Dos  Palos,  Renner  Found.  Co.,  San 
Francisco;  F.  J.  Maurer  &  Son,  Eureka; 
A.  W.  Swartz,  8003  "G"  St.  Oakland. 
Bids  on  timber  trestle  (proposal  "C") 
sub.  by  Mercer-F'raser  Co.,  Kreider- 
Chase  Constr.  Co.,  Renner  Found.  Co., 
F.   J.  Maurer  &  Son,  A    W.  Swartz. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Feb.  10,  12  noon,  bids  will  be 
rec.  by  W.  W.  Felt,  Jr.,  county  clerk, 
to  reconst.  north  approach  and  deck  on 
mfiin  spans  of  bridge  over  Russian 
river  at  Monte  Rio  and  rebuild  south 
approach  of  bridge  over  Dutch  Bill 
creek  at  Monte  Rio  in  5th  Sup.  Dist. 
Project  involves:  75,000  ft.  b.  m.  tim- 
ber (new);  10,000  ft.  b.m.  old  timber 
relaved;  1500  lin.  ft.  piles.  Est.  cost 
$7500.  Plans  obtainable  from  E.  A. 
Peugh,  county  surveyor,  on  deposit  of 
$10,   returnable. 


ANTA  ANA,  Cal. — B.  Crossland,  604 
S.  Marguerita,  Alhambra,  sub.  low  bid 
to  county  at  $18,988  to  const.  cone, 
bridge  across  Aliso  Creek  on  line  of 
Calif,  coast  stale  highway,  having; 
one  50-ft.  span  and  two  25-ft.  ap- 
proach spans.  Bid  involv.  444  cu.  yds. 
class  ||A"  concr..  $18  yd.;  10  cu.  yds. 
class  ||E"  concr.  rail,  $50  yd.;  426  cu. 
yds.  "F"  concr.,  $14  yd.;  76,600  lbs. 
reinf.  steel,  4.5c  lb.;  1085  lin.  ft.  piling, 
$1  ft.  Other  bids:  Barrows  Constr. 
Co..  $21,391.40;  McKay  Engr.  Co.,  $24,- 
702;  F.  O.  Gridley,  $25,166;  W.  M.  Led- 
better  &  Co.,  $26,972.60;  N.  E.  Mars, 
$28,591.30;  E.  G.  Perham,  $33,273;  Mer- 
cereau  Bridge  &  Constr.  Co.,  $34,865.50; 
Coon  Bros.,   $35,338.50. 


OAKLAND,  Alameda  Co.,  Cal. — Coun- 
ty Surveyor  Geo.  A.  Posey  preparing 
plans  for  removal  of  wrecked  Webster 
St.  bridge  and  possible  replacement  of 
structure. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


EL  CENTRO,  Cal.^ — Imper'ial  Irrig. 
Dist.  has  authorized  3-mi.  extension  of 
present  levee  sys.  along  west  side  of 
channel  so.  of  Pescadero  dam.  The  le- 
vee will  carry  standard-gauge  railway 
line   and    rock   revetment. 


ALAMEDA,  Alameda  Co.,  Cal. — Beth- 
lehem Shipbuilding  Corp.,  215  Market 
St..  .San  Francisco,  has  applied  to  U.  S. 
Engineer  Office  for  authority  to 
dreUge   on    south   shore   of   San   Antonio 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

Carried    In   Btock 

E.    D.    BULLARD 

5«5   HOWARD  STREET 
Sun    Fi-nnciaoo,   Calif. 

Douglas   6320 


SAN  DIEGO,  Cal.— City  council  ap- 
prcpriates  $35,000  for  drainage  system 
across  fills  at  foot  of  Fifth  St.  to  be 
placed  under  San  Francisco  Bridge 
Co.'s  dredging  cont.  The  council  has 
appropriated  $100,000  from  bond  funds 
for   the    latter   Avork. 


HILO  HARBOR.  T.  H.— Until  March 
15,  11  A.  M.,  bids  will  be  rec.  by  U.  S. 
Engineer  Office,  Honolulu, T.  H.,  to  con- 
struct breakwater  in  Hilo  Harbor. 
Further  information  obtainable  from 
U.  S.  Engineer  Office,  401  Customhouse, 
San  Francisco,  or  from  U.  S.  Eng.  Of- 
fice at  Honolulu. 


LOS  ANGELES,  Cal.— Until  3  P.  M.. 
Feb.  2,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for 
labor  and  equip,  for  excav.  canal,  un- 
der spec.  787-B.  Jas.  P.  Vroman,  Secy. 
The  so.  end  of  this  canal  is  located  ap- 
prox. 16  mi.  n.  e.  from  Blythe.  River- 
side county,  and  extending  n.  along 
the  west  bank  of  the  Colorado  Riv.,  a 
distance  of  1%  mi.  For  further  infor- 
mation apply  room  705,  Water  & 
Power  Bldg.,  Los  Angeles. 


SAN  FRANCISCO — Until  Jan.  28,  2  P. 
M.,  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  make  fill  at  outer  end  of  Pier  48.  in- 
volv. 50,000  cu.  yds.  Material  to  be 
used  to  be  shale,  serpentine,  sand- 
stone or  any  rock  deposit  which  will 
break  into  a  fair  assortment  of  sizes 
from  3-in.  material  up  to  1000-lb. 
pieces;  sand,  soft  clay,  ashes,  mud  or 
other  fine  materials  will  not  be  ac- 
cepted. Cert,  check  5%  payable  to 
secretary.,  J.  L.  Phelps,  req.  with  bid. 
Frank  G.  White,  chief  eng.  for  comm. 
See  cull  for  bids  under  official  pro- 
posal   sevttion    in   this    issue. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Feb.  2,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
labor  and  equip,  for  excav.  canal,  under 
spec.    787-B.      Jas.    P.    Vroman,    Secy. 


estuary,  Oakland  inner  harbor,  at  Ala- 
meda woiks  of  company;  will  dredge 
to  depth  of  20-ft.  below  mean  low  wa- 
ter and  deposit  approx.  1100  cu.  yds. 
of  removed  material  along  tracks  of 
company's    marine    railway. 


LOS  ANGELES,  Cal.  —  Lewis  Const. 
Co.,  401  Delta  Bldg.,  sub.  low  bid  to 
county  at  62.5c  cu.  yd.  for  embank, 
at  approaches  to  Ballona  Crk.  bridge 
at  Del  Rey  Blvd.,  involv.  approx.  20,- 
000    yds. 


IRRIGATION  PROJECTS 


GAZELLE,  Siskiyou  Co.,  Cal. — Fred 
H.  Tibbetts,  consulting  engineer, 
Alaska  Commercial  Bldg.,  San  Fran- 
cisco, completing  plans  for  reservoir 
and  storage  project  on  W.  D.  Duke 
ranch   near   Gazelle;   est.   cost   $50,000. 


MERCED,  Merced  Co.,  Cal.— Merced 
Irrigation  District  proposes  election  to 
vote  bonds  of  $1,000,000  to  finance  com- 
pletion of  works,  construction  costs  on 
railroad  re-location  and  Exchequer 
Dam  having  run  higher  than  anticipat- 
ed.    R.  V.   Meikle   is  ch.   eng.  for  dist. 


DELHI,  Merced  Co.,  Cal.— Until  Feb. 
15  bids  will  be  rec.  by  M.  L.  Eicke. 
Delhi,  to  regrade  and  cement  approx. 
850  ft.  of  ditch.  Spec,  will  be  furnished 
on    request   to   above. 


YUMA,  Ariz. — Mohawk  Valley  Irrig. 
Dist.  will  hold  election  Feb.  1,  to  vote 
$500,000  bond  issue  for  irrig.  purposes. 
Mrs.    A.   B.   Ming,   secretary. 
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LIGHTING  SYSTEMS 


BUHLINGAME,  San  Mateo  Co.,  Cal. — 
Chamber  of  Commerce  urges  installa- 
tion of  modern  street  lighting  system 
in  Burlingame   Ave. 


T.OS  ANGELES,  Cal. — Until  10  a.  m., 
Feb.  1,  new  bids  will  be  prepared  by 
bd.  pub.  wks.  for  ornam.  lights  in  N. 
Broadway  bet.  College  St.  and  Sunset 
Blvd.   Previous   bids   rejected. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Feb.  1,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in:  Hillhurst 
Ave.,  bet.  Los  Feliz  and  Hollywood 
Blvds:  pressed  steel  posts;  Orlando 
Ave.,  bet.  Rosewood  Ave.  and  Beverly 
Blvd:    cone,    posts. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m..  Feb.  1,  bids  will  be  rec.  by  city 
for    ornam.    lights    under    1911    act    in: 

Court  St.,  bet.  116  ft.  east  of  E  St. 
and  151  ft.  east  of  I  St.:  cem.  cone, 
po.sts,    wires,    conduits,    etc. 

East  side  Mt.  Vernon  Ave.,  bet.  Mill 
St.  and  21/^  ft.  n  of  s  city  limits;  cem. 
cone,    posts,    wire,    conduits,    etc. 

Plans  on  file  at  office  of  city  engf. 
J.  H.   Osborn,  city  clerk. 


SAN  MARINO,  Cal.— Until  8  p.  m., 
.Tan.  27,  bids  will  be  rec.  for  ornam. 
lights  in  La  Mirada  .'^ve.,  bet.  El  Mo- 
1  no  Ave.  and  w  end  of  La  Mirada  Ave. 

Bids,  same  date,  for  ornam.  lights  in 
I  OS  Robles  Ave.,  bet.  Winthrop  Rd. 
nnd  n  city  limits;  1911  act.  H.  W.  Joyce 
ra.'^adena,  R.  F.  D.  3,  Box  167,  Pasa- 
dena 


PASADENA,  Cal. — Newbery  Elec.  Co., 
720  S.  Olivt'  St.,  Los  Angeles,  sub.  low 
bid  to  city  at  $47,902  for  ornam.  lights 
In  Linda  Vista  Ave.,  bet.  Inverness 
Dr.  and  Afton  St.,  etc.  Union  metal 
posts. 

Underground  Constr.  Co.,  517  S. 
Broadway,  low  at  $3838  for  ornm.  lights 
in  Pasadena  Ave.  bet.  California  Ave. 
and    Bellefontaine    S't. 


ONTARIO,  Cal.— City  St.  Supt.  R.  G. 
Manley,  preparing  spec.  for  ornam. 
lights  in  9th  St.,  bet.  2nd  and  Campus 
Aves.,  and  in  2nd  Ave,,  bet.  C  St.  and 
12th  St.  Metal  posts,  6  to  a  blk.  will  be 
used. 


LOS  ANGELES,  Cal.— H.  H  Walker. 
1523  Venice  Blvd.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $16,715  for  ornam.  lights 
in    Glendale   Blvd. 

Walker  &  Martin,  402  W  Wilshire, 
Fullerton,  low  at  $12,471  for  ornam. 
lights  in  Longwood  Ave. 


VALLEJO,  Solano  Co..  Cal.— Until 
Jan.  30,  11  a.  m.,  bids  will  be  rec.  by 
Alf.  E.  Edgecumbe,  city  clerk,  to  in- 
stall electric  lighting  system  in  Sacra- 
mento St.,  bet.  Virginia  and  Georgia 
Sts.  1911  Act.  Cert,  check  10%  payable 
to   city    req.    T.    D.    Kilkenny,    city    eng. 


LOS  ANGELES.  Cal.— Until  2  p.  m.. 
Feb.  8,  bids  will  be  rec.  by  county  for 
ornam.  lights  in  Westbouine  Dr.  and 
other  sts.,  bet.  Santa  Monica  Blvd.  and 
Beverly  Blvd.,  in  town  of  Sherman,  un- 
der  C.    I.    No.    246;    156    met.    posts. 


RIVERSIDE,  Cal. — City  plans  ornam. 
lights  in  New  Magnolia  Ave.,  bet.  Main 
St.    and    Jurupa    Ave.,    and    in    portions 
of  14th  St.   and  Market  St;   1911  act. 
C.   B.    Burns,   city   clerk. 


RAILROADS 


RIVERSIDE,  Cal.— R.  C.  Finley,  San 
Bernardino,  awarded  contr.  by  city  at 
$1230  for  ornam.  lights  in  Redwood  Dr., 
Redwood   Tr. 


HERMOSA  BEACH,  Cal.— Walker  & 
Martin,  402  West  Wilshire,  Fullerton, 
awarded  cont.  by  city  at  $16,100  for 
ornam.  lights  in  Pier  Ave.,  bet.  the 
Strand    and    Camino   Real. 


MACHINERY  &  EQUIPMENT 


SAN  FRANCISCO— Until  Jan.  26,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engineer 
Office.  85  2nd  St.,  under  Order  .No. 
6539-X24,  to  fur.  and  del.  pneumatic 
chipping  hammer  similar  to  that  used 
in  steel  foundries  and  general  foundry 
work. 


TAFT,  Kern  Co.,  Cal.— Until  Jan.  26, 
7  P.  M.,  bids  will  be  rec.  by  H.  E.  Os- 
burn,  clerk,  Taft  Union  High  School 
District,  to  fur.  certain  surveying 
equipment.  Cert,  check  10%  payable 
to  clerk   req.   with  bid. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Feb.  8,  bids  will  be  roc.  by  county  for 
gas  and  steam  atomizing  oil  burners 
and  accessories  for  boilers  Nos.  2,  3 
and  4,  at  Hall  of  Records. 


GILROY,  Santa  Clara  Co.,  Cal.— Un- 
til Feb.  1,  2  p.  m.,  bids  will  be  rec.  by 
E.  E.  Brownell,  clerk,  Gilroy  High 
Sch:ol  District,  to  fur.  and  del.  one  1- 
ton  Chevrolet  chassis,  or  its  equal; 
also  body  for  chassi.s  of  the  Eagle  Body 
Mfg.  Co.,  safety  school  bus  type,  or 
equal  seating  35  pupils.  Further  in- 
formation   obtainable    from    clerk. 


LOS  ANGELES,  Cal.— E.  I.  Crook  Co. 
514  W  12th  St.,  sub.  only  bid  to  water 
and  power  comm.  at  $4135  for  one 
tractor,  unit  type  design,  mounted  on 
roller  trucks  with  tracks,  completely 
equipped,  under  spec.  P.  A.  Adv.  No. 
P-591. 

PORTLAND,  Ore.  —  Until  Jan.  27. 
10:30  a.  m.,  bids  will  be  rec.  by  Mult- 
nomah C  unty  Commissioners  to  fur. 
and  del.  one  new  13-in.x6-ft.  machinist 
lathe  with  stand,  equipment  consisting 
of  counter  .'^haft  with  2  clutch  and  one 
three-step  cone  pulleys,  steady  atid 
follow  rests,  hard  and  soft  centers 
including  one  6-in.  universal  three- 
.iaw  chuck  fitted  to  lathe  with  two 
sets  of  jaws;  one  9-in.  Independent  4- 
jaw  chuck  f'tted  to  lathe;  rne  thread 
chasing  dial  fitted  to  lathe;  three 
Armstrong  tool  holders;  one  only  one- 
bar  boring  bar;  6  assorted  bent  tail 
lathe  dogs. 


SACRAMENTO.  Cal.— Until  Jan.  28, 
5  p.  m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  fur.  and  del.  one 
light  steam  roller  for  Street  Mainten- 
ance Division.  Cert,  check  5%  payable 
to  City  Controller  req.  with  bid.  Bond 
of  $1,000  req.  of  successful  bidder.  A. 
J.    Wagner,    city   eng. 


Contractors  Machine  Works 


Wt,  specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,  elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 
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FRESNO,  Fresno  Co.,  Cal. — Atchison, 
Topeka  and  Santa  Fe  Railroad,  1001 
Third  St.,  San  Francisco,  will  spend 
$1,000,000  in  San  Joaquin  division  dur- 
ing 1926,  J.  W.  Walker,  supt.  for  divi- 
sion announces.  Largest  single  item 
covers  new  double  lift  bridge  over  Old 
River  at  Orwood,  about  7-mi.  from 
Stockton,   est.   cost  $400,000. 


FRESNO,  Fresno  Co..  Cal.— Atchison 
Topeka  and  Santa  Fe  Railroad.  1001 
Third  St.,  San  Francisco,  will  under- 
take the  following  Improvements  dur- 
ing 1926,  funds  for  the  work  already 
having  been  provided:  Shafter,  new 
passing  track,  $11,300;  Wasco,  new 
passing  track,  $11,000;  Pond.  new 
team  track,  $5000;  Stoil.  extension  of 
passing  track,  $5000;  Shirley,  extension 
of  passing  track,  $9300;  Trigo,  exten- 
sion of  pa.sslng  track.  $8000;  Cressy, 
new  passing  track,  $16,000;  Stockton, 
new  yard  lead,  $16,500;  Pittsburgh, 
storage  track,  $18,000;  Hanford,  track 
rearrangement,  $10,000;  Peral,  near 
Visalia,  new  interlocking  plant,  $5000; 
Wasco,  new  well  and  pumping  plant, 
$15,500;  Storey,  new  well  and  plant, 
$10,000,  and  Glen  Frazer,  near  Rich- 
mond,  water  treating  plant,   $13,000. 

OAKLAND,  Cal. — Of  $6,000,000  con- 
struction program  arranged  by  Key 
System  Transit  Co..  22nd  and  Grove 
Sts.,  Oakland,  provision  is  made  for 
additional  trackage  hetw.  the  Oakland 
ferry  terminal  and  San  Pablo  Ave.  in 
Emeryville. 


FIRE  EQUIPMENT 


TRACY,  San  Joaquin  Co.,  Cal. — City 
plans  purchase  of  additional  fire  fight- 
ing apparatus.  Geo.  L.  Frerichs,  city 
clerk. 


PORTLAND,  Ore.— Until  Jan  27,  10:30 
A.  M.,  bids  will  be  rec.  by  Multnomah 
county  commissioners  to  fur.  31  l-quart 
fire  extinguishers,  Tetra  chloride,  non- 
corrosive  valve  air  pressure,  continu- 
ous stream  type;  one  1-gal.  Tetra 
chloride  non-corrosive  valve  air  pres- 
sure, continuous  stream  type;  one  2^- 
gal.  soda  acid  fire  extinguisher;  3-gals. 
carbon  Tetra  chloride.  Cert,  check 
10%  payable  to  Bd.  of  Co.  Comm.  req. 
with    bid. 


RESERVOIRS  AND  DAMS 


LOS  ANGELES,  Cal.— Spec,  for  Saw- 
pit  dam,  to  be  built  n.  of  Monrovia, 
will  be  off  the  press  about  Jan.  18. 
when  they  will  be  available  to  pros- 
pective bidders  for  usual  depos.  of  $5, 
although  the  superv.  have  not  yet  or- 
dered the  date  for  bids  due  to  final 
rights  of  way  in  one  small  area  not 
having  been  secured.  Est.  cost  $450,000. 
The  proposed  dam  will  be  165  ft.  high, 
500  ft.  long.  Impounding  about  700  ac. 
ft. 


SAN  FRANCISCO— Pacific  Gas  & 
Electric  Co.,  245  Market  St.,  will  const. 
200  ft.  dam  creating  reservoir  of  60,000 
acres  at  Salt  Springs  for  power  de- 
velopment; power  house  of  40,000  h.  p. 
is  to  be  erected  at  Tiger  Creek,  25  mi. 
below  the  dam. 


PIPE  LINES,  IF  ELLS,  ETC. 


LOS  .ANGELES.  Cal.— American  Steel 
Pipe  &  Tank  Co.,  117  W  9th  St..  sub. 
low  bid  to  water  and  power  comm.  at 
$2897. OS  for  400  joints  No.  8  gauge 
double  stove  pipe  well  casing.  16  in 
diam.,  3  ft.  ea.  in  length,  and  $10,139.77 
for  1400  joints  No.  8  gauge,  etc.,  under 
spec.  P.  A.  Adv.   No.   W-S90. 


VENTURA.  Cal.  —  City  grants  oil 
companies  right  to  const.  12-in.  pipe 
line  over  city  propertv.  Proposed  lines 
will  remove  salt  water  from  wells  of 
tlip'oompa<nies  Interested.  E.  P.  Foster 
was    instrumental    in    securing    permit. 
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S•^<"K-^ME^^TO.  Cal.-^Pacifio  Gas  & 
Electric  ^  o.,  ^45  Maiket  St.,  San  Fran- 
f^sco.  will  expend  $20,896  to  install  two 
g-as  main  extensions  involv.  7255  ft.  4- 
Tn  main?  not  including  829S  ft.  of 
mains  in  Boul°--'Jr'i  A'"rf>?  and  ClcVeT- 
dale   tracts. 
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SIEWAGE  DISPOSAL  PLANTS 


SEATTLE,  Wash.— City  will  vote 
1.  nds  March  9  for  $2,1 2"-. 500  to  finance 
portion  of  cost  of  ci  nst.  sewers,  trunk 
.sewers  and  pumping  plants,  along  Lake 
■Washington,  sewers,  trunk  sewers,  etc., 
in  vicinity  of  Rainier  Ave.,  Hanf'ord 
and  Henderson  S's.,  and  const,  sewag-e 
disposal    plant    in    Duwamish    valley. 


EL  SEOUXDO,  Cal.— Until  7:30  p.  m. 
Jan,  22.  bids  will  be  rec.  for  one  Ven- 
turi  tube  tvpe  sewage  metre,  having 
capacity  of  111,000  to  2.220.000  gals, 
per  24  hrs.,  price  to  be  deliv.  at  Sew- 
er Pump  Sta.  Cert,  check  or  bond  10%. 
Victor  D.   McCarthy,   city  clerk. 


MISCELL.^NEOUS 
CONSTRUCTION 


SAX  FRANCISCO.  —  International 
Diamond  Drill  Co..  Hobart  Bldg.,  at 
$18,884.  submitted  low  bid  to  Bd.  of 
Pub  Wks.  for  core  borings,  Hetch 
Hetchv  Aqueduct,  under  Hetch  Hetchy 
Contract  Xo.  110,  involv.  Install,  and 
remove  equipment  for  14  borings  (each; 
250  lin.  ft.  standpiping;  450  lin.  ft. 
casing;  060  lin.  ft.  core  borings  betw. 
grown  surface  and  a  depth  not  exceed- 
ing 250  ft.  with  l.'v  Ifi-in.  fcores;  B05 
lin.  ft.  core  borings  betw.  depths  of 
250  ft.  and  not  more  than  500  ft.,  with 
15/lR-in  cores;  600  lin.  ft.  core  boringS 
betw.  depths  of  500  ft.  and  not  more 
than  750  ft.  with  13/16-in.  cores;  3o 
lin.  ft.  core  borings  betw.  depths  of  750 
ft.  and  not  more  than  1000  ft.  with 
15/16-in.  cores;  1610  lin.  ft.  core  bor- 
ings betw.  ground  surface  and  a  depth 
not  exceeding  250  ft.  with  1%-in.  cores; 
770  lin.  ft.  core  borings  betw.  depths 
of  250  ft.  and  net  more  than  500  ft. 
with  l^/^-in  cores;  50  lin.  ft.  core  bor- 
ings betw.  depths  of  500  ft.  and  not 
more  than  750  ft.  with  1%-in.  cores. 
Bidders   were: 

International  Diamond  Drill  Co.  ♦lo.*** 
Continental    Diamond    Drill    Co.      23,899 

Sullivan    Machinery   Co „ccoi 

Diamond  Drilling   Co ZG.tii 


WATER  WORKS 


T.OP  AXOELES,  Pal.— TTntil  3  P.  M., 
Jan.  22,  bids  will  tre  rec.  by  water  and 
power  co:nm.,  207  S  Broadway,  for  fol- 
lowing supplies:  Bronze  corporation 
•■■ocks.  spec  P.  A.  Adv.  594.  deep  well 
pumps,  spec  T87-D,  Spec,  on  fil-^-  at  '■■f- 
fir?   of   .Tar    P.   Vroman,  sccj". 


LTNWOOD,  Cal.— Bids  rec.  by  city 
for  (1)  2000  ft.  10-in.;  (2)  1200  ft.  8-in. 
water  pipe,  and  (3)  fittings,  pipe  to  be 
either  C.  I.  or  wood  banded  to  resist 
250  ft.   head,   are:  ,„„„ 

use  I.  Pipe  &  Fdy.  Co.— (1)  $2994, 
(2)  "$1338  De  Lavaud,  (3)  $195.75;  alt.: 
sand  cast:    (1)   $1,648.    (2)    $1,227. 

Pacific  Tank  &  Pip'^  Co. — redwood: 
$4326.40  compl. 

B    Xicoll  &  Co. — Class  "B,"  C.  I.  pipe; 

(1)  13240,    (2)    $1446,   (3)    $159.60 

Van   R.   Elliott— C.   I.   Pipe:    (1)    $2  50, 

(2)  $2,25   (S'and  cast). 

Bids  referred  to  City  Engr.  Geo. 
Schwabland,  722  Petroleum  Sec.  Bldg.. 
Los   Angeles. 

BEVERLY  HILLS,  Cal.— Until  8  P. 
M.,  Jan.  25,  bids  will  be  rec.  by  city  for 
1500  ft.  6-in.  screw  pipe,  dipped  inside 
and  out  in  hot  asphaltum.  Spec,  on 
file  at  office  of  Salisbury,  Bradshaw  <& 
Taylor,  Petroleum  Sec.  Bldg.,  Los  An- 
geles     B.  J.   Firminger,  city  clerk. 


MOXTECITO,  Cal. — Election  will  be 
held  Jan.  19  to  vote  on  extensions  to 
waver  sys.   tf  Montecito  Water  Dist. 


PISMO  BEACH,  Cal.— Pismo  Beach 
Water  Co.,  Opeated  by  Pismo  Hts. 
Syndicate,  applies  to  railroad  comm. 
for  permit  to  expend  $15,000  for  new 
mains  to  supply  additiional  consum- 
ers. 


\l..\MEnA.  .Mameda  Co..  Cal.  — TTrnil 
eb.  2.  8  P.  M.,  bids  will  be  rec.  by  Win. 
n.  Paden.  Secty  ,  B^ard  of  Educatior., 
to  fur.  and  install  underground  sprink- 
ler system  at  high  school  ground.". 
Cert,  chock  10%  payable  to  Secty.  req. 
with   bid. 


CALWA,  Fresno  Co.,  Cal. — Atchison, 
Topeka  &  Santa  Fe  R.  R.,  1001  Third 
St.,  San  Francisco,  has  appropriated 
$35,000  to  finance  new  water  treating 
plant  at  Calwa. 

SAN  DIEGO,  Cal.  —  Bert  Noble, 
preckels  Bldg.,  sub.  low  bid  to  city 
,io3,.82.64  fur  water  sys.  In  Alta 
ta  Ilomcdale.  etc.,  involv.  6495.45 
1-in.  class  B  cfist  ir  n  pipe,  11,802.48 
G-  n.    clas'^  .B    cab-l   iwn   pi^   Iv   8- 


MT.    SHASTA,    Siskiyou    Co.,    Calif. — 
Until   Feb.   12,   bids  will  be  rec.   by  city 

to  const,  extensions  to  water  system 
including  const,  of  100,000  gal.  tank  or 
one  200,000  tank,  either  wood  stave, 
steel  or  concrete.  Plans  on  file  in 
office  of  clerk. 


LOS  ANGELES.  Cal.— Until  3  p.  m., 
Jan.  29,  bids  will  be  rec.  by  water  and 
hydrants  under  spec.  787-C.  ,Tas.  P. 
power  comm.,  207  S  Broadway,  for  fire 
Vroman,   secy. 


er  worKP.  i<.  .'xaa.'?.  city  eng.  t  err.  cnic. 
"^r  p;yal)l<'  to  city  clerk  req.  with  bid. 
o*'  c.»11  for  birts  inndor  official  j^roTios- 
il    sootion    in    llii.s   isisiic. 


SAN  PRANCISCO-— Until  Jan.  25,  11 
a.  m..  under  Order  No.  6535-824.  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
85  2nd  St..  to  fur.  and  del.  Rio  Vista, 
Solano  county.  miscellaneous  pipe 
valves    and    fittings. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Bids  will  be  asked  at  once  by  city.  S. 
A.  Evans,  clerk,  to  fur.  6300  ft.  12-in. 
c.  i.  pipe  for  water  system.  Jas.  K. 
James,   city   engineer. 


BEVERLY  HILLS.  Cal.— Until  8  P. 
M.,  Jan.  25,  bids  will  be  rec.  by  city 
for  rebuilding  one  Layne-Bowler  Corp 
deep  well  centrif.  pump.  Spec,  on  file 
with  Citv  Clerk  B.  J.  Firminger. 


SHAFTER.  Kern  Co  .  Cal. — Election 
will  be  called  shortly  to  vote  bonds  of 
$]8.0i'0   to   install   water   system. 


DOUGLAS,  Ariz.— U.  S.  C.  I.  Pipe  <«. 
Fdy.  Co..  awarded  cont.  by  city  at  ap- 
prox.  $3600  deliv.  Douglas,  for  6200  ft. 
:\-\r\.  C.  I.  class  "B,"  bell  and  .spigot 
water  pipe,   and  certain   fittings. 


FLAGSTAFF,  Ariz. — John  M  Clark  of 
Flagstaff  has  purchased  Lake  Mary 
summen-  fesK^rt  ami  pftrn^  niimsrous  hiUK 

incl.    extensions    to 'th^"  war<«r    3?W.,    i'u- 
fitallation  of  elerf   plant,  etc 

CORCORAN  Kings  Cc  .  Cal,— Until 
Jan.  25,  8  P.  M.,  bids  will  be  rec.  by 
Jas.  C.  Condon,  city  clerk,  to  fur.  and 
del.  60S  ft.  Class  B.  bell  and  spigot  4- 
in  c.  i.  pipe;  304  ft.  Class  B,  bell  and 
spigot,  8-in.  c.  i.  pipe  All  in  10-f.. 
lengths.  Cert,  check  107o  payable  t" 
city  req.  S*'*?  call  for  bids  under  ot- 
tieial    propu.snl    .section    in    (Ut.%    isv>i<-. 


PORTLAND.  Ore.— Until  Feb.  1.  2  P 
M.,  bids  will  be  rec.  by  Frank  Coffin- 
bcir.v.  city  purchasing"  agent,  to  fur. 
apyirox.  98.000  lbs.  special  castings  for 
Mtiny  Water  Works.  Cert,  check  5% 
payable  to  city  refl.  Lists  of  materials 
desired  obtainable  from  city  purch. 
agent. 


BEVERLY     HILLS,        al.      L'.;i' 
.M.,    Feb.    1.    bids    will    be    r   r      fo 
const,    tf    two    pump    h  >u  :es      { 1)    t"  i    i 
and    laying    of    pipe    line.      Location    of 
work    is    at    point    known    as    "Willow,-^ 
Wells."     Plans  may  be  seen  at  office  of 
salisburg.    Bradshaw      &      Ta..  lor. 
Petroleum   Sec.  Bldg.,   L   s  Angt  Ics.      i 
J.    Firminger,   city   clerk. 

IXGLEWOOD,    Cal. Until    8    P.    M., 

Jan.  25,  bids  will  be  rec.  for  5000  ft. 
4-in.;  1000  ft  6-in.  cast  iron  class  "B" 
C.  I.  water  pipe,  f.  o.  b.  trenchside  or 
corporation  yard,  time  of  deliv.  to  be 
specified.  Cert,  check  5%.  Otto  H. 
Duelke,    city   clerk. 


INGLEWOOD.  Cal.— Until  8  P.  M.. 
Feb.  1.  bids  will  be  rec.  by  city  for 
pumping  unit,  consisting  of  horizontal, 
centrif.  pump  to  deliv.  2500  gals,  per 
min  against  138-ft.  head,  directed  con- 
nected to  440-volt,  50  cycle,  3-phase,  40 
degree  induction  motor,  with  other 
equip,  as  specified  in  spec,  on  file  at 
office  of  Otto  H.  Duelke,  city  clerk. 
Cert,  chk.,  10%. 


PLAYGROUNDS  AND   PARKS 


BAKERFIELD.  Kern  Co.,  Cal.— Dean 
and  Stroble,  Bakersfield,  at  $.204  sq. 
ft.  awarded  cont.  by  Kern  High  School 
Dist.  to  consts  two  tennis  courts  at 
high  school. 


SAN  FRANCISCO  —  Until  Jan.  20. 
2:30  p.  m..  bids  will  be  rec.  by  M.  Philo- 
mene  Hagan.  secy..  376  City  Hall,  to 
improve  playground  site  in  west  side 
of  ISth  Ave.  bet.  Geary  and  Anza.  Cert, 
check  10%  payable  to  secy.  req.  Plans 
obtainable  from  Playground  Commis- 
sion. 


SEWERS  &  STREET  WORK 


OAKLAND.  Cal. — As  previously  re- 
ported, new  bids  will  be  received  by 
Geo.  E.  Gross,  county  clerk,  until  Feb. 
8,  10:30  a.  m.,  to  const.  roadways, 
walks,  terraces,  steps,  gateways,  etc., 
at  Highland  (County)  Hosiiital.  Henry 
H.  Meyers,  architect.  Kohl  Bldg..  San 
Francisco.  Previous  bids  rejected,  the 
low  bid  being  submitted  by  Schuler  & 
McDonald.  306  12th  St..  Oakland,  at 
$219,970  with  Vogt  and  Davidson  next 
low  at  $224,300.  See  call  for  bids  nniler 
official    p'Hoiiioisal    sectiow    in   this   i.^snet 


REDLANDS.  Cal.— Until  2  p.  m.,  Feb. 
3,  btds  will  be  rec.  to  imp.  Buena  Vista 
St.,  bet.  Cypress  Ave.  and  Palm  Ave.: 
4-in.  oil  mac.  pave.,  20  4-in.  vlt.  sewer 
laterals;   1911  act.  C.  P.  Hook,  city  elk. 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
ET.RCTRICAL  ENGINEERS  AND  CONTRACTORS 
.i25  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

\«Mv    :»ml    r<ip<\.    Roticrht.   Sold.    Exohaneod.    Ronted    nnd    Rpnsnrpd 

t.i.lMv«rj}|l     f  iirlit     ;hiiI     PuWiT     ln«it»M!lt'-   • 
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OAKLAND,  Cal. — Glty  .will  start  pro- 
ceedings   at    once    to    make    22nd'  St.    a 
100-ft.   blvd.  bet.  Lake  Merritt  to  West- 
em    watei  front;   6st.   cost   $2,000,000.   W.'- 
W.    Harmon,   city   eng. 


MONTEREY  PARK,  Cal.— Bartlett  & 
Matlhe.ws,  221  ■  Braley  Bldg.,  Pasadena, 
sub.  low  bid  to  city  at  $4577  to  imp. 
Chandler  Ave.,  bet.  Garvey  Ave.  and 
Ramona  Acres,  etc.,  involv.  12,526  sq. 
ft.  walk,  13.5c  ft.,  2511  ft.  curb  40c  ft., 
5406  s(|.  ft.  gut.  19c  ft.,  2  inlet  basins 
$40  each,  2  m.  h.  $70  ea.,  614  ft.  10-in. 
cem.  sewer  $1  ft.,  40  ft.  8-in.  sewer 
50c   ft. 


LOS  ANGELES,  Cal.  —  Clarence  P.. 
Day  I'orp.,  35  N  Raymond,  Pasadena, 
sub.  low  bid  to  bd.  pub.  wks  at  $351,920 
to  imp.  Ave.  46,  bet.  York  Blvd.  and 
Mont  Eagle  Place,  involv.  grade  $35,- 
000,  1791  sq.  ft.  asph.  pave.  25c  ft.,  141,- 
559  sq.  ft.  5-in.  cone.  pave.  16.7c  sq.  ft., 
498,311  sq  ft.  5-in  cone,  with  expan.  jt. 
17c  sq.  ft.,  248,428  sq.  ft.  6-in.  cone. 
pave,  with  expan.  jt.  20c  ft.,  5880  sq. 
rt  lemod.  with  rock  and  oil  surf.  10c 
ft.,  3840  sq.  ft.  oiled  rdwy.  6c  ft.,  75,- 
248  ft.  unplas.  cem.  curb  40c  ft.,  215,- 
923  sq.  ft.  one-course  cem.  walk  13c 
ft..  825  sq.  ft.  gut.  24c  ft.,  san.  sewer 
$26,100,  988  ft.  hse.  conn.  $1.30  ft..  Sec. 
1  storm  drain  $24,800,  Sec.  2  Storm 
drain  $1300,  Sec.  3  storm  drain  $14,900, 
Sec.    4    storm    drain    $19,300. 

Geo.  H.  Oswald,  366  E  58th  St.,  low 
nt  $50,755  to  imp.  San  Marino  St.,  bet. 
Magnolia  Ave.  and  Kingsley  Dr.,  in- 
volv. grade  $7500.  8033  sq.  ft.  2-in.  sheet 
asph.  w.  s.  6c  ft.,  167,725  sq.  ft.  asph. 
pav-.  21c  ft..  70  so.  ft.  1 1/2 -in.  sheet 
asph.  w.  s.  with  1-in.  rock  binder  8c 
ft.,  5600  sq  ft.  8-in.  cone.  pave.  25c  ft., 
452  sq.  ft  6-in.  cone.  pave.  18c  ft.,  1989 
sq  ft  oiled  rdwy.  5c  ft.,  965  ft.  unplas. 
cem.  curb  55c  ft.,  4162  sq.  ft.  one-course 
cem.  walk  14c  ft.,  226  sq.  ft.  gut.  23c 
ft.,  8180  sq.  ft.  combin.  gut.  24c  ft., 
storm  drain  at  $1850,  san.  sewer  $550, 
450   ft.   hse.   sewers   97c   ft. 


MANHATTAN  BEACH,  Cal.  —  City 
Eng.  L.  C.  Lull,  1316  Washington  Bldg., 
Los  Angeles,  is  completing'  maps  and 
profiles  for  propoijed  feewer  laterals. 

LOS  ANGELES,  Cal.— Thos.  T.  Craw- 
ford, 405  First  National  Bank  Bldg., 
Pomona,  ^.warded  c  11'.  by  county  ai 
$57,735  to  imp.  Grrvilica  St..  bet.  city 
limits  of  Inglewood  and  city  limits  of 
Hawthorne,  5229  ft.  or  0.99  mi.,  under 
C.  1.  No.  338,  involv.  159,845  sq  ft. 
cone,  pave.,  curb,  walk,  gut.,  sewers, 
etc. 

SAN  JOS'E,  Santa  Clara  Co.,  Cal.— 
San  Jose  Paving  >.  o.,  San  Carlos  and 
Dupont  Sts.,  San  Jo.sc,  awarded  cont. 
by  city  to  imp.  St.  .J  .hn  St.,  bet.  Market 
and  First  Sts.,  involv.  regrading;  2-in. 
asph.  cone,  surface  on  4-in.  asph.  cone, 
base  pavement;  hyd.  cem.  cone,  cuj  bs 
and  gutters. 


VALLEJO,  Solano  Co.,  Cal. — Until 
Jan.  25,  11  A.  M.,  bids  will  be  rec.  by 
Alf.  E.  Edgcumbe,  city  clerk,  to  const, 
cone,  walks  and  curbs  in  Colusa  St., 
bet.  Tennessee  St.  and  Itooseveit 
school.  1911  Act.  Cert,  check  107o  pay- 
able to  city  req.  T.  D.  Kilkenny,  city 
engineer. 


PORTLAND,  Ore. — Jacobsen- Jensen 
Co.,  407  Stanton  St.,  Portland,  at  $92, 
436  submit  low  bid  to  city  to  const. 
Bayard  St.  and  Willis  Blvd.  cem.  trunk 
sewer  systeem.  J.  F.  Shea.  Portland, 
next  low  at  $92,626.  Taken  under  ad- 
visement. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Jan.  25,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Hannah  St.,  bet.  Home  and  Auzerais 
Ave.,  involv.  grade;  IVz-in.  Warrenite- 
iiit.  surface  on  3-in.  bitum.  cone,  base; 
hyd.  cem.  cone,  curb,  gutter,  walks; 
ti-in.  vit.  stone  sanitary  sewer  with 
wyes;  4-in.  house  lateral  drains;  br. 
manhole.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  Wm.  Popp,  city 
engineer. 

SAN  BERNARDINO  Cal.— Until  7:Ui 
P.  M  ,  Feb.  1,  bids  will  be  rec.  by  city 
for  sewers   under   1911   act  as   follows: 

Western  Ave.  bet.  9th  St.  and  115  f. 
so.  of  Base  Line  St.:  8-in.  vit.  pipe,  78 
!-in.  connectini;  sewers,  IIusIijIil;  tu.  n.. 
etc. 

Ferris  St.,  bet.  14th  St.  and  Base  Line 
St.:  8-in.  vit.  pipe,  41  4-in  connecting 
sewers,  flushing  m.  h.,  etc. 

Cert,  check  or  bond,  10%.  J.  H.  Os- 
boin,   city  clerk. 


Barber    Greene   Model    42    Loader 


()l?H'r  I'ronilnent 
Users   Are 

Piaii   Building 
Materials  Co 

\(Hih    HfHch    Auto 
Mauling  Co 

.Arthur    Hobs 

Oakland     Paving    Co. 

I'allfdrnla     Highwa> 
( '(tiiiinisston 

lijiU'.'-    iii'i    Ho'-jnnfl 

\iicl    jii    otheni 
Ul    S:ili*ii»'il 


sil.lc)    i;riiiliii^'  .<&  TeHiiiln^?  Co. 

SMITH-BOOTH-USHER  CO. 

Direct    Pattorv    Eiepreseniatives  and    nisinbiiiors 

60-60  FREMONT  ST. 

Softer  VM  San  rnnclsco 


SAX  DIEGO,  Cal.— Until  10:30  a.  -m.; 
Feb.  1,  bids  will  be  rec.  to  imp.  under 
1011   act: 

I'eail  St.,  Girard  Ave.  and  other  sts: 
220,858.31  sq.  ft.  6-in.  cone,  pave.,  18,.- 
359. h  sq.  ft.  5-in.  cem.  cone,  pave.,  12,- 
792^.42 -sq.  ft.  walk,  2806.42  ft.  curb; 
470.8  It.  4-in.  class  "C"  cast  iron  pipe, 
122.04   ft.  8-in.  class  "C"  cast  iron  pipe. 

Ltwight  St:  61,980  sq.  ft.  l^j-in.  asph. 
cone,  on  c-nc.  pave.,  324.33  ft.  curb. 
1571.65    sq.    ft.    walk. 

Brighton  Ave:  138,929.52  sq.  ft.  5-in. 
cone,  pave.,  2152.5  ti.  curb,  13,465  sq. 
ft.  walk,  250.3  cu.  yds.  embank.,  836.8 
cu.  yds.  excav.,  1860  ft.  4-in.  class  "B" 
cast  iron  pipe,  83  %-in.  water  service 
conn.,   3   fire  hydrants. 

Laurel  and  29th  Sts:  29,605.05  sq.  ft. 
5-in.  cem.  cone,  pave.,  75.11  ft.  curb, 
333.3  cu.  yds.  embank. 


UKIAH,  Mendocino  Co.,  Cal. — Super- 
visors appropriate  $25,000  to  finance 
const,  of  25-ft.  wide  graveled  road, 
about  3-mi.  long,  to  eliminate  grade  on 
Itockport  Hill. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
W.  E.  Miller,  81  Church  St.,  Santa  Cruz, 
at  $5175  awarded  cont.  by  city  (354)  to 
imp.  Trescony  St.,  bet.  Mission  and  Sea- 
siue  Ave.,  involv.  grade;  5-in.  hyd.  cone, 
pavement;  hyd.  cone,  curbs  and  walks; 
vit.  clay  pipe  sewers  and  lateral  sew- 
ers; manholes,  etc.  Granite  Construc- 
tion  Co.,   only   other   bidder   at   $5298. 


LOS  ANGELTS,  Cal.— Awards  by  bd. 
pub.   wks.  for  st.   work  are: 

L-olyton  St.,  bet.  4th  St.  and  Palmetto 
St.,  to  Geo.  R.  Curtis  Pav.  Co.,  Inc.,  2440 
E  26th  St.,  at  $14,285.26,  involv.  apsh. 
cone,  pave.,  curb,  walk,  gut.,  etc. 

Anaheim  St.,  and  Sampson  Ave.  Imp. 
Dist:  to  Western  Dredging  Co.,  58  2nd 
St.,  San   Francisco,  at  $285,750. 

Edenhurst  Ave.,  bet.  Parkdale  Ave. 
and  Verdant  St.,  to  P.  J.  Akmadzich, 
821  Yale  St.,  at  $62,402.22,  involv.  cone, 
pave.,  curb,  walk,  storm  drain,  cone, 
retain,  wall,  san.  sewer,  wooden  guard 
rail,   etc. 

CULVER  CITY,  Cal.— H.  H.  Walker, 
1323  Venice  Blvd.,  Los  Angeles,  award- 
ed cont.  by  city  at  $16,267  for  ornam. 
lights  in  Huron  and  other  sts.  (Clark- 
dale   dist.) 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H.  Crummey,  55  New  Mont- 
gomery St.,  San  Francisco,  awarded 
contract  by  city  to  imp.  San  Fernando 
St.,  bet.  1st  and  4th  S-ts.,  involv.  re- 
moval of  basalt  block  gutters  and  por- 
tions of  pa^e.;  const,  hyd.  cone,  gutters; 
replace  pavement  with  2-in.  Warrenite 
Bit.  surface,  etc. 

SA.XTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Jas.  K.  James,  city  eng.  preparing  spec. 
to  pave  Laurel  St.  bet.  California  and 
Blackburn  Sts.  with  cone.  1911  Act 
proceedings. 

REDWOOD  CITY,  San  Mateo  Co.,  Cai. 
— City  declares  inten.  (No.  1-1)  to  imp. 
Oakdale  St.,  bet.  Arlington  Rd.  and 
Whipple  Ave.,  involv.  grade;  5-in.  cem. 
cone,  pavement;  hyd.  cem.  cone,  curbs. 
1011  Act  and  Bond  Act  1915.  Protests 
Feb.  1.  C.  L.  Dimmitt,  city  eng.  W. 
A.   Price,   city   clerk. 


SANT.\  ROSA,  Sonoma  Co.,  Cal. — 
Petitions  for  road  imps,  involving  an 
expenditure  of  $200,000  have  been  pre- 
sented to  county  supervisors.  The 
streets    include: 

Sebastopol  Ave.,  from  Santa  Rosa, 
city  limits  west  to  cone,  paving  near 
Wright  school  house.  Re-paving  of  the 
road  to  be  20  ft.  width. 

Dutton  Ave.,  from  Sebastopol  Ave. 
south  to  intersection  with  Stony  Point 
road,   18  ft.  pavement. 

Stony  Point  Rd.  from  Wright's  Sta- 
tion south  to  Todd  school  house.  18  ft. 
pavement.  Of  the  total  cost  $65,000 
would  be  available  from  the  state  gaso- 
line tax.  Type  Of  pavement  yet  to  be 
determined.  E.  A.  Peugh,  county  sur- 
veyor. 


OAKL.A.ND,  Cal  — City  declares  inten. 
to  const,  sewers  with  manholes,  drop 
connections,  catchbasins  and  conduits 
in  Webster  St.,  ,bet.  12th  and  20th  Sts., 
and  deep^h  existing  tju-mholes  ..with 
brick  masonry.  1911  Act.  "Protests 
Feb.  4.  E.  K.  Sturgis,  city  clerk.  W. 
W.    Harmon,    city   engineer. 
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BAKERSFrEI^D,  Kern  Co..  Cal.  — 
City  rejects  b:ds  to  const,  walk.s  and 
curh.s  in  i^oulh  Baker  St.  and  new  bids 
will  be  asked  Weitzel  and  Larsen, 
I'akersfield,  bid  $.20  sq.  ft.  for  walks 
and  .^55  lin.  ft.  for  curb;  Deane  and 
Stroble,  Bakersfield.  $.19  walks,  $.49 
curb.    W.   D.   Clarke,   city    eng. 


LOS  ANGELES,  Cal.— Wm.  Liddins- 
ton  420  E  60th  St..  sub.  low  bid  to  bd. 
l,ub.  vvks.  at  $44,960  to  imp.  Temple 
.'^t  bet.  Park  View  and  Robinson  Sts., 
involv  R-rade  $3416.  400  sq.  ft.  5-ln. 
(onc.  pave,  17c  ft..  136.225  sq.  ft.  8-in. 
■special  sec.  cone.  23.9c  ft.,  4980  sq.  ft. 
rtmod.  rock  and  oil  surf.  10c  ft..  5000 
.s(l  ft.  oiled  rdwy.  4.6c  ft.,  344  ft.  unplas 
curb  45c  ft..  1352  sq.  ft.  walk  16c  ft., 
4P5  sq.  ft.  Kut.  25c  ft.,  storm  drain 
$2609  san.  sewer  $809,  933  ft.  house 
sewers    $1.40    ft.,    lisht    conduit    $2970. 

Geo.  H.  Oswald.  266  E  58th  St.,  low 
.It  $31,672  to  imp.  Manchester  Avenue 
hetw.  Western  Ave.  and  40  ft.  west  of 
Van  .Ness  Ave.,  involv.  grade  $2500, 
98,616  sq.  ft.  6-in.  ceni.  cone.  pave.  19.5c 
sq  ft.:  2500  sq.  ft.  remod.  with  rock 
and  ril  surf.  He  ft.,  1942  ft.  unplas.  cem. 
curb  55c  ft.,  9611  sq.  ft.  one-course  cem. 
walk  13.5c  ft..  127  sq.  ft.  gut.  24c  ft., 
san.  sewer  $3700,  4050  ft.  hse.  sewers 
90c   ft. 


SAN  DIEGO,  Cal. — City  plans  to  imp. 
under  1911  act: 

Tieat  St.,  Cerro  Gordo  Ave.,  etc..  3258 
cu.  yds.  excav.,  7092  cu.  yds.  embank., 
3048.16  ft.  curb,  11.055.05  sq.  ft.  walk, 
307.16  sq.  ft.  gut..  220  ft.  12-in.  corru. 
iron  pipe,  84  ft.  30-in.  d.  s.  cone,  pipe, 
SO  ft.  ]2-in.  d.  s.  cone,  pipe,  3  curb  in- 
lets.  2   headwalls;    1911    act. 

Alabama  St.,  bet.  Polk  St.  and  Uni- 
versity Ave.:  67,766  sq.  ft.  H^-in.  asph. 
cone,  pave  on  4-in.  cem.  cone,  base; 
1911    act. 

Upas,  Redwood,  Palm  St..  etc.:  12,- 
184.7  cu.  yds.  excav.,  18,260  cu.  yds. 
embank.,  49,450.3  sq.  ft.  walk,  10,312.9 
ft.  curb.  450,842  sq.  ft.  IV^-in.  asph. 
cone.  pave,  en  4-in.  cone,  base,  530.5 
ft.  cone,  sewer,  3  4-in.  cem.  cone,  lat- 
erals, 3  6-in.  cem.  laterals,  258  ft.  12- 
in..  44  ft.  IS-in.  and  373  ft.  24-in.  d.  s. 
cem.  pipe,  30  ft.  10-in.  corru.  iron  pipe, 
50   ft.    12-in.   corru.    iron    pipe;    1911   act. 
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OAKLAND,  Cal. — Until  Jan.  28,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  sevi^ers  with  man- 
holes, lampholes,  wye  branches  and 
drop  connection  in  p'^rtions  of  Rock 
Kidge  Terrace.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  W.  W.  Har- 
mon, city  eng. 

COLUfA.  Colusn  Co.,  Cal. — Spec,  be- 
ing completed  by  J.  M.  Felknor,  county 
r-ngin^er,  to  pave  with  asph.  cone.  6%- 
m'.  of  East  Side  id;  31/2 -mi.  Prize-Col- 
legn  rd.  and  2%-mi.  Grimes-Knights 
Landing  rd.  Bids  will  be  asked  in  Feb- 
ruary. 


LOS  ANGELES.  Cal.^-^Urttll  iO:30  a. 
m..  Feb.  2,  bids  will  be  rec.  by  Co. 
Sanitation  Dist.  No.  4,  230  Court  St., 
Los  Angeles,  to  const.  La  Cienga  Blvd. 
trunk  sewer  from  Third  St.  and  La 
Cienega  Blvd.  north  to  the  south  boun- 
dary City  of  Los  Angeles,  and  cnstr. 
Sherman  trunk  sewer  from  Santa  Mon- 
ica Blvd.,  consstinK  of  app;ox.  11  ft. 
8-in.,  20  ft.  xO-in.,  1l96  ft.  12-in.  (with 
wyes),  4798  ft.  ]5-in.  (with  wyes),  and 
2046  ft.  18-in.  (with  wyes),  vit.  clay 
sewer,  24  std.  m.  h..  6  std.  jet.  cham. 
and  2  drop  m.  h.  Plans  and  spec,  may 
be  obtained  at  the  office  of  A.  K.  War- 
rin,  chief  cngr.,  230  Court  St.,  Los  An- 
geles.   Cert,    check    or    bond    10%. 

EL  SEGUNDOO,  Cal.— R.  A.  "Wattson 
1026  N  McCadden  PI.,  Lcs  Angeles, 
awarded  cont  bv  city  to  const,  sewer 
laterals  in  Diet.  No.  1  (Grand  Ave.), 
iiicl.  re-paving.  Two  lower  bids  were 
ruled   irreg.   by   the   city  atty. 


ANAHEIM,  Cal.  —  City  of  Anaheim 
will  expend  approx.  $200,000  for  street 
work   in   1926,  approx.  1,000,000  sq.  ft. 


LA  MESA.  Cal. — City  plans  to  imp. 
E  3rd  St.,  bet.  Lookout  and  Fresno  Sts. 
involv.  44,163  sq.  ft.  5-in.  cem.  cone, 
pavement. 


LA  MESA,  Cal.— Until  7:30  p.  m., 
.Tan.  22,  bids  will  be  rec.  by  city  to  imp. 
Chollas  Rd.  under  1911  and  1915  acts, 
involv.  162,900  sq.  ft.  5-in.  cem.  cone, 
pavement. 


BURBANK,  Cal.— W.  J.  Curren,  221A 
W  Broadway,  Glendale,  awarded  cont. 
by  city  to  imp.  Victory  Blvd.,  approx. 
2000  ft.,  involv.  grade  5c  sq.  ft.,  cone, 
pave.  19c  sq.  ft.  and  water  pipe  compl. 
at   $2880. 

'  YREKA,  Siskiyou  Co..  Cal. — Due  to 
protests  city  defers  action  on  proposed 
street  paving  program  for  six  months 
or  more. 


NATIONAT.  riTY,  Cal. — Until  8.  p.  m. 
.Ian.  19,  bids  will  be  rec.  to  imp.  7th 
St.,  bet.  First  and  K  Aves.,  etc.,  involv. 
1%-in.  asph.  w.  s.  on  3 14 -in.  asph.  cone, 
base,  al'/t  rations  to  curb  and  gut., 
constr.  of  4-in.  cem.  sewer  laterals; 
C.   B.   Ireland,   city   engr. 


ALHAMBRA,  Cal.— Hall-Johnson  Co. 
905  Westminster.  .Alhambra,  awarded 
cont.  by  city  at  $279,875  to  improve 
N'alley  Blvd.,  approx.  214-mi.,  with  9- 
''n.  asph.  cone,  76  ft.  wide,  with  12-ft. 
^y^-'n.  oil  mac.  strip  for  sewers  (to 
be  laid  later). 

SAN  GABRIEL,  Cal.— Until  7:30  p.  m. 
Feb.  2,  bids  will  be  rec.  by  city  for 
imp,  Stevens  and  Prospect  Aves.,  in- 
volving 6207.09  ft.  class  "B"  curb.  30.- 
900.71  sq.  ft.  walk.  43.693.72  sq.  ft.  1- 
in.  oil  mac.  culv.  and  c.  b.  Cert,  check 
5%.   Ira   H.   Stouffer.  city  clerk 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-l>RESlDIO  BRANCH Clement  St.  and  7th  Ave. 

HAICHT  STREET  BRANCH llaipht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St, 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (414)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


•MODESTO,   Stantelaus  Ob„   CaL-^Un- 

til  Jan.  27,  8  p.  m.,  bids  will  be  rec.  by 
H.  K.  Gragg,  city  clerk,  to  const,  cem. 
cone,  curbs,  gutters  and  walks  in  En- 
.slen  Park  Ct.  and  portions  of  Morris 
and  Central  Aves..  and  installation  of 
one  electrolier,  (Marbelite  Type  No. 
700).  Cert,  check  10%  payable  to  city 
req.  Plans  obtainable  from  F.  M.  Mc- 
(  arton,    city    engineer. 

nrORKELEY,  Alameda  Co.,  Cal. — Un- 
til Feb.  2,  10  a.  m.,  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  (560)  to 
imp.  Albina  Ave.,  bet.  Hopkins  St.  and 
<  ordornices  creek  involv.  grading; 
cone,  curbs,  gutters  and  walks.  Wll 
-Aci  and  Hond  Act  1915.  Cert,  cbeclc 
10%  payable  tT  city  req.  Plans  on  ^le 
in    office   of   clerk. 

SAXTA  CRUZ.  Santa  Cruz  Co.,  Cat- 
City  declares  inten.  (356)  to  imp.  Lau- 
rel St.,  bet.  California  and  Blackburn 
Sts.,  involv.  grade;  5-in.  hyd.  cement 
cone,  pavement;  hyd.  cem.  cone,  curbs 
and  walks;  vit.  sewer  laterals  with 
wyes;  cone,  driveways;  sanitary  sewer; 
6-in.  vit.  main  sanitary  sewer;  corru. 
iron  pipe  culvert;  cone,  intake  basins, 
etc.  1911  Act.  Protests  Feb.  4  .S.  A. 
Evans,  city  clerk,  and  .las.  K.  James, 
city   engineer. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Un- 
til Feb.  8,  11  a.  m.,  bids  will  be  rec. 
by  Rob.  E.  Graham,  county  clerk,  to 
grade  approx.  9-mi.  of  Fairfax  Alpine 
rd.  involv  110,000  cu.  yds.  excavation; 
.-.68  ft  8-in..  1555  ft.  10-in.,  835  ft.  12- 
in.,  440  ft.  18-in..  70  ft.  24-in..  86  ft.  36- 
in.  corru  pipe  culvert.  Will  be  financed 
through  recent  bond  issue.  Plans  ob- 
tainable from  J.  C.  Oglesby,  county 
surveyor. 

LONG  BEACH  Cal.— Until  9:30  a.  m. 
Feb.  2,  bids  will  be  rec.  to  imp.  Allin 
St.,  bet.  Terminal  and  40th  PI.:  12.45 
lin.  ft  curb  armor  No.  7,  9:45  lin.  ft. 
class  "B"  curb,  544  lin.  ft.  combin. 
curb  and  gut.,  597.90  sq.  ft.  cem.  gut., 
2750  sq.  ft.  walk,  one  lamphole  compl., 
14,350  sq.  ft.  2-in.  asph.  cone.  pave,  on 
4-in.  asph.  cone.  base.  R.  D.  Van  Al- 
stine,   city  engr. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m.. 
Feb.  8.  new  bids  will  be  received  to 
imp.  Muir  Ave.,  involv.  2873.9  cu.  yds. 
excav.,  491.4  cu.  yds.  embank..  125.593.52 
sq.  ft.  1%-in.  asph.  concr.  pave,  on  8-in. 
bitum.  base,  33.264.82  sq.  ft.  cem.  walk, 
6200.92  ft.  curb,  50  ft.  6-in.  cem.  curb. 
9  6-in.  cem.  sewer  laterals.  6  4-in.  cem. 
sewer  laterals.  F.  A.  Rhodes,  city  en- 
gineer   Allen  H.  Wright,  city  clerk.     28 


MEKCED,  Merced  Co  .  Cal.— Until 
Feb.  8,  bids  will  be  roc.  by  P.  J.  Thorn- 
ton, county  clerk,  for  Hilmar-Stevin- 
son  highway  project,  involv.  16-mi  of 
asph.  oil  macadam  pavement.  5H-in. 
thick.  Bids  previously  received  for  this 
work  we  e  rejected,  th"  low  bid  being 
submitted  bv  Granite  Construction  Co., 
Wats' nville,  at  $20'.t,888.  Plans  ob- 
tainable from  County  Surveyor  W.  E. 
Bedsen. 


LOS   A.XGELES,    Cal— Approx.    quan- 
tities  for   storm   drain    in    Melrose   Ave 


bid 
760 
321 

2H8 


4.=i.'. 


and  La  Brea  Storm  Drain  Dist. 
for  which  will  be  rec.  Feb.  1  are 
ft  :!9-in.  reinf.  concr.  pipe  (light); 
ft.  33-in.  reinf.  cone,  pipe  (medium): 
ft.  30-in.  reinf.  concr.  pipe  .light); 
ft.  27-in.  rtlnf.  concr.  pii>e  (heavy); 
ft.  27-in.  reinf.  concr.  pipe  (medium); 
642  ft.  24-in  reinf.  concr.  pipe  (heavy) 
627  ft.  21-in.  cem.  pipe;  328  ft.  18-in. 
cem.  pipe;  826  ft.  12-in.  cem.  pipe:. IV 
Xo.  18  c.  b.,  14  No.  24  <".  b.  (one  open- 
ing). 1  Xo  24  (2  openings),  R  S-ft.  ni. 
h.  CKYZ").  2  3-ft.  m.  h.  ("X"),  one 
special  jet.  cham.,  11  m.  h.  frame  and 
concr.  set,  one  "A"  jet.  struc,  8  ft.  cem. 
curb. 


OAKLAND,  Cal.  —  Hutchinson  Co.. 
Hutchinson  Bldsr..  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
72nd  Ave.,  involv.  excavation.  $.60  cu. 
yd;  c  no.  curb.  J. 70  lin.  ft;  cone,  gut- 
ter, $.26  sq.  ft;  oil  macadam  pavement, 
?.135  sq.  ft;  cem.  walks.  $.16  sq.  ft;  10- 
in.  vit.  pipe  conduit  with  cone,  cover- 
ing. $2  lin.  ft;  cone,  box  culvert  with 
rein.  top.  $6  lin.  ft;  cone,  inlet  with  c. 
i.  grating.  $40  ea;  cone,  handhole  with 
c.  i.  cover,  $15  ea;  6x20-in.  wooden  cul- 
vert,  $1  lin.  ft. 
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REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Co.  Surveyor  Geo.  A  Kiieese  making 
survey  of  La  Honda-Pescadero  Rd.,  pre- 
paratory to  eliminating  the  Haskins 
Hill  grade. 


SAN  DIEGO,  Cal.— David  H.  Ryan, 
1615  Fern  St.,  sub.  low  bid  to  city  at 
$31,709  to  imp.  Muir  St.,  involv.  129.- 
593,. 52  sq.  ft.  1%-in.  asph.  concr.  pave, 
on  3-in.  bitum.  base.,  etc. 


GLENDALE,  Cal. — City  plans  sewers 
in  Dist.  No.  2  (business  district),  pro- 
tests to  be  heard  Jan.  28.  Previous  bids 
rejected.  It  is  probable  that  the  quan. 
may  be  changed  slightly,  but  following 
are  those  used  in  previous  proceedings: 
8988  ft.  10-in.  vit.  pipe,  80  ft.  10-in. 
vit.  pipe  encased  in  4-in.  cone,  57,649 
ft.  8-in.  vit.  pipe,  46  ft.  8-in.  vit.  pipe 
encased  in  cone,  95  m.  h.,  43  jet.  cham., 
60  f.  t.,  1657  hse.  conn.,  7  wyes  only, 
44  hse.  conn,  to  sewer  in  place;  and 
layin.?  only  671  ft.  8-in.  c.  i.  water 
pipe,  1365  ft.  6-in.  c.  i.  water  pipe,  5 
stand,  file  hydrants,  28  serv.  conn.,  2 
8-in.  valves  to  main  in  place,  incl.  re- 
paving.    John    F.    Johannsen,    city    eng. 


SAN  BERNARDINO,  Cal. — Until  Feb. 
8,  bids  will  be  rec.  by  county  to  grade 
and  surface  Carbon  Canyon  Route 
through  hills  so.  of  Chino,  linking  San 
Bernardino  and  Orange  counties.  High- 
way will  be  24-ft.  through  the  canyon 
with  a  max.  giade  of  8%,  eliminating 
the  sharp  curves  on  the  present  road. 
New  road  will  be  about  4.5  mi.,  incl. 
drainage  culv.,  est.  cost  $12,000.  How- 
ard L.  Ways,  acting  county  surveyor. 
J.    P.    Kemmerer,    surveyor. 


ALHAMERA,  Cal. — Until  8  p.  m.,  Feb. 
1,  b'ds  will  be  rec.  to  imp.  2nd.  3rd,  4th. 
and  5th  Sts.,  bet.  Hellman  Ave.  and 
Ramona  Blvd.,  under  1911  act.  involv. 
1333  sq.  ft.  walk.  939  lin.  ft.  curb,  8293 
sq.  ft.  6-in.  gutter,  1975  sq.  ft.  8-in. 
gut..  68.279  sq.  ft.  3-in.  asph.  concrete 
pave.  Plans  obtainable  from  O.  N.  Ru- 
gen,   asst.    city   engr.,    on    deposit   of   $5. 


BURLINGAME.  San  Mateo  Co..  Cal. 
— City  councils  of  Burlingame  and  San 
Mateo  plan  to  widen  California  Drive 
bet.  Millbrae  and  Beresford.  Proceed- 
ings will  be  started  at  once  to  widen 
California  Dr.  bet.  Peninsula  Ave.  and 
Howard  St. 


VENTURA,  Cal.  —  City  Eng.  C.  W. 
Pierce,  332  California  St.,  Ventura,  re- 
ports plans  under  way  for  paving 
amounting  to  $500,000.  Proceedings 
will  be  started  in  30  to  60  days.  Gem. 
cone,  pavement  is  favored  and  it  is 
probable  that  this  type  will  be  used 
throughout.  In  addition  to  this  work 
street  paving  amounting  to  $200,000  is 
projected,  proceedings  for  which  will 
be  started  later. 


SAN  DIEGO,  Cal. — City  plans  to  imp: 
Dale     St.,     involv.     149,996.04     sq.     ft. 

asph.    cone.    pave,    on    4-in.    cem.    cone. 

base,    81.25   sq.    ft.    walk,    42.71    ft.   curb. 

160  ft.  6-in.  class  "B"  cast  iron  pipe,  210 

ft.  2-in.  class  "B"  cast  iron  pipe,  3  6-in. 

cem.   sewer  laterals,   6  4-in.  cem.   sewer 

laterals. 

Draper,    Bonair,    Marine    and    Center 

Sts.,    involv.    14,443.23    cu.      yds.      excav., 

858.54  cu.  yds.   embank.,   54.808.71  sq.  ft. 

walk.     11,300.08    ft.    cem.     curb,    78    lin. 

ft.    culv. 

FRESNO  Fresno  Co.,  Cal.  —  Until 
.Tan  28.  10:30  a.  m..  bids  will  be  rec. 
by  H.  S.  Foster,  city  clerk,  to  const, 
cem.  cone,  walks,  curbs  and  driveway 
,npnroaches  in  Franklin  Ave.,  bet.  Van 
Ness  and  Park  Aves.,  etc.  Cert,  check 
10%  payable  to  city  req.  A.  M.  Jensen, 
city  eng. 

T.O''  ANGELES,  Cal.— Until  10  a.  m., 
Feb  1,  new  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const  Sec.  No.  2  of  the  Arroyo 
de  la  Sacatell'a  storm  drain  sys.,  cover- 
ing various  streets  in  west  part  of 
city  and  Hollywood.  Plans  on  file  at 
office  of  L.  W.  Armstrong,  5th  floor, 
so.  city  hall  annex. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—John  Domby  at  $900  awarded  cont. 
by  city  to  sink  well  for  muny  water 
works  system.  Robt.  Garcia,  Palo  Alto, 
next  low  at  $907.  Montague  Pipe  & 
Steel  Co  ,  San  Francisco,  at  $682.24 
awarded  cont.  for  well  casing. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  25,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  St.  work  as  follows:  Walker 
Ave.  and  21st  St.  Impvt.  Dist:  181,627 
sq.  ft.  5-in.  cone,  pave.,  17,539  ft.  curb, 
86,244  sq.  ft.  one-course  walk,  9189  sq. 
ft.  gut.,  3435  sq.  ft.  2-in.  asph.  w.  s., 
171,915  sq.  ft.  2-in.  asph.  w.  s.  on  3-in. 
asph.  cone,  base,  35,565  cu.  yds.  cut, 
5443  cu.  yds.  fill;  remove  1349  sq.  ft. 
pave.,  3873  ft.  curb,  2047  sq.  ft.  walk, 
134  sq.  ft.  gut.  (incl.  in  yardage),  5 
m.  h.  reset.  San.  sewer:  7263  ft.  8-in. 
S144  ft.  6-in.,  1  "H"  std.  jet.  cham.,  7 
f.  t.  with  Burns  No.  2,  3  "S"  drop  m.  h., 
3  "F"  jet.  cham.,  one  "G"  jet.  cham.,  1 
f.  t.  with  Burns  No.  1,  25  frame  and 
cov.   sets,      one  ex.   struc.   re_mod. 

Huntington  Dr.  North,  bet.  Lowell 
and  Van  Home  Aves:  56,475  sq.  ft.  2- 
in.  asph.  cone.  w.  s.  on  4-in.  asph.  cone, 
base,  5818  ft.  curb,  15,244  sq.  ft.  walk, 
3263  sq.  ft.  gut.,  700  sq.  ft.  2-in.  asph. 
cone.  w.  s.,  300  ft.  30-in.  special  curb, 
1334  cu.  yds.  cut,  789  cu.  yds.  fill. 
Sewer;  3  No.  23  c.  b.,  one  No.  18  c.  b., 
75   ft.    12-in.   cem.   pipe,   on   inlet. 

Reseda  Ave.,  bet.  Chase  St.  and  n. 
rdwy.  of  Eddy  St.:  2169  cu.  yds.  cut, 
76,631  sq.  ft.  2-in.  Willite  w.  s.  on  6-in. 
cone,  base,  4543  sq.  ft.  2-in.  Willite  on 
6-in.  asph.  cone,  base,  37,424  sq.  ft.  2- 
in.  Willite  w.  s.,  700  sq.  ft.  oiled  rdwy., 
749  ft  unplas.  curb,  3469  sq.  ft.  one- 
course  walk,  8361  sq.  ft.  comb,  gut., 
1  ghting  conduit,  remove  120  ft.  curb, 
600  sq.  ft.  walk   (incl.  in  grade). 

Dixie  Canyon  Ave.  and  Mulholland 
Highway  Imp.  Dist.  (re-adv.):  201,802 
cu  yds.  cut,  69,520  cu.  yds.  fill,  24,795 
ft.  wo: den  guard  rail,  corru.  iron  pipe 
culvert. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Feb  10.  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const,  cone,  pavement  on  road  leading 
north  and  east  from  Windsor  to  state 
highway  in  3rd  Super.  Dist.,  involving 
1540  cu.  yds.  "A"  cone,  in  pavement; 
50  cu  yds.  "A"  cone,  in  culvert  and 
retaining  walls;  1800  cu.  yds.  excava- 
tion; est.  cost  $21,750.  Plans  obtain- 
able from  E.  A.  Peugh,  county  sur- 
veyor,  on   deposit   of   $10,   returnable. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Mar  15,  bids  will  be  rec.  by  county  to 
const.  Sawpit  dam,  2  mi.  north  of  Mon- 
rovia. This  dam  will  be  of  constant 
radius  type,  approv.  165  ft.  in  heighth, 
approx.  540  ft.  long  on  the  crest,  with 
a  bottom  width  of  65  ft.,  impounding 
about  350  ac.  ft.  Approx.  quan.  are: 
22,000  cu.  yds.  excav.;  2000  cu.  yds. 
excav.  (no  blasting  and  to  incl.  excav. 
el.  1225),  42,000  cu.  yds.  plain  concr., 
300  cu.  yds.  reinf.  concr.  250  cu.  yds. 
tunnel  excav.,  50  cu.  yds.  plain  concr. 
tunnel  lining,  50  cu.  yds.  reinf,  concr. 
tunnel  lining,  5400  ft  more  or  less 
grout  pipe  and  fittings  and  drain  pipe 
and  fittings  to  be  placed  only  by  con- 
tractor in  the  concrete,  100  cu.  yds. 
cem.  grouting  under  pressure  in  drill 
holes,  1000  lin.  ft.  2-in.  galv.  wrought 
iron  pipe  hand  rail  with  2x2-in.  Clin- 
ton welded  mesh  to  be  placed  only  by 
the  contractor,  700  ft.  asphaltum  filler 
with  steam  pipe,  to  be  placed  rdwy., 
150  ft.  steel  discharge  pipe  of  various 
diam.  to  be  placed  only,  1000  lin.  ft. 
drilling  indefinite  number  of  drill 
holes,  3-in.  in  diam.  in  bed  rock  be- 
neath the  dam,  and  in  the  bottom  of 
the  canyon  or  through  the  masonry 
for  grouting  beneath  the  dam,  inci. 
filling,  placing  and  seating  of  pressure 
grout  pipe.  Plans  and  spec,  may  be 
obtained  from  the  flood  control  dept 
upon   deposit    of   $5. 


BERKELEY,  Alameda  Co.,  Cal.— 
City  Eng.  A.  J.  Eddy  completing  sur- 
veys to  pave  Euclid  Ave.  from  Bay 
View  Place  to  Vance  St.,  connecting 
with  Skyline  Blvd.  extension;  est.  cost, 
$144,000. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Co.  Surveyor  Geo.  A.  Kneese  pre- 
paring spec,  to  fence  along  dangerous 
portions  of  Half  Moon  Bay  Rd.;  est. 
cost,  $5400. 


LOS  ANGELES,  Cal.— Gibbons  &  Reed 
Co  ,  2022  Glendale  Blvd.,  sub.  low  bid 
to  Bd.  Pub.  Wks.  at  $24,385  to  imp. 
Woodley  Ave.,  b;et.  Roscoe  St.  and 
Sherman  Way,  involv.  grade,  $1600; 
145,706  sq.  ft.  asph.  concr.  pave.,  1514c; 
cem.  pipe  culv.,  $200. 


SAN    DIEGO,    Cal. — J.    B.    Lippincott, 

Los  Angeles,  engr.,  retained  by  city  as 
consulting  engr.  on  El  Capitan  pipe 
line.  Mr.  Lippincott  will  pass  on  all 
surveys,  estimates,  materials,  and  other 
details  of  plans  prepared  by  City  Mgr. 
F.  A.  Rhodes.  The  council  will  call 
for  bids  as  soon  as  this  report  is  pre- 
pared, probably  about  Feb.  1.  This  pipe 
line,  which  will  run  from  El  Capitan 
dam  site  to  the  city,  will  have  a  ca- 
pacity of  20,000,000  gals,  per  day,  and 
will  also  furnish  transportation  for 
water  from  Sutherland  and  San  Vicente 
dams,  and  for  diverting  water  from 
the  San  Diego  River.  Est.  cost,  $1,000,- 
000. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Proceedings  have  been  started  to  wid- 
en Griffith  Ave.,  bet.  Bellvue  and  Bald- 
win and  San  Mateo  Dr.  bet.  Bellevue 
and    Peninsula   Ave. 


LOS  ANGELES,  Cal. — City  Council- 
man Randall  requests  council  to  au- 
thorize city  eng.  to  prepare  cost  esti- 
mates for  approx  25  mi.  of  main  in- 
tercepting sewer  lines  in  the  San  Fei-- 
nando  Valley.  Bd.  og  Pub.  Wks.  has 
already  appropriated  funds  for  an  11- 
mi.  trunk  lines  sewer  through  the 
Valley  from  the  Glendale  outfall  sys. 
to  Van   Nuys. 


VALLEJO,  Solano  Co.,  Cal. — City 
Eng.  T.  D.  Kilkenny  making  survey  to 
pave  Sts.  in  eastern  section  of  city; 
about  1  mi.  in  all.  Alf.  E.  Edgcumbe, 
city  clerk. 


GLENDALE,  Cal.— J.  T.  Needhain 
and  E.  N.  Carlson,  528  E.  Colorado  St., 
Glendale,  sub.  low  bid  to  city  to  imp 
Chester  St.,  Pioneer  Dr.  and  Doran  St., 
under  1911  act,  approx.  300  ft.,  involv. 
grade,  2c  sq.  ft.;  3-in.  oil  mac.  pave., 
8.5c  sq.  ft.;  concr.  gut.,  19.75c  sq  ft. 

MT.  SHASTA,  Siskiyou  Co.,  CaL  — 
Until  Feb  12,  bids  will  be  rec.  by  city 
to  const,  extensions  to  sewer  system; 
est.  cost  $15,000.  Plans  on  file  in  offlce 
of  clerk. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  9,  bids  will  be  rec.  by  North 
Palo  Alto  Sanitary  District,  C.  Moser, 
engineer,  651  Homer  Ave.,  Palo  Alto, 
to  const,  sanitary  sewer  system.  Bids 
will  be  considered  for  either  cem., 
cone,  or  vit.  pipe,  6-in.  8-in.  and  12-in. 
dia.      Plans    obtainable    from    engineer 


REDLANDS,  Cal. — Until  2  P.  M.,  Feb. 
3,  bids  will  be  rec.  by  city  for  St  work 
under  1911  act  are: 

Central  Ave.,  bet.  4th  and  7th  Sts., 
and  portions  of  State  St.,  Fourth  St  , 
Orange  St.,  Vine  St.,  Sixth  St.  (in  busi- 
ness dist.):  6-in.  concr.  gut.,  walk,  5- 
in.   cem.  concr.  pave. 

State    St.,    bet.    7th    and    Church    Sts 
and   portions   of   other      Sts.:      reconstr. 
gut.,    concr.    dip   driveways,    5    ft.    cem. 
walks,  stone  curbs,  repair  curb. 

Oriental  Ave.,  bet.  Texas  and  First 
Sts.,  and  portions  of  other  Sts.:  6-in. 
cem.    concr.    pave.,    gut. 

Post  St.  along  west  side:  5-ft  cem. 
walks,    curb,   gut. 

Cert,  check  or  bond,  10%.  C.  P. 
Hooli,    city    clerk. 


CLARK  COUNTY,  Nevada — Until  Feb 
3,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission  to  grade,  const. 
culverts  and  gravel  surface,  13.89-mi. 
in  Clark  county,  bet.  Bard  and  Las 
Vegas.  Geo.  W.  Borden,  state  high^vay 
eng.  See  call  for  bids  under  official 
proposal    section    in    this    issue. 


GLOBE,  Ariz. — Election  will  be  held 
early  in  March  to  vote  on  $150,000  bond 
issue   for  asph.   pave,   on   various   sts. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  declares  inten.  to  imp.  Whitten 
Ave.,  bet.  24th  St.  and  King  rd.,  involv. 
grade;  IV^-in.  Durite  asph.  cone,  sur- 
face on  3-in.  asph.  cone,  base  pave- 
ment; hyd.  cem.  cone,  curb,  gutter, 
walks;  4-in.  vit.  hse.  sew.  laterals  &  4- 
in.  c.  i.  sewer  laterals;  hyd.  cem.  cone, 
storm  water  inlets;  8-in.  vit.  pipe 
drain;  hyd.  cem.  cone,  culverts.  1911 
Act  and  Bond  Act  1915.  Protests  Feb. 
1.  Wm.  Popp,  city  eng.  John  J.  Lynch, 
city   clerk. 
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BUILDING  CONTRACTS 


•iAIV   >TIAIV CISCO   COUNTY 


fl.00O  and  0^f>r  Retforted 

No.     Owner 


Contractor     Amt. 


161 

Kiein 

162 

Cook 

163 

Silverstein 

164 

Bruce 

165 

Burke 

166 

Dobbins 

167 

Evalich 

168 

Elzner 

169 

Meyer 

170 

Sheehan 

171 

"Warden 

172 

Greenback 

173 

Ninth 

174 

S.    F. 

175 

Spring 

176 

Sorbi 

177 

Richetti 

178 

Blum 

179 

Churkin 

180 

Moriconi 

181 

Swanson 

182 

Grahn 

183 

Costello 

184 

Deere 

185 

Meyer 

186 

Van    Vliet 

187 

Van    Vliet 

188 

Va:i    Vliet 

189 

Christiansen 

190 

Twenty-five 

191 

Trevisan 

192 

McCarthy 

193 

Greene 

194 

Cohen 

195 

Burress 

196 

Erickson 

197 

Wyman 

198 

Johnson 

199 

Jensen 

200 

Catania 

201 

Meyers 

202 

Hoge 

203 

Johnson 

204 

Hepper 

20b 

Hartford 

206 

Noga 

20V 

Hall 

208 

Kallberg 

209 

Wheal 

210 

Campbell 

211 

O'Leary 

212 

Friedman 

213 

Corbelli 

214 

Protestant 

215 

Protestant 

216 

Anderson 

217 

McKillops 

218 

Stock 

219 

Ames 

220 

Southern 

221 

Massag;li 

222 

Koch 

223 

Oregon 

224 

Simmons 

225 

Ginley 

226 

Isaacson 

227 

Peterson 

228 

Hoppe 

229 

Anderson 

2b0 

Herz.g 

O'^  1 

'  nskins 

232 

Lintner 

233 

McClenahan 

2o4 

K 1  a  h  n 

235 

Ohlson 

236 

Neri 

23;7 

Slevpns 

.06 

Swepnensen 

2,.9 

American 

-  i  J 

Ltri.dt 

241 

BraJbury 

142 

Nelson 

243 

Hedrick 

L44 

Ohlscn 

:45 

Ar.dcrion 

146 

Emporium 

2:7 

■^  -Semite 

148 

Hansen 

249 

Ecknian 

2;,0 

C  unnmgliam 

251 

Daracchine 

lo2 

Oyen 

253 

Holmgren 

2o4 

llemmeu 

Owner 

6000 

Moore 

3000 

Owner 

3000 

Owner 

1200 

Luft 

5000 

Ingraham 

1000 

Owner 

3000 

Owner 

200  0 

Owner 

44000 

Owner 

20000 

Owner 

25000 

Owner 

60000 

Johnson 

1875 

Wagner 

231173 

McGraw 

4000 

Owner 

3000 

Janssen 

6000 

Owner 

6000 

Miner 

2800 

Owner 

3500 

Owner 

3000 

Owner 

8000 

Owner 

2000 

Ferrell 

8000 

Owner 

18000 

Stern 

5500 

Stern 

6500 

Stern 

5500 

Owner 

40000 

Globe 

1190 

North 

2400 

Ainott 

2963 

Flibolte 

1375 

National 

1450 

Owner 

1000 

Owner 

3900 

Smith 

3000 

Owner 

4000 

Erickson 

3000 

Owner 

5000 

Papenhausen 

11000 

Papenhausen 

10000 

Owner 

30000 

Owner 

2600 

Dinwiddle 

1500 

Saari 

3000 

Lambert 

4000 

Owner 

2300 

Meads 

1200 

Owner 

3250 

Coburn 

3000 

Thulin 

3000 

Owner 

2000 

Petersen 

5000 

Petersen 

9000 

Owner 

27000 

Hannah 

L35000 

Owner 

44000 

Filippis 

20995 

Independent 

490 

Massagli 

10000 

Owner 

3000 

Owner 

2500 

Barrett 

2500 

Owner 

8000 

Owner 

5900 

Owner 

8000 

Owner 

4000 

Owner 

6000 

Owner 

5000 

Owner 

7000 

Owner 

3000 

Owner 

6000 

Owner 

3000 

Owner 

6000 

Godin 

1000 

Owner 

120.00, 

Lindsay 

12000 

Lindgren 

lOOftO 

Berndt 

1350 

Ko.bes 

4800 

Owner 

4500 

Helms 

3000 

Owner 

3000 

Fonlanella 

4  9.)  3 

Ostlund 

1000 

Emanuel 

1500 

Owner 

6000 

Ecknian 

8000 

Steigor 

554  5 

Owner 

6000 

Owner 

18000 

Owner 

27000 

Owner 

lOOvtO 

255  Supi)Ie 

256  Castle 

257  Faraone 


Ileuter      12000 

Hoyt      16000 

Sourich        9040 


DWELLINGS 

(161)  W  NINETEENTH  AVE  150  175 
N  Quintara.  2  1-story  &  basement 
frame   dwellings. 

Owner— F.   A.   &  T.   G.  Klein,   1423   24th 

Ave..  San  Francisco. 
Architect — None.  $3000    each 

DWELLING 

(162)  N  FARALLONES  275  W  Plym- 
outh. 1-story  and  basement  frame 
dwelling. 

Owner — Clifford  Grant  Cook  2965  Jack- 
son   St.,    San    Francisco. 

Architect — None. 

Contractor  —  Moore  and  Powell,  731 
Cortland  Ave.,  S.  F.  $3000 


DWELLING 

(163)      B    TWENTIETH      AVE.      250      S 

Noriega.      1-story      and      basement 

frame    dwelling. 
Owner — L.    Silverstein,    1379    Silver   Ave 

San    Francisco. 
Architect — None.  $3000 


DWELLING 
(164)      S     E     SILVER     AVI].     &     SOM- 

merset.    1-story   &   basement   frame 

dwelling. 
Owner — Wm.    Bruce,    270    McAllister   St. 

San   Francisco. 
Architect — None.  $1200 


DWELLING 

(165)      W     TWELFTH     AVE.     162-6     N 

Taraval.       2-story      and      basement 

flame   dwelling. 
Owner — Doris     Burke,     102     Pierce     St., 

San    Francisco. 
.Architect — None. 
Contractor— H.    W.    Luft,    292    Richland 

Ave.,    San    Francisco.  $5000 


ADDITION 

(166)      837    MASON    STREET.    Add    one 

room  and   sleeping  porch;   hardwall 

TAG  roofing. 
Owner — J.    T.    Dobbins.    837    Mason    St., 

San    Francisco. 
Architect — None: 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,    San   Francisco.  $1000 


DWELLING 

(167)  N  BRUSSELS  150  S  E  Wnolsey. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Anton  Evalich,  2304  Humboldt 
St.,    San    Francisco. 

Architect — None.  $3000 


ALTERATIONS 

(168)      E    EDNA    25    S    Staples.    General 

alterations   for    dwelling. 
Owner. — Gus  H.  Elzner,  Jr. 
Architect — None.  $2000 


DWELLINGS 

(169)      W   LENOX    192.95,    223.95,    256.95, 

289.95,    330.57,    381.19,    421.80,    452.80. 

483.80,     514.80,     548.80       S      Taraval. 

Eleven       1-story       and       basement 

frame  dwellings. 
Owner — Meyer  Bros.,  1  Montgomery  St. 

San    Francisco. 
Architect — None.  Each  $4000 


APARTMENTS 

(170)  N  GROVE  1G2-6,  200-4  W  Scott. 
Two  3-story  and  basement  frame 
apartments  .12  apts.   in  each  bldg.) 

Owner    —    Sheehan    &    AVoolfrey,       105 

Montgomery  St.,   S.   P. 
.\rchitecf — H.  C.   Baumann.   251   Kearnv 

St.,   S.   F.  Each   $20,000 

STORES.    APTS 

(171)  NW  IRVING  and  15TH  AVE.  3- 
story  and  basement  frame  stores 
and    (12)    apartments. 

Owner — Fred    Warden,    1515    11th    Ave., 

San   Francisco. 
Architect  —  J.    C.    HIadik,    Monadnock 

Bldg.,  S.  F.  $25,000 


HOTEL 

(172)  S  ELLIS  82-6  E  Leavenworth. 
6-story  and  .basement  fireproof 
hotel. 

Owner  —  J.    Greenback,    Hearst    Bldg., 

San   Francisco. 
Architect   —   J.    C.   HIadik,   Monadnock 

Bldg.,   S.  F.  $60,000 

ADDITION 

(173)  NE  JUNIPERO  SERRA  BLVD. 
and  Darien  Way.  All  work  for 
addition  to  present  bldg. 

Owner    — •    Board    of    Directors    of    the 

Ninth  Church  of  Christ  Scientist. 
Architect — None. 
Contractor — Edward    A.    Johnson,    1229 

Ulloa   St     S    F 
Filed  Jan.   14,'  1926.  Dated  Dec.  14,  1925. 

On    completion    $1875 

TOTAL  COST,  -1875 
Bond,  $1875.  Sureties,  Fidelity  &  De- 
posit Co.  of  Md.  Forfeit,  none.  Limit, 
20  days.  Plans  and  specifications  not 
filed. 


SCHOOL 

(174)  NW  JONES  and  CHESTNUT  N 
to  Francisco  W  275  S  to  Chestnut 
E  to  beg.  All  work  for  California 
S'chool  of  Fine  Arts  bldg. 

Owner — San  Francisco  Art  Assn.,  First 
National   Bank   Bldg.,   S.   F. 

Architect  —  Bakewell  &  Brown,  251 
Kearny    St.,    S.    F. 

Contractor — George  Wagner,  Inc.,  181 
South  Park  St.,  S.  F. 

Filed  Jan.  14,  1926.  Dated  Jan.  11,  1926. 
Payments  for  material  and  labor  to 
be  paid  on  1st  of  each  month,  con- 
tractor to  receive  75%  of  his  fee 
on    completion    and    25%     35    days 

TOTAL    COST— $231,173.25.      Contrac- 
tor   to    receive    $11,008.25. 
Bond,    sureties,    none.    Forfeit,    $50    per 
day.     Limit,  212  d?iys.     Plans  and  spec- 
ifications   filed. 


DWELLING 

(175)  NE  EDGEHILL  AND  GARCIA. 
Two-story  and  basement  frame 
dwelling. 

Owner — John  H.  Spring,  2340  Gough  St., 

San   Francisco. 
Architect — Alben    E.    Froberg,    369   Pine 

St.,   San   Francisco. 
Contractor — E.   I.   McGraw,   2340  Cough 

St.,   San   Francisco.  $4000 

DWELLING 

(176)  E  LONDON  125  S  France.  One- 
story    and    basement    frame    dwlg. 

Owner — A.    Sorbi,    224    Russia    St.,    San 

Francisco. 
Architect — None.  $3000 

FLATS 

(177)  N  FRANCISCO 
erick.  Two-storv 
frame    (2)   flats. 

Owner — Francisco   Richetti,   417   Hearst 

Bldg.,  San  Francisco. 
.Vrchitect — None. 
Contractor — C.    R.    Janssen,    417    Hearst 

Bldg.,  San  Francisco.  $6000 


143-9    E    Brod- 
and      basement 


DWELLINGS 

(178)  W  GUARD  100  S  Silver  Ave.;  S 
Silliman  95  E  Somerset.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner— Joseph   Blum,   212   Silliman   St., 

San  Francisco. 
Designer— E.   J.  O'Connor,   436  Woolsey 

St.,   San  Francisco.  $3000   ea 

DWELLING  ~ 

(179)  E  FOUNTAIN  286-4  S  Twenty- 
fourth.  One-story  and  basement 
frame    dwelling. 

Owner— Michael  Churkin,   230  Scott  St., 

San   Francisco. 
Architect — None.  ' 

Contractor— K.   J.   Miner,    1920  Clav   St 

San   Francisco.  $2800 

(180)  S  SACRAMENTO  37-6  E  Locust 
Two-story  and  basement  frame  (2) 
stores  and   (2)   apartments. 

Owner— G.  Moriconi,  2716  Polk  St.,  San 

Francisco. 
Architect — None.  $3500 
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DWE-tUNG-  -■;-,.„/ 

(181)  W  TWENTY-FIRST  AVE  33-4 
N  Ulloa.  One-story  and  basement 
frame    dwelling. 

Owner— Ernest     S'wanson,     329     Lowell 

St.,   San    Francisco. 
Arcliitect — Chas.  F.  Strothoff,  2274  lotii 

St.,   San   Fraacisco.  $3000 

DWELLINGS  ,     „     t^  .  ^, 

(182)  SW  TWENTY-FIFTH  &  KAN- 
sans  and  S  25th  St.  25,  50  and  To  E 
Kansas.  Four  one-story  and  base- 
ment   frame    dwellings. 

Owner — Wm.    H.    Grahn,     2965    Mission 

St.,    San    Francisco. 
Architect— None.  $2000    eacli 

STORE  „   ^       „,       „,., 

(1S3)      S       TARAVAL       32-6       W       2  <  th 

Ave.     One-story  frame  store. 
Owner — Wm.   Costello,   3428   Balboa   St., 

San    Francisco.  t<,nni\ 

Architect — None.  $2000 

APARTMENTS 

.184)   SE  PLYMOUTH  AND  HOLLO- 

way.     Three-story     and     basement 

frame     (4)     apartments    and    store. 
Owner — Wm.    and   Margaret   Deere,    200 

Harold  Ave.,  San  1<  rancisco. 
Architect — None. 
Contractor — Clyde     Ferrel,      I'i     Nevada 

St.,   San   Francisco.  $8U0o 

DWELLINGS 

(185)  ii  f-OHTOLA  166,  199,  232,  Zbo, 
298  and  33i  W  Lex  Ave.  kj.x  one- 
story    and    basement    frame    dwlgs. 

Owner — Meyer  Bros.,  1st  National  ijii.. 
Bldg.,    San   Francisco. 

Architect — None.  $3000   ea 


(186)  SE    CLEMENT    and    22ND    AVE. 
1-story    frame    stores    (marKet). 

Owner — K.   Van  Vliet,  Alexander  Bldg., 

ban   Francisco. 
Architect    and    contractor    —    Alvin    J. 

blern,  Alexander  Bldg.,  S.  F.   $5500 

STORES 

(187)  SE    CLEMENT    and    27TH   AVE. 
1-story    frame   stores    (market). 

Owner  —  R.    V.    Van    Vliet,    Alexander 

Bldg.,  S.   F. 
Architect    and    contractor    —    Alvin    .1. 

Stern,  Alexander  Bldg.,   S.  F,   $6500 

STORES 

(188)  N    HAIGHT    183-9    W    Clayton, 
i-story   frame   stores    (market). 

Owner — R.   Van  Vliet,   Alexander  Bldg., 

San  Francisco. 
Architect    and    contractor    —    Alvin    J. 

Stern,  Alexander  Bldg.,   S.   F.   $5500 


APARTMENTS 

(189)      NE    CHESTNUT    and    Scott    Sts. 

3-story    and    basement    frame    (24) 

apartments. 
Owner  —  Christiansen    Bros.,    687    20th 

Ave.,    S.    F. 
Architect— None.  $40,000 


SHEET  METAL,   ETC. 

(190)      W  LARKIN  37-6  S  Lombard.  All 

sheet   metal   work   and   patent   flues 

for      6-story     class     C     apartment 

house. 
Owner — Twenty    Five    Fifty    Five    Lar- 

kin. 
Architect  —  Quandt   &   Bos,   Humboldt 

Bank    Bldg.,    S.    F. 
Contractor  —  Globe    Slieet    Metal    Mfg. 

Co.,    854    Howard    St.     S.    F. 
Filed  Jan.  15,  1926.  Dated  Dec.  24,   1925. 

10th   of   each   month    75% 

Usual  35   days    25% 

TOTAL  COST.  $1190 
Bond,  $1190.  Sureties,  Maryland  Casu- 
alty Co.  Forfeit,  none.  Limit,  as  fast 
as  required.  Plans  and  specifications 
filed. 


ALTERATIONS 

(191)  S  CLEMENT  —  E  32ND  AVE. 
No.  3029  Clement.  All  work  for 
alterations    to    2-story    frame    bldg. 

Owner — Trevisan,  Musso  &  Mainero. 

-Architect — None. 

Contractor  —  North  Beach  Bldg.  Co., 
852A   Union    St.,    S.    F. 

Filed  Jan.   15,   1926.  Dated  Jan.  14,   1926. 
Partitions   removed,   present  floor 
removed,    frame    work    up    and 

roof   laid $600 

Electric   wiring,   rough    plumbing 
in,  1st  coat  stucco  done,  inside 

plaster    brown    coated    600 

Campleted  and  accepted 600 


Usual  35  days    600 

TOTAL  COST,  $2400 
Bond,  $1200.  Sureties,  Guiseppe  Per- 
sicini  and  Nick  J.  Dito.  Forfeit,  $10.00 
per  day.  Limit,  40  days.  Plans  an-l 
specifications    filed. 

BUNGALOW 

(192)  N  STAPLES  AVE.  250  E  Edna 
E  25  X  N  112-6  Lot  22  Blk.  29  Sun- 
nyside.  All  work  for  one  4-room 
and    bath    bungalow. 

Owner — The    McCarthy    Co.,     316    Bu>h 

St.,  S.  F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F. 
Filed  Jan.    15,    1926.   Dated  Dec.   8,   1925. 

30   days   after   frame    up    25% 

30   days   after   brown   coated    ....25% 
30   days   after   completed   &  ac- 
cepted    25% 

Usual  35  days    '2^% 

TOTAL  COST,  $2963 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    filed. 

PLASTERING,   ETC. 

(193)  NW  EIGHTEENTH  and  Potrero 
All  work  for  plastering  and  ex- 
terior  cementing   for   bldg. 

Owner — A.    L.    Greene    by    Cahill    Bros  , 
Inc.,     contractors,     55     New     Mont- 
gomery   St.,    S.    F. 
Architect   —   Engineer  L.    H.    Nishkian. 

525  Market  St.,  S.  F. 
Sub-Contractor   —   Chas.    Flibotte,    1415 

Lincoln   Way,   S.  F. 
Filed  Jan.  15,   1926.  Dated  Dec.  16,   192.'. 

Monthly    75% 

Usual    35    days    25% 

TOTAL  COST,  $1375 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and   specifications  not  filed. 

SIGN 

(194)  NO.  2405  MISSION  STREET. 
Electric  sign. 

Owner— A.    Cohen,    2045    Mission   Street, 

San   Francisco. 
Architect — None. 
Contractor — National  Electric  Sign  Co., 

22  7th  St.,  San  Francisco.  $1450 

ALTERATIONS 

(195)  1090  HOLLISTER  STREET. 
Foundation  and  underpin  for  dwlg. 

Owner — C.   B.   Burress,  premises. 
Architect — None.  $1000 


DWELLING 

(196)  NE  CHENERY  76  B  Surrey.  1- 
story  and  basement  frame  dwelling 

Owner — Henry  Erickson,  1825  Church 
St.,    San    Francisco. 

Architect  —  Thomas  Bros.,  235  Mont- 
gomery St.,   S.   F.  $3900 


DWELLING 

(197)      NW    NINETEENTH    AVE.    AND 

Rivera.    1-story   &   basement    frame 

dwelling. 
Owner — Oliver  B.   Wyman,    1211   United 

Bank    Bldg.,   San   Francisco. 
Architect — None. 
Contractor — Raymond    Smith,    77    West 

Portal  Ave.,  S.  F.  $3000 


FLATS 

(198)      W     TWENTIETH     AVE.     175     N 
Irving.    2-story  frame  stores  and    (2) 

flats. 
Owner — J.   M.   Johnson,   2230   Steiner  St. 

San    Francisco. 
Architect    —    J.    C.    Hladik,    Monadnock 

Bldg.,   San   Francisco.  $4000 


DWELLING 

(199)  W  MIRAMAR  253  N  Lakevlew. 
1-story    and   basement    frame   dwlg. 

Owner — Dagmar  Jensen,  1668  Market 
St.,    San    Francisco. 

Architect — Thomas  Bros..  235  Mont- 
gomery   St.,    San    Francisco. 

Contractor  —  Henry  Erickson,  1825 
Church  St.,  San  Francisco.         $3000 


STORES   &    FLATS 

(200)      E   THIRD   50   N  Thomas  Ave.   2- 

story    frame   stores   and   flats. 
Owner — Samuel    Catania,      1514      Irving 

St.,  San  Francisco. 
.Architect — None.  $5000 


i;e.«idence 

(201)    ne  verba  buena  &  santa 

Monica.    2-story   &    basement   brick 

class    C    residence. 
Owner — Mr.    Meyers. 
Architect    —    W.    I.    Garren,    Chronicle 

Bldg.,    San    Francisco. 
Contractor — H.     Papenhausen,     532    3rd 

Ave.,  San   Francisco.  $11,000 


RESIDENCE 

(202)  S-  SAN  ANDREAS  90  E'San  An- 
selmo.  2-story  and  basement  frame 
residence. 

Owner — J.  Hampton  Hoge,  315  Mont- 
gomery    St.,     San    Francisco. 

Architect  —  Henry  H.  Gutterson,  526 
Powell    St.,    San    Francisco. 

Contractor — H.  Papenhausen,  532  3rd 
Ave.,   San    Francisco.  $10,000 


APARTMENTS 

(203)  S  BAY  137-6  W  Larkin.  3-story 
and  basement  frame  (18)  apart- 
ments. 

Owner — Axel  A.  Johnson,  632  Belve- 
dere  St.,   San   Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco.  $30,000 

DAVELLING 

(204)  E  EDINBURGH  125  S  Russ.u 
One-story  and  basement  frame 
dwelling. 

Owner — L.    Heppel,    1937    Howard    St., 

San    Francisco. 
Architect — Mr.  Hansen,  511  Faxon  Ave., 

San   Francisco.  $2150.; 


OFFICE 

(205)      N     CALIFORNIA     80     W     Grant 

Ave.       Excavate     for       new       oilice 

building 
Owner — Hartford   Insurance   Co. 
Architect — Bakewell       &       Brown.       251 

Kearny  St.,   San   Francisco. 
Contractor  —  Dinwiddie     Constr.       Co., 

Crocker   Bldg.,    S.    F.  $1500 


DWELLING 

(206)      N  SILVER  AVE   200  W  Boyster. 

One-story      and      basement      frame 

dwelling. 
Owner— J.    Noga,    951    Silver    Ave.,    Saii 

Francisco. 
.Architect — None. 
Contractor — S.     Saari,     200     Felton     St., 

San    Francisco.  $3oO.) 


DWELLING 

(207)      N  FARALLONE  225  E  Plymouth 

3ne-story    and    basement    frame    dwlg. 

Owner — Mary  E.  Hall,  74  Farallonos 
St  ,  San  Francisco. 

.Architect — W.  E.  Lambert,  321  Han- 
over St.,  San  Francisco. 

Contractor — W.  E.  Lambart,  321  Han- 
over St.,  San  Francisco.  $4000 


DWELLING 

(208)      S    SEVENTEENTH    184    W    Ord. 

One-story      and      basement      frame 

dwelling. 
Owner — Fred    Kallberg,     1609    Franklin 

St.,    San   Francisco. 
.Architect — None.  $2300 


ALTERATIONS 

(209)  NO.  36  BOURBIN.  Remodel  for 
dwelling;  stucco  front;  new  foun- 
dations. 

Owner — Ed  Wheal,   Premises. 

Architect — None. 

Contractor — M.  S.  Meads,  206  San  Jose 
Ave  ,    San    Francisco.  $1200 


DWELLING 

(210)  W  THIRTY-THIRD  AVE  225  N 
Ulloa.  One-story  and  basement 
frame   dwelling. 

Owner — Fred    L.    Campbell,    405    Lisbon 

St.,   San    Francisco. 
.Architect — None.  $3250 

UEPAIRS 

(211)  NO.  569  STAPLES.  Repair  fire 
damage  to  dwelling. 

Owner — W.    J.    O'Leary,    180   Jessie    St., 

San  Francisco. 
Architect—None. 
Contractor — Chas.     Coburn,     180     Jessie 

St.,    San    Francisco.  $3000 


REPAIRS 

(212)      NO.    487      NINETEENTH      AVE 

Repair    fire   damage    to    dwelling. 
Owner — U.    W.    Friedman,     717    Market 

St.,   San   Francisco. 
.Architect — None. 
Contractor — A.    L.    Thulin,    120   Otis    St.. 

San  Francisco.  $3000 


ALTERATIONS 

(213)      NO.    2117    UNIO.X.      Remodel    for 

private  garage. 
Owner— A.    Corbelli,    1463    Lombard    St., 

San    Francisco. 
Architect  —  W.    H.    Armitage,    72    New 

Montgomery   St.,   San   Francisco. 

$2000 
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ALTERATIONS 

(214)       E    NINETEENTH    AVE.     125     N 

Judah.        Alterations      for      church; 

ratproofing,    etc. 
Owner — Protestant    Episcopal    Church, 

P     H     Noland,     (trustee),      Phelan 

Bldg.,   S.   F. 
Architect — Thomas    Bros.,    Russ    Bldg., 

San   Francisco. 
Contractor  — •  Petersen   &   Persson,   180 

Jessie    St.,    S.    F.  $5000 


RECTORY 

(215)       E     NINETEENTH    AVE.     125    N 

Judah.         2-story      and       basement 

frame   rectory. 
Owner — Protestant   Episcopal    Church, 

P.  H.  Noland,  trustee,  Phelan  Bldg. 

San   Francisco. 
Architect — Thomas    Bros.,    Russ    Bldg, 

San   Francisco. 
Contractor — Petersen     &     Persson,     180 

Jessie  St.,    S.   F.  $9000 


APARTMENTS 

(216)  S  CHESTNUT  100  W  Polk.  3- 
story  and  basement  frame  (24) 
apartments. 

Owner  —  Otto    E.    Anderson,    483    15th 

Ave.,   S.   F. 
Architect— None.  $27,000 

APTS.,   STORES 

(217)  SE  GEARY  and  26TH  AVE.  5- 
story  concrete  (32)  apartments  and 
stores. 

Owner  —  McKillop    Bros.,    Russ    Bldg., 

San    Francisco. 
Architect — None 
Contractor — J.    S.    Hannah,    268    Market 

St.,   S.   F.  $135,0l;0 


APARTMENTS 

(218)  S  CHESTNUT  131-3  and  168-9 
E  Octavia.  Two  3-story  and  base- 
ment frame  apai'tments  (12  apts. 
in    each    bldg.) 

pwner  —  Stock,  Maas  and  Sauer,  251 
Kearny  St.,   S.  F. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,    S.   F.  Each    $22,000 


FLATS 

(219)  E  BARTLETT  61-5  ly^  N  24TH. 
All  work  for  2-story  and  base- 
ment  frame  flats. 

Owner— F    Cames,  281  Bartlett  St.,  San 

Francisco. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,  S.  F. 
Contractor — V.    Filippis,    180   Jessie    ot.. 

Ran   Francisco. 
Filed  Jan.  18,  1926.  Dated  Jan.  14,  1926. 

1st   floor  joists   in    place    $2545 

Frame  up  and  roof  sheathing  on   3000 

Brown    coated    ^nnn 

Completed    and    accepted     5200 

Usual    35    days    :„^li*} 

T.OTAL  COST,  $20,995 
Bond,  $10,497.50.  Sureties,  H.  W.  Gaet- 
jen  and  Reginald  Smith.  Forfeit,  $10 
per  day.  Limit,  90  days.  Plans  and 
specifications  filed 

SWITCHES,    ETC. 

(220)  65  MARKET  ST.  All  work  for 
13  door  interlockers  and  emerg- 
ency  break    glass    switch. 

Owner — Southern    Pacific    Co.,    65    Mar- 
ket St.,  S.  F. 
-\rchitect — None. 
Contractor — Independent    Elevator    Co., 

1810   Market   St  ,   S.   F. 
Filed   Jan.    18,    1926.   Dated  Jan.   8,   1926. 
Payments   not   given. 

TOTAL  COST,  $490 
Bond.  $490.  Sureties.  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  21  days.  Plans  and  specifica- 
tions   not    filed. 

MARKET   BLDG. 

(221)  N  LOMBARD  225  W  Steiner  W 
alg.  N  Lombard  50  x  N  137-6.  Ail 
worl\   for  1 -story  market  bldg. 

("•wner — -A.    Massagli,    128    Parker    Ave., 

San    Franc'sc^. 
Architect — c\   O.   Clausen,   Hearst  Bldg., 

San    Francisco. 
Contractor — Massngii    &    Co.,    128    Par- 
ker  Ave.,    S.   F. 
I  ilea   Jan.   18.  1926.  Dated  Jan.   15.  1926. 

I"  oof    on     $2500 

'"lastered      2500 

Cr>mpl?'tr.d      2500 

Usual    35    days    2500 

TOTAL  COST,  $10,000 
Bond,  sureties,  forfeit,  none.  Limit, 
soon  as  possible.  Plans  and  specifica- 
tions not  filed. 


DWELLING  „       ,         ^ 

(222)      W  VIENNA  175   S  Persia.      (3ne- 

story  and  basement  frame  dwelling 
Owner — W.   R.   Koch,   366   Arlington   St  , 

San  Francisco. 
Architect — None.  »,iuuu 


(223)  NE  BRYANT  &  NINETEENTH. 
General  repairs  to  dye  works. 

Owner — Oregon  Worsted  Co.,  Portland, 
Oregon.  ___  ^   „ 

Architect— N.  W.  Sexton,  1607  DeYoung 
Bldg.,    San    Francisco.  $2500 

ADDITION 

(224)  NE  BAY  AND  POWELL.  Con- 
struct additional  room  for  varnish 
kiln. 

Owner — Simmons  Co.,  Bay  and  Powe.l 
Sts.,   San  Francisco. 

Plans   by   Owner. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison   St.,    San    Francisco  $2500 


DWELLINGS 

(225)  W  FORTIETH  AVE  225  and  2.)0 
N  Balboa.  Two  one-story  and  base- 
ment frame  dwelling. 

Owner — E.  Ginley,  131  5th  Ave.,  San 
Francisco. 

Architect — None.  $4000  ea 


DWELLINGS 

(226)  N  HEARST  AVE  100  and  125  B 
Edna.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Isaacson  &  Nylund,  3902  Fol- 
som    St.,    San   Francisco. 

Architect — None.  $2950     ea 


FLATS 

(227)  W  NINETEENTH  AVE  122-2% 
N  Judah.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Arvid  Peterson,  1560  10th  Ave., 

San    Francisco. 
Architect — None.  $8000 

DWELLING 

(228)  W  GIRARD  125  S  Wayland.  One 
story  and  basement  frame  dwelling 

Owner — Joseph    W     Hoppe,    528    Girard 

St.,   San   Francisco. 
Architect— None.  $4000 


DWELLINGS 

(229)  N  CABRILLO  107-6  and  132-6  W 
Foity-second  Ave.  Two  one-story 
and    basement    frame   dwellings. 

Owner — J.   Anderson. 

Architect— None.  $3000   each 


DWELLING 

(230)  E  VICTORIA  200  N  Holloway. 
One-story  and  basement  frame 
dwelling. 

Owner — A.    J.    Herzig,    635    Victoria    St., 

San  Francisco. 
Architect — G.  H.  Vore.  $5000 

FLATS 

(231)  W  BRODE  100  S  North  Point. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — S     Raskin,    3433    Broderick    St., 

San    Francisco. 
Architect — None.  .      $7000 


DWELLING 

(232)  S  PALOU  50  W  Keith.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — L.  Lintner,  1514  Irving  St,  San 
Francisco. 

Architect— None.  $3000 


DWELLING 

(233)  E  SANTA  CLARA  105  S  Por- 
tola  Drive.  Two-story  and  base- 
ment  frame   dwelling. 

Owner  —  T.  W.  McClenahan,  333  16th 
Ave.,  San  Francisco. 

Architect — E.  Musson  Sharpe,  60  San- 
some  St.,  San  Francisco.  $6000 


STORES 

(234)  W  TWENTIETH  AVE  50  S 
Irving.  One-story  frame  (2) 
stores. 

Owner — Arthur     H      Klahn,     1338     21st 

Ave.,   San   Francisco. 
Architect — None.  $3000 

DWELLINGS 

(235)  W  TWENTY-FOURTH  AVE  175 
and  200  N  Judali.  Two  two-story 
and  basement  frame  dwellings. 

Owner — Ohlson    &    Almquist,    1261    10th 

Ave.,  San  Francisro, 
Architect — None.  $3000    ca 


DWELLING 

(236)  NO.  363  THIRTIETH.  Excavate 
for  basement  garage;  foundation 
work,   etc.,    for  dwelling. 

Owner   —   Mr.    Neri,    363    28th    St.,    San 

Francisco. 
Architect — None. 
Contractor — Geo.     V.     Godin,     386     28th 

St.,  San  Francisco  $1000 

FLATS. 

(237)  E  30TH  AVE  125  S  CALIFOR- 
NIA. 3-story  and  basement  frame 
(6)    flats. 

Owner — George    W.    Stevens,    879    38tb 

Ave. 
Architect — None.  $12,000 


DWELLINGS. 

(238)  S  W  HARVARD  AND  PIOCHE 
and  W  Harvard  25,  50,  75  S  Ploche. 
4  1-story  and  basement  frame 
dwellings. 

Owner — Stephensen  and  Nichols,  1070 
Folsom. 

Architect — None. 

Contractor — Boyd  C.  Lindsay,  2426  Mis- 
sion  St.  $12,000 


ALTERATIONS. 

(239)   S  E  BATTERY  AND  COMMER- 

cial.       Alterations    for    laboratory; 

new  partitions,  plumbing,  electrical 

work,  etc. 
Owner — American   Can   Co.,   Mills  Bldg. 
Architect — None. 
Contractor — Lindgren     and     Swinerton, 

Inc.,  622  Standard  Oil  Bldg.  $10,000 


ALTERATIONS 

(240)  E  MISSION  300  N  Italy  Re- 
model  for   (2)   flats. 

Owner — Mrs.  Emilie  Berndt,  4963  Mis- 
sion  St.,   San   Francisco. 

Architect — None. 

Contractor— H.  Berndt,  4963  Mission 
St.,   San  Francisco.  $1350 


DWELLING 

(241)  N    CHESTNUT    137-6      E      Polk. 
Two-story  concrete  dwelling. 

Owner — Louis  Bradbury,   %   Contractor. 
Architect — None. 

Contractor — R.    J.    H.    Forbes,    Monad - 
nock  Bldg.,  San  Francisco.         $4800 

DWELLING 

(242)  W  WAWONA  235  N  Ulloa.  One- 
story   and    basement    frame    dwlg. 

Owner — Fernando  Nelson   &   Sons,   Inc  , 

2  West  Portal  Ave.,   San  Francisco. 

Architect — None.  $4500 


DWELLING 

(243)  E  UTAH  82-6  N  Mariposa.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner— W.  G.  Hedrick,  473  Utah  St., 
.San    Francisco. 

Architect — None. 

Contractor — Helm  &  Helms,  4048  Geary 
St.,   San   Francisco.  $3000 


DWELLING 

(244)      N       SEVENTEENTH       100        W 

Shrader.      One-story   and    basement 

frame    dwelling. 
Owner — A.     H.    Ohlsen,     3056     22nd     St., 

San    Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(245)  SE  GOLDEN  GATE  AVE  AND 
Hyde  Construct  4-inch  concrete 
flooring,  1st  and  2nd  floors;  con- 
crete runway  and  metal  rolling 
door  for  auto  sales  &  show  rooms. 

Owner — Anderson  Smith  Motor  Co.,  399 
Golden  Gate  Ave.,   San  Francisco. 

Architect — None. 

Contractor — Fontanella  &  Teza,  41 
Sheridan    St.,    San   Francisco.    $4953 


ALTERATIONS 

(246)  N  JESSIE  300  E  Fifth.  Rein- 
forced   concrete    mezzanine    floor. 

Owner  —  The  Emporium.  Market  St. 
Opp.   Powell   St.,   San   Francisco. 

Architect — None. 

Contractor — Ostlund  &  Johnson,  1901 
Bryant  St.,  S.  F.  $1000 


ALTERATIONS 

(247)  NO.  39  GEARY.  New  store  front 
erect    partition;    general    repairs 

Owner — Yosemite  Park  &  Curry  Co., 
Modadnock   Bldg.,   San    Francisco. 

Architect  —  Gilbert  Stanley  Under- 
wood Co.,  730  So.  Los  Angeles  St., 
Los  Angeles. 

Contractor — L.  &  E.  Emanuel,  Inc..  2665 
Jones   St.,    S.    F.  $1500 


34 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    January    23,    1926      i 


DWELLING 

(248)      N    MONTEREY    455    W    El    Ver- 

ano  Way.     One-story  and  basement 

frame   dwelling:. 
Owner — Walter   E.    Hansen,    485    Capis- 

trano   Ave.,   San    Francisco. 
Architect— L.     Klein,     89     Otsego     Ave  , 

San   Francisco.  $6000 


FLATS 

(249)      E     NINETEENTH      AVE     50     N 

Judah.     Two-story     and     basemei;': 

frame   (2)   flats. 
Owner — L.    W.    and    A.    O.    Eckman,    oL.5 

Irving   St.,   San   Francisco. 
Architect— A.    O.     Eckman,     525     Irvine, 

St.,   San   Francisco. 
Contractor — A.    O.    Eckman,    525    J  ving 

St.,   San   Francisco.  v8000 


COMPLETION  NOTICES 


DWELLINGS  ,^^     „„^ 

(250)  W  THIRTIETH  .-WE  200  and 
225  N  Judah.  Two  one-story  and 
basement   frame   dwellings 

Owner — Mrs.  J.  Cunningham,  1;)59  Ful- 
ton St.,  San  Francisco. 

Architect — None.  . 

Contractor  —  H.  Steiger,  16j0  Haight 
St.,   San    Francisco.  Jo545 


FLATS 

(251)  W  BRODERICK  112-6  S  Chest- 
nut. Two-story  and  basement 
frame    (2)    flats. 

Owner — A.  Baracchine,  41  t  Hearst 
Bldg.,   San  Francisco. 

Architect— None.  *oOOU 


APARTMENTS  ^  , 

(252)     N  GEARY  100  W  Divisadero.     3- 

story    and    basement      frame       (15) 

apartments.  ,  o..     o    tj^ 

Owner — O.  M.  Oyen,  67  Carmel  St.,  b.  i*  • 

Architect— H.   C.   Baumann,   251  Kearny 

St.    S.  F.  $18, out) 


DWELLINGS  ^     ^ 

(253)  SE  EDINBURGH  and  France; 
NE  Edinburgh  and  France;  SE 
Edinburgh  25,  50  SW  France;  SE 
Edinburgh  25,  50,  75,  100,  125  NE 
France.  Nine  1-story  and  basement 
frame    dwellings.  . 

Owner — Victor    Holgren,     5485    Mission 

Architect — None.  Each    $3000 


DW^ELLINGS  ^    ^^      ^    ^^ 

(254)      SE   HOLLOWAY   and  Head   Sts.; 

SE  Ashton   and  Holloway.      Two   2- 

storv  and  basement  frame  dwlgs. 
Owner — -Hemmen  &  Weissman,  8  Ocean 

Ave.,   S.  F. 
Architect  —  J.    C.    Dolphin,    516    Great 

Highway,    S.    F.  Each    $5000 


DWELLINGS  „      „,^ 

(255)  E  TENTH  AVE.  225,  250,  275, 
300  S  Ortega.  Four  1-story  and 
basement   frame   dwlgs. 

Owner — D.  F.  Supple,  100  Montgomery 
St.,    S.    F 

Architect  and  contractor — Fred  Ren- 
ter, 858  45th  Ave.,  S.  F.   Each   $3u00 

OFFICES 

(256)  NW  TWENTIETH  and  Indiana 
S'ts.  2-story  reinforced  concrel>; 
offices. 

Owner — A.    M.    Castle    &    Co.,    16th    and 

Mississippi   Sts.,    S.    F. 
Architect — Geo.   M.  Cantrell,  45   2nd  St.. 

San    Francisco. 
Contractor — H.     P.     Hoyt,     45     2nd     St  . 

San    Francisco.  |16,000 

STORE,    FLAT  „,     ^ 

(257)  S  TWENTY-SECOND  25  W 
York.  All  work  for  2-story  store 
and    flat. 

Owner — Mr.  S.  Faraone  and  Mrs.  Fara- 

one,    256    6th   Ave.,   S.   F. 
Architect — Plans   by   contractor. 
Contractor — G.    M.    Sourich,    1733    Palou 
Ave.,    S.    F.                                            ,„„_ 
Filed  Jan.   20,   1926    Dated  Oct.  23,   192;). 
Grading  and  foundation  complet- 
ed       1/5 

Frame    up   and   roof   on    1/5 

Brown    coated    !/:> 

Completed    and    accepted     1/5 

Usual    35    days    1/5 

TOTAL  COST,  $9040 
Bond,  $9040.  Sureties,  N.  Y.  Indemnity 
Co.  Forfeit,  $1.00  per  day.  Limit,  90 
days.     Plans  and  specifications  filed. 


S.\.\    FR.4.NCISCO   COUNTY 

Recorded  Accepted 

Jan.  13,  1926 — NW  ATHENS  No.  654 
Athens.  Walter  R  and  Amelia 
Koch  to  Walter  R  Koch.. Jan.  9,  1926 

Jan.  13,  1926 — LOT  7  BLK.  3012  Map 
Vv'est  Portal  Park.  August  C. 
Bothe  and  Clara  L.  Bothe  to  J.  H. 
Stephenson    Dec.  31,  1925 

Jan.  13,  1926— N  FLOOD  AVE.  275, 
250  and  225  E  Detroit  each  25  x 
112-6.  Alfred  J.  Kronquist  to 
whom    it    may    concern .  .Jan.    8,    1926 

Jan.  13,  1926 — N  VALLEJO  100  E 
Laguna  E  50  x  N  137-6.  Nineteen 
Sixty  Vallejo  Street,  Inc.  to  C.  Pet- 
erson   Co.    (2    acceptances) 

Jan.    5,    1926 

Jan.  13,  1926— LOT  32  BLK.  O,  Mis- 
sion St.  Land  Co.  Nick  Baiza  and 
Eli  Boer  to  whom  it  may  concern 
Dec.    24,    1925 

Jan.  13,  1926— E  26TH  AVE.  200  S 
Judah  S  25  x  E  120.  Ella  E.  Smith 
to   Berg   &   Smith    Jan.    10,    1928 

Jan.  13,  1926— E  17TH  AVE.  125  S 
Judah  S  25  x  E  120.  Dennis  Sulli- 
van   to    Thomas    McCormick 

Oct.  12,   1925 

Jan.  13,  1926  —  E  VALENCIA  80  N 
Duboce  Ave.  N  25  x  E  167-6  S  25 
W  37-6  S  5  W  50  N  5  E  80.  Marie 
L.  Hurabielle  to  A.  Loustau  and 
Wm.   Goss    Jan.    12,    192^ 

Jan.  13,  1926— S'AV  17TH  &  DOLORES 
No.  400  Dolores.  A.  F.,  Wm.  and 
A.  E.  DeMattei  to  J.  Fracchia.... 
Jan.     13,     1926 

Jan.  13.  1926 — LOTS  27  and  33  BLK. 
I,  Mission  Terrace.  Albert  J.  Ol- 
son   to   whom    it   may   concern 

Jan.    12,    1926 

Jan.  13,  1926 — W  HEAD  140  S  Hol- 
loway Ave.  S  25  X  W  100,  Lot  28 
Blk.  45  City  Land  Assn.  Hilda 
Rose  and  Victor  Rose  to  whom  it 
may  concern    Jan.  13,  1926 

Jan.  13,  1926— W  33RD  AVE.  250  9 
Lincoln  Way  S  25  x  W  120  N  25  — . 
Geo.  F.  Rundle  to  whom  it  may 
concern    Dec.    11,    1926 

Jan.  13,  1926 — LOT  8  BLK.  D  Silver 
Terrace.  John  B.  Conners  to  T.  F. 
Loftus    Jan.   2,    1926 

Jan.  13.  1926— NW  JUDAH  AND 
Twentieth  Ave.  William  F  Altvater 
to  A  R  Larson Jan.   12,   1926 

Jan.  14,  19  26— NE  GEARY  &  TENTH 
Ave  E  45xN  100.  The  Hibernian 
Savings  &  Loan  Society  to  The 
Scott  Co   (2  acceptances) .Jan.   6,   1926 

Jan.  14.  1926— N  BROADWAY  121-6 
E  Laguna  E  69-9xN  137-6.  Nine- 
teen Sixty  Broadway  to  whom  it 
may    concern Jan.     7.     1926 

Jan.  14,  1926— PTN  LOT  7  BLK  34, 
Paul  Tract  Hd  Assn.  Paul  Slavi- 
enski  to  whom  it  may  concern. 
Jan.    14,    1926 

Jan.  14,  1926— N  FLOOD  AVE  150  E 
Edna  E  25xN  110  W  25  S  to  beg. 
E  A  and  Agnes  Brandhorst  to  D  W 
Parks Jan.    1-1,    1926 

Jan.  14,-  1926— N  OAK  156-6  W  Fill- 
more, 50x137-6.  Hugh  McLean 
and  Jos  C  Kirby  to  whom  it  may 
concern     Jan.    14,    1926 

Jan.  14,  1926— NW  THIRD  &  MISSION 

R    G   Dun    &    Co    to   J   W   Stone 

Jan.     8,     1926 

Jan.  14,  1926— W  DIVISADERO  75 
S  Pine  S  25  X  W  100.  Michel  and 
Rose    Pauker    to    H.    Abrahams.... 

Jan.  14,  1926— SW  CONNECTICUT  & 
20th  S  75xW  25;  S  20th  25  W  Con- 
necticut W  25xS  75.  Richard  F 
Cassidy  to  L  H  Stevenson .  Jan.  11,  "26 

Jan.  14,  1926— NE  GEARY  AND 
Tenth  Ave  E  45xN  100.  The  Hi- 
bernian Savings  &  Loan  Society  to 
Standard  Elec.  Constr  Co. Jan.  6,  1926 

Jan.  14,  1926— W  FORTY-SEVENTH 
Ave  150  S  Lincoln  Way  S  25xW  120. 
Annie  C  Feldbusch  to  whom  it  may 
concern Jan.     11,    1926 

Jan.  14,  1926— NE  GEARY  &  TENTH 
Ave  E  45xN  100.  Hibernian  Sav- 
ings &  Loan  Society  to  L  &  E 
lOmanuel    Inc    Jan.    8,    1926 

.Jan.  14,  1926— N  BRO.VDWAY  121-6  E 
Laguna  E  69-9xN  137-6.  Nineteen 
Sixty  Broadway  to  D  Zelinsky  & 
Sons,    Inc.  ..        Jan.    7,    1926 

Jan.  14,  1926— S  OCEAN  AVE  123.95 
SE  Junipero  Serra  Blvd  Ptn  Blk  1 
Ingleside  Terraces.  Pacific  Gas  & 
Electric  Co  to  Forderer  Cornice 
Works Jan.    7,    1926 


Jan.  14,  1926— E  UTAH  100  S  17th. 
Andrea  Ferrari  to  John  Trollman 
Jan.    6,    1926 

Jan.  14,  1926 — W  THIRD  AVE  50  S 
Balboa,  25x95.  G  E  Whitmore  to 
whom    it   may    concern .  .Jan.    14,    1926 

Jan.  14,  1926— E  FORTY-EIGHTH  AV 
175   N  Lawton  N   25xE   120.      Frank 

Thornton   to  H  B  Bernhardt 

Aug.     20,     19:^5 

Jan.  14,  1926— S  SWEENEY  50  and  75 
E  Barneveld  Ave  E  25xS  75.  Albert 
Johnson  to  whom  it  may  concern 
•  • /an.    u,    ijzb 

Jan.  13,  1926— S  LOMBARD  87-6  W 
Stockton  W  alg.  Lombard  50  x  S 
8.3-6  E  50  W  84-6  pt.  50  V  B  128. 
John  Paganini  to  whom  it  may 
concern    Jan.    12,    1926 

Jan.  15,  1926 — E  18TH  AVE  250  S 
Taraval  25x  E  120.  O.  E.  Hollings- 
bery   to  A.  M.   Hardy ...  .Dec.   28    1925 

Jan.  :5,  1926— N  WASHINGTON  107- 
11  W  Kearny  W  33-7x  N  137-6.  Al- 
fred M.  Lai  to  G.  P.  W.  Jensen 

Jan.    6,    1926 

Jan.  15,  1926 — LOT  13  BLK  E  (Mis- 
si  „n  Terrace).  Walter  E.  Hansen 
to  whom  it  may  concern.  Jan.  15,  1926 

Jan.  15,  1926 — W  NEW  MONTGOM- 
ery  160  on  New  Montgomery  and 
146-11  deed  No.  140  New  Montgom- 
ery. The  Pacific  Tel.  &  Tel.  Co. 
to  Pacific  Mfg.  Co Jan.   7,   1926 

Jan.  15,  1926— LOT  141  BLK  22  Mis- 
sion and  30th  Sts  Hd  Union.  Hugh 
H.  Smith  to  whom  it  may  concern 
Jan.    12,    1926 

Jan.  15,  1926— COMG  ON  S  E  COR. 
21st  and  San  Bruno  Ave.,  then  rung 
S  ea  25  ft  frontage  on  San  Bruno 
Ave.  25x100.  Wm.  H.  Grahn  to 
whom   it    may   concern .  .Jan.    13,    1926 

Jan.  15,  1926— W  RHODE  ISLAND 
250  S  25th  275  S  2oth  and  300  S  25th 
25x100.  Wm.  H.  Grahn  to  whom  it 
may    concern    Jan.    13,    1926 

Jan.  15,  1926— E  THI KT  Y-SIOCOMJ 
Ave   292   N   Clement  N  26xE   120.     J    , 

M  Thompson   to   Meyer  Bros 

Jan.     5,    1025 

Jan.  15,  1926 — W  SILLIMAN  AND 
Goettingen  NW  25xSW  95.  Samuel 
and  Amanda  Saari  to  whom  it  may 
concern Jan.    14,    1926 

Jan.  15,  1926— E  HILLWAY  AVE 
119.491  N  Parnassus  Ave  N  25  E 
100.54  Ptn  Lots  33  and  34  Park- 
wood  Heights.  George  M  and  Dor- 
othy Hearst  to  George  M  Merritt 
Jan.    15.    1926 

Jan.  15,  1926— SE  VAN  NESS  AVE 
and  Hayes  S  120xE  100.  California 
State  Automobile  Assn  to  NePage 
McKenny    Co Jan.    8.    1926 

Jan.  15,  1926— E  TWENTY-SECOND 
Ave  100  S  Kirkham  S  25x10  120. 
Charles  and  Lena  A  Grigsby  to 
John    W    Rogers Jan.    12,    1926 

Jan.  15,  1926— NE  HARRIET  125  SE 
Howard  SE  25xNE  47-0%.  H  and 
Lillie  Wolf  to  Brockhage  &  Foley 
and  Ahlbach  &  Mayer  and  Smith 
Electric   Co Jan.   11,   1926 

Jan.  16,  1926— E  EIGHTEENTH  AVE 
300  S  Judah  25x120.  O  J  Ohlson 
to  whom  it  may  concern. Jan.  16,  1926 

Jan.  16,  1926 — E  MADRID  75  S  France 
rung  S  and  alg  E  Madrid  25xE  100 
Vincent  Tamarro  to  Arthur  R  Siggs 
and   Harry  Walters Jan.   15,    1926 

Jan.  16,  1926— SE  WINFIELD  AND 
Eugenia  Aves.  Verner  Lodge  to 
John   Dahla Jan.   13,    1926 

Jan  16,  1926— E  THIRTIETH  AVE  250 
N  Judah  known  as  No.  1354  30th 
Ave.,  25x120.  Ray  Constr  Co  to 
whom    it   may   concern .  .Jan.    16,    1926 

Jan  16,  1926— PTN  LOTS  22  AND  23 
Blk  3049  Monterey  Heights  Map 
Blks  3048  and  3049,  Monterey 
Hgts.  Hans  and  Esther  E  Nelson 
to  whom  it  may  concern. Jan.  15,  1926 

Jan.  16,  1926— N  WASHINGTON  192-6 
W  Scott  W  27-6x127-8%.  Mrs. 
Victoria  S  de  Padilla  to  whom  it 
mav  concern Jan.   9,   1926 

Jan.  16,  1926— W  TWENTY-FOURTH 
Ave  250  S  Taraval  S  25xW  120.  J  J 
McDonough  to  whom  it  may  con- 
cern   Jan.   7,   1926 

Jan.  16,  1926— LOT  13  BLK  28  Lot 
I  Blk  38,  Amended  Map  Ingleside 
Terraces.  Cecil  W  and  ^larie  Gunn 
to    whom    it   may   concern .  .Jan.   8,   '26 

.Ian.  16.  1926— NE  GEARY  &  TENTH 
.\.ve  E  alg  N  Geary  45xN  100.  The 
Hibernian    Savings   &   Loan    Society 

to  Forderer  Cornice  Works 

Jan.     14,     1926 

Jan.  16,  1926—  NO.  1300-02  18TH  ST. 
Cor.  Texas.  Mrs.  A  Streckenbach 
to  whom  it  may  concern 
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Jan  18,  1926— W  SIXTEENTH  AVE 
310-7  S  Pacheco.  Mary  and  Joseph 
Ehlinger  to  K  A  McLean. Jan.  9,   1926 

Jan  18,  1926— NE  GENEVA  AV  AND 
Lisbon.  Camillo  Bostagno  to  Oscar 
h   Erickson    Jan.    15,    i:(2ti 

Jan.  18,  1926— S  E  EDDY  AND  JONE3 
E    alg-    Eddy    100    x    S    100.      Alex. 
Vayssie    to    Maundrell    A    Bowen.. 
Jan.    11,    1926 

Jan!  18,  1926— S  E  EDDY  AND  JONES 
E    alg    Eddy     100    x    S    110.      Alex. 

Vayssie    to   C.   Petersen   Co 

Jan.    6,    1926 

Jan.  18,  1926— N  W  18TH  AND  DAN- 
vers.  Minna  Stuermer  to  Chas. 
Higgins    Jan.    7,    1926 

Jan.  16,  1926— E  EIGHTEENTH  AVE 
325  S  Judah  25x120.  O  J  Ohlson  to 
whom    it   may    concern.. Jan.    15,    1926 

Jan.  19,  1926— SE  FAIRMONT  AND 
Academy.  Fred  Isaacson  to  Isaac- 
son &  Nylund. Jan.   18,  1926 

Jan.  19,  1926— S  JERSEY  250  W 
Sanchez  W  alg  Jersey  25x114  as  to 
property  on  east.  James  and 
Katherine  McQuade  to  Peter 
Westre  and  Chas  Larsen..Jan.  — ,  '26 

Jan.  ID,  1926- W  FORTY-THIRD  AV 
120  S  Any.a  rung  W  105-1%  m  or  1 
to  SE  Lot  conveyed  by  Simon  to 
Edington  SW  and  alg  last  line  31 
m  or  1  to  pt  dist  150  S  Anza 
measured  alg  line  at  right  angles 
thereto  E  and  pari  with  S  line 
Anza  113-6  m  or  1  to  W  43rd  Ave. 
N  30.  Dr.  F  A  Gawthorne  to  whom 
it   may   concern Jan.    12,   1926 

Jan.  19,  1926— W  LISBON  &  AVALON 
NW  alg  SW  Avalon  Ave  25xSW  75 
Ptn  10  acre  Tract  known  as  Hebrew 
Home  for  Aged  Disabled.  I  M  and 
Fanny  Sommer  to  I  M  Sommer  & 
Co Jan.     16,    1926 

Jan.  19,  1926— S  AVALON  &  PARIS 
SE  alg  SW  Avalon  Ave  25xSW  75 
Ptn  10-acre  Tct  known  as  Hebrew 
Home  for  Aged  Disabled.  I  M  and 
Fanny  Sommer  to  I  M  Sommer  & 
Co Jan     16,   1926 

Jan.  19,  1926— NW  LISBON  75  SW 
Avalon  SW  alg  NW  Lisbon  25xNW 
100  Ptn  10-acre  Tract  known  as 
Hebrew  Home  for  Aged  Disabled 
1  M  and  Fanny  R  Sommer  to  I  M 
Sommer   &    Co Jan.    16,    1926 

Jan.  19,  1926— SE  PARIS  75  SW 
Avalon  SW  alg  SE  Paris  25xSE  100 
Ptn  10-acre  Tract  known  as  He- 
brew Home  for  Aged  Disabled.... 
I  M  and  Fanny  R  Sommer  to  I  M 
Sommer    &   Co Jan.    16,    1926 

Jan.  19,  1926— S  VALLEJO  91-6  W 
Stockton  W  alg  S  Vallejo  24xS 
68-9.  Antonio  Vinaldo  to  whom  it 
may    concern Jan.    16,    1926 

Jan.  19,  1926— LOT  32  and  %  Lot  33 
Map  Crocker  Amazon  Tract.  E 
Allsebrock  to  Berwich  &  AUse- 
brock Jan.    18,    1926 

Jan.  19,  1926— SW  DIVISADERO  & 
Turk,    50x125.       Karl    H    Holmgren 

to    whom    it    may    concern 

Jan.    19,    1926 

Jan.  19,  1926— W  VICTORIA  175  N 
Garfield  (529  Victoria  St.)  E.  J. 
Hargrave  to  whom  it  may  concern 
Jan.    15,    1926 

Jan.    19,    1926— S.  BROAD   50  W  PLY- 

, mouth  W  50x50.  Chas.  P.  Gibbons 
to  W.  R.  McCuUugh    ....Jan.   19,  1926 

Jan.  19,  1926—40x96  ON  S  CALIFOR- 
nia  known  as  5431  California  St. 
I.  Epp  to  whom  it  may  concern.. 
Jan.    19,    1926 

Jan.  19,  1926— N  W  BRYANT  DIST  40 
N  E  Langton  N  E  on  said  line  Bry- 
and   35x   N   W   80.      F.   Hospodarsky 

to  Alfred  S.  Gough Jan    11,  1926 

■Ian.  18,  1926— NW  DOLORES  AND 
Day  39  on  Dolores  by  54  on  Day. 
B  H  and  Elizabeth  L  Baumeister  to 

Henry    Erickson Jan.    14,    192d 

Jan.  18,  1926— E  FILLMORE  155-4  Vg 
N  Washington  N  30xE  95  Samuel 
and  Esther  Myerson   to  H  O  Linde- 

inan    Jan.    14,    1926 

Jan.  18,  1926— S  ALVARADO  230  E 
Diamond  E  25xS  114.  AC  Wun- 
derle  to  Meyer  Bros Jan.   14,  1926 


LIENS  FILED 


S.4!V   FR.'^NCISCO   COUNTY 


Jan.  13,  1926— W  DIVISADERO  66  S 
McAllister  S  66-01/2  W  137-6  N 
33-11/2  E  57-6  N  33-11  E  86.  Sibley 
Grading  &  Teaming  Co.,  |168.; 
Phoenix  Sidewalk  Light  Co.,  $47.52; 
J.  S.  Guerin  &  Co.  $318.42;  P.  O. 
Lind  $435.  vs.  Florence  Fenmore 
and    A.    Gold    $47.52 

Jan.  15,  1926— S  E  ORTEGA  AND  9TH 
Ave  S  25xE  95.  Harter  Bros.  vs. 
C.    H.    Merritt    $440 

Jan.  15,  1926— E  24TH  AVE  205  S 
Geary  E  25xE  120.  John  Stura  vs. 
Clara    and    E.    F.    Brochhart    $125 

Jan.  14,  1926— NE  TH  I  JtT  V-SI-:CO.\  I ' 
Ave  and  Vicente  N  50  E  120  N 
25  W  120  S  25.  James  E  Lennoii 
Lime  &  Cement  Co  vs  F  Walker, 
Joseph  Roberts  and  Elizabeth  G 
Chadney      $81.92 

Jan.  14,  1926— E  FOURTEENTH  AVE 
125  S  Judah  S  120xS  75.  Wm  Mc- 
Whirter  vs  Wm.  Fi  ed  and  Irving 
C    Roth $810 

Jan.    13,    1926— W    DIVISADERO    66    x 

5  McAllister  S  66  W  137-6  N  33-1  Va 
E  57-6  N  33-11  E  80.  Concealo 
Fixture  Co.  vs.  A.  Gold  and  Flor- 
ence  Fenmore    $739 

Hardwood  Co $204.80 
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Jan.  19,  1926— SE  SHOTWELL  and 
16th  Sts.  and  extending  alg.  S  16th 
E  dist.  125  S  160  W  160  W  25  S  135 
W  100  N  295  alg.  E  Shotwell  to  pt. 
of  beg  Jesse  Shay  vs.  John  Spar- 
go    and    Walter    C.    Johnson ....  $625. 

Jan.  18,  1926— S  TWENTY-SECOND 
25   W    York   W   40   S  85  E   34   N   21   E 

6  N  64.  Thomas  Rogalski  vs  Sal- 
vator  and  Jennie  T'araoni  and  T  A 
Sourich    $381.20 


REx.EA5r.i  uF  LIENS 


SA.N     t'lC.V.NCI.SCO    COL.NTV 


Recorded  \mounl 

Jan.  13,  1926— N  FELL  110  N  from  W 
Cole  W  103xN  110.  Standard  Con- 
crete  Constr  Co   to   Isaac   Epp 

Jan.  13,  1926— S  HOWARD  37-6  E 
Moss  E  62-6  S  110  W  25  N  10  W 
37-6  N  100.  John  Bothe,  E.  M. 
Hundley,  Chas  E  Gee,  Fred  D  Wil- 
son Co,  John  Cassaretto,  Zouri  Co, 
Emil  Hogberg,  Frank  M  Phillips, 
Malott  &  Peterson,  H  A  Chalmers, 
Max  W  Winder,  Gunn-Carle  &  Co., 
I  R  Kissel,  A  Schafer,  Pope  &  Tal- 
bott,  United  States  Metal  Products 
Co,  P  J  Peykert  to  L  A  Nott  and 
Otto     Johnson 

Jan.  16,  1926 — E  LARKIN  41-3  S  Fil- 
bert S  alg  E  Larkin  41-3xE  63-6. 
P  F  Reyer  to  Delbert  Crespi  and 
E   Deiselkamp    $220 

Jan.  15,  1926 — SE  HOWARD  37-6  NE 
Moss  NE  62-6  SE  110  SW  25  NW 
10  SW  37-6  NW  100.  D  N  &  E 
Walter  &  Co;  Crowe  Glass  Co  to 
Otto  Johnson  and  L  A  Nott 


Kecorded  An.junt 
Jan.  13,  1926— N  UNION  30  E  Pierce 
E  29  X  N  100.  Sibley  Grading  & 
Teaming  Co.  vs.  Draper  Hand,  Ash 
&  Hand,  William  and  Louise  Am- 
arilla   $140. 


BUILDING  CONTRACTS 

.\l,ame:da 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

78      Leitro 

Pio 

4000 

194 

Gordon 

Gorden 

3850 

195 

Silvera 

Alves 

4500 

196 

Scharer 

Gorden 

3000 

197 

Elliott 

Moe 

1500 

198 

Peel 

Owner 

1500 

199 

Hornberg 

Morehell 

5300 

200 

Whalen 

Owner 

SOOO 

201 

Meelvs 

Jones 

13140 

202 

Yarrow 

Needham 

2500 

203 

Beckett 

Owner 

7900 

204 

Bell 

Owner 

3575 

205 

Alexander 

Suburbon 

3150 

206 

Golden 

Brumf  ield 

2000 

207 

Pfrang 

Owner 

6000 

208 

Baker 

Owner 

3000 

209 

Brenner 

Squires 

3000 

210 

Wakefield 

Owner 

1000 

211 

Aguilar 

Durgin 

3900 

212 

Apex 

Larmer 

3250 

213 

Hanson 

Owner 

4500 

214 

Smith 

Hughes 

3500 

215 

Soares 

Leonardo 

3150 

216 

McCord 

Owner 

3000 

217 

Augenbaugh 

Corey 

3950 

218 

Turnmire 

Lytle 

3000 

219 

Smith 

Owner 

3000 

220 

Murphy 

Owner 

5800 

221 

Murphy 

Owner 

8000 

222 

Myei  s 

Scott 

12000 

223 

Wagner 

Knight 

17000 

224 

Crane 

Owner 

7000 

225 

Steadies 

Owner 

3000 

226 

Berkeley 

Owner 

3500 

227 

Lahr 

Lahr 

3000 

228 

Iteeves 

Owner 

2000 

229 

Glantz 

Owner 

3650 

230 

Murdock 

Owner 

3000 

231 

Perrott 

Owner 

5000 

232 

Realty 

Owner 

2000 

Zi,i 

Imp. 

Owner 

1140 

234 

Silva 

Hawthorne 

7050 

235 

King 

Kennedy 

15000 

23« 

Schwortrelch 

Owner 

25000 

237 

Windish 

Owner 

3000 

238 

Scanlan 

Easter 

2500 

239 

Fanello 

Caretto 

3200 

240 

Wilds 

Roberts 

3150 

241 

Barnard 

Owner 

2800 

242 

Hufschmidt 

Owner 

3600 

243 

Frazier 

Frazier 

3000 

244 

Gray 

Shaw 

1000 

245 

Fisher 

Owner 

5500 

246 

Fisher 

Owner 

6000 

247 

More 

Owner 

1000 

248 

Rogers 

Rogers 

3600 

249 

Dalton 

Owner 

3000 

250 

Clark 

Owner 

3000 

251 

Clausland 

Owner 

3400 

252 

Lucas 

Owner 

1500 

253 

Owen 

Owner 

4500 

254 

Shipmand 

Owner 

2500 

255 

Jackson 

Owner 

5550 

256 

Acme 

Llttlefield 

3000 

257 

Taylor 

Owner 

3150 

258 

Moore 

Owner 

10500 

259 

Osgood 

Norris 

8750 

260 

Venzke 

Sage 

2000 

261 

Lodge 

Owner 

4000 

262 

Buttner 

Wilson 

3625 

263 

East 

Bates 

2500 

264 

Scherman 

Sperock 

9500 

265 

Dawson 

Oakland 

3000 

266 

Hubbard 

Owner 

2750 

267 

Rinkert 

Owner 

8100 

268 

White 

Williams 

3000 

269 

Brenton 

Rose 

1000 

270 

Hopkins 

Owner 

3000 

271 

Robinson 

Kennedy 

1750 

272 

Brasch 

Owner 

8500 

273 

Wolfe 

Owner 

2125 

274 

Robertson 

Allan 

3000 

275 

Ewing 

Owner 

1000 

276 

Martin 

Owner 

1000 

277 

California 

Young 

5000 

278 

Leithman 

Leithman 

2500 

279 

Phebus 

Oakland 

1000 

280 

Mason 

Owner 

1000 

281 

Mcnahan 

Petersen 

1000 

282 

More 

Owner 

1800 

283 

Moore 

Owner 

12400 

284 

Osgood 

Norris 

8750 

285 

Berkeley 

Owner 

3500 

286 

Marquis 

Owner 

3000 

287 

Williams 

Benson 

5000 

288 

Hubbard 

Owner 

2750 

289 

Morgensen 

Owner 

6000 

290 

Best 

Strang 

3500 

291 

Shearer 

Owner 

5500 

292 

Strebe 

Strebe 

3000 

293 

Richards 

Owner 

2000 

294 

Lee 

Owner 

4000 

295 

Cecanne 

Fish 

3500 

296 

De    Pichon 

Throp 

1200 

297 

Hocker 

Owner 

3100 

298 

Thorup 

Owner 

8000 

299 

Shook 

Owner 

4000 

300 

Fredrickson 

Owner 

6000 

301 

McAren 

Griffen 

3300 

302 

Cay 

Owner 

2750 

303 

Tollefsen 

Owner 

2600 

304 

Johnson 

Johnson 

6200 

305 

Cobb 

Owner 

3500 

306 

Gcnsalves 

Owner 

1500 

307 

Petersen 

DeNeef 

1200 

308 

Camacho 

Waldman 

2150 

309 

Camocho 

Waldman 

2100 

310 

Liss 

Owner 

6000 

311 

Madsen 

Allison 

4125 

312 

Williams 

Van   Ness 

1000 

313 

Grazier 

Owner 

2500 

314 

Rittenhouse 

Long 

3700 

315 

Haler 

Owner 

1000 

316 

Soderberg 

Johnson 

1650 

317 

Huddle 

Blckford 

1000 

318 

Griffiths 

Owner 

2900 

319 

Mayes 

Owner 

14000 

320 

McKenzie 

Fllttner 

4500 

321 

Siegrist 

Matkala 

8600 

322 

Philip 

Wieben 

14050 

DWELLING 

(194)      1524    THIRD    STREET.    Alameda 

1-story     5-room     dwelling     (stucco 

finish). 
Owner — Ward  H.  Gordon.  2110  San  Jose 

Ave.,  Alameda. 
Designer   &    Contractor — J.    J.    Groden, 

102s   San   Antonio  Ave..   Alameda. 

$3850 
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DWELLING 

(195)  1833  FREMONT  DRIVE,  Ala- 
meda. 1%-story  5-room  dwelling- 
(cement    plaster    finish). 

Owner — A.  Silvera. 

Designer  &  Ccntractor — J  W.  Alves, 
1015   61st  St.,   Oakland.  $4500 

BUNGALOW 

(196)  2919  SAN  JOSE  AVE,  Alameda. 
1-story  5-room  bungalow  (stucco 
finish). 

Owner — Mrs.    M.    J.    Scharer,    1024    Oak 

St.,    Alameda. 
Designer    &    Contractor — J.    J.    Groden. 

1028   San   Antonia  Ave.,   Alameda. 

$3000 


ALTERATIONS 

(197)  1161  PARK  ST.,  Alameda.  Al- 
terations. 

Owner— Mrs.  J.  L.  Elliott,  1161  Park 
St.,   Alameda. 

Architect — None. 

Contractor— H.  A.  Moe,  4116  Allendale 
Ave.,  Oakland.  $1500 


RESIDENCE 

(198)      BERKELEY.    1-story    4-room    1- 

family   residence. 
Owncr^M.    A.    Peel.    10    Oakvale    Ave., 

Beriveley. 
Architect — None  $1500 

RESIDENCES 

<199)  1313  &  iai5  CHANNING  WAY. 
Berkeley.  2  1-story  4-room  1-family 
residences. 

Owner — Hornberg  and  Brennon.  Oak- 
land. 

-Architect— None. 

Contractor — Norhell  Bros..  2524  50tJi 
Ave.,    Oakland.  $2650    each 


RESIDENCES 

(200)  1322  &  1326  WALNUT  ST..  Ber- 
keley. 2  1-story  5-room  1-family 
residences. 

Owner — J.  F.  Whalen,  324  Warrick  St., 
Oakland. 

Architect — None.  $4000    each 


RESIDENCES 

(201)  2909  DWIGHT  WAY  and  2450 
Hillside  Ave..  Berkeley.  2  2-story 
6-room    1-family    frame    residences. 

Owner — Constine    Meeks,    Berkeley. 

.■Architect — G.  Officer,  2612  Regent  St., 
Berkeley. 

Contractor — W.  P.  Jones,  2218  Los  An- 
geles Ave.,  Berkeley.  $6750  ea. 
NOTE — Recorded     contract     reported 

Jan.  14,  1926,  No.   193. 


DWELLING 

(202)      E    JORDAN    RD.    135    S    Bennett 

St.   1^7^ -story  5-room  dwelling. 
Owner — S.    M.    Yarrow,    4235    35th    Ave., 

Oakland. 
.Architect- None. 
Contractor — W.    G.    Needham,    216    Hen- 

shaw  Bldg.,  Oakland.  $2500 


DWELLING 

(203)  95  ROSS  CIRCLE,  Oakland.  2- 
stcrv   7-room   dwelling. 

Owner — Beckett  &  Wight,  2457  Web- 
ster  St.,    Berkelay. 

Architect — None.  $7900 


DWELLING 

(204)  3323  MAINE  STREET.  Oakland. 
1-story    5-room    dwelling      and      1- 

story    garage. 

Owner — J.  A.  Bell,  1430  40th  Ave.,  Oak- 
land. 

Architect — None.  $3575 


DWELLING 

(2rf)      2233      SIXTY-SIXTH     AVENUE. 

Oakland.    1-story    5-room    dwelling 

and    1 -story   t^arape. 
Owner — J.   G.   Alexander,   1431   46th  Ave 

Oakland. 
Architect — None. 
Contractor — Suburban    Realty    Co.,    1431 

46th  Ave.,  Oakland.  $3150 


SIGN 

(206)      5812  SAN  PABLO  AVE.,  Oakland 

Electric   sign. 
Owner — Golden    Gate    Theatre. 
Architect — None. 
Contractor  —   Brumfield   Electric   Sign 

Co..   802   East   12th   St.,   Oakland. 

$2000 


DWELLING 

(207)      E  MANO.V   ST.   100   S  Mystic   St.. 

Oakland.    1-story    6-room    dwelling. 
Owner — H.  C.  Pfrang,  5659  Ocean  View 

Dr.,  Oakland. 
Architect— None.  $6000 


ALTERATIONS  ETC. 

(208)      1430     FORTY-SIXTH    AVENTJE, 

Oakland.   Alterations  and  additions 
Owner   —   W.    J.   Baker,    2255    Ransome 

Ave..   Oakland. 
Architect — None.  $3000 


ADDITION 

^209)  SE  COR.  FIFTY-FIFTH  AND 
Grove  Sts.,   Oakland.  Addition. 

Owner  —  Chas.  L.  F.  Brenner,  Sacra- 
mento. 

Architect — None. 

Contractor — C.  R.  Squires,  Builders  Ex- 
change,   Oakland.  $3000 


ALTERATIONS 

(210)  570  THIRTY-THIRD  STREET, 
Oakland.  Alterations  to  apart- 
ments. 

Owner— S.  L.  Wakefield,  570  33rd  St., 
Oakland. 

Architect — None.  $1000 


DWELLING. 

(211)       N    JOHNSON    DR..    417    E    ES- 

tate   Drive.      1   S   5-roDm   dwelling. 
Owner — .August    Aguilar. 
Architect — None. 
Contractor — Ware     Durgin,     5335     East 

14th  St.,  Oakland.  $3900 


FOUNDRY. 

(212)  W  ADELINE  ST.,  230  N  30TH 
St       1    S  Foundry. 

Owner — Apex  Bronze  Co.,  Fresno,  Calif. 

-Architect — None. 

Contractor — Edw.  Larmer,  90  Fair- 
view    Ave.,    Piedmont.  $3250 


DWELLING. 

(213)      W  BRIGHTON  AVE..   130   S  EX- 

celsior   Ave.      1    S   5-room   dwelling. 
Owner — Hanson,  Robertson  &  Zumwalt. 

414.")    Broadway,    Oakland. 
Architect — None.  $4500 


DWELLING. 

(214)       S    MONADNOCK    WAY,    100    W 

64th  Ave.      1   S  5-room  dwelling. 
Owner— B.  H.  Smith,  4428  East  14th  St., 

Oakland. 
-Architect — None. 
Contractoh — C.     E.    Hughes,     4428    East 

14th  St.,  Oakland.  $3500 


DWELLING. 

(215)  E  PLEITNER  AVE.,  263  S 
School  St.  1  S  4-room  dwelling 
and   1    S   garage. 

Owner — Manuel      Scares,      3418      School 

Street.    Oakland. 
-Architect — None. 
Ccntractor — F.    J.    Leonardo,    1462    86th 

Ave.,   Oakland.  $3150 

DWELLING. 

(216)  W  107TH  AVE.,  90  S  SUNNY- 
mere  Ave.  1  S  4-room  dwelling 
and  1  S  garage. 

Owner — T.    J.    McCord,    4741    East    14th 

St..    Oakland. 
-Architect — None.  $3000 


DWELLING. 

(217)        E     FRYE     ST.,     573     E     MAPLE 

Ave.      2    S    5-room    dwelling. 
Owner — Geo.   F.  Augenbaugh,   1970   38th 

-Ave.,  Oakland. 
-Architect — None. 
Contractor — C.     M.     Corey,     3080     Frye 

St.,    Oakland.  $3950 


DWELLING. 

(21S)      E  79TH  AVE.,   286  S.  HILLSIDE 

St.     1   S   5-room  dwelling. 
Owner — Lee    Turnmire,    2625    75th   Ave., 

Oakland. 
-Architect — None. 
Contractor — R.    Lytle,    2495    94th    Ave., 

Oakland.  $3000 


DWELLING. 

(219)       -N    E    31ST    ST..    65    W    STUART 

St.      1    S   4-room   dwelling. 
Owner — Robert     Smith.     475  '  25th     St  . 

Oakland. 
-Architect — None.  $3000 


DWELLINGS. 

(220)        3621     AND     3620     HAGEMANN 
Ave.      2    1    S   5-room    dwellings. 

Owner— J.  James  Murphy.   1105  (Claren- 
don   Crescent,    Oakland. 

-Architect — None.  $2900  ea. 


DWELLINGS. 

(221)  3627-33  AND  3626-3632  HAGE- 
mann  Ave.  4  2  1  S  4-room  dwel- 
lings. 

Owner — J.  James  Murphy.  1105  Claren- 
don   Crescent,    Oakland. 

Architect — None.  $2000   ea. 


GARAGE. 

(222)      S  E  14TH  ST.   150  E  29TH  AVE. 

1  S  brick  garage. 
Owner — Chas.   Myers. 
Architect — None. 
Contractor — G.    A.    Scott,    685    23rd    St., 

Oakland.  $12,000 


I 


-APARTMENTS. 

(223)  E  NEWTON  AVE.  ABOUT  200 
ft.  S  of  Wesley  Ave..  Oakland. 
General  construction  2-story  4-apt. 
bldg.  of  4  rooms  each  and  4  gar- 
ages in  basement. 

Owner — Lloyd  A.   Wagner,   1418  Frank- 
lin   St.,   Oakland. 
Architect — Plans    by   contractor. 
Contractor — Harry      C.      Knight,      1418 

Franklin  St.,  Oakland. 
Filed  Jan.  14,  1926.  Dated  Dec.  26,  1925. 
TOTAL  COST,  $17,000 
Bonds,  sureties,  forfeits,  none.  Limit 
75  working  days  from  beginning. 
Plans    and    specifications    filed. 

Note — Permit    reported    Jan.    5,    1926. 

No.   32 

RESIDENCE 

(224)  NO.  1946  YOSEMITE  AVE.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — P.   L.    Crane,   1231     Glen     Ave., 

Berkelej-. 
-Architect — None  |7Ci'0 


RESIDENCE 

(225)  NO.  23U4  EDWARDS  ST.,  Ber- 
keley. One-story  5-room  one 
family   residence. 

Owner — Steadies  &  Ellis.  2208  Grove 
St.,   Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(226)  NO.  472  KENTUCKY  ST.,  Ber- 
keley. Two-story  6-room  1  family 
frame    residence. 

Owner— Berkeley  Bldg.  Co.,  2029  Shat- 
tuck  Ave.,  Berkeley. 

Architect — None.  $3500 


DWELLING 

(227)  E  ONE  HUNDRED  FOURTH 
Avenue  168  S  Birch  St..  Oakland. 
1-story    5-rocm    dwelling. 

Owner — Mrs.   A.   Lahr,    534   Wesley  Ave 

Oakland. 
-Architect — None. 
Contractor    —    Wm.    Lahr,    534    Wesley 

Ave.,  Oakland.  $3000 

DWELLING 

(228)  N  GORDON  ST.  100  W  50th  Ave. 
Oakland.    1-story    4-room    dwelling. 

Owner — R.    E.    Reeves,    1465    Fruitvale 

Ave.,   Oakland. 
Architect — None.  $2000 

DWELLING. 

(229)  2207  E.AST  THIRTY-THIRD  ST. 
Oakland.  1-story  5-room  dwelling 
and  1 -story  garage. 

Owner— C.    W.    Glantz.    1656    83rd    Ave., 

Oakland. 
-Architect — None.  $3650 


DWELLINGS 

(230)  LOTS  27  124  205  MELROSE 
Highlands.  3  1-story  3-room  dwlgs. 

Owner,  C.  P.  Murdock,  Inc.,  1440  Broad- 
way,   Oakland. 

Architect — None.  $1000   each 


STORES 

(231)  W    GRAND    AVE.    53    S    Elwood 
Ave.,   Oakland.   1-story   stores. 

Owner — R.    Perrott,    1514    Euclid    Ave., 

Berkeley. 
-Architect — None.  $5000 

DWELLINGS 

(232)  LOTS     300     248     MERRIEWOOD. 
Oakland.    2    1-stoi  v    .1-r'<om    dwlgs. 

Owner    —    Realty    Syndicate    Co.,    1440 

Broadway.  Oakland. 
Architect — None.  $1000  each 


ADDITION 

(233)  222S  MYRTLE  STREET.  Oak- 
land.  Addition. 

Owner — Imp.  Sign  Co..  2228  Myrtle  St. 
Oakland. 

Architect — None.  $1140 


DWELLINGS 

(234)      E     EIGHTY-FIRST    AVE.     40     80 

S   Holly   St.;   SE  Cor.   81st   Ave.   and 

Holly   St..   Oakland.   3   1-story   4-rm. 

dwellings  and  3   1-story  garages. 
Owner — Marianna    Silva,    Hayward. 
Architect — None. 
Contractor — D.    R.    Hawthorne.   6915    E- 

14th    St.,    Oakland.  $2350   each 


Saturday,    January    23,    1926 


STORES 

(235)  SK  MARKET  ST.  &  FIFTEENTH 
Street,   Oakland.   1-story    tile   stores 

Owner — King   &   Kennedy,    1051   7th   St., 

Oakland. 
Architect — None. 
Contractor — F.     T.     Kennedy,     1051     7th 

St.,    Oakland.  $15,000 

APARTMENTS 

(236)  N  ALC'ATRAZ  AVE.  240  W 
Shattuck  Ave.,  Oakland.  2-story 
35-room  apartments. 

Owner — I^eo    Schwortreich,     314    Build- 
ers   Exchange,   Oakland. 
Architect — None.  $25,000 
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RESIDENCE 

(237)      1216     CARLTON     ST.,     Berkeley. 

1-story    5-room    1-family    residence. 
Owner^Wm.    Windish,   895    61st   Street, 

Oakland. 
Architect — None.      •  $3000 


RESIDENCE 

(238)      1229    GLEN    AVE.,    Berkeley.    1- 
story     4-room     1-family     residence. 
Owner — R.    J.    Scanlan. 
Architect — None. 

Contractor — M.  H.  Easter,  5765  Los  An- 
.     gclcs   St.,    Oakland.  $2500 


RESIDENCE 

(239)      2754    DOHR    ST,     Berkeley.       1- 

story    4-room    1-family    residence. 
Owner— Guindo    Fanello,     978    63rd    St., 

Berkeley. 
,\rchitect — None. 
Contractor   —  C.   Caretto,   2221   8th   St., 

Berkeley.  $3200 


ALTERATIONS 

(240)      201.'-,     WOOLSEY     ST.,    Berkeley. 

.Mterations. 
Owner — Lillian    Wilds,    Walnut    Creek, 
-Architect — None. 
Contractor — L.    A.    Roberts,    2015    Wool- 

sey    St.,    Berkeley.  $3150 


RESIDENCE 

(241)      1225    MASONIC    AVE.,    Berkeley. 

1-story    5-room    1-family    residence. 
Owner— C.    S.    Barnard.    900    Oxford    St., 

Berkeley. 
Architect— None.  $2800 


RESIDENCE 

(242)      1437    ASHBY      AVE.,  Berkeley. 

1-story    5-room    1-family  residence. 

Owner — Walter   Hufschmidt,  89      Nova 

Drive,    Piedmont. 

Architect — None.  $3500 


DWELLING 

(243)  3356  WALNUT  AVENUE,  Oak- 
land.   1 -story    5-room   dwelling. 

Owner — E.  M.  Frazier,  3045  60th  Ave., 
Oakland. 

.\rchitect — None. 

Contractor — W.  E.  &  E.  M.  Frazier  3045 
60th  Ave..  Oakland.  $3000 


ADDITION 

(244)      1115   BRUSH   STREET,   Oakland. 

Addition. 
Owner — R.  O.  Gray. 
.-\rch:'ect — None. 
Contractor— K.    Shaw.  $1000 


STORES 

(245)  W  PARK  BLVD.  217  S  Welling- 
ton  St.,   Oakland.    1-story  stores. 

Owner-— H.    P.    Fisher,    Syndicate    Bldg., 

Oakland. 
Architect — None.  $5500 

STORES 

(246)  W    PARK   BLVD.    70   S   Welling- 
ton  St.,  Oakland.   1-story  stores. 

Owner — H.    P.    Fisher,    Syndicate   Bldg., 

Oakland. 
Architect — None.  $6000 

SERVICE  STATION 

(247 >      SE    COR.      P.^RK      BLVD.      AND 
'.--7th  Ave.,   Oakland.    1-story  steel   ser- 
vice  station. 
Owner — T.   R.  More. 
Architect — None.  $1000 


DWELLING 

(248)      W     TWE;NTY-SIXTH     AVE.     236 

S    F   othill    Blvd.,    Oakland.    1-story 

5-room    dwelling. 
Owner — C.     A.     Rogers,     3532     Kingsley 

Ave.,    Oakland. 
Architect — None. 
Contractor    —    Rogers    &    Rogers,    3901 

Foothill   Blvd.,   Oakland.  $3600 


DWELLING 

(249)  W     EIGHTY-SECOND     AVE. 
S    Holly     St.,    Oakland.     1-story     5- 
room  dwelling. 

Owner— Dalton    &    Codding.    2017     15th 

St.,    Oakland. 
Architect— None.  $300" 

RESIDENCE  ,     . 

(250)  .\'0.  1530  BLAKE  ST.,  Berkeley. 
One-story  5-rooir!  1  family  resi- 
dence „    , 

Ov\ner— H.  V.  Clark,  2530  38th  St.,  Oak- 
land. 
Architect — None.  $3000 

RESIDENC  E 

(251)  NO.  1706  CHESTNUT  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— H.   W.    McCausland,    1304    Park- 
er St.,  Berkeley.  ,,-rn 
Architect — None.  $d4U0 

RESIDENCE  ^.„      „      ,     , 

(252)  NO.  2118  NINTH  ST.,  Berkeley. 
One-story  4-rooiii  1  family  resi- 
dence. „, 

Owner— M.    A.    Lucas,      1224      Channing 

Way,  Berkeley 
Architect^None.  *luOU 

RESIDENCE  ,.,^      ^ 

(253)  NO.  1411-  CORNELL  A\  L.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — G.     Owens,     1133     Hupliins     Si, 

Berkeley.  j.    r     , 

Architect^None.  »4a(JU 

RESIDENCE  ^      ,     , 

(2.-.4)  NO.  2431  VALLEY  ST.,  Bcrkcloy 
One-story    5-room    1      family     rcsi- 

Owner— C.  A.  Shipmand,  3131  60th  Ave., 

Oakland.  ,i-f>n 

Architect — None.  $2oU0 

DWELLINGS 

(255)    1131-35-39   SIXTY-SECOND    AVE. 

Oakland.        Three      l-story      3-room 

dwellings    and    garages. 
Owner— Jaikson   &    \'is,   924   105th  Ave.. 

Oakland. 
.Vrchiiect — None.  Each   $1850 


WAREHOUSE 

(256)  NE  COR.  FORTY-SEVENTH 
Ave.  and  W.  P.  R.  R.,  Oakland.  1- 
story    warehouse. 

Ow-rier — Acme    Gravel    Co.,    San    Fran- 
cisco. 
Architect — None 

Contractor— R.  W.  Littlefield,  357  12th 
St.,  Oakland.  $3000 

DWELLING 

(257)  3257  KANSAS  ST.,  Oakland.  1- 
story    4-rooni    dwelling   and    garaa- 

Owner — F.  S.  Taylor.  1622  Harrison  St., 

Oakland. 
Architect — None.  $3150 


(258)  149.  145  MOSS  AVE.  and  532 
Fairmont,  Oakland.  Three  1-story 
5-room    dwellings. 

Owner — E.  H.  More,  2775  E-12th  St., 
Oakland. 

Architect — None.  Each    $3500 


DWELLING 

(259)      962    SUNNYHILL   RD  .    Oakland. 

2-story    7-room    dwelling. 
Owner  —  Mrs.    Caillon    A.    Osgood,    554 

Merritt   Ave.,   Oakland. 
Architect — None. 
Contractor — John   Norris.   2023   Oakland 

Ave.,    Piedmont.  $8750 


1- 


D  WELLING 

(2oU)  t)305     HERZOG,     Oakland 

story    4-room    dwelling. 
Owner  —  M.    Venzke,    63u7    Herzog    St., 

Oakland. 
-Architect — None. 
Conti  actor — Sage  &   Downs,   1638-A  Al- 

catraz   Ave..    Oakland.  $20u0 


DWELLING 

(201)        2200     FIFTY-SEVENTH     AVE., 

Oakland.      1-stoiy   5-room   dwlg. 
Owner — l'      F.    Lodge,     2201     57th    Ave. 

Oakland. 
Architect — None.  $4000 

DWELLING 

(2(12)       AV    -VU.MOUR    DR.    600    N    Idle- 
wild   Dr.,   Oakland.      1 -story   4-room 
dwelling  and  garage- 
Owner— R.    L.    Buttner,    1658    10th    St., 

Oakland- 
Architect — None. 
Contractor — Robert   Wilson.  $3625 


PUMP  HOUSE 

(203)       MOUaTAIN     BLVD.     and     State 

Rifle   Range,  Oakland.    1-story  con- 

ciete  pump   house. 
Ownei> — East   Bay    Water   Co.,   512    16lh 

St.,  Oakland. 
Architect — None 

Contractor — Bates   &   Borland,   Oakland 

$2500 


APARTMENTS 

(264)  .V   SUNNYSLOPE   AVE.   300   W 

Grand  Ave..  Oakland.  2-story  12- 
room  apartments. 

Owner — Scherman  &  Sllverstein,  Oak- 
land. 

Architect — None. 

Contractor  —  W.  Speiock,  420  Wayne 
Ave.,    Oakland.  $9500 


STATIONS 

(265)      NO.     2147    SAN       PABLO       AVE, 

Berkeley.      Service   station   and   one 

gas  service  station. 
Owner — Dawson,   San    Leandro. 
Architect — None. 
Contractor — Oakland     Steel     Bldg.     Co., 

396  Lakeshore  Ave.,  Oakland- 

$3000 

RESIDENCE 

f266)      NO       1510      CEDAR      ST.,      Ber- 

keley         One-story       5-room       one 

family   residence. 
Owner- J.   F    Hubbard,    1524      Ada     Si 

Berkeley.  ' 

.Architect — None.  $2750 

APARTMENTS.  ~ 

(267)  2401  TO  2405  14TH  AVE-,  Oak- 
land. 2-story  12-room  apartments 
and   garage. 

Owner— Otto     Rinkert,     4020     Lusk     St 
Oakland. 

Architect — None. 


$8100 

ALTERATIO.XS. 

(268)  6602  TELEGRAPH  AVE..  Oak- 
land.      Alterations   and   additions. 

Owner— Mrs.     Lillian     M.     White      1517 

Walnut  St..  Berkeley. 
Architect — .None. 
Contractor— Chas.     C.     Williams,     152* 

Franklin    St..   Oakland.  $3000 

(269)  121  FOREST  PARK.  IDLEWILD 
Dr.,  Oakland.     1-story  garage. 

Owner — F.    D.    Brenton,    Hayward 

-Architect — None. 

Contractor — E.   Rose,   Hayward.       $1000 

DWELLI.NG. 

(270)  4482  MONTGOMERY  ST.,  Oak- 
land.      1-story  5-room  dwelling 

Owner — H.    Hopkins,    44S2    Montgomery 

St..   Oakland. 
-Architect — None.  $3000 

ALTERATIONS. 

(271)  227S  E  14TH  ST.,  OAKLAND. 
Alterations. 

Owner — Robinson  &   Son. 
Architect — None. 

Contract<>r — F.  T.  Kennedv.  1051  7th  St. 
Oakland.  $1750 

(272)  E  57TH  AVE  50  AND  100  S 
Camden.;  Oakland.  2  1-story  5- 
room   dwellings  and   garages. 

Owner— M.    P.    Brasch,     386"^     17th    St. 

(Oakland. 
.Aicliitect — None.  $8500 


DWELLING. 

(273)  6905  HALLIDAY  ST.,  Oakland. 
1-story  4-roora  dwelling  and  gar- 
age. 

Owner— Wm,  Wolfe,   12S   13th   St..   Oak- 
land. 
Architect — None.  $2125 

ALTERATIONS. 

(274)  4544  E  14TH  ST..  OAKLAND. 
-Alterations  and  addition. 

Owner — Jas.     Robertson,     1514     Boston 

Ave.,  Alameda. 
-Architect — None. 
Contractor— Jas.       Allan,       7S30      Alder 

St.,   Oakland-  $3000 


AVE.      50      S 
3-room   dwel- 


DWELLING- 

(275)  E  EDGEMORE 
Sunnymere.  1-story 
ling. 

Owner— P-   R.    Ewlng.    9920   B  St..  Oak- 
land. 

-Architect — None.  $1000 


DAVELLING. 

(276)        S    MILLSMONT     AVE..     125     B 
Delmont.     1-story  3-room  dwelling 
Owner — C.  V.   Martin,   9011   95th  Ave. 
Architect — None.  $1000 
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DWELLINGS. 

(277)  N  DELMONT  85  228  AND  438  E 
Nairobi  and  N  Delmont,  379  324  W 
Millsmont,  Oakland.  5  1-story  3- 
room   dwelling's. 

Owner — California  Subdivision  Co.,  315 
14th   St.,   Oakland. 

Architect — None. 

Contractor — D.  Young,  Lot  162  Mills- 
mont, Oakland.  $5000 

DWELLING.                                               ,„  ^ 

(278)  S  CASTERLINE  RD.,  150  W 
Waterhouse,  Oakland.  1-story  4- 
room  dwelling. 

Own©r — Margaret         Leithman,         3703 

Fruitvale,    Oakland. 
Architect — None.  ^ 

Contractor— J.  Leithman.  C703  Fruit- 
vale,  Oakland.  $2500 

ALTERATIONS.  __  ,  ^,^ 

(279)  1918  BROADWAY,  OAKLAND. 
Alterations. 

Owner — Ezell    Phebus    Co.,    Oakland. 
Architect — None. 

Contractor — Oak  Knoll  Construction 
Co.,  1918  Broadway,  Oakland.  $1000 

DWELLING.  „    „    ^^^^^ 

(280)  E  DELMONT  AVE.,  90  S  SUN- 
nymere,  Oakland.  1-story  3-room 
dwelling.  ^     ,     _ 

Owner — T.    A.    Mason,    R.    F.    D.    1.    Box 

716,    Oakland. 
Architect — None.  $1000 

ADDITION.  ^..,,  »vTT^ 

(281)  3807  HOPKINS  ST.,  OAKLAND. 
Addition. 

Owner — J.    Monahan. 
Architect — None. 

Contractor— J.  B.  Petersen,  4021  Agua 
Vista,  Oakland.  $1000 

SERVICE    STATION.                           _  ^,_ 

(282)  S  E  COR.  PARK  BLVD  AND 
7th  Ave.,  Oakland.  1-story  steel 
service    station. 

Owner — F.  R.  More,  7th  Ave.  and  Park 

Blvd.,    Oakland. 
Architect — None.  S1800 

APARTMENTS. 

(283)  522-24-26-28  FAIRMONT  AVE.. 
Oakland.  2-story  16-room  apart- 
ments and  garage. 

Owner— E.    H.    Moore,    2775    E    12th    St., 

Oakland.  t-io  Ann 

Architect — None.  $l^,4UU 

RECORDED— ALAMEDA—    B    V 

ST^^SUNNYHILLS  RD  BET  ROSE- 
mont  and  Grosvenar,  Oakland. 
Lot  30  blk  11  Lakeshore  Highlands 
Tract.  General  construction  2- 
story  frame  dwelling. 
Owner — Carlton    A.    Osgood,     554    Mer- 

ritt  Ave.,   Oakland. 
Architect — tNfone.  _ 

Contractor— John      Norris.      2023      Oak- 
land  Ave..    Piedmont.  .,,    .aoc 
Filed  Jan.   19.  1926.  Dated  Jan.  15,  1926. 

When    frame    is    up ^o /o 

When  plaster  and  stucco  is  com- 
pleted      "iOTo 

When    completed    25% 

usual  35  days  ■  ■ -^^'^^i:-^^^;^; ^^^ 
Bond,  sureties,  none;  forfeit  $5  per 
day,  limit  125  working  days  from  date. 
Plans   and    specifications   filed. 

RESIDENCE  „      ,     ,  i 

(285)  15  FLORIDA  AVE.,  Berkeley.  1- 
story    6-room    1-family    residence. 

Owner— Berkeley   Bldg.   Co.,    2029    Shat- 

tuck   Ave..    Berkeley. 
Architect— None.  $d&uu 

RESIDENCE  „      ,     ,  ,    „.„ 

(286)  1567  ROSE  ST.,  Berkeley.  1-sto. 
5-room    1-family    residence. 

Owner- P.  E.  Marquis,   1023  Oxford  St.. 

Berkeley.  .onnn 

Architect— None^ $3000 

RESIDENCE  „      ,     ,  o 

(287)  2011-13  ROSE  ST.,  Berkeley.  2- 
story  6-room  2-family  residence 
(^Pl3.st  er ) 

Owner— Geo.  Williams.  Henry  St..  Oak- 
land. 
Architect — None. 

Contractor— Martin     Benson     3735     La- 
guna  St..  Oakland^ 15000 

^288)^^514  CEDAR  ST.,  Berkeley.  1- 
story    5-room    1-family   residence 

Owner— J.  F.  Hubbard,  1524  Ada  St.. 
Berkeley.  .97^0 

Architect— None.  ^iiov 


RESIDENCE 

(289)  241  OAKMONT  AVE.,  Piedmont. 
1-story  6-room  frame  residence 
and  garage. 

Owner — Morgensen  Bro^.,  5664  Broad- 
way,   Oakland. 

Architect — None.  $6000 


GARAGE   ETC 

(290)  516  UNION  AVE.,  Piedmont,  ga- 
rage  and   servants'    quarters. 

Owner. — C.    L.    Best,    San    Leandro. 

Architect — M.  I.  Diggs,  1628  Telegraph 
Ave.,    Oakland. 

Contractor — Fred  Strang  703  Syndicate 
Bldg.,  Oakland.  $3500 


RESIDENCE 

(2yl)  1101  RANLEIGH  WAY.  Pied- 
mont. 2-story  6-room  frame  resi- 
dence   and   garage. 

Owner — Edw.  Shearer,  402  37th  Street, 
Oakland. 

Architect— H.   H.   Mitchell.  $5500 

DWELLING 

(292)      541   PACIFIC  AVE.,  Alameda.   1- 

story    5r-com    dwelling    (rustic). 
Owner— Mis.    H.    F.    Strebe.    541    Pacific 

Ave.,    Alameda. 
Architect — None. 
Contractor— D.    R.    Strebe,    541    Pacific 

Ave.,  Alameda.  $3000 


DWELLING 

(293)  1705  ST.  CHARLES  ST,  Alameda 
1-siory  4-room  dwelling  (cement 
plaster  finish).  _ 

Owner— L.  D.  Richards,  1614  Bay  St., 
Alameda. 

Architect — None.  $2000 


BUNGALOW  .,      •    ^ 

(294)  3272  THOMPSON  AVE.  Alameda 
1-story  6-room  bungalow  (cement 
plaster   finish). 

Owner   —    Samuel   Lee,    1500    Versailles 

Ave.,   Alameda. 
Architect — None.  $4000 

DWELLING  „       ., 

(295)  2136  CENTRAL  AVE.,  Alameda 
1-story  4-room  dwelling  (stucco 
finish).  „,„,     _, 

Owner — Marie  C.  Becanne,  2136  Cen- 
tral  Ave..   Alameda. 

Designer    &    Contractor— M.      F.  Fish. 

1333   Fountain   St.,  Alameda.  $3500 


ALTERATIONS 

(296)  1100    MORTON   ST..   Alameda. 
Alterations.  ^     ,.      ^        o.» 

Owner — X.   De  Pichon.   1100  Morton  St.. 

Alameda. 
Architect — None.  ,„,„    .,         /■„ 

Contractor— V.  E.  Throp.  1718  Alameda 

Ave.,    Alameda.  $1^00 

(297)  E  SEVENTY-NINTH  AVE.  550 
N  Hillside  St.,  Oakland.  1-story 
5-room   dwelling. 

owner— John  M.  Hocker,  2406  27th  Ave. 

Oakland  toiAn 

Architect — None.  $oiuu 


FLATS 

(298)  E  VICKSBURG  AVE.  140  S 
Foothill  Blvd.,  Oakland.  2-story 
12   room  flats. 

Owner— Peter    C.    Thorup,    1924    Vicks- 

burg   St.,    Oakland. 
Architect — None.  $8000 

DWELLING  ,^_     „ 

(299)  OAK  GROVE  DRIVE,  Forest 
Park,  Oakland.  1-story  5-room 
dwelling. 

Owner— J.  B.  Shook,  3256  Delaware  St., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(300)  915  SUNNYHILLS  ROAD,  Oak- 
land.      2-story    8-room    dwelling. 

Owner — K.  S  Frederickson,  1512  Ham- 
pel  St.,  Oakland. 

Architect— None.  $6000 


DWELLING 

(301)  2601  SEVENTY-SIXTH  AVE., 
Oakland.      1-story   6-room   dwlg. 

Owner— J.  C.  McAren,  2607  76th  Ave., 
Oakland. 

Architect — None. 

Contractor— W.  W.  Griffen,  844  Arling- 
ton  Ave.,   Oakland.  $3300 


DWELLING 

(302)  1030     SIXTY-EIGHTH     AVE., 

Oakland.      1-story   4-room   dwlg. 
Owner— Effle    M     Cay,    1036    68th    Ave., 

Oakland. 
Architect — None.  $2750 


DWELLING 

(303)      4828   GORDON  ST.,  Oakland.     1- 

story    4-room    dwelling. 
Owner  —  C.    ToUefsen,    1352    Seminary 

Ave.,   Oakland. 
Architect — None.  $2600 


DWELLINGS 

(304)  N     LOCKWOOD     ST.     60-95     E 

78th    Ave.,    Oakland.      Two    1-story 

5-room   dwellings   and   two    1-story 

garages. 
Owner  —  E.     Johnson,    223     Greenbank 

Ave.,    Oakland. 
Architect — None. 
Contractor    —    L.    Johnson    &    Son,    223 

Greenbank    Ave.,    Oakland 

Each   $3100 


DWELLING 

(305)       W    SIXTY-FIRST    AVE.,    172    N 

Camden    St.,    Oakland.      1-story    5- 

room  dwelling.  • 
Owner — Cobb    &    Huffman,    825    Fallon 

St.,    Oakland. 
Architect — None.  $3500 


ADDITION 

(306)  1021     EIGHTY-THIRD     AVE., 

Oakland.     Addition. 
Owner — Manuel     Gonsalves,     1021     83r-J 

Ave.,   Oakland. 
Architect — None.  $1500 


DWELLING 

(307)  E  PATTERSON  ST.  100  S  Wis- 
consin St.,  Oakland.  1-story  3- 
room  dwelling. 

Owner — P.  H  Petersen,  3661  39th  Ave., 
Oakland. 

Architect — None. 

Contractor — John  DeNeef,  3823  McGee 
Ave.,  Oakland.  $1200 


DWELLING 

(308)      N  FAVOR  ST.  470  W  73RD  Ave. 

Oakland.      1-story   4-room    dwlg.    & 

1-story    garage. 
Owner  —  F.    R.    Camacho,    7012    Favor 

St.,  Oakland. 
Architect — None. 
Contractor — A.    E.    Waldman,    437    45th 

St.,    Oakland.  $2150 


DWELLING 

(309)      N   WELD    ST     200    E    Grant    St., 

Oakland.      1-story    4-room    dwlg.    & 

1-story  garage. 
Owner — F.   R.  Comacho,   7012  Favor  St., 

Oakland. 
Architect — None. 
Contractor — A.    E.    Waldman,    437    45th 

St.,  Oakland.  $2100 


(310)  N  THIRTY-NINTH  ST.  621  E 
Grove  St.,  Oakland.  1-story  10- 
room   5-family  dwelling. 

Owner — M.  Liss,  First  National  Bank 
Bldg.,    Oakland. 

Architect— None  $6000 


(311)  N  NORTH  ST.  250  W  Telegraph 
Ave.,  Oakland.  1-story  5-room 
dwelling  and  1-story  garage. 

Owner— Geo.  P.  Madsen,  568  29th  St., 
Oakland. 

Architect — None. 

Contractor  —  S.  O.  Allison,  1706  68th 
Ave.,    Oakland.  $4125 


ALTERATIONS 

(312)     2920  EAST  SEVENTEENTH  ST., 

Oakland.      Alterations. 
Owner— W.    L.     Williams,     2918    E-17th 

St.,  Oakland 
Architect — None. 
Contractor — L.    E.    VanNess,    4920    Park 

Blvd.,  Oakland.  $1000 


DWELLING 

(313)  NE  COR.  SIXTY-THIRD  and 
San  Pablo  Ave.,  Oakland.  1-story 
5-room  dwelling  and  store. 

Owner    —    Lee    Grazier,    1096    63rd    St., 

Oakland. 
Architect— None.  $2500 

DWELLING 

(314)  N  MONTANA  ST.  40  E  Adell 
Court,  Oakland.  1-story  6-room 
dwelling. 

Owner — Geo.    Rittenhouse. 
Architect — None. 

Contractor — Long  &  Hudson,  2004  Hop- 
kins St  ,  Oakland.  $3700 


ALTERATIONS 

(315)  878,  880  NINETEENTH  ST.,  Oak- 
land.     Alterations. 

Owner — H.  W.  Haler,  382  17th  St.,  Oak- 
land. 

Architect— None.  $1000 
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DWELLING  ,,„ 

(316)         2678    SEVENTY-NINTH    AVE., 

Oakland.      1-story    3-room   dwig. 
Qyvner — Oscar   Soderberg,   Oakland. 
Architect — None.  „„,„,. 

Contractor — K.    A.    Johanson,    2429    13th 

Ave.,    Oakland.  $1650 


DWELLING 

(317)  S  DIANA  AVE.  250  E  Juno, 
Oakland.       1-story    3-room    dwlg 

Owner— C.    N.    Huddle,    7703    Ney    Ave, 

Oakland. 
Architect — None. 
Contractor— J.    E.    Bickford,    7703    Ney 

Ave.,  Oakland.  $1000 

DWELLING 

(318)  1269  SIXTIETH  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — E.    O.    Griffiths,    1246    61st   Ave., 

Oakland. 
Architect — None.  $2900 


APARTMENTS 

(319)  W  WESLEY  AVE.  200  N  Cap- 
ital Ave  ,  Oakland.  3-story  18  rm. 
apartments. 

Owner — Maud    Mayes    and    Alma   Bank- 
head,   561.5   Beaudry,   San   Leandro. 
Architect — None.  $1^,000 

REPORTS — 
DWELLING. 

(320)  N  W  LINE  21ST  AVE.  77.50  FT. 
N  E  of  E  21st  St.,  thence  N  E  50 
ft.  N  W  1021/2  ft  S  W  50  ft  S  E 
1021/2  ft  to  beg.,  Oakland.  General 
construction  6-room  rustic  dwel- 
ling and   garage. 

Owner — J.  L.  and  Katie  McKenzie,  1954 

E.    21st   St.,   Oakland. 
Architect — None. 
Contractor — Jos.      Flittner,      1700      35th 

Ave..  Oakland. 
Dated  Jan.   19;   1926.  Filed  Jan.   13',   1926. 

When     frame     is  '  up $1125 

First    coat    of    plaster.'. $1125 

When    completed    $1125 

Usual    35    days     ■.$1125 

-  TOTAL  COST,  $4500 
rtond,  sureties,  forfeit,  none."  Lirriit  90 
working  days  from  Jan.  18,  1926.  Plans 
and   specifications   filed. 


BUNGALOWS. 

(321)       S     BLAKE     ST    W    OF    GROVE 
St.,     Berkeley.       General     construc- 
tion    4     1-story    frame    bungalows 
and    1    garage    building. 
Owners — John      T       and      Elizabeth      C. 
Siegrist,    1805    Blake    St..    Berkeley. 
Architect — T.   R.   Siegrist. 
Contractor — V.    Matkala    and    E.    Lam- 
pela,    co-partners,    5825    Racine    St., 
Oakland. 
Dated  Jan.   20.  1926.  Filed  Jan.  11.  1926. 
When    floor    joists    are    placed  ..  $1 61 4 

When    ready    for   plaster $1612 

When     plastered     $1612 

When    completed     $1612 

Usual   35   days    $2150 

TOTAL  COST,  $8600 
Bonds,  sureties,  forfeits,  none.  Limit 
98  days  from  date.  Plans  and  specifi- 
cations  filed. 


PE^IIDENCE. 

(322)        N     W     COR     PIEDMONT     AVT. 
and    Forest    St..    Berkeley.      General 
constructon      2-story      frame      and 
plaster    residence. 
Owner — Fayetta   H.    Philip.   Oakland. 
Architect — Edward      J.      Rymmes,      1325 
First      National     Bank     Bldg.,     San 
F)  ancisco. 
Tont'-actor — Alex.  C.  Wieben,  839  Rose- 

mnnt   Rd..   Oakland. 
Datpd  Jan.  20.   1926.   Filed  Jan.  16,   1926. 

When    roof   is   on    $3262.50 

"<^'hrn     pla.=!tpred     $3262.50 

Wh<-n   completed    $3262.50 

Usual    35    days    Balance 

TOTAL  COST.  $13050 
T^'ird  sureties,  forfeit,  none.  Limit  115 
('"vs  fr-m  sifrning  contract.  Plans  and 
:  pecii'icatinns   filed. 


COMPLIiTION    NOTICES 


II.AMKTJA    COUNTY 


recorded  Accep'ted 

.1,,,,     14     in2fi— LOT    18    AND   S   E    7.22 

ft  lot  19  blk  H   (Patter  Addition  to 

VjiUev      View),      Oakland.        C.      W. 

Weber  and   O.   C.   Mitchell   to  whom 

it   may   concern    Jan.    12,    1926 

Jan       M       1926—3320     FLORIDA     ST., 
.Oakland.     F.   A.   Marshall    to   A-  W. 
Schneck    Jan.  12,  1926 


Jan.    14,   1926— S  W  SANTA   FE  AVE. 

and    Camelia    St.,    Berkeley.      Maud 

L.  Mayes  to  G.  Granberg.  Jan.  12,  1926 

Jan.   14,  1926—2675  76TH  AVE.,  OAK- 

land.      William    Klaes    to    whom    it 

may    concern    Jan.    14,    1926 

.Ian.  14,  1926— LOT  42  AND  W  12% 
ft  lot  41,  blk  2  (Solano  Avenue 
Terrace),  Berkeley.  R.  D.  Felt  to 
whom  it  may  concern  ..Jan.  13,  1926 
Jan  14,  1926— E  KEY  ROUTE  BLVD 
about  535  ft  S  of  Marin  Ave.,  Al- 
bany.    Jesse  Timson  to  Snyder  and 

Bixler    Jan.    9.    1926 

Jan.  12,  1926— PARCEL  1  LOT  12 
(Avenue  Terrace),  parcel  2,  lot  D 
(Unit  No.  2  Avenue  Terrace),  Oak- 
land.    Paul  Romak  to  whom  it  may 

concern    Jan.    12,   1926 

Jan.  12,  1926— LOTS  3,  4,  5,  6  IN 
partition  map  Mulrooney  vs.  Glaze, 
Oakland.       Fred    Finch     Orphanage 

to  E.  T.  Leiter  &  Son Jan.  7,  1926 

Jan.  12,  1926— LOTS  3.  4,  5,  6  in 
(Partition  map  Mulrooney  vs. 
Glaze).  Oakland.  Fred  Finch  Or- 
phanage to  R.  E.  Kenyon.  Jan.  7,  1926 
Jan.  12,  1926— LOT  187  (Unit  .No.  2 
Avenue  Terrace),  Oakland.  Peter 
Madsen  to  E.  Jensen  ....Jan.  11,  1926 
Jan.  12,  1926—228  KENILWORTH, 
San    Leandro.      Cummins    &    White 

to   Oakland   Home   Builders   Co 

Jan.    12,    1926 

Jan!  '13,   1926— NO    320   SAN   CARLOS, 

Piedmont.      L.   H.    Covey   and   K.    K. 

Jensen   to  Covey  &  Rose.  Jan.  12.  1926 

Jan.    13,    1926— LOT    24    BEK    C    (Map 

Jan.    13,    1926— LOT    24    BLK    C    (Map 

liam    H     Wyckoff    to    Deming    and 

Pickereil    Jan.   5.   1926 

Jan.  13.  1926—313  BROADMOOR 
Blvd.,  San  Leandro.  O.  Waage  to 
whom  it  may  concern ..  Jan.  13.  1926 
Jan.  13,  1926—1166  TRESTLE  GLEN 
Road.  Oakland.  Harold  S.  Rubidge 
to  whom  it  mav  concern  Jan.  13.  1926 
Jan.  13,  1926—^181-8  SAN  PABLO  AVE., 
Berkeley.      Ralph    Hilscher    to    Ben 

F     Slsson  •: •..■.;....  .Jan.   9,    1926 

Jan.     13.     1926— 1251-1 2.';5     CORNELL   • 
'Ave..    Berkeley.   •  C:' W".    Griffith    to 
whom    it    may   concern ..  Jan.    12.    1926 
Jan     13.    1926-643   HILLSBOUGH    ST., 
Onkland.       Lawrence    Grandona    to 

Charles  Ungaretti   Jan 

Jan.     13,     1926—928     BLENHEIM     ST.. 

Oakland.         Dennis       Vaughan       to 

whom  it  may  concern  .  .  .  .Jan.  12.  1926 

Ja-v     13.     1926—287     41ST     ST..     OAK- 

land.       Dicran     Sahakian     to    A.    J. 

Yerrick    Jan.   11.    1926 

Jan.  14.  1926 — LOT  117  (Map  of  For- 
estland).  Oakland.  Joanna  Brandes 
Yeater    to   whom    it    may   concern.. 

Jan.  2.  1926 

Jan  15  1026 — 136')  MORTIMORE 
Road.  Oakland.  Henry  E.  Tweed 
to    National    Builders    of   California 

Jan.    14.    1926 

Tan  'ir,  1926— S  W  25  FT  LOT  48 
and  N  E  15  ft  lot  49  (Brf^admoor 
Terrace).  Oakland.  Karl  Trinpell 
to  whom  it  mav  concern.  Jan.  11.  1926 
Jan.  15.  1926— LOTS  3,  4.  5,  6,  (Ptn 
map  Mulrooney  vs.  Glaze),  Oak- 
land       Fred     Finch     Orphanage     to 

Scott  Co Jan    5.   1926 

Jan.  15.  1926 — FOLCER  AVE..  Berke- 
lev.      Southern   Pacific   Co.   to  Wor- 

den   and   Forsythe    Jan.   13.   1926 

Jan.  15,  1926— N  ^A  LOT  5  (SHARON 
T'^rrace).  Piedmont.     Atlee  F.  Hunt 

to    Geo.    Windsor    Jan.    15.    1926 

Jan.  15,  1926— PTN  LOT  8  BLK  B 
(Revised  map  of  Oak  Tree  Farm 
Tract).  Oakland.  Clesson  A.  Rogers 
to  Rogers  and  Rogers.. Jan.  13.  1926 
Jan.  16,  1926— NO.  1265  ST.  CHARLES 
St.       Alameda.       A     M     Garland     to 

Vernor  E  Thorn Jan.  7.   1926 

Jan.  16.  1926— NO.  714  GRAND  ST.. 
Alameda.  M  Irene  and  Inez  C 
Smith  to  Vernor  E  Thorp. Jan.  12.  '26 
Jan.  16.  1926— LOT  22  and  N  18  Lot 
21  Blk  4  Revised  Map  of  Han  Pablo 
Ave  Villa  Tract,  Emciyville.  Jose- 
phine M  Feret  to  E  Feret.  .Jan.  7,  '26 
Jan.  16.  1926- LOT  25  BLK  10  Map 
Bprkelev  Heights.  Berkeley.  How- 
ard W  Davis  to  whom  it  may  con- 
cern  Jan.     14.     1926 

Jan.l  1R  1926 — PTN  LOTS  24.  25.  26  & 
27  Blk  72  Map  Northern  Addition 
to  Town  of  Brooklvn.  Oakland. 
Helen  W  Jackson  to  I.,  R  Vernon.  . 

Tan.    15.    1926 

Jan  16  1926— NW  NINETEENTH  AV 
a.-.  SW  E-23rd  St.  RAV  35  NW  90 
NE  35  SE  90  to  beg.  Oakland. 
Helen  W  Jackson  to  L  R  Vernon.. 

.; .;. Jan.    15.    1926 

Jan.   16,  1926— LOT  13   BLK     5,     Map 


Mathews   Tract.     Berkeley.       G     F 
P"'aragher  to  whom  it  may  concern 

Jan.    16,    1926 

Jan.  18,  1926— LOT  12  BLK  A  (Edge- 
mont  Tract),  Piedmont.  Marian 
Zimmerman  and  F.  Zimmerman  to 
Harvey  S.  Thompson.  ..  .Jan.  18,  1926 
Jan.  18,  1926—2007  MONTANA  ST., 
Oakland.  James  L.  Leeper  to  whom 

it    may    concern Jan.    18,    1926 

Jan.  18,  1926—716  COLUSA  AVE., 
Berkeley.     Frances  P.  Hill  to  whom 

it    may    concern Jan.    14,    1926 

Jan.  18,  1926— LOT  25  AND  E  %  LOT 
26  blk  14  (map  of  Solano  Avenue 
Terrace),  Berkeley.  Lula  M.  Camp- 
bell   to    Arthur    L.    Campbell 

Jan.    16,    1926 

Jan.  18,  1926— LOT  42  AND  N  W  12% 
ft  lot  41  blk  18  (Chevrolet  Park), 
Oakland.      John   A.    Lidell   to   whom 

it  may  concern Jan.  18,  1926 

Jan.  18,  1926—1139  61ST  AVE..  Oak- 
land.    F.  E.  Adams  to  whom  it  may 

concern    Jan.   18,  1926 

Jan  18,  1926—3885  WHITTLE  AVE.. 
Oakland.     Alice  V.  Lawson   to  Carl 

C.    Lassen Jan.    18,    1926 

Jan.  18,  1926—3879  WHITTLE  AVE.. 
Oakland.     Alice  V.  Lawson   to  Carl 

C.  Lassen    Jan.   18,   1926 

Jan.  18,  1926 — 4327  FLEMING  AVE.. 
Oakland.  Walter  S.  Johnson  to 
whom  it  may  concern ...  .Jan.  8,  1926 
Jan.  18.  1926—4321  FI.EMING  AVE.. 
Oakland.  Walter  S.  Johnson  to 
whom  it  may  concern  ....  Jan.  15,  1926 
Jan.  18,  1926—1106-1114  88TH  AVE., 
Oakland.     A.  J.  Michaelson  to  C.  W. 

Griffith    Jan.  16.  1926 

Jan.  19,  1926— NO.  2683  SHASTA  RD 
Berkeley.      Richard    M   Neustadt   to 

J   V   Short Jan.    12,    1926 

Jan.  19,  1926— LOTS  10,  11  and  26  Blk 
93,  Kellersberger's  Map  of  Oak- 
land. Marshall  &  Burks  to  Mar- 
shall   &    Burks Jan.    5.    1926 

Jan  19,  1926— LOT  26  BLK  F,  Hop- 
kins Terrace  No.  3,  Berkeley.  Pedro  . 

Saiz  to  C  C  Lewis Jan.   15,  1926 

Jan.  19,   19'26— LOT  12  BLK  21,  Math- 
ews  Tract,   Berkeley.     H   V  Clarke  . 
to  whom   it  may  concern. Jan.  2,   1926 
Jan.     19,      1926— NO.     1226     DWIGHT 
Way,    Berkeley       Ruth      Ayers      to 
whom    it   may   concern .  .Jan.    15,    1926 
Jan.    19,    1926 — LOT    11    Ward    Tract, 
Oakland.      W    R    Zumwalt    to    Han- 
sen,    Robertson     &     Zumwiilt 

Jan.    15,    1926 

Jan.  19,  1926— LOT  13  Ward  Tract, 
Oakland.  W  R  Zumwalt  to  Han- 
sen,    Robertson     &     Zumwalt 

...Jan.    15,    1926 


Jan. I    19,    1926— NO. 
Ave.,    Berkeley 
Bldg     Assn.   to   C 


Jan.   19,      1926— NO. 


264  7  DURANT 
Delta  Deuteron 
O.    Bradhoff    .... 

Nov.   18,   1925 

1170  TRESTLE 
Glen  Road,  Oakland.  Elmer  W 
West    to    whom    it   may   concern... 

Jan.    18,    1926 

Jan.  19,  1926— N  FOOTHILL  BLVD 
where  same  is  intersected  by  E  line 
of  a  certain  parcel  of  land  con- 
veyed by  W.  F.  Fox  et  al  to  C.  S. 
Moore  Liber  105  official  Records 
Page  367  th  NE  100  NW  35.45  SW 
100.02  SE  37.60  to  beg,  Oakland. 
E  H  Moore  to  whom  it  mav  rnn- 
cern Jan.     18,    1926 


LIENS  FILED 


al.\me:da  cx)uivty 


Recorded  Amoun' 

Jan.    14,    1926— S    E    17.5    FT    LOT    15    • 

and    N    W    15    ft    of    lot    16    blk,    6 

(Boulevard  Park),  Oakland.  Rhodes 

Jamieson    &    Co.    vs    D.    L.    Beatty 

and    T.    Stringer    $109.11 

Jan.    14,    1926— LOT    21    BLK    4    (MAP 

of     San      Pablo     Park).      Berkeley. 

Hildebrand    Planing   Mill    vs.   L.    A. 

Brown    and   R.    C.    Trailer    ....$803.80 
Jan.    14,    1926 — N    W    32.5    FT    LOT    15 

blk     6     (map    of    Boulevard    Park), 

Oakland.      Rhodes   Jamieson    &    Co. 

vs.   D.   L.   Beatty   and   T.   Stringer.. 

$109.11 

Jan.    14.    1926— LOTS    36.    37.    BLK    M 

(Iveywood),     Oakland.        Louis     A. 

Costello  vs.  M.  C.  Jensen  and  John 

Doe    Nichols     $31.00 

Jan.    14.    1926 — LOTS    36.    37.    BLK    M 

(Iveywood).      Oakland.        Louis     A. 

Costello    vs.    Charles    and    Ollie    D. 

Otterson    and    M.    C    Jensen    ..$104.00 
Jan.    13.    1926— LOTS  36  AND   37   BLK 

M    (Iveywood  Tract).   Oakland.     M. 

C    Jensen   vs.   Charles   and   Ollie   D. 

Otteson    $1218.00 
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Jan     13     1926— LOT    39    BLK      3      Map  RELEASE    OF    LIEN'S 

Fru.t'vale    Garden    Farms,    Oakland  

Michael    Bua    vs    Janet    C    Bell    and  \LAMEDA   COUNTY 

B   L  Andeison,   George   Russell   and  

Ray     D     Warner ^rcJ.  Recorded                                  '                Amount 

Jan.   16,   1926--NO.   1612   LAFAYETTE  j^^^    ^^^   1926— LOT  24   BLK   193   (map 

St.,     Alameda.     The    Martin     Co     \3  ^j    Oakland    as    per    Kellersberger's 

John    Doe    Lunardi    and   R    H   LucK  survey),  Oakland.     National  Mill  & 

V^V'ttV^;^'    si  Lumber     Co.     to    A.     H.     Kapperud, 

Jan.    16,    1926— NO.     1600    HIGH    ST^  Dudley    Kinsell    and    M.    E.    Hopper 

Alameda.      The    Martin    Co    vs    O    P  p,     g^j^      $102.52 

and  Edith  E  Stowe,  R  H  Buck  and  j^^^     j^4     1926— N    E    90    FT    LOTS    26 

F    Ward    Durgin    •  •  .»^8-^0  ^^^  ,7  blk  R  (Fruitvale  Blvd.  Tct.), 

Jan.     15,     1926-2915     RAWSON     ST\,  Oakland.      Sunset  Lumber   Co.   to  S. 

Oakland.      W.   T.   Baldwin   vs.   V.   P.  ^^      Gutleben     $866.14 

Dunphy     $116.00  jj^^      ^4       1926— 2148     STUART     ST., 

Jan.    15,   1926—1963    82ND  AVE.,   Oak-  Berkeley.      Swift    Securities    Co.    to 

land.      Tilden   Lumber   and   Mill   Co.  j^T^t    L  "Williams     $124.30 

vs.   C.   A.   and   Helena   McCoy ..  $116.57  j^^^    ^^    ]^c,26 — LOT   101  BLK  23    (Map 

Jan.    15,    1926—116   MESA   AVE.,   OJili-  ^j  Havenscourt),  Oakland.     Melrose 

land.      Stewart    Mantel    &    Tile    Co.  Building    Materials    Co.    to     Albert 

vs.    Annie    M.    Robinson    and    J-    F.  ^^^     Madeline    Pepetone    and    Ray 

White     <,v;V-o-^11^-"°  Chllders     $129  55 

Jan.     18      1926—57     TUNNEL     ROAD,  j^^    ^-    1926— LOT  8  BLK  10   (Map  of 

Berkeley.  Chas.  H.  Wilson  vs.  Frea  ^^^  Mathews  Tract),   Berkeley.     M. 

K.  and  Katharyn  G.   Du  Puy..$328.00  Friedman   Ji:    Co.    to    Eonmenic    and 

Jan.    18,    1926— PTN    LOT    1    BLK    6811  ^j^  Berthaitti  and  O.  F.  Lyon.  $47.08 

Map  No.  2,  Watt  Tract,  Oakland.     A  j^^^    ^-     i;)26— LOT  8  BLK  23   (Map  of 

G   Guthrie   vs   Charles   McNeill $  < '^  ^,,g   Mat'iews   Tract),   Berkeley.      M. 

Friedm  in    &   Co.    to   Johr    1'.    Bron- 

Jan.    19,    1926- PTN   I-OTS'   33,    36   and  ^^^1,.,  .^^d  O.  F    Lvon    $45.34 

;,T    Blk   2    Map   showing   location    of  j.^,.,       ^p       1H26— INTERSECTION      W 

the   Spaulding   Tiucc,   Berkeley.  In-  jj,^^   v'al'ectio   Place   with   N    E   line 

dependent    Mill    .t    Lumber    Co    v.j  ^j  j2  28th  N  W  220  ft  N  E  162.50  ft 

Mrs.     Elizabeth    Fox    and    Theo    M  f^,.    pj    q{    vieg   thence   N   E   30    ft   E 

Carlson      •. $261  08  74  OS    ft   to   a   pt  on   W  line  of  Val- 

Jan.    19,    1926— PTN   LOTS    33,    3(1    and  lecito  Place  S  50  ft  W  91.35  to  beg., 

37,    Blk    2,    Berkeley.      Independent  Oakland.       The    Home    Electric    Co. 

Mill    &    Lumber    Co    vs    Mrs.    Eliza-  ^^  j^j    j^I    ^nd  W.  M.  Mullin $153.00 

beth    Fox    and    Theo    M    Carlson.. 

$220.58 « 

Jan.    19,    1926— W    SPAULDING    AVE  BUILDING       CONTRACTS 

111.28  S  of  intersection  thereof  with  puxjjj^axivt      wx^ 

line    dividing.  Lots    32    and    33    Blk  ., .™,™«  rniMSTir 

2,    Spaulding    Tract    (S    37xW    100),  SAN    MATEO  COUNTY 

Berkeley.     •  Indepondont  ^  Mill      &  : 

Lumber   Co   vs   Mrs.    Elizabeth   Fox  ^^T-X^^ 'or^T  ir  or  t-tj  vf  XT'  T^TCDWOOD 

an.i   Theo  M  Carlson $220.58  MENLO  GOLF  CLUB  > EAR  Rl^DVyuuiJ 

Jan     19,    l'^.26-Ni '  515-bi7    CURTIS  ^      ^ily.    All    wor^    for    frame   cottage. 

St..  Albany.     K  A  MacDonald  Co  vs  Own er-MeiUo   Country  CT^^^^          ^     ^ 

Jat?9.'lt.lV^NO;Vll2--l-li4'EVELY-I^''  ^^^^p'flulger.     LickBldg..     San     Fran- 

^^A  "^TJi^.l  ^  .^.^.•=.^^'^.^.':^.  ."'^3G  Con^'IJtor_J     S     Sa-son    Co. 

Jan.     19,     1926-NO.     519-521    CURTIS  S'^'^-ts    not    given 

St  ,    Albany.       R    A    MacDonald    Co  Payments    not    gi-ven^^^^  ^^^^    ^^^^^ 

vs    A    B    Eastman     $36  ■p,^„fl     «487-,-    Sureties     Fidelity    &    De- 
Jan.    19,    1926— NO.    523    CURTIS    ST.,  ^osit  Co    Forfeit    none;  Limit,  90  work- 
Albany.  '    R    A    MacDonald    Co     vs  pn|     day-'       Plans     and     specifications 
A    B   Eastman    $20.50  ^[("^g^ 

Jan.    19,    1926 — LOT    30    BLK    J    Moss  -— 

Tract,     Oakland.       Edwin     A     Row-  tonnA-  t  r,t   1  1 

land    vs    Willa    and    Clyde    Thomas  RESIDENCE  and  garage,  $8000,  Lot  1  \ 

$107  Blk    54,    Drake    Ave.,    Burlingame , 

Jan.   19,   19 26— NO  LOCATION  GIVE.N  owner,    Josephine   Becker;    contrac- 

Bay    City    Hardwood    Floor    Co    v?  tor,   L.   E.   White,    1508   CabriUo   bi., 

Marcella    Reed    and    C    D    Davidson  Burlingame. 

$285  BITNGALOW,   $3400;  Lot  221/2   of  Lot   21 

Jan!  ■  i9,"l926— W  SPAULDING  AVE.  Blk  2,  Neuchatel,  Burlingame;  own- 
37.28  ft.  S  of  intersection  thereof  er,  R.  F.  Coyler;  contractor,  W . 
with  line  dividing  Lots  32  and  33,  C.  Finnel,  Burlingame. 
Blk.  2,  Spaulding  Tct,  thence  S  BUNGALOW,  $3400;  Lot  20  and  V2  Lot 
37  ft.  W  104  ft.  N  37  ft.  E  104  ft.  "^  ^'»n.i..t«i  Rnrlinerame:  ownei. 
to  beg.,  Berkeley.  Independent  Mr.  and  Mrs.  R.  F.  Coyler.  con- 
Mill  &  Lumber  <-o.  vs.  Mr.s  Eliza-  f|^?''l';-  y^'-,^'  ^'""'i'-'h  ?n"n  PnrHn 
beth  Fox  and  Theo.  M.  Carlson..  ADDITION  to  theatre  $oO,000,  Burlm- 
$220.08  game      Ave.,      Burlingame.      oun      . 

Jan;"26,      1926— PTN      OF      LAUREL  Ellos  .L   Arkush,   Brewer  St.,    H  .lU- 

?ow"smp^''  H    E'm/ar'^trvs'Hum-  BUNgXlo^W  and  garage.  $5000;  Lot  20 

Jrey'Desm?nd''and"R'w'whe"?-  Blk    5,    Hale       Drive       Burbngame. 

gtone    $226.50  owner,    (J.    ^\     ^\illiamp,    1140    \an- 


vrs 
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couver     St.,     Burlingame;    contrac- 
tor, G.   W.    Williaius. 
ADDITION,   $2750;   Lot   9   Blk    13,    High- 
land,     Burlingame;      owner,      iviiss 
Anne    Hennessy;    contractor,    T.    J. 
Brodenck,   1528   Cypiess   Ave.,   Bur- 
lingame. 
BUNGALOW   and  garage,   $6000,  Lot   4" 
Blk  4.   Poppy      Drive,      Builinganie; 
owner,  Panama  Realty  Co..  68  Post 
.    St.,    San    Francisco;    coniiacior.    E. 
W.  Bardner. 
BUNGALOW  and  garage.   $6000;  Lot  11 
Blk    45.    Bernal    Ave.,    liuiiiiigoi.nc , 
owner.     H.       J.     Hugiies.       1041       El 
Camlno.   Burlingame. 
BUNGALOW  and  garage,  $4000;  Lot   29 
Blk    8,    Yaloma    Ave.,    Builingamc; 
owner,  Geo.  B.  Childs.   12U9  Lincoln 
Ave.,   Burlingame. 
BUNGALOW  and  garage.   $4000;  Lot  21  . 
Bllv    23,      Bayswater,      Burlingame; 
owner,  Jas.  J.  Maschio;  coniracior, 
Frank   Rosa. 
RESIDENCE  and  garage,   $9000;  Lot  39 
Blk    6,    Hale      Drive,      Burlingame; 
owner.    H.    H.    Zwick,    1509    li'orest 
View.    Burlingame. 
liUNGALOW    and    garage.    $5000;    Lot    9 
l^.lk    1   .Sixth   Ave.,  San   Mateo;  own- 
er,   Mrs.    E.    J.    Condy;    contractor, 
H.   Kiinc,   55  North  C  St.,   Sun   llaleo 
UE.jiDENCL.    $9000;    Lot    4o,    Bolkvicv.-. 
ball    Mateo;   owner.    S.    W.    Wisnoni, 
ban   iMateo;   contractor,   S.    W.    W'is- 
nom,   San   Mateo. 
UEblDEN^E   and   garage,    $8000;   Lot   8 
Hawley  Resub  96-97,  Barriolhet  St., 
San  IVlateo;  owner,  VV.  O.  Nicolaideb. 
218  Jr'eninsula  Ave..   San  Mateo. 
MOVE    house    and   alter,    $1000;    Lots    1 
and    2,    Sub    2nd    Ave.,    San    Maieo; 
owner,  Emilo  S'erventi,  San  Mateo. 


ItELEASE  OF  LIENS 

SAN    MATEO   COUNTK 


Recorded  Amount 

Jan.  9,  1926- LOT  62  BLK  50  NORTH 
Fair  Oaks  No.  2.  Wermer  Lumber 
Co.    to    Alan    Arnold $750.82 

Jan.  11,  1926 — LOTS  31  &  32  BLK  8 
San  Bruno  Park.  San  Bruno  Lum- 
ber &  Supply  Co.,  $121.53;  W.  K. 
Weaver,  $39.50;  W.  W.  Titcomb 
$24.75    to   John   McLaughlin 


COMPLETION  NOTIOmf? 


SAN    MATKO    COUN'I  1 

Recorded  Accepted 

Jan.    9,    1926— LOT    17    BLK    6    RED- 

wood  Highlands.   C.   M.     Fisher     to 

Louis   N.   Pollaid Jan.   5,   1926 

Jan.    11,    1926— LOT    12    BLK    6    BUR- 

lingame    Villa    Park.    Ingvard    Sor- 

ensen  to  whom  it  may  concern.... 

Jan.    9,    1926 

Jan.  11,  1926— LOT  3  BLK  9  BURLIN- 

game.    Robert   F.    Nielsen    to   whom 

it   may    concern Jan.    11,    1926 

Jan.    11,    1926— LOT    6    BLK    52    EAS- 

ton.   Geora:e  F.   Larsen   to  The   Lar- 

sen  Bldg.  Co.    Jan.  8,  1926 

Jan.   12,    1926 — LOT  2  BLK   29   WEST- 

ern    Add.      San      Mateo.      Asher     D. 

Brown    to   whom    it   may   concern.. 

Jan.    1,    1926 


iflnvBtn  (Eonstrurtton  ISrpnrlB 

issued  every  busiviess  day  of  the  year  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  clas.seB  of  building,  street,  sewer  and 
hrghwav  projects,  bridges,  dams  and  harbor  works, 
machinery  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 

MISSION    STREET  SAN     FUANCISCO 


818 


1  Reinhart  Lumber  and  Planing  Mill  Company 

fIF.XKIIM-    I.I'MBEH    YARD 

,..     Kil»     rari'Ciiy      111    Million    Fr-et    per     Xnnnrr, 
.,,-.^riil     Mill     »«"«•     <  nliln^l      Work.     "Stork     Ooor..     Siii.li 

iKriiin^"!     niKl     MoiiMlnsi-  ^_^ 

JERROI.n   AVE.  *   VARNKVBLD  ATTB. 
.Vtsslun   901-90>-908-t0«  ganJPTancfco^ 


Phono  Frnnklin    ^400? 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  TRANCISCO 


vi<  mi>-  r 
Insiir  ince  Brokers  V  xch  n>;e 


wm- 
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10     iQ9fi     T>AnT    T.OTS5    1      &      2  RESIDEN'CE,    6-room.    $6500;    Hanchett  Jan.   19.  '26 — XW  ASBURV  ST.   40  FT 

iTMnrthP^l^  Alto    RL    Armstrong  near   Park,   San   Jo.se;  owner.  Clyde  XE    San    Pedro    St.    NE    .01%    ft.    by 

li^vhnm  it  mav  °'nce7n      iMn    12.  '26  Ale.vander.    384    Hanchett   Court.  xw    100    ft.    Part    Lots    121    122    123 

I    „T?       1926— LOT      38  "   BLK      20  RESIDENCE,    7-rooni,    $66.50;    Hanchett  and   124  Vendome  Addition.  Bernice 

nrnruVr   Fsfite   Tract     R    L.    Meriit  Ct.   near  Park,  San  Jose;  owner,  C.  Budlong    to    whom    it    may    concern 

Lwhfm/itmav  concern     Jan    12.  '26  Magini,    238    N-15th    St.,    San    Jose;  Jan.    15.    1926 

T„n     ri    1926— 113   WEST   REDWOOD  contractor,    Dannemark    &    Grande-  jan.    ]9,    1926— LOT    15    ADAMS    AND 

fames  RGittings  to  whom   It  may  man,   112  Cleaves   St.,  San  Jose.  Keller   Tract.   Chester    R.    Moody   et 

Po^ern       ^'"'"*'     ^ Jan.   8,   1926  ALTER      HOTEL,      ^.'iOOO;      First      and  ■  ^1    to    whom    it    may    concern 

*'°"'^'^^"    Julian    Sts.,    San   Jose;      owner,      M.  jan.    18.    1926 

^ Burrell,   333   W-Julian  St.,   San  Jos-  j^j^     j,/    ^925    _    LOT    15    BLOCK    M 

contractor.  Youngker  &  Hathaway,  South'gate,    Palo   Alto.    J     E.    Quails 

_._.<^   ^^vrm-n  A  nrne,  1357   Sherman   St..   San  Jose.  ^       whom    it    may    concern 

BUILDING  CONTRACTS  residence       S-room.  $3000;  King  Rd.  ^o    ^'^°'"                     .....Jan.     18,     1926 
and    San    Fernando    St.,    San    Jose; ^ 

SANTA   CLAHA   COUNTY  ^IrSdo-St":;  San' Jose.''''    '''''''"'  LIENS  FILbD 

RESIDENCE     F-?^om^,'^$3750:    Park    St.                          ♦                '—  SANTA  CLARA  COUNTY 

^^.^^S^^^.^'^^^e^Z  COMPLETION      I^OTICES  Recorded              7Z^  ^,  ^    .^'^ToT 

POTTAGE      3-room.    $750;    Wabash    St.  Jan.    12,    1926— LOT    17    BLK    1^,    Los 

near  Forest    s;in  Jose:  owner,  Tay-  SANTA  CLARA  COUNTY  Alto.s.      Dudfleld    Lumber    Co    vs    C 

ilf,.    niD-<:r<=     pQfi    Brooklyn    St..    San  . Austin    Berry   et    al $28-i.01 

To.e  Recorded                                             Accepted  Jan.   12,  1926-LOT9  1.  3    5  and  7  Blk 

RESIDENCE,     5-room,     $2750;     Twelfth  j^^n.    «.    1926— LOT   35,   Shafter   Subdi-  20,  Los  Altos.     Dudfield  Lumber  Co 

St.    near      Jackson;       owner,      Joe  vision,  S'an  Jose.     Frank  Sanfllippo  ,'■'''    h^'^nVl'^  J  J^^ni/v^"  Wr^     i 

Piazzi    557  W-TwolfLh  St.,  San  Joso.  et  al  to  whom  it  may  concern Jan.    13,    1926 — lo.86b    Ac.in.b     on      s 

RESll  ENCE.    4-'oom,    $P»75;    P.estoi    A  " Jan.    8,    1926  McKoe     Road      except     4     acres     Part 

iVkventh   Sts.,   STin   Jose;   owner,   A.  jan.    8,     1926-  SE     V.     LOT    54    C. .  M.  K'V'''    'V'"'"^V    ''^Vi,  i    .  tI  rm  r 

p,    Galbraith.  Wooster's    ComDanys    Subdivision,  Edward  and  Kvoa  Hebn  Turner...^ 

RKSli)10N('IO,   5-rnom,   $3750;  Hester  St.  s;ni     Jo.se.       A     \V     Riley     et    al    to  .    •  •  V-  'iV;-;.;  '  ■Qw'«i''vnT    \vnp!'iK 

near   Park,   Snn   Joso;   owner,    R.   T.  whom    it   may   concern ..  .Jan.    5,   1926  Jan.  1.;,  m6--SWSLNOL  AND  PARK 

France,    350    Hester    St.,    San    Jose;  jan.   9,   1920— LOT   17,   except  rear  10  f^Y^.^^    ^^l^'^^^k,  Ji",,'^°'^''-     ^t/y, 

contractor,  A     F.  ImholT,  ;!40  Hester  ,t  strip  of  said  Lot  in  Blk  13,  Ev.  r-  -Schutte  vs  Mary  Mc<,c  t  igan    .$1 1 4  21 

St      San    jAse.  green   Pai  k,   Palo   Alto.     Charles   G  Jan.   16.   1926— LOT  9  13LK   93,  Bishop 

niOSIDENCE,  5-room,  $3500;  Acacia  St.  Hayton   to  whom   it  may  concern..  add   Divine   Survey,  San   Jose       S  A 

near    S'an    Pedro     San    Jose;    owner. Jan.    8,    1926  McNear    and    J    T    Cale    vs    Ollie    I 

Carl    Isaksen,    815    WllloW    St.,    San  jan.    9,    1920— NE    .SIXTH      AND      N-  r  ^^TpS  n9c '  '  i  -  VcArWvW  WW  ■^^it^'n^ 

Jose  Reed    N    135.\E    120    I'art    Tract   at-  Jan.   16.   1926- 10.86  ACRES  on  S  Mc- 

I'ESIDENCE    4-room,  $2200;  No.  610  N-  tention,   San   Jose.      P   Andreuccetti  Kec  Road,  except  4  acres,  San  Jose.__ 

14th    St      San    Jose;      owner,      Wm.  to  whom   It  may  concern.  Jan.  8,   1923  John  L  Smith  vs  L  Alpors $(03.(6 

O'Nei!,    50   Sierra    St..    San    Jose.  Jan.  9,   1926— liOT  1    BLK  5,  Vineyard                              ♦ 

PESIDENCE.    4-ri)om,    $3800;    Hedding  Addition,    Los     Altos.        ]3rnest      O  .„-,»-,-«,,    «,—    -r -r^^^ 

St.  near   I'ark,  San  Jo.sc;  owner,  J.  Boaker  et  al  to  'whom  it  may  con-  RELEASE   OF    LIENq 

T    McCart.,  775  Roan  St.,  S'an  Jose.  cirn Ucv.   27,   19^5  __^____ 

F  uaiDENCE,     C-rc'Om,     J:;:iS5;     :)(r/eni'i  Jan.  U,  1'.'26 — LOT  7  BLK  .^  Randuls  ti^'v*   ri  .\ka   r    j-\ty 

mil    K..yes    Sib.,    San    Tosn:    o-\vner,  Addiu  .11,  £an  .T^:;c.  l:;m^ry  H  White  bA-.^A  ii^aka  <..  cm  i 

.Mil   It    Ilinl^,      924      C-Eiijhth      St.,  10  v.n^m  it  may  c  irn.  jrn .  .  Jan.  8,  19-G  c.£.r»nrripri                                               Amonn' 

San    Jose.  Jan.   11,   1020— SE  UNIVERSITY  AND  Van    12    ig-'A- LOT  58    McTeerv  Sub- 

RESIDENCE.    4-room,    $2750;    San    Sal-  park    Avcs    77    feet    on    University  division    Ln  Jose    Glen  wood  Lum- 

vador    St.    near      13th,      San      Jose:  Ave  by  50  ft.,  Palo  Alto.     Arthur  L  her    Po    tn    Anein    BernaT 

owner,   C    W.   Durham,   436   S-^Third  Crosby  et  al   to   whom   it  may  con-  jan     14     1926--22  605   ACHES   PT."  Loi 

St.,   San  Jose.  cern Jan.    8,    1920  u         ,'  011   1  nt   i"?    NT     T    qtnnp  cinhri 

KESIDENCE,   5-room,  $3500;  Hester  St.  Jan     11,    1926— SE    HOMER    AVE    100  Ln    ToVe      C    I  Phamne  and   H   r  & 

near   Park,   San    Jose;   owner,   A.   F.  NE   Webster   NB   40   SE   200   SW   15  a    StPwp;t  Vo   H  ^  RHd-P       "  ^   "^ 

Imhoff,    340    Rester   Ave.,    San   Jose.  NW   50    SW    150   to   beg,    being   pan  ^nn      1  fi      i  qpR      1 9fi     ArT?Vi5 '  nN  'nti?' 

ALTERATIONS,    $560;    No.     70    S-Tenth  Lot    1    Blk    64,    Palo   Alto.      P   Calloe  Tnllv   R,l   Pt   Yelb-i   Ruena   Prh     San 

St.,   San   Jo-ise;   owner.   J.   R.   Elder,  to   whom    it  may   concern.  Jan.   8,   192(1  l^^l>     lie.  bert  C  JorKen"tn  to  Com" 

C8    S-Tentb    St.,    San    Jose;    contrac-  Jan.    11,    1926— W   FOURTEENTH   224  mA^Ma     (Mub   of  ^nnirCHra^ 

lor,   W.  P.  (irecne,  890  Willow  Glen  kSE   Lot   8   Applcton   Addition   SE   48  inlT    1  o     1  <i9r      t  (^t    o  ^t  tr    q    tjtcw' 

Way,  San  Jose.  .\oVV   124.40,  San  Jose.     Alfred  Jones  n,v<=    A^riiti^    r»L!n«^,\;,.L     vli" 

lIi;Sini:Nt  l-:,  5-room,  $2750;  Fourteenth  to  whom  it  may  concern.  .Jan.  9,  1920  ^'l^i'^^'^^'i'    "    r^J.^onv   tn  ?iii?^  V 

and  .lackson  S'ls.,   San   Joso:   ownei,  Jan.    11,    1920— LOT   49,   Palmita   Park  nwfi^'^^''^'^®   Company   to   Ollie   I. 

Will.  O'Neil,   50  Sierra  St.,   San  Jose  San  Jose.      ICail  D  Minton   to  whom                iJavis      •. •  • i- • 

1,E: /IDENCE,   5-r')om,  $4150;   Locust  St.  it    may    concern * 

near    Oak.    San    Jose:    owner,    Rocco  Jan.    11,    1926 — LOT    3    BLK    1,    Soutli  ..tt-i  T-vTxxn     r%r\lirrri-D  t,  rtrrio 

Bazilo,   921  Oak   St.,   San   Jose;   con-  Lincoln    I'ark,    San    Jose.      Paul    N  bUiliUlrllT    bUPliKALiO 

tractor,    Angelo    Bauducci,    Box    30y  Anderson    to   wlioin   it   may  concern  — 

lit     1,   San    Jose.  Ian      11.    11)20  SACRAMBNTO    COUmTY 

ALTEP.ATIONS,  $9800;  Market  and  Post  ■'•'"•    ^2,    1926— W    TENTH   ST.    273.87  

Sts      San    Jose-    owner     I     Marcu>-.  ^    Washington    St.    N    4Uxw     13(.97,  PERMIT.S 
56   S-Pirst   St      San   Jose'   arcliitccl'  '='''"•"   -'"^p-      *  hester   H   Crosby   et   al  INSTALL    bake    oven,    $.'!0n0;    No.    1011 
H    Krauss    Bank  of  San  Jose  Bldg  '  ■-"  whom  it  may  concern .  .Jan.  11,  '26  28lh    St.,     Sacramento;    owner,    Joe 
San    Jose';'    contractor.     Bridges    &  J^"-    ^2,    1926— LOTS    2    AND    j    Runs  Genisch.   1011   28th  St..  Sacramento: 
Minton,   Pine  and   Lincoln   Sts.,   San  ^''^ct    Part    Section    29,    Los    Altos.  contractor,    S.    F.    Oven,    1263    Eddy 
Jose  Harry  L  Rosenfeld  to  whom  it  may  St.,   San    Franci.sco. 
RESIDENCES    (5)    5-room,    $3000    each;  t  ''""f.f ■'?;..\i '  ' ;  Xr^,- V  V;;  ;P®^-  i°'    P^^  DWELLING.  C-room  and  garage,  $4100; 
Atlas   St     near   Alameda     San    lose-  'T'*"-    ^^'    ^-^^^ — I^OT   1   BLK  G,   South-  No.   90i  47th  St.,  Sacramento;  own- 
owner,  J.  Atlas,  1022  The  Alameda!  ^'I''^'    ^/'^'°    ^^^°'      "^    ^    Stevens    to  er,    I      \.   Hadler,    3700    Y    St,    Sac- 
San    Jose  whom    it   may  concern .  .Dec.    30,   1925  ramento. 
COTTAGE,  "  3-room,    $575;    Gregory    St,  ■^°-"-    1=*-    192(i— LOT    x    Blk    i',    Souta-  DWELLING,  6-room  and  garage,  $4700; 
near  Home,  San  Jose;  owner,  Prank  gate     I  alo   Alto.      A   L   Uhler   et   al  No.    1639      42nd      St.,      Sacramento: 
Orlando,  213  Hamilton  St.,  R.  F.  D.  r   ^"  V.]^"r,U'(f  "i'^cAXT'^T^ri-xVi^"-^^^'  '^"^  owner,    W.    N.    Hill,     1204     Dolores 
.'^ICRVI.  E    station,     $55ii;    Tweifm     anU  •^''"     ",'   ^•'2^,T^..^\^„FS'^'^C;iSCO  &  Way,    Sacramento. 

Kcyes    Sts.,    San    Jose;      owner,      R.  ^^}^r,^°S,'^  ,^.9- J^^  ^^^    Calderon  Ave  DWELLING,  5-room  and  sarage,  $4750; 

Hargetto,  1075  S  i;ith   .St  .  tian   Jose  W  70xN  140,  San  Jonse.      IJ  Mancini  No.    657    San    Miguel     Way.    Sacra- 

l;i;siDENCE,     6-room,     $3990;    Twelfth  t„      ^^^    I'^oi-    "^-^x^  S,'i'\°.t7I '"{^"a  ^2,  1926  mento;    owner,    Agne.=    I.    Bateman. 

and  Virginia  Sts.,   San  Jose;  owner,  ""*":    •**•  i,/''~;?    c /^    o^  r n    ^)^^  ^l^H-  609    San    Miguel    Way,    Sacranit nio; 

O.   P.   Holadav,  496  S-Ninth  St.,   San  ^;'.""^    .^'-^A    .      5/6x86.50,    fean    Jose.  contractor.  N.  H    Bateman,  609  San 

Jose.  Virginia  O  Archer  to  whom  it  may  Miguel    War,    Sacramento. 

PEMDENCE,    4-room,    $2000:    San    Fc,  -  Ja^' le'^'idie-ibT" 'iV 'h  V  KT^i'whd^''  DWELLING    4-room  and  oarage.  $2500; 

nando  St.  near  24  h,  San  Jose;  own-  "f  u  ;,  21  C  &  B    Vd  lit  ion    s7n  ^n«P  ^"'-   }'^^    ^''"''''    1"/="  ,^^  ""■'•.  .^acra- 

er    Howard  Perrv    n4.S-24thSt     San  01  i^.K^j.  C  ..Vj^  B  Aauition,  h.in  Jose.  mento;     owner,     Ed.     \\  orthington, 

Jose  ^'^"^'^^  ^^''^^''^'   ^°  ''■""'"   "  '"^y  '^on-  1916  •iSth   St.,   Sacramrnto. 

r.lO.SlDENCE,    6-room,    $9980;    First    St.  P.n''' 'V6' "  YmV^"  '  w  '  ^ARF-lin  n  ^  a'aA^^*'  ADD    to    laundry,    $4700;    .\o.    412    14th 

near    Jackson,    San      Jose;      owner.  i'oAl' tlwmTw  %tNi  ^^^i,      <^  St..    Sacramento;    owner,    Robinson 

Henry   Ayer,   Don    Filipe   Apts.,    San  1^418   SF  ^.    np   ifii  1 7  W   ifJl    o^  '^     ^^'^'■'     Premises;     contractor,     C. 

Jose;    aichitect,     Piiidor    ct    Curtis,  lose       iv^arv    p.fv  V.   l-h.^    >^'  ®*"  Vanina,    2022    M    St..    Sacramento. 

35  W-San  Carlos;  contractor,   Chasl  (.onr-Prn                                     1         it   may  DWELLING,  4-room  and  garage,  $2100; 

Collins,   14   Rhodes  Court,  San  Jose.  Wn      1  k      I'-l-ifi ' 't' ot  " '.i'    c^  t-"",  ^">,    ^^-®  '"^'O-    ^043    5th      Ave.,      Sacramento; 

BOXING    a.cna.    $7500:    San    Augustine  r  ,J,V    i,:,  "77^:1       t  ,\J'    "°^®  owner,    Mrs.    Rosa    Lohmeyer.    2991 

and  Autumn  St.s,   San  Jose:  owner.  thm.V  i,      ,    J"  ^        Giles   Adrian    to  Franklin    Blvd..    Sacramento;    con- 

O.  J.  Forman,  87  N-Market  St.,  San  r., „",',"    ,  u-  ,!''^  An"''.,''.!  "kV  ^^"0  ^^t  ,^^^^  tractor,    P.    R.    Opdyke,    3239    E    St., 

Jose;    contractor,    J.    L.    Carter,    11.  J?,'  A ',....■;      a         i             ,     ,,•'    r^^^"  Sacramento. 

j;-Soc.'nd   .St.,   San   Jose.  V^^^""   l.f' .^;   t^"/"'^*'-    .^^^o'^'e   VVil-  DWELLINGS   (2)    5-room    and   garages, 

I.LSIDENCE      5-room,    $3000;    Park    St.  .'^i^"    ^^   '^'    ^'^    ^^hom    it    may    con-  $4950    each;    No.    2524    and    2340    8th 

near  Singletary  St.,  San  Jose;  own-  tsir,      1  c' "  "luoV  '  VA^" ' '.,'   V-  "^'V     ■'■*'     1^26  Ave.,     Sacramento;     owner.     P.     R. 

or.    M.    W.    Overhulse,    240    Vine    St.,  I":,,,'  Jt^^TT^^^,  ",  ^^''^'^    fauba.,  Opdyke.    3239    E    St„    Sacramento. 

■'■"H  Jose.  w  "    ,/^*'-  ,  •^^''"""'^    i^outinno    et    al  DWELLING.  5-room  and  uarage.  $3:50- 

]:i:.H.EXtES.    2   4-room.      $2500      each;  ran    "^    "     ./oV"'^-''  r,^'r%\- ••UVV^'  '^^  ^o-    3408    TSt.,    S."cr.un..nto      ow,  : 

Wh:tton    St.    near    2Glh     San    .To.se;  '  ""xaa  e.^  T  net  "^hL  ^i^^  t?^    ^2  er.    Chas.    Mier,    City    Hall,  .Sacra.- 

<  .wner,    John     Strig^^,     454     Uillvdr-  iNaglee   liact.,  Thos.      H.     Price,     to  monto;    contractor     P     R     bffdrk'# 

s;iy  Av-^.,  ^jfti  Jtfse.  ^  «'_hdra   H  mnV^cdnee'riu  .  Jam   18,   ld2l8  3239  B  1^,  gaWamb'ntc«.    ^    ^^- 
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Saturday,    January    23,    1926 


DWELLING,  5-room  and  garage,  ?4900; 
No.  3041  5th  Ave.,  Sacramento; 
owner,  Mrs.  Rosa  Lohmeyer,  2991 
Franklin  Blvd.,  Sacramento;  con- 
tractor, P.  R.  Opydke,  3239  E  St  , 
Sacramento. 

LODGING  house,  lO-room,  $3500;  No 
322  M  St.,  Sacramento;  owner,  Car- 
rigan    Bros.,    1810    15th    St.,    Sacto. 

DWELLING,  5-room  and  garage,  $2800; 
No.  2559  19th  St.,  Sacramento;  own- 
er, W.  R.  Bullard,  3253 1,^  Donner 
Way,  Sacramento. 

DWELLING,  5-room  and  garage,  $4000 
No.  1816  19th  St.,  Sacramento; 
owner,  Rosa  and  Marcelline  Manica 
Bank  of  Italv  Bldg..  Sacramento; 
contractor,  W.  T.  Foster,  3400  4th 
Ave.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3800; 
No.  964  McClutchy  Way,  Sacra- 
mento; owner,  Eugene  Lussan,  2760 
Riverside  Blvd.,  Sacramento;  con- 
tractor, Henry  Schmidt,  2760  River- 
side  Blvd.,    Sacramento 

DWELLING,  5-room  and  garage,  $3800; 
No.  2764  Riverside  Blvd.,  Sacra- 
mento; owner,  Henry  Schmidt, 
2760    Riverside    Blvd.,    Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  1965  5th  Ave.,  Sacramento; 
owner,  L.  B.  Granger,  1607%  20th 
St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  3332  Truckee  Way,  Sacramento 
owner,  Caii  Vogt,  2716  ilarkne^is 
Way,    Sacramento. 

BUSINESS  and  hotel  building,  $10,000; 
No.  1025  3rd  St.,  Sacramento;  own- 
er, J.  Nusbaum,  2627  M  St  ,  Sacra- 
mento; contractor,  C.  Vanina,  2022 
M   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  4509  11th  St.,  Sacramento;  own- 
er, P.  R.  Opdyke,  323.9  E  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  '  4216  T  St.,  Sacrame.nto;  own- 
_er,  E.  Evangelist!  1719  X  St.,  Sac- 
'ramehto 

DWELLING, '6-room  and  garage  $2950; 
1809  Burnett  Way,  Sacramento; 
owner,  J.  E.  Coyner,  1807  Markham 
Way,  Sacramento. 

DWELLING,  S-room  and  garage,  $3500 
3917  T,  Sacramento;  owner,  E.  J. 
Artz,  1414  19th,  Sacramento;  con- 
tractor, F.  H.  Artz,  1911  28th,  Sac- 
ramento. 

DWELLING,  5-room  and  garage  $4000; 
2516  6th  Ave.,  Sacramento;  owner, 
\V.  P.  Cippa,   2560   27th,   Sacramento 

DWELLING,  4-room  and  garage  $3000; 
2604  18th,  Sacramento;  owner,  I. 
Taylor  2216  ISth,  Sacramento;  con- 
tractor, W.  P.  Cippa,  2560  27th, 
Sacramento. 

DWELLING,  5-room  and  garage  $3500; 
2114  18th,  Sacramento;  owner  J.  W. 
Hoopes,  5140  14th,  Sacramento. 

DWELLING,  5-room  and  garage,  $2950 
1833  Larkin  Way,  Sacramento; 
owner,  H.  N.  Traxler,  Box  161,  Sac- 
ramento. 

DWELLING,  4-rcom  and  garage,  $2500 
3005  T,  Sacramento;  owner,  Bowen 
&  Klein,  1009   8th,  Sacramento. 

DWELLING,  4-room  and  garage,  $2500 
3400  42nd,  Sacramento;  owner, 
Bowen  &  Klein,  1009  8th,  Sacra- 
mento. 

WAREHOUSE,  $10,000;  16  16th,  Sacra- 
mento; owner,  Schaw  Pipe  &  Steel 
Works.  7th  and  R,  Sacramento; 
contractor,  Ira  C.  Boss,  2615  K, 
Sacramento. 
DWELLING,  4-room  and  garage,  $2400; 
No.  2549  51st  St.,  Sacramento;  own- 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimcn  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &'  C.  Merriam  Co.,  Springfield,  Mass. 


er,  S.  L.  Christie,  2601  51st  St., 
Sacramento. 
DWELLING,  5-room  and  garage,  $3200; 
No.  1844  2nd  Ave.,  Sacramento; 
owner,  J.  M.  Adams,  2625  Third 
Ave.,    Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 
Jan.    11,    1926— LOT    283    HOMELAND. 
C.   V.   Dillon   to   whom   it   may  con- 
cern     Jan.    1,   1926 


LIENS  FILET7 


SACRAMENTO     COUNTY 

Recorded  Accepted 

Jan.  15,  1926— LOT  771  W  &  K  Tract, 
Sacramento  Harry  Taloff  and 
Samuel  Ran  va  Angelo  and  Gertrude 
Pepitone      $25.68 

Jan.  16,  1926 — LOT  2606  Elmhurst. 
Emigh  Winchell  Hardware  Co  vs 
J  L  Hutchins    $49. 8J 

Jan  16,  1926— LOT  2606  Elmhurst. 
Tilden  Lumber  &  Mill  Co,  $89.50; 
A  C  Wilson,  $91.25;  Chas  C  Steingel, 
$164   vs   Joseph  L  Hutchins 

Jan.  15,  1926 — LOT  j156  Mission 
Trecho,  Sacramento  Alexander 
Norin    vs    J    R   Benson $39 

Jan.  11,  1926— W  75  FT  LOT  8  N  O 
1  2  Sts.  Western  Bldg.  Materials 
Co.    vs    Fred    Devoto     $36 

BUILDING    CONTRACTS 


SAN   JOAQUIN    COUNTY 


RESIDENCE  and  garage,  $4575;  No.  340 
E-Monterey  St.,  Stockton;  owner, 
A.  F.  Salfield,  260  E-Sonoma  Ave., 
Stockton. 

OFFICE    and    lumber    shed,    $1000;    No. 
448    W-Main    St.,    Stockton;    owner, 
:  O.  A.  Lindberg,  448  N-American  St 
Stockton. 

OFFICE  and  ice  plant,  $18,000;  No.  534 
S-Aurora  St.,  Stockton;  owner, 
Gloria'  Ice  Cream  Co.,  Oak  and 
Auroro  Sts.,  Stockton;  contractor, 
Davis-Heller-Pearce,  Weber  and 
California     Sts.,     Stockton. 

RESIDENCE  and  garage,  $5000;  No. 
1160  W-Vernal  St.,  Stockton;  own- 
er, F.  P.  Dobson,  1120  W-Harding 
Wav,  Stockton. 

NEW  brick  wall,  $1300;  No.  9  E-Mar- 
ket  St.,  San  Jose;  owner,  Solari 
Estate 

WAREHOUSE,  pump  house  and  fuel 
tanks,  $10,000;  No.  401  N-San  Jose 
St.,  Stockton;  owner,  California 
Petroleum  Co. 

RESIDENCE  and  garage,  $3600;  No. 
1240  N-Buena  Vista  St.,  Stockton; 
oowner,  W.  G.  Eastman;  contrac- 
tor, C.  K.  Pasma,  1248  W-Park  St., 
S'an  Jose. 

DUPLEX  residence  and  double  garage, 
$4000;  No.  1255  N-Pilgrim  St.. 
Stockton;  owner,  Mrs.  Elsie  A. 
Mahin. 

RESIDENCE  and  garage,  $3000;  No  225 
N-Eugenia  St.,  Stockton;  owner,  M. 
Schweitzer. 

RESIDENCE  and  garage,  $3000;  No.  112 
E-Arcade  St.,  Stockton;  owner. 
Mary  C.  Wingert,  533  E-Miner  SI., 
Stockton;  contractor,  J.  R.  Leigh- 
ton. 

RESIDENCE  and  garage,  $3500;  No. 
:U()  E-Mariposa  St.,  Stockton; 
owner,   H.   Watts. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

S,^CR,\MRNTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


RESIDENCES  (2)  and  garages,  $2800 
each;  No.  2719  and  2725  N  El  Do- 
rado St.,  Stockton;  owner,  Mr.s. 
Mary  C.  Meyers;  contractor,  Ran- 
dolph   &    West. 

RESIDENCE  and  garage,  $6500;  1244 
W  Flora,  Stockton;  owner,  Edith 
Turner. 


COMPLETION  NOTICES 


r  IN  .ioAq,i;iN  county 

Recorded  Accepted 

Jan.  15,  1926— LOT  19  and  W  15  Lot 
18  Blk  2,  Mineral  Baths  Tract, 
S'tJckton.  Josephine  E  Goldstein 
to  C  C  Blair Jan.   15,   1926 

Jan.   15,   1926 — LOT  608,  East  Burkett 
Gardens,    Stockton.      L   P    Barkman  • 
to  J   P  Quigle Jan.   8,   1926 

Jan  18,  1926 — BANTA-CARBONA  IR- 
rigation  District,  San  Joaquin  Co. 
Banta-Carbona  Irrigation  District 
to  A  M  S'henk,  Jan  13,  1926;  H  C 
Whitty Jan.    13,    1926 

Jan.    14,    1926— LOTS   9    AND    11    BLK 
99,    W    Center    St.,    Stockton.      A    D 
Rothenbush   to  P.   E.   Daniels.... 
Ian.    ^^^.    l!i26 

Jan.  11,  1926— CHEROKEE  LANE  & 
Walnut  St.,  Lodi.  Associated  Oil  Co 

to   Mixer   Electric   Co Jan.    8,   1926 

<&> 

LIENS  FILED 


SAN    JOAaUIN    COUNTY 

Jan.  14,  1926— LOT  1  BLK  14,  Survey 
No.  2999.  Stockton  Lumber  Co  vs 
Lois  Sullivan  &  Edward  La  Vergne 

Jan!  7,  1926— LOT  1  BLK  14  PTN.  OF 
Survey  No.  2999  E  of  W  Line  of 
San  Jose  St.,  Stockton.  E.  A.  Whale 
v.s  Lois  .C.unningham  and  Edmund 
La  Vergne    $132.76 

Jan.   7,    1926— LOT  .1.     BLK      14     PTN.    ' 

Survey  No.   2999.  G.  .E.  Hill  vs  Lois 
,  Cunningham    .    and        Edmond      La 
Vergne    $8500 

bUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY 


COTTAGE,  $5400;  S  of  Humboldt  at 
Zara,  Mira  Vista.  Richmond;  own- 
er, E.  E.  Grin.  318  14th  St.,  Rich- 
mond; architect,  E.  Flores,  2534 
Soito  St.,  Richmond;  contractor,  A. 
L.   Rector.  Mira  Vista,   Richmond. 

COTTAGE  and  garage,  $6000;  S  of  Bis- 
sel  bet.  15th  and  16th,  Richmond; 
owner,  Walter  Rihu.  220  6th,  Rich- 
mond; architect,  E.  Flores,  2534 
Soito  St.,  Richmond;  contractor, 
John    Odling. 

COTTAGE,  $2400;  W  of  7th  bet.  Vir- 
ginia and  Maine,  Richmond;  owner 
J.  Creely,  Stege;  contractor,  D.  A. 
Dodge,    225    So.    12th,    Richmond. 

COTTAGE,  $3100;  E  of  13th  bet.  Bar- 
rett and  Roosevelt,  Richmond; 
owner,  Hewlett  A.  Creely,  Stege; 
contractor.  Bailey  &  Berger,  5916 
Monadnock    Way,    Oakland.        $3100 


COMPLETION    NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Jan.  14,  1926— LOTS  3  AND  4,  Zapp's 
Park,  Fresno.  Owner,  Carter  Hun- 
ton    to    Chris    Sommers   Jr 

Tan.    9,    1926 

Jan.  16.  1926 — 2ND  FLOOR,  -Admitting 
and  Clinic  Bldg.  Fresno  County 
Ho.';pital.  County  of  Fresno  to  B 
A  Newman   &  Co Jan.   9,   1926 

Jan.  16,  General  Hospital,  Fresno. 
(Boiler  House  and  Laundry  Bldg.) 
County  of  Fresno  to  Jolly  &  Jolly 
Jan.    9,    1926 

Jan.  13,  1926— LOTS  25  &  26  VIR- 
ginia  Villa.  J.  L.  Stockton  to  whom 
it  mav  concern    Tan    7.   1926 

Jan.  13.  1926— LOT  36  &  S  20  FT  LOT 
37  Blk  4  High  Addn.  R.  R.  DeMund 
et  ux  to  whom  it  may  concern.... 
Jan.     S,     1926 

LIENS^FILED 


FRESNO    COUNTY 


Recorded  .  \mount 

Tan.    16.    1926— LOT,S  1    TO  .4    BLK    1, 

\an     Nes.s     Park,  Fresno.         Edw 

Koch  vs  Mrs..  Geo  Kaehler $598 
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KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Oandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives : 

HARRON,  RICKARD  &  McCONE  CO, 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO, 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^^^  HarroD,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

\  Please  send  me  by  return   mall 

complete  information  on  Koehring 

Dandie  Light  Mixer.   Also  price  with 

equipment  as  follows: 


# 
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MILLIONS    ARE    LOST    ON    BONDS 
OF     CONTRACTORS 

Builders  the  country  over  are  losing 
millionf;  of  dollars  annually  through 
the  bending  of  irresponsible  or  dis- 
honest contractors,  R.  C.  Marshall  Jr., 
Washington,  D.  C,  told  the  annual  con- 
tention of  tlie  Associated  General  Con- 
tractors of  America  in  session  at  Port- 
and,  Ore. 

From  the  builder  of  a  huge  office 
building  or  some  giant  business  en- 
terprise down  to  the  modest  home  own- 
er,   this    evil   is   felt,    he    said. 

l^nscrupulous  contractors  are  given 
bonds  after  only  perfunctory  e.xamin- 
aiioii  by  surety  companies,  Marshall 
said.  They  turn  out  faulty,  unsatisfac- 
tory work  and  cften  are  behind  in 
their   contracts. 

Agents,  anxious  to  collect  their  fees, 
are  willing  to  approve  to  their  com- 
panies contractors  who  could  not  qual- 
ify under  careful  scrutiny,  Marshall 
chariyed.  He  said  many  cases  had  been 
found  of  agents  rebating  to  contrac- 
tors, public  officials,  owners  and  their 
representatives. 

Marshall  recommended  as  a  solution 
that  surety  companies  sepa/iate  the 
fuelling  and  investigating  functions  of 
agents  by  means  of  regional  investi- 
gating bureaus.  He  said  the  adoption 
of  suitable  underwriting  standards 
should  be  undertaken  by  bonding  com- 
panies by  mutual  agencies. 


-LMBER   NO    SHARER    IN    1025   PROS- 
PERITY 


Notwithstanding  an  appro.ximate  esti- 
mate of  39,000,000,000  feet  of  produc- 
tion in  lumber  during  1925,  larger  than 
that  of  1924  and  only  about  1/5  of  1 
per  cent  under  the  peak  year  of  1923, 
the  National  Lumber  Manufacturers' 
Association  in  its  general  review  of  the 
industry  for  the  year  just  past  casts  a 
shadow  over  an  otherwise  apparently 
sunny    business    year. 

Wilson  Compton  .secretary  and  man- 
ager of  the  association,  says  in  his 
contribution    to   the   review: 

"In  spite  of  unprecedented  oppor- 
tunities, business  has  not  prospered. 
The  greatest  building  year  recorded 
ha>-  drawn  freely  on  the  forests,  but 
has  gone  by  with  net  losses  for  the 
manufacturers  of  billions  of  feet  of 
lumber.  The  shipping  docks  have  been 
cluttered  with  loads  and  trains  and 
ships  have  been  overburdened,  but  from 
far  and  near  come  complaints  of  much 
labor  and  little  reward.  The  industry 
has  had  to  chalk  down  another  year 
sacrificed  to  erratic  merchandising  and 
periodic  overcrowding  of  already  sat- 
urated  markets." 

Mr.  Compton  said  there  was  little 
likelihood  of  a  reduction  of  demand, 
but  that  there  was  some  hope  of  a 
better  merchandising  and  of  better 
adaption  of  supply  to  demand.  Til 
more  liberal  attitude  of  the  courts  to- 
ward the  dissemination  of  industrial 
intelligence  and  the  withdrawal  of 
cases  against  the  industry  under  the 
antitrust  laws,  he  said,  have  helped  the 
outlook 


CARTAVRIGHT    JOINS     STAFF    OF 
LUMBER    MFRGS.    .\SS'N. 


Frank  T.  Cartwright,  for  the  past 
four  years  Technical  Secretary  of  the 
Department  of  Commerce  Building 
Committee,  organized  by  Secretary 
H  over  to  bring  about  more  uniform 
economical  building  regulation 
throughout  the  country,  is  the  most  re- 
cent appointee  to  the  headquarter's 
staff  of  the  National  Lumber  Manu- 
facturers Association.  Washington,  D. 
C.  His  work  in  some  respects  will  con- 
tinue the  activities  of  D.  F.  Holtman, 
Construct\ion  Engineer  who  recently 
resigned  from  the  National  Association 
ti  become  assistant  and  director  of 
the  Committee  on  Wood  Utilization, 
functioning  under  the  auspices  of  the 
Department  of  Commerce.  Mr.  Cart- 
wright  will  be  Engineer  and  Technical 
Representative  of  the  National  Lumber 
Manufacturers  Association.  Born  and 
reared  in  western  New  York,  Mr.  Cart- 
wright  graduated  in  1915  from  Cornell 
University  with  the  degree  of  Civil  En- 
gineer. He  then  became  identified 
with  the  New  York  State  Highway 
Commission  and  afterward  was  em- 
ployed in  construction  and  railway 
work  for  several  years. 


Andrew  F.  Mahoney  Lumber  Com- 
pany of  San  Francisco  has  taken  over 
the  sales  for  the  State  of  California 
of  the  California  and  Oregon  Lumber 
Company  and  the  Stout  Lumber  Com- 
pany. 


GENERAL     CO.\TR.\CTOR     .ATTACKS 
SEPARATE  CONTRACT  SYSTE.H 


"The  dissatisfaction  created  by  the 
letting  rf  separate  construction  con- 
tracts to  all  concerned  is  so  very  evi- 
dent to  the  general  contractor  that  the 
existence  of  the  system  seemingly  must 
be  due  to  the  desire  on  the  part  of 
someone  to  create  for  himself  an  ad- 
vantage without  remuneration  to  him 
up  n  whom  the  actual  responsibility 
falls,"  said  Sumner  Sollitt.  vice  presi- 
dent of  the  A.  G.  C,  and  president  of 
the  Sumner  Sollitt  company  of  Chicago 
in  his  discussion  of  the  theme  of  sep- 
arate! construction  contracts  before 
the  Associated  General  Contractors  in 
sessin   at   Portland.   Ore. 

"In  separate  construction  contracts 
someone  has  usurped  the  provinces  of 
the  builder,"  Mr.  Sollitt  continued, 
"and  more  often  than  not  such  usurpa- 
tion is  a  divided  responsibility,  it  be- 
ing the  usual  thing  that  the  architect 
and  cwner  considers  himself  the  mas- 
ter builder,  thereby  further  evidencing 
the  irresponsibility  for  the  proper  co- 
ordination and  progress  on  the  sub- 
ject. 

"It  needs  no  convincing  argument 
that  no  man  can  serve  two  masters. 
The  owner  not  being  the  builder,  of 
necessity,  must  have  the  interest  of 
his  own  business  at  heart,  and  his 
business  is  generally  a  very  jealous 
master;  punitive  if  neglected.  If  he 
creates  as  a  builder  the  time  taken 
from  the  interest  which  have  put  him 
into  a  financial  position  to  build  is 
much  more  dearly  paid  for  than  what 
he  would  generally  pay  for  the  fees  de- 
manded by  an  expert  builder  in  place 
of  acting  as  an  amateur  himself.  If  he 
depends  upon  the  architect,  the  latter 
is  very  likely  to  delegate  the  required 
administration  to  some  inexperienced 
superintendent.  So  that  the  one  who 
has  not  a  financial  interest  in  the  prof- 
itable construction  of  the  project,  to 
co-ordinate  its  different  activities,  at- 
tempts to  settle  minor  and  major  dis- 
putes rtsponsibility,  and  correct  such 
errors  and  omissions  as  are  almost 
certain   to  be  found. 

'.The  contractor  must  give  to  the 
owner;  he  must  give  to  the  sub-con- 
tractor fair,  honorable  treatment  and 
courtesy.  He  must  be  decidedly  a  good 
judge  of  men  and  his  subcontractors' 
qualifications  to  carry  out  their  obli- 
gations. He  should  be  so  financially 
situated  that  he  is  an  added  guarantor 
of  payment  to  the  subcontractors  and 
material  men.  Viewing  the  situation 
from  this  angle,  the  general  contractor 
sees  no  reason  wherein  he,  as  an  econ- 
omic necessity,  should  be  compelled  to 
go  up  against  the  unfair  competition 
yf    separate    construction    contracts." 


The  value  of  gold,  silver,  copper, 
lead,  and  zinc  produced  in  California 
in  1925.  according  to  the  estimate  of 
J.  M.  Hill,  of  the  Bureau  of  Mines,  De- 
partment of  Commerce,  was  $22,S93.500, 
a  decrease  of  only  $44,657  as  compared 
with  the  value  of  metals  produced  in 
19  24.  There  was  a  decrease  in  produc- 
tion of  gold,  silver,  and  copper,  but 
considerable  increases  in  the  output 
rf  lead  and  zinc  as  compered  with  the 
previous  year. 
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Favoring  a  one-cent  increase  in  the 
State  gasoline  tax  and  an  unstated  ad- 
vance in  the  cost  of  automobile  license 
plates,  rather  than  a  $230,000,000  bond 
is&ue  as  the  means  of  completing  Cali- 
fornia's highway  system,  supervisors 
of  Central  California  counties  in  ses- 
sion at  Los  Angeles,  proposed  that 
such  a  proposition  be  placed  on  the 
ballot  this  fall.  Declaring  they  are 
voicing  the  opinion  of  the  common 
people  in  their  stand  for  a  gas  tax, 
and  a  license  fee  increase,  the  super- 
visois  announced  their  intention  of 
going  to  San  Diego  March  12  to  place 
their  proposal  before  the  State  super- 
visors  committee   there. 


Federal  cooperation  in  the  $10,000,000 
flood  control  project  for  the  Sacra- 
mento and  San  Joaquin  valleys  as  pro- 
vided in  the  plan  voted  by  the  Cali- 
fornia legislature  last  session  is  prac- 
tically assured.  Curry's  bill  providing 
for  the  project  was  indorsed  before 
the  house  flood  control  committee  at 
Washington  by  Major  General  Harry 
Taylor,  chief  of  the  United  States  army 
engineers,  and  by  Major  U.  S.  Grant, 
III,  former  northern  California  dis- 
trict engineer.  Never  in  the  history  of 
Congiess  have  the  recommendations 
of  the  chief  of  army  engineers  been 
set   aside. 


Stockholders  of  the  Truscon  Steel 
Company  have  approved  an  increase  in 
the  common  stock  ($10  par  value)  from 
4,500.000  to  7,000,000  shares  and  the 
declaration  of  a  six  per  cent  common 
stock  dividend,  payable  in  quarterly 
installments  of  1^/^  per  cent,  to  be  paid 
with  the  regular  quarterly  cash  divi- 
dend   cf    30    cents. 


E.  J.  Harding,  membership  manager 
of  the  Associated  General  Contractors 
of  America,  who  attended  the  annual 
convention  of  that  body,  recently  closed 
in  Pcrtland,  Ore.,  is  a  visitor  to  San 
Francisco  and  is  stopping  at  the  Pal- 
ace Hotel.  After  reviewing  conditions 
in  this  section  he  will  go  to  Los  An- 
geles. 


Paul  Mahoney  and  C.  B.  Bucknell, 
builder  and  inspector,  respectively,  of 
the  Pasadena  gandstand  crash,  must 
face  trial  on  March  24.  Mahoney  and 
Lucknell,  indicted  for  manslaughter, 
appeared  before  criminal  Judge  Charles 
Burnell,  who  denied  their  request  for 
separate  trials  and  fixed  a  date  for 
ihe   proceedings. 

"When  it  c:mes  to  an  all  around  rail 
and  water  lumber  market  Chicago 
probably  leads,  4,116,728,000  ft.  being 
received  and  2.318.785,000  ft.  being 
shipped  during  1925.  with  1,797,943,000 
ft.  going  into  stock  or  being  used 
locally. 


Fresno  proposes  to  adopt  a  new 
plumbing  ordinance  to  replace  the 
ordinance  now  in  effect.  The  Valley 
Industrial  Association  with  offices  in 
Fresno,  is  interested  in  putting  the 
new   law    through. 


Directors  of  the  Mill  Valley  Chamber 
of  Commerce  seeks  the  appointment  of 
a  civil  engineer  to  perform  the  duties 
of  a  city  manager. 


Rents    for    residential    property    are 

becoming  stabilized  or  are  gradually 
diminishing,  but  business  and  office 
rents  are  increasing,  with  building  ac- 
tivity at  great  height,  and  a  plentiful 
supply  of  money  available  for  real  es- 
tate development  according  to  a  sur- 
vey of  the  general  real  estate  market 
which  has  been  made  by  the  National 
Association  of  Real  Estate  Boards.  The 
survey,  made  semi-annually  through 
reports  of  local  conditions  by  the  as- 
sociation's constituent  boards,  cover- 
ing 198  cities  of  the  United  States  and 
Canada,  is  of  especial  interest  at  this 
time  in  view  of  the  unprecedented  ac- 
tivity of  the  building  industry  during 
the  year,  the  general  interest  in  real 
estate  as  an  investment,  and  the  close 
relationship  between  building  and  real 
estate  activity  and  general  business 
conditions. 


Ordinances  placing  the  offices  of 
building  inspector  and  plumbing  in- 
spector on  a  self-supporting  basis  have 
been  passed  by  the  Eureka,  Calif.,  city 
council.  The  new  building  ordinance 
calls  for  a  fee  of  one  dollar  for  a 
structure  or  improvement  costing  less 
than  $500,  and  a  fee  of  $2  for  those 
costing  from  $500  to  $1000.  A  charge 
of  $2  for  each  $1000  is  made  for  build- 
ings costing  up  to  $20,000,  and  one  dol- 
lar per  $1000  is  made  for  buildings 
costing  over  $20,600.  The  plumbing  in- 
spection ordinance  calls  for  $1  for  the 
inspection  of  each  fixture  up  to  ten 
fixtures,  and  50  cents  for  each  fixture 
over  ten. 


Builders  and  architects  are  being 
given  a  course  in  reinforced  concrete 
at  the  University  of  California  exten- 
sion division.  Eugene  Cochrane  Har- 
vey, structural  engineer  of  the  bridge 
department  of  the  city  of  Los  Angeles, 
gives  this  class.  It  meets  Tuesday 
evenings  from  7  to  9  in  Room  15, 
Woodbury    Bldg. 


The  Hospital  Location  Committee 
of  the  War  Mothers'  Memorial  Asso- 
ciation, meeting  in  Chicago,  January 
21,  recommended  Albuquerque,  N.  M. 
as  the  site  for  a  $37,000,000  hospital 
and  farm  colony  for  tubercular 
patients. 

A  log  estimatea  to  cont,iin  9000  feet 
of  lumber  was  brought  to  Longview, 
Wash.,  from  Ryderwood.  It  was  cut 
from  a  Douglas  fir  and  measured  36 
feet  in  length,  10  feet  in  diameter  at 
one  end  and  six  feet  four  Inches  at 
the   other. 


Nitrate  beds,  two  miles  by  four  miles 
in  dimensions,  are  said  to  have  been 
recently  discovered  near  Winkelman, 
Ariz.  A  company  of  New  York  capital- 
ists is  reported  to  be  planning  a  $25,- 
000,000  corporation  to  exploit  the  pro- 
ject. 


Approximately  $750  will  be  spent  in 
Berkeley  in  revising  its  building  code, 
which  will  remove  puzzling  cross  ref- 
erences. City  Manager  John  N.  Eddy, 
announces. 

Edmond  Godchaux,  recorder  for  the 
city  and  county  of  San  Francisco,  re- 
ports that  during  the  year  1925  a  total 
of  888  building  contracts  were  filed  for 
record  as  compared  with  1040  in  1924^ 


Charles  S.  Henderson  was  named 
city  manager  of  Long  Beach  after  a 
tumultuous  session  of  the  city  council. 
He  will  take  office  March  1,  succeed- 
ing City  Manager  C.  H.  Windham, 
whose  resignation  is  effective  on  that 
date.  Salary  was  fixed  at  $7500.  Polit- 
ical foes  of  the  new  manager  jammed 
the  council  chamber  during  the  ses- 
sion and  hurled  verbal  threats  at  the 
councilmen  in  an  effort  to  prevent  the 
selection  of  Henderson.  Henderson  for- 
merly was  president  of  the  Chamber  of 
Commerce  here  and  at  one  time  was 
sheriff  of  Silver  Bow  county,  Montana. 


Burton  A.  Towne,  prominent  good 
roads  advocate  and  Lodl  vineyardist, 
has  been  elected  president  of  the  Cali- 
fornia State  Automobile  Associ£»tion 
for  the  coming  year.  He  was  a  member 
cf  the  first  California  Highway  Com- 
mission and  is  a  pioneer  advocate  of 
good   roads. 


W.  C.  Gray,  81,  railroad  construction 
contractor,  died  in  Spokane,  Wash., 
Jan.  24,  at  the  age  of  81  years.  Gray 
assisted  in  the  construction  of  the 
first  job  undertaken  by  the  Southern 
Pacific  at  Los  Angeles,  having  been 
connected  with  the  construction  of  the 
line   from   Redding   south. 


Funeral  services  for  the  late  Alex 
La  Plant,  retired  contractor,  were  held 
in  Alameda,  Jan.  24,  under  the  aus- 
pices of  the  Knights  of  Pythias.  He 
was  68  years  of  age  and  is  survived 
by  one  son,  Alex  La  Plant,  Jr.,  of  San 
Francisco. 


Floyd  O.  Booe,  connected  with  the 
Nevada  State  Highway  Commission 
since  its  organization,  holding  the  po- 
sition of  auditor  for  the  past  several 
years,  has  resigned  to  enter  private 
business. 


Santa  Barbara  wants  a  city  manager 
and  will  consider  applications  until 
5  P.  M.,  March  3.  Communications  re- 
garding the  position  should  be  ad- 
dressed to  S.  G.  Taggart,  city  clerk  of 
Santa  Barbara. 

Henry  F.  W^oehl,  general  contractor 
and  resident  of  Turlock  for  the  past 
fifteen  years,  died  in  that  city  Jan- 
uary 15.  He  was  66  years  of  age  and 
a   native   of  Wayne   county,  Michigan. 


Arthur  S.  Bugbee  and  Schirmer 
Bugbee  Co.,  architects,  will  move  from 
Thayer  Building,  Oakland,  to  Holbrook 
Bldg.,  58  Sutter  St.,  San  Francisco,  on 
February   1. 


John  A.  McGilvray,  chairman  of  the 
state  industrial  accident  commission, 
has  been  reappointed  for  a  four-year 
term  by  Governor  Friend  W.  Richard- 
son. 


Bruce  Ellis,  former  city  councilman, 
has  assumed  the  office  of  city  engineer 
of  Tucson,  Ariz.,  succeeding  J.  Moses 
Ruthrauff,    resigned. 


Saturday,     January     30.      1925  BUILDING      AND      ENGINEERING      NEWS 


ORGANIZATION  NEWS 

(trKnnl'/.ntiorin     bavins     a    direct    oonnrrtlon.  with    tlie   coimtmctl*!!    indnartry    are    in-vited    to    stibnll    orvra    tor    puMlca- 

tlon  in   tliia  departBaenC 


ciivE  home:  town  contractor  a 

CHANCE 


Master    Masons    Hold    Annual    Banquet 


That  the  local  building  contractors 
should  be  plated  at  least  on  the  same 
footing'  as  outside  contractors  in  the 
matter  of  bidding  on  construction  work 
in  San  Jose,  is  the  conviction  of  the 
board  of  directors  of  the  San  Jose 
Chamber  of  Commerce,  who  at  their 
regular  meeting  adopted  the  follow- 
i  11  g-  resolutions,  which  were 
mailed  to  the  Merchants'  Association, 
the  Builders'  Exchange,  the  Building 
Contractors'  Association,  the  Santa 
Clara  County  Building  Trades  Council, 
and  the  Industrial  Association  of  Santa 
Clara  county: 

"Resolved,  That  the  San  Jose 
Chamber  of  Commerce,  in  the  fur- 
therance of  the  buy  at  home  idea, 
favors  a  policy  in  regard  to  all  lo- 
cal building  and  contracting  as  fol- 
lows: That  for  all  local  jobs,  local 
contractors  for  labor  and  for  ma- 
terials should  be  given  at  least  an 
equal  opportunity  to  figure  and  bid 
upon  said  jobs,  to  the  end  that  this 
community  as  a  whole  may  bene- 
fit thereby  to  the  greatest  possible 
extent. 

"Resolved,  That  this  Chamber  of 
Commerce  will  endeavor  in  every 
practical  way  to  have  its  members 
pursue  such  a  policy,  and  by  pub- 
licity and  example  to  create  and 
foster  this  idea  among  the  business 
men    of   the    community." 


EXCHANGE      UNIFORMITY      SOUGHT 
BY    RICHMOND    BUILDERS 

The  Richmond  Builders'  Exchange 
will  issue  an  invitation  to  the  three 
exchanges  around  the  bay  to  attend 
a  meeting  in  the  near  future  to  go  into 
the  matter  of  obtaining  uniformity 
among    the    exchanges. 

The  San  Francisco,  the  Alameda 
county,  the  Berkeley  exchanges  will 
be  urged  to  join  with  Richmond  to 
work  toward  an  end  of  better  co- 
operation. 

The  members  of  the  Richmond  ex- 
change were  urged  to  take  advantage 
of  their  memberships  and  make  use 
of  the  facilities  of  the  exchange.  It 
was  pointed  out  that  in  Oakland  and 
San  Francisco  the  members  use  their 
exchange  at  all  times  to  their  advan- 
tage. The  benefits  derived  from  mak- 
ing the  exchange  a  business  headquar- 
ters   were    shown. 


N.    W.    PLUMBERS    ORGANIZE 


The  Certified  Sanitation  and  Heat- 
ing association  of  Longview  and  Kel- 
so, Wash.,  comprised  of  plumbers  of 
the  two  cities,  has  been  organized 
with  J.  Frank  Scott  of  Kelso  as  presi- 
dent; J.  Marshall,  Longview,  secretary, 
and  J.  Schaffer,  Kelso,  treasurer.  The 
organization,  which  is  affiliated  with 
the  state  association  of  plumbers,  is 
endeavoring  to  secure  the  annual  May 
plumbers'   convention   for  Longview. 


ENGINEERS    ELECT 

James  B.  Girand  was  elected  presi- 
dent for  li)26  of  the  Phoenix  chapter  of 
the  American  Association  of  Engin- 
eers. James  Brown  was  elected  first 
vice  president,  W.  S.  Johnson  second 
vice  president,  and  Ralph  Hoffm'an 
third  Vice  president.  Mr.  Girand  of 
tile  Diamond  Creek  project  will  suc- 
ceed as  president,  Henry  Rieger  the 
fily   manager. 


The  annual  banquet  and  dance  of  the 
San  Francisco  Master  Masons'  and 
Builders'  Association  was  held  last 
Saturday  evening  in  the  Richelieu  Ho- 
tel.  Geary  and  Mason   Streets. 

About  one  hundred  members  of  the 
organizations  and  their  ladies  attended 
the  function  where  an  elaborate  dinner 
was  served  coupled  with  a  program 
of   entertainment. 

The  banquet  was  opened  by  M.  B. 
McGowan,  president  of  the  association, 
who  spoke  of  the  progress  in  the  con- 
struction field  in  San  Francisco  during 


the  past  year  and  commented  upon  the 
excellent  financial  standing  the  asso- 
ciation was  now  enjoying. 

During  the  evening  a  telegram  was 
read  from  W.  H.  George,  president  of 
the  Builders'  Exchange  tvho  expressed 
regrets  on  his  inability  to  attend  the 
function. 

The  affair  was  voted  one  of  the  most 
enjoyable  socials  held  in  the  history 
of  the  organization.  Credit  for  the  suc- 
cess of  the  banquet  is  due  to  Walter 
M.  Reed,  secretary,  who  devoted  con- 
siderable time  and  labor  to  completing 
arrangements. 


SACRAMENTO    ENGINEERS    ELECT 


E.  N.  Bryan,  deputy  chief  of  the  Di- 
vision of  Water  Rights,  State  Depart- 
ment of  Public  Works,  has  been  elect- 
ed president  of  the  Sacramento  Sec- 
tion, American  Society  of  Civil  Engi- 
neers. Other  officers  elected  are:  J. 
Burdette  Brown  of  the  University  of 
California,  1st  vice  president  and  R.  U. 
St.  John,  division  engineer  of  the 
Standard  Oil  Company,  2nd  vice  presi- 
dent. Norwood  Silsbee,  office  engi- 
neer of  the  Natomas  Company,  was 
elected  secretary.  J.  C.  Boyd  is  re- 
tiring   president. 


ENGINEERS    NAME    COMMITTEES 


Sacramento  Section,  American  Soci- 
ety of  Civil  Engineers,  has  appointed 
the  following  committee  to  serve  for 
the  ensuing  year:  Public  relations — 
J.  C.  Boyd,  chairman;  Paul  Bailey, 
Joseph  W.  Gross,  Edward  Hyatt,  Jr.. 
and  George  G.  Pollock;  building  code — 
C.  S.  Pope,  chairman;  Clarence  H. 
Kromer  and  Allan  J.  Wagner;  enter- 
tainment— Fred  Grumm,  chairman; 
Walter  E.  Stoddard  and  Frank  D. 
Talbot;  Sacramento  technical  council 
- — Everett  N.  Bryan,  Norwood  Silsbee 
and   Thomas   E.   Stanton. 


MASTER   PAINTERS   ELECT 


Frank  Dixon,  of  Sacramento,  was 
elected  president  of  the  Master  Paint- 
ers and  Decorators'  Association  at  the 
annual  convention  of  that  body,  held 
in  San  Diego.  Sacramento  was  chosen 
the  convention  city  for  next  year. 

Other  officers  elected  were:  C.  A. 
Borigi,  San  Diego,  first  vice  president, 
R.  M.  Tallman,  Los  Angeles,  second 
vice  president;  William  Woolley,  Bur- 
lingame,  secretary;  Max  Cohn,  San 
Diego,  treasurer;  C.  R.  Thomas,  Oak- 
land, chaplain;  M.  Gallichotte,  San 
Jose,    sergeant-at-arms. 


MATERIALMEN    ELECT    OFFICERS 


The  Building  Material  Dealers  Assn., 
of  Los  Angeles,  has  elected  the  follow- 
ing officers:  President,  Joseph  S. 
Thompson,  formerly  manager  of  the 
Arden  Plaster  Co..  now  connected  with 
the  L.  A.  Lime  Co.;  vice  president,  Ray 
V.  Hassett  of  the  Pacific  Plaster  Co.: 
treasurer  (re-elected).  P.  K.  Dotson  of 
P.  K.  Dotson  &  Sons,  and  L.  T.  Mullin 
was  again  elected  secretary.  The  of- 
fices cf  this  association,  comprising 
building  material  dealers  throughout 
southern  California,  are  located  at  409 
H.  W.  Hellman  Bldg..  Los  Angeles, 
with    Mr.   Mullin    in    charge. 


>EW      S.     F.     EXCHANGE     MEMBERS 


Among  the  recent  new^  members  of  the 
San  Francisco  Builders'  Exchange  are: 
D;x  Johns,  tile  contractor,  760  Geary 
St.;  Interlocking  Tile  Corp.,  manufac- 
turers and  dealers  in  hollow  clay  build- 
ing tile.  603  Sharon  Bldg.;  Pacific 
Sidewalk  Light  Co.,  sidewalk  light 
contractors,  252  Lobos  St.;  Federal 
Motor  Truck  Co.,  of  Calif.,  selling  mo- 
tor trucks,  1350  Howard  St.;  San  Fran- 
cisco Materials  Co.,  building  materials, 
185  Stevenson  St.;  M.  J.  Reeves  Heat- 
ing Co.,  steam  heating  and  engineers, 
959  Natoma  St.;  Arthur  Minnick, 
heating  and  ventilating,   2636   Ulloa   St. 

Applications  for  membership  of  the 
following  are  being  considered:  Si- 
mcnds  Machinery  Co.,  Parker  Weather 
Strip  Co..  Meda  Art  Tile  Co.,  Leland  S. 
Case,  San  Bruno  Avenue  Grading  and 
Cement    Contractors. 


FRESNO       ENGINEERS       ENTERTAIN 


Members  of  the  Fresno  Chapter, 
American  Association  of  Engineers, 
entertained  their  wives  at  luncheon 
Jan.  27  at  the  Hotel  Fresno.  The  pro- 
gram was  arranged  by  John  Bates. 

The  Severance  Trio,  consisting  of 
Helen  Severance  Mackay,  violinist, 
Etta  Hasse  Morrison,  pianist,  and  Mel- 
ba  Maltry,  cellist,  played  several 
classical  selections  and  ballads.  Bates 
also    gave    flute    solos. 

The  Collegiate  Quartet  from  the 
Fresno  State  College  gave  a  melodious 
program.  Members  are  Don  Thomas, 
Charles  Gibson,  Stanley  Berry  and 
Manuel  Deal  with  Dorothy  Graham  at 
the  piano. 

The  chapter  also  voted  to  support  J. 
M.  Buswell  as  a  national  director  of 
the  engineers.  President  George  L. 
Swendsen   was   in   general   charge. 


CALIFORNIA     PLUMBERS     TO     MEET 
IN     STOCKTON     IN     MARCH 

At  a  recent  meeting  of  the  State  con- 
vention committee  of  the  Stockton 
branch  of  the  California  State  Associa- 
tion of  Journeymen  Plumbers  and 
Steam  Fitters,  arrangements  were  made 
for  the  State  convention  to  be  held  in 
Stockton  for  four  days,  beginning 
March  10. 

General  Organizer  E.  B.  Fitzgerald 
of  Chicago  and  State  Organizer  F.  R. 
Van  Norman  met  with  the  committee 
:ind  it  was  reported  that  about  200 
delegates  will  at/tend  the  Stockton 
sessions. 

The  local  union  has  about  150  mem- 
bers. Charles  Robbins  is  the  president 
and  B.  F.  Schirle  is  the  secretary. 
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TRADE  NOTES 


Consolidation  of  seven  door  manu- 
facturing firms  of  the  Pacific  North- 
west in  one  gigantic  $10,000,000  merger 
was  announced  at  Tacoma,  Wash., 
following  a  conference  of  the  Door 
Manufacturers.  The  companies  to  be 
included  in  the  proposed  merger  are 
the  Wheeler-Osgood  Company,  the 
Washington  Manufacturings  Company 
and  the  Washington  Door  Company 
of  Tacoma;  the  Nicolai  Door  Manufac- 
turing Company,  the  Portland  Manu- 
facturing Company  and  the  M.  and  M. 
AVoodworking  Company  of  Portland, 
and  the  Henry  McCleary  Timber  Com- 
pany   of   McCleary   and    Shelton. 


Liou  B.  Webster,  director  of  the  Los 
Angeles  Builders'  Exchange  and  for 
27  years  engaged  in  the  sales  end  oi 
the  L.  A.  building  supply  industry,  has 
assumed  a  position  with  the  W.  P. 
Fuller  Company  of  Los  Angeles,  as 
manager  of  the  glass  department.  Mr. 
Webster  was  with  the  Fuller  company 
for  22  years  until  five  years  ago  when 
he  became  sales  director  for  G.  H.  Tur- 
ner   Co.,    plumbing   goods   jobbers. 


O.  A,  Shoemaker  of  Oakland,  has 
been  named  manager  of  the  Indepen- 
dent Lumber  Company  at  Livermore, 
succeedng  Louis  Altamirano,  de- 
ceased. The  new  manager  was  former- 
ly associated  with  the  E.  K.  Wood 
Lumber  Co.,  of  Oakland,  and  previous 
to  that  time  was  with  the  Tuolumne 
Lumber  Co.,  of  San  Francisco  and  the 
Delbeer  and  Carson  Lumber  Co.,  at 
Eureka. 


Gilbert  L.  Badgley  of  the  firm  of 
Jos.  Musto  Sons-Keenan  Co.  of  San 
Francisco,  for  the  past  four  years  in 
the  company's  drafting  department, 
has  been  appointed  auditor  in  the  esti- 
mating department.  Mr.  Badgley  is 
an  active  member  in  the  S'an  Francisco 
Architectural  Club. 


Patten  &  Davies  Lumber  Company 
his  purchased  the  Gibson  Lumber 
Company's  yards  at  Fullerton,  Ana- 
1  eim  and  Brea,  Cal.  This  company 
now  owns  a  total  of  more  than  20  retail 
yards. 


Bay  City  Lumber  Company  of  San 
Leandro  is  moving  its  yards  from  that 
city  to  Melrose,  Alameda  county.  The 
San  Leandro  quarters  have  been  taken 
over  by  the  San  Leandro  Mill  and  Lum- 
ber Company. 


Watsonville  Hardware  Company, 
capitalized  at  $.tO.O0O,  has  filed  arti- 
cles of  incorporation  at  Santa  Cruz. 
Directors  are  Herbert  L.  Retting,  H. 
G.    Watlers   and   Grover  L.   Cottrell. 


Construction  is  progressing  on  the 
new  plant  of  the  Bakersfield  Rock  and 
Gravel  Company  at  Bakersfield,  ac- 
cording to  F'red  C.  Macomber,  presi' 
dent  of  the  company. 


Factory  of  Plant  Rubber  and  Asbes- 
tos Company  of  San  Francisco,  near 
Redwood  City,  was  destroyed  by  fire 
Jan.  23.  The  loss  is  estimated  at  ap- 
proximately   $200,000. 


H.  W.  Lange  has  opened  the  Quality 
Sheet  Metal  Works  at  15  Fifth  St., 
ICurel<a.  Lange  recently  arrived  from 
Florida  and  has  determined  to  make 
his   home    in   Eureka. 


Ace  Sheet  Metal  Works,  1500  Guer- 
rero Street,  announces  the  removal  of 
plant  and  offices  to  444  Clementina 
gtreet,    San    Francisco. 


Standardized    Drawing    Room    Practice 


The  American  Engineering  Stand- 
ards Committee  announces  the  launch- 
ing of  a  comprehensive  program  of 
standardization  of  drafting  room 
practice.  This  action  follows  the 
unanimous  recommendations  of  a  rep- 
resentative cohference  held  in  De- 
cember, which  was  attended  by  fifty 
individuals,  representing  a  total  of 
forty-eight  professional  and  trade  as- 
sociations, large  engineering  schools, 
and  manufacturing  concerns,  par- 
ticularly interested  in  drawings  for 
shop  and  construction  work 

Doing  away  with  the  diversity  in 
drafting  room  practice  and  in  the  ma- 
terials, equipment  and  tools  used  for 
making  drawings,  will  result  in  a  more 
ready  understanding  of  drawings  by 
anybody  for  whom  they  are  intended, 
in  great  savings  in  the  draftsman's 
time  and  efforts,  and  in  a  more  ef- 
ficient use  of  drafting  materials  and 
filing  cabinets  for  the  storage  of  com- 
pleted drawings.  One  of  the  important 
items  is,  for  example,  the  series  of 
sizes  for  drawings.  If  these  can  be 
standardized,  it  will  not  only  be  pos- 
sible to  utilize  drawing  paper  and 
tracing  cloth  as  it  comes  in  rolls  of 
sheets,  to  the  greatest  advantage;  but 
it  will  also  be  possible  to  supply  the 
drafting    department    with    sheets    cut 


to  size  in  advance,  and  on  which  the 
border  line  and  the  several  spaces  for 
title,  the  part  list,  etc.,  have  been 
printed. 

Besides  the  question  of  drawing 
sizes,  the  program  adopted  by  the  con- 
ference contains  mainly  the  following 
items:  Classification  of  and  corres- 
ponding nomenclature  for  drawings  in 
accordance  with  their  purpose;  method 
of  representation  of  the  subject,  as, 
for  example,  the  arrangement  of  views 
and  sections;  indication  of  dimensions 
and  tolerances;  indication  of  surface  or 
finish;  symbols  representing  in  a  dia- 
grammatical form  certain  elements  of 
construction,  as  threaded  parts,  gears, 
etc.;  the  arrangement  of  drawings  as 
to  borderline,  title,  notes;  indication  of 
changes  and  revisions,  method  of  fold- 
ing, etc.;  the  kind  and  size  of  lettering, 
figures  and  symbols;  scales  of  reduc- 
tion or  enlargement;  sizes  of  filing 
cabinets;  drafting  equipment  and  tools 
(triangles,  scales,  etc.);  specifications 
for  materials  to  be  used  for  drawings 
(paper,  tracing  cloth,  inks,  pencils,  etc.) 

The  work  will  be  carried  out  by  a 
large  sectional  committee  on  which  all 
interested  groups  will  be  represented, 
under  the  sponsorship  of  the  American 
Society  of  Mechanical  Engineers  and 
the  Society  for  the  Promotion  of  En- 
gineering Education. 


The  directors  of  the  Columbia  Steel 
Corporation  have  decided  to  call  a 
special  meeting  of  the  stockholders  on 
February  8  next  for  the  purpose  of 
increasing  the  capitalization  from  1,- 
000,000  to  1,500,000  shares  of  common 
stock  The  proceeds  from  this  financ- 
ing vvill  be  used  to  wipe  out  the  float- 
ing indebtedness  of  about  $1,500,000, 
which  will  leave  the  company  with  no 
indebtedness  outstanding  except  its  7 
per  cent  bonds,  of  which  about  $5,000,- 
000  are  outstanding.  The  board  voted 
to  declare  a  dividend  of  one  share  of 
common  for  each  share  of  preferred, 
payable  this  month. 


ElVGINEJER    INJURED 


W.  E.  Giffen,  civil  engineer,  with 
offices  in  the  Higgins  Building,  Los 
Angeles,  is  in  the  Palo  Alto  Hospital, 
Palo  Alto,  in  a  critical  condition  as 
the  result  of  his  automobile  crashing 
into  a  milk  truck  on  the  county  high- 
way near  Atherton.  Giffen  received 
fractured  paw  bones,  his  upper  lip  was 
almost  entirely  torn  aw^ay,  his  front 
teeth  were  practically  all  broken  loose, 
and,  in  addition,  he  sustained  a  broken 
arm  and  possible  internal  injuries.  His 
companion,  C.  J.  Dean,  also  a  Los  An- 
geles civil  engineer,  sustained  painful 
lacerations  and  bruises,  but  escaped 
serious  injury. 


Electric  Products  Corporation,  1212 
Mission  S't.,  San  Francisco,  is  having 
plans  prepared  for  a  one-story  brick 
and  steel  factory  to  be  erected  at 
Thirtieth  and  Myrtle  Sts.,  Oakland.  The 
company  specializes  in  the  manufacture 
of  electric  signs. 

W.  E.  Warenskjold  and  F.  C.  Smith 
of  San  Leandro  and  G.  E.  Rexroad  of 
Oakland,  will  operate  in  the  East  Bay 
district  under  the  firm  name  of  Home 
Builders  Development  Company  with 
offices  at  1342  East  Fourteenth  Street, 
San    Leandro. 


POWER    DEVELOPMENT 


Earl  Anderson  of  the  Enterprise 
Foundry,  San  Francisco,  announces  his 
company  has  been  granted  the  exclu- 
sive agency  on  the  Pacific  Coast  for 
the  American  Sash  Chain.  The  chain 
is  especially  adapted  for  bungalows, 
flats,    etc. 


Ben  M.  Maddox,  resident  manager  at 
Visalia,  for  the  Southern  California 
Edison  Company,  announces  the  com- 
pany will  expend  in  excess  of  $3,000,- 
000  in  Tulare  county.  The  construction 
program  provides  for  over  $1,000,000 
in  line  extensions  and  improvements 
in  the  four  districts  headquartering 
in  Visalia,  Tulare,  Porterville  and 
Lindsay,  $300,000  on  the  vestal  sub- 
stations at  Richgrove,  heavy  expendi- 
tures on  improvements  to  the  power 
plants  on  the  Tule  and  Kaweah  Rivers 
and  building  of  the  new  transmission 
line    through    to    Southern   California. 


L.   A.   ARCHITECT   SUES   CHURCH 
FOR    PEE 


The  Diamond  Match  Company  of 
Ch'co  is  preparing  to  open  a  new  yard, 
now  under  construction,  at  Dunsmuir, 
California. 


J.  P.  Ashby  has  opened  a  plumbing 
and  sheet  metal  shop  at  Whitley  Ave. 
and  Van  Dorsten  St.,  Corcoran,  Calif. 


Equipment  for  the  plant  of  the  Ply- 
wood Manufacturing  Company  at  Mar- 
tinez is  in  transit.  Construction  of  the 
plant  is  now  under  way. 


Robert  H.  Orr,  Los  Angeles  architect, 
has  filed  suit  in  the  Superior  Court  at 
Stockton  against  the  Christian  Church 
of  that  city,  to  collect  $4787.10  alleged 
to  be  due  as  architect's  fees  due  on  a 
contract  for  plans  and  specifications 
for  the  new  Christian  church.  Orr 
claims  that  the  church  agreed  to  pay 
him  six  per  cent  of  the  cost  of 
the  building  within  sixty  days 
after  its  completion.  The  church  cost 
$129,785,  and  Orr  says  he  has  been  paid 
only  $3000  out  of  a  fee  of  $7787.10.  The 
church  was  completed  in  January  of 
last    year. 
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APARTMENTS 


Plans   Being   Completed. 

APARTMENTS  Cost,    $50,000 

SAN    FRANCISCO.      Twenty-fourth    St. 

Three-story  frame  and  brick  veneer 
apartment  house  to  contain  (12) 
two-room    apts. 

Owner — Woolfrey  &  Sheehan,  109  Sut- 
ter St.,   San  Francisco. 

Architect — H.   C.   Baumann,   251   Kearny 
St.,   San   Francisco. 
Mr.     Baumann     will     call     for    figures 

for  a  general  contract. 

Plans    Being    Completed. 

APARTMENTS  Cost,   $100,000 

SAN  FRANCISCO.  NE  Van  Ness  Ave. 
and   Filbert  St. 

Five-story  reinforced  concrete  apart- 
ment house  (30  two-  and  three- 
room  apts.) 

Owner — Marian  Realty  Co  ,  110  Sutter 
St.,   San   Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco. 


Owner     to     Take     Segregated     Figures 

Next  Week. 
apartments'  Cost,    $150,000 

SAN  FRANCISCO.     NE  Pacific  Ave.  and 

Webster   St. 
Eight-story  and   basement  Class  A   (9) 

apartments. 
Owner     and     Builder — F.     R.     Grannis, 

2450    Steiner   St  ,   San    Francisco. 
Architect    —    Edward    E.    Young,    2002 

California  St.,  San  Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,   $60,000 

,3AN    FRANCISCO.      S    Eddy    St.    201    E 

Leavenworth   St. 
Six-story    and    basement    concrete    and 

steel    (33)    apartments    and    stores 
owner — Jennie     Perry,     916     Van     Ness 

Ave.,    San    Francisco. 
Plans    by    Owner. 
Contractor — Helbing  Co.,  916  Van  Nesa 

Ave.,  San  Francisco. 


tJwner   To    Take    Figures. 

APARTMENTS  Cost,    $60,000 

SAN    FRANCISCO,    Chestnut    St. 

Three-story  brick  veneer  apartment 
building    (12   apartments). 

Owner — O.  A.  Nelson,  55  New  Mont- 
gomery St.,   S.  F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,   S.  F. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $60,000 

SaN  FRANCISCO,  Mallorca  Way  and 
Alhambra   St. 

Three-story  frame  and  stucco  apart- 
ment house  (15  2-  and  3-room 
apts.). 

Owner — Thomas    Quistad. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


Completing   Plans. 

STORE,    APTS.  Cost,    $90,000 

OAKLAND,  Alameda  Co.,  Calif.  Ivy 
Drive. 

Two-story  steel  and  brick  store  and 
apartment    house. 

Owner — Mr.    Peck. 

Architect — B.  G.  McDougall,  393  Sac- 
ramento  St.,    S.    F. 


To  Be   Done   By  Day   Work. 
APARTMENTS.  Cost,    $20,000 

SAN  FRANCISCO.     S  Golden  Gate  Ave 

142    E   Laguna   St. 
Three-story    and    basement   frame    (12) 

apartments. 
Owner— Fred   Hechter,    1424   Balboa  St. 
Architect — None. 


LOS  ANGELES,  Cil.— Wm.  Figen- 
baum,  1004  Detwiler  Bldg.,  will  build 
4-story  95-room  brick  ai^artment 
building  on  Lot  24  Blk  A,  Occidental 
Park  Tr.,  for  Charles  Gomer;  39x131 
feet;   $100,000. 


Bids  Being  Taken  for  General  Contract 
APARTMENT    BLDG.  Cost,    $400,000 

SAN    FRANCISCO,    N    E    Jackson    and 

Steiner   Streets. 
Ten-story  and  basement  and  sub-base- 
ment class  A  steel  frame  and  con- 
crete  apartment   bldg.    (10   apts). 
Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,   6242  Geary  St.,  San  Francisco. 
Architect    —    C.    A.    Muessdorffer,     802 
Humboldt   Bank  Bldg.,   S.   F. 


Contract   Awarded. 

APARTMENTS  Cost,   $15,500 

OAKLAND,  Alameda  Co  ,  Cal.     W  Dana 

100   S   Woolsey. 
Two-story    12    room   frame   apartments, 

and    alterations    to    old    bldg. 
Owner — C.   S.   O'Bryan. 
Architect — None. 
Contractor    —    California    Builders    Co., 

1636    Franklin    St.,    Oakland. 


Contract   Awarded. 

APARTMENTS.  Cost,  $17,000 

SAN  FRANCISCO.  W  10th  Ave.  200  S 
Clement  St. 

Three-story  and  basement  frame  (12) 
Apartments. 

Owner — H.   O.    Lindeman,   619    27th   Ave. 

Designer  and  Contractor — W.  R.  Linde- 
man,  619   27th  Ave. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $50,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore   and    Lake    Park    Aves 

Three-story  frame  and  stucco  apart- 
ment bldg.,  (35  2-  and  3-room 
apts.) 

Owner — L.    B.    Hogue. 

Architect  —  W.  E.  Schirmer,  Thayer 
Bldg.,    Oakland. 


Plans  Being  Prepared. 

APT.   &   STORE   BLDG.  Cost,   $30,000 

OAKLAND,    Alameda    Co.,    Cal.      Grove 

and    55th    Sts.,    corner. 
Two-story  frame  and  stucco  apartment 

and   store   building   (7   stores   and   8 

apartments). 
Owner — H.    C.    Schlichting. 
Architect — Geo.    O'Brien,    Bacon    Bldg., 

Oakland. 


Plans    Being    Revised. 

APARTMENTS  Cost,    $15,000 

SAN  FRANCISCO.  Twenty-ninth  St. 
near   San   Jose  Ave. 

Two-story  and  basement  frame  and 
stucco  apartment  house  (4  3  and 
4-room   apts.) 

Owner — Virginia   Bonzani. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter  St.,   San    Francisco. 


To   Be   Done   By   Day's   Work. 

APARTMENTS  Cost,   $25,000 

SAN  FRANCISCO,  S'  Bay  125  W  Oc- 
tavia  St. 

Three-story  and  basement  frame  (12) 
aijartments. 

Owner  —  Stock,  Maas  &  Sauer,  251 
Kearny    St.,    S.    F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


E.  T.  Thurston 

Mem.  Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 

57    POST   STREET 
Kearny  6767 


Contract  Awarded. 

APARTMENTS.  Ccst  $50,000 

OAKLAND.  W  36th  Ave.,  200  S  Foot- 
hill  Blvd. 

Three-story  48-room  frame  and  stucco 
apartments 

Owner — W.  E.  Murlin,  2624  Havens- 
court  Blvd.,  Oakland. 

Designers — Cox  Bros.,  389  17th  St., 
Oakland. 

Contractor — Wm.  Wolfe,  128  13th  St., 
Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,    $14,000 

SAN  FRANCISCO,  N  Page  137  E  La- 
guna   St. 

Two-story  and  basement  frame  (8) 
apartments. 

Owner — Henry    E.    and   Hattie    Tillman. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   S.   F. 

Contractor  —  Pool  Construction  Co., 
731    Mills    Bldg.,    S.    F 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Film  Exchange  Bldg.,  Vermont  Ave. 
and  Washington  St.,  has  completed 
plans  for  5-story  and  basement,  240- 
room,  135  family  Class  C  apartment 
building  at  1746  Cherokee  Ave.,  owner's 
name  withheld;  125x172  feet,  composi- 
tion roof,  structural  steel,  brick  walls, 
incinerator,  2  elevators,  built-in  re- 
frigerators;   $200,000 


LOS  ANGELES,  Cal.— Architect  Ra- 
phael Nicolais,  6861/^  S.  Vermont  Ave., 
is  completing  plans  for  13-story  Class 
A  store  and  apartment  building  for  J. 
W.  Sappington;  site  has  not  been  se- 
cured; 100  single  and  50  double  apts., 
roof  garden,  ballroom,  ornamental 
tower  for  radio  broadcasting  station, 
100x150  feet,  reinforced  concrete,  stone 
exterior,  steam  heating  system,  etc 
$1,250,000. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Benj.  F.  Wright,  former  mayor  of 
Pacific  Grove,  is  having  plans  prepared 
for  a  four-story  concrete  store  and 
apartment  building  to  be  erected  at  Al- 
varado  and  Franklin  Sts.  Project  is 
yet  in  a  preliminary  stage.  Further 
mention  will  be  made  of  this  work 
when   the  plans  are   further  advanced 


BONDS 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
City  votes  bonds  of  $200,000  to  finance 
18  additional  classrooms  to  standing 
school  and  erection  of  new  structure 
on   a   4-acre   tract. 


NORTH  SACRAMENTO,  Cal.— Feb. 
27  is  date  set  in  North  Sacramento 
School  District  to  vote  bonds  of  $58,- 
000   to  finance  erectioon  of  new  school. 

AUBURN,  Placer  Co..  Cal.— Placer 
Union  High  District  sets  Feb.  9  instead 
of  Jan.  26  as  date  to  vote  bonds  to 
finance  construction  of  new  high 
school.  Date  extended  due  to  error  in 
advertising   election. 


CALISTOGA,  Napa  Co..  Cal.— Calis- 
toga  Grammar  School  District  will  call 
election  shortly  to  vote  bonds  to  finance 
erection  of  new  school.  Amount  yet  to 
be  determined. 


COMPTON.  Los  Angeles  Co.,  Cal — 
The  Board  of  School  Trustees  of  Comp- 
ton  has  called  a  special  election  for 
March  26  to  vote  bonds  in  the  sum  of 
$13o,000  for  purchasing  sites  and  erect- 
ing several  small  grade  school  build- 
ings. 


RIVERSIDE,  Cal.  —  Members  of 
Riverside  School  Board  are  endeavor- 
ing to  have  election  date  set  in  April 
for  voting  on  $1,000,000  bond  issue  to 
finance  5  to  10  year  school  building 
program. 
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DAVIS,  Yolo  Co.,  Cal.— Feb.  20  is  date 
set  to  vote  bonds  of  $115,000  in  Davis 
foint  Union  High  School  District. 


ROSEVILLE,  Placer  Co.,  Cal.— Third 
election  held  in  Eureka  Elementary 
School  District  to  vote  bonds  of  $12,000 
to  finance  erection  of  new  school  failed 
to   carry. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Dunbar  School  District  defeats  bond 
issue  for  $29,000;  proceeds  were  to 
finance    erection    of    new    school. 


CHURCHES 


Plans   Being   Completed. 

AUDITORIUM  Cost,    $50,000 

OAKLAND,    41st    and   Gilbert   Streets. 

Stucco  auditorium  with  tile  roof,  being 
3rd  unit   to  group   of   church   bldgs. 

Owner — Sixth  Church  of  Christ  Scien- 
tist. 

Architect  —  Wm.  E'.  Mil'wain,  Pacific 
Bldg.,   Oakland. 


Plans    Being    Prepared. 

CHURCH  Cost,    $20,000 

RICHMOND,  Contra  Costa  Co  ,  Cal. 
NW   Barrett   Ave.   and    13th    St. 

Frame   and    stucco    church    building. 

Owner —  Grace  English  Lutheran 
Church,  Richmond  (Rev.  Hines, 
Pastor). 

Architect — James  L.  McCreery,  1st  Na- 
tional   Bank    Bldg.,    Berkeley. 


LOS  ANGELES,  Calif.  —  Archt.  T. 
Franklin  Power,  2615  W  7th  St.,  is 
compl.  plans  for  a  new  church  bldg., 
at  6659  Sunset  Blvd.,  for  Blessed  Sac- 
rament Parish,  Roman  Catholic  Bishop 
of  L.  A.  and  San  Diego,  owner;  audi- 
torium to  seat  1200  people,  extreme  di- 
mensions of  bldg.  98x248  ft.,  reinf. 
cone,  constr.  Bids  will  be  taken  next 
week  on  rectory  bldg..  2-story  frame 
and  stucco,  tile  rf.,  wr.  iron,  unit  htg. 
system. 


TAFT,  Kern  Co.,  Cal. — Until  Feb.  1, 
7  P.  M.,  bids  will  be  received  by  J.  H. 
Spahr,  clerk.  Board  of  Trustees  of 
First  Presbyterian  Church,  for  cement 
work  in  foundation  and  basement  of 
church.  Segregated  bids  wanted  for 
(1)  material  only;  (2)  labor  only;  (3) 
material  and  laboor  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from 
Rev.   F.  L.   Benedict,   pastor. 


FRESNO,  Fresno  Co.,  Cal. — Con- 
struction will  be  started  in  March  on 
proposed  $20,000  edifice  for  Bethel 
\frican  Methodist  Episcopal  Church 
at  San  Joaquin  and  E  Sts.;  will  be  one- 
story  and  basement;  brick  and  concrete 
construction  with  auditorium  seating 
t50.  Funds  are  now  being  raised.  Rev. 
Fred  A.  Hughes,   pastor. 


LONG  BEACH,  L.  A.  Co.,  Cal.— H.  H. 
Van  Wie,  361  Roycroft,  Long  Beach, 
chmn.  bldg.  comm.,  is  taking  both  genl 
and  segregated  bids  for  a  2-story  brick 
church  bldg.,  at  2331  E  3rd  St.,  Long 
Beach,  for  Grace  M.  E.  Church;  plans 
by  Rollin  S.  Tuttle  Co.,  1010  Farmers 
&  Merchants  Bank  Bldg.,  Long  Beach; 
52x118  ft.,   $50,000. 


ABERDEEN,  Wash.— First  Church  of 
Christ  Scientist  plans  erection  of  mod- 
ern edifice  at  3rd  and  I  Sts.;  seating 
capacity    800    persons. 


LODI,  San  Joaquin  Co.,  Cal. — Jos.  I. 
Thompson,  associated  with  Fuller 
Lumber  Co.,  Lodi,  has  had  plans  pre- 
pared for  a  reinforced  concrete  and 
marble  mausoleum  to  be  erected  in 
Lodi;  will  contain  400  crypts. 


FACTORIES  Ik  WAREHOUSES 


Sub-Figures  to  be  Taken. 

INDUSTRIAL  BLDG.  Cost    $ 

BERKELEY,    Alameda    Co.,    Cal.      Fifth 

and   Snyder   Sts. 
One-story    steel    and      corrugated      iron 

(sawtooth)    industrial    building. 
Owner — Hall-Scott   Motor    Car   Co.,    5th 

and   Snyder   Sts.,   Berkeley. 
Designer    &    Contractor — Austin    Co     of 

California,    244    Kearny   St.,    S.    F. 


Plans    Being    Prepared. 

^UILDING  Cost,  $100,000 

?AN  FRANCISCO,  northeast  corner  of 
12th   and  Jloward  Sts. 

Two-story  reinforced  concrete  commer- 
cial  building. 

Owner — J.  Pasqualetti,  Humboldt  Bank 
Bldg.,    San    Francisco. 

Architect — -Engineering  Department  of 
Ow^ner. 


Contract   Awarded. 

FACTORY,    ETC.  Cost,    $86,970 

SAN  FRANCISCO,  N  W  Main  and  How- 
ard  Streets. 

One  and  two-story  reinforced  concrete 
factory  and  sales  building  (137  by 
137   feet). 

Dwner  —  Herman  Safe  Co.,  216  Fre- 
mont   St.,    San    Francisco. 

Engineer  • — •  T.  Ronneberg,  Crocker 
Bldg.,    San    Francisco. 

2"ontractors — Cahill  Bros  55  New  Mont- 
gomery   St..    San    Francisco. 
Considerable   steel   sash   will   be   used 

Structure    to    have    wood    pile    founda- 

ti    n. 


Sub-Figures  Being  Taken. 

INDUSTRIAL    BLDG.  Cost,    $ 

OAKLAND,    Alameda    Co,    Cal.      Fifty - 

seventh  Ave.   and  E-Fourteenth   St. 
One-story     steel    and    brick     industrial 

building. 
Owner — Austin       Securities       Co.,       244 

Kearny   St.,   San   Francisco. 
Designer    &    Contractor — Austin    Co.    of 

California,   244  Kearny  St.,   S.   F. 


Sub-Figures   to   be   Taken. 

FACTORY  Cost,    $ 

OAKLAND,  Alameda  Co.,  Cal.  Thirtieth 

and   Myrtle    Streets. 
One-story    steel       and      bi-lck      factory 

building    (electric   signs). 
Owner — Electric    Products   Corporation, 

1212   Mission   St.,   San   Francisco. 
Designer    &    Contractor — Austin    Co.    of 

California,   244  Kearny  St.,   S.   F. 


Preliminaries    Being   Completed. 

FACTORY.  Cost,    $160,000 

SAN  FRANCISCO.  Pacific  St.  bet.  Bat- 
tery  and    Front. 

"^wo-story  and  basement  reinforced 
concrete    factory    building. 

Owner — Traung  Label  A  Lithograph 
Co.,   962   Battery  St.,  San  Francisco. 

Architect  —  Couchot  &  Rosenwald,  60 
Sansome    St.,    San    Francisco. 

Three   freight   elevators,  automatic   fire 

sprinklers    and   steel   rolling   doors   will 

be    installed. 


VISALIA,  Tulare  Co.,  Cal. — Pioneer 
Compost  Co  ,  C.  H.  Holloway,  genera' 
manager.  Lemon  Cove,  is  making  prep- 
arations to  rebuild  factory  recently 
destroyed  by  fire. 


OLEUM,  Contra  Costa  Co.,  Cal.— 
Construction  has  been  started  by  Union 
Oil  Co.,  on  $25,000  sales  plant  to  be 
known  as  Oleum  sub-station;  will  com- 
prise 4  steel  tanks  of  capacity  of  20,- 
000-gals.  each,  warehouse,  garage,  of- 
fice and  loading  rack 


fSLETON,  Sacramento  Co.,  Cal. — Chas. 
S  Mabrey  Co.,  Ochsner  Bldg.,  Sacra- 
mento, at  approx.  $60,000  has  contract 
to  erect  cannery  plant  and  thirty-nine 
homes  for  the  Delta  Packing  Co.  at 
Isleton.  Cannery  will  cost  $18,600, 
boiler  house,  $1272,  thirty-nine  dwell- 
ings, $38,400,  wash  and  check  room, 
$1400  and  syrup  room,  $375. 


JOOST  BROTHERS 

Builders'  Hardware 


Tools,  Etc. 

rMemhers   Builders'    Bxehanff*) 
ir>»3    MARKBT  8T. 

F'hone  Mar"  *i  891     San  Fntnolaco 


MADERA,  Madera  Co.,  Cal. — Lorenz 
l.  Dornseif  and  A.  R.  Griffith,  operat- 
.ng  the  Bachtold  Grain  &  Milling  Co., 
at  Selma,  Calif.,  are  looking  over  sites 
in   Madera   for  a  flour  and  feed  mill. 


NEWARK,  Alameda  Co.,  Cal.  —  An 
East  Bay  soap  manufacturing  firm  is 
30nferring  with  L.  Malani  of  Newark 
regarding  his  offer  to  donate  a  5-acre 
site  to  any  industry  desiring  to  enter 
the  Newark  territory.  It  is  expected  a 
decision  will  be  reached  within  the 
next    ten    days. 


SAN  LEANDRO,  Alameda  Co.,  Qal.- 
Taterpillar  Tractor  Co.,  Davis  and 
.Uartinez  Sts.,  San  Leandro,  has  had 
olans  prepared  and  construction  will 
3e  started  at  once  on  $25,000  storage 
Aarehouse. 


LOS  ANGELES,  Cal.--C.  J.  Smale,  509 
ir.  Western  Ave.,  is  completing  plans  for 
ii-stury  brick  factory  on  E.  9th  St., 
.'or  Angelus  Furniture  Mfg.  Co.,  931 
i.  Pico  St.;  177x504  ft.,  composition 
roof,  face  brick,  structural  steel,  wire 
glass,  skylights,  cement  and  wood 
floors;  $150,000.  Bids  will  be  taken 
next    week. 


^  ORLAND,  Glenn  Co.,  Cal. — Orland 
:7ig  Growers'  Ass'n.,  vote  to  proceed 
jith  erection  of  new  cannery  building 
on  a  site  to  be  donated  by  E.  F.  Hale, 
X    director   of   the    association. 


SAN  FRANCISCO,  Cal.— C.  A.  Wright 
"'Ce  president  of  the  Plant  Rubber  & 
Aobestos  Works,  537  Brannan  St.,  an- 
nounces their  intentions  of  rebuilding 
the  Redwood  City  plant  recently  de- 
stroyed by  fire.  The  cost  of  replacing 
the  warehouse  building,  the  moulding 
department  and  a  chemical  plant  de- 
stroyed will  be  approximately  $200,000. 
Ari   yet   no  architect   has   been   selected. 


FLATS 


Plans    Being   Prepared. 

FLATS.  Cost,   $9000 

SAN  FRANCISCO.     N  BAY'  91  W  HYDE 

St. 
Two-story    and    basement     frame     (2) 

flats. 
■)wner — Antonio    Romeo,    816    Bay   St. 
Architect — Fabre      &      Hildebrand,      110 

Sutter  St. 


Plans    Completed. 

FLATS  Cost,     $12,000 

SAN  FRANCISCO  S  Jackson  St.  137 
W   Broderick   St. 

Two-story  and  basement  frame  (2) 
fiats. 

Owner — Eugene  Simon,  217  16th  Ave., 
San   Francisco. 

Designer — Harvey  E.  Harris,  815  Bal- 
boa St.,  San  Francisco. 


GARAGES 


Contract   Awarded. 

GARAGE,    STORE  Cost,    $10,000 

OAKLAND,  Alameda  Co.,  Cal.  N  Brock- 
hurst    100   E   San    Pablo. 

One-story   tile   garage   and   store. 

Owner — J.    O.    Falkenham. 

Architect — None. 

Contractor — Conrad  Roth,  Dublin  Blvd., 
Oakland 


Cost,    $60,000 


Plans  Being  Prepared. 

GARAGE 

SACRAMENTO,   Calif. 

Two-story  class  B  reinforced  concrete 
commercial   garage. 

Owner — H.  Berry,  214  Montgomery  St., 
San    Francisco. 

Architect — H.  C.  Baumann,  251  Kear- 
ny  St  ,    S.    F. 


Planned. 

GARAGE  Cost,     $300,000 

sAN    FRANCISCO.      N    Sutter    St.    near 
Powell. 

Eight-story    reinforced    concrete    com- 
mercial  garage. 

Owner — Dunn-Williams  Realty  Co.    156 
Montgomery   St.,   San   Francisco. 

Architect — Withheld. 

Present    structure       (synagogue)       Is 

being  wrecked  by  Symon  Wrecking  Co.. 

143t)    Market   St  ,    San    Francisco 
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FRESNO,  Fresno  Co.  ,  Cal.— O.  R 
Osterode,  1717  Van  Ness  Ave.,  granted 
building  permit  by  city  to  erect  one- 
story  brick,  75  by  140  ft.  garage,  ma- 
chine shop,  painting  and  upholstering 
Dlant  at  1117  N  street;  est.  cost,  |11,- 
000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Date    of    Opening   Bids    Set    For   March 
3rd,    1926. 

HOSPITAL,    BLDGS.  Cost,    $800,000 

MARE   ISLAND,   Cal. 

Group    of    fireproof    hospital    buildings 
Including    two    2-story    and    one    4- 
story  reinforced  concrete  buildings. 
Owner — U.    S.    Government. 
Architect — Bureau    of    Yards    &    Docks, 
Navy    Dept.,    Washington,    D.    C. 
Work    is   provided  for   under   Specifi- 
cation  No.    5105.      Plans   are   obtainable 
from  Commandant  at  Navy  Yard,  Mare 
Island,    Cal.,    or    Bureau    of    Yards    and 
Docks,   Washington,   D.   C. 


VALLEJO,  Solano  Co.,  Cal. — Bureau 
of  Yards  and  Docks,  Navy  Dept., 
Washington,  rejects  bids  to  dredge  at 
Mare  Island  Navy  Yard.  New  bids  will 
probably   be  asked. 


SAWTELLE,  L.  A.  Co.,  Cal.— L.  A. 
Building  &  Contracting  Co..  4816  W 
Pico  St.,  and  C.  G.  Wopschall,  Pasa- 
dena, assoc.  award,  genl.  contr.  at 
$986,485  for  erecting  class  A  hospital 
bldg.  at  Sawtelle  for  board  of  govern- 
ors, N.  H.  D.  V.  S.;  plans  prepared  by 
supervising  archt..  Treasury  Dept., 
Wash.,  D.  C.  Turner  Co.,  329  Tehama 
St.,  San  Francisco,  awarded  contract 
for  mechanical  equipment  at  $179,000 
and  elevator  contract  Tvas  let  to  Heller 
Elevator    Co.,    Milwaukee    at    $24,972. 


SAWTELLE,  Cal. — J.  K.  Thomas,  Ar- 
taban  Apartments,  corner  Wilson  and 
Atlantic  Sts.,  Long  Beach,  was  low 
bidder  at  $966,684  on  genl.  contr.  for 
erecting  veterains  hospital  at  Saw> 
telle  for  Board  of  Governors,  N.  H.  D. 
V.  S.  In  opening  the  bids,  the  treasurer 
read  this  bid  as  $996,684  and  the  error 
was  not  discovered  until  later. 


IDAHO  AND  OREGON— Until  2  P  M.. 
Feb.  19.  bids  will  be  rec.  by  U.  S. 
Bureau  of  Reclamation.  Denver,  Colo., 
for  fur.  15  radial  gates  and  15  motor- 
driven  gate  hoists  for  American  Falls 
Dam.  Minidoka  Prelect,  Idaho,  and  6 
radial  gates  and  6  double  drum  hoists 
for  McKay  Dam,  Umatilla  Project,  Ore. 
Material  incl.  635,000  lbs.  metal.  Spec, 
may  be  obtained  from  bureau  of  re- 
clamation, Washington,  D.  C,  or  Den- 
ver, Colo. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Until  Feb.  15,  3  P.  M.,  bids  will  be  re- 
ceived by  Supervising  Architect,  Wash- 
ington, D.  C,  to  remodel  and  enlarge, 
including  incidental  changes  in  me- 
chanical equipment  of  U.  S'.  Post  Office 
at  Santa  Rosa,  Calif.  See  call  for  bids 
under  official  proposal  section  in  this 
issue. 


MARE  ISLAND',  Cal  —Following  bids 
rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  under  Spec.  .5172,  to  dredge 
at  Mare  Island  Navy  Yard: 

Item  1,  cu.  yd.  material  dredged;  2, 
add  for  cutting  off  piles;  3.  add  or  de- 
duct for  each  pile  more  or  less  than 
440  cut  off. 

San  Francisco  Bridge  Co.,  14  Mont- 
gomery St.,  San  Francisco,  item  1,  34c 
cu.  yd.;  2.  $1760;  3.  $4. 

American  Dredging  Co..  255  Califor- 
nia St..  San  Francisco,  item  1,  39c;  2, 
$2200;  3.  $5. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  &  Ac- 
counts, Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph  (Fur- 
ther information  regarding  the  Sch.;- 
dules  may  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St.,  San 
Francisco). 

Sched.  4939,  Mare  Island  and  Puget 
Sound,  hide  glue  and  liquid  glue,  Feb. 
16. 

Sched.  4940,  San  Diego  and  Mare 
Island,  drawing  instruments,  Feb.  16. 

Sched.  4941,  Mare  Island,  120  copper 
water  coolers,   Feb.   16. 

Sched.  4942,  Mare  Island,  1267  lights 
window  glass,  Feb.   16. 

Sched.  4944,  Mare  Island,  1  planer  and 
matcher,  Feb.  16. 


EUREKA.  Humboldt  Co.,  Cal. — Until 
Feb.  10,  11  A.  M.,  bids  will  be  received 
by  Bureau  of  Yards  and  Docks,  Navy 
Dept  ,  Washington,  D.  C.,  under  speci- 
fication No.  5161,  to  erect  steel  radio 
tower  and  concrete  foundation  at  Naval 
Radio  Station,  Eureka.  Specifications 
obtainable  from  Commandant  at  Mare 
Island  Navy  Yard  on  deposit  of  $10,  re- 
turnable.. See  coll  for  bids  under  of- 
ticial    iiroposal   section    in   this   issue. 


WASHINGTON,  D.  C— Until  Feb.  11, 
10:30  a.  m.,  under  Circular  No.  1719, 
bids  will  be  received  by  Purchasing 
Officer,  Panama  Canal,  to  fur.  and  del 
Balboa  (F^acific  Port):  cable,  magnet, 
wire,  road  scarifier,  oil  drying  and 
purifying  outfit,  brake  shoes,  transit, 
pipe,  pipe  fittings,  bolts,  nuts,  rivets, 
washers,  motors,  electric  drills,  trans- 
formers, magnetos,  batteries,  cutouts, 
condulets,  electrical  supplies,  valves, 
cocks,  floor  drains,  flush-tank  balls, 
bricks,  furnace  cement,  paints,  var- 
nishes, linseed  oil,  burning  oil,  burn- 
ing oil,  cylinder  oil,  powdered  gra- 
phite, cork-board,  rattan  webbing,  and 
lumber.  Further  information  obtain- 
able from  Assistant  Purchasing  Agent, 
Fort  Mason,  San  Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


Working    Drawings    Being    Prepared. 
LODGE    BLDG.  Cost.    $250,000 

OROVILLE,   Butte  Co..  Cal. 
Four-story   brick  and   steel  lodge   bldg. 
Owner^ — Oroville    Lodge    of    Elks,    Oro- 

ville. 
Architect — Starks   &  Flanders.  Ochsner 

Bldg..   Sacramento. 


Contract   Awarded. 

ALTERATIONS  Cost.    $15,000 

CHICO,   3rd   St.   and   Broadway. 
Alterations  to  lodge  building. 
Owner— Chico  Odd  Fellows. 
Architect — None. 

Contractor — Lindgren-Swiherton,     Inc., 
225    Bush    St..    San    Francisco. 


Working    Drawings    Being    Prepared 
SORORITY  HOUS'E  Cost,  $40,000 

BERKELEY.    Alameda   Co..    Cal.      War- 
ren and  Channing  Way. 
Owner — Alpha  Phi   Sorority.  University 

of  California. 
Architect — W.    H.    Ratcliff   Jr..    Mercan- 
tile  Trust   Bldg..    Berkeley. 


Construction   Under   Way. 
LODGE  Cost.   $13,000 

ALVARAZ,   Alameda   Co.,   Cal. 
Hunting   lodge   or   rustic   fininsh 
Owner   &   Builder — Oliver   N.   Rousseau. 
Architect — Albert     Larson,     447     Sutter 
St.,  San  Francisco. 
Structure    will    contain     lodge    room, 
dining    room,    four    guest    rooms,    serv- 
ants'   quarters    and    garage. 


YUBA  CITY,  Sutter  Co.,  Cal.— Wilson 
Farm  Center  plans  erection  of  $5000 
community  hall  on  site  already  pur- 
chased. H.  C.  McMahon  and  Albert 
Olsen    are    interested. 


Phon«   Mission   2107 

Rea.   Phone  Mlsaion   6SS8 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Knlamein,     Copper     and      Bv»na« 

Do«r«   wad    Trtaa 

Oraamental    KntnitteMi 

Sheet  Metal  WorU.  of  Etctx 

Dcacrifttlom 

CHAS.   SCHULTHEIS,  Mgr. 

8117-S119  TWENTIETH   STREET 

■ear    Harrlaoa    St. 

SAN    FRANCISCO.    CALDP. 


Plans  Being  Completed. 

STORES,    ETC.  Cost,   $75,000 

ALAMEDA.     Alameda     Co..     Cal.       NW 

Park   and   Santa  Clara  Aves 
Three-story    and     basement    reinforced 
concrete    and     steel     stores,     lodge 
rooms  and  offices. 
Owner — Odd  Fellows  Lodge  of  Alameda 

(Encinal    Lodge   No.    164.) 
Architect — Mark     T.     Jorgensen.     Asso- 
ciated  with   F.   Amandas.    321    Bush 
St.,    San    Francisco. 
Affiliated     lodges     which     will     have 
quarters   in   the   new   structure   include: 
S'unset    Encampment    No.    25    and    Fair 
Oaks    Rebekah    Lodge    No.    4.      Building 
committee  of  Encinal  Lodge  consists  of 
O.    R.    Wells.    O.    E.    S'wain    and    Fred 
Wheeler. 


LOS  ANGELES.  Cal.— Walter  Slater 
Co.,  2314  Santa  Fe  Ave.,  has  signed 
general  contract  at  about  $128,000  and 
will  start  work  soon  on  4-story  and 
basement  reinforced  concrete  branch 
Y.  M.  C.  A.  at  southeast  corner  28th 
St.  and  Paloma  Ave.  for  the  Young 
Men's  Christian  Assoc;  Paul  R.  Wil- 
liams, 1400  Stock  E.vchange  Bldg.,  ar- 
chitect; 02  dormitories  with  shower 
baths,  gymnasium,  offices,  ballroom, 
lobby  and  locker  rooms;  100x100  feet, 
art  stone  and  plaster  exterior,  tile 
roofs. 


DELHI.  Merced  Co..  Cal.— Erection 
of  a  $5000  veterans'  memorial  club- 
house is  contemplated  by  local  post  of 
the  American  Legion.  A  site  is  yet  to 
be   selected. 


SAN  JOSE.  Santa  Clara  Co.,  Cal — 
Italian  Benevolent  Society  of  San  Jose 
will  purchase  property  at  rear  of 
present  quarters  and  construct  an  ad- 
dition for  larger  auditorium  and  gen- 
eral meeting  rooms.  J.  p.  Napoli  is 
president  of  the  society. 

SANTA  ROSA,  Sonoma  Co.,  Cal —Ar- 
chitect Wm  Herbert,  Santa  Rosa,  has 
completed  plans  for  proposed  assembly 
hall  and  chapel  to  be  erected  at  county 
hospital  grounds  by  various  religious 
organizations;  will  be  one-story  30  bv 
01    feet.  ■  •' 


<^(if'^T^^A^^S^-  ^'°^°  ^°-  Cal.-At  $38,- 
967  J.  A.  Bryant,  180  Jessie  St.,  San 
l-rancisco  awarded  general  contract 
and  at  $4650  Hateley  &  Hately,  Mltau 
Bldg.,  Sacramento,  awarded  heattine- 
contract  by  Woodland  Lodge,  Benevo- 
lent and  Protective  Order  of  Elks  for 
the  construction  of  a  two-story  rein- 
forced concrete  lodge  building  at 
Woodland.  Plans  by  W.  H.  Weeks,  369 
Pine  Street,  San  Francisco  and  1924 
Broadway.  Oakland.  Following  bids 
received: 

General    Contract 
J.    A.    Bryant— (1)    $36,733.    (2)    — ,    (3) 

add   $929,    (4)    add  $1305. 
J.    F.     Shepherd— (1)     $38,230,     (2)     add 

$120,    (3)    add    $925,    (4)    add    $1020. 
F.    R.    Siegrist — (1)    $38,777,    (2)    deduct 

$100,    (3)    add   $1075,    (4)    add   $1150. 
Campbell  Const. —  (1)   $38,800,   (2) — ,   (3) 

add   $1750.    (4)   add  $1450. 
E.    L.    Younger — (1)    $39,000.      (2)      add 

$150,    (3)    add  $1350,    (4)    add   $1500. 
H.    H.    Henning— (1)     $39,720,     (2)     add 

$175    (3)    add   $900,    (4)   add   $900. 
Cobby    &    Owsley— (1)    $40,225.    (2)    add 

$175,    (3)    add   $1185.    (4)    add   $1535. 
Wm.   R.   Fait— (1)    $42,000.    (2)    add   $97, 

(3)    add    $1100.    (4)    add    $1500. 
Herndon   &    Finnigan — (1)    $43,370.    (2) 

add  $125.   (3)  add  $715.  (4)  add  $369 
Anton  Johnson — (1)   $44,374.   (2)  — .   (3) 

add   $1100.    (4)    add   $1250. 
J.    H.   Tassi— (1)    $45,193,    (2)    ded.    $100. 

(3)   add  $775.    (4)   add  $860. 
Heating 

Hateley   &   Hateley    $4650 

Latourrette-Fical     Co 4945 

W.    P.    Boyce    5139 

Scott   Plumbing  &   Elec.   Co 5489 

SANTA  BARBARA.  Cal.— Wagner  & 
Fell,  Santa  Barbara,  will  probably  be 
awarded  contract  for  new  4-story  and 
basement  Margaret  Baylor  Inn  for 
women.  A  brick  and  steel  gymnasium 
will  be  built  in  connection  with  hotel. 
.lulia  Morgan,  Merchants'  Exchange 
Bldg.,    San    Francisco,    architect. 

ESCALON  San  Joaquin  Co.,  Cal. — 
Gustaffson-'rhompson  Post.  American 
Legion,  has  purchased  six  lots  in  Main 
street  and  plans  erection  of  club  quar- 
ters and  auditorium. 
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NEAR  CULVER  CITY,  L.  A.  Co., 
Cal. — Newman  &  Newman,  1519  Burton 
Way,  Beverly  Hills,  have  contr.  for 
1-story  and  part  2-story  Spanish  club- 
house at  Cheviott  Hills,  nr.  Culver 
City,  for  the  Palomar  Tennis  Club; 
Harry  Hayden  Whiteley,  archt.,  320 
Madison  Ave.,  Culver  City;  large  re- 
ception rm.,  dining  rm.,  men's  grille, 
12  tennis  courts,  2  exhibition  courts 
with  bleachers;  cone,  and  tile  swim- 
ming pool,  50x100  ft.,  fr.  and  stucco, 
tile  rf.,  wr.  iron,  gas  htg.  sys.,  tile 
showers,  hdwd.,  cem.  and  tile  firs., 
hdwd.  and  pine  trim,  lawn  sprinlvler 
sys.,    landscaping;    $40.,000. 


PETALUMA,  Sonoma  Co.,  Cal. — Park 
A.  Van  Bebber,  Petaluma,  awarded  con- 
tract bv  Odd  Fellows'  Fall  Assn.,  to 
install  McLaughlin  hot  air  heatiTig 
system  in  lodge  building  now  being  re- 
modeled. 


HOSPITALS 


Additional    Sub-Contracts    Awarded. 
HOSPITAL  Approx.   $750,000 

OAKLAND,   Alameda  Co.,  Cal.,  Webster 

and    Summit    Sts. 
Five-story     and      l^asement      reinforced 

concrete    hospital 
Owner — Providence    Hospital,    Oakland. 
Architect — R.    A.    Herold,    Forum   Bldg  , 

Sacramento.     Architect  C.  W.  Cluff, 

Hotel    Oakland,       representing    Mr. 

Herold. 
Contractor — Barrett    &    Hilp,     354     Ho- 

bart    St.,    Oakland. 
Tile    and   com  position   roofing  - —   Graff- 

Winlund-Graff      Inc.,      Beach      and 

Halleck    Sts.,    Oakland. 
Sheet    metal — Guilfov    Cornice    Works, 

1234  Howard  St.,  S.  F 
As  previously  reported,  painting  to 
Conrad  Schneider,  615  J  St.,  Sacramen- 
to. Elevators  to  Otis  Elevator  Co., 
■  Beach  and  State  Sts.,  S'an  Francisco. 
Electrical  work  to  Ne  Page  McKenny, 
589  Howard  St.,  S.  F.  Heating,  venti- 
lating and  plumbing  to  J.  H.  Cum- 
mings.  Orchard  and  Broadway,  Oak- 
land. Refrigerating  to  Automatic  Re- 
frigerating Co.,  338  Brannan  St.,  S.  F 
Reinforcing  steel  to  Ed.  L.  Soule, 
Rialto  Bldg.,  S.  F.  Lumber  to  National 
Mill  and  Lumber  Co.  Ornamental  iron 
work  to  Pacific  Iron  Works,  Oakland. 
Structural  steel  to  Moore  Drydock  Co., 
Oakland. 


SAN  BERNARDINO,  Cal.— Father  J 
J.  Prendiville,  pastor  of  Church  of  St. 
Bernardine  de  Seina.  expects  decision 
soon  from  Sisters  of  Mercy  as  to  wheth- 
er or  not  they  will  fake  over  manage- 
ment of  new  75-bed  Catholic  hospital 
to  be  financed  by  private  capital.  It  Is 
reported  that  an  archt.  has  prepared 
sketches   for   bldg. 


Working    Drawings    Being   Prepared. 

HOSPITAL.  Cost,    $250,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifty- 
first    and    Dover   Sts. 

'I'wo-story  steel  frame  and  brick  hos- 
pital buildings   (75  bed  capacity). 

Owner — The  Baby  Hospital  of  Alame- 
da County  (Mrs.  Geo.  C.  Jensen, 
president). 

Architect — E.  W.  Cannon,  1924  Broad- 
way, Oakland. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
Feb.  12,  2  p.  m.,  bids  will  be  received 
by  D.  M.  Barnwell,  county  clerk,  to 
fur.  and  install  connections  for  steam, 
hot  w^ater  and  return  lines,  including 
all  mechanical  equipment  for  connec- 
tion of  these  services  from  new  boiler 
house  with  present  building  at  General 
Hospital  now  supplied.  Chas.  E,  But- 
ner.  architect,  Cory  Bldg.,  Fresno.  Cert 
check  10%  payable  to  Chairman  of  Bd 
of  Sups.  req.  Plans  obtainable  from 
architect.  See  call  for  bid.s  under  offi- 
cial   proit-osal    section    in    this    issue. 

UKIAH,  Mendocino  Co.,  Cal. — Sam- 
uel Orr,  local  architect,  preparing 
plans  for  county  detention  home  to  be 
erected  at  Mendocino  County  Farm; 
estimated   cost   $12,000. 


SUSANVILLE,  Lassen  Co.,  Cal. — Lo- 
cal business  interests  propose  to  fi- 
nance erection  of  coinmunity  hospital 
through  stock  Issue.  Preliminary 
drawings  for  the  structure  have  been 
prepared. 


TUCSON,  Ariz. — Architect  Henry  O. 
Jaastad,  96  N.  Stone  Ave.,  Tucson,  is 
preparing  plans  for  two-story  masonry 
building  on  Beverly  Blvd.,  north  of 
Tucson,  for  Desert  Sanitorium  of 
Southern  Arizona.  Dr.  Bernard  L. 
Wvatt,  President.  Contract  for  foun- 
dation will  be  let  about  Feb.  15.  Hot 
air  heating  plant,  refrigerating  system, 
elevator;  $150,000.  E.  C  Dietrich  is 
consulting   engineer    for    project. 


BERKELEY,  Alameda  Co.,  Cal.— 
Movement  has  been  started  to  secure 
the  erection  of  a  100-bed  hospital  to 
replace  present  overcrowded  structure 
at  University  of  California.  Dr.  Robt. 
T.  Legge,  university  physician,  backs 
the  proposal. 


HOTELS 


Bids   To  Be  Asked  In  Two    Weeks. 

HOTEL  Cost,   $200,000 

NAPA,    Napa    Co  ,    Cal. 

Five-story  steel  and  brick  hotel  build- 
ing   (100    rooms,    80%    baths). 

Owner — Napa   Hotel   Co. 

Architect  &  Contractor — Davis-Heller- 
Pearce  Co.,  Weber  and  California 
Sts ,    Stockton. 


Sub-Contracts   Awarded. 

HOTEL  Cost,  $4,500,000 

SAN    FRANCISCO,    E    Mason    St..    from 

Pine    to   California   Sts. 
Fifteen-story   class   A  hotel    (460   rooms 

brick     and     terra     cotta     exterior). 

(Mark   Hopkins   Hotel). 
Owner  —  California-Mason   Realty   Co., 

(Geo.    D.    Smith,    Pres.). 
Architect   —    Weeks  A   Day,    California 

Ins.    Bldg.,    San    Francisco. 
Contractor    —    McDonald    &    Kahn,    130 

Montgomery    St.,    S.    F. 
Heatinj? — Knittle  Br<vs.  224  5th  St.,  S.  F. 
ElectTJo    Wiring: — Globe    Electric    Wks., 

1899   Mission   St..   San   Francisco. 
Pliimbins,' — Wm.   J.   Forster,   355   4th   St. 

San    Francisco. 
As     previously     reported,     steel     con- 
tract  has   been   awarded   to   Dyer  Bros., 
and    grading    to    Carlin    Grading    Co. 


Sub-Contract   Awarded. 

HOTEL  General   contract    $148,970 

RICHMOND,  Contra  Costa  Co.,  Cal    NE 

Tenth   and   Main    Sts. 
Five-story    reinforced    concrete       hotel 

with   brick   facing. 
Owner — Richmond   Hotel   Company. 
Architect — Jas.   W.  Plachek,   Mercantile 

Bank  Bldg.,  Berkeley. 
General   Contractor  —  Barrett   &  Hilp, 

354    Hobart    St.,    Oakland,    and    918 

Harrison    St.,    San    Francisco. 
Plastering — Francis   O'Reilly,   185   St;ev- 

enson   St.,    S.   F. 
As  previously  reported,   mill  work  to 
National     Mill     Co.,     Richmond.         Clay 


Dornan  Co.,  Rich- 
Master    Tile    Co., 

metal  to  Pacific 
2nd    and    Madison 


partitions  to  R.  H 
mond.  Roofing  to 
Richtnond.  Sheet 
Metal  Products  Co. 
sts.,  Oakland.  Ornamental  iron  to  Hil- 
lard  Iron  Works,  San  Francisco. 
Plumbing  to  Geo.  Schuster,  916  frank- 
lin St.,  Oakland.  Electrical  work  to 
Pacific  Elec.  &  Mfg.  Co.,  827  Folsom 
St.,  San  Francisco.  Excavation  to 
Arris-Knapp  Co.,  961  41st  St  ,  Oakland. 
Reinforcing  steel  to  W.  S.  Weten- 
hall  Co.,  17th  and  Wisconsin  Sts.,  San 
Francisco.  Heating  to  J.  G.  Grierson, 
Riclimond. 


Plans   Being   Prepared. 

HOTEL 

OAKLAND,    Alameda    Co., 

St     and   16th  Ave. 
Three-story    frame      and 

(100   rooms,   3   stores). 
Owner — Earl    Moore. 
.Architect — Clay  N.  Burrell,   First  Trust 

Bldg.,  Oakland. 


Cost,    $60,000 
Cal.      E-14-h 


stucco    hotel 


Plans    Complete. 

HOTEL,   COTTAGES  Cost,   $300,000 

YOSEMITE  NATIONAL  PARK,  on  Mer- 
ced   River. 

Frame  hotel  building  and  cottages, 
rustic  finish. 

Owner — Yosemite  National  Park  Co., 
689  Market  St.,   S.  F. 

Architect — Stanley  G.  Underwood,  730 
S.   Los  Angeles  St.,  Los  Angeles. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 


Saturday, 
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contract  Awarded.  ^^^^_    ^^^_^^^ 

SAX    LKANDRO,     Alameda       Co.,       Cal. 

Washington     Ave.     Viet.     Ward    and 

Hepburn    Streets.  v,    ♦   i 

Two-story     reinforced     concrete     hotel 

building,    18    rooms.  ^    -.    „„ 

Q^ner— Wm.    Mathews   and   J.    Boitano, 

San    Leandro.  „ja„ 

Architect— E      W.    Cannon,    Ray    Bldg., 

Oakland.  „^,,     . 

Contractor— L.    R.    Martin,    219    Arroyo 

St.,    San    Leandro. 


Segregated   Bids   To   Be   Taken. 
HOTEL  Cost,    $lii.'),OUU 

SAN    FRANCISCO,    S    S    Fulton    110    ft. 

W    of   Franklin. 
Six-story      and       basement      reinforcea 

concrete   and  steel    hotel    bldg,    (60 

rooms    100%    baths.) 
Owner  —  E.     V.     Lacey,    Hearst    Bldg., 

San  Francisco. 
Engineer — F.     H.     Spitzer,     251     Kearny 

St.,    S.    F. 


Bids  Being  Received  For  General  Con- 
tract and  Mechanical  Equipment. 

HOTEL,     ETC.  Cost,     $55,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
American  St.,  bet.  Main  and  Mar- 
ket Sts. 

Three-story  Class  C  brick,  32-room 
hotel    and    store    building. 

Owner — Sam    Giovannoni. 

Architect— Peter    J.       Sala,       Exchange 
Bldg.,    Stockton. 
Excavating    has    been    completed    by 

Louis  Biasotti,  44  W-Clay  St.,  Sacra- 
mento. 


SANTA  BARBARA,  Cal.— C.  W. 
Wright  is  having  site  cleared  at  Es- 
tado  and  Montecito  preparatory  to 
erection  of  4-story  hotel,  store  and  ga- 
rage building  to  cost  about  $300,000. 
It  is  understood  that  Mr.  Wright  has 
had  sketches  prepared  for  Spanish 
type   building. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Whitcomb  and  Smith,  local  realtors, 
report  that  sale  of  the  Jos.  B.  Perry 
property.  State  Highway  and  Broad- 
way, to  San  Francisco  capitalists  who 
are  reported  to  be  planning  the  erec- 
tion of  a  large  hotel  building;  site  is 
100  by  100  ft.  Name  of  purchasers  not 
disclosed. 


MONTEREY,  Monterey  Co.,  Cal. — A. 
C.  Hinkle,  Monterey  capitalist  is  having 
plans  prepared  for  a  three-story  re- 
inforced concrete  hotel  to  be  erected 
at  Perry  and  Tyler  Sts.;  will  contain 
46  rooms,  all  of  which  will  have  private 
bath. 


Mailing  Lists 

Will  help  you  increase  sales 

Send  for  FREE  catalo?  gMag 
I  count3a;i(liyricc3onclassiriednarae3 
of  you  rbest  prospective  custofnera— 
National,  Sta^o.  Local-Jndivlduals, 
Profeasio 


of  J  ^  each 


CLAWSON    PATENT 
CHIMNEY    CO. 


CLAWSON'S    PATENT   CHIMNEY 

l«   the   Moat    Complete  on    the 

Market 


ri,.1  WSON'S     FURNACE     C.RATK 
for   Gnm,   ConI   or   AVood 


CLAWSON'S 

noons   and    DAMTEItS    foi 

Open    Flreplaoeii 


Espertu    In    Oiirinij:    Snrnky    Flueit 
nnti    in    VentilntinK 


Terra    Cotta    and    Galvanl/.ed    Iron 

Chimney   Tops    Erected 

Chimney  Svreeplnjs 

140   COUGH    STREET 
Phone   Park  (1002        Sao   FrancUoo 


RIONO,  Nevada — J.  C.  Dillard,  Reno, 
at  $10,000  has  contract  to  fur.  and  in- 
stall second  elevator  in  Hotel  Golden. 
Building  permit   has  been   issued 


ICE  AND  COLD  STORAGE 
PLANTS 


Additional   Contracts   Awarded. 

SKATING    RINK  Cost,    $60,000 

SAN    FRANCISCO.       Forty-eighth    Ave. 
bet.    Lawton    and    Kirkham    Sts. 

Ice   skating   rink. 

Owner — Withheld. 

Engineer — James   T.    Ludow,    460    Mont- 
gomery  St.,   San    Francisco. 

Architect   —    Powers    &      Ahnden,      460 
Montgomery   St.,   San   Francisco. 

Pliinilting  —  Lawson     &     Drucker,     465 
Tehama   St.,  San   Francisco 

Eleetrical     Work — Enterprise     Electric 
Works,   654   Mission   St.,   S.   F. 
As  previously   reported,  steel   to  Her- 

rick    Iron     Works,     18th    and    CampbCw 

Sts.,   Oakland;   concrete    to   S.   A.    Chase, 

80    Douglass    St.,    San    Francisco. 

SAN  FRANCISCO,  Cal.— John  V. 
Goester,  534  I.  W.  Hellman  Bldg.,  Los 
Angeles,  is  preparing  plans  for  ice 
skating  rink  at  San  Francisco,  for  the 
Glacier  Palace  Ice  Skating  Assoc,  Los 
Angeles;  160x225  ft.,  rest  rooms,  dining 
room,  private  rink,  seating  capacity 
3500   people;   $100,000. 


SPOKANE,  Wash.— E.  J.  Heavers, 
dist.  representative  for  Addison-Miller, 
Inc.,  operating  the  Great  Northern  ice 
plant  at  Hilyard,  Wash.,  and  a  car 
icing  plant  at  Pasco,  Wash.,  plans  erec- 
tion of  $150,000  reinforced  concrete  ice 
manufacturing  plant  at  Spokane;  70  to 
100  tons  daily  capacity. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Construction  has  been  started  on  a 
$25,000  ice  manufacturing  plant  and 
warehouse  at  Railroad  Ave  and  Santa 
Fe  right-of-way  for  S.  Carusa  &.  Bro. 
Concrete  construction,  45  by  180  ft.  A 
15-ton  scale  will  be  installed. 


YUBA  CITY,  Sutter  Co.,  Cal.— Na- 
tional Ice  and  Cold  Storage  Co.,  Postal 
Telegraph  Bldg.,  San  Francisco,  has 
purchased  site  in  Bridge  St.,  and  con- 
struction will  be  started  shortly  on 
?35,000  ice  plant  and  cold  stbragte 
rcoms.   Site  is   80  by  265  ft. 


TURLOCK,  Stanislaus  Co.,  Cal.— Di- 
rectors of  Turlock  Irrigation  District 
contemplate  erection  of  plant  for 
manufacture  and  distribution  of  ice. 
Estimates  of  cost  for  such  a  plant 
have   been   ordered   prepared. 


RENO,  Nevada — Construction  will  be 
started  about  March  1  on  the  first  unit 
of  ice  mfgr.  plant  for  Union  Ice  Co.,  354 
I'ine  St.,  San  Francisco.  Will  have 
daily  capacity  of  30  tons;  est.  cost  of 
1st  unit,  $75,000.  Plans  completcl  will 
exceed  $150,000. 


POWER  PLANTS 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Mar.  2,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
three  steam  boilers  under  spe*.  P-374. 
Bids  for  these  boilers,  rec.  some  time 
ago,  were  rejected, and  the  matter  taken 
under    advisement. 


LOS  ANGELES,  Cal —Until  3  P.  M., 
Mar.  2,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
steam  turbine  electric  generating  unit 
under  spec-.  P-373.  Previous  bids  on 
this  unit,  designed  for  the  power  plant 
at  L.  A.  harbor,  rejected  some  time 
ago.      Jas.    P.    Vroman,   secretary. 


CHEHALIS',  Wash.— More  than  $18,- 
000,000  will  be  expended  in  hydro- 
electric power  and  industrial  develop- 
ments on  the  Cowlitz  river  in  Lewis 
county,  G.  B.  Birklunk  of  the  Backus- 
Brooks  Co.  of  Minneapolis,  announced 
on  his  return  to  Seattle.  The  concern 
has  received  a  permit  for  the  diver- 
sion of  3500  cu  ft.  of  water  per  sec. 
at  Mayfield  Canyon,  23  mi.  from,  Cen- 
tralia,  together  with  the  building  of 
a  300-ft.  dam  to  store  730,000  ac.  ft. 
water;  1st  unit  of  power  plant  will  de- 
velop 20,000  h.  p.  and  will  later  be  in- 
creased to   120,000. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
— General  Electric  Co.,  Rialto  Bldg..  at 
$2151  awarded  cont.  by  Carmichael  Ir- 
rigation Dist.  to  fur.  and  install  three 
transformers. 


VISALIA,  Tulare  Co.,  Cal. — Ben  M. 
Maddox,  resident  manager  for  South- 
ern California  Edison  Co.,  Los  Angeles, 
announces  company  will  expend  $3,- 
tHii»,000  in  Tulare  county  of  which  $1,- 
000,000  will  cover  line  extensions  and 
improvements  in  four  districts  head- 
iiuarting  in  Visalia,  Porterville  and 
Lindsay;  $300,000  on  vestal  substations 
at  Richgrove  and  imp.  to  power  plants 
on  Tule  and  Kaweah  rivers  and  the 
building  of  a  transmission  line  through 
to  Southern  California. 


LOS  ANGELES,  Cal.— Until  3  P  M., 
Feb.  9,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadwav,  for 
parts  for  cut-outs  and  extra  high  po- 
tential fuses  under  spec.  P.  A.  Adv. 
r-595.      Jas.    P.    Vroman,   secretary. 


PUBLIC  BUILDINGS 


OAKLAND,  Cal. — Meeting  wilj  be 
called  at  once  to  consider  proposed  new 
county  courthouse.  County  Grand  Jury, 
Board  of  Supervisors  and  representa- 
tives of  various  civic  organizations  will 
attend  the  conference.  A  bond  issue 
is  probable  to  finance  construction.  Geo. 
E.   Gross   is   county   clerk. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Merhnnlral    Key. 


Plaster 
U'all    Board 

(Patent    applied    for) 
The   l.nHt   Word   In   WaM    Board. 
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CHICO,  Butte  Co.,  Cal.— Preliminary 
plans  have  been  prepared  for  proposed 
American  Legion  Memorial  Auditorium 
to  be  erected  at  a  cost  of  approx.  $150,- 
000  of  which  $75,000  is  available  from 
countv  funds.  It  is  proposed  to  raise 
balance  of  money  through  a  bond  issue. 
Will  be  two-story  and  basement,  with 
gymnasium  and  club  quarters  and  audi- 
torium seating  2500.  Winfield  Rilgy  is 
commander  of  the  local  post. 

FRESNO,  Fresno  Co.,  Cal. — J.  G. 
Cowan,  Fresno,  at  $1312  awarded  con- 
tract by  city  to  remodel  2nd  floor  of 
city  hall.  Valley  Electrical  Supply  Co., 
Power  Co.  Bldg  ,  Fresno,  at  $1430 
awarded  contract  for  electrical  work. 
Other  bids  for  remodeling  were  Jolly 
&  Jollv,  1561:  Anderson  Planing  Mill, 
$157!^;  Howard  J.  Dickey,  $1560  and  W. 
T.  Harris,  $1793.  Other  bids  for  elec- 
trncal  work  were;  Robinson  Electric 
Co.,   $1530;  Electrical  Constr.  Co.,   $1490. 


SANTA  BARBARA,  Cal. — Until  Feb. 
4.  bids  will  be  received  by  city  of  Santa 
Barbara  for  rebuilding  public  library. 
Carlton  M.  Winslow,  Van  Nuys  Bldg., 
Los  Angeles,   architect;   $50,000 
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WATSONVILt.E.  Santa  Cruz  Co.,  Cal. 
— Until  Feb.  2.  8  P.  M.,  bids  will  be  re- 
ceived by  M.  M.  Swisher,  city  clerk,  to 
fur.  and  install  Clow  gas  steam  radia- 
tors in  city  hall,  Main  St.  Cert,  check 
5%  req.  with  bid.  Plans  on  file  in  of- 
fice  of  clerk. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  Feb  2,  8  P.  M.,  bids  will  be  re- 
ceived by  M.  M.  Swisher,  city  clerk,  to 
fur.  and  install  two  metal  counters,  17 
ft.  long-  each,  and  metal  filing  equip- 
ment as  required  for  city  offices.  Bid- 
ders to  furnish  own  specifications. 
Lists  of  materials  desired  obtainable 
from  city  clerk  on  request.  Cert, 
checiv  5%   req.  with  bid. 


ALAMEDA.  Alameda  Co.,  Cal. — Until 
Feb.  16,  8  P.  M.,  bids  will  be  received 
by  W.  E.  Varcoe,  city  clerl<,  to  erect 
bungalow  fire  station  at  Fountain  and 
Jackson  Sts.  Carl  Werner,  architect, 
Santa  Fe  Bldg.,  San  Francisco.  Cert, 
check  10%  payable  to  city  req  Plans 
obtainable  from  city  clerk  on  deposit 
of  $20,   returnable. 


SACRAMENTO,  Cal.— Until  Feb.  11,  r. 
P.  M.,  bids  will  be  received  by  H  G. 
Denton,  city  clerk,  to  fur.  opera 
chairs  and  portable  chairs  for  Sacra- 
rponto  Memorial  Auditorium.  Cert, 
check  10%  payable  to  Citv  ("ontroller 
en.  Bonds  of  $1000  req.  of  successful 
bidder.  .See  call  for  l»i»l.s  under  official 
pvopo.sal   .section    in   this   i.sNUC. 

SAN  FRANCISCO— Elliott  &  Grant, 
180  Jessie  St.,  at  $47,6!)5  submitted  low 
bid  to  Board  of  Public  "Works  and  was 
awaided  general  contract  to  erect 
Engine  House  No.  19  at  Third  St.  and 
A"thur  Ave.  Other  low  bidders  to 
wh"m  contract^  were  awarcd,  are:  C. 
Druck°r.  4''5  Tehima  r-t..  mechanical 
eoninment,  at  $4533;  Dowd-Seid  Co.. 
2-T9  Miss'on  St  .  elec'ric  work  at  $2294. 
Following  is  complete  list  of  bids  re- 
ceived : 

fJeTicral    ConNfriiction 
EHiott    &    Or-nnt    (awarded)     ....$47,fi9T 

Vogt    &   Davidson 48.224 

O.    Monson    ']    49^270 

Amoro.so    ,^     Damico 49^900 

J.    A.    Madieros ,[[[    50,000 

Ward-Dwan     50,980 

H.    L.    Peterson 51  677 

Carl    H.    Peters'^n .' .'   .>>2'fiOn 

Fred    L.    Hansen 52  840 

M.     B.     McGowan '  '    5,3'742 

.Tas.     J,     Irwin '.'.'.'.'.'.'.    5V.8OO 

John     J.     Mahony 56,900 

Mechanical    Biuipment 

C     Drucker     (awarded)      $4.';.33 

O.     Aroon     4fiS!) 

Thos.     Skelly     498fi 

J.     E.     O'Mara ."    .i;221 

.Scott    Cn [    .SSS? 

Dowd    &    Welch ..."    ,!)79i 

Kleotric    AVork 

Dowd-Seid   Co.    (awarded)    $2294 

M.     E.     Ryan 2300 

V-  .^-    ?,"'"**'■.■ •  •  •  2305 

•Aetna    Electric    Co 2345 

Crown     Electric    Co .'.'  2389 

Hetty    Bros [[[[  2760 


STOCKTON,  San  Joaquin  Co.,  Cal  — 
Following  bids  received  by  A.  L. 
Banks,  city  clerk,  to  fur.  and  install 
kitchen  equipment,  kitchen  ware,  ban- 
quet and  tray  tables  in  Memorial  Civic 
Auditorium. 

Yost-Dohrmann  Co.,  417  E  Main  St., 
Stockton,  prop.  (1)  $1743.53,  (2)  $415.09 
G.  H.  Altenhoff,  17  S  California  St., 
Stockton,  prop.  (2)  $408.89;  Robert  & 
OKeefe,  425  S  Center  St.,  Stockton, 
prop.  (3)  $430;  Fisher  Bros.  Wilson  & 
Weber  Sts.,   Stockton,   prop     (3)    $420. 

Proposition  1,  installation  of  kitchen 
equipment.  Proposition  2  installation 
of  kitchen  ware.  Proposition  3  in- 
stallation   of   banquet   and   tray    tables. 


OAKLAND,  Cal. — Members  of  School 
and  Library  Boards  select  site  on 
Allendale  school  grounds  for  branch 
library  building;  75  by  100  ft.  A  struc- 
ture  costing    $3500    is   contemplated. 


ALAMEDA,  Alameda  Co.,  Cal. — City 
will  start  condemnation  proceedings  at 
once  to  secure  n.e.  cor.  of  Walnut  St. 
and  Central  Ave.  as  site  for  war  me- 
morial   building. 


BERKELEY,  Alameda  Co.,  Cal.— Bids 
will  be  asked  at  once  by  Emma  M. 
Hann,  city  clerk,  to  remodel  city  hall; 
est.  cost,  $4,000.  Plans  on  file  in  of- 
fice  of  clerk 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
County  supervisors  have  appropriated 
$500  to  finance  survey  of  unsanitary 
and  inadequate  county  jail  quarters  at 
courthouse  and  for  the  preparation  of 
estimates  of  cost  to  provide  new  jail 
quarters  and  offices  of  the  sheriff  op- 
posite t;ie  courthouse. 


RESIDENCES 


To  Be  Done  By  Day  Work. 

RESIDENCES.  Cost,  $24,000 

SAN  FRANCISCO.  W  31ST  AVE  150 
to   325    inc.    S  Fulton. 

Eight  1-story  and  basement  frame  resi- 
dences. 

Owner — Costello    Bros.,    821    34th    Ave. 

Architect — None. 


Plans     Being     Prepared. 
RESIDENCE  Cost,     $10,000 

SAN  FRANCISCO.     Forest  Hill. 
Two-story   hollow   tile   residence. 
Owner — Whitney   Knowlton. 
Architect — Willis    B.    Huson,    First    Na- 
tional  Bank  Bldg.,   San  Francisco. 


To  Be  Done  By  Day  Work. 

RESIDENCES.  Cost,  $6000  ea. 

SAN  FRANCISCO.  S  MONCADA  E 
Paloma. 

Two  2-story  and  basement  frame  resi- 
dences. 

Owner — A.  J.  Galbreath  Realty  Co.,  166 
Geary   St. 

Designer — Sutherlin  &  Mathers,  655 
Steiner  St. 


Plans  being  prepared. 

RESIDENCE.  Cost,   $16,000 

SAN        FRANCISCO.  ST.        FRANCIS 

Wood. 
Two-sttry     and     basement     frame    and 

stucco    residence    of    Spanish    style 

with    terra  cotta   tile   roof. 
Owner — James    A.    Southard. 
Architect — Roland  Stringham.  260  C1II- 

fornia   St.,  San   Francisco. 


CROWE 

GLASS 

CO. 

674  Eddy  St, 
Phone  Prospect  612 

K(|iiippe<l    To    IIjiikIIi- 
Any    Sl/e   J<»h. 

IHREOT    FACTORY    BrYERS 


Contract    Awarded. 

RESIDENCES  Cost,    $5000    each 

SAN    FRANCISCO.        E      Thirty-second 

Ave.   100,   125,   150,   175  9  Balboa  St 

Four    two-story    and    basement    frame 

Owner — P.    J.    Feerick.    875    35th    Ave., 

San    Francisco. 
Architect — Andrew     H.     Knoll,     Hearst 

Bldg.,    San   Francisco. 
Contractor — P      J.     Feerick,     875     35th 

Ave.,    San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost.   $18,000 

PIEDMONT,   Alameda  Co..   Cal. 
Two-story  frame  and  stucco  residence, 

Spanish  style. 
Owner — Mrs.   McCaslin. 
Architect    —    W.    B.    Schirmer.    Thayer 

Bldg..   Oakland. 
Contractor — Geo     Maurer. 


Contract  Awarded. 

RESIDENCE  Cost,     $20,000 

SAN  FRANCISCO.  W  Miaraloma  449 
N    Yerba    Buena. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  Maas,  4212  Francisco  St., 
San   Francisco 

Architect — Lionel  Pries,  604  Mission 
St.,    San    Francisco. 

Contractor  —  Mattock  &  Feasey,  210 
Clara    St..    San    Francisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,    $8500 

SAN     FRANCISCO.       Vallejo     St.     near 

Franklin   Street. 
One-story   hollow    tile    residence. 
Owner — B     Brooks. 
Architect — Willis  E.  Huson,  First  Nat'l. 

Bank  Bldg.,   S'an   Francisco. 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $4500 

BERKELEY,    Alameda      Co.,    Cal.        NE 

Cor.  Neilson  and  Francis  Sts. 
One-story     5-room     frame     and     stucco 

residence. 
Owner — Claus   A.    Tornell,    339    15th    St., 

Oakland. 
Architect — John    Carl  Thayer,    339    15th 

St.,   Oakland. 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $8500 

BERKELEY,  Alameda  Co.,  Cal  Hop- 
kins and  Acton  Sts. 

One  and  one-half-story  frame  and 
stucco   residence. 

Owner — Claus  A.  Tornell,  339  15th  St., 
Oakland. 

Architect — John  Carl  Thayer,  339  15th 
St.,   Oakland. 


To  Be  Done  By  Day  Work. 

RESIDENCES.  Cost,    $5000    ea. 

OAKLAND.  1096,  1100  and  1106  Trestle 
Glen   Road. 

Three  1-story  6-room  frame  residences. 

Owner — Van  Camp  Builders,  5661  Shat- 
ter  Ave.,    Oakland. 


Contract  Awarded. 

RESIDENCE.  Cost,    11.500 

BERKELEY.  S  B  Marin  and  Shattuck 
Aves. 

One  and  one-half-story  9-room  resi- 
dence   and    garage. 

Owner — C.  B.  Crane.  2695  Cedar,  Berke- 
ley. 

Designer  &  Contractor — P.  L.  Crane, 
1231   Glen,  Berkeley. 


SAN  FERNANDO  VALLEY,  Los  An- 
geles Co.,  Cal. — Harry  E.  Jones,  Inc.,  82u 
Hollywood  Guaranty  Bldg  ,  Los  An- 
geles, contemplates  the  erection  of  200 
dwellings  in  S'an  Fernando  Valley  for 
self;  work  to  start  on  first  unit  in 
about  60  days. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Architect  McNeal  Swasey,  405  Hiber- 
nian Bldg.,  is  preparing  preliminary 
plans  for  a  residence  at  Columbia  St. 
and  Hillside  Drive,  Pasadena,  for  M.  J. 
Swetland;  15  rooms,  4  baths,  Spanish 
style,  frame  and  stucco  construction, 
clay  tile  roofing,  pine  trim,  oak  floors, 
tiled  baths,  cast  stone  mantels,  water 
heater,   unit   gas   heating. 


NEAR  CULVER  CITY,  L.  A.  Co.,  Cal. 
— Commercial  Constr.  Co.,  Venice  Blvd. 
Culver  City,  has  contr.  and  is  taking 
sub-bids  for  2-story  20-room  brick  res. 
at  Monte  Mar  Vista,  nr.  Culver  City, 
for  Mr.  and  Mrs.  Fred  W.  Forrester; 
168x4S  ft.,  common  brick,  shgle.  roof, 
6    tiled   baths;    $50,000. 
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BKVERLY  HILLS',  L.OS  Angeles  Co., 
Oal.— Kali  J.'  Moller,  375  -Del  Monte 
Pasadena,  awarded  g'en^ral -contract 
for  tv/o-story,  14-room  frame  and 
stucoo  dwelling  at  'JIT  Canon  Dr., 
I5everlv  Hills,  for  Mrs.  Charlotte  Fick- 
ford;  Wallace  Neff,  architect,  Slavin 
Wd^.,  I'asadena;  45x75  ft.,  tile  and 
Composition  roof,  5  tiled  biiths,  2  cast 
stone  mantel.s,  f^arage  with  servants' 
quarters,  lawn  sprinkler  system;  $50,- 
000 


•  BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— Architect  Gene  Verge,  700  Pet. 
&ec.  Bldg.,  Los  Angeles,  has  completed 
wo.  king  plans  for  two-story  and  base- 
ment frame  and  stucco  16-room  Italian 
residence  at  Beverly  Hills,  for  Buster 
Keuton;  tile  rooting,  gas  furnace  heat- 
ing, <)  tiled  baths,  tile,  marble,  cement 
and  hardwood  floors,  mantels,  vacuum 
cleaning  system,  hardwood  trim,  rein- 
forced concrete  swimming  pool,  watei- 
heater,  concrete  tennis  courts,  2-story 
garage  with  servants'  quarters  above, 
landscaping;  $150,000;  day  work  and 
subcontracts. 


CARTHAY  CENTER,  Los  Angeles  Co., 
Cal. — Sam  Cohn,  814  Cochran  Ave.,  Los 
Angeles,  will  build  a  two-story  10-room 
frame  and  stucco  dwelling  at  761  Mas- 
selin  Ave.,  Carthay  Center,  for  self: 
plans  by  T  Arthur  Monroe,  337  Canon 
Dr.,  Beverly  Hills;  62x56  feet,  tile  and 
composition  roof,  hardwood  floors, 
hardwood  and  pine  trim,  automatic 
water  heater,  gas  unit  heating  system, 
electric  controlled,  tile  baths  and  sink, 
ornamental  iron,  stone  mantel,  gar- 
age,  lawn   sprinkler  system. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Julian 
Cheroske,  3141  B  8th  St.,  Long  Beach, 
is.  taking  segregated  bids  for  a  2-story 
10-room  flame  and  stucco  dwlg.,  cor. 
St.  Joseph  and  Vista  Sts.,  Long  Beach, 
for  self;  plans  by  Schilling  &  Schilling 
313  Marine  Bank  Bldg.,  Long  Beach; 
61x36  ft.,  tile  rf.,  3  tile  baths,  tile 
sink  and  mantel,  garage,  lawn  sprink- 
ler  sys;    $25,000. 


ISLETON,  Sacramento  Co.,  Cal. — 
Chas.  S.  Mabrey  Co.,  Ochsrer  Bldg.,  Sac- 
ramento, at  $38,400  has  contract  to 
erect  39  dwellings  at  plant  of-  Delta 
Packing  Company. 


BEVEFtLY.' HILLS.  L.  A.  Co.,  Cal.— 
Siegfried  Goetz,  1141  N  Vermont  Ave., 
Los  Angeles,  has  compl.  wkg.  plans  and 
is  taking  bids  on  gen.  contr.  for  a  2- 
story.  13-roGm  frame  and  stucco  dwlg., 
at  723  Beverly  Dr.,  Beverly  Hills,  for 
Mrs.  lone  Foster  McCarthy,  730  Cam- 
den Dr.,  Beverly  Hills;  44x108  ft.,  tile 
and  comp.  rf.,  6  tile  baths,  2  tile  man- 
tels, servants  quarters  and  laundry, 
lawn    sprinkler   .sys;    $30,000. 


,  GLENDALE,  Los  Angeles  Co.,  Cal.— 
T.  J.  Norman,  337  .S.  Oakhurst  Dr.,  Bev- 
erly Hills,  has  contract  for  a  two- 
story,  14-room  frame  and  stucco  dwell- 
ing in  Verdugo  Woodlands,  Glendale, 
for  C.  B.  Spencer;  Walter  C  Folland, 
architect,  631  Pacific  S.  W.  Bank  Bldg.. 
Pasadena;  tile  and  composition  roof,  4 
tile  baths,  servants'  quarters,  lawn 
sprinkler  system. 


SCHOOLS 


Working    Dr.awings    Being    Prepared. 

SCHOOL  Cost,    $50,000 

MT.   SHASTA,   Siskiyou.  Co.,   Cal. 

Reinforced  concrete  high  school  build- 
ing. 

Owner — Mt.    Shasta   High    School    Dist. 

Architect — Starks  &  Flanders,  Ochsner 
Bldg.,    Sacramento. 


Plans    Being    Prepared. 

BUILDING  Cos;,    $125,000 

DAVIS,  Yolo  Co.,  Cal.  Stace  Univer- 
sity Farm. 

Two-story  steel  and  concrete  agri- 
cultural   engineering    building. 

Owner — University  of  California  Board 
of   Regents,   Custodians. 

Architect — W.  C.  Hays,  First  National 
Bank   Bldg.,    San    Francisco. 


Plans  Being  Figured    -Bids  CL.«e  Feb.  9. 

9:45  A.  M. 
.SCHOOL'  C     ost,    $241,0«0 

OAKLA.VD,    Alameda    Co.,    Cal.      N    Es- 

tudilio  Ave  —  W  Foothill  Blvd. 
Two-story    Class    C    steel    frame    brick 
high  school  building,  26  classrooms 
and    auditorium     (Gothic    architec- 
ture;. 
(Jwner — City   of  Oakland    (San   Leandro 

Junior    High    School). 
Architect — E.     W.    Cannon,    Ray    Bldg., 
Oakland 
Separate    bids    are    wanted      for      (1) 
general   construction;    (2>    awning   type 
window     fixtures     and     hardware;      (3> 
slate     blackboards.       Cert,     check     1''  'S 
payable  to  Bd.  of  Educ.      Plans   ou 
able   from   Supt.   of  Bldgs,,   337    17th 
Oakland.      See    call    for    Itldx    under 
/iciul   propuMal    (tection    in    tbin   iHnue. 


REDLANDS,  San  Bernardino  Co., 
Cal. — Architect  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  Los  Angeles, 
is  preparing  preliminary  plans  for  a 
new  Sunday  school  building  for  First 
Baptist  Church  of  Redlands;  it  will  be 
first  unit  of  larger  institution:  twj- 
story  and  part  basement,  146x48  feet 
with  wing  72x42  feet,  reinforced  con- 
crete construction,  stucco  exterior, 
slate  roofing,  pine  trim,  steam  heating; 
$100,000. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
Feb.  1,  7:30  p.  m.,  bids  will  be  received 
by  C.  T.  Poole,  clerk,  Visalia  Union 
High  School  Dist.  to  erect  Fine  Arts 
l;uilding  at  school  grounds.  Ernest  J. 
Kump  Co.,  architects,  Rowell  Bldg, 
Fresno.  Cert,  check  10%  payable  to 
clerk  req.  Plans  obtainable  from  archi- 
tects. .See  cnll  for  biil.s  under  officLnl 
I>r<>|ii»sal   Neetion   in   thi.s   Ls.sue. 


VISALIA,  Tulare  Co.,  Cal.— At  $4100 
J.  S.  Hodge,  Exeter,  awarded  contract 
by  Wesley  F.  Waldon,  clerk.  Hot 
Springs  School  District,  to  erect  one- 
story  frame  school.  Ernest  J.  Kump  Co. 
achitects,  Rowell  Bldg.,  Fresno.  Other 
1)ids  were:  Jolly  &  Jolly,  $4719.75;  Earl 
Bowen,    $4885. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated,  "Westest" 
Dead  »•  ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels  are  approved  by 
the    National    Board    of    Fire    Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  k  Pengilly,  Inc. 

>Ieniber    CaiifOmia    Development    Association 
C:ilifornln    Rleetriifil.sts'   AMSocintlon 
Mnniifnetiirers   and 
Distributors   of 

"WESTEST" 

ELECTRIC  TRODICT.S 

12(54  Fols(nn  Street 
S«n  Frjiiipisoo 


wood. 
Finish. 


Plates    and    trim 
All     "Westest" 


Pliones: 


lleniloek 
HemloeU' 


:»ST4 
SSTR 


Enclosed  exfernnlly  operiited 
Safety  Switches,  Knife 
Switches,  Metal  SAvftch  juul 
Cnt-ont  Koxes,  Sufety  Panel 
Roardsi    -    ;■•:    ,?::  -r 

. ..'..■  '•   '  .  .  ■  ■■     ■''. 

Cafnloa:  and  Prices   on   Retiaent 


A  "Plttsburgr^  Antomatic 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  qnality 
thronghoDi. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  qutck  as  a 
•^•Ink  " 


PITTSBURG  WATER  HEATER  CO, 

.Makers  of 
•PITISRITHG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC- 
STORAGE    SYSTEMS 
,    and  "LION"  TANK  WATER  HEATEP? 


309  13th  Street 

OAKLAND 

Send  For  Catalogs 


478  Sutter  Street 

SAN  FRANCISCO 
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YUMA,  Arizona — Architect  Norman  F. 
Marsh,  211  Broadway  Central  Bldg.,  is 
preparing  plans  for  a  new  grade  school 
building  at  Yuma,  Ariz.,  for  Yuma 
School  District;  2-story,  10  classrooms, 
oflices,  brick  construction,  cream  bricii 
facing,    clay   tile   rocfing;    $80,000. 


FRESXO,  Fresno  Co.,  Cal. — Advisory 
committee  of  Board  of  Education  has 
submitted  program  under  which  re- 
cently voted  school  bond  issue  will 
be  expended.  For  all  buildings  costing 
less  than  $50,000,  bids  from  general 
contractors,  covering  the  major  items 
ot  construction,  will  be  accepted.  These 
are  listed  under  section  A.  The  list  of 
segregated  contracts  follows: 

A,  General  construction:  Contract 
1,  carpentry,  placement  of  millwork, 
excavating,  grading,  hollow  forms, 
metal  doors,  patent  sash  hardware; 
contract  2,  concrete  and  cement  work; 
contract  3,  reinforcing  steel  in  place; 
contract  4,  masonry  and  placement  of 
art  stone;  contract  5,  lathing,  plaster- 
ing, ornamental  and  cast  cement;  con- 
tract 6,  tile  and  marble  work;  contract 
7,  clay  tile  roofing;  contract  8,  compo- 
sition" and  patent  shingle  hardware; 
cont  act  9.  sheet  metal  construction 
doors:  contract  10,  structural  steel  and 
miscellaneous  and  ornamental  iron; 
contract  11,  art  stcne  or  terra  cotta; 
contract  12,  linoleum;  contract  13, 
steel  sash;  contract  14,  metal  stall  par- 
titions. 

B:  Contract  1,  millwork,  f.  o.  b.  job; 
contract    2.    glass   and   glazing. 

C,  plumbing;  D,  heating  and  venti- 
lating; E.  painting;  F,  electric  wiring; 
G,  lighting  fixtures;  H,  finish  hard- 
ware; I,  f.re  alarm  system;  J,  program 
clock  and  telephone;  K,  blackboards; 
L,  steel  lockers,  f.  o.  b.  Fresno;  M, 
Venetian  blinds  and  shades;  N.  audi- 
torium, segregated  into:  Contract  1, 
asbestos  curtain;  contract  2,  velour 
curtain,  etc.;  contract  3.  sprinkler  ap- 
paratus, installed;  contract  4.  other 
stage  fixtures;  O,  vault  doors;  P,  steel 
shelving. 


FRESXO,  Fresno  Co.,  Cal.  —  Fresno 
Board  of  Education  has  commissioned 
architects  to  prepare  plans  for  school 
improvements  under  the  $1,800,000  bond 
i.ssue  as  follows: 

High    School   Iniprovenients 

Ar>-hitects  R.  F.  Felchlin  Co.,  Fres- 
no.. Edison  Technical  school,  classroom 
rnd  auditorium  building,  $200,000  for 
construction,    $15,000   for   equipment. 

Architects         Trewhitt-Shields        Co., 
F' esno.    Technical     school    gymnasium, 
est.    cost    $50,000. 
■    Elementary    School    Impro^-enients 

Architects  Ernest  J.  Kump  Co., 
Towell  Bldg.,  Fresno,  Winchell  school, 
est.    cost    $120,000. 

Architect  R.  W.  Hotchkin,  Fresno, 
Chester  Rowell  school  addition,  est. 
cost    $30,000. 

Architect  Chas.  E.  Butner,  Cory  Bldg. 
Fresno,  John  Muir  school  addition, 
$80,000. 

.  Architects  Swartz  and  Ryland,  Row- 
eil  Bldg..  Fresno,  T.  L.  Heaton  school 
addition.    $57,000. 

Board  of  Education  proposes  to  car- 
ry on  a  3-year  construction  program 
and  only  improvements  urgently  re- 
Qtiired  will  be  undertaken  during  the 
present  year.  Architect  W.  D.  Coates, 
Jr..  however,  was  selected  as  archi- 
tect for  the  Fresno  high  school  gymna- 
pjum  which  is  r  3rd  year  project. 
Plans  for  Lone^fellow  school  will  not 
he  started  un'il  b  ard  selects  a  super- 
intendent of  construction  as  is  the 
case  with  the  toilet  facilities  at  the 
Lowell  and  Webster  schools,  the  latter 
nrojeot  costing  $30,000  and  the  former 
$10,000. 


BERKELEY,  Alameda  Co..  Cal.  — 
ITntil  Feb.  15.  8  p.  m.,  bids  will  be  re- 
ceived by  GeT.  S.  Mouser,  secy.  Board 
of  Education.  2133  Allston  Way,  for 
(1)  electric  clocks;  (2)  shades;  (3) 
surf.  &  equip,  for  grounds  at  Hillside 
School.  Le  Boy  and  Buena  Vista  Aves. 
W.  H.  Ratcliff.  Jr.,  architect,  Mercan- 
tile Trust  Bldg..  Shattuck  Ave  and 
Center  St.,  BerkPley.  Cert,  check  10% 
payable  to  Berkeley  School  District 
req.  See  c.-i1l  for  ItidK  undeir  offleial 
lironosnl  section   In   this  Issue. 

S.ALIX.AS.  :Monte'ey  Co.,  Cal.  — 
Salinas  Union  High  School  District  has 
$2000  available  to  finance  two  new 
basketball  courts,  tennis  court  and  en- 
largement of  bleachers. 


CONCRETE 


FROM      THE      CHICAGO      BUILDIIVG       SUPPLY      NEW'S 


Under  date  of  Chicago,  Illinois,  December  29th,  1925,  in  "Short-Cots  to, 
Better  Business,"  the  above  live-wire,  well-edited,  weekly  paper  of  w^ide  cir- 
culation has  the  following  to  say  about  "PRATT'S  CONCRETE  MIX,"  or  Sandy 
Pratt's  near  comedy  in  the  Sacramento  Bee  (Development  Section)  each  Satur- 
day afternoon  and  the  San  Francisco  Daily  Pacific  Builder  on  Tuesday  and 
Thursday  morning  of  every  week.  Here  is  the  story:  "Pratt'.s  Concrete  Mix" — 
A  Netvspaper  Column.  Find  it  hard  to  inject  human  interest  into  building 
supply  advertising?  You  should  see  some  of  the  advertising  at  Sacramento, 
and  San  Francisco,  California,  of  the  Pratt  Building  Material  Co.  It  is  as  in- 
teresting as  the  "stuff" — to  use  newspaper  men's  language — of  professional 
humorists.  It  is,  in  fact,  a  humor  column,  done  in  the  w^ell-known  style  of 
"K.  C.  B."  whose  work  is  a  daily  feature  of  a  certain  group  of  newspapers  pub- 
lished throughout  the  country.  This  advertising  column  is  headed  with  a 
reverse  plate  against  the  jet  black  of  which  is  the  title,  "Pratt's  Concrete  Mix." 
Then  the  writer  is  given  as  "By  Clarence  Sand  Pratt."  Note  the  middle  name! 
A  sketch  in  a  circle  shows  Mr.  Pratt's  face.  Then  is  printed  one  of  Sandy 
Pratt's  K.C.B.-like  stories,  which  appeared  in  the  above  papers  last  August. 
A  photo  of  this' ad  is  also  printed  with  the  following  comment:  "Here  is  the 
humor  editorial  style  of  newspaper  ad  run  in  a  local  daily  by  the  Pratt  Build- 
ing Material  Co.  Picture  of  Clarence  Sand  Pratt  is  in  right  hand  corner." 
The  column  was  illustrated  on  the  day  the  above  appeared  with  the  sketch  of 
a  fisherman  holding  a  mammoth  fis'n  up  for  the  consideration  of  the  w^orld. 
(Sandy  Pratt  was  up  in  the  Sierra  Nevada  mountains  at  the  summer 
home  of  Claude  M.  Long,  well  known  Stockton  contractor.)  Beneath 
this  sketch  was  a  piece  of  explanatory  matter,  set  editorial  style.  It 
read:  "Fish  grow  big  near  Phillips,  Eldorado  Co.,  where  Sandy  Pratt,  producer 
of  clean  sand,  hard  rock  and  washed  gravel,  is  'fishing'  at  the  dining-room 
table  of  Sandy's  brother-in-law.  Photos  of  some  of  the  largest  fish  will  be  on 
exhibition  at  the  'Prattrock'  display  at  the  State  Fair  on  'San  Francisco  Day.'  " 
Human  interest  in  this  stuff?  We'll  say  sol  When  advertising  ofl  this  sort 
"goes  over,"  it  has  special  advantages.  For  it  builds  up  a  "following" — people 
who  look  for  it  regularly  in  the  newspaper.  The  personal  viewpoint  wins  the 
good-will  of  readers — they  feel  they  know  the  advertiser.  The  column  gets 
talked  about  to  an  extent.  "Pratt's  Concrete  Mix"  demonstrates  that  human 
interest  advertising  copy  can  be  written  as  effectively  in  the  building  supply 
field  as  in  any  other. 


AND  THEY   say. 

*  *      * 

THAT   SANDY   Pratt  is  conceited. 

*  *      « 

AND  IF  they  don't  stop. 

*  •      * 

PRINTING    STUFF. 

*  *      * 

LIKE  THE  above  Chicago  story. 

*  *      * 

THEN  S'ANDY  himself. 

*  *      * 

WILL  HAVE  to  admit. 

*  •      * 

THAT  MR.  I.  C.  U.  R.  Conceited 

*  *      • 

DOES  VISIT  Sandy. 

*  •      * 

FOR  JUST  about  the  time. 

*  •      « 

SANDY'S    HEAD    becomes    normal. 
«      •      * 

SO   SANDY  can   wear   his  hat. 

*  *      * 

THEN  SOME   "literary  giant." 

*  *      * 

"SOMEWHERE  IN  America." 

*  *      * 

TELLS  THE  dear  public 

«      *      • 

THAT  SANDY'S'  stuff  is  good. 

*  *      * 

THEN  SANDY'S  folks. 

*  •      • 

HAVE  TO  listen  to  a  "recital." 

*  •      • 

OF   THE    complimentary    copy. 

*  *      * 

AND  A   whole   evening. 

*  *      * 

IS  .ABSORBED  while  Sandy. 

*  *      » 

PITCHES   A   few   bouquets 

«      *      * 

INTO  HIS  lap. 

*  *      • 

AND   HIS  dear  relatives. 

*  *      * 

P.\TIE.VTLY  WAIT  'till  someone. 

*  *      • 

CAN  CHANGE   the  subject. 

*  *      * 

AND  NOW,   dear  reader. 

*  •      • 

WHEN   YOU  stop   to  consider. 

*  •      • 

THAT  SANDY  Pratt,  President. 


OF    THE    Pratt   Building  Material   Co. 

*  *      * 

Douglas    300 — "easy    to   remember." 

*  *      * 

IS  NOT  a  writer. 

*  •     « 

BUT  A  producer. 

*  «     *. 

OF  SAND,   rock  and  gravel. 

*  *     * 

AT     SACRAMENTO,     Prattrock     (near 
Folsom). 

*  *      • 

MARYSVILLE  AND   Prattco    (Monterey 
County). 

*  •     • 

CENTRAL   OFFICE— San   Francisco. 

*  •      * 

THEN  YOU  can't  blame  Sandy 

*  *     * 

FOR  APPEARING  conceited. 

*  *      * 

IF  PEOPLE  talk  this  way. 

*  *      * 

ABOUT    HIS   near-literature. 

*  *     * 

"I  THANK  you." 


This  pathetic  picture  shows  Mr.  N.  O. 
Advertiser  and  his  sad  family  after 
stone  hearted  sheriff.  Hard  Rock  of 
Prattrock,  California,  closed  the  non- 
advertised  business.  The  women  folks 
cried  so  hard,  that  the  tears  ran  down 
into  the  flat  below  and  drowned  one 
woman  and  three  small  children. 
Sandy  Pratt,  producer  of  sand,  rock 
and  gravel,  finds  it  pays  to  advertise 
(see  Chicago  story  at  the  head  of  this 
column)  if  your  product  and  service 
are   right. 
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LOS  ANGELES,  Cal.— Until  9  A.  M., 
Feb  10,  bids  will  be  received  by  Los 
Angeles  Board  of  Education  for  3-story 
and  basement,  40-unlt  Class  B  build- 
ing, L-shape.  184x168  feet,  at  John 
Adams  Jr.  High  School,  southwest  cor- 
ner 28th  and  Hill  Sts.  Separate  bids 
on  general,  plumbing,  painting  and 
heating  and  ventilating.  Plans  and 
specifications  (including  Bulletin  No.  1 
on  general  specifications  and  bulletin 
No.  1  on  plumbing  specifications)  ob- 
tainable at  761  L.  A.  Chamber  of  Com- 
merce Bldg.  Cert,  or  cash,  check  or 
bond  5%.  Wm.  A.  Sheldon,  secretary. 
T.  C.  Kistner  &  Co..  architects;  manual 
arts  and  domestic  science  depts..  offices 
and  classrooms;  reinforced  concrete  and 
brick   construction;    $225,000 


GLENDALE.  L.  A.  Co.,  Cal.— Until  8 
p.  m.,  Feb.  2,  bids  will  be  rec.  by  Glen- 
dale  Bd.  Educ,  107%  S  Brand  Blvd., 
for  2-story  and  basmnt  brick  school 
bldg.  on  Glenwood  Rd.  Intermediate 
school  site,  according  to  plans  and 
spec,  by  Archt.  Alfred  F.  Priest,  716 
Fay  Bldg.,  L.  A.,  &  obtainable  at  his  of- 
fice; bids  will  be  taken  separately  on 
(1)  genl.  contr.,  (2)  plumbing,  gas, 
sewerage  and  storm  water  drainage, 
(3)  elec.  wiring  and  fix.,  (4)  program 
elk.,  bells,  buzzers  and  fire  alarms, 
(5)  central  htg.  and  vent,  plant,  (6) 
met.  lockers;  210x70  ft.,  9  classrms., 
auditorium,  man.  train.  &  dom.  science 
depts..  science  lecture  rm..  art  and  mu- 
sic   rm.,    cafeteria,    bicycle    rm. 


PORTOLA.  Plumas  Co.,  Cal.  —  High 
school  building  here  destroyed  by  fire; 
loss  $22,000.  Preparations  will  be  made 
to  rebuild  at  once. 


CORNING,  lenama  Co..  Cal. — Gram- 
mar school  trustees  contemplate  addi- 
tion or  erection  of  new  structure  to 
provide  for  increase  growth  in  num- 
ber  of  pupils. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

'The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Wlutcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 

Eastern  office*  i 
636442  Mue.  Tnial  Bldg. 


Saa  Fraodeco 


Stud  til  imimiritt  to  utartr  Offit*. 


HUNTINGTON  BEACH,  Los  Angeles 
Co.,  Cal. — John  Simpson  &  Co.,  701  An- 
tonio Ave..  Los  Angeles,  awarded  gen- 
eral contract  at  1302.500  for  erecting 
new  buildings  at  Huntington  Beach  for 
Huntington  Beach  High  School  Dial.; 
Allison  &  Allison,  1007  Hibernian  Bldg.. 
architects.  The  contract  was  awarded 
on  the  bid  of  $303,000  for  concrete  con- 
struction with  a  deduction  of  $500  for 
alternate  bid  E  for  omitting  finish 
floors  and  trim  in  certain  rooms  in  2nd 
story  of  the  gymnasium  building.  Bids 
for  other  contracts  were  held  under 
advisement  and  will  be  awarded 
shortly. 


LOS  ANGELES,  Cal.— Archt.  W  L. 
Risley.  2512  W  7th  St..  is  preparing 
plans  for  2-story  12-unit  brick  gram- 
mar school  at  Deminguez  sch.  site  for 
bd.  of  educ;  face  br..  art  stone  trim, 
tile  and  comp.  rf..  cone,  corridors  and 
stairways,  maple  firs..  blackboards; 
$80,000. 


OAKLAND.  Cal.— Until  Feb.  4.  4  p.  m.. 
bids  will  be  received  by  John  W.  Edge- 
mond,  secty.,  Board  of  Education,  211 
C  ity  Hall,  to  grade  sites  of  John  Swett 
School  in  east  side  of  Pampas  Ave.,  at 
intersection  with  Lee  Ave.  and  Mc- 
Chesney  School  at  n.  w.  cor.  of  Hampel 
and  Division  Sts.  Deposit  of  $10  req. 
for  specifications  obtainable  from  Bus- 
iness Manager  of  Bd.  of  Educ.  Cert, 
check  10%  payable  to  Bd.  of  Educ.  req. 
with  bid. 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
Feb.  10,  bids  will  be  received  by  Los 
Angeles  Board  of  Education  for  two- 
story  and  part  basement  new  building, 
120.\60  feet,  proposed  for  City  Terrace 
school  site,  southeast  corner  Marianna 
Ave.  and  Ramona  Blvd.  Separate  bids 
on  general,  plumbing,  painting,  heating 
and  ventilating,  and  electric  wiring. 
Plans  and  specifications  obtainable  at 
761  L.  A  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond  5%.  Wm. 
A.  Sheldon,  secretary.  Saul  Brown,  ar- 
chitect;   $56,000. 


INGLEWOOD.  Los  Angeles  Co.,  Cal. 
— Architect  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  is  preparing 
plans  for  a  one-story  grade  school 
building  at  Inglewood  for  Inglewood 
Grammar  School  District.  Administra- 
tive offices.  10  classrooms,  frame  con- 
struction;  $70,000. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
Feb.  10,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  two-story  Class 
C  building,  60x74  feet  with  wing  34x76 
feet,  for  Rose  Hill  School,  southeast 
corner  Topaz  and  Pyrites  Sts.  Separate 
bids  on  general,  plumbing,  painting, 
heating  and  ventilating,  and  electric 
wiring.  Plans  and  specifications  ob- 
tainable at  761  Los  Angeles  Chamber 
of  Commerce  Bldg.  Cert,  or  cash.  chk. 
or  bond  5%  Wm.  A.  Sheldon,  secre- 
tary. Wm.  J.  Todd,  architect;  cement 
plaster  exterior,  tile  and  composition 
roof,  cast  stone  trim;  $56,000. 

LOS  ANGELES.  Cal.  —  Henry  W 
Schlueter,  Black  Bldg.,  was  awarded 
general  contract  at  $110,000  for  erect- 
ing an  addition  to  Jas.  A.  Foshay  Jr 
High  School:  F.  J.  Soper,  architect. 
Other  contracts  were  awarded  by  Bd. 
of  Education  as  follows  Plumbing  to 
E.  W.  Crowell  Co.  at  $3595;  heating 
and  ventilating  to  Foss-Jones  Co.,  Pas- 
adena, at  $6112.  and  wiring  to  H  H 
\\alker  at  $1695.  The  bids  for  paint- 
ing were  rejected  and  work  will  be  re- 
advertised. 


BTRKELEY,  Alameaa  Co.,  Cal.  — 
Beard  of  Education  plans  $16,000  ex- 
penditure to  install  auxiliary  water 
and  heating  plant  at  high  school. 
Planned  to  install  50,000-gal.  r.w.  tank. 
2-stage  centrifugal  pump  with  capacity 
of  1000-gals.  per  hour;  for  heating  it 
is  proposed  to  install  one  375-h.p.  wa- 
ter tube  boiler,  one  auxiliary  vacuum 
pump,    piping,    burners,    etc. 


SAN  FRANCISCO.— O  Monson,  251 
Kearny  St.,  at  $388,860,  awarded  con- 
tract by  Bd.  Pub.  Wks.  to  erect  addi- 
tional units  at  Galileo  High  School, 
Francisco  and  Bay  Sts.  P  .J.  Enright, 
2720  McAllister  St.,  at  $38,200,  awarded 
mechanical  equipment;  S.  W.  Band.  580 
Valencia  St.,  at  $28,425,  for  plumbing 
and  Standard  Electrical  Construction 
Co..  80  Natoma  St..  at  $16,550,  for  elec- 
trical work. 
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LOS  ANGELES',  Cal.— The  Board  of 
Education  has  approved  the  following 
plans  and  authorized  the  secretary  to 
advertise  for  bids:  Amestoy  Ave. 
School,  H.  C.  Deckbar,  architect;  $30,000 
home  economics  building-  at  Gardens 
High  School,  Farrell  &  Miller,  archi- 
tects, $84,000;  Roscoe  School,  Geo  C. 
Burnett,  architect,  $yr),0OO;  Sixty- 
eighth  St.  School,  Henry  E.  Bean,  ar- 
chitect, $80,000;  Twenty-fourth  St. 
School,  Harwood  Hewitt,  architect, 
$84,000. 


SACRAMENTO,  Cal.  —  Christian 
Brothers'  School,  21st  and  Y  Sts.,  will 
expend  $50,000  in  erection  of  new  gym- 
nasium  building. 


SAN  BRUNO,  San  Mateo  Co  ,  Cal. — 
At  $1(),497.75  Prosper  Bop,  San  Bruno, 
awarded  contract  by  Norman  M.  Nasits, 
Clerk,  San  Bruno  Park  School  District, 
for  alterations  and  additions  to  North 
Brae  School.  W.  H.  Weeks,  369  Pine 
St.,  San  Francisco,  and  1924  Broadway, 
Oaldand,  architect.  Following  bids 
submitted: 
I'rosper     Bou $16,414 

Alt.   No.    1   add    $83.75. 
R.    P.    Stickle $17,318 

Alt.   No.    1    $ . 

Daily    Bros $17,990 

Alt.  No     1,   $ . 

Frank    Valentine     $18,066 

Alt.    No.    1    Add,    $83.75. 
John    Schyf     $18,609 

Alt.    No.    1    Add,    $83. 
B.    T.    Walstrom $18,990 

Alt.  No.   1,   Add   $30. 
J.    A.    Bryant $19,669 

Alt.   No.    1,  Add   $90. 
Henry    B     Post ..$19,812 

Alt.   No.    1   Add,   $210. 
Cobbey     &     Owsley $19  875 

Alt.    No.    1    Add    $85. 
Elliott    &    Grant $20,488 

Alt.    No.    1    Add    $25. 
Inguard    &    Sorenson $22  850 

Alt.     No.     1    Add     $100. 
Grant    &    Hart $24  923 

Alt.   No.    1    Add    $100. 
Nels     T.     Johnson $26,300 

Alt.  No.   1   Add   $132. 
Alternate  to  add  for  permeroc  black- 
boards 


OAKLAND,  Cal.— At  $112,960  Lawton 
&  Vezey,  354  Hobart  St.,  Oakland,  sub- 
mitted low  bid  on  general  contract 
to  John  W.  Edgemond,  sscy.  Board  of 
Education  to  erect  Prescott  school  ad- 
dition at  SE  corner  9th  and  Campbell 
Sts.  Plans  by  Architect  Wm.  Mooser 
i>32  16th  St.,  Oakland.  Following  bids 
received: 

General     Contract 
Lawton    &    Vezey    $112  960 

Alt.    1    ded.    $900.  

W.    J.    Thornallv    113  120 

Alt.    1    ded.    $800. 
R.  W.   Littlefield    17  474 

Alt.   1   ded.   $900  

Staton  £c    Dean    Hg  ooo 

Alt.   1  ded.   $923  

Wm.  C.  Keating   118  50C 

Atl.   1  ded.   $900 
Sampel    &    Cody     119  COO 

Alt.    1   ded.    $1100 
Schuler    &    McD.Tnald     120  000 

Alt.    1    ded.    $1000 
Frederickson     &     Watson 122  375 

Alt.   1  ded.   $900 
F.     W.     Maurice      122  967 

Alt.    1    ded.    $1060 
J.    A.    Bryant     123,352 

Alt.    1    ded    $1100 

A.    Johnson     123  927 

J.    E.    Branagh 124,000 

Alt.   1   ded.  $900 
Carl  H.   Petersen    125  400 

Alt.    1    ded     $900 
Barrett    &    Hilp     137,895 

Alt.  1  ded.  $1200 
/i'lvning     Type     VViiulow     Fixtures     aiitl 

Hardware 
Kawneer   Manufacturing   Co.,    8th 

and    Dwight,     Berkeley $1150 

New  Way  Hinge  Co 1398 

Slate    Blackboards 
R.    W.   King,    4003    Park   Blvd., 

Oakland     $2."iOn 

C.    F.    Weber    2550 

Alternate  on  general  bid  to  substi- 
tute one   boiler  for   two. 

Bids  .submitted  to  attorney  for  con- 
sideration. Action  to  be  taken  at  next 
meeting  of  School  Board  Fehtuary 
2nd,    1926. 


ESCONDIDO,  Los  Ajngeles  Co.,  Cal. — 
Architects  T..  C.  Kistner  &  Co.,  Det- 
wiler  Bldg.,  have  been  commissioned  to 
prepare  plans  for  a  new  building  to 
be  erected  at  Escondido  for  Escondido 
Union  High  School  District.  Bonds  in 
the  sum  of  $120,000  have  been  voted. 
The    building    will    cost    about    $100,000. 


MODESTO,  Stanislaus  Co.,  Cal.— 
Until  Feb.  1,  8  P.  M.,  bids  will  be  re- 
ceived by  E.  D.  Abbott,  Secty.,  Board  of 
Education,  Capitol  School,  14th  St.  bet. 
H  and  I  Sts.,  to  fur.  and  install  lawn 
sprinkling  system  at  Modesto  Junior 
College.  Cert,  check  10%  payable  to 
Pres,  Bd.  of  Educ.  req  Plans  obtain- 
able  from   Secty. 


SAN  FRANCISCO- Until  Feb.  24,  .3 
I'.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Edison 
School  in  Dolores  St.,  bet.  22nd  and 
23rd  Sts.  Separate  bids  are  \vanted 
for  (1)  general  construction,  estimated 
cost,  $279,000;  (2)  plumbing,  est  cost, 
$12,400;  (3)  mechanical  equipment,  etc., 
cost,  $16,800;  (4)  electrical  work,  est. 
cost,  $9200.  Plans  and  specifications 
obtainable  from  Bureau  of  Architec- 
ture,  2nd  floor.  City  Hall. 


BANKS.   STORES   &    OFFICES 


Comjjleting   Plans. 

STORE,    APTS.  Cost,     $150,000 

SAN    FRANCISCO,    NE     cor.     16th    and 

Mission    Sts. 
Two-story  steel  and   brick   market   and 

store  building  and  apartment. 
Owner — Corporation    composed   of   local 

men. 
Architect — Mr.    Herold,    %    R.    McLeran 

Co  ,   Hearst   Bldg.,    S.   F. 
Contractor  —  R.    McLeran    Co.,    Hearst 

Bldg.,    S.   F. 


Plans   Being   Prepared.  •    .-, " 

STORE   BLDG.  '  Cost,   H2,6W 

SAN    FRANCISCO.       Cor.  ;  Wilson .^  Wajr, 

-  and    Channel   St.  .  ^~      '. 

One-stor.v     and       basement       reinforced 

concrete    and   briek    store    building. 
Owner — M.    Calosso. 
Architect  —   Peter    J.    Sala,      Exchange 

Bldg.,    Stockton. 


Bids    Being   Taken    For   Glass. 
ALTERATIONS    •  -Cost,    $50,000 

OAKLAND,   Alameda   Co.,   Cal.    NE  19th 

and   Broadway,    Tapscott   Bldg., 
Alter   marlvet   into  restaurant  and  con- 
fectionery store. 
Owner — Crane    Co. 

.Architect    —    Charles    W.    McCall,    Ala- 
meda County  Title  Ins.   Bldg.,  Oak- 
land. 
Mill  AVork — Mullen  Mfg.  Co.,  64  Rausch 

St.,  San  Francisco. 
Pla.sterinK— A  J.  Hillam,  354  Hobart 
St.,  Oakland. 
As  pieviously  reported,  heating  and 
ventilating  to  George  Bell,  Oakland; 
wiring  to  Scott-Buttner  Co.,  15  Grand 
.St.,  Oakland;  plumbin.g  to  Oscar  Zeis, 
S.'.l  Hobart  St.,  Oakland,  at  approx. 
$4000. 

Interior  will  be  elaborately  decor- 
ated with  illuminated  fountain,  etc.,  in 
Italian    renaissance. 


Plans   Being   Revised. 

COMMERCIAL  BLDG.  Cost,   $150,000 

SAN  FRANCISCO.     W  Side  of  Stockton 
near  Bush. 

Six-story     reinforced       concrete       com- 
mercial   building. 

Owner — Caesar    Rodoni,    312    Bush    St., 
San   Francisco. 

Designer — Edw      E.    Young,    2002    Cali- 
fornia  St.,   San    Francisco. 
Original     plans    called     for    six-story 

hotel    building. 


Contract   Awarded. 

STORES.  Cost,    $15,000 

OAKLAND.  N  W  FAIRFAX  AVE  AND 
Foothill   Blvd. 

One-story    frame    stores 

Owner — Dr.  K.  E.  E.  Qubsig,  5223  Fair- 
fax Ave.,   Oakland. 

Architect — None. 

Contractor — C.  Hamilton  Elrod  Con- 
struction Co.,  1710  Franklin  St., 
Oakland.  "« 


Sub-Bids  Being  Received. 

ADDITIONS.  $400,000 

SAN    FRANCISCO.      Mission    near    21st. 

Complete  remodeling  of  one  and  three- 
story  class  "C"  store  and  loft  build- 
ing and  two-story  top  addition  to 
one-story  portion  and  addition  of 
basement  for  entire  structure. 
(78x160). 

Owner — George  H.  Sandy  Co.,  2474 
Mission    St.,    San    Francisco. 

Designer  &  Contractor — Anton  Peter- 
sen. 2309  San  Bruno  Ave.,  San 
Francisco. 
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Sub-Contracts    Awarded. 
STORE  ETC.  Cost,   $250,000 

OAKLAND,    14th    and    Broadway. 
Five-story     reinforced     concrete     stjpre 

and  loft  building. 
Owner — The    Kress   Company. 
Architect — E.  J.   Hoffman,   114   5th  Ave. 

New    York    City. 
Contractor — Clinton     Construction     Co., 

925  Folsom  St.,  San  Francisco. 
Reinforcing   Steel  —  Steel   Service   Co., 

1280    Indiana    St.,    San    Francisco. 
Ornnmenta!    Iron    &    Steel    —    Monarch 

iron  Works.   262   7th   St.,  S.  F. 
Lumber    —    Sunset    Lumber    Co.,     2057 

Webster    St.,    Oakland. 
Exc«vatinK — Arris-Knapp   Co.,   961    41st 

St.,    Oakland.  ,        ^ 

Electrical  Woirk  —  Advance   Blec.   Co., 

419    19th,   Oakland. 

Contract    Awarded.  .icAnn 

BRICK    BLDG.  ^        ^°,^^- Alb^l^ 

OAKLAND,  Alameda  Co.,  Cal.     10th  St. 

near  Oak. 
One-story   brick    electric   supply   house. 
Owner    • —    Edw.       Sommarstrom,       1536 

Franklin    St.,    Oakland. 
Architect— Clay  N.  Burrell,  First  Trust 

Bldg.,    Oakland. 


Contract  Awarded. 

REMODELING.  Cost,    $16,000 

SAN   FRANCISCO.      2563-65   Mission   St. 

Remodeling  Store  Building. 

Owner — Federal      Outfitting      Co.,      385 

Geary   St. 
Architect — None. 
Contractor— W.  J.  Black,  1306  Guerrero 

St. 


Bids    Being    Taken. 

ADDITIONS  Cost,     $30,000 

REDWOOD   CITY,    S'an    Mateo   Co.,   Cal. 
Additions    to    and    remodeling    present 

Class    A    branch    bank    building. 
Owner— Bank   of  Italy,   Powell,   Market 

Eddy   Sts.,   San   Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,    San   Francisco. 


Contract    Awarded. 

STORES  $6000    each 

SAN  FRANCISCO.  NE  Thirty-eighth 
Ave.  and  Balboa  St.;  N  Balboa  St. 
29    E    38th   Ave. 

Two   one-story   frame    stores. 

Owner — Alfred  Meyer,  Alexander  Bldg. 
San    Francisco. 

Architect — Alvin  J.  Stern,  911  Alex- 
ander  Bldg.,    San    Francisco. 

Contract  Awarded 

OFFICE    BLDG.  Cost,    $3,000,000 

SAN    FRANCISCO.       SW       S'utter       and 

Montgomery    Streets. 
Twenty-four-story       Class       A       office 

building. 
Owner — Hunter  Dulin  &  Co.,  256  Mont- 
gomery  St.,    San    Francisco. 
Architect  —   Schulz     &     Weaver,    New 

York     and     Pacific     Mutiual     Bldg., 

Los   Angeles. 
Consulting       Eng. — H;.       J.       Brunnier, 

Sharon  Bldg.,   San  Francisco. 
Contractor  —  Lindgren     &     Swinerton, 

225   Bush    St.,   S'an   Francisco. 
Engineer  Brunnier  will  call  for  steel 
bids   about    the    15th    of    February. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Peter  Lyhnne,  general  contractor,  Mar- 
tinez, has  building  permit  to  erect  for 
himself  a  $7500  one-story  frame  and 
stucco  (2)  store  building  in  Las  Jun- 
tas St. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Cal.  —  Architects 
Flechlin,  Shaw  &  Franklin,  1001  Com- 
mercial Exchange  Bldg.,  Los  Angeles, 
and  418  Patterson  Bldg.,  Fresno,  are 
taking  bids  on  general  contract  and 
also  on  segregated  contracts  for  six- 
story  and  basement  reinforced  con- 
crete and  steel  mercantile  building  on 
Flower  St.,  bet.  7th  and  8th  Sts.  for 
Meyer  Siegel  &  Co.,  617  S.  Broadway; 
the  building  will  be  devoted  entirely 
to  ladies'  ready-to-wear  furnishings; 
60x152  feet,  ladies'  rest  rooms,  3  elec- 
tric elevators  (1  freight  and  2  pass- 
enger);   $300,000. 


BEVERLY  HILLS,  Los  Angeles  Co  , 
Cal. — Barton  Bros.,  1427  Burton  Way, 
Beverly  Hills,  will  build  and  are  tak- 
ing sub-bids  for  a  two-story  brick 
stores  and  office  building  at  137  S.  Bev- 
erly Dr.,  Beverly  Hills,  for  self;  plans 
by  H.  E.  Werner,  3571/2  CBeverly  Dr., 
Beverly  Hille;  2  stores,  market  and  8 
offices;  55x70  ft.,  composition  roof,  face 
brick  with  art.  stone  trim,  ornaments' 
iron,  cement  and  wood  floors,  pine  trim, 
probably  gas  radiators,  structural  steel, 
tile  and  marble  work,  plate  glass,  cop- 
per store  fronts. 


Plans   Being  Prepared. 

STORE  Cost,   $20,000 

OAKLAND,    Alameda    Co.,    Cal.      24th   & 

Broadway. 
One-story   hollow    tile  and   brick    store 

building. 
Owner — Wm.    M.     Gruener,     176    Grand 

Ave.,   Oakland. 
Architect — Clay  N.   Burrell,  First  Trust 

Bldg.,    Oakland. 
Lessees — Welnstock,    Nichols   Co. 


BEVERLY  HILLS.  L.  A.  Co.,  Cal.  — 
Frank  F.  Rasche,  5652  Hollywood  Blvd. 
Los  Angeles,  has  compl.  wkg.  plang 
and  will  build  a  2-story  18-rm.  , brick 
and  reinf.  cone,  store,  office  and  ga- 
rage bldg.  at  439-49  N  Beverly  Dr,  Bev- 
erly Hills,  for  Edw.  D.  School;  12  of- 
fices, 4  stores,  and  garage,  100x150  ft., 
comp.  rf.,  steel  sash,  ornam.  iron; 
$37,000. 


PETALUMA,  Sonoma  Co.,  Cal. — Vo- 
gensen  Construction  Co.,  Petaluma, 
awarded  contract  by  Geo.  P.  McNear  to 
erect  post  office  and  (6)  stores  in  lower 
Main  street;  each  store  to  have  20  ft. 
frontage,  80  ft.  depth.  Post  Office  will 
contain  approx.  4500  sq.  ft.  Brick  con- 
struction. 


THEATRES 


Working  Drawings  Being  Completed. 
THEATRE  Cost,    $250,000 

OROVILLE,  Butte  Co.,  Cal. 
Reinforced    concrete    and    steel    theatre 

building    (seating    capacity    1500). 
Owner — Paramount   Theatre   Corp. 
Architect — Starks   &   Flanders,  Ochsner 

Bldg  ,     Sacramento. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  •  Decorators 


Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


Completing   Plans. 

THEATRE  Cost,    $250,000 

MARYSVILLE.   Yuba  Co..   Cal. 
Reinforced     concrete     theatre     building 

(seating   capacity    1500). 
Owner — Paramount    Theatre    Corp. 
Architect — Starks  &   Flanders,  Ochsner 

Bldg.,    Sacramento. 


Completing   Plans. 

THEATRE  Cost,     $250,000 

CHICO,   Butte  Co.,  Cal. 

Reinforced    concrete     theatre     building 

with  seating  capacity  of  1500. 
Owner — Paramount     Theatre     Corp. 
Architect — Starks  &  Flanders,   Ochsner 

Bldg.,    Sacramento 


LOS  ALTOS,  Santa  Clara  Co.,  Cal.— 
Gregory  &  Shoup,  Main  and  First  Sts., 
Los  Altos,  will  remodel  portion  of 
building  for  motion  picture  theatre  to 
seat  about  200  persons. 


WHARVES  &  DOCKS 

SAN  FRANCISCO— J.  A.  Mohr  &  Son, 
433  11th  St.,  at  $7735  awarded  contract 
by  State  Board  of  Harbor  Commis- 
sioners to  paint  Piers  39,  37,  35,  33  31 
and  29.  Other  bids:  D.  E.  Burgess 
$7912;  Cramer  Bros.,  $8765;  Emil  Solvig 
$8872;   Aristo   I'ainting   Co.,    $9495. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal.— 
Lynch  Constr.  Co.,  1117  Central  Bldg., 
Los  Angeles,  awarded  contract  by  Bd. 
of  Harbor  Commissioners  at  $123,890 
for  all  work  complete  for  steel  frame 
and  corrugated  iron  transit  shed,  at 
Berth  230  A  &  B,  San  Pedro.  The  con- 
tract was  awarded  on  basis  of  $91,326 
for  structure,  $18,512  for  pure  iron  steel 
rolling  type  doors  and  $14,142  for  pure 
iron  sheet  metal  work;  120x1000  ft.,  18 
ft  high  corrugated  iron  walls,  com- 
position roofing,  brick  fire  walls,  steel 
sash,  monitor  roof  construction,  sky- 
lights. The  piles  and  concrete  floors 
and   footings  are   in  place. 


SAN  FRANCISCO— Until  February  18 
2  p.  m.,  bids  will  be  received  by  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  to  fur.  and  install  steel  doors 
on  Pier  No.  50.  Frank  G.  White,  chief 
engineer   for   commission. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Excavating  Contract  Let 

POUND,   ETC.  ■    Cost,    $25,000 

SAN  FRANCISCO.  N  E  Alabama  and 
Sixteenth   Sts. 

Two-story  reinforced  concrete  public 
pound    and    garage. 

Owner — S.  F.  Society  for  the  Preven- 
tion  of  Cruelty   to   Animals. 

Engineer— C.  Heller,  57  Post  St.,  San 
Francisco. 

Excavating — Granfield  Farrar  &  Car- 
lin,   67  Hoff  Ave.,   San   Francisco. 


FRESNO,  Fresno  Co.,  Cal. — Jolly  & 
Jolly,  547  Echo  St.,  Fresno,  at  $1185 
awarded  contract  by  city  to  erect  com- 
fort station  and  shower  baths  in  Fink- 
White  playground.  Other  bids:  J  T. 
Cowan,  $1328;  Shorb  &  Meade,  $1447; 
W.  T.  Harris,  $1488;  Anderson  Planing 
Mill,  $1575. 


Member  S.  P.  Builders'  B}xohanv« 
Phone  Sutter  1700 

ALBERT  DEAN 

Random  Yariegrated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  JeMie   St..  San  PranrUeo 

Res.    4201    MlasloQ   St. 

Phone    Randolph    698S 
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SAN  FRANCISCO— Crowley  Launch  & 
Tugboat  Co.,  Pier  14,  plans  expendi- 
ture of  $250,000  to  finance  construction 
of  6  lighters,  125  feet  in  length  with 
beams  40  ft.  and  depths  of  12  ft.,  est. 
cost,  $25,000  ea.  Four  new  tug  boats 
will  be  constructed  at  a  cost  of  $50,000 
each,  the  contract  for  two  having  been 
awarded  to  Pacific  Diesel  Engine  Co.  of 
Oakland. 


MERCED,  Merced  Co.,  Cal. — Until 
Feb.  10,  11  A.  M.,  bids  will  be  received 
by  H.  P.  Sargent,  Secty.,  Merced  Irri- 
gation District,  Barcroft  Bldg  ,  to 
construct  20  to  30  miles  of  fencing  on 
lands  of  district.  Cert,  check  5%  pay- 
able to  district  req.  with  bid.  Spec, 
obtainable   from   secretary. 


LOS  ANGELES,  Cal. — Architect  W 
Sydney  Orme,  603  Wright-Callender 
Bldg  ,  is  taking  bids  from  a  selected 
list  of  contractors,  for  two-story  brick 
mortuary  building  at  the  northeast 
corner  of  16th  and  Albany  Sts.,  for 
Garrett  Bros.;  58x104  feet,  plaster  ex- 
terior, art  stone  trim,  structural  steel, 
steel  sash,  tile  and  composition  roof, 
ornamental  iron,  gas  steam  radiators, 
cement,  wood  and  tile  floors,  pine  and 
red  gum  trim,  concrete  garage,  incin- 
erator,  hydro-electric   elevator. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Browning  Constr.  Co.,  123  S. 
Brand  Blvd.,  San  Fernando,  will  start 
work  this  week  on  reinforced  concrete 
swimming  pool,  50x90  feet,  and  3  to  3 
feet  in  depth,  in  building  at  San  Fer- 
nando formerly  used  as  boxing  arena; 
tiled  sides,  wateh  heating  and  filtration 
system,   lockers  and  showers. 


ALBUQUERQUE,  N.  M.  —  Hospital 
Location  Committee  of  War  Mothers' 
Memorial  Association,  meeting  in  Chi- 
cago, Jan.  21,  recommended  Albuquer- 
que, N.  M.,  as  site  for  a  $37,000,000  hos- 
pital and  farm  colony  for  tubercular 
patients.  Members  of  the  committee 
are:  Gen.  Lloyd  M.  Brent,  Washington, 
D.  C. ;  Mrs.  Harry  J.  King,  Chicago; 
Mrs.  Emmett  Digney,  New  York;  Capt. 
Thomas  Kirby,  Washington  and  J.  H. 
Toulouse,  Albuquerque. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
Feb.  10,  11  A.  M.,  bids  will  be  received 
by  Bureau  of  Yards  and  Docks,  Navy 
Dept.,  Washington,  D.  C,  under  speci- 
fication No.  5161,  to  erect  steel  radio 
tower  and  concrete  foundation  at 
Naval  Radio  Station,  Eureka.  Speci- 
fications obtainable  from  Commandant 
at  Mare  Island  Navy  Yard  on  deposit 
of  $10,  returnable.  See  call  lor  bids 
under  official  proposal  section  in  tliis 
issue. 


SACRAMENTO,  Cal. — City  contem- 
plates construction  of  stadium  to  ac- 
commodate 15,000  persons  in  William 
Land  Park;  est.  cost,  $68,000.  A.  J. 
Wagner,   city  engineer. 


PETALUMA,  Sonoma  Co.,  Cal.— 
Election  will  be  held  March  9  to  vote 
bonds  of  $65,000  to  finance  construction 
of  municipal  swimming  pool.  Gladys 
V.  Roberts  is  city  clerk  and  S.  Gon- 
zales,   city   engineer. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
l)e  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of   each    opportunity. 

9894 — Alamos,  Son.,  Mexico.  Party 
interested  in  purchasing  a  pressure 
filter  and  a  briquetting  machine  solicits 
prices  and  particulars  from  San  Fran- 
cisco suppliers  of  such  equipment.  The 
filter  press  should  be  suitable  to  press 
out  the  liquid  contents  of  oranges  or 
potatoes  and  leave  the  solid  with  a 
low  moisture  content 

9895 — Alamos,  Son.,  Mexico.  Supplier 
of  flameless  pine  gum  or  resin  wishes 
to  communicate  with  interested  San 
Francisco   buyers. 

9897 — Chihuahua,  Mexico.  Owner  of  a 
mine  of  red  earth  (Almagre),  produc- 
ing large  quantities,  wishes  to  com- 
municate w^ith  San  Francisco  consumers 
of  this  product. 

9903 — Berkeley,  Calif.  University 
graduate,  with  five  years'  technical  ex- 
perience touring  the  ^vorld,  wishes  to 
represent  American  business  houses  in 
foreign   countries. 

9910 — Mombasa,  Kenya  Colony,  Br.  E. 
Africa.  Gentleinan  wishes  to  act  as 
agent  on  a  commission  basis  for  Amer- 
ican manufacturers  or  exporters  of 
tractors,  aluminum  wire,  etc.  Is  well 
established    in    Mombasa. 

9915 — Brussels,  Belgium.  Supplier  of 
gypsum  (paris  plaster)  desires  to  get 
in  touch  with  American  importers  of 
this  product. 

9916 — Tilly,  Belgium.  Producers  of 
Belgian  rottenstone  and  powdered  and 
granulated  manganese  will  send  quota- 
tions to  interested  San  Francisco  im- 
porters. 

9917 — Jumet,  Belgium.  Belgium  firm 
desires  to  appoint  suitable  representa- 
tives to  handle  the  sale  of  their  metal 
clipping  and  stamping  engines  and 
their   pocket   calculating   machines. 

9918 — Ghent,  Belgium.  Gelntleman, 
connected  with  the  Consular  service 
for  over  25  years,  is  now  established  in 
business  and  is  very  desirable  of  rep- 
resenting California  business  houses 
in  Belgium 

D-1938— Buffalo,  N.  Y.  Manufacturer 
of  chain  blocks,  cranes,  monorail 
tracks,  desires  representation  in  San 
Francisco    machinery    dealer    district. 

D-1939  —  Chicago,     Illinois.  Sales 

agency  wfth  several  years'  experience 
in  the  industrial  trade  desires  to  take 
on  a  number  of  additional  lines  for 
manufacturers  desiring  to  market  their 
products  in  Chicago  and  surrounding 
territory. 

D-1940 — Montclair,  N.  J.  Manufac- 
turers of  lamp  shades  desires  to  secure 
the  services  of  a  suitable  sales  agencv 
to  handle  the  sale  of  their  parchment 
shades  in  this  territory  on  a  commis- 
sion basis.  Shades  range  in  price  from 
$21  per  doz.  to  $72  per  doz. 


GOVERNMENT  BUILDING  BILI,  WINS 
COMMITTEE  APPROVAL. 


The  Elliott  Bill,  authorizing  the  ap- 
propriaii  n  of  $165,000,000  for  new 
public  buildings  has  been  approved  by 
the  house   public   building  committee. 

The  measure  contemplates  expendi- 
ture of  the  money  over  a  five-year 
period. 

Of  the  total  $50,000,000  would  be 
spent  in  the  District  of  Columbia,  and 
the  balance  in  various  states.  Allot- 
ment of  $15,000,000  would  be  made  for 
the  completion  of  buildings  already 
authorized. 

The  appropriation  would  not  specify 
recommendations  for  various  cities.  It 
would  authorize  the  secretary  of  the 
treasury  to  provide  for  allocating  the 
funds  with  the  advice  of  the  postmas- 
ter general. 

The  measure  was  passed  by  the 
house  in  the  last  congress  but  failed  to 
receive    senate    approval. 


ENGINEERS    INCORPORATE 


Certified  articles  of  incorporation 
of  the  "Stanford  Engineers,  Inc."  have 
been  filed  at  San  Jose.  The  document 
states  that  the  corporation  is  formed 
to  draft,  supervise  and  furnish  draw- 
ings of  methods  and  means  of  engin- 
eering and  generally  to  conduct  the 
business  of  engineering  in  all  its 
phases  and  details,  including  all  kinds 
of  designing,  construction,  operation 
and  consultation  work  and  to  do  all 
things  in  pursuance  thereto  with  its 
principal  place  of  business  in  the  city 
of  Palo  Alto.  The  amount  of  the  capi- 
tal stock  of  the  corporation  is  $50,000 
divided  into  50  shares  of  the  par  value 
of  $1000  each  and  the  directors  ap- 
pointed for  the  ensuing  year  are  Wil- 
liam W.  Tamplin,  William  H.  Wood, 
Vance  Brown,  Ivan  Redeker  and  J.  B. 
Balcomb,   all   residents  of  Palo   Alto. 


FORM    PARTNERSHIP 


Formation  of  a  new  partnership  firm 
of  architects  to  be  kno%vn  at  Starks  A 
Flanders,  is  announced  by  Leonard  F. 
Starks,  senior  partner.  The  new  firm 
succeeds  Leonard  F.  Starks  &  Co., 
which  has  been  disbanded.  Offices  re- 
main in  the  Ochsner  building,  Sacra- 
mento. 

Edward  E.  Flanders,  connected  with 
the  Starks  company  during  the  last 
year  as  associate  architect,  is  the  other 
member  of  the  partnership.  All  con- 
tracts and  business  of  Leonard  F. 
Starks  &  Co.  have  been  taken  over  by 
the  new  concern. 

Starks  has  been  in  Sacramento  five 
years  and  his  partner  has  resided 
in  Sacramento  a  year.  Both  were  as- 
sociated in  their  profesS|ion  in  San 
Francisco  before  going  to  the  capitol 
city. 


QUALITY  QUANTITY  SERVICE 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.    Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION    STREET  SAN   FRANCISCO,   CALIF. 


Saturday, 


January    30,    1926         BUII^DIXO     AND     ENGINEERING     NEWS 


19 


NOTICR   TO    CONTRACTORS 
(HillNiilF    School — Berkeley) 

Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  ^<^ity  ot 
Berkeley  and  of  Berkeley  School  Dis- 
trict of  Alameda  County,  at  its  office 
located  at  2133  Allston  Way,  Berkeley, 
California,  until  Monday,  the  15th  dsiy 
„1  February,  UrM,  at  eisht  o'clock  P. 
m.,  at  which  tinie  said  l)ids  will  be 
opened  for  furnishing  all  labor,  ma- 
terials and  mechanical  workmanship 
to  be  used  in  the  erection  and  com- 
pletion of  electric  clocks,  shades  and 
surfacing  and  equipment  of  grounds 
for  the  new  school  building  for  said 
School  District  to  be  known  as  the  Hill- 
side School  building  and  located  at 
LeRoy  Avenue  and  Buena  Vista  Avenue 
in   the   City   of   Berkeley,   California. 

Separate  bids   will   be   received  for: 

1.  Electric  Clocks. 

2.  Shades. 

3.  Surfacing  and  equipment  of 
grounds  ,  ., 

Plans  and  specifications  tor  said 
work  are  on  file  at  the  office  of  W.  H. 
Ratcliff  Jr.,  architect  for  said  Board  of 
Education,  Mercantile  Trust  Company 
Building,  corner  of  Shattuck  Avenue 
and  Center  Street,  Berkeley,  Calif. 

On  deposit  of  ten  ($10.00)  Dollars, 
said  plans  and  specifications  may  be 
had  by  any  prospective  bidder  for 
any  one  of  the  branches  of  the  work 
above  listed.  These  plans  and  speci- 
fications may  be  retained  for  a  period 
of  five  days. 

If  the  plans  .and  specifications  are 
not  returned  to  the  Architect  within 
the  time  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged 
condition,  the  deposit  will  be  forfeited 
and  will  be  immediately  used  for  the 
purchase  of  a  new  set  of  blue  prints 
and  specifications. 

Bids    must    be      made      on      proposals 
obtained  at   the  office  of  the  Architect, 
and    be    signed    by    the    bidder   and    ac- 
companied  by   a   certified   check,    certi- 
fied   to    by    some    responsible    bank    or 
bajiker,  and  made  payable  to  Berkeley 
School   District   of   Alameda   County,    to 
I      be  retained  by  the  said  School  District 
I      as    agreed      and      liquidated      damages 
I      should  the  party  or  parties     to     whom 
the  contract  should  be  awarded  fail  to 
enter  into  the  contract  after  the  award, 
or    to    give      bonds      required      for      the 
faithful    performance    of    the    contract, 
or   any    bond    required      by      law.        The 
amount    of    said    check    shall    be    for   at 
least    ten    (10%)    per   cent   of   the    total 
I      amount  of  the  bid. 

'  Bids  will  be  opened  by  the  Board  of 

said  District  on  the  15th  day  of  Feb- 
ruary, 1926,  at  eight  o'clock  P.  M.,  in 
the  office  of  the  secretary  of  said 
Hoard  of  Education,  2133  Allston  Way, 
I'.erkeley,   California. 

The  Board  reserves  the  right  to  re- 
.jcct  any  and  all  bids  or  any  or  all 
items  of  such  bids 

GEO.    S.    MOUSER, 
Secretary  of  the  Board  of  Education  of 
the    City    of    Berkeley   and    of   Ber- 
keley   School    District    of    Alameda 
County,   State   of   California. 


NOTICE    TO    CONTR.4CTORS 


A  call  f'T  btde  published  In 
thl8  section  Indicates  that  bid? 
arp  desi.-ed  from  other  than  loca! 
bidders  Maximum  competition 
\9  desired,  and  this  Is  assured 
i  through  BUILDING  AND  KNOT- 
I  VRFRI.VG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  ('alifornla  who  bids  on 
pnblic     work 

Rntei  10  cents  per  line,  per 
in.oertion 

All  official  calls  for  bids  of 
the  California  State  HIgrhway 
Commission  and  Nevada  StatP 
Highway  Commission  are  pub- 
lished   In    this    section 


to  and  includhiK  7:30  P.  M.  of  the  1st 
day  of  February.  102«,  by  the  under- 
signed Clerk   of  the  Board.  . 

Said  sealed  bids  must  be  accompanied 
by  a  certified  check  or  Bidder's  Bond, 
in  the  sum  equal  at  least  to  10%  (Per 
centum)  of  the  total  amount  of  bid  to 
do  the  work  mentioned  and  made  pay- 
able to  the  undersigned  Clerk  of  the 
Board,  as  a  guarantee,  that  the  bidder 
will  execute  proper  contracts  and 
bonds  in  case,  the  contract  is  awarded 
to  him  or  them,  by  reason  of  his  or 
their  bid.  .,        . 

Plans  and  specifications  are  on  nle  at 
the  offices  of  the  undersigne''  Clerk  of 
the  Board  and  additional  copies  may 
be  secured  at  the  offices  of  the  Dis- 
tricts' Architects — the  Ernest  J.  Kump 
Company,  532-535  Rowell  Bldg.,  Fresno, 
California. 

All  bids  to  be  made  out  on  blank 
forms    furnished    by    the    Architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
50%  (fifty  per  cent)  covering  labor  and 
materials  and  an  additional  25% 
(twenty-five  per  cent)  bond  for  faith- 
ful performance  as  fully  set  forth  in 
specifications,  and  10%  (ten  per  cent) 
maintenance  bond  at  completion  of 
building. 

The  said  Board  of  Trustees  of  the 
Visalia  Union  High  School  District,  as 
(owners)  reserve  the  right  to  reject  any 
and  all  bids  or  alternate  bids  or  any 
part  or  parts  of  any  bids  and  reject 
the  balance  thereof,  and  to  waive  any 
informality  in  any  bids  or  alternates 
received. 

All  bids  to  be  addressed  to  C.  T. 
Poole,  Clerk  of  the  Brard  of  Trustees 
of  the  Visalia  Union  High  School 
District. 

By  order  of  said  Board  of  Trustees. 
C.   T.   POOLE,  Clerk. 


NOTICE    TO    CONTRACTORS 


(Visnlia    ITniou     High     School     District) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  the  Visalia 
Union  High  School  District,  of  the 
City  of  Visalia,  County  of  Tulare,  State 
of  California,  will  receive  sealed  bids 
for  the  furnishing  of  all  labor  and 
n-vatrrials  necessary  in  the  erection  and 
completion  of  a  Fine  Arts  Building,  in- 
cluding works,  according  to  plans  and 
sjipcifications  prepared  by  Ernest  J. 
Kump  Company,  Architects,  of  the  City 
of  Fresno,  and  in  strict  accordance 
with  the  bids  and  alternate  bids  asked 
for   in   specifications 

Said  sealed  bids  will   be   received  up 


(Fre.suo   County) 

Pursuant  to  an  order  of  the  Board  of 
Supervisors  of  Fresno  County,  Califor- 
nia, duly  made  and  entered  in  its 
minutes  on  the  9th  day  of  January, 
]92fi,  notice  is  hereby  given  that  said 
board  will  receive  mi»  to  2  o'clock  P.  M. 
of  the  12th  day  of  February.  1026. 
sealed  proposals  for  the  furnishing 
and    installing    of    all    connections    for 


QUANTITY  SURVEYOR 

Valuation    Enirfneer 
AMXHUR     F»RIDDLE 

no.'<    Mif;Mlon    Street,    at    Third    St. 
S:in     Frnneiaco.     Calif. 

Telephone    Douglas   8-4-9-3 
General   Llnttnfc   Bnreaa 

Architect's  Preliminary  Estimates 


steam,  hot  water  and  all  return  lines, 
including  all  mechanical  equipment 
necessary  for  the  connection  of  these 
services  from  new  boiler  house  with 
present  building  of  the  General  Hos- 
pital   now    supplied. 

Above  bids  to  be  made  out  on  forms 
supplied    bv    the    architect. 

Said  work  shall  be  dane  according 
to  plans  and  specifications  heretofore 
adopted  therefor,  and  on  file  in  the 
oftice   of  the   clerk   of   this   board. 

Copies  of  plans  and  specifications 
and  forms  of  bid  may  be  obtained 
from  architect,  Charles  E.  Butner,  Cory 
Bldg.,    Fresno,    California. 

A  certified  check  in  the  sum  of  10 
per  cent  of  the  amount  of  the  bid. 
made  payable  to  the  chairman  of  the 
Board  of  Supervisors,  must  accom- 
panv  each  proposal  as  a  guaranty 
that  the  successful  bidder  will,  within 
10  days  after  the  acceptance  of  his 
bid,  enter  into  contract  with  Fresno 
(  ounty  to  do  such  work  as  above 
mentioned,  and  furnish  good  and  suf- 
ficient bonds  according  to  law  and 
rules  of  this  board,  conditioneil  upon 
the  faithful  performance  of  such  con- 
tiact,   and   all   the   provisions   thereof. 

Bids  not  accompanied  by  certified 
checks  will  not  be  considered. 

The  Board  of  Supervisors  reserves 
the   right   to   reject   any   and  all   bids. 

Dated   this   9th   day   of   January,   1926. 
D.  M.  BARNWELL,   Clerk. 
By  Fred   E.   Main,   Deputy. 


NOTICE    TO    CONTRACTORS 


(San    Leandro    Jr.    High    School) 

Office  of  the  Secretary  of  the  Board 
of    Education    of    the    City    of    Oakland. 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of  Oak- 
land and  of  the  Oakland  High  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board. 
Room  211,  City  Hall,  Oakland,  Cali- 
fornia, until  Tuesday,  the  9th  day  of 
February,  1«3<8,  at  »!45  A.  M.,  at  which 
time  said  bids  will  be  opened,  for 
the  erection  and  completion  of  the  San 
Leandro  Junior  High  School  Building, 
of  the  Oakland  High  School  District,  to 
be  erected  on  the  north  side  of  Lstu- 
d  llo  Avenue,  2285  feet  west  of  Foothill 
Boulevard.  These  bids  shall  be  pre- 
sented in  accordance  with  the  plans 
and  specifications  for  said  building  on 
file  in  the  office  of  the  Secretary  of  the 
Board  of  Education,  City  Hall,  and  in 
<he  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland, 
California. 

Separate   bids   will  be  received   for: 

(1)  General   Work. 

(2)  Awning   Type   Window   Fixtures 
and  Hardware 

(3)  Slate  Blackboards. 

On  a  deposit  of  twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  in"  each  case 
shall  bo  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a 
lortifird  check,  certified  to  by  some 
responsible  hank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
High  School  District,  to  be  retained 
by  said  School  District,  as  agreed  and 
liquidated  damages  should  the  party 
>r  parties  to  whom  the  contract  should 
be  awarded  fail   to  enter  into  the  con- 
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tract  ai^ter  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
by  law.  The  amount  of  said  check 
shall  not  be  less  than  ten  (10%)  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
be  required  to  be  in  excess  of  Five 
Thousand  ($5000.00)  Dollars.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
from   the   Superintendent  of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  9th  day 
of  February,  1926,  at  9:45  A.  M.,  in  the 
Board  Room,  211  Second  Floor,  of  sa'd 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of 
such   bids. 

JOHN    W.    EDGEMOXD, 
Secretary    of    the    Board    of    Education 
of  Oakland,   California. 


NOTICE   TO    CONTRACTORS 


(Radio    Towers — E>nTeka,    Calif.) 


Sealed  Proposals,  indorsed  "Propos- 
als for  Radio  Tower.  Eureka.  Calif., 
Specification  No.  5161,"  will  be  received 
at  the  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C. 
until  11  o'clock  a.  m..  Feb.  10.  1926,  and 
then  and  there  publicly  opened,  for 
125-foot  steel  radio  tower  and  concrete 
foundation,  at  the  Naval  Radio  Sta- 
tin.  Eureka.  Calif.  Specification  No. 
5161  and  accompanying  drawings  may 
fce  obtained  on  application  to  the  Bu- 
reau or  to  the  Commandant,  Navy  Yard, 
Mare  Island,  Calif.  Deposit  of  a  check 
or  postal  money  order  for  $10.  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  security  for 
the  safe  return  of  the  drawings  and 
specification.  L.  E.  Gregory,  Chief  of 
Bureau.    December    1,    1925. 

• 

BIDS  WANTED 


TREASURY  DEPARTMENT.  Office  of 
The  Supervising  Architect.  Washing- 
ton. D.  C.  Jan.  20,  1926. — SEALED 
PROPOSALS  will  be  opened  in  this  of- 
fice at  3  P.  M.,  Feb  15,  1926.  for  re- 
mi^delipg  and  enlarging,  including  in- 
cidental changes  in  the  mechanical 
equipment  of  the  United  States  Post 
Office  at  Santa  Rosa,  Cal.  Drawings 
find  .<;pecifications  may  be  obtained 
from  the  Custodian  of  the  Building,  or 
ft  this  office  in  the  discretion  of  the 
Si'nervising  Architect.  JAS.  A.  WET- 
MORE,    Acting    Supervising    Architect. 


NOTICE     TO     BIDDERS 


(Chairs — Sncrnmentn^,    Calif.) 

Bids  will  be  received  bv  the  City 
f^'ouncil  of  the  rjty  of  Sacramento  in 
the  Council  Chamber  of  the  Citv  Hall 
located  on  I  Street  between  9th  and 
10th  Streets  up  to  the  hour  of  n  oVIook 
P.  M..  on  Tlinrsday,  Pohniar-v  11th,  1920 
fnr  the  fu'-n'shing  -f  O'^^ra  "Chairs  and 
T>ortable  Chairs  for  tlie  Sacramento 
^ff'mor'al  Auditorium  in  accordance 
v]th  snecificqtions  adopted  bv  the  City 
C<^unoil  on  date  of  .Tannpr-v  14th.  1926. 
the  sfme  now  being  on  file  in  the  of- 
f>p   of  the   C.\*v   Clerk. 

All  proposals  must  be  submitted 
upon  printAd  proposal  and  affidavit 
rr^'■rr^  simpiierl  hy  -^ity  (^lork  without 
■-harep  fr,  nrosppotivp  bidder,  said  bid 
t--  bp  oripiospd  in  envel-pe  marked 
"OpaipH  Proposal  for  Onera  and  Port- 
ahlP  rh-^irs."  which  mav  be  had  upon 
apn'ii^atinn    to    the    undersigned. 

-^U  nronosnis  Tnu«*  comply  with  re- 
"iiiremerts  of  th«  Citv  Charter  of  the 
C'tv  '-f  Sacramento,  effective  June  30. 
1''21.  and  bidders  arp  hereby  cautioned 
t>^at  no  bid  which  fails  to  comply 
♦herewith    can   be   considered. 

At  the  same  time  with  the  execution 
of  the  contract  for  supplying  the  fore- 
going eouipm^nt.  fbe  contractor  shall 
execute  a  c'ntract  bond,  furnished  bv 
an  authorized  surety  company  or  per- 
sonal surptiPR.  who  shall  be  freeholders 
f—  hf>>ic*»holde'-s  of  the  City  of  Sacra- 
men'o  to  he  apnrovpfl  and  acceptable 
t-  th»>  Citv  ConfrollPr  in  a  sum  not 
less  than  Jl.OnO.on  in  accordance  with 
prov'sions  of  Ordinances  and  Charter 
of   the   Citv   nf  Sacrarnento. 

A  certified  check  made  pavable  to 
the  City  Controller  of  the  City  of  Sac- 
ramento as  prescribed  in  Section  256 
<^f  the  said  Charter  for  not  less  than 
ten    per    cent    of   the    aggregate   of    the 


proposal   must   accompany  each  bid. 

The  right  to   reject  any  and  all  bids 
is   reserved   to    the    City    of   Sacramento 
by  provisions  of  the  said  Charter. 
H     G.    DENTON, 
City   Clerk.   Room   203,   City   Hall. 


NOTICE   TO    CONTRACTORS 


(Walks,         Terraces,         Etc.  —  Alameda 
County    Hospital) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  Office  until  Mon- 
day, February  8th,  1926,  at  10:30 
o'clock  A.  M..  (the  day  when  said  bids 
will  be  opened  and  said  contract 
awarded)  for  the  erection  and  com- 
pletion of  Roadways,  W^alks,  Steps, 
Terraces,  Gateways,  Retaining  Walls 
and  other  miscellaneous  work  known 
and  designated  as  Department  No.  26, 
Highland  Hospital  of  Alameda  County, 
situated  at  14th  Avenue  and  Vallecito 
Place,   Oakland,   California. 

Complete  plans  and  specifications 
for  the  above  specified  work  are  on 
file  in  the  office  of  the  County  Clerk 
in  the  Hall  of  Records  Bldg.,  City  of 
Oakland,  California,  where  copies  may 
be  obtained  by  depositing  with  the 
County  Clerk  the  sum  of  Fifty  ($o0.00) 
Dollars  Contractors  will  be  restricted 
as  to  the  length  of  time  they  ma* 
retain  said  plans  and  specifications 
to  ten  (10)  days.  . 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  Countv  of  Alameda.  The  entire 
amount  of"the  deposit  will  be  returned 
to  the  depositor  returning  said  plans 
and  specifications  in  good  condition 
within   said   time  limit.  . 

Each  bid  must  be  accompanied  b> 
a  check  for  at  least  ten  (10%)  per 
cent  of  the  total  amount  of  the  bid 
or  proposal,  certified  to  by  some  re- 
sponsible bank  and  made  payable  to 
Geo  E.  Gross,  Clerk  of  the  Board,  to 
be  forfeited  to  the  County  of  Alameda 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  shall  be  awarded  fail  to 
enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract.  . 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated  January  11,^1926^    ^^^^^^ 

Clerk  of  the  Board  of  .Supervisors,  Ala- 
meda   County,    California. 

♦ 

NOTICE   TO    BIDDERS 

(Furniture,    Etc. — Sacramento) 

Notice  is  hereby  given  that  sealci 
bids  will  be  received  by  the  Board  of 
Education  of  the  Sacramento  City 
Junior  College  District  for  the  sale  and 
delivery  f.  o.  b.  Sacramento  of  equip- 
ment and  furniture  as  per  list,  specifi- 
cations and  conditions  contained 
therein  of  said  furniture  and  equip- 
ment on  file  and  which  may  be  obtain- 
ed bv  inquiry  at  the  office  of  the  Busi- 
ness" Manager,  School  Administration 
Building,  2ist  and  L  Streets,  Sacra- 
mento. California. 

1 — Oak   side  chairs. 

2 — Auditorium  chairs. 

3 — Gymnasium  equipment. 

4 — Lockers. 

A  certified  check  for  the  sum  of  10 
per  cent  of  the  amount  of  the  bid  or 
bids  certified  to  by  some  responsible 
bank  or  banker  must  accompany 
each  bid  which  will  be  forfeited  to  the 
Board  of  Education  of  the  Sacramento 
(  itv  Juni'  r  College  District  should  the 
bidder  fail  to  comply  with  the  terms  of 
his  proposal  or  enter  into  further  con- 
tract if  required  to  do  so. 

In  the  event  of  an  award  of  contract 
being  given,  it  is  understood  that  the 
B  ard  of  Education  of  the  Sacramento 
Junior  College  District  may  exact  a 
bond  acceptable  in  form  and  contents 
and  of  an  amount  sufficient  in  its 
opinion  to  cover  performance  of  con- 
tract. 

.Ml  bids  must  be  sealed  and  delivered 
to  the  Secretary  of  the  Board  of  Edu- 
cation of  the  Sacramento  City  Junior 
College  District.  School  Administration 
Building,  21st  and  L  Streets,  Sacra- 
mento, (California,  not  later  than  ."V 
o'clock  P.  M  ,  Monday,  February  15th, 
l»2ii. 


The  Board  of  Education  reserves  the 
right  to  reject  any  and  all  bids  and  to 
waive  any  or  all  informalities  in  any 
or  all  bids, 

CHAS.   C.   HUGHES,    Secretary, 
Board  of  Education  of  the  Sacramento 
City  Junior  College  District. 


NOTICE   TO    CONTRACTORS 


(Alameda     County — Incinerator) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  office  until 
Monday,  February  8th,  1926,  at  10:30 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  said  contracts 
awarded)  for  the  erection  and  com- 
pletion of  an  incinerator  building  and 
equipment  at  Arroyo  Sanatorium  near 
Livermore,  Alameda  County,  Cali- 
fornia. 

Complete  plans  and  specifications 
for  the  above  specified  work  are  on 
file  in  the  office  of  the  County  Clerk 
in  the  Hall  of  Records  Building,  City 
of  Oakland,  California,  where  copies 
may  be  obtained  by  de- 
positing  with  the  County  Clerk  the 
sum  of  Twenty-five  $25.00)  Dollars. 
Contractors  will  be  restricted  as  to  the 
length  of  time  they  may  retain  said 
plans  and  specifications  to  ten  (10) 
days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  the  depositor  returning  said  plans 
and  specifications  in  good  condition 
within   said   time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10%)  per  cent 
of  the  total  amount  of  the  bid  or  pro- 
posal, certified  to  by  some  responsible 
bank  and  made  payable  to  Geo.  E. 
Gross,  clerk  of  the  Board,  to  be  for- 
feited to  the  County  of  Alameda  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract shall  be  awarded  fail  to  enter 
into  the  contract  after  the  award  or 
to  give  the  bond  required  by  the  Board 
for  the  faithful  performance  of  the 
Contract. 

The  Board  reserves  the  right  to  re- 
ject  any   and  all  bids. 

Dated  January  11th,  1926. 

GEO.   E.    GROSS, 
Clerk   of   the   Board   of   Supervisors 
Alameda  County,  California. 


FIGHT    LICENSE     FEE 


A  proposal  that  the  state  adopt  a 
constitutional  amendment  appropriat- 
ing from  the  general  fund  the  sum  of 
$5,000,000  annually  and  increase  the 
state  motor  vehicle  tax  from  $3  to  $6 
to  complete  the  financing  of  the  state 
highway  system  precipitated  a  warm 
fight  at  a  recent  meeting  of  the  San 
Joaquin  Valley  Counties  Supervisors' 
Association.  The  financial  program, 
tentatively  outlined,  would  cover  a 
period  of  twelve  years,  appropriating 
from  a  surplus  of  state  funds  a  total  of 
$60,000,000  in  addition  to  the  revenue 
from  the  increased  automobile  tax.  The 
proposal  was  submitted  in  a  telegram 
from  Thomas  McCormick,  through  J.  K_ 
McComber  of  Tulare  'County,  president 
of  the  state  association  of  supervisors. 
The  plan  brought  an  immediate  at- 
tack from  £:;anley  Abel,  secretary  of 
the  association,  who  held  that  the 
building  program  should  be  carried  to 
completion  as  soon  as  possible.  Rep- 
resentatives of  Merced,  Tulare  and 
Madera  Counties  opposed  the  bond 
issue  proposal  as  being  impossible  of 
success  and  favored  the  resolution  in- 
creasing both  the  gasoline  and  license 
taxes.  Abel  declared  that  a  bond  issue 
would  spread  highway  costs  over  the 
entire  public  and  that  any  increase  in 
license  or  gasoline  taxes  should  go  to 
maintenance  and  reconstruction. 
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BRIDGES 


YERINGTON,  Nevada — Stanford  Bea- 
man  of  Smith  Valley,  Nevada,  at  $10.- 
880  awarded  cont.  by  Lyon  County  Coiii- 
missioncrs  to  const,  cone,  bridge,  7b 
ft  Ions  over  Walker  river  near  depot 
at  Yerington.  Dodge  Bros,  of  Fallon, 
bid  $10,970.40  King  &  Malone,  engi- 
neers.  Reno. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Feb  15,  bids  will  be  rec.  by  county 
to  const,  wooden  truss  bridge  on  Range 
Ave    over  Alhambra  Wash. 

Bids  same  date,  to  const,  wooden 
truss  bridge  on  Rush  Ave.  over  Alham- 
bra Wash,  in  accordance  with  plans 
and  spec,  on  file  at  office  of  Rd.  Dept., 
11th  Floor,  Hall  of  Records. 

SANTA  BARBARA,  Cal.— Until  12. 
noon,  Feb.  4,  bids  will  be  rec.  by  City 
Mgr    Edw.  E.  Haskell  to  const.: 

Bridge  compl.  at  point  where  Quin- 
ientos  St.  crosses  waterway  known  as 
Alisos  Creek;  est.  |12,300. 

Bridge  compl.  at  point  where  Ana- 
pamu  St.  crosses  the  waterway  known 
as  Mission  Creek;  est.  $16,950.  Plans 
obtainable  from   city   manager. 

OAKLAND,  Cal.— Until  Feb.  15,  10:30 
A.  M.,  bids  will  be  rec.  by  Geo.  E. 
Gross,  county  clerk,  to  repair,  recon- 
struct and  rehabilitate  Webster  St. 
bridge  over  San  Antonio  Estuary  bet. 
Oakland  and  Alameda.  Cert,  check 
$5000  payable  to  county  clerk  req.  with 
bid  Plans  obtainable  from  clerk  on 
deposit  of  $50,  returnable.  Geo.  A. 
Posey,  county  surveyor. 

OAKLAND,  Cal.— Until  Feb.  15,  10:30 
A.  M.,  bids  will  be  rec.  by  Geo.  E.  Gross, 
county  clerk,  to  remove  Webster  St. 
bridge,  recently  wrecked  through  col- 
lision with  steamship.  Cert,  check 
$3000  req.  with  bid.  Plans  obtainabl.? 
from  clerk  on  deposit  of  $50,  return- 
able.    Geo    A.  Posey,  county  surveyor. 


SACRAMENTO,  Cal. — Pioneer  Memor- 
ial Bridge  Assn.  seeks  $1000  appropria- 
tion from  city  to  finance  preliminary 
survey  for  another  bridge  over  the 
Sacramento  river  to  serve  as  an  ad- 
ditional western  approach  to  city.  The 
association  proposes  to  work  out  means 
to  finance  such  a  structure.  Chas.  Det- 
erding  Jr.,  county  engineer,  is  secre- 
tary of  the  association. 

PHOENIX,  Ariz. — Lee  Moor  Constr. 
Co.,  Tucson,  awarded  cont.  by  state 
highway  dept.  at  $292,167  for  Gila  River 
bridge  below   Gillespie  Dam. 

SAN  FRANCISCO  —  Frank  Bryant, 
2911  23rd  St.,  at  $4360  submitted  low 
bid  to  Bd.  Pub.  Wks.  to  const,  timber 
bridge  at  Evans  Ave.  and  Army  St. 
Other  bids  were: 

Frank    Bryant    (low)     $4360 

Barrett   Jk    Hilp    4715 

Grant   and   Hart    4749 

Vogt  and  Davidson    4890 

Renner    Foundation    Co 4929 

Schultz    Const.    Co 5170 

A.    W.    Kitchen     5220 

Keystone    Const.    Co 5285 

Tibbitts-Pacific    Co.    5388 

Healy-Tibbitts    Co 5442 

M.   B.   McGowan    5500 

Chido    and    Smithson     6100 

L.    J.    Cohn     6250 

Hugh     McGill      6473 

Elliott   and   Grant    6655 

E.    B.    Hamilton    8430 

CALIFORNIA— State  Highway  Comm. 
preparing  spec,  to  rebuild  Santa  Ana 
river  bridge  in  Orange  county,  widen 
Rio  Honda  bridge  in  Los  Angeles 
county  and  const.  Doney  Creek  bridge 
on  Pacific  Hlghwty  in  Shasta  county. 
R.   M.   Morton,   state   highway   eng. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal.— Harbor  Comm. 
authorizes  engr.  to  proceed  by  day 
work  with  replacement  of  bulkheads 
at  Berths  184  and  185.  Catalina  Island 
Terminal.      Est.    cost.    $30,800. 


PETALUMA,  Sonoma  Co..  Cal. — Until 
Feb.  1.  8  P.  M.,  bids  will  be  rec.  by 
Gladys  V.  Roberts,  city  clerk,  to  make 
cut  above  Washington  St.  bridge  to 
N.  W.  P.  R.  R.  trestle.  Cert  check 
10%  req.  with  bid.  Plans  on  file  in 
office  of  clerk. 

VALLEJO,  Solano  Co..  Cal. — Bureau 
of  Yards  and  Docks,  Navy  Dept.  Wash- 
ington, rejects  bids  to  dredge  at  Mare 
Island  Navy  Yard.  New  bids  will 
probably  be  asked. 

LOS  ANGELES,  Cal. — Lewis  Constr. 
Co.,  401  Delta  Bldg.,  awarded  cont.  by 
county  at  61.5c  cu.  yd.  for  embank,  at 
approaches  to  Ballona  Creek  bridge  at 
Del  Rey  Blvd.,  involv.  approx.  20.000 
cu.   yds. 

MARE  ISLAND'.  Cal  — Following  bids 
rec  by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  under  Spec.  5172,  to  dredge 
at  Mare  Island  Navy  Yard: 

Item  1,  cu.  yd.  material  dredged;  2, 
add  for  cutting  off  piles;  3,  add  or  de- 
duct for  each  pile  more  or  less  than 
440  cut  off. 

San  Francisco  Bridge  Co.,  14  Mont- 
gomery St.,  San  Francisco,  item  1,  34c 
cu.  yd.;  2,  $1760;  3,  $4. 

American  Dredging  Co.,  255  Califor- 
nia St.,  San  Francisco,  item  1.  39c;  2, 
$2200;  3.  $5. 


IRRIGATION  PROJECTS 


CHICO.  Butte  Co.,  Cal. — C.  C.  Fisher, 
engineer  for  the  U.  S.  Bureau  of  Re- 
clamation, has  submitted  favorable  re- 
port with  regard  to  water  supply  for 
Butte  Creek  Division  of  proposed 
Butte-Deer  Creek  Irrigation  District. 
A  copy  of  the  report  has  been  filed 
with  the  Chico  Chamber  of  Commerce. 
The  proposed  district  will  comprise 
between    25,000   and    30,000   acres. 


ORANGE,  Cal. — Robertson  Elec.  Co., 
303  N.  Main  St.,  Santa  Ana,  awarded 
cont.  by  city  at  $3165  for  ornam.  lights 
in  N.  Orange  St.,  bet.  East  Chapman 
and  East  Palm  Aves.,  involv.  22  type 
"700"   Marbelite    posts. 


Carbide   Flare   Lights 

OxyAcctyleneEqui  pment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

505   HOAVARD   STREET 
San    Francisco,   Calif. 

Douglas   6320 


LOVELOCK,  Nevada  —  See  "Reser- 
voirs and  Dams,"  this  issue  Plans  to 
establish    Irrigation    district. 

MAXWELL.  Colusa  Co.,  Cal. — Until 
Feb.  2,  8  P.  M.,  bids  will  be  rec.  by 
Thos.  J  Hately,  Secty.,  Maxwell  Irri- 
gation District,  1710  Tenth  St..  Sacra- 
mento, to  clean  irrigation  ditches  as 
follows  (1)  on  Main  Canal  lying  east 
of  Eldorado  Sportman's  Club.  1  mi.; 
(2)  on  Lateral  A — lying  south  of  Plant 
No.  3A,  1  mi.  or  less;  (3)  on  Main  Canal 
between  pumps  No.  4  and  No.  5,  Vt  mi. 
more  or  less;  (4)  on  Lateral  B — Lying 
.south  of  Pump  No.  5  on  Pole  Line  ltd., 
1  mi.;  (5)  on  Lateral  South  %  mi.  more 
or  less.  Proposals  are  to  be  segregated 
for  each  item  also  a  combined  proposal 
covering  all  items.  Payment  for  above 
work  to  be  made  in  cash  from  current 
funds. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — Newbery  Elec. 
Corp  ,  726  S.  Olive  St..  awarded  cont. 
by  Bd.  Pub.  Wks.  at  $85,782  for  ornam. 
lights  in  Melrose  Ave.,  bet.  Western 
Ave.   and  Fairfax  Ave. 


RIVERSIDE,  Cal— Harry  M.  Rouse, 
717  3rd  St..  San  Bernardino,  sub.  low 
bid  to  city  at  $7888  for  ornam.  lights 
in  Walnut  St.,  bet.  Houghton  Ave.  and 
11th  St.  and  portions  of  other  Sts. 


SAN  BERNARDINO,  Cal.— City  plans 
lights  in  E  St.,  bet.  5th  St  and  139.33 
ft.  n.  of  3rd  St.:  type  No.  1500  Marbelite 
posts;  1911  act.  J.  H.  Osborn.  city  clerk. 


LOS  ANGELES,  Cal.— H.  H.  Walker. 
1323  Venice  Blvd.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $16,715  for  ornam. 
lights  in  Glendale  Blvd.,  bet.  Effle  St. 
and   Sunset  Blvd. 

RENO,  Nevada  — City  plans  exten- 
sion of  street  lighting  system  in  South 
Virginia,  West  Second  and  other  sts. 
Harry    Chism.    city    eng. 


PALO  ALTO,  Santa  Clara  Co..  cal  — 
City  Council.  Mayfield  District  Com- 
mittee, recommends  installation  of 
electrolier  system  in  Mayfield.  as  in- 
stalled in  University  Ave.,  Palo  Alto. 


ALHAMBRA,  Cal  —Until  8  P.  M.,  Feb. 
15,  bids  will  be  rec.  for  ornam.  lights 
in  La  Paloma  Ave.  and  other  Sts.;  1911 
act.  R.  B.  Wallace,  city  clerk.  H.  E. 
Blake,   city  engineer. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal  — Essick  &  Co., 
1928  Santa  Fe  Ave.,  sub.  low  bid  to 
water  and  power  comm.  at  $4039.51  for 
cone,  pipe  machine  under  spec.  787-A. 
Conor.  Mchy.  &  Supply  Co.,  bid  $4737 
for    machine,    or    $7869.38    complete. 


SAN  FRANCISCO.— United  Commer- 
cial Co.,  bidding  $750,  awarded  sale  by 
Bd.  Pub.  Wks.  of  three  4-yard  dump 
cars.  K.  A.  J.  The  equipment  was  no 
longer  required  for  use  on  the  Hetch 
Hetchy  project. 


OAKLAND,  Cal.— Until  Jan.  28,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  and  install  gar- 
bage loader.  Bond  of  25%  of  contract 
price  req  of  successful  bidder.  Spec, 
obtainable  from  clerk  on  deposit  of  $15, 
returnable. 


HUNTINGTON  I'ARK,  Cal.— Until  8 
P.  M.,  Feb.  1.  bids  will  be  rec.  for  one 
single  stage  air  compressor  in  accor- 
dance with  spec,  on  file  at  the  oflfice  of 
the  city  clerk.  H.  H.  Hunter.  Cert.  chk. 
or  bond.  10%. 
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SACRAMENTO,  Cal.  —  Until  Feb.  4, 
5  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  5  Ford 
trucks  for  City  Engineering  Dept. 
Cert,  check  5%  payable  to  City  Con- 
troller req.  with  bid.  Spec,  on  file  in 
ofHce    of    clerk. 


SACRAMENTO,  Cal.  —  Until  Feb.  4, 
5  p  ni.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  two  Ford 
Model  T  chassis  for  use  of  City  En- 
gineering; Dept.  Cert,  check  5%  pay- 
able to  City  Controller  req.  with  bid. 
Spec,   on  file   in   office  of  clerk. 


SACRAMENTO,  Cal.  —  Until  Feb.  4, 
5  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  one  Ford 
ti-uck  for  use  of  City  Water  Dept. 
Cert,  check  5%  payable  to  City  Con- 
troller req.  with  bid  Spec,  on  file  in 
office    of    clerk. 


RAILROADS 


SAN  FRANCISCO.— Until  Feb.  3,  3 
P.  M.  bids  will  be  rec.  by  Board  of 
Hublic  Works  to  const.  Judah  St.  bet. 
31st  and  41st  Aves.,  under  Contract 
No.  145,  Municipal  Railway  System. 
City  will  furnish  all  materials.  Est. 
cost,  $30,000.  Plans  obtainable  from 
Bureau  of  Engineering,  Dept.  of  Pub. 
Wks.,   3rd   floor  City  Hall. 


FIRE  EQUIPMENT 


TURLOCK,  Stanislaus  Co.,  Cal. — City 
plans  purchase  of  service  truck  with 
pump   for  fire  dept.     Est.   cost,   $13,000. 

SUISUN,  Solano  Co.,  Cal.— Until  Feb.  9. 
8  P.  M  ,  bids  will  be  rec.  by  A.  N. 
Trainor,  city  clerk,  to  fur.  and  del.  one 
triple  comb,  fire  pump,  engine  and  hose 
body  truck,  capacity  not  less  than  350- 
gals.  per  niin.  through  2i,^-in.  hose; 
equipped  in  full  including  either  chem- 
ical or  water  emergency  equipment; 
hose  body  capacity  not  less  than  1000 
ft.  214 -in.  double  jacketed  fire  hose. 
Further  information  obtainable  from 
clerk. 


MISCELLANEOUS   SUPPLIES 


EUREKA.  Humboldt  Co.,  Cal.— Until 
Feb.  2,  bids  will  be  rec.  by  John  Grif- 
fith, city  supt.  of  public  works,  524  D 
St.,  to  fur.  f.  o.  b.  dock,  San  Francisco 
not  later  than  F'eb.  20,  40,000  lbs.  stand, 
sulphate  of  aluminum  to  contain  not 
less  than  1714%  A  L  203  aluminum 
oxide  and  not  more  than  1^  of  1%  iron 
in  bags  of  250  lbs.  each.  Further  infor- 
mation   obtainable    from    above. 


RESERVOIRS  &  DAMS 


McMINNVILLE,  Ore.— City  Water 
Dept  preparing  plans  for  dam  on  Haw- 
kins Creek  to  impound  90,000,000  gals, 
in  a  subsidiary  reservoir. 


LOVELOCK,  Nevada^Persning  Co. 
commissioners  approve  petition  of 
ranch  owners  in  lower  Lovelock  valley 
seeking  to  establish  irrigation  district; 
proposed  to  reclaim  flood  waters  of 
Humboldt   river  in   reservior. 


WHITTIER,  Cal. — Until  7:30  p.  m., 
Feb.  1,  bids  will  be  rec.  for  300,000-gal. 
cone,  reservoir.  Deposit  $10  for  plans. 
Cert,  check  or  bond  10%.  Paul  Gilmore, 
city  clerk. 


PIPE  LINES,  WELLS,  ETC. 


SAN  FERNANDO.  Cal. — Until  7:30  p. 
m.,  Feb.  8,  bids  will  be  rec.  by  city  for 
l8-iH.  water  well  in  vicinity  of  8th  and 
Hubbard  Sts..  n.e.  of  San  Fernando, 
on  property  known  as  "Reservoir  site." 
Spec  on  file  at  office  of  city  clerk. 
Cert  check  or  bond  10%.  E.  L.  De 
Remer,  water  supt. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
— Sacramento  Pipe  Works,  Sacramento, 
at  $19,667  awarded  cont.  by  Carmi- 
chael  Irrigation  Dist.  to  fur.  lay  and 
cover   seel    pipe   and   fittings. 

SEWAGE  DISPOSAL  PLANTS 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Proposition  will  be  presented  to  vot- 
ers shortly  for  an  ocean  sewage  out- 
fall system;  estimated  cost  $425,000. 
Jas.  K.  James,   city  eng. 


BREA,  Cal. — Larimer  &  Lauer,  1824 
S  Hope  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $1875  for  ejector  equip,  for 
sewage   plant. 


EL  SEGUNDO,  Cal.  —  Waterworks 
Supply  Co.,  705  Wright  &  Callender 
Bldg.,  Los  Angeles,  awarded  contr.  by 
city  for  Venturi  sewage  metre.  Price 
to  be  $S90  or  $992.25  w^ith  water  seal. 
Grinnel  Co.  bid  $1190. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  DIEGO,  Cal.— City  Mgr.  F.  A. 
Rhodes  granted  $30,000  appropriation 
for  drainage  work  across  municipal 
tidelands  s.  of  Market  St.  Plans  call 
for  48-in.  and  36-in.  pipes  from  three 
sources,  to  the  new  bulkhead  now  be- 
ing built.  One  is  to  begin  at  Front 
and  K  Sts..  another  at  Fifth  and  K, 
and   the   third  at   7th  and  K. 


SAN  FRANCISCO.  —  International 
Diamond  Drill  Co..  Hobart  Bldg..  at 
$18,884,  awarded  cont.  by  Bd.  Pub. 
Works  for  core  boring  for  Hetch 
Hetchy   project,   Foothill   Division. 


SAN  FRANCISCO — S.  Flory  Mfg.  Co. 
(A.  L.  Young  Machinery  Co.,  Inc.,  28 
Fremont  St.,  San  Francisco,  represen- 
tative) submitted  low  bid  to  Board  of 
Public  Works  to  fur.  and  del.  cable- 
w^ay  equipment  for  Red  Mountain  Bar 
Cableway,  Hetch  Hetchy  Aqueduct, 
Foot  Hill  Division,  under  Contract  No. 
111.  Bids  were  received  for  (a)  fur.  & 
del.  cableway  eqj^ipment,  not  includ. 
metal  work  for  tower  construction  and 
anchorage,  f.  o.  b.  Hetch  Hetchy  Junc- 
tion, transportation  by  w^ater  or  rail- 
and-water  route  to  S.  F.  Bay,  thence 
by  rail  to  H.  H.  Junction;  (b)  same, 
transportation  by  all-rail  route  to  H. 
H.  Junction;  (c)  same,  f.  o.  b.  cars  H. 
H.  Junction;  (d)  fur.  and  del.  Cableway 
equip,  and  metal  work  for  tower  con- 
struction and  anchorages,  f.  o.  b.  cars 
H.  H.  Junction.  Following  bids  were 
received: 
S    Florv  Mfg.  Co.,   (a)   $17,200;   (b)   $17,- 

200;    (c)    $17,690;    (d)    $17,690. 
Lingerwood   Mfg.    Co.,    (a)    $24,750;    (b) 

$24,915:    (c)    $25,825;    (d)    $25,990. 
J.    S.    Mundy    (a)    no    bid;    (b)    $29,975; 
(c)    no   bid;    (d)    $30,775. 


WATER  WORKS 


BAKERSFIELD,  Kern  Co..  Cal.  — 
Peterson  Bros.,  Inglewood,  at  $2560 
awarded  cont.  by  county  to  install 
lawn  sprinkler  system  at  courthouse 
grounds.  Other  bids:  Daly  Plumbing 
Co.,  Bakersfield.  $3500:  E.  W.  Redman, 
Fresno.  $5500;  I.  J.  Vaughn,  Bakers- 
field.  $3000;  and  C.  L  Smith,  Pasadena 
$2500. 


MODESTO.  Stanislaus  Co.,  Cal.— Un- 
til Feb.  1.  8  p.  m..  bids  will  be  rec. 
by  E.  D.  Abbott,  secy.  Board  of  Edu- 
cation, Capitol  School,  14th  St.,  betw. 
H  and  I  Sts..  to  fur.  and  install  lawn 
sprinkling  system  at  Modesto  Junior 
College.  Cert,  check  10%  payable  to 
Pres.  Bd.  of  Educ.  req.  Plans  obtain- 
able from  secretary. 

PORTLAND.  Ore. — Until  Feb.  3,  10 
a.  m..  bids  will  be  rec.  by  Geo.  R.  Funk, 
oitvl  auditor,  to  const.  Vernon  Supply 
Main,  steel  line,  from  E-60th  St.  and 
Hawthorne  Ave.  to  E-33rd  and  Skid- 
more  Sts.,  approx.  22,585  ft.  Plans  ob- 
tainable from  auditor  on  deposit  of 
$50,  returnable.  Cert,  check  5%  pay- 
able  to  city  req. 


OSWEGO,  Ore.— C.  E.;  Torkelson,  at 
$60,391  submitted  low  bid  to  city  to 
fur.  corru.  iron  pipe  for  water  system. 
Pittsburgh-Des  Moines  Steel  Co.,  at 
$13,880  low  for  steel  tank.  H.  L.  Gil- 
bert, consulting  engineer^  Portland, 
Oregon. 

PETALUMA.  Sonoma  Co.,  Cal. — Elec- 
tion will  be  held  March  9  to  vote  bonds 
of  $65,000  to  const,  municipal  swimming 
pool.  Gladys  V.  RolJerts  is  city  clerk 
and   S.    Gonzales,    city    eng. 

SANTA  BARBARA,  Cal. — A.  A.  Lem- 
mon,  1429  Laguna,  Santa  Barbara, 
awarded  cent,  by  city  at  $1235  to  ex- 
tend S-in.  water  main  on  Mason  St.  bet. 
Estado  and  Anacapa  Sts. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Resi- 
dents of  Corinthian  Island  request 
Marin  Municipal  Water  District  to  in- 
stall larger  mains  to  afford  greater 
fire  protection.  Referred  to  gen.  mgr. 
for    report. 


SAN  DIEGO,  Cal.  —  Bert  Noble, 
Spreckels  Bldg.,  awarded  cont.  by  city 
at  $33,782.64  for  water  sys.  in  Alta 
Vista    and   dist.    adjacent. 


LOS  ANGELES,  Cal. — Bids  for  deep 
well  pumps  under  spec.  787-D  rec.  by 
water    and    power    comm.    Jan.    22    are: 

Frank  J.  Kimball  Co. —  (1)  $593,  (1 
alt.)    $722.    (2)    $657,    (2    alt.)    $774. 

General  Elec.  Co.  (motors  only) — 
$751.25  and  $684.05. 

Worthington  Co. — $1308  ea.  item, 
with  alternates  of  $806  and  $684. 

Fairbanks,  Morse  &  Co. — $1406.25  & 
$1304. 

Byron  Jackson  Iron  Wks. — $813  and 
$711. 

De   Laval   Steam    Turbine   Co. — $1450. 

Pelton  Water  Wheel  Co. — $847  and 
$847. 

Bridewell    Engr.    Co. — $635    and    $530 

INGERSOLL  RAND  CO. — $717  and 
$835.50. 

Ingersoll   Rand  Co. — $717   and   $835.50 

Pacific  Pump  Wks.— $1351,  $630  less 
motor;  $1133  with  Westinghouse  motor, 
$1164.05   with  G.  E. 

"V\^estinghouse  Elec.  &  Mfg.  Co. — (1) 
S583.80.    (2)    $660.05. 

American    Pump    Co.— $455. 

Luitweiler    Pumping    Eng.    Cd. — $651. 


TULARE,  Tulare  Co.,  Cal.  —  Until 
Feb.  4.  4  p.  m.,  bids  will  be  rec.  by  W. 
J  Andrews,  citv  manager,  to  fur.  and 
del.  pipe  and  fittings  for  water  works 
system.  Lists  of  materials  desired  ob- 
tainable from  above  on  request. 


SAN  FRANCISCO. — Until  Feb.  8,  12 
noon,  bids  will  be  rec.  by  B.  P.  Lamb, 
sectv..  Park  Commission,  Park  Lodge, 
Golden  Gate  Park,  to  fur.  and  install 
four  high  pressure  centrifugal  pumps 
and  motors  in  irrigation  system  at 
Golden  Gate  Park.  Cert,  check  10% 
pavable  to  Bd.  of  Park  Comm.  req. 
with  bid.  Bond  of  50%  of  contract 
price  will  be  req.  of  successful  bidder. 
Plans  obtainable  from  Earl  Clements, 
Asst  Supt.  of  Parks,  Park  Lodge,  Gol- 
den   Gate   Park. 


PORTLAND,  Ore. — City  will  ask  bids 
shortly  to  const.  42-in.  steel  supply 
main  to  Vernon  District;  est.  cost, 
J300,000.  Bids  will  be  asked  for  en- 
tire work,  fur  labor,  materials  and 
equipment  in   one  contract. 


NEWPORT  BEACH,  Cal.— Until  7:30 
P.  M:,  Feb.  1,  bids  will  be  rec.  to  fur. 
and  install:  (1)  125  h.  p.  Diesel  engine 
compl.,  (2.)  1500  gal.  per  min.  centrif. 
pump,  with  pipe,  fittings,  valves,  etc., 
(3)  1500  gal.  per  min.  deep  well  turbine 
pump,  (4)  50  h.  p.  natural  gas  or 
Diesel  engine  compl  ,  (5)  constr.  of 
pump  house,  (6)  constr.  of  a  pump 
house  and  furnishing  and  installing 
compl.  a  500-gal.  centrif.  pump,  elec. 
motor,  pipes,  fittings.  Plans  obtainable 
from  Paul  E.  Kressly,  consulting  engr., 
732  H.  W.  Hellman  Bldg.,  Los  Angeles. 
Cert,  chk.,  5%.  V.  A.  Sebring,  city 
clerk 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Feb.  2,  8  p.-  m.,  bids  will  be  rec.  by 
W.  E.  Varcoe,  city  clerk,  to  const,  auto- 
matic pipe  line  sprinkler  system  in- 
cluding pump,  motor  and  automatic 
control  for  Municipal  Golf  Course  on 
Bay  Farm  Island.  Cert,  check  10%  pay-' 
able  to  city  req.  Spec,  obtainable  from 
ciy  eng.  on  deposit  of  $5,  returnable. 
78c    ft. 
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Architects=^Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Aro  you  satisfied  with  the  bids  you  received  on  that 
lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
poFJsible  bid. 

[f  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  you  want  competition — if  you  want  independent 
contractora  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Duilcling  &  iLngineering  INews 
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SAN  RAFAEL,  Marin  Co  ,  Cal.— 
Mercantile  Trust  Co.,  and  Rollins  & 
Sons,  bidding-  a  premium  of  $4588 
awarded  sale  of  $350,000  block  of 
bonds  by  Marin  Municipal  Water  Dis- 
trict; proceeds  to  finance  extensions  to 
water   distributing   system. 


ORANGE,  Cal. — C.  C.  Bonebrake,  city 
eng.,  reports  bids  will  be  called  next 
month  for  work  under  $125,000  bond 
issue  voted  to  extend  and  imp.  present 
water  system.  Work  proposed  will 
incl.  1,000,000-gal  reinf.  concr.  reservoir 
circular,  100  ft.  in  diam.  and  17  ft. 
deep;  furnishing-  and  laying  16,000  lin. 
It.  pipe  of  various  sizes,  type  of  pipe 
undetermined;  pump  house;  2  welis, 
200  to  500  ft.  deep,  16-in.  to  20-in  diam. 
incl.  casing;  equip,  for  pumps  to  incl. 
one  gas  engine,  2  turbine  pumps,  one 
or   two  motors. 


RED  BLUFF,  Tehama  Co.,  Cal.  — 
Clyde  C.  Kennedy,  consulting  engineer 
conferring  with  city  trustees  regard- 
ing proposed  improvements  to  w^ater 
system. 


ONTARIO,  Cal. — City  Service  Man- 
ager Otto  S.  Roen  has  been  authorized 
by  city  to  purchase  larger  pump  for 
City  Well  No.  1,  4th  St.  and  Cucamonga 
Ave.,  to  yield  bet.  100  and  150  inches 
or  from  1000  to  1500  gals,  of  water  per 
minute. 


WHITTIER,  Cal.— Until  7:30  p.  m., 
Feb.  1,  bids  will  be  rec.  for  one  boost- 
er pump  and  motor,  to  have  cap.  of 
350  G  P.  M.  of  water  on  a  total  lift, 
incl.  pipe  friction  of  260  ft.,  to  be  fur. 
f  o.  b.  cone,  found,  (to  be  fur.  by  city) 
engr.  Cert.  chk.  or  bond  10%.  Paul  Gil- 
more,    city   clerk. 

WHITTIER,  Cal.— Until  7:30  P.  M^, 
Feb  1  bids  will  be  rec.  for  labor  and 
equip  'for  the  ditching  and  back-fiUmg 
for  all  water  mains  for  College  Hills 
Subdivision  Alternate  bids  will  be  re- 
ceived incl.  all  necessary  ditching  and 
backfilling  for  said  mains,  also  labor 
and  equipment  for  laying,  caulking, 
cutting  of  said  mains,  and  the  digging 
of  necessary  bell  holes.  Bidder  to  fur- 
nish all  cem.  and  oakum  for  joints.  De- 
posit $10  for  plans.  Cert.  chk.  or  bond 
10%.      Paul    Gilmore,    city   clerk. 

WHITTIER.  Cal.— Until  7:30  P.  M., 
Feb  1,  bids  will  be  rec.  for  one  Byron- 
Jackson  2-stage  centrif.  pump,  one  lOx 
10-in.  Gould  triplex  pump,  one  40  h.  p. 
Wagner  motor,  time  of  deliv.  essential 
Cert.  chk.  or  bond,  10%.  Paul  Gilmore, 
cj-'y   clerk. 

PALO  ALTO.  Santa  Clara  Co.,  Cal.-- 
City  Eng.  J.  F.  Byxbee  Jr.,  preparing 
estimates  of  cost,  preparatory  to  bond 
election,  for  water  and  sewer  mains 
within  city  limits  not  yet  served  and 
in  the  Mayfield  district.  It  is  also  pro- 
posed to  enlarge  and  extend  water 
mains  in  North  Palo  Alto  section  and 
install  a  6-in.  main  from  Pope  St. 
through  alley  in  blocks  bet.  Laurel  and 
Central  Sts.  and  as  far  as  Walnut  St  , 
in  some  instances  to  enlarge  mains 
from   2-in.    to   4-in. 


PLAYGROUNDS   AND   PARKS 


MERCED,  Merced  Co.,  Cal. — Uiitii 
Feb.  10,  11  A.  M.,  bids  will  be  rec.  by  H. 
P.  Sargent,  Secty.,  Merced  Irrigation 
District,  Barcroft  Bldg.,  to  const  20 
to  30  mi.  of  fencing  on  lands  of  district. 
Cert,  check  5%  payable  to  district  req. 
with  bid.     Spec,   obtainable   from   secty. 

SALINAS,  Monterey  Co.,  Cal. — Salinas 
Union  High  School  District  has  $2000 
available  to  finance  two  new  basket- 
ball courts,  tennis  court,  and  enlarge- 
ment of  bleachers. 


ALAMEDA.  Alameda  Co.,  Cal. — Until 
Feb.  2,  8  P.  M.,  bids  will  be  rec.  by  W. 
E.  Varcoe,  city  clerk,  to  const,  auto- 
matic pipe  line  sprinkler  system  in- 
cluding pump,  motor  and  automatic 
control  for  Municipal  Golf  Course  on 
Bay  Farm  Island.  Cert,  check  10% 
payable  to  city  req  Spec,  obtainable 
from  city  eng.  on  deposit  of  $5,  re- 
turnable. 


SACRAMENTO,   Cal. Until   Feb.    4, 

8:30  p.  m  ,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  const,  two  tennis 
courts  in  Wni.  Curtis  Park.  Cert,  check 
5%  payable  to  City  Controller  req. 
with  bid.  Spec,  on  file  in  office  of 
Clerk. 


SEWERS  &  STREET  WORK 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  33rd  Ave.  n.e.  of 
East  Sth  St.,  involv.  grade  and  pave; 
curbs,  gutters.  1911  Act.  Protests  Feb. 
18.   W.   W.    Harmon,  city   engineer. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg..  sub.  low  bid  to 
bd.  pub.  wks.  at  $120,782  to  improve 
Walker  Ave.,  bet.  18th  St.  and  25th  St. 
(Walker  Ave.  and  21st  St.  Imp.  Dist.), 
involv.  grade  at  $14,226,  181,627  sq.  ft. 
5-in.  cone.  pave.  17c  ft.,  171,915  sq.  ft. 
asph.  cone.  pave.  16c  ft.,  3435  sq.  ft. 
asph.  cone.  w.  s.  8c  ft.,  17,539  lin.  ft. 
unplas.  curb  55c  ft.,  86,244  sq.  ft.  one- 
course  cem.  v.'alk  13.5c  ft.,  9189  sq.  ft. 
cone.  gut.  22c  ft.,  san.  sewer  $14,000, 
8144   ft.  hse.   sewers  $1.30  ft. 

MOUNTAIN  VIEW,  Santa  Cla  a  Co., 
Cal. — Proceedings  have  been  started 
by  city  to  imp.  various  sts.,  involving 
443,430  sq.  ft.  grading;  377,900  sq.  ft. 
4-in.  and  65,530  sq.  ft.  4i/^-in.  Warren- 
ite-Bit.  pavement;  curbs;  corru.  iron 
and  concrete  and  corru.  iron  culverts; 
4,  6  and  8-in.  c.  i.  water  mains,  etc. 
C.  C.  Kennedy,  consulting-  engineer. 
Call    Bldg..    San    Francisco. 


MONTEBELLO,  Cal. — D.  V.  Williams, 
465  E.  3rd  St.,  Los  Angeles,  awarded 
cont.  by  city  at  $8747  to  imp.  Washing- 
ton Ave.,  bet.  Cedar  and  Poplar  Aves., 
under  1911  act,  involv.  36,180  sq  ft. 
grade  and  oil  5c  sq.  ft.;  4279.68  lin.  ft. 
curb,  50c  ft.;  9147.36  sq.  ft.  gut.,  29c 
ft.;   18,548.57   sq.   ft.   walk,   16c   sq.   ft. 

LOS  ANGELES',  Cal.— Until  2  P.  M  , 
Feb.  15,  bils  will  be  rec.  by  county  to 
imp.  Vermont  Ave.,  bet.  L.  A.  citv 
boundary  and  120th  St.,  2.5  mi.  C.  I.  No. 
211,  involv.  23,454  cu.  yds.  excav.;  11,- 
533  ft  curb.;  56,730  sq.  ft.  walk;  43,- 
452  sq.  ft.  gut.;  502,823  sq.  ft.  concr. 
pave.;  464  ft.  curb  armor,  to  ea.  item 
struc.  as  per  plans  incl.;  4570  ft.  8-in., 
880  ft.  10-in.,  1265  ft.  12-in.,  6065  ft. 
18-in.,  190  ft  24-in.  cem.  pipe  main  line 
sewer;  525  ft.  8-in.,  20  ft.  15-in.  cem. 
pipe  lateral  se-wer;  2500  ft.  6-in.  cem. 
pipe  hse.  conn.;  1  std.  flushing  m.  h. ; 
23  drop  m.  h.;  25  m.  h.;  3  jet.  cham. 
Est.   contr.   price,   $188,563. 

LOS  ANGELES,  Cal.— H.  E.  Cox,  Sla- 
vin  Bldg..  Pasadena,  at  $30,871  awarded 
cont.  by  county  for  Co.  Imp.  220,  in- 
volv. imp.  of  Palm  Ave.,  bet.  Wallin 
and  Normandie  Aves.,  curbs,  walks, 
cone,  pavement;  vit.  sewer;  oil  and 
screenings   rdwy. 


SAN  FRANCISCO— City  Constr  Co., 
Call  Bldg.,  at  $7763.90  awarded  cont. 
by  Bd.  Pub.  Wks  to  imp.  Brazil  Ave., 
bet.  Moscow  and  Munich  Sts.,  (where 
not)  involv.  750  cu.  yds.  cut,  $.70;  800 
cu.  yds.  fill,  $01;  560  lin.  ft.  cone,  curb 
$1;  100  lin.  ft.  granite  curb,  $2;  948 
sq.  ft.  art.  stone  walks,  $.20;  6  br. 
catchbasins,  $150  ea;  180  lin.  ft.  10-in. 
culverts,  $1.75  lin.  ft;  17,740  sq.  ft.  asph 
cone,   pavement,   $.29  sq.   ft. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  Declares  inten.  (26-1)  to  imp. 
El  Camino  Real  from  Crystal  Springs 
rd.  to  Barriolhet  Ave.,  involving  grad- 
ing: 7-in.  to  9-in.  hyd.  cone,  pave- 
ment; const,  catchbasins;  8  and  10-in. 
cone,  pipe  catchbasin  connections;  re- 
construct culverts;  const.  vit.  pipe 
sewer  laterals;  const.  6-ln.  vit.  sani- 
tary sewers;  br.  manholes;  cone,  gut- 
ters, etc.  1911  Act  and  Bond  Act  1915. 
Protests  Feb.   15 


BERKELEY,  Alameda  Co.,  Cal  — 
Proceedings  will  be  started  at  once  by 
city  to  imp.  Shattuck  Ave.,  bet.  Hearst 
Ave.  and  Rose  St.  and  Spruce  St.  bet. 
Rose  St.  and  Los  Angeles  Ave.  Other 
imps,  contemplated  include  Sacra- 
mento St.,  bet.  Dwight  Way  and  south 
city  limits;  7th  St.,  bet.  University 
Ave.  and  south  city  limits;  portions  of 
Ashby  Ave.  and  portion  of  Euclid  Ave. 
A.  J.  Eddy,  city  engineer. 


SAN  FRANCISCO. — C.  B.  Eaton,  715 
Ocean  Ave.,  at  $1480,  awarded  cont.  by 
Bd.  Pub.  Wks.  to  imp.  Naples  St.,  bet. 
Silver  and  Peru  Aves.,  (where  not), 
involv  600  cu.  yds.  cut,  $1.50  cu.  yd.; 
1300  sq.  ft.  asph.  pavement,  $.35  sq.  ft.; 
100  lin.  ft.  cone,  curb,  $1.25  lin.  ft.         "< 


LOS  ANGELES,  Cal. — Janes  Con- 
struction Co.,  Box  217,  Burbank,  sub. 
low  bid  to  Bd.  Pub.  Wks.  at  $86,492.59 
for  sewer  in  Bundy  Dr.,  bet.  San  Vin- 
cente  Blvd.  and  Pico  Blvd.  and  portions 
of  other  Sts.,  involv.  sewer  compl., 
$68,253.85,    and   J3,383    ft.    hse.    sewers, 


UKIAH,  Mendocino  Co  ,  Cal. — Until 
Feb.  9,  10  A.  M.,  bids  will  be  rec.  by 
W.  H.  Prather,  county  clerk,  to  imp. 
Vichy  Springs  East  Side  Rd.,  Involv. 
3000  cu.  yds.  excavation;  10  yds.  over- 
haul; 100  ft.  10-in.  corru.  pipe;  100  ft. 
1-in.  corru.  pipe;  100  ft.  18-in  corru. 
pipe;  20,000  B.  M.  r.  w.  lumber  in  cul- 
verts, etc.  Cert,  check  10%  req.  with 
bid.     Plans  on  file  in  office  of  clerk. 


VISALIA,  Tulare  Co.,  Cal. — Until 
Feb.  15,  2  P.  M..  bids  will  be  rec.  by 
Gladys  Stew^art,  county  clerk,  to  const, 
mountain  road  over  Blue  Ridge.  Cert, 
check  5%  req.  with  bid  Laurence 
Moye,  county  surveyor. 


GLENDALE,  Cal. — Proceedings  start- 
ed by  city  for  sewer  laterals  at  a 
total  est.  cost  of  $500,000;  work  to  be 
divided  into  two  dists.  as  follows:  No. 
6,  bounded  by  Colorado  St.,  San  Fer- 
nando Rd.,  Central  Ave.,  and  Doran  St. 
No.  7.  bounded  by  Palmer  Ave.,  so.  city 
limits,  Glendale  Ave.,  and  Glendale 
Heights. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  Feb.  11,  7:30  P  M.,  bids  will  be 
rec.  by  W.  F.  Whitaker,  Secty.,  Board 
of  Education,  to  const.  6-in.  vit.  sewer 
from  sewer  outlet  at  rear  of  Roosevelt 
School  to  sewer  in  alley  on  C  St.,  bet. 
Verde  and  2nd  Sts.,  approx.  360  ft.  in 
length.  Cert,  check  10%  payable  to 
secretary  req.  Plans  obtainable  from 
secretary. 


PETALUMA,  Sonoma  Co  ,  Cal.— Elec- 
tion will  be  held  March  9  to  vote  bonds 
of  $42,000  to  imp.  Sts.  in  East  Peta- 
luma   section.      S.   Gonzales,   city   eng. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Feb.  23,  bids  will  be  rec.  by  county  for 
curb,  pave.,  corr.  pipe  culv.,  and  head- 
wall  along  Live  Oaks  Ave.  from  Bald- 
win Ave.  to  El  Monte  Ave.,  0.76  mi. 
Plans  may  be  obtained  from  Rd.  Const 
Dept.,  201  New  High  St.,  5th  floor. 
Approx.  quan.;  5068  cu.  yds.  excav.; 
79,980  sq.  ft.  9-7-9-in.  concr.  pave.;  246 
sq.  ft.  6-in.  gut.;  55  ft  6xl0x24-in. 
curb;  7988  lin.  ft.  shape  should.,  culv. 
compl.      Cash    contract    No.    265. 

LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  sewers  in  12th  St.  and  Fair- 
fax Ave.  Intercepting  Sewer  Dist.,  bids 
for  which  will  be  rec.  by  Bd.  Pub.  Wks. 
Feb.  1,  are:  5617.72  ft.  21-in.  cem.  pipe 
sewer;  7196.25  ft.  18-in.;  2294.44  ft.  15- 
in.;  3680  62  ft.  12-in.;  180.25  ft.  8-in.. 
and  11,657  ft.  6-in.  hse.  sewers;  588.9 
vert.  ft.  chimney  pipe  "D,"  4129.07  ft. 
std.  concr.  reinf.  for  21-in.  pipe,  4460.58 
ft.  reinf.  for  18-in.  pipe,  1249.33  ft.  reinf. 
for  15-in  pipe,  9  jet.  cham.,  52  "B"  m. 
h.,  7  std.  "S"  drop  m.  h.,  1  std.  f.  t.  No. 
1,  one  struc.  to  be  remod.,  5700  ft. 
concr.  reinf.  for  6-in.  pipe. 


ASTORIA,  Ore. — J.  D.  Hanley,  Gasco 
Bldg.,  Portland,  at  $47,900  subm.  low 
bid  to  city  to  const  sewers  and  drains 
in  Sewer  Dist.  No.  9-B.  W.  C.  Elliott, 
Portland,  next  low  at  $48,378. 


SANTA  BARBARA  CO..  Cal.— State 
highway  comm.,  announces  that  high- 
way bet.  n.  city  limits  of  Santa  Bar- 
bara and  n.  city  limits  of  Goleta,  will 
be  widened  in  manner  similar  to  wid- 
ening highway  through  Montecito.  A 
bridge  is  planned  to  eliminate  danger- 
ous curves  at  the  creek  in  Goleta. 
Total  est.  cost,  $200,000.  Work  is 
planned  to  start  July  1.  Lester.  Gibson, 
district  engineer. 


MONTEREY  PARK,  Cal.— Bartlett  & 
Matthews,  221  Braley  Bldg.,  Pasadena, 
awarded  cont.  by  city  at  $4577  to  imp. 
Chandler  Ave  and  a  portion  of  Garvey. 
Ave.,  involv.  walk;  curb,  etc 
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BERKELEY,  Alameda  Co.,  Cal.— City 
Manager  John  N.  Edy  reports  follow- 
ing   St.    imp.    will    be    undertaken    this 

^^Sacramento  St.,  Dwight  Way  to  Al- 
catraz  Ave.,  and  Alcatraz  Ave  Sacra- 
mento to  Adeline  St.;  cost,  $102,000; 
city's  share,  $15,300. 

Seventh  St.,  from  University  Ave.  to 
south  city  limits,  $125,600;  city's  share, 

Spruce  St.,  Cedar  to  Arch  St.,  $o5,- 
200;  city's  share,   $8280. 

Euclid  Ave.,  Bay  View  PI.  to  Regal 
Rd.  or  Eunice  to  Vance  St.,  $139,300; 
city's  share,  $23,895. 

Parker  or  Carlton  St.,  San  Pablo  Ave. 
to  Fourth  St.,  $21,480;  city's  share,  $3,- 
222.  Shattuck  Ave.,  Hearst  Ave.  to 
Rose   St  ;   no   estimate. 


LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  St.  work  under  1911  act  in 
Vineland  Ave.,  bet.  Central  Ave.  and 
Ventura  Blvd.,  bids  for  which  will  be 
rec  by  Bd.  Pub.  Wks.,  Feb.  1  are: 
8148  cu.  yds.  cut;  1887  cu.  yds.  fill;  237,- 
754  sq.  ft.  6-in.  to  9-in.  concr.  pave.; 
192  sq  ft.  2-in.  asph.  concr.  w.  s.;  36,- 
494  sq.  ft.  disint.  gran.  rdwy.  with  oiled 
surf.;  113,725  sq.  ft  oiled  rdwy.;  san. 
sewer;  1420  ft.  hs.  sewers;  remove  877 
sq.    ft.    pave.;    34    ft.    curb;    61    trees. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  Feb.  15,  4  P.  M.,  bids  will  be  rec. 
by  E.  W.  Foster,  City  clerk,  to  const, 
cem.  cone,  base  with  asph.  surface; 
cem.  cone,  pipe  and  catchbasins  and  in- 
lets in  Poplar  Ave.,  bet.  C  and  D  Sis 
i_ert.  check  10%  payable  to  city  req. 
Deposit  of  $10  required  for  plans,  re- 
turnable. 


NEWPORT  BEACH,.  Cal. — Paul  E. 
Kre.ssly,  city  engineer,  732  H.  W.  Hell- 
man  Bldg.,  Los  Angeles,  reports  appro.x. 
9  mi.  of  streets  in  Palisades  dist.  are  to 
be  paved  with  4-in.  asph.  mac,  26  ft. 
wide,  work   to   incl.  curbs  and   walks. 


BURLINGAME,  San  Mateo  Co.,  Cal  — 
City  Eng.  Jas.  K.  James  estimates  cost 
of  widening  California  Dr.,  bet.  Bur- 
lingame  and  Oak  Grove  Aves.,  at  $13,- 
500,  which  would  provide  cone,  base 
pavement  with  asph.  top. 


LA  MESA,  Cal.— -David  H.  Ryan,  1615 
Fern  St.,  San  Diego,  sub.  low  bid  to 
city  to  imp.  Choljas  Rd.,  1%  mi.,  under 
1911  and  1915  acts,  involv.  162,900  sq. 
ft.  5-in.  cone,  pave.,  curbs  the  entire 
length,  excav.,  embank,  and  culv.  The 
bid  follows:  16c  pave.,  50c  curb,  4Sc 
cu.  yds.  excav.,  48c  cu.  yd.  embank., 
and  $400  culv. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  having  plans  prepared  for  sew- 
er outlet  at  septic  tank  at  ft.  of  Monte 
Diablo  Ave.  Will  consist  of  concrete 
pipe  supplanting  wood  stays  pipe  in 
use    since    19J1. 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co..  Cal.— Until  Feb.  1,  7:30  p.  m.,  bids 
will  be  rec.  by  Daniel  McSweeney,  city 
clerk,  to  const,  vit.  sewer  in  Industrial 
Way  extending  from  Butler  rd.  305  ft. 
south  and  in  Mission  rd.  fronting  prop- 
erty known  as  "Town  of  Baden"  west 
of  R.  R.  Cert,  check  10%  payable  to 
City  req.  Plans  on  file  in  office  of 
clerk.  Geo.  A.  Kneese,  Courthouse,  Red- 
wood  City,   engineer. 

VISALIA,  Tulare  Co.,  Cal.  —  City 
council  plans  to  open  and  imp.  12  city 
streets. 

OAKLAND,  Cal.— Thus.  F.  Geary,  567 
Valle  Vista.  Oakland,  awarded  cont. 
by  city  to  sewer  portions  of  rights-of- 
way  in  Blocks  K.  Q  and  R  of  the  Toler 
Heights  Tract,  involv.  8-in.  sewer,  $1 
lin  ft  ;  manholes,  $67.50  ea. ;  8-in. 
lampholes.  $15  ea.;  12-in.  lampholes, 
$17.50  ea.;  drop  connections.  $20  ea.; 
wye  branches,   $.75  ea. 


LOS  ANGELES,  Cal.— J.  G.  Donovan 
&  Son.  741  Lyon  St.,  sub.  low  bid  to 
I'd.  pub.  wks.  at  $100,678  to  imp.  Dixie 
Canyon  Ave.  and  other  sts.  in  Dixie 
Canyon  Ave.  and  Mulhollond  Highway 
Imp.  Dist.,  involv.  grade  at  $83,922.70; 
24,795  ft.  wooden  guard  rail  54c  ft., 
corr.   iron   pipe   culv.    $3365. 

Geo.  R.  Curtis  Pav.  Co.,  2440  E  26th 
St..  sub.  low  bid  to  bd.  pub.  wks.  at 
$33,206  to  imp.  Reseda  Ave.,  bet.  Eddy 
St.  and  Chase  St.,  involv.  grade  at 
$1500,  76,631  sq.  ft.  Willite  pave,  on 
cone,  base  30c  ft.,  4543  sq.  ft.  Willite 
pave,  with  asph.  cone,  base  30c  ft., 
37,424  so.  ft.  Willite  w.  s.  lie  ft..  700 
sq.  ft.  oiled  rdwy.  lie  ft.,  749  ft.  unplas. 
curb  SOc  ft..  3469  sq.  ft.  one-course 
cem.  walk  14c  ft.,  8361  sq.  ft.  combin. 
frut.  24c  ft.,  lighting  conduit  compl. 
$300 


SAN  ANSELMO,  Marin  Co.,  Cal.— J. 
Ongaro,  Fairfax,  Calif.,  awarded  cont. 
by  Sanitary  Dist.  No.  1,  Marin  County, 
to  const,  sewers  under  Res.  of  Inten. 
5,  involv.  6-in.  vit.  pipe,  $1  ft.;  4-in. 
pipe,  $.65  ft;  manholes.  $70  ea;  lamp- 
holes,   $10   ea;   wye    branches,    $1   ea. 

ARCADIA.  Cal.— Until  8  p.  m.,  Feb. 
3,  bids  will  be  rec.  by  city  for  grade, 
oil  mac.  curbs,  on  El  Monte  ltd.,  betw. 
Walnut  and  Duarte.  G.  B.  Watson, 
city  engr..  G.  G.  Meade,  city  clerk. 
Cert,   check   or   bond    10%. 


SAN  FRANCISCO— Until  Feb.  3.  3  p. 
m.,  bids  will  be  rec.  by  Bd.  Pub.  Wks.. 
to  const,  c  nc.  curbs;  12-in.  ironstone 
pipe  sewers  with  wyes;  asph.  cone. 
pavement  in  portions  of  Bxybee  St. 
Spec,  obtainable  from  Bureau  of  En- 
gineering,   3rd    floor.    City    Hall. 


SACRAMENTO.  Cal.— Until  Feb.  4, 
S:S0  p.  m.,  bids  will  be  rec  by  H.  G. 
Denton,  city  clerk,  to  const,  two  tennis 
courts  in  Wm.  Curtis  Park.  Cert, 
check  5%  payable  to  City  Controller 
req.  with  bid.     Spec,  en  file  in  office  of 

S.-XCPAME.VTO,  Cal.  —  City  declares 
inten.  (205."i)  to  imp.  Magnolia  Court 
bet.  2nd  and  3rd  Aves  ,  involv.  c  i. 
street  drains  with  vit.  sewer  pipe  con- 
nections; rcconst.  manhole;  grade  and 
pave  with  4-in.  asph.  cone  1911  Act. 
Protests  Feb.  11.  A.  J.  Wagner,  city 
eng.     H.  G.  Denton,  city  clerk. 


LOS  ANGELES,  Cal.— B.  R.  Ford, 
407  W.  17th  St.,  Santa  Ana,  awarded 
cont.  by  bd.  pub.  wks.,  at  $43,217  to 
imp.  Reseda  Ave.,  bet.  Valeriol  and 
Vanowen  Sts..  involv.  concr.  pa^fe.., 
oiled    rdwy..    sheet    asph.    w.    m..    curb, 


Contractors  Machine  Works 


Wt  specialize  in  rebuilding  and  repairing  ooniractors'  ofiuipment. 
We   build   rock  bunkers,   elevators   and    conveyors,    portable    pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell   Ubed  ^quipmeni. 

CHEAR  &  BATES 


3S  Stanford 


S;iii    l'rii'icK«-«i 


I'liiiii*-    Ui'iiniv    ISS.*) 


SACRAMENTO.  Cal.— Until  Feb.  10, 
bids  will  be  rec.  by  Joint  Highway 
District  No.  4,  Sacramento  County,  to 
complete  Sacramento  river  highway 
bet.  Sacramento  county  entrance  to 
Rio  Vista  bridge  and  Antioch.  Contra 
Costa  county  involv.  approx.  11-mi.  of 
graveling.  Plans  obtainable  from 
Chas.  Deterding.  Jr..  county  engineer, 
court    house,    Sacramento. 


SAN  RAFAEL.  Marin  Co.,  Cal. — 
County  Surveyor  J.  C.  Oglesby  making 
surveys  for  California  City  Blvd.  for 
San  Clemente  to  Tiburon;  est.  cost, 
$80,000  to  be  financed  under  recent  $1,- 
250,000   bond   Issue. 


LOS  ANGELES,  Cal. — Board  of  Pub, 
Wks.  awards  conts.  as  folliws: 

Burnett  Ave.,  bet.  Lassen  and  Roscoe 
Sts.,  to  James  Martin,  789  Lyon  St.,  at 
$47,864.83,  invilv.  cone,  pave.,  culv  ,  etc. 

Ave.  33,  bet.  Division  St.  and  170  ft. 
n.  w.  from  Verdugo  Rd.,  to  Chalmers  & 
Ford.  532  H.  W.  Hellman  Bldg.,  at 
$235,142.56,  involv.  asph.  concr.  pave., 
cem  concr.  pave.,  curb,  walk,  gut., 
storm    drain,    sewer,    etc.e 

El  Centro  Ave.,  bet.  Santa  Monica 
Blvd.  and  Melrose  Ave.,  to  Wm.  Lid- 
dington,  1809  S.  Vermont  Ave.,  at  $32,- 
374.69,  involv.  concr.  pave.,  remod.  with 
rock  and  oil  surf.,  curb,  walk,  gut., 
storm   drain. 


EUREKA,  Humboldt  Co.,  Cal.— City 
returns  bids  un-opened  to  imp.  H  St  , 
bet.  Harris  and  pt.  60  ft.  south  of 
Manzanita  Ave.,  involv.  grading  and  4- 
in.  gravel  surface.  New  proceedings 
will  be  started  under  1915  Bond  Act.  F. 
H.  Green,  city  engineer. 


MONROVIA,  Cal. — Until  7:30  P.  M, 
Feb.  1,  bids  will  be  rec.  to  imp.  Pearl 
Ave.  and  portions  of  Grand  Ave.  and 
Norumbega  Dr.  formerly  called  East 
Ave.,  involv.  grade,  oil  mac,  curbs,  gut., 
concr.  swales;  1911  act.  Lewis  P. 
Black,  city  clerk. 


MONTEREY,  Monterey  Co.,  Cal.— 
City  rejects  bids  as  being  too  high 
(2189)  to  const.  6-in.  vit.  sewer  in 
Johnson  Ave.,  bet.  Monroe  St.  and 
point  490  ft.  west  of  Pebble  St.;  5 
manholes;  60  wye  branches.  H  D. 
Severance,    city    engineer. 


SAN  FRANCISCO— Bd.  Pub.  Wks. 
awards   conts,   as  follows: 

E.  J.  Treacy,  Call  Bldg.,  at  $5634.20 
to  imp.  Mangels  Ave.,  bet.  Forester 
and  Genesee  Sts.,  (where  not)  involv. 
375  lin.  ft.  cone,  curb,  $1;  580  lin.  ft. 
8-in.  sewer,  $3;  3  br.  manholes,  $150; 
11  8-in.  wye  branches,  $2;  4699  sq.  ft. 
cone   pavement,  $.65. 

Jas.  M.  Smith,  715  Ocean  Ave.,  at 
$2722,  to  imp.  Circular  Ave.,  bet. 
Staples  and  Judson  Aves..  involv.  400 
cu.  yds.  cut,  $.50;  200  cu.  yds.  fill,  $.01; 
480  lin.  ft.  cone,  curb,  $1;  8160  sq.  ft. 
cone    pavement,    $.25. 

Jas.  T.  Tobin.  46  Kearny  St..  at 
$278.98  to  imp.  Beach  St..  bet.  Broder- 
ick  and  Baker  Sts..  involv.  30  lin.  ft. 
cone  curb.  $1.50;  60  sq.  ft.  cone  gutter, 
$.60;  521  sq.  ft.  asph.  cone,  pavement, 
$.38. 

A.  J.  Raisch,  46  Kearny  St..  at  $3300 
to  imp.  4Sth  Ave.,  bet.  Santiago  and 
Taraval  Sts..  (where  not)  involv.  300 
lin.  ft.  cone  curb.  $1;  6000  sq.  ft.  asph 
.cone   pavement.   $.50. 


WATTS.  Pal.— Geo.  H.  Oswald.  866 
E.  58th  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $30,049  to  imp.  Gorman 
Ave.,  bet.  107th  St.  and  Santa  Ana 
Blvd.,  involv.  5-in.  concr.  pave.,  16.75c 
sq.  ft.;  curb,  50c  ft.;  walk,  16c  sq.  ft.; 
grade,  2.5c  sq.  ft. 


SAN  FRANCISCO— Streets  and  Com- 
mercial Development  Committee  of  Bd. 
of  Supervisors  start  proceeding^  to 
const,  sidewalks  in  portions  of  Ocean. 
22nd.  29th  and  Avalon  Aves.  and 
Anza.  3rd  and  Jones  Sts.  Approx.  10 
miles  in  all.  M.  M.  O'Shaughnessy.  city 
engineer. 


OAKLAND.  Cal.— Central  Const.  Co., 
Bank  of  Savings  Bldg.,  Oakland, 
awarded  cont.  by  city  to  imp.  portions 
of  Midvale  Ave.,  involv.  grade,  $.08  sq 
ft;  cone,  curb,  $.79  lin.  ft;  cone  gut- 
ter. $.25  sq.  ft;  oil  macadam  pavement 
$.145    sq.    ft;   cem.    walks,    $.17    sq.    ft. 
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SA.X  RAFAEL.  Marin  Co..  Cal. — 
Countv  Surveyor  J.  C.  Oglesby  in- 
structed to  prepare  spec.  for  Mill 
Vallev  and  Stinson  Beach  road  to  be 
financed  under  recent  $1,250,000  bond 
issue. 

S\N'  FPvAXCISCO — City  Constructmn 
Co  '  CaU  Bldg..  San  Francisco,  at  $7763 
sub.  low  bid  to  Bd.  Pub.  V\'ks.  to  imp. 
Brazil  Ave.,  bet.  Moscow  and  Munich 
Sts.,  involv.  (a)  750  cu.  yds.  cut  $.|0; 
(b)  800  cu.  vds.  fill,  $.01;  (c)  o60  lin 
ft  cone,  curb,  $1;  (d)  100  lin.  ft. 
granite  curb.  $2;  (e)  948  sq.  ft.  art. 
stone  walks.  $.20;  (f)  6  br.  catchbasins. 
$150  ea.;  (g)  180  lin.  ft.  10-in.  culvert, 
$1.75;  (h)  17,470  sq.  ft  asph.  cone, 
pave  $  29.  C.  B.  Eaton  only  other 
bidde'r  at  $7979.15  (a)  $1;  (b)  $.50;  (c) 
$1:  (d)  $2.50;  (e)  $.20;  (f)  $140;  (g)  $2; 
(h)    $.265. 

SAX  FRANCISCO— r.  B.  Eaton,  715 
Ocean  Ave.,  at  $1480  sub.  low  bid  to  Bd. 
Pub  Wks.  to  imp.  Naples  St..  bet. 
Silver  and  Peru  Aves.,  involv.  600  cu. 
yds.  cut,  $1.50;  1300  sq.  ft.  asph.  pave- 
ment, $.35;   100  lin.  ft.  cone,  curb,  $1.2s. 

LOS  ANGELES,  Cal.— Until  10  A.  M., 
Feb.  1,  bids  will  be  rec  by  Bd.  Pub. 
Wks.  for  cement  pipe  sewer  in  12th 
St  ,  bet.  Fairfax  Ave.  and  Crescent 
Hts.  Blvd.  and  other  Sts.  {12th  St.  and 
Fairfa.x  Ave.  Intercepting  Sewer  Dist.): 
8-in.,  12-in.,  15-in.,  18-in.  and  21-in. 
sewer;  1911  act. 

SACRAMENTO,  Cal.  —  City  declares 
inten.  (2056)  to  imp.  north  side  of  o2nd 
St  bet.  alley  first  n.  of  J  St.  to  alley 
first  north  of  J  St..  involv.  cone,  curb 
and  gutter;  c.  i.  street  drains  with  vit. 
sewer  connections;  const,  vit.  sewer; 
reconst.  manholes;  1-in.  water  main 
connections;  grade;  asph.  cone,  pave 
with  seal  coat.  1911  Act  and  Bond 
Act  1915.  Protests  Feb.  4.  A.  J.  "V\  ag- 
ner,  city   eng.   H.  G.   Denton,   clerk. 

ONTARIO,  Cal.— City  Eng.  Dept.  au- 
thorized to  prepare  plans  for  paving 
California  St.  bet.  San  Antonio  and 
Cypress  Aves.,  and  for  paving  Fifth 
Ave.   its  length  through  the   city. 

GLENDALE,  Cal  — B.  R  Ford,  407  W. 
17th  St.,  Santa  Ana,  sub.  low  bid  to  city 
at  $1478  for  vit.  sewer  main  in  Mira 
Loma  Ave.  and  across  portion  of  San 
Fernando  Rd..  involv.  1443  ft.  8-in.,  $1 
ft.  and  35  ft.  10-in.   $1  ft. 

TRACY,  San  Joaquin  Co.,  Cal. — City 
starts  proceedings  to  pave  Center  St. 
under  1911  Act  and  Bond  Act  1915. 

S\NTA  ROSA,  Sonoma  Co.,  Cal. — City 
declares  inten.  (1019)  to  imp  18th  St., 
bet.  Wilson  and  Davis  Sts.,  involv. 
grade;  reconst.  waterbound  macadam 
surface  to  form  4-in.  macadam  base  and 
surface  with  3-in.  Willite  asph.  cona 
laid  in  1-course;  hyd.  cem.  cone,  curb 
and  gutter.  1911  Act  and  Bond  Act 
1915.  Protests  Feb.  16.  C.  B.  Reid, 
city  clerk.     Paul  Green,   city  eng 

RIVERSIDE,  Cal. — City  plans  to  imp. 
Grand  Ave.,  bet.  Bandini  and  Jurupa 
Aves.:  mac.  pave.,  culv.,  etc.;  1911  act. 
C.    B.    Burns,    city   clerk. 

BANNING,  Cal. — City  plans  sidewalks 
for  Murray,  George,  Nicollet,  Williams 
and  Hays  Sts.;   1911   Act. 

MONTEREY  PARK,  Cal.— Petitions 
in  circulation  to  widen  Gravey  Ave., 
bet  New  Ave.  and  San  Gabriel  Blvd  , 
approx.  30  ft.,  imp.  to  incl.  walks  and 
curbs. 

BVKERSFIELD,  Kern  Co.,  Cal.— 
Until  Feb.  1,  5  P.  M.,  bids  will  be  rec. 
by  V  Van  Riper,  city  clerk,  (525)  to 
imp  under  1911  act  in  Baker  St.,  bet. 
29  ft.  so.  of  California  Ave.  and  150 
ft  no  of  Fremont  St.,  involv.  cem. 
curbs  walks  and  other  work  in  St.  Dist. 
No  525.  Cert,  check  10%  payable  to 
city   req.     W.   D.   Clarke,   city   engineer. 

PACIFIC  Grove.  Monterey  Co.,  Cal. — 
City  declares  inten.  (2272)  to  improve 
portions  of  Union  and  Grove  Sts.,  in- 
volving grading:  2V4-in.  asph.  cone, 
base  with  l».^-in.  asph.  cone,  surface; 
cone,  curbs  and  gutters.  1911  Act  and 
Bond  Act  1915.  Protests  Feb.  17.  H.  D. 
Severance,   city   engineer. 


BREA.  Cal.— H.  A.  Dunkle.  1913  N 
Commonwealth  Ave.,  Los  Angeles, 
awarded  cont.  by  city  at  $52,378.60  for 
sewer  sys.,  involv.  593  ft.  18-in.  vit. 
pipe  $2.40  ft..  2582  ft.  15-in.  pipe  $1.80 
ft.,  3590  ft.  10-in.  pipe  $1  ft;  11,772  ft. 
8-in.  pipe  90c  ft;  22,772  ft.  6-in.  pipe 
SOc  ft;  956  wyes  75c  ea;  hse.  conn.  $1 
ft;  m.  h.  $75  ea;  flusher  m.  h.  $90  ea; 
flushers  $125  ea;  cone,  base  $1  lin.  ft; 
steel  trestle  $1150;  timber  trestle  $1 
ft;    cone,    retain,    wall    $25    cu.    yd. 

ROSEVILLE.  Placer  Co..  Cal.— City 
starts  proceedings  to  imp.  Grove  St.. 
bet.  Alta  anl  city  limits.  Washington 
St.  anl  one  block  in  Atlantic  St.  and 
portions   of   Bonita  Ave. 


VALLEJO,  Solano  Co.,  Cal. — City  En- 
gineer T.  D.  Kilkenny  making  surveys 
for  extension  of  Sonoma  St.  across 
Vallejo  tideland  property  to  connect 
with  highway  carrying  traffic  from 
Carquinez  bridge  to  Vallejo.  Alf.  E. 
Edgecumbe.  city  clerk. 

HERMOSA  BEACH,  Cal. — City  plans 
to  imp.  Pier  Ave..  Camino  Real,  and 
Real  Ave.,  involv.  grade,  cem.  cone, 
pave.,  curbs,  6-in.  hse.  sewer  conn; 
1911    act. 


OAKLAND.  Cal. — City  declares  in- 
tention to  sewer  Brush  St.,  bet.  14th 
and  loth  Sts..  together  with  wye 
branches.  manh:le.  catchbasins  and 
conduits.  1911  Act.  Protests  Feb.  11. 
E.  K.  Sturgis.  city  clerk.  W.  W.  Har- 
mon, oity  eng. 


CULVER  CITY,  Cal. — Until  8  p.  m.. 
Feb.  1.  bids  will  be  rec.  to  imp.  17tb 
St..  involv.  grade,  pave.,  removal  of 
walk,    etc. 

Bids,  same  date,  to  grade,  pave,  re- 
moval of  curb  and  walk,  entension  of 
sewer  conn.,  alter  m.  h..  etc.,  in  "Wes- 
ley St.  and  Washington  Blvd.  Nelle 
Brown  Haus,  city  clerk. 


ALAMEDA,  Alameda  Co..  Cal. — City 
declares  inten.  (79)  to  imp.  portions 
of  Clay  and  Calhoun  sts.,  involving 
srrade  and  pave:  curbs,  gutters  and 
walks.   1911   Act.   Protests  Feb.   16. 


WHITTIER,  Cal. — City  plans  to  imp. 
Philadelphia  St.,  bet.  w  line  of  Tract 
7381  and  Worsham  Dr;  6-in.  concrete 
pave.,  5-in.  cone.  pave.,  curb.  walk.  5 
reinf.  cone,  catch  basins.  6-in.  and  4- 
in.  vit.  sewers,  m.  h.,  etc..  40  reinf. 
cone,  light  posts:  1911  act.  Protests 
Feb.   8.   Paul  Gilmore,  city  clerk. 


SANTA  ANA.  Cal. — Until  7:30  p.  m.. 
Feb.  1.  bids  will  be  rec.  to  imp.  por- 
tions of  W  5th  St..  "W  6th  St.  and  other 
sts..  involv.  5-in.  cem.  cone,  pave.,  walk 
curb;    1915   act.    E.   L.   Vegely,    city    elk. 


FRESNO.  Fresno  Co.,  Cal.  —  Until 
Feb.  4.  10:30  a.  m.,  bids  will  be  rec.  by 
H.  S.  Foster,  city  clerk.  (46-D)  to  imp. 
■\Veldon  Ave.,  bet.  Van  Ness  Blvd.  and 
The  Speedway  Tract  involv.  grade  and 
regrade:  cem.  cone,  curbs,  gutters  and 
walks;  corru.  metal  culverts  with  cul- 
vert manholes;  2i4-in.  asph.  cone,  base 
and  li-i-in.  asph.  cone,  surface  con- 
sisting of  H^-in.  binder  course  and  ^4 - 
in.  finishing  course.  1911  Act.  Cert,  chk 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  A.  M.  Jensen,  city 
engineer. 


FULLERTON,  Cal.— Bids  for  outfall 
sewer  of  FuUerton  and  La  Habra 
opened  bv  trustees  Low  bidders  are: 
Geo.  W.  Kemper,  P.  O.  Box  126,  Alhani- 
bia,  on  item  (4)  and  item  (5);  Stroud 
Bros.  &  Seabrook,  8th  and  Clementine, 
OceansidP,  on  items  (la),  (lb),  (2),  (3); 
Pernel  Barnett,  280  N.  Shaffer,  Orange, 
on  item  (6),  and  Byron-Jackson  Pumy 
Mfg.  Lo.,  412  S.  San  Pedro  St..  Los  An- 
geles, on  item  (7a)  and  (7b).  Items  are: 
(la)  18-in.  vit.,  (lb)  18-in.  concr..;  (2) 
extra  gravel,  (3)  m.  h.,  (4)  12-in.  C.  I. 
pipe,  (.5>  16-in  reinf.  concr.,  (6)  pump 
house  "A,"  pump  house  "B,"  and  pump 
house  "C,"  (7a)  horizontal  pump,  (7b) 
vertical  pumps,  (8)  extra  work.  Bids 
(taken  under  advisement  until  Jan.  25), 
follow: 

Geo.  W.  Kemper — (4)  $5,  (5)  $2.20, 
(8)    15%. 

Drainage  Constr.  Co. —  (4)  $4.30,  (5) 
$2.25,    (8)    15%. 

S.  M.  Milovich— (4)  $3.90,  (5)  $2.39, 
(8)   15%. 

Stroud  Bros.  &  Seabrook — (la)  $4.60, 
(lb)  $4.32,  (2)  $8,  (3)  $125,  (4)  $4.20, 
(5)    $2.31,    (8)    15%. 

United  Concr.  Pipe  &  Constr.  Co. — 
(la)  $6.10,  (lb)  $5.90,  (2)  $3.75,  (3)  $85, 
(4)    $5.95,    (5)    $2.34,    (8)    15%. 

D.  J.  and  A.  R.  Miiosevich — (la)  $6, 
(lb)  $5.80,  (2)  $4,  (3)  $100,  (4)  $6,  (5) 
$2.30,    (8)    15%. 

Gogo  &  Rados— (4)  $4,  (5)  $2.20,  (8) 
15  %. 

i  ernel  Barnett — (6)  $7400  for  "A," 
$7200  for  -B,"  $7100  for  "C,"   (8)   15%. 

J.  J.  Garley  Elec.  Co. — (6)  $8750, 
$8450,   $8750,    (8)    207o. 

Fairbanks-Morse  &  Co. —  (7a)  $4960. 
(7b)    $4960. 

Mora  Pump  Co. —  (7a)  $4763,  (7b)  — , 
(8)    20%. 

Byron-Jackson  Pump  Mfg.  Co. —  (7a) 
$2322,    (7b)    $3048,    (8)    15%. 

W.   C.    Record   is   city   engineer. 


SAN  FRANCISCO— Bd.  Pub.  Wks. 
awards   conts.   as   follows: 

E.  J  Treacy,  Call  Bldg.,  at  $2665.56 
to  imp.  crossing  of  Brussels  and  Dwight 
Sts.,  involv.  550  cu.  yds.  cut,  $1;  60  lin. 
ft.  8-in.  sewer,  $3.50;  30  lin.  ft.  12-in. 
sewer,  $3.50;  1  br.  manhole,  $130;  3  br. 
catchbasins,  $125:  90  lin.  ft.  10-in.  cul- 
vert, $1.85;  60  lin.  ft.  cone,  curb,  $1; 
280  sq.  ft.  art.  stone  walks,  $.17;  3286 
sq.   ft.   asph.   cone,    pavement,    $.31. 

E.  Moran,  Pacific  Bldg.,  at  $1488.85  to 
sewer  Grand  View  Ave.,  bet.  Romain 
and  21st  Sts.,  involv.  254  lin.  ft.  8-in 
sewer,  $2.15;  185  lin.  ft.  12-in.  sewer, 
$2.35;  4  br.  manholes.  $122;  18  8-in 
wyebranches,  $1;  2  12-in.  wye  branches, 
$1.25. 

Alfred  Voyce,  68  Post  St  at  $225  to 
imp.  Cabrillo  St.  bet.  43rd  &  44th  Aves. 
(where  not)  involv  50  lin.  ft.  cone 
curb,  $.75:  1250  sq.  ft.  asph.  cone,  pave- 
ment,  $.15. 


SAN  FRANCISCO— Barrett  and  Hilp 
918  Harr:son  St.,  at  approx.  $4000  have 
contract  to  const,  sidewalks  in  Spear 
St.,    bet.   Market    and    Mission    Sts. 

FRESNO.  Fresno  Co.,  Cal.— County 
declares  inten.  for  imps,  in  Rd.  Dist. 
Imp.  No.  12,  involv.  Van  Ness  Blvd., 
by  paving  with  cem.  cone;  const,  of 
cem.  cone,  subway  under  tracks  at  A. 
T.  &  S.  F.  Rlwy.,  cone,  curbs,  walks, 
etc.  Dist.  will  pay  $53,000  of  total  cost 
and  rlwy.  the  balance.  Rd.  Dist.  Imp. 
Act  1907.  Protests  Feb.  15.  A.  Segel, 
engineer,    Cory    Bldg.,    Fresno, 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 


MOTORS 


Now   iind    rse<l,    n«»iip:ht.   Sold.    Exchanpod.   Rented   and    Ilep.-iired 
Industrial  T.ight   and   ro>ypr  Installafinn 

Telephone  SUTTER  3266 
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SAN  BERNARDINO.  Cal. — City  plans 
si.  work   under  19H  act  as  follows: 

Pine  St.,  bet.  Mt.  Vernon  and  Stan- 
ford Aves:  5-ft.  cem.  walks,  curbs,  4- 
in.  asph.  cone,  pave;  :3th  St.,  bet.  G  St 
and  607.95  ft.  west;  5-ft.  cem.  walks, 
curbs,    4-in.    cem.    cone.    pave. 

VALLEJO  Solano  Co.  ,Cal. — City  Eng. 
T.  U.  Kilkenny  preparing  spec,  to  pave 
approx.  19  blocks  of  Sts.,  including 
portions  of  Branciforte,  Tennessee, 
Amador,  Napa  Sts.,  etc.  Alf  E.  Edg- 
cumbe,  city  clerk. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
Feb.  8,  bids  will  be  rec.  by  city  to  imp. 
(1911  act): 

Kettner  Blvd.,  Hancock  St.  and  other 
Bts:  5987.95  cu.  yds.  excav.,  640.3  cu. 
yds.  embank.,  16,122.62  ft.  curb,  13.- 
587.15  sq.  ft.  walk,  23  6-in.  cem.  sewer 
laterals,  12  4-in.  cem.  sewer  laterals, 
■38,794.6  sq.  ft.  5-in.  cone,  pave.,  364.- 
011.06  sq.  ft.  2-in.  asph.  cone,  w  s.  on 
3V4-in.  bitum.  base,  curb  inlets,  and 
culv. 

Belvedere  St.,  Neptune  and  other  sts: 
2093  cu.  yds.  excav.,  8S8.6  eu.  yds.  em- 
bankment, 2883.44  ft.  curb,  11,784.57  sq. 
ft.  walk,  88,653.09  sq.  ft.  5-in.  cem. 
cone,  pave.,  383  ft.  6-in.  cem.  sewer 
pipe.  1!37.3  ft.  4-in.  C.  I.  pipe.  1297.5 
ft.  8-in.  C.  I.  pipe.  18  6-in.  cem.  sewer 
laterals,  8  4-in.  cem.  sewer  laterals,  49 
%-in.  wrater  serv.  conn.,  4  6-in.  2-way 
fire  hydrants,   culv.,   etc 

25th  St..  bet.  Russ  Blvd.  and  N  St: 
203.810.8  sq.  ft.  5-in.  cone,  pave.,  802.29 
ft.  curb,  2593.63  sq.  ft.  vi'alk,  2140  ft. 
t-in.  class  "B"  C.  I.  pipe,  water  serv. 
conn.,    seweF    laterals,    etc. 

F.  A.  Rhodes,  city  engr.  Allen  H. 
Wright,   city   clerk. 


SACRAMENTO,  Cal.  —  City  declares 
inlen.  (2057)  to  imp.  9th  Ave.,  between 
24th  St.  and  West  Drive  of  Curtis 
Park;  24th  St.,  bet.  9th  and  10th  Aves; 
and  portions  of  West  Drive  and  cer- 
tain rights  of  way,  involv.  cone,  curb, 
gutter,  walks;  c.  i.  street  drains  with 
vit.  sewer  connections;  const.  vit. 
sewers;  cone.  m.  h.;  1-in.  water  main 
connections;  grade;  .isph.  cone,  pave- 
ment with  seal  coat.  1911  Act  and  Bond 
Act  1915.  Protests  Feb.  4.  A.  J.  Wagner 
city   eng.   H.   G.   Denton,   :;ity  clerk. 

PAI.O  ALTO,  Santa  Clara  Co.,  Cal.— 
City  Eng.  J.  F.  Byxbee  Jr.,  preparing 
estimates  of  cost,  preparatory  to  bond 
eUction,  for  water  and  sewer  mains 
within  city  limits  not  yet  served  and 
in  the  Mayfield  district.  It  is  also  pro- 
posed to  enlarge  and  extend  water 
mains  in  North  Palo  Alto  section  and 
install  a  6-in.  main  from  Pope  St. 
through  alley  in  blocks  bet.  Laurel  and 
Central  Sts.  and  as  far  as  Walnut  St.. 
in  some  instances  to  enlarge  mains 
from    2-in.    to   4-in 


ALIIAIVIBRA,  Cal.— Until  8  P.  M.  Feb. 
1.').  bids  will  be  rec.  to  imp.  under  19H 
Act: 

Maple  rt.  and  other  Sts.:  grade,  2%- 
in.  oil  mac.  pave.,  cem.  walks,  curbs, 
gut.,  san.  sewer. 

8th  St.,  involv.  5-in.  asph  concr. 
pave.,  cUT'bs,  walks,  4-in.  hse.   conn. 

Woodward  Ave.,  involv.  2'/^-in.  oil 
mac.  pave.,  curbs,  gut.,   driveways. 

Plans  on  tile  at  office  of  H.  E.  Blake, 
City  Engr.     R.   B.  Wallace,  City  Clerk 


SALINAS,  Monterey  Co.,  Cal. — City 
declares  inten.  (46)  to  imp.  portions 
of  South  Main  St.,  Involv.  regrade  and 
reshape  water  bound-macadam  base; 
const,  hyd.  cem.  cone,  curbs,  gutters; 
surface  with  2i^-in.  asph.  cone.  1911 
Act  and  Bond  Act  1915.  Protests  Feb. 
15.  Howard  Cozzens,  city  eng.  M.  R. 
Keef,    city    clerk. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  Eng.  Ross  Calfee,  221  South 
22nd  St.,  Richmond,  preparing  spec,  for 
main  sewers  in  Berkeley  Country  Club 
Terrace  tract,  in  Mcser  Lane  and 
Stockton  St.  and  in  Everett  St.,  bet. 
Schmidt   Lane    and   Blake    St. 


ARCADIA,  i,al. — City  plans  curl) 
along  s.  side  of  Huntington  Dr.,  bet. 
west  city  limits  and  n.  w.  right-of-way 
of  So.  I'ac.  Ry.,  and  in  portions  of  othei 
Sts.,  incl.  grade,  6-in.  oil  mac.  corr.  iron 
pipe.  Of  the  total,  ii;i8,r)00  will  be  paid 
from    the  general   fund;   1911   act. 


MONTEBELLO,  Cal.— Ciiy  plans  to 
imp.  10th  St.  (formei-ly  Ramona  Ave.), 
bet.  Whittier  Blvd.  and  660  ft.  so.,  in- 
volv. .grade,  curb,  gnt  ,  walks;  1911  act. 
I'rotesls,  Feb.  20.  L.  G.  Ilerr,  cit\ 
Clerk. 


SANTA  BARBARA,  Cal.— Chief  eng. 
of  Sisters  of  St.  Vincent,  St.  Louis,  will 
be  in  Santa  Barbara  in  February  to 
plan  a  larger  sewer  system  at  St.  Vin- 
cent's Orphanage.  Dr.  Fred  F.  Gun- 
drum  of  the  State  B.  of  Health  has  re- 
quested   imps. 


AiW'orNriNG 
t:if,  \i«iiiv ai,  or 

\    ('OMIM.BI'I'; 
S'I'Oi   K    OK 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  conn- 
pact — suited  for  all 
classes  of  concrete 
construction  —  can 
be  had  with  or 
without  power — on 
itcel  truck*  or 
frailer  with  pneu- 
matic  tire*. 

Sri'tlAL   IMKOIU  CTOHT   OFFFH 

steel     truck     type     with     Hercules     ■      Trailer  type   with    llerculea  engine 
engine    In    rteel    housing  ^^     I      j^    j,teel    housing,    pneumatic    tl-res 

3   cu.    fi     capn.  Ily $200     I      ,  ,. 

5  cu.   ft    capacity M<>0     I      3   cu     ft    capacity CZS5 

7  cu.   ft    capftclty $370     |      5    cu.    ft.    capacity $330 

All   equipped   with   latest  Improved    type   rnlving   d'um.   en.sy    to  charje 
and   p'lur      The  siandard  smaH  builders      ml.\er   for    the    pa-si    twenty    vears 

SMITH-BOOTH-USHER  CO. 

Phone  Sutter  yr>2  50-CO  Fremont  St.,  San   Francisco 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Ll;^yd  .1.  McReynolds,  Hollister,  at  $440 
awarded  cent  by  city  to  const,  sani- 
tary sewer  in  Kciochetti  subdivision  in 
North  San  Benito  St.  Oakland  Sewer 
Const.  Co.,  only  other  bidder  at  $488. 

LOS  ANGELES,  Cal.— Date  of  bids 
to  imp.  Pico  Blvd.,  bet.  Crenshaw  and 
Lxposition  Blvds.  and  other  Sts.,  pre- 
viously announced  as  Feb.  1,  has  been 
changed  by  Bd.  Pub.  Wks.  to  Feb  8 
This  job  will  be  principally  8-in.  cem' 
concr.  pave  ,  amounting  to  approx.  2,- 
o00,000  sq.  ft.,  with  some  asph.  concr 
remod.,   gut.,   storm  drain,   etc. 

BEVERLY  HILLS,  Cal.  —  Gogo  and 
Kados,  <0d  Bernard  St.,  Los  Angeles, 
Kui).  low  bids  t'j  city  for  Conts.  1  and 
2.  for  sewer  const,  in  alleys  in  central 
portion  of  town  as  follows:  Contr  No 
1.  22.300  ft.  8-in.,  3200  ft.  10-in"  60  m' 
hi  flushing  m  h.,  661  6x8  wyes,  43 
6x  0  wyes,  10  1.  h.,  3  new  conn.  Alter- 
native bids  on  vit.  or  cem.  cone,  pine 
Contr.  No  2:  3400  ft.  6-in.,  14,500  ft! 
8-in..  14,500  ft.  10-in.,  48  m.  h.,  1  1  h 
14  new  conn.,  115  6x6  wyes,  466  '6x8 
wyes,  54  6x10  wyes.  Alt.  bids  on  vit  or 
cem.  cone.  pipe.  The  bids  of  Gogo  and 
Rados  are:  (1)  $27,255.25  vit.  and  $26.- 
229.19  cone,  with  units  as  follows:  75  5c 
ft.  S-in.  vit.,  72e  ft.  S-in.  cone,  86.5c  ft. 
lO-in  vit.  and  81e  ft.  10-in.  cone,  45c 
lin.  ft.  cone,  cradle,  $2.75  lin.  ft  C  I 
hlT^l-  *57  manhole,  $150  flushing  mkn- 
hole,  $15  lamp  hole,  $10  new 
c  nn.,  6.1C  6x8  vit.  wyes,  55c  6x8  cone 
wye.s,   8oc   6xl0-in.   vit.   wyes,    65c   6x10- 

V])i  cfic"a-  '■''y.^^-  ^P",  ""•  "•  resurf;  (2) 
$18  666. 9  <  vit.  and  $17,995.03  with  units 
as  follows:  65.25e  ft.  6-in.  vit.,  64  5c  ft 
fi-in.  cone.  73.5c  ft.  8-in.  vit.,  70c  ft  8- 
in  cone.,  84.5c  ft.  10-in.  vit.,  79e  ft  10- 
in.  cone.  10c  ft.  extra  overpipe  '  for 
b  ack  joint,  $57  m.  h.,  $15  lamp  hole, 
$10  new  conn.,  45c  6x6  vit.  wyes.  45c 
--  ^^"o"*^-  '^vyes,  65c  6x8-in.  vit.  wyes, 
ooc  6x8-in.  cone,  wyes,  85c  6xlO-in  vit 
wyes,  6.^c  SxlO-in.  cone  wyes,  30e  lin. 
ft.   resurf. 


I, .LONG  BEACH,  Cal.— N.  E.  Marsh,  237 
Bimini  PI.,  Los  Angeles,  sub.  low  bid 
to  city  at  $37,000  to  const,  walk  and 
reinf.  cone  bulkhead  in  Bav  Shore 
Walk,  bet.  52nd  and  65th  Places  incl 
elee   conduits,   etc. 


Grant  Ave.  and  Broadway.     54  per  cent 
of  property  owners  have  requested  the 

SAN  FRANCISCO.— Frank  J.  Mc- 
Hugh  4(4  17th  Ave.,  at  $13.458  89 
avyarded  cont.  by  Bd.  Pub.  Wks.  to 
widen    Clement   St.    bet.    Arguello   Blvd. 

TORRANCE.  Cal.  —  Geo.  R.  Curtis 
Paving  Co..  2440  E  26th  St..  sub.  low 
Did  to  city  at  $5662  to  imp  Martina 
Ave.  bet.  220th  St.  and  Plaza  del  Amo 
involv.  1900  eu.  yds.  excav.  50c  vd ;  1240 
iV  ^;1"-  ."i^lh  ^*^°  f':  6200  sq.  ft.  walk 
14e    ft;    18.600    sq.    ft.    6-in.    cone    pave. 

SAN  LUIS  OBISPO,  Cal.— San  Luis 
Obispo  county  supervisors  will  ask 
bids  in  immediate  future  to  pave  Coast 
Highway  frcm  Morro  to  Cambria  in- 
volving 1.361,350  sq.  ft.  5-in  asph. 
cone  pavement,  15-ft.  wide;  $225,000 
IS  available  for  work.  A.  F.  Parson 
engineer.   San   Luis   Obispo. 

SAN  JOSE,  Santa  Clara  Co.,  Cal  — 
San  .Tose  Paving  Co..  San  Carlos  and 
Dupont  Sts..  San  .lose,  awarded  cont 
by  city  to  imp.  Riverside  Ave.,  betw. 
Bird  Ave.  and  Riverside  Park  subdivi- 
sion and  portion  of  Clintonia  Avenue, 
involving  grade;  l^-in.  Warrenite- 
Bit.  surface  on  2V6-in.  bit.  cone  base: 
hyd.  cem.  cone  curbs,  gutters,  walks 
storm  water  sewer;  br.  manholes;  hvd. 
cem.  cone  storm  water  inlets;  cone 
pipe   drains,    etc. 


SACRAMENTO.  Cal.— H  Brown.  Sac- 
ramento, awarded  cont.  by  eitv  to  imp. 
alley  bet.  J  and  K.  27th  and  28th  Sts. 
involv.  e  i.  street  drains  with  vit. 
sewer  connections:  vit.  sewers;  reconst 
manholes;  install  1-in.  water  main 
connections;    5-in.    hyd.   cone    pave. 

REDLANDS,  Cal.— Imp.  of  First  and 
Oriental  Sts.,  bids  for  which  will  be 
opened  Feb.  3,  incl.  30,960  sq.  ft.  6-in. 
cem.   concr.  pave.;   1911   act. 
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•SACRAMENTO,     Cal.— E.     F.    Hillard, 

^^icramento,  awarded  cont.  by  city  to 
imp.  alley  bet.  U  and  S,  7th  and  8th 
Sts.,  involv.  c.  i.  street  drains  with  vit. 
sewer  connections;  vit.  sewers;  reconst. 
manhole;  install  1-in.  and  2-in.  water 
tnain  connections;  r>  in.  hyd.  concrete 
pave. 

•  OAKLAND,  Cal.  —  Hutchinson  Co., 
■  Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  Ney  Ave.,  bet. 
73rd  and  75th  Aves.,  involv.  grade,  $.02 
sq.  ft.;  cone,  curb,  $.70  lin.  ft.;  cone, 
gutter,  $.26  sq.  fft.;  oil  macadam  pave- 
ment. $.135  sq.  ft.;  cem.  walks,  $.16 
sq.  ft.;  8-ln.  pipe  sewer,  $1.10  lin.  ft.; 
lampholcs,    $30   ea. ;   wye.   branches,   $.20 


VALIjEJO,  Solano  Co.,  Cal. — Chamber 
pi  Commerce  proposes  to  const,  new 
highway  over  reclaimed  tideland  from 
Cor.  of  Sonoma  and  Maryland  Sts.  to 
Fourth  St.,  South  Vallejo;  est.  cost, 
$30,000.  A  highway  from  bridge  to 
Napa  Highway  north  of  city  via  So- 
noma St.  is  estimated  at  $125,000,  ac- 
cording to  estimates  T.  D.  Kilkenny, 
city  engineer. 


OAKLAND,  Cal. — City  declares  in- 
tention to  imp.  Alicia  St.,  bet.  27th  and 
Market  sts.  and  portions  of  27th  St. 
and  Market  St.  adjacent  to  Alicia  St., 
involv.  grade  and  pave;  curbs  and 
walks;  culvert.  1911  Act.  protests  Feb. 
11.  E.  K.  Sturgis,  city  elk.  W.  W.  Har- 
mon,   city   eng. 


SAN    FRANCISCO— Bd.      Pub.      WkiS. 

awards  conts.  as  follows: 

H.  T.  Guerin,  2940  San  Jose  Ave.,  at 
$17,702  to  imp  Hudson  Ave.,  bet.  Lane 
and  Keith  and  Keith  bet.  Galvez  and 
Hudson  Aves.,  involv.  15,860  cu.  yds. 
cut,  $.90;  900  cu.  yds.  fill,  $.02;  612  lin. 
ft.  8-in.  sewer,  $2.50;  40  S-in.  wyes.  $2; 
a2  lin.  ft.  12-in.  sewer,  $3.00;  280  lin.  ft 
15-in.  sewer,  $3.80;  8  No.  15-in.  wyes, 
$5;    5    br.    manholes,    $120. 

10.  J.  Treacy,  (  all  Bldg.,  at  $3968.50 
to  sewer  Illinois  St.,  bet.  23rd  and  24ih 
Sts.,  and  23rd  St.,  bet  Illinois  and  3i-d 
Sts.,  involv.  809  lirf.  ft.  15-in.  sewer, 
$3.50;  24  15-in.  wyes,  $3;  3  br.  man- 
holes, $150  ea;  3  catchbasins,  $100  e?  ; 
90    lin.    ft.    10-in.    culverts.    $3.50    lin.    ft. 

Jas.  T.  Tobin,  4  6  Kearny  St  at  $1,- 
456.50  to  sewer  Stanyan  St.,  bet.  Bel- 
grade and  Clarendon  Aves.,  involv.  319 
lin.  ft.  12-in.  sewer,  $3.50;  20  12-in.  wyes 
$2;   3  br.  manholes,   $100. 

Frank  J.  McHugh,  474  17th  Ave.,  at 
$643.50  to  imp.  (where  not)  31st  Ave. 
bet  Balboa  and  Cabrillo  Sts.,  involv. 
50  lin.  ft.  cone,  curb,  $3.25;  650  sq.  ft. 
asph.    cone,    pavement,    $.74. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Fel).  8,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  sewer  in  Eurnside  Ave.,  betw 
6th  St.  and  Wilshire  Blvd.  (Wilshire 
Blvd.  and  Burnside  Ave.  Sewer  Dist.): 
fj-in.  cem.  sewer  compl;  1911  act. 
Approx.  quan.  are:  9330  ft.  6-in.  hse. 
sewers,  11,508.2  ft.;  8-in.  pipe,  31  m.  h. 
1  jet.  cham.,  9  f.  t.  No.  2,  4]   m.  h.  frame 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAU 

INCORPORATED  FEBRUARY  lOTH.   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7tii  Ave. 

IIAIGHT  STREET  BRANCH H.iight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (i'^i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  V/ITHDRAWN  QUARTERLY 


RIVERSIDE,  Cal.— P.  W.  SeceomJ>t, 
San  Bernardino,  awarded  cont.  by  city 
at  $.{757  to  sewer  in  Magnolia  Ave,, 
bet.  Jackson  and  Adams  Sts. 


SANTA  ROSA,  Sonoma  Co.,  CaL  — 
<^:ity  declares  inten.  (1021)  to  improve 
3rd  St.,  bet.  F  and  S.  P.  R.R.  and  F 
St.  bet.  3rd  and  4th  Sts.  and  Pierce 
St.,  bet.  3rd  and  4th,  etc.,  involving 
grade;  reconst.  waterbound  macadam 
surface  to  form  4-in.  base  and  surface 
with  3-in.  Willite  process  asph.  cone, 
laid  in  1-course;  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act  and  Bond  Act 
1915.  Protests  Feb.  16.  C.  B.  Reid,  city 
clerk.    Paul   Green,    city   eng. 


LOS  ANGELES,  Cal. — City  Eng.  John 
C.  Shaw  authorized  to  prepare  plans 
for  6-in.  cone,  paving  in  streets  in 
Canoga,  Devonshire  and  Cha»tsworth 
dists.  in  San  Fernando  Valley,  approx. 
21  miles. 


OAKLAND,  Cal  — Until  Feb.  4,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  cem.  walks  in 
portions  of  Erie  and  York  Sts.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.     Plans  on   file   in  office  of  clerk. 

LOS  ANGELE.S,  Cai.— Until  10  A.  M., 
Feb.  8,  bids  will  be  rec.  by  Bd.  Pub 
Wks.  for  8-in.,  10-in.  and  12-in.  cem. 
pipe  sewer  in  Milton  Ave.,  bet.  Melrose 
-Vve.  and  3rd  St.,  and  in  portions  of 
other  Sts.  in  Milton  Ave.  and  Third  St. 
Sewer  Dist.;  1911  act.  Approx.  quan. 
are:  340  ft  12-in.,  32.5.07  ft.  10-in.,  29,- 
466.43  ft.  8-in.  sewer,  32.659  ft.  6-in. 
hse.  conn.,  2  "S"'  m.  h.,  10  f.  t.  No.  2, 
84  "B"'  m.  h.,  1  struc.  remod.,  3  std.  jet. 
cham  ,  99  frame  and  cov.  sets,  82  ft. 
concr.   reinf. 


SAN  DIEGO,  Cal.— H.  H.  Peterson, 
Spreckels  Bldg.,  sub.  low  bid  to  city 
at  $53,455  to  imp.  Diamond  St.,  in- 
volv. 12,647.75  cu.  yds.  excav.,  675.96 
cu.  yds.  embank.,  237,675.85  sq.  ft.  5-in. 
cem.  cone,  pave.,  2610.05  lin.  ft.  cem. 
cone,  curb,  6-in.  c.  i.  water  main  508  ft. 
long,  culv.  and  water  serv. 

Griffith  Co.,  25  14th  St.,  low  at  $28,- 
768  to  imp.  Front,  Upas  and  Thorn 
sts.,  involv.  591.8  cu.  yds.  excav.,  6612.8 
cu.  yds.  embank..  122.192.2  sq.  ft.  I'^-in. 
asph.  cone,  top  on  214-in.  asph.  cone, 
base,  1473.3  lin.  ft.  cem.  cone,  curb, 
1971.5  sq.  ft.  cem.  cone.  walk.  2  6-in. 
cem.  cone,  sewer  laterals,  3  4-in.  cem. 
cone,  sewer  laterals,  guard  fences  and 
culverts. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
City  declares  inten.  (2809)  to  improve 
Gardner  Ave.,  bet.  Auzerais  Ave.  and 
William  St.,  invclv.  grading;  li^-in. 
Warrenite-Bit.  surface  on  3-in.  bitum. 
cone,  base  pavement;  hyd.  cone,  curb, 
gutter;  4-in.  vit.  pipe  house  laterals. 
1911  Act  and  Bond  Act  1915.  Protests 
Feb.  23.  Wm.  Popp,  city  eng.  John  J. 
Lynch,    city    clerk. 


SUBSCRIPTION  BLANK 


Cut   Out   and   Mall    Today 


_ - 192 

TO  LU'ILDING  AND  ENGINEERING  NEWS, 

818  Mi.ssion  Sli'cet,  San  FiaiiPiSCo,  Calif. 
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BUILDING  CONTRACTS 

SAN   ^^RANCISCO   COUNTY 


Sl.OOO  and   Over  KeBorted 


No. 

Owner 

Contractor 

Ami. 

258 

Papper 

Owner 

1000 

259 

Hershey 

Owner 

2G0 

Peterson 

Owner 

3000 

261 

Lucia 

Owner 

4500 

262 

Samuelson 

Owner 

3000 

263 

Johnson 

Owner 

3000 

264 

Raymond 

Nelson 

5800 

265 

Owl 

Duval 

700C 

266 

Romeo 

Owner 

9000 

267 

Costello 

Owner 

24000 

268 

Steil 

Hansen 

16570 

269 

Southern 

Tibbitts 

270 

Southern 

Eaton 

271 

Furri 

Owner 

3500 

272 

Ladato 

Owner 

3000 

273 

Kallman 

Owner 

3000 

274 

Rosenblad 

Owner 

2000 

275 

Callagy 

Owner 

3500 

27fi 

Hennings 

Owner 

3000 

277 

Lemmon 

Pettigrew 

5000 

278 

Kosmas 

Owner 

3000 

279 

Korn 

Rosen 

3000 

280 

Johnson 

Owner 

12000 

281 

Galbreath 

Owner 

12000 

282 

Lindeman 

Lindeman 

17000 

283 

Hechter 

Owner 

20000 

284 

Federal 

Owner 

16000 

285 

Stempel 

Owner 

25000 

286 

Sheehan 

Owner 

4000 

287 

Sheehan 

Owner 

5000 

288 

Sheehan 

Owner 

8000 

289 

California 

Mohr 

1797 

290 

S.   F. 

Farrar 

291 

St.    Dominic 

Noble 

15550 

292 

Gambino 

Johnson 

3500 

293 

Milani 

Owner 

4000 

294 

Lang- 

Owner 

5000 

295 

Hersch 

Moller 

1000 

296 

Dobert 

Owner 

6000 

297 

Carlson 

Owner 

3500 

298 

Smith 

Owner 

10000 

299 

Ludolph 

Owner 

3500 

300 

Schaadt 

Schaadt 

3000 

301 

Potter 

Arnold 

4800 

302 

Luchini 

Owner 

4000 

303 

Feasey 

Mattock 

2000 

304 

Wendell 

Owner 

3000 

305 

Hirsch 

Moller 

1000 

306 

Cay 

Quistad 

3500 

307 

S.   F. 

Cobby 

1000 

308 

Thompson 

Owner 

6000 

309 

Samuelson 

Owner 

2600 

310 

Roseland 

Standard 

1000 

311 

Maas 

Mattock 

20000 

312 

Southern 

Barrett 

3164 

313 
314 
315 
316 
317 
318 
319 
320 
321 

Western 

Jehn 

Anderson 

Howard 

Sullivan 

Oliver 

Benson 

Hubley 

Rundquist 

M.cKenzie 
Owner 
Owner 
Owner 
Owner 
Coburn 
Plov 
Varney 
Owner 

6000 
4000 
6000 
3000 
9000 
4890 
3000 
4000 
6000 
1000 
4500 
2000 
5000 
3000 
2000 
12000 
7000 

322 

Roberts 

Owner 

323 
324 
325 
326 
327 
328 

Vellone 

Beck 

Giacomelli 

Meyer 

Meyer 

Cuneo 

Draga 
Disston 
Owner 
Owner 
Owner 
Owner 

329 

Pasqualetti 

Owner 

330 
331 

Pasqualetti 
Stock 

Owner 
Owner 

25000 

332 

Simon 

Owner 

12000 

333 
334 

Meyer 
Tillman 

Stern 
Pool 

12000 
14000 

335 

Nohrden 

Horstmeyer 

7270 

336 

Oliver 

Coburn 

4890 

337 

Post 

Robinson 

10200 

338 

Isaacson 

Owner 

3000 

339 

Gorham 

McCarthy 

3000 

340 

Jacobson 

Owner 

3000 

341 

Hartsook 

Yins 

342 

Steele 

Parker 

4000 

343 

Eddy 

Owner 

3500 

344 

De  Benedetti 

De  Benedetti 

6000 

345 

Burns 

Owner 

12000 

346 

Feerick 

Owner 

20000 

347 

Perry 

Helbing 

60000 

348 

Herman 

Cahill 

60000 

APARTMENTS 

(258)      ELLIS    AND     SCOTT    STREETS. 

Remodel    for    (2)    apartments. 
Owner— O.     Papper,     1216-A     Scott     St., 

San    Francisco. 
Architect— None.  .  .      .  $1000 


DWELLING 

(259)  NE  OXFORD  .4;  SILLIMAN.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner  —  Ben  F.  Hershey,  109  Cam- 
bridge   St.,    San    Francisco. 

Architect — None.  $1500 


DWELLING 

(260)      E   MUNICH   94    S   Rolph.   1-story 

and   basement    frame   dwelling. 
Owner    —    Emil    Peterson,    940    Geneva 

Ave.,    San    Francisco. 
Architect — None.  $3000 


FLATS 

(261)  E  LEAVENWORTH  20  N  Glover 
2-story  and  basement  frame  (2) 
flats. 

Owner — John   Lucia,   1175  Union  Street, 
San   Francisco. 
Architect — None.  $4500 

DWELLING 

(262)  N  MORSE  199  W  Rlph.  1-stry 
and    basement    frame    dwelling. 

Owner  —  A.  M.   Samuelsn,   901   Geneva 

Ave.,    San   Francisco. 
Architect — None.  $3000 

DWELLING 

(263)  S  FLOOD  200  W  Detroit.  1-story 
and    basement    frame    dwelling. 

Owner— O.    Johnson,    2361    Mission    St., 

San    Francisco.  .onnn 

Architect — None.  JiOOO 

DWELLINGS  „^     „„^    ._ 

(264)  E  FORTY-FIRST  AVE.  225  250 
S  Geary.  2  1-story  and  basement 
frame   dwellings. 

Owner — J.    N.    Raymond,    823    41st   Ave.. 

San   Francisco. 
Architect— None. 
Contractor— Henry    S.    Nelson     689    6th 

Ave.,   San  Francisco.  $2900   each 

f2''el,''\^KG^Z%K  &  HYDE  STREETS. 
Erect  marquee  and  install  store 
fixtures.  ^         ._     .,..„ 

Owner— The  Owl  Drug  Co..  611  Mis- 
sion   St.,    San    Francisco. 

Architect — None.  . 

Contractor— Oliver  Duval  and  Son,  21b 
Dalziel    Bldg.,    Oakland.  $7000 

-p-T     A  'T^C 

(266)  N  BAY  91-3  W  HYDE.  2-story 
and    basement    frame    (2)    flats 

Owner — Antonio    Romeo,    816    Bay    &t.. 

San   Francisco.  ^     ha 

Architect   —    Fabre    &    Hildebrand     110 

Sutter    St.,    S.    F.  $9000 

DWELLINGS  ,  ,^^      .^. 

(267)  W  THIRTY-FIRST  AVE  150 
175  200,  225.  250,  275,  300,  325  S 
Fulton.  Eight  1-story  and  base- 
ment frame  dwellings. 

Owner— Costello    Bros.,    821    34th    Ave., 

San   Francisco.  »„n„A 

Architect — None.  Each    $3000 

APARTMENTS  ,„^,^ 

(268)  E  LA  PLAYA  50  SE  IRVING. 
All  work  for  2-story  and  basement 
frame  apartments,  except  finish 
hardware,  light  fixtures,  shades, 
stones   and    wall   paper. 

Owner — Arthur    H.    and    May    P.    Steil, 

1306  La  riaya  St  ,   S.   F. 
Architect    —    Walter    C.    Falch,    Hearst 

Bldg.,    S.    F. 
Contractor — George    Hansell.    349    10th 

Ave.,   S.   F. 
Filed  Jan.  21,   1926.  Dated  Jan.  20,  1926. 

Roof  boards  on    $4142.50 

Brown    coated     4142.50 

Completed    and   accepted    ....    4142.50 

Usual    35   days    4142.50 

TOTAL  COST,  $16,570 
Bond,  sureties,  forfeit,  none.  Limit.  120 
days       Plans   and  speciflcations   filed. 


GRADING.    ETC. 

(269)  NEAR  FIFTH  AND  BRANNAN 
Sts.  All  work  for  grading  and  re- 
paving,   etc. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket  St..   S.  F. 

Architect — None. 

Contractor  —  Tibbitts  Pacific  Co..  16 
California   St..   S.   F. 

Filed  Jan.   21,  1926.  Dated  Dec.   28,   1925 
Payments    not    given. 
Cost    not    given 

Bond,   sureties,    forfeit,    none.   Limit,    90 

days.     Plans  and  speciflcations  not  filed 


SIDEWALKS,   ETC. 

(270)       NW    TOWNSEND    AND    JAPAN, 
etc.,     and     the     Embarcadero.       All 
work  for  sidewalks  and  driveways, 
etc. 
Owner — Southern    Pacific    Co.,    65    Mar- 
ket   St..    S.   F. 
Architect — None. 
Contractor — Eaton   &   Smith,   715   Oceau 

Ave.,  S.  F. 
Filed  Jan.  21,  1926.  Dated  Dec.  23,  1925 

End    of   each   month    75% 

On    completion    25% 

TOTAL  COST— Asph.  concrete  walks, 
10c    sq.    ft.;    asph.    concrete    drive- 
ways,  25c   per  sq.   ft. 
Bond,  $1204.50.     Sureties,  National  Sur- 
ety Co.     Forfeit,   none.     Limit.   30   days. 
Plans   and   specifications   not   filed. 


DWELLING 

(271)  W  FAXON  150  N  Holloway.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner   —   Caesar    Furri.    119    Brighton 

Ave.,    San   Francisco. 
Architect — None.  $3500 

DWELLING 

(272)  SW  CHENERY  75.93  SE  Ham- 
erton.  1-story  and  basement  frame 
dwelling. 

Owner — Frank   Ladato,    R.    F.   D.   33   B, 

San    Mateo,    Cal. 
Plans    by    owner.  $3000 

DWELLING 

(273)  E  EDINBURGH  200  S  Silver 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner — Alfred    Kallman,    2883    Bryant 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(274)  N  SAGAMORE  150  E  Capitol. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — John  Rosenblad,  1123  Kansas 
St.,   San  Francisco. 

Architect — None.  $2000 


DWELLING 

(275)  S  ULLOA  180  B  Claremont 
Blvd.  2-story  and  basement  frame 
dwelling. 

Owner — M.  A.  Callagy,  1316  Dolores 
St.,    San   Francisco. 

Architect — None.  $3500 


DWELLING 

(276)      W    THIRTY-FOURTH   AVE.    175 

N    Taraval.    1-story    and    basement 
frame   dwelling. 
Owner — W.    Hennings,    2371    34th    Ave., 

San    Francisco, 
Plans    by    owner.  $3000 


ALTERATIONS 

(277)      NE     BUCHANNAN     &     PACIFIC 

Streets.    Construct     mansard     roof; 

asbestos   singles   and   5-ply   T   &   G 

roofing;    plumbing;      fire      escapes, 

etc..    for    residence. 
Owner — Helen  P.  Lemmon,  Rm  1317,  315 

Montgomery   St.,   San   Francisco. 
Architect — Morris   M.    Bruce,   859    Flood 

Bldg..    San    Francisco. 
Contractor — P.   L.   Pettigrew.  $5000 


DWELLING 

(278)      S  MADRID  100  W  Peru.   1-story 

and  basement  frame  dwelling. 
Owner — M.  Kosmas. 
Architect — None.  $3000 
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f279f^3^0r°TWENTy-EIGHTH  AVE- 
nue.    Alterations    for    dwellings. 

Owner— M.  Korn.  309  28th  Ave..  San 
Francisco. 

Architect — None. 

Contractor— S.  Rosen  &  Co..  6  Fountain 
St.,   San  Francisco.  ;^iuuu 

FTjATS 

(280)  W  TENTH  AVE.  150  S  Kirkham 
2-story   and   basement     frame      (2) 

Owner— Peder  P.  Johnson,  696  McAllis- 
ter  St.,   San  Francisco. 
Architect— None.  ♦600U 

DWELLINGS.  ,  , 

(281)  S  MONCADA  265  E  Paloma  and 
NW  Moncada  and  Paloma.  Two  l- 
story    and    basement    frame    dwlgs. 

O^ner— A.  J.  Galbreath  Realty  Co  ,  1G6 

Geary    St.,    S.    F 
Designer.s  —  Sutherlin    &   Mathers,    655 

Steiner  St..  S.  F.  Each  $6000 

APARTMENTS 

(282)  W  TENTH  AVE.  200  S  Clement. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — H.  O.  Lindeman,  619  27th  Ave., 
San    Francisco. 

Architect  and  contractor — W.  R.  Linde- 
man,  619   27th    .Vve.,   S.   F         $17,000 

APARTMENTS 

(283)  S  GOLDEN  GATE  AVE.  142-6  E 
Laguna.  3-story  and  basement 
frame    (12)    apartments. 

Owner — Fred  Hechter,    1424   Balboa  St., 

San    Francisco. 
Architect— None.  $20,000 


ALTERATIONS 

(284)      2563-65    MISSION    ST.      Remodel 

for   store. 
Owner  —  Federal     Outfitting     Co..     385 

Geary  St.,  S.  F. 
Architect — None. 
Contractor— W.  J.  Black,  1306  Guerrero 

St..  S.  F  $16,000 


APARTMENTS 

(285)  SE  CAPRA  WAY  and  Pierce  St. 
3-story  and  basement  frame  (18) 
apartments. 

Owner — Stempel  &  Cooley,  1960  Chest- 
nut   St.,    S.    F. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    S.    F.  $25,000 


STORE,     FLAT  ,    ,  ^ 

(286)  N  HOLLOWAY  100  E  Ashton. 
2-story  and  basement  frame  store 
and  flat.  _  ,  ^,  ,,      i 

Owner— Sheehan  &  Woolfrey,  105  Mont- 
gomery St.,  S.  F. 

Architect— H.  C.  Baumann,  251  Kf-Jf- 
ny    St,   S.   F.  ?4000 

STORES.  FLATS 

(287)  N  HOLLOWAY  65  E  Ashton.  2- 
story  and  basement  frame  stores 
and   (2)   flats.  .„r  ,»      * 

Owner — Sheehan  &  Woolfrey.  105  Mont- 
gomery St.,  S.  F.  „.,    T^ 

Architect— H.  C.  Baumann,  2.t1  Kefir- 
ny  St.,  S.  F.  $^000 

STORES,    APTS. 

(288)  NE  ASHTON  and  Holloway.  1- 
story  and  basement  frame  stores 
and    (3)    apartments. 

Owner — Sheehan  &  Woolfrey,  105  Mont- 
gomery St..   S.  F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,  S    F.  $8000 

PAINTING 

(289)  315  WASHINGTON  S  Washing- 
ton 108-9  E  Battery  E  37-7  x  S 
120,  No.  317-319  Washington.  All 
work  for  painting  for  alterations 
to    building. 

Owner    —    California    Poultry    Co.,    315 

Washington    St.,   S.   F. 
Engineer — H.    J.    Brunnier.    612    Sharon 

Bldg.,    S.    F. 
Contractor — J.  A.  Mohr  &  Son,  Inc.,  43."! 

nth    St.,    S.    F. 
Filed  Jan     22.   1926.  Dated  Jan.   14.  1926 

10th   of   each   month    75% 

Usual  35   days    25% 

TOTAL  COST,  $17ft7 
Bond,  $899.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit,  none.  Li^nit,  Apr. 
30,  1926.     Plans  and  specifications  filed. 


EXCAVATION 

(290)      NE    SIXTEENTH    and    Alabama. 

All    work    for    excavation     for    lot. 
Owner — San    Francisco    Society    for    the 

Prevention   of  Cruelty   to   Animals, 


Architect— C.   Heller.   57   Post  St..   S.   F. 
Contractor — Farrar    &    Carlin.    67    Hoff 

Ave..  S.   F. 
Filed  Jan.  22,   1926.  Dated  Jan    21,  1926. 

On    15th   of   each    month    75% 

Usual   35  days    75% 

TOTAL  COST— 90c  per  cubic  yard. 
Bond,    $2000.      Sureties.    Fidelity   &   De- 
posit   Co.      Forfeit,    none.      Limit,    Jan. 
30,    1926.     Plans   and   specifications   not 
filed. 


HEATING,    ETC. 

(291)      NW    BUSH   and    STEINER.      All 
work    for    heating    and    ventilating 
for   church   bldg. 
Owner — St.   Dominic's  Priory  of  S.  F. 
Architect — Beezer  Brothers,  1915  Stein- 
er St.,  S.  F. 
Contractor — Noble    Powers    Co..    Wells 

Fargo    Bldg  .   S.   F. 
Filed  Jan.  22,  1926.  Dated  May  11.  1925. 

On  1st  of  each  month    75% 

Usual  35  days    25% 

TOTAL  COST.  $15,550 
Bond,  $7,775.  Sureties.  Union  Indem- 
nity Co.  Forfeit,  none.  Limit,  145  days. 
Plans   and   specifications   filed. 


DWELLING 

(292)      W    AVILA    153    S   Capra.    2-story 

and    basement   frame   dwelling. 
Owner — J.    Gambino. 
Architect — C.  Fantoni,  550  Montgomery 

St.,    San    Francisco. 
Contractor— Leo    Johnson.    71    4th    St.. 

San  Francisco.  $3500 


DWELLING 

(293)      SW    PALOU    275     S    Rankin.     1- 

story  and  basement  frame  dwelling 
Owner   —    Louis    Milani.    2044    Quesada 

Ave..    San    Francisco. 
Plans    by    owner.  $4000 


DWELLING 

(294)   S  DORANTES  66.762  W  Montalvo 

2-story   and   basement   frame   dwlg. 
Owner — Lang  Realty  Co..  810  Ulloa  St.. 

San   Francisco. 
Architect — None.  $5000 


.ALTERATIONS 

(295)      W     THIRD     16     S     Folsom.     New 

front    for    market. 
Owner — Hersch    Bros.,    630    Call    Bldg., 

San  Franciscco. 
Architect — None. 
Contractor    —    R.    W.    Moller,    630    Call 

Bldg.,   S.  F.  -  $1000 


DWELLINGS 

(296)  W  NAPLES  200  225  250  S  Rus- 
sia. 3  1-story  and  basement  frame 
dwellings. 

Owner — Henry  Dobert,  179  Madrid  St., 
San    Francisco. 

Architect — None.  $2000    each 


.ALTERATIONS 

(279)  S  RIVOLI  175  E  Cole.  Altera- 
tions   and    additions    for    dwelling. 

Owner — John  Carlson,  31  Rivoli  Street 
San   Francisco. 

Architect — None.  $3500 


DWELLINGS 

(298)  N  TARAVAL  166  200  W  Cortez. 
2  1-story  and  basement  frame 
dwellings. 

Owner — Byrd  O.  Smith.  155  Montgom- 
ery  St.,   San   Francisco. 

Architect — None.  $5000    each 


DWELLING 

(299)  W  STANY.AN  50  N  17th.  1-story 
and  basement  frame  dwelling. 

Owner — Henry    H.    Liidolph.    1164    Stan- 

yan    St.,    San    Francisco. 

Architect — None.  $3500 

DWELLING 

(300)  W  HOWTH  67  S  Geneva.  1-story 
and  basement   frame  dwelling. 

Owner— Elsie  L.  Scliaadt.  31   Howth  St., 

San    F'rnncisco. 
.Architect — None. 
Contractor — R.    M.    Schaadt.    31    Howth 

St.,   San    Francisco.  $3000 

DWELLING 

(301)  SE  BURNSIDE  AND  CHENERY 
Sts.  1-story  and  basement  frame 
dwelling. 

Owner- Henry  P.  tter,  939  Chenery  St. 
San    Francisco. 

Architect — None. 

Contractor — Frank  A.  Arnold,  790  Kan- 
sas St..  San  Francisco.  $4800 


DWELLING 

(302)      S    SHAFTER    150     E    Keith.     1- 

story  and  basement  frame  dwelling 
Owner — Joseph     Luchini,     1460    Shatter 

Ave.,   San   Francisco. 
Architect — None.  $4000 


SHOP 

(303)  S    CLARA    100    W    5th.     l-story 
frame    shop. 

Owner — A.    J.    Feasey.    San   Mateo.    Cal. 
Architect — None. 

Contractor    —   Mattock   &    Feasey,    210 
Clara  St.,  S.  F.  $2000 

DWELLING 

(304)  E    GOETTINGEN    175    S    Felton. 
1-story   and   basement   frame   dwlg. 

Owner — A.    Wendell.   839    Biichanan   St.. 

San   Francisco. 
Architect— None.  $3000 


ALTERATIONS 

(305)      W    THIRD    16    S    Folsom.    New 

front   for  market. 
Owner — Hlrsch    Bros.,    630    Call    Bldg.. 

San   Francisco. 
Architect — None. 
Contractor   —    R.    W.    Moller.    630    Call 

Bldg.,   San   Francisco.  $1000 


DWELLING 

(306)  N  Vasquez  100  W  Garcia.  1-sto. 
and    basement    frame    dwelling 

Owner — Earl  B.  Cay.  2442  Polk  St.,  San 
Francisco. 

Architect — None. 

Contractor — Thos.  Quistad.  1649  Web- 
ster  St..   S.   F.  $3500 


OFFICES   ETC. 

(307)      NW  FIFTEENTH  &  VALENCIA 

Sts.    Construct      3      offices      under 

grandstand. 
Owner — San    Francisco    Baseball    Club. 

15th  and  Valencia  Sts..  S.  F. 
Architect — None. 
Contractor   —    Cobby    and    Owsley,    260 

Tehama  St.,  San  Francisco.       $1000 


DWELLINGS 

(308)  E  LYELL  300  325-5  N  Spring- 
dale.  2  1-story  and  basement  frame 
dwellings. 

Owner — Ben     Thompson,     157    Bartlett 

St..    San    Francisco. 
Architect — None.  $3000    each 

DWELLING  _   ^, 

(309)  N  BRUNSWICK  90  W  Newton. 
1-story  and   basement  frame  dwlg. 

Owner — A.    M.    Samuelson.    901    Geneva 

Ave.,  San  Francisco. 
Architect — None.  $2600 


MARQUISE  „„     ^^„ 

(310)      SE     PIERCE    &     SUTTER    STS. 

Erect  marquise. 
Owner — Roseland    Dancing    Co.,     prem. 
Architect — None.  ^,  ^ 

Contractor— Standard    Elec.     Sign    Co.. 

1047-B   Mission    St.,    S.   F.  $1000 


RESIDENCE  „   „    .,    ^     u 

(311)       W    MIRALOMA    449-3    N    Yerba 

Buena.         2-story      and      basement 

frame    residence. 
Owner— A.    Maas,    4212    Francisco    St.. 

San   Francisco. 
Architect  —  Lionel    Pries.    604    Mission 

St..  S.  F. 
Contractor  —  Mattock    &    Feasey,    210 

Clara  St.,   S.   F  $20,000 


SIDEWALKS 

(312)      E   SIDE   SPEAR  BET.   MARKET 
and    Mission.      All    work    for    con- 
struction of  sidewalks  at  new  level 
Owner — Southern    Pacific    Co..    65    Mar- 
ket St.,  S.  F. 
Architect — None. 

Contractor — Barrett    &    Hilp.    918    Har- 
rison  St..   S.   F. 
Filed  Jan.  25,   1926.  Dated  Jan.  22,   1926. 

At   close  of   each   month    75% 

Usual   35  days    25% 

TOTAL  COST,  $3164 
Bond,  $3164.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none  Specifications  filed.  Plans  not 
filed. 


FRAME    BLDG. 

(313)  NE  LANSING  and  ESSliiX  92-6 
X  90.  All  work  for  grading,  con- 
crete, carpenter,  glass,  roofing, 
plumbing,  etc.,  for  wood  frame 
building. 

Owner  —  Western  Furnace  Se,  Cornice 
Co..  202   Brannan  St..  S.  F. 

.Architect — None. 

Contractor — W.  McKenzie.  2817  Pine 
St.,   S.    F. 
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Filed  Jan.  25,   1926.  Dated  Jan.   23,   1926. 
Concrete    completed    $1500 


Frame   up 


1500 


Completed    and    accepted    1500 

Usual    35    days    ,--»i^?5 

TOTAL  COST,  $6000 
Bond,  sureties,  none.  Forfeit,  $10  per 
day  Limit,  35  days.  Plans  and  spec- 
ifications   filed. 


DWELLING 

(314)      E    FORSTER 

One-stoi-y      and 

dwelling. 
Owner — Gust    Jehn, 

Francisco. 
Architect — Noie. 


25     N     Joost     Ave. 
basement      frame 


859     Fell    St.,    San 
$4000 


FLATS 

(315)      W     EIGHTEENTH     AVE     100     N 
Judah.        Two-story      and      basement 

frame    (2)    flats. 
Owner — S.    R.    Anderson.    1433    7th    Ave., 

San    Francisco. 
Architect — None.  $6000 


DWELLING 

(316)  E  THIRTY-FIFTH  AVE  350  N 
Taraval.  Two-story  and  basement 
frame   dwelling. 

Owner— Joseph   Howard,    746   48th   Ave., 

San   Francisco. 
Architect — None.  $3000 

DWELLINGS 

(317)  W  CAPITOL  AVE  33  and  66  S 
Grafton  Ave;  SE  Capitol  and  Graf- 
ton Aves.  Three  one-story  and 
basement    frame    dwellings. 

Owner  —  Thos     J.    Sullivan,    254    Jules 

Ave.,   San  Francisco. 
Architect — None.  $3000    ea 


ALTERATIONS 

(318)  NO.  1248  LOMBARD.  Alter  for 
flats;   painting,    tinting,   etc. 

Owner — Mrs.    Oliver,    Pieuiises. 

Architect — Edwards  &  Eames,  353  Sac- 
ramento St.,  San  Francisco. 

Contractor  —  Ira  W\  Coburn,  Hearst 
Bldg.    San   Francisco.  $4890 


DWELLING 

(319)  N  STAPLES  275  W  Detroit. 
One-story  and  basement  frame 
dwelling. 

Owner — ^E.    Benson,    26    Church   St.,    San 

Francisco. 
Architect — G.    L.    Plov,    2000    Broderick 

St.,   San   Francisco. 
Contractor — G.   L.   Plov,   2000   Broderick 

St.,  San  Francisco.  $3000 

DWELLING 

(320)  E  NINTH  AVE  77  S  Moraga. 
One-story  and  basement  frame 
dwelling. 

Owner — Mrs.  B.  W.  Hubley. 
Architect— Chas.  F.   StrothofT,  2274  15th 

St.,    San    Francisco. 
Contractor — F.     W.     Varney,     860     Bush 

St  ,    San    Francisco.  $4000 


DWELLINGS 

(321)  W  ARLINGTON  75  and  100  N 
Mateo.  Two  one-story  and  base- 
ment  frome   dwelling. 

Owner — V.  W.  Rundquist,  338  Chicago 
Way,    San    Francisco. 

Architect — None.  $3000    ea 


ALTERATIONS 

(322)      NO.   2200  FORTY-EIGHTH  AVE. 

Erect     partitions;     ratproofing    and 

plumbing   for  restaurant. 
Owner — D.    F.    Roberts,    Premises. 
Architect— None.  $1000 


DWELLING 

(323)  S  DIAMOND  68-9  S  Chenery. 
Two-story  frame  store  and  dwell- 
ing. 

Owner — Guiseppe  Vellone,  2873  Dia- 
mond  St.,   San   Francisco. 

Architect — None. 

Contractor — Antonio  Draga,  21  Bromp- 
ton  Ave.,  San  Francisco  $4500 


ALTERATIONS 

(324)  NO.  2029  FILLMORE.  Re- 
arrange stairs;  new  store   front. 

Owner — I.    Beck,    Premises. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 

Contractor — A.  D.  Disston,  Hearst 
Bldg.,    San    Francisco.  $2000 


DWELLING 

(325)      S  SAN  BRUNO  AVE  30  E  Bacon 

One-story    and       basement       frame 

dwelling. 


Owner — Italo  Giacomelli,  2595  San 
Bruno  Ave.,   San  Francisco. 

Designer — A.  R.  Ambrosini,  1105  Bush 
St  ,   San   Francisco.  $5000 


DWELLING 

(32G)  S  Portola  364  W  Re.x  Ave.  One- 
story    and    basement    frame    dwlg. 

Owner — Meyer  Bros.,  1st  Xat'l.  Bank 
Bldg.,   San   Francisco. 

Architect — None.  $3000 


DWELLING 

(327)      W    MIRAMAR    200    N    Lakeview. 

One-story    and       basement      frame 

dwelling. 
Owner — Meyer    Bros.,     1st    Nat'l.    Bank 

Bldg.,   San   Francisco. 
Architect — None.  $2000 


(328)      S  EIGHTEENTH   100   W  Church. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — John     P.     Cuneo,     101     Amazon 

Ave.,    San    Francisco. 
Architect — None.  $12,000 


FLATS  ^    ^.    . 

(329)  N  MCALLISTER  275  W  Divisa- 
dero  Three-story  frame  stores 
and    (2)    flats. 

Owner — Jos.  A.  Pasqueletti,  78o  Mar- 
ket  St.,   San  Francisco. 

Architect — Henry  C.  Smith,  785  Market 
St.,    San   Francisco.  $7000 


PLANT,    STORES 

(330)  NE  HOWARD  and  12TH  STS. 
2-story  concrete  class  B  light 
manufacturing    plant    and   stores. 

Owner— Jos.  A.  Pasqualetti,  785  Mar- 
ket  St  ,    S.    F. 

Engineer — C.  W.  Zollner,  1701  Hum- 
boldt   Bank    Bldg.,    S.    F.         $50,000 


APARTMENTS 

(331)  S  BAY  125  W  OCTAVIA.  3- 
story  and  basement  frame  (12) 
apartments. 

Owner  —  Stock,  Maas  &  Sauer,  251 
Kearny    St.,    S.    F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny  St.,   S.   F.  $25,000 

FLATS 

(332)  S  JACKSON  1371/2  W  Broderick. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Eugene  Simon,  217  16th  Ave., 
S'an    Francisco. 

Architect — Harvey  E  Harris,  815  Bal- 
boa St.,  S.  F.  $12,000 


STORES 

(333)       NE    THIRTY-EIGHTH    AVE.    & 

Balboa;     N  Balboa  29-6  E  38th  Ave 

Two   1-story  frame  stores. 
Owner — Alfred   Meyer,   Alexander  Bldg. 

San    Francisco. 
Architect    and    contractor    —    Alvin    J. 

Stern,   911    Alexander  Bldg.,   S.   F. 

Each   $6,000 


APARTMENTS 

(334)  N  PAGE  137-6  E  Laguna  2- 
story  and  basement  frame  (8) 
apartments. 

Owner — Henry    E.    and    Hattie    Tillman. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F. 
Contractor — Pool   Construction   Co.,    731 

Mills    Bldg.,    S.    F.  $14,000 

ALTERATIONS 

(335)  a  TW^ENTY-THIRD  65  E  Bart- 
lett  No.  3327  and  3329  23rd.  All 
work  for  alterations  and  additions 
to    frame    bldg. 

Owner — Henry    A.    and    Otto    N.    Thom, 

Nohrden,    262    17th    St.,    S.    F 
Architect — W.    Horstmeyer. 
Contractor  —  W.    Horstmeyer,    31    Ord 

St.,    S.    F. 
Filed  Jan.   26,   1926.  Dated  Dec.   31,   192.'"i 
Raised    and    rough    frame    up..  $1820 

Ready     for     plastering     1820 

Completed      1810 

Usual    35    days    1820 

TOTAL  COST,  $7270 
Bond,  .$4000.  Sureties,  United  States 
Fidelity  &  Guaranty  Co.  Forfeit, 
none.  Limit,  60  days.  Plans  and  spec- 
ifications   filed. 


ALTERATIONS 

(336)  1248  LOMBARD  ST  All  work 
for  alterations  and  additions  to 
frame    bldg. 

Owner — Mrs.  C.  A.  Oliver,  1428  Lom- 
bard,   S.    F. 


Aichitect — Edward   A.    Eames,   353    Sac- 
ramento St.,  S.  F.  ■ 
Contractor — Ira    Coburn,    Hearst    Bldg., 

San   Francisco. 
Filed  Jan.  26,   1920.  Dated  Jan.  26,  1920. 

Monthly      75% 

a«     days     after .25'/o 

TOTAL  COST,  $4890 
Bond,  $2445.  Sureties,  Morris  Fox  & 
Geo.  Rehn.  Fo.t'eit,  none  Linui,  bu 
days.      Plans    and    specifications    filed. 

FRAME  BLDG 

(337)   S  BEACH  NEAR  CERVANTES 

Blvd.,  Lot   17  Blk.  443  Marina  Van- 

berbilt    Tr.      All    work    for    2-story 

and    basement    frame    bldg. 

Owner — Mrs.  Jas.  Post  and  James  Post. 

Architect — None. 

Contiactor — Robinson    &   Johnson,    1414 

Cabrillo    St.,    S.    F. 
Piled  Jan.   26,  1926.  Dated  Jan.   23,   1926. 

Frame   up    $2040 

Ready   for  lath    204ii 

I'lastering    completed     2040 

Completed    and    accepted     2040 

Usual    35    days     2040 

TOTAL  COST,  $10,200 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans    and   specifications   filed. 


(338)      W  FLORENTINE  135- S  Mission. 

One-story      and      basement      frame 

dwelling. 
Owner — John     Isaacson,     28     Florentine 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(339)      E  TWELFTH  AVE  125  N  Kirk- 
ham.         One-story      and      basement 
frame   dwelling- 
Owner   —    Geo.    Gorham,    1483    Funston 

Ave.,   San   Francisco. 
Architect — None. 

Contractor — John     E.     McCarthy,     1483 
Funston  Ave.,  S.   F.  $3000 


DWELLING 

(340)  W  CONGO  25  N  Joost.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Carl  Jacobson,  1615  San  Jose 
Ave.,    San    Francisco. 

Plans   by  Owner.  $3000 


ALTERATIONS 

(341)      NO.   149  POWELL  ST.      Remodel 

for   printing  and    finishing   room. 
Owner — Fred   Hartsook,   41    Grant    Ave.. 

San    Francisco. 
Plans   by  Owner 
Contractor — Leo     Y'ins,     605     Walbridge 

St.,    San   Francisco.  $3000 


STORES 

(342)      S    MONTEREY    BLVD.       150       E 

Hamburg.   One-story   and    basement 

frame   (2)    stores. 
Owner— Floyd    H.    Steele. 
Architect — None. 
Contractor — C.    F.    Parker,    251    Kearn.v 

St.,    San    Francisco.  $4000 


DWELLING 

(343)      E     FORTY-THIRD     AVE     200     S 

Anza.        One-story     and     basement 

frame    dwelling. 
Ow-ner — Eddy     &    Schadek,    51     Octavia 

St.,    San  ■  Francisco. 
Architect — None.  $3500 


DWELLINGS 

(344)  E  HARRINGTON  200  and  225  N 
Mission.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — A  De  Benedetti,  22  Cotter  St., 
San    Francisco. 

Architect — None. 

Contractor — A.  De  Benedetti  &  Sons, 
22  Cotter  St.,  S.  F.  $3000  each 


DWELLINGS 

(345)  E  FORTY-FIRST  AVE  150,  175, 
200  and  225  N  Fulton.  P^our  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — W.  E.  Burns,  775  Guerrero  St., 
San   Francisco. 

Architect — None.  $3000    each 


DWELLINGS 

(346)       E    THIRTY-SECOND    AVE.    100, 

125,    150,     175    S    Balboa.       Four    2- 

story    and    basement    frame    dwlgs. 
Owner — P.    J.    Feerick,    875    35th    Ave.; 

San    Francisco. 
Arcliitect — Andrew     H.     Knoll,     Hearst 

Bldg.,   S.   F. 
Contractor  —  P.    J.    Feerick,    875    35th 

Ave.,    S.   F.  Each    $5,000 
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APARTMENTS 

(347)  S  EDDY  201-6  E  Leavenworth. 
6-story  and  basement  concrete  and 
steel    (33)    apartments    and    stores 

Owner — Jennie     Perry,     916     Van     Ness 

Ave.,    S.    F. 
Architect — Plans    by    owner. 
Contractor — Helbing  Co.,   916   Van  Ness 

Ave.,  S.   F.  $60,000 

OFFICES,    FACTORY 

(348)  NW  MAIN  and  HOWARD  STS. 
One-  and  two-story  and  basement 
reinforced  concrete  sales  offices  & 
factory. 

Owner — Hermann  Safe  Co.,  226  Fre- 
mont  St.,    S'.   F. 

Architect — None. 

Contractor  —  Cahill  Bros.,  55  New 
Montgomery   St.,    S     F.  $60,000 


KBLEASB    OF    BUILDING    CONTRACT 


SA   NFRANCISCO   COUNTY 


Jan.  25,  1926— S  E  O'FARRELL  AND 
Steiner.  Joseph  Laven  to  G.  E. 
Watson $6154.70 


COMPLETION  NOTICES 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

Jan.  20,  1926— E  18TH  AVE.  225  S 
Judah  S  50  X  E  120.  Arvid  Peter- 
son to  whom  it  may  concern.... 
Jan.    20,    1926 

Jan.  20,  1926— E  18TH  AVE  200  S 
Judah  S  50  X  E  120.  Arvid  Peter- 
son to  whom  it  may  concern.... 
Jan.    20,    1926 

Jan.  20,  1926— E  18TH  AVE.  250  S 
Judah    S   25    X    E    120.      Mrs.    Agnes 

Dictman    to    Arvid    Peterson    

Jan.    20,    1926 

Jan.  20,  1926— E  18TH  AVE.  275  S 
Judah    S    25    X    E    120.      Mrs.    Agnes 

Dittman    to    Arvid    Peterson    

Jan.    20,    1926 

Jan.  20,  1926— S  FLOOD  150  E  Edna. 
E.  A.  and  Agnes  J.  Brandhorst  to 
D.    W.    Parks    Jan.    20,    1926 

Jan.  20,  1926— LOTS  2  AND  3  BLK. 
2883  or  Lots  1  and  2  Blk.  18,  For- 
est Hill.  E.  A.  Austin  to  Chas.  T. 
Magill    Jan.    19,    1926 

Jan.  20,  1926— S  MURRAY  85  W  Col- 
lege Ave.  Ellis  L.  and  Bertha  K 
Stoneson  to  whom  it  may  concern 
Jan.    19,    1920 

Jan.  20,  1926— S  MURRAY  80  E  Gene- 
burn  Way.  Ellis  L.  and  Bertha 
K.  Stoneson  to  whom  it  may  con- 
cern        Jan.    19,    192i; 

Jan.  20,  1926  —  E  LARKIN  25  N 
Vallejo.  L.  Maragliano  to  Louis 
Murer    Jan.   20,   '26 

Jan.  20,  1926 — SE  DOLORES  AND 
Twenty-seventh  25  on  Dolores 
James  Lavezzo  to  whom  it  may 
concern Jan.   20,   1926 

Jan.  20,  1926— E  FOLSOM  200-!t  N 
Cortland  Ave.  Fred  F  Hagel  to 
whom   it   may  concern 

Jan.  19,  '26— NE  FORTY-FIRST  AVE 
and   Irving,   N   25   x   E      95.      Joseph 

Gaidano    to    H.    B.    Bernhardt 

Jan.     15,     1926 

Jan.    19,    1926 — W    Avila    282-6    S    Capra 
Way.    P.    A.    &    John    S.    Soracco    to 
whom  it  may  concern  ...  Jan.   18,   1926 

Jan.  20,  1926— LOT  11  BLK  32.>7  Bal- 
boa Terrace.  Virginia  B  and  Joseph 
C  Kohlbecher  to  Mangels  Bros.... 
Jan.    20,    1926 

Jan.  20,  1926 — W  CASTRO  30  N  20th 
St.  N  25x120.  Jacob  and  Hermina 
Mueller  to  B  W   Demaris   &   Sons.. 

,   Jan.    14,    1926 

Jan.  20,  1926— W  ANDERSON  25  S 
Jarboe  Ave  S  25xW  70  Lot  130  Gift 
Map  No.  2.  Antonio  and  Grazia 
Ambra  to  whom   it  may  concern  .  .  . 

,   Jan.    20,    1926 

Jan  21,  1926— E  YORK  70  N  26th  St. 
N  25x  E  100.  John  Michael  and  C. 
Bomerer   to    whom    it   may    concern 

^   •••■ •■• Jan.    11.    1926 

Jan.  21,  1926— W  EIGHTH  AVR  46  N 
Lawton.  W,  C.  Bray  to  Paul  K. 
Jones    Jan.    7,    1926 

Jan.  21,  1926— W  DOUGLAS  5  I  X  2Hv6. 
B.    F.    Johnson    to   James    Arnott    & 

,  Son    Jan.    15.    1926 

Jan.  21,  1!)26— E  NINTH  AVE  bet. 
Judah  &  Kirkham  275  S  Judah  lot 
25x120.  W.  Mitchell  to  Rig:?s  and 
Henderson     Jan.    19,    1926 

Jan.  21,  1926— LOT  17  BLK  ,^.su2  (Map 
of  St,  Mary's  Park).     Roman  Cath- 


olic Archbishop  of  San  Francisco 
to    F.    W.    Varney Jan.    8.    1926 

Jan.  21,  1926— W  FORTY-THIRD  AVE 
100  N  Cabrillo,  25x120.  Moses  Little 
to  whom   it  may  concern .  .Jan.  21,  '26 

Jan.  21,  1926— LOT  12  BLK  6421 
Southern  Hillside  Unit  No.  1). 
Crocker  Estate  Co.  to  whom  it  may 
concern    Jan.   11,   1926 

Jan.  21,  1926- SE  FOLSOM  25-6  NE 
5th  N  E  40  X  S  E  90.  Walter  C. 
Falch  and  Wm.  Arthur  Newman  to 
whom    it   may   concern .  .Jan.    20,    1926 

Jan.  21,  1926— S  CLEMENT  125  W 
14th  Ave  W  25  X  S  100.  Dr.  F.  A. 
Gawthorne  to  whom  it  may  con- 
cern     Jan.   12,   1926 

Jan.  21,  1926— LOT  17  BLK  3105A  St. 
Francis  Wood  Extn  No.  3.  West- 
gate  Park  Co.  to  Moore  &  Madsen 
Jan.    19,    1926 

Jan.  21,  1926— NO.  1557  HAIGHT.  The 
Third  Church  of  Christ,  Scientist 
to  whom  it  may  concern  Jan.  15,  1926 

Jan.  21,  192.. W  NEW  MONTGOM- 
ery  fronting  160  on  New  Montgom- 
ery and  146-11  -deep  bounded  on 
S  by  Natoma  N  by  Minna  (140  New 
Montgomery  St.).  The  Pacific  Tel. 
A  Tel.  Co.  to  W.  P.  Fuller  &  Co. 
Jan.    14.    1926 

Jan.  22,  1926— E  DETROIT  125  S 
Hearst  25x100.  Alfred  J.  Kron- 
quist  to  whom  it  may  concern.. 
Jan.    22,    1926 

Jan.  22,  1926— W  2ND  AVE  125  S 
Lincoln  Way  S  25  W  120.  S.  R. 
Anderson  to  whom  it  may  concern 
Jan.    20,    1926 

Jan.  22,  1926— N  PORTERO  AVE 
138-6  N  21st  N  29  X  N  100.  Alfred 
P  Johnson  to  whom  it  may  con- 
cern    Jan.  22,  1926 

Jan.  22,  1926 — N  FILBERT  150  W 
Steiner  54x137-6.  C.  A.  Brown  & 
California    Real    Estate    &    Finance 

Corporation    to    C.    A.    Parker 

Jan.    22,    1926 

Jan.  22,  1926— W  35TH  AVE.  300  S 
Taraval.  Trevor  Construction  Co. 
to  whom  it  may  concern. Jan.  21,  1926 

Jan.  22,  1926 — N  FRANCISCO  61  B 
Stockton  E  30  x  N  68-9.  A.  Devoto 
to  O.   K.   Holt    Jan.   20,   1926 

Jan  22,  1926— E  EDNA  50,  75,  100  S 
Hearst,  each  25  x  100.  Alfred  J. 
Kronquist  to  whom  it  may  con- 
cern        Jan.    22,    1926 

Jan.  22,  1926— LOT  14  BLK.  E  Mis- 
sion Terrace.  Walter  E.  Hansen  to 
whom    it    may   concern .  .Jan.    22,    1926 

Jan.  22,  1926— NW  Kearny  &  COM- 
mercial  N  71  W  20-5  S  16  W  31-6  S 
55  E  41-11.  Samuel  Gerson  to  Louis 
I.  Cohn    Jan.  20,  1926 

Jan.  22.  1926— SE  MIRAMAR  AVE. 
and  Eastwood  Drive  430  Miramar 
Ave.  A.  R,  Monsugneur  to  John  H. 
Merz    Jan.    19,    1926 

Jan.  22,  1926— W  THIRTY-FOURTH 
Ave.  250  S  Taraval  S  25  x  W  120. 
H.  O.  Lindeman  to  W.  R.  Linde- 
man    Jan.    21,    1926 

Jan.  22,  '26- LOT  9  BLK  18  AMEND- 
ed  Map  Ingleside  Terraces.  John  R. 
Lindsay  to  whom  it  rriay  concern 
Jan.    21.    1926 

Jan.  22,  1926— SE  VIENNA  125  SW 
Russia   Ave.    SW   25   x    100.    Edward 

Scully    to    R.    C.    Hoskinson 

Jan.    20,    1926 

Jan.  22,  1926— SE  MOSCOW  150  NE 
F'rance  Ave.  NE  25  x  100.  Julia  & 
Manuel  Grullen  to  R.  C.  Hoskin- 
son      Jan.    20,    1926 

Jan.  22,  1926- W  TWELFTH  AVE  225 
S  Balboa  S  alg.  12th  Ave.  x  120. 
Alfred  T.  Morris  to  whom  it  may 
concern     Jan.    14,    1926 

Jan.  22,  1926— NW  BAY  &  LARKIN 
W  42-6  X  N  107  W  Larkin  107  N 
Bay  N  30  X  W  80.  Axel  A.  Johnson 
to  whom  it  may  concern  .  .Jan.  20.  '26 

Jan.  22,  1926— W  THIRTY-SEVENTH 
Ave  50  N  Any.a  25x57-5.  F  Carroll 
Reed  to  whom  it  may  concern... 
Jan.    22.    1926 

Jan.  23,  1926— S  VALPARAISO  43  W 
Mason  W  25 xS  GO.  Marie  Cassinelli 
to    Paul   De   Martini Jan.    21,    1926 

Jan.  23.  1926—125  N  CABRILLO  on 
E  Thirty-first  .\ve  25x120.  Robert 
and  Frieda  McGowan  to  J  Moore 
and  C  N  Miller Sept.   19,   1925 

Jan.  23,  1923 — N  ULLOA  107-6  and 
82-6  E  25th  Ave  E  25xN  100.  A  N 
Anderson  to  who.Ti  it  may  concern 
Jan.    20,    1926 

Jan.  23,  1926— FJ  TVv-ENTY-FIRST  AV 
125  N  Balboa  25x120.  Wm  S 
Fraser  to  whom  it  may  concern.. 
Jan,    23,    1926 


Jan.  23,  1926— E  FOURTEENTH  AVE 
175  to  200  S  Judah.     Irving  C  Roth 

to   Roth  Constr  Co Jan.   22,   1926 

Jan.  23,  1926— SW  ARGUELLO  BLVD 
and  Hugo  S  35xW  95  Alfred  R 
Kelly  Jr.  and  Loretta  V  Kelly  to 
Arthur  I   Bugbee   and  C   H   Bessett 

Jan.    20,    1926 

Jan.  23,  1926— W  BRIGHT  315  S 
Holloway  25x100.  A  R  North  to 
whom    it   may   concern .  .Jan.    23,    1926 

Jan.  26,  1926— S  W  45TH  AVE  ANB 
Balboa  S  50  W  79  X  N  50.  Joseph 
A.  Pasqualetti  to  whom  it  may 
concern    Jan.   25,   1926 

Jan.  25,  1026— S  E  HOWARD  275  S 
W  4th  SW  53-4  X  SE  155.  Dettners 
Printing  House,  Inc.,  to  Allen  I* 
Stone    Jan.   25,   1926 

Jan.  23,  1926— S  TWENTIETH  25  W 
Hampshire  W  25x102.  Jessie  E 
Hartman  to  Otto  Carlson.  Jan.  14,  1926 

Jan.  25,  1926— E  WAWONA  32  N  14th 
Ave  N  30x95;  W  Wawona  175  N 
15th  Ave  N  35xW  117.  Jas  J  Ryan 
to  whom  it  may  concern .  .Jan.  25,  '26 

Jan.  25,  1926— S  SHAFTER  AVE  50 
from  Keith  25x100.  Joseph  and 
Josephine  Luchini  to  whom  it  may 
concern Jan.  25,   1926 

Jan.  25,  1926— S"  FRANCISCO  93-9 
W  Divisadero.  Sbfarboro  Detjen 
Jorgensen  to  whom  it  may  concern 
Jan.    25,    1926 

Jan.  25,  1926— NW  NAPLES  400  SW 
Peru  25x100.  Victor  Holmgren  to 
whom  it  may  concern ..  .Jan.  23,  1926 

Jan.  25,  1926 — E  BEVERLY  300  and 
325       N    Garfield       25x100  Grace 

Butler  to  Harry  Berry.. Jan.  20,   1926 

Jan.  26,  1926— S  SUTTER  75  W  Lar- 
kin W  90xS  120  No.  1119-1129 
Sutter  S't.  Halsted  &  Co  to  A  H 
Wilhelm Jan.     13,     1926 

Jan.  26,  1926— NE  EIGHTEENTH  & 
Ord  E  20xN  110.  August  F  Peter- 
son   to   whom    it   may   concern 

,    Jan.    8,    1926 

Jan.  26,1926— LOCATION  NOT  GIVEN 
Mabel  C  Spence  to  Hamilton  Con- 
struction   Co Jan.    19,    1926 

Jan.  26,  1926— W  THIRTY-NINTH 
Ave  125  N  Anza  N  25xW  120 
Margurite  Lombardo  to  whom  it 
may    concern Jan.    20,    1926 

Jan.  26,  1926— N  CALIFORNIA  90  E 
Twenty-second  Ave  30x100.  Martha 
and  Jacob  Cohen  to  whom  it  may 
concern Jan.    26,    1926 

Jan.  26,  1926— W  CASTRO  50  N  24th 
30x80.      Margaret    C    and    Edwin    L 

A    Smith    to    Charles    Gust 

Jan      18      I9^fi 

Jan.    26,    1926— NE    PALOU    AVe'  225" 
NW    Quint    NW    23x100      No.      1938 
Palou    Ave.      Lilly      A      Peters      to 
whom   it   may   concern .  .Jan.    25     1926 

Jan.  26,  1926— E  LARKIN  57-6  S 
Eddy  40x87-6.  J  C  Cummings  to 
J   G   Kmcannon Jan.   25,    1926 

Jan.  26,  1926— SW  THERESA  505-6 
from  SW  Mission  25x100.  Antonia 
Mangano    to   John   Oliver. Jan.    22     '26 

Jan  26,  1926— LOTS  7  AND  8  BLK 
29/6,  Merritt  Terrace.  E  J  Mont- 
gomery   to    whom    it    may    concern 

^   ••■■ Jan.    22,    1926 

Jan.  26,  1926— W  29TH  AVE.  75  N 
Cabrillo  N  25  x  W  95.  J.  Harold 
Johnson    to    whom    it    may   concern 

^    •  •■■ Jan.    25,    1926 

Jan.  26,  1926— W  25TH  AVE.  275  S 
Lincoln  Way  S  50  x  W  120.  John 
E.  and  Ethel  M.  McCarthy  to 
whom    it    may    concern. Jan.    25     19'>6 

Jan.  26,  1926— SE  EDDY  and  Jones 
E   100   X   S'  110.     Alexander   Vavssia 

T  ^'^  9-.,  ^    ^^^-  Jensen    Jan.   16,  1926 

Jan.  26,  1926— E  48TH  AVE.  35-6  S 
Anza.  C.  B.  King  to  J.  Van  Horn 
July    12,    1&26 

Jan.  26,  1926— E  ELLSWORTH  100  S 
Powhattan    25   x   70.      C.   F.   Nelson 

to    whom    it    may    concern 

Jan.    26,    1926 

Jan.  26,  1926— SE  EDDY  and  Jones 
E  alg.  Eddy  100  x  S  110.  Alexan- 
dre Vayssie  to  Gilley  S'chmid  Co. 
Jan.    15,    1926 

Jan.  26,  1926— LOT  1  BLK.  3048  Map 
Blks  3048  and  3049  Monterey  Hgts 
Lot  2  and  pin.  Lot  3  Blk.  3048 
Monterey  Hgts.  Hans  and  Esther 
E.  Nelson  to  whom  it  may  concern 
•••• Jan.    22,    1926 

Jan.  26,  1926— W  20TH  AVE  225  N 
Santiago  N  50  x  W  120.  Grover 
C.  George  to  whom  it  may  con- 
cern       Jan  "  ''5     19''6 

Jan.  26,  1926— E  18Th"ave'.  150  s" 
.Fudah    S   25    X   E    120.      Karl   Yngve 

to    whom    it    may    concern 

Jan.    22,"    1926 
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Tan      '>6      19''6     —    XW     MONTEREY  366      Holmes                               Owner  3500  Owner    —    C.    G.    Lester,    1016    38th    St., 

Klvd    'and^Gennessee    N    100    W    25  367     Boe                                       Owner  1800                Oakland. 

Lot    44    Blk     5    Sunnvside.     Gustav  368     Boe                                       Owner  1800  Designer    &    Cntractor— C.    Nina,    4077 

p-briifk    to    whom    it"  may    concern  370     Mehrtens                           Theile  4!)(M)  .Allendale    .Ave..    Oakland.          $2300   each 

Jan.    26,    1926  371      Slater                                 Owner  1750                                         

Tan' ■9fi"l'q26— n'gEARY    57-6    E   6th  372      Bergstrom                 Lindquist  4900  RESIDENCES 

Ave     E    25    X    N    100       Gustav   Ehr-  373      Fernside                           Owner  60u0  (328)      NO.   1625    AND    1629   WARD   ST., 

link'  to    whom    it    may    concern 374      Fernside                           Owner  5250                 Berkeley.      Two    one-story    5-room 

HCK    Lo    vMiuii                  .r     ^^^     ^^     ^^26  375     Theile                                 Owner  10800                1    family   residences. 

Tan"'>5"i9'6— NO     836    HAIGHT    ST.  376      Beadell                              Owner  4500  Owner— Gray     &     Roberts,     2  535     Tele- 

c'iims  S  HaiKht  139-6   E  Divisadero  377      Martin                       Butterfield  finn.^                graph  Ave.,  Berkeley. 

E     30.\N     137-6          Robert      A      and  378      Andrews                          Gentry  7000  Architect— None                                 $2750   ea 

Eleanor     A     Wilkins     to     Hamilton  379      Polk                                   Griffith  1000  ,,^„,^„^.^.^„     

ronttrCo                                ..Jan.   19.   1920  380      Helenkamp                       Owner  150"  RESIDENCES 

Constr  L.O ■  .  ■ ^^^      Helenkamp                      Owner  26.-.0  (329)      NO.    1627-1631    WARD    ST.,    Ber- 

r  TTxrC   BMTVn  382      Hildebrand                      Owner  1500                keley.      Two   one-story    4-room   one 

Ul.ilj£isi  V  lUHtXJ  3g3     Kunes                                Tavlor  5000                family   residences. 

384      Carman                              Meyer  6000  Owner— Gray     &     Roberts,     2535     Tele- 

SAN   FRANCISCO   COUXTY  3g5      Lg    Fevre                         Owner  390fi                graph   Ave.,   Berkeley. 

An  ..uiit  ^^^     McCabe                              Owner  2750  Architect— None^^ $2500    ea 

Jan"'2'o!^1926— E   DOLORES   60  N  'uth  JH      ^Hl'l^                              GrifsYv  3000  ALTERATIONS 

N    80kE    90.      Granfield,      Farrar      &  ^»»     Langeberg                       OwneV  415m  (330)      NO.    975    REGAL      ROAD.      Ber- 

Carlin    vs   A    L   Hall ^-.^--A^^r  390     Sullivan                             Owner  3200  ^       ^"^'^^v,   '^"i^'"''*?'?f-  n-    t,         ,    ^. 

Jan.      20.      1926— LOT     11      BLK     2837  39^      Beauchamp                  Rodgers  300U  Owner— -Thos.    Dowdell,    9<o    Regal    Rd., 

(known    as    347    Pacheco    fmly    blk  393     East                                    Owner  10600  ,       Berkeley. 

21    Forest    Hill).      F.    A.    Kummer-  393      y^„   ^amp                       Owner  15000  :^'"^li't«'ct— None                     ,.^„,.,^    . 

lander,  C.  R.  Morse  and  J    S.  Lam-  394     Murlin                                 Wolfe  50000  tontractor--H.  E.  Bi.xler,  I06O  34th  Ave^ 

bert        as        American        Hardwood  395     crane                                   Crane  115oo                Oakland.                                                $2500 

Agencies    vs.    Seward    E.    Chapman  395      Hollestad                        Groden  760(i  aT.r>T^Tr  t^t  ■^^r^     

and    Jane   Doe    Chapman,   wife,   and  ggg     gtraus                      Fitzgerald  3500  7?^n      NO    3  3fin    atitt  tkv'<;t     t?«,.u«i.^ 

Herbert   Itrich   as   Inlaid  Hardwood  39.^     p^^j                                  Owner  2300  *"    L,^",  !?^,L-^^,^.V]^„^         '        "^^^"^ 

Cn                 jiUD.ou  oqo      Poiii                                     riwnor  9=;nn                 r  rame   store    ouiiaing. 

Jan     26,-1926-E   TWENTy-FOUPTH  ^     ^^"^                                  Owner^        500  Owner-S.   Shlegeris.   915   63rd   St.,   Ber- 

Ave  205  N  Geary  N  alg  E  24th  Axe  ^^^  Vrch^f'^f    XT«n« 

25\-E     120.       Oscar    Martin     vs    E     1'  .„,      Heltman                           Owner  ^250  Architect — None. 

Ini   Clara  B-ookhart;   Ash   &   Hand  f^l      gc'zzTnl                          Ga^eUo  3I79  '"'"'''^iTl.-f'-  "'  S"^^*^^"  '"^''^  ^eth  St 

and   Draper   Hand    ......^•;^„- •  ■■■•»■' I  403      Bozzini                          Garello  6221                iJeiKeiej.      $3o00 

Jan.    23.    1926— LOT   17   BLK   3642.      ai  ^q^     pj^^^a                         Brumfield  1600  Pu-cmTrvf-T;^       

Jar^ril-^f-EVALl^iAS-O-ND^-''  toIgX"^                             Mo^rll  1000  (3!2';''no'^^1204    ALLSTON    WAY.    Ber- 

•"^boce'ive   N    25XE   167-6^/o   Steven-  ^O^      ""be^^^                          Mor^r^.s  1000                ^J^^^ey;^  One-story   3-room    1    family 

son   konwn   as  No.   18o   Valencia   St.  ^^g      Rodgers                          Owner  3300  Owner— EHammaren     29n8Cnrfi««f 

The    Greater    City   Lumber      Co      vs  4Q9      ^voodard                         Owner  4000                Rprwipv                     '               Curtis   St. 

Marie     Louise     Hurabielle    and     Ed  ^^g     Meehan                          Malley  2000  Architect— None                                        sipon 

W-esturn     $ ;;a;;t- .Vxi;^- -or^n    k^  411     Hearst                             Parker  9958  -^'cnitect     Aone^ $1200 

Jan.    25.    1926— W^    ^^9^^^^'}^r.^^r^Jl  412      Davis                                  Owner  5000  ALTERATION^? 

Tompkins   Ave.   N   25   X  W   80.     The  4^3     ^.^^^                                    O^.^er  jqOO  fsslf      1  80?    t'ft  Fr  p  aptt      awmtttt 

Greater    City    Lumber    Co    vs    Wm  hughes                            Hughes  2500  ''^-^^aklan^d.     A^t^e^a^'tfonr.''     ^^^-^^E. 

Kautto_^^^^^^^.____.^^3.  ,,,     ^                                    ^,^  ^,100  0.^^er-Smith    Brothers. 

RELEASE    OF   LIENS  417      Hudson                               Wildy  7000  Cont^Lc'tor-Chas.     Heyer.     Mills    Bldg.. 

]}l     ^^'^TJ^"                             S^'^^^  tSS^               San    Francisco.                                 $8000 

SAX   FUAXCISCO   COUNTY  419      Smith                                  Owner  3200                                         ♦*""" 

420      Smith                                    Owner  3400  DWELLING 

Recorded                                                   Amount  121      Alder                                  O^^'"^'"  ^^00  (334,      22*45 'lOgTH   AVE.,    Oakland.      1- 

?an.    23.    1926-N    ULLOA    60    E    14th  422      Garrett                          ^^XK^J'J'r.  lint                ^^"""y    ^-room   dwelling  and    1-story 

Ave  E   25xN  120.     Carl  Jacobson  to  423      McCord                              Owner  3200                garage. 

C  E  Wells  and  W  H  Rees 424      Sato                                     Owner  60OO  Owner— Fillmer    &    Smith.    1701    Broad- 
Jan     23     1926— ALL   BLK    30,   Unlver-  f2o      Trippell                             Owner  6400                ^^ay.    Oakland. 

sity   Md    bded    by    Burrows,    Somer-  427     Gibson                                O^'^er  32o0  Architect— None.                                        $2650 

set!   Bacon    and    Holyoke    Sts.      E    J  428      ^^cMu    en                          Monez  6000                                         

Ga  lagher   to    John   A   and   Milly   R  "^29     McMullen                          Monez  2o00  DWELLING. 

Annlfr 1^0     Murdock                           Owner  5000  (335)       7838     ASH     STREET.     Oakland. 

♦ 431      East                                    Owner  3000                1-story   4-room   dwelling. 

,00     S^^,^^*""                   MacGregor  l.oOO  Owner— B.     S.     Booth.    91    Nova     Drive. 

BUILDING  CONTRACTS  til     g.^r^^er                        "^e^d^  tZ  Arch^il^^^^e                                         $2500 

435      Realty                                Owner  2000                                         1 f'-ow 

A1.AMEDA   COUNTY  436     Conlogue                           Wyatt  6200 

.  437      Sims                                      Owner  16000  DWELLING 

No.     Owner                        Contractor     Ann  433      Quosig                                 Elrod  15000  (336)     S  SUNNYMERE  AVE    50  E  GAR- 

323  Owl                                     Duval        5000  439     Bianucci                             Icardi  4000                deniaP         Oakland         l-storv      3 

324  Pearce  Engler  3000  440  McCaslin  Maun->r  16763  room  dwelling  '  '°'^'^  '" 
32o      Norgroye                          0^^ner      3750                                         Owner- J.     H.     Kuhle,     3601     Telegraph 

325  Bianucci                           Icardi        4000  ALTERATIONS                                                                    Ave..    Oakland. 

Ill     Crlv""                               Owner        5500  <^23)      2001    SHATTUCK    AVE.,  Berke-  Architect— None.                                        $1000 

oia     ^^.^                                  Owner        5000  '«>'•    Alterations    to    store                                                               ■ 

llo     nowdell                            B7x"er        2500  Owner-Owl    Drug    Store.     611    Mission 

?o?     ili^^fiL                       Rntzke        3500  St..    San    Francisco.  O^vklT-ING. 

331      Shlegeris                         owner        1200  Architect— None.  (337)      E  SEMINARY  AVE..  100  S  CAL- 

00,      Hammaren                      w^ver       8000  Contractor— Oliver    Douval    &    Son,    216                averas    Ave..    Oakland.       1-story    3- 

lls     Inimer                            O^ner        2650  Dalziel    Bldg..    Oakland.  $5000                room  dwelling. 

on-      S'  Ti.  Owner        2^00  Owner- E.    A.    Hyer.    1069    Kaws    Ave.. 

U°.     S"*^*,^                                Owner        1000  COTTAGE                                                                               Berkeley. 

II-     M^or                                 Owner        1000  <324)      2529-A    COLLEGE    AVE,,  Berke-  Architect— None.                                        $1000 

iiL      A„                                     Owner        1(100  l^y-    1    3-room    cottage.                                                                    

338  ^"\°f^                             Owner        9000  Owner— Miss   Pearce,   2529   College  Ave.  DWELLING. 

339  Duhem  ^Z."r^  qsOO  Berkeley.  (338)  W  MOKOLUMNE  AVE..  50  N 
of?  ^v®^  =  Van  NV^s  8400  A  rchi  tect— None.  Simson  St..  Oakland.  1-story  3- 
l\l     S^r?l^f                            Ownir       4800  Contractor-Loui    Engler.     2947  Forest                rrom     dwelling. 

IM     Rr^nl.                         BeSy       3125  A^e.,   Berkeley.  $3000  Owner— E.    T.    Amos,    General    Delivery. 

343      Brooks  Owner        ^oVo  Oakland. 

If-      ^■''^r^^                           Pfrang        8000  RESIDENCE  Architect— None.                                        $1000 

^1«     ?vi^^                                   Fol       4000  (325)      1565    PORTLAND    AVE..  Berke-                                         

2!S     ^     l^^r.                         Owner        3000  'ey.    1-story    5-room    1-family    resi-  DWELLINGS. 

347     freeman                         Owner       4000  ^ence.  (339)      N    W    19TH    AVE   AND    E    24TH 

l^l     1*^   SI  $f/                       Ownir        1900  Owner— C.  M.   Norgrove.  2220  Roosevelt                St.,   and   W    19th    Ave..   35   N  E   24th 

349     Bickford                         mvner        3200  Ave..    Berkeley                                                            St.    and    N    E    24th    St..    80    W    19th 

'3I1     Jackson"                      Ownir       ^ioo  Architect-None.  $3750               Ave      Oakland.      3    l,story    5-room 

r?n      o^     *  «?hnrt        7000  dwellings. 

352      Short.                               Owner        2350  RESIDENCE  Ownpr— V.    L.    Duhem,    3215    Ft.    Blvd.. 

^^1     w™n^                    Anderson        4500  (326)      1165     HOPKINS     ST..     Berkeley.                Oakland.                                                ,„^„^ 

2?t     S^^y      hom                       Rmh     10000  1-story    5-room    1-family   residenee.  Architect— None.                                     $9000 

^56     lusun''^                       Au'lun     n30S  Owner    -    H.    Bianucci.    1115    Rose    St.,  ^^^,^^  ^  ^_         

^°^     ^.^                            r'Qiif^rnia      I'i'iOO  Berkelev.  DWELLING. 

5^1     9^^";^"                           FxUnt        2500  Architect— None.  (340)       W    THORN    RD.,    250    S    GRIS- 

?;?*   ^^l!   ,                                   Owner       4000  Contractor— A.    Icaridi.    972    Aileen    St..                borne.     Oakland.        1-story     6-room 

hi     S-^^l^"                              Owner        2950  Berkeley.  $4000                dwelling.                                   ^^^     ^^ 

360     Hinch  Owner        3500  «  Owner— Mrs.     Chas.     Rose.     241     Thorn 

^fj      ?,P""*                         Henderson        5000  RESIDENCES                                                                       Road.    Oakland. 

362  Harmon                     Henderson        ouuu  ^^^^^      ^^^q  &   1422  DERBY  ST..  Berke-  .\  rchitect— None.                           ,       ,    . 

363  Runnells                              Rose       1000  ley.    2      1-story      4-room      1-family  Contractor  —  Rogers      &      Ancla.r       2 

364  Cavellini                          Ownir       3250  residences.                                                                  Greenbank   Ave..   Piedmont.       $3800 
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ADDITION. 

(341)       900     19TH     AVENUE,     Oakland. 

Addit  on. 
Owner — Thomas  Body  Canning  Co.,   900 

19th    Ave.,    Oakland. 
Architecl^None. 
Contractor — L.    E.    VanNess,    4920    Park 

Blvd.,    Oakland.  $8400 


DWELLING. 

(342)  3233  RANDOLPH  AVENUE., 
OaklaKnd.  1-story  5-room  dwel- 
ling?. 

Owner— O.  L.  Burrett,  427  63rd  St., 
Oakland. 

Architect — None.  $4800 


DWELLING. 

(343)  W  74TH  AVE.,  1132  N  E  14TH 
St.,  Oakland.  1-story  5-room  dwel- 
ling and  1-story  garage. 

Owner — .1.  A.  .J.  Bropks,  1704  82nd 
Avenue.    Oakland. 

Architect — None. 

Contractor — H  Beasley.  6167  Monad- 
nock    Way,    Oakland.  $3125 


DWELLING. 

(344)      E  91ST   AVE.,   160   S  EAST   14TH 

St.,       Oakland.         1-story       5-room 

dwelling. 
Owner— Geo.     H.     Pingree,     1036     160th 

Avenue,    Oakland. 
Architect — None.  $3000 


DWELLING 

(345)  N  CONTRA  COSTA  RD.  Lot  5, 
Oakland.      2-story   7-room   dwlg. 

Owner — N.  Bishop,  Alcatraz  and  Ade- 
line St.,  Oakland. 

Architect — None 

Cmtractor — C.  J.  Pfrang,  480  Forest 
St.,    Oakland.  $8000 


DWELLING 

(.346)      S  MORAGA  RD.   100  W  Ramona 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — G.     R.     Avis,     63    Ronada    Ave., 

Oakland. 
Architect — None. 
Contractor — Fo.x   Bros.,   2484   University 

Ave.,    Berkeley.  $4000 

DWELLING 

(347)       N     CHERRY    ST.     251     W     93RD 

Ave.,      Oakland.        1-story      5-rooni 
dwelling 
Owner — N.   L.   Freeman,   1260   95th  Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(348)       3038    TEXAS    ST.,    Oakland.      1- 

story   5-room   dwelling  and   1-story 

garage. 
Owner — C.  W.   Schneider,   808   Matthews 

Ave.,  Oakland. 
Architect — None.  $4000 


DWELLING 

(349)         809       SEVENTY-FIRST      AVE., 

Oakland.     1-story  4-ro»m  dwlg.  and 

1-story    garage. 
Owner — E.   E.   Bickford,   7709   Ney  Ave  , 

Oakland. 
Architect — None.  $1900 


DWELLING 

350)      3138    SIXTIETH   AVE.,   Oakland. 

1-story     5-room     dwelling     and     1- 

story    garage. 

twner — E.    A.    Gunneson,    4015    E-16th 

I  St.,    Oakland. 

^Architect — None.  $3200 

DWELLING 

(351)       W    EIGHTY-SECOND    AVE     575 

N    Rudsdale    St.,    Oakland.      1-story 

3-room    dwelling. 
Owner— S.    G.    Jackson,    2462    Mavis    St, 

Oakland 
Architect — None.  $1500 


DWELLING 

(352)  575    RADNOR    ROAD,    Oakland 
^-story    7-room    dwelling. 

Owner— Louise  H.  Short,  574  Rosal  Ave 

Oakland. 
Architect — None 
contractor— C.  W.  Short,  574  Rosal  Av« 

Oakland.  $7000 

DWELLING 

(353)  3221     SIXTY-FOURTH     AVE., 
Oakland.      1-story    4-room    dwlg. 

^"^ner—W     Cunningham,    2041    Ruther- 

ford    St.,    Oakland. 
Architect— None.  $2350 

DWELLING 

(354)  S  VICTOR  AVE.  90  E  AtUa  Ave. 

"JaKiand.      2-story   5-room   dwlg 


Owner — Geo.  R.  Warren,  2802  Fruit- 
vale  Ave..  Oakland. 

Architect — None. 

Contractor  —  E.  P.  Anderson,  204  5 
liutherf'ord    St.,    Oakland.  $4500 

STORE. 

(355)        N     BROCKHURST     ST.,     100     E 

San   Pablo  Ave.,  Oakland. 
One-story    tile   garage   and   store. 
Owner — J.  O.   Falkenham. 
Architect — None. 
Contractor — Conrad  Rolh,  Dublin  Blvd., 

Oakland.  $10,000 


FACTORY. 

(356)       E    57TH    AVE.,    1700    S    E    14TH 

St.,    Oakland. 
One-.story    brick   and    steel    factory. 
Owner — Austin       Securities       Co.,       244 

Kearny    St.,    San    Francisco. 
Architect — None. 
Contractor — Austin    Co.    of    California, 

5635  East   14th  St.,  Oakland.   $11,300 


APARTMENTS. 

(357)      W    DANA    ST.,    100    S   WOOLSEY 

St.,    Oakland. 
Two-story      12-room      apartments      and 

alterations. 
Owner — C.     S.    O'Bryan,    1636    Franklin 

St.,    Oakland. 
Architect — None. 
Contractor — California       Buildei-s       Co., 

1636   Franklin   St.,   Oakland.   $15,500 


PLASTERING 

(358)  JUNCTION  OF  COUNTY  ROAD 
No.  2509  and  Mountain  Blvd..  Ala- 
meda county.  Plastering  for  2- 
stor.v  frame  residence. 
Owner — Frank  M.  and  Grace  W.  STial- 
lue,  474  Lake  Park  Ave.,  Oakland. 
Architect  —  Francis    H.    Slocombe,    363 

17th  St  ,  Oakland. 
Contractor — W.    B.    Kxline.   Oakland. 
Filed  Jan.   22,  1926.  Dated  Dec.  23,  1925. 

When   brown  coated    60% 

When   completed     15% 

Usual   35   days    25% 

TOTAL  COST.  $250ii 
Bond.  $2500.  Sureties,  Massachusett'-- 
Bonding  and  Ins.  Co.  Forfeit,  limit, 
none.      Plans   and   specifications  filed. 


PESIDENCE 

(359)  1328    WALNUT    ST.,    Berkeley. 
1-story    5-room    1-family    residence. 

Owner— T.   F.   Whalen,   324   Warrick   St., 

Oakland. 
Architect — None.  $4000 

RESIDENCE 

(360)  1617    DWIGHT    WAY.    Berkeley. 
1-story    5-room    1-family    residence 

Owner — E.    M.       Hinch,       393      Bellview 

Ave.,    Oakland. 
Architect — None.  $2950 


RESIDENCE 

(361)  561  SANTA  BARBARA.  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — J.  W.  Spunt,  1031  Ventura  St.. 
Berkeley. 

Architect — None  $3500 


RESIDENCE 

(362)      444    BOYNTON    AVE.,    Berkeley. 

1-story    6-room    1-family    residence 
Owner — Myrtle  Harmon,  2920  Benvenue 

Ave.,    Berkeley. 
Architect — None. 
Contractor — Henderson   &   Mathews   393 

40th  St.,  Oakland.  $5000 


RESIDENCE 

(363)      7S3    SPRUCE    ST..    Berkeley. 

1-story    5-room    1-family    residence 
Owner    —    C.    Runnells,    2108    Shattuck 

Ave.,  Berkeley. 
Architect — None.  $4000 


ALTERATIONS 

(364)     2404    GROVE   ST.,    Berkeley. 

Alloration.s. 
Owner — Amedo     Cavellini,     2404     Grove 

St..  Berkeley. 
Architect — None. 
Contractor — A.    H.    Rnse,    478    25th    St.. 

Oakland.  $1000 


DWELLING 

(365)  3221  SYLVAN  AVENUE.  Oak- 
land.   1-story    5-room    dwelling. 

Owner — F.  C.  Stolte,  3455  Laguna  Ave., 
Oakland. 

Architect — None.  $3250 


DWELLING 

(366)      W   SIXTY-EIGHTH  AVE.    100   N 
Laird    Ave..    Oakland.    1-story    5-rm. 
dwelling. 


Owner — H.   T.   Holmes.   6712   Laird  Ave. 

Oakland. 
Architect — None.  $3500 


DWELLING 

(367)      N  MALDON  ST.   50   E  62nd   Ave., 

Oakland,    l-story    4-room    dwelling 
Owner — Alex    Boe,    4826   Brookdale   A've 

Oakland. 
Architect — None.  |1800 


DWELLING 

(368)      NE    COR.    SIXTY-SECOND   AVE. 

and  Weldon  St.,  Oakland.  1-story  4- 

room  dwelling. 
Owner — Alex   Boe,    4826   Brookdale   Ave 

Oakland. 
Architect — None.  $1800 


DWELLINGS 

(36^)  1103  A  1107  BROADWAY.  Two 
1-story  5-room  dwellings  (stucco 
finish). 

Owner — M.  Hollested  &  Co.,  1901  Web- 
ster St.,  Alameda. 

A  rchi  tect — None. 

Contractor — J.  J.  Groden,  1028  San  An- 

tonij   Ave.,  Alameda.  $3800  each 


DWELLING 

(370)  1201  CENTRAL  AVE.,  Alameda. 
1 -story  5-room  dwelling  (cement 
plaster  finish. 

Owner — Miss  T.  Mehrtens,  1536  Web- 
ster St.,  Alameda. 

Designer  &  Architect  —  F.  J.  Theile, 
3221  Thompson  Ave.,  Alameda.     $4900 


DWELLING 

(371)  1124  HIGH  ST.,  Alameda.  1-sto. 
3-room    dwelling    (rustic). 

Owner — John  B.  Slater,  3205  Sterling 
Ave.,    Alameda. 

Architect — None. 

Contractor — John  B.  Slater,  3205  Sterl- 
ing Ave.,  Alameda.  $1750 


DWELLING 

(372)  3039  THOMPSON  AVE..  Alameda 
1-story  6-room  dwelling  (cement 
plaster    finish). 

Owner — N.  Bergstrom,  1130  Park  Ave., 
Alameda. 

Desig^ner  &  Contractor — Chas.  W.  Llnd- 
quist.  4107  Brookdale  Ave..  Oak- 
land, Cal.  $4900 


DWELLING 

(373)      2921        NORTHWOOD        DRIVE, 

1-story    6-rooni     dwelling     (cement 

plaster   finish). 
Owner — Fernside    Builders,     1401    Park 

St.,    Alameda. 
Architect    and    Contractor    —    Fernside 

Builders,   1401   Park  St.,  Alameda. 

$6000 


DWELLING 

(374)  1701  CORNELL  DRIVE.  Ala- 
meda. 1-story  6-room  dwelling 
(cement   plaster   finish). 

Owner — Fernside  Builders,  1401  Park 
St.,   Alameda. 

Architect  and  Contractor  —  Fernside 
Builders,    1401    Park    St.,    Alameda. 

$5250 


DWELLINGS 

(375)  454  458  464  HAIGHT  AVE..  Ala- 
meda. 3  1-story  5-roim  dwellings, 
(cement  plaster  finish). 

Owner — F.  J.  Theile.  3221  Thompson 
Ave..   Alameda. 

Architect  &  Contractor — F.  J  Theile. 
3221    Thompson   Ave..   Alameda. 

$3600  each 


RESIDENCE 

(376)      511    THE    ALAMEDA,    Berkeley. 

1-story    6-room    1-family   residence. 
Owner — Beadell   A    Lane.      909      Spruce 

St..  Berkeley. 
Architect — None.  $4500 


GARAGE 

(377)  2800  ADELINE  ST.,  Berkeley. 
Public   garage,   concrete  and   tile. 

Owner— R.   H.   Martin.   302S   Adeline   St., 

Berkeley. 
Archiect    &    Contractor — F.    Butterfield 
2008  Parker  St.,  Berkeley.  $6000 

RESIDENCES 

(378)  2705  2707  CALIFORNIA  ST., 
Berkeley.  2  1-story  5-room  resi- 
dences. 

Owner — E.   Andrews,   San   Diego,   Cal. 
Architect — L.   F.   Hyde.   Oakland. 
Contractor — M.   L.   Gentry,   1670   8th   St., 
Oakland.  $3500   each 


REPORTS — 
ADDITION. 

(379)      8719  EAST  14TH  STREET.  Oak- 
land.    Addition. 
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Owner — P.     E.     Polk,     1629     86th    Ave., 

Oakland. 
Architect — None.  ,    _,„  , 

Contractor— C.    W.    Griffith,     1315    96th 

Ave.,  Oakland.  $1000 


DWELLING.  ,^,„ 

(380)  N  B  ST.,  70  W  87TH  AVENUE. 
1-story    3-rooni   dwelling. 

Owner— A.     E.     Helenkamp,     6428    East 

14th     St.  ,,rnn 

Architect — None.  ?1500 

DWELLING.  _^^       „     „ 

(381)  N  W  COR.  87TH  AVE.  &  B 
Street,  Oakland.  1-story  4-room 
dwelling    and    1-story    garage. 

Owner — A.     E.     Helenkamp,     6428     East 

14th    St.,    Oakland. 
Architect — None.  ?2650 


ADDITION.  ^     ^   , 

(382)  5321  HOPKINS  STREET,  Oak- 
land.     Alterations   and   addition. 

Owner— B.     E.     Hildebrand,     5321     Hop- 
kins   St.,    Oakland.  ,irnn 
Architect — None.  $1500 

DWELLING.  „„_ 

(383)  6818-6822  CHURCH  STREET, 
Oakland.  1-story  6-room  2-family 
dwelling.  _.,^      ^      _. 

Owner— R.      Kunes,      1904      Filbert      St.. 

Oakland. 
Architect — None. 
Contractor— Edward      P.      Taylor,      1706 

89th    Ave.,    Oakland.  $5000 

DWELLING.  ___    ^   , 

(384)  1740  EAST  21ST  STREET  Oak- 
land. 1-story  6-room  2-family 
dwelling.  „   „    ^     .    „, 

Owner — C.    W.    Carman,    1740    East    21st 

St..  Oakland. 
Architect — None.  „„,„   „       i 

Contractor— Harry  Meyer,  3216  Brook- 
dale   Ave.,    Oakland.  $6000 


DWELLINGS  _^^^  ,^ 

(393)       1096,    1100    AND  1106    TRESTLE 

Glen  Rd.,  Oakland.  Three  1-story 
6-room    dwellings. 

Owner — Van  Camp  Builders,  5661  Shat- 
ter  Ave.,    Oakland. 

Architect — None.  Each  $5000 


APARTMENTS 

(394;  A\  THIRTY-SIXTH  AVE.  200  S 
Foothill  Blvd.,  Oakland.  3-story 
48   room   apartments. 

Owner — W.  E.  Murlin,  2624  Havens- 
court   Blvd.,    Oakland. 

.\rchitect— Cox  Brothers,  389  17th  St., 
Oakland. 

L'ontractor — Wm.  Wolfe,  128  13th  St  , 
Oakland.  $50,000 


ELECTRIC   SIGN. 

(404)  E     SAN     PABLO     AVE.,     BET. 
35th   and   36th   St.,   Oakland.     Elec- 
tric  Sign. 

Owner- — Plaza  Theatre. 
Architect — None. 

Contractor — Brumfleld      Electric      Sign 
Co.,   802   E.   12th  St.,  Oakland.   $1600 

DWELLING. 

(405)  E    89TH    AVE.    208    S    E-14TH 
St.,    Oakland.      1-story    6-room    dwel- 
ling. 

Owner — John    Rapoal,    1934    98th    Ave., 

Oakland. 
Architect — None. 
Contractor — Allan  Rae,  647  Lewis  Ave., 

San    Leandro.  $2600 


RESIDENCE 

(395)  LOT    25    BLK.    2    BERKELEY 

Heights,  (SE  cor.  Marin  and  Shat- 
tuck  Avenues),  Berkeley.  General 
construction  li^-story  9-room  res- 
idence  and  garage. 

Owner— C.  B.  Crane,  2695  Cedar,  Berke- 
ley. 

Architect — Plans  furnished  by  contrac- 
tor. 

Contractor  —  P.  L.  Crane,  1231  Glen, 
Berkeley. 

Filed  Jan.   25,    1926.   Dated  Nov.   1,   1925. 

When  frame  is  up   14 

When    plastered    hi 

On   completion    Balance 

TOTAL    COST,     $11,500 

Bond,  sureties,  forfeit,  none.  Limit,   100 

working  days  after  Nov.  15,  1925    Plans 

and   specifications    filed. 


DWELLINGS.  ^x^x^rr, 

(385)  1741  1745  CHURCH  STREET, 
Oakland.  2  1-story  3-room  dwel- 
lings and  2  1-story  garages 

Owner— Samuel  N.  LeFevre,  1750  85th 
Avenue,    Oakland.  .oonn 

Architect — None.  $d900 

?3y6?'^^E^LiLLY  ST.  350  N  MASTER- 
son.  Oakland.  1-story  5-room  dwel- 

Owner— J.     D.     McCabe,     2528     Peralta 

Ave.,   Oakland. 
Architect — None.  $z<!)U 

^3^7^^^  58TH  ST.  343  E  GROVE  ST.. 
Oakland.  1-story  8-room  2-family 
dwelling.  .    ^^     ^   , 

Owner— L.  J.  Flynn,  940  35th  St.,  Oak- 
land. 

Architect — None.  „,^    „,^,     , 

Contractor— F.  H.  Carr,  2341  35th  Ave.. 
Oakland.  *5500 

DWELLING.  „„„    ^,     -cn^r^ 

(388>       W    VALE    AVE.     200    N     BAYO 

St.,       Oakland.         1-story       5-room 

Owner^G.  6.  Cooper,  3901  Vale  Ave- 
nue,  Oakland. 

Architect — None. 

Contractor— Grigsby  Bros.,  3911  Vale 
Ave.,    Oakland.  $3000 

?3T9?^"2^m)  KINGSLAND  AVENUE, 
Oakland.      1-story  5-room  dwelling. 

Owner— E.  Langeberg,  2322  Fruitvale 
Avenue,  Oakland.  t.-im 

Architect — None.  $41&U 

[sToT^E?  HAVENSCOURT  BLVD..  2106, 
Oakland.      1-story   5-room   dwelling 

Owner— C.'^'^L^Sulllvan.    1540    67th   Ave- 
nue,   Oakland.  toonn 
Architect— None.                                      $d^uu 

DWELLING.  ^  .  .,,x  A  TVTT-> 

(391)        2036     E     29TH    ST.,     OAKLAND. 

1-story   4-room  dwelling. 
Owner— Arvilla    A.    Beauchamp,    2901   E 

21st   St.,   Oakland. 
Architect — None. 
Contractor— Sam  Rodgers,  2043  Auseon 

Avenue,  Oakland.  $iJ000 

r3t2TE''pE"R°S^T.  260  N  22ND 
St.,      Oakland.        1-story     Marchlne 

Owner — East   Bay  Iron   Metal   Co..   2310 

Peralta  St.,   Oakland.  .mfifto 

Architect— None.  J10.60B 


RESIDENCE 

(396)  NO.  1413  CHANNING  WAY, 
Berkeley.  One-story  6-room  one- 
family   residence. 

Owner — J  D.  Straus,  805  Leavenworth 
St.,   San   Francisco. 

Architect — None. 

Contractor R.   M.      Fitzgerald,      2201 

Ellsworth    St.,    Berkeley.  $3500 


RESIDENCE 

(397)  NO.  1228  FRANCISCO  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — B.  M.  Paul,  954  Hilldale  Ave., 
Berkeley. 

Architect— None.  $2300 


RESIDENCE 

(398)  NO.  1226  FAIRVIEW  ST.,  Ber- 
keley One-story  5-room  one 
family   residence. 

Owner — B.  M.  Paul,  954  Hilldale  Ave., 
Berkeley. 

Architect — None.  $2500 


RESIDENCE 

(399)  NO.  2915  KING  ST.,  Berkeley. 
One-story  5-room  one  family  resi- 
dence 

Owner— E.  B.  Gray,  123  Blake  Bldg., 
Oakland. 

Architect — None. 

Coutractor — A.  Smith,  1469  1st  Ave., 
Oakland.  $3500 


INCINERATOR 

(400)      NO     1331    SIXTH    ST.,    Berkeley. 

Incinerator   for   planing   mill. 
Owner — Payne    Mfg.    Co.,    6th    and    Gil- 

mon   Sts..  Berkeley. 
Designer — Reese    Blow    Pipe    Mfg.    Co., 

340   7th   St.,    San   Francisco. 
Contractor — Reese   Blow   Pipe  Mfg.  Co., 

340    7th   St.,   S.    F.  $1400 


DWELLING. 

(401)  5925  MONADNOCK  WAY,  Oak- 
land.     1-story   4-room   dwelling. 

Owner— W.  W.  Heltman,  1741  68th 
Ave.,    Oakland. 

Architect — None.  $2250 


DWELLING. 

(402)       W    MARKET    ST.    49    N    41ST 

St.,       Oakland.         1-story       4-room 

dwelling. 
Owner — G.   Bozzini. 
Architect — None. 
Contraotor — P.     Garello,     4315     Market 

St..   Oakland.  $3279 


DWELLING. 

(403)  W  MARKET  ST.,  49  N  41ST 
St.,  Oakland.  1-story  8-room  2- 
family    dwelling. 

Owner — G.  Bozzini,  939  3rd  St.,  Oak- 
land. 

Architect — None. 

Contractor — P.  Garello,  4315  Market 
St.,    Oakland.  $6221 


ADDITION. 

(406)       2151    51ST    AVENUE,    Oakland.   | 
Alterations    and   Addition. 

Owner — K.   Hube,    2151   51st   Ave.,   Oak- 
land. 

Architect — None. 

Contractor— Albert  S.  Morris,  7027  Fav- 
or   St.,   Oakland.  $1000 


(407)  E  GRISBORNE,  390  N  THORN 
Road,     Oakland.       1-story     4-room 
dwelling  and   1-story  garage. 

Owner — Rodgers    &    Auclair,    2    Green- 
bank   Road,  Piedmont. 
Architect — None.  $2650 

DWELLING.  ,„    „ 

(408)  E    GRISBORNE    AVE.,    350    N 
Thorne    Road,    Oakland.       1-story    5- 

room    dwelling. 

Owner — Rodgers  &  Auclair,  2  Green- 
bank    Ave.,    Oakland.  .oonn 

Architect — None.  $3300 

(409)  3517  JORDAN  ROAD,  Oakland. 
1-story  4-room  dwelling  and  1- 
story   garage.  

Owner — L.     L.     Woodward.     '342     64rtn 

Ave.,  Oakland. 
Architect — None.  $4000 

FIRE   REPAIRS. 

(410)  618  EAST  14TH  ST.,  Oakland. 
Fire    repairs.  „,„   .r-     4.  ia^v. 

Owner — Mrs.   K.   Meehan,   618   East  14th 

St.,    Oakland. 
Architect — None.  „„„     ^    , 

Contractor— F.  T.  Malley,  900  Lake- 
shore  Ave.,  Oakland.  $2000 

~      January    26,    1926 

fS°^^c\^Mifer  UNIVERSITY       O^ 

California,      Berkeley.        Installing 

filter   plant   in   Memorial   Bldg. 

Owner — W.    R.    Hearst.  .,    t    i-„ 

Architect  —  B.    R.    Maybeck    and   Julia 

Morgan,         Merchants         Exchange 

Bldg.,    San    Francisco. 

Contractor— K.      E.      Parker      Co.,      519 

California    St.,    San    Francisco. 
Filed  Jan.   26,   1926.   Dated  Dec.   9,    1925. 
Fifth    of    each    month    75%    of    value 
incorporated     less     previous     pay- 
ments. 
Balance   usual  35   <Says.  .ooks  s* 
TOTAI    COST,    $9958.83 
Bond,     sureties,     forfeit,     none.       Li^mj* 
without    delay.       Plans    and    specifica- 
tions   filed.          

ml)°N0^^1723  THOUSAND  OAKS 
Blvd,  Berkeley.  One-story  6-room 
one    family   residence. 

Owner-A  G.  Davis,  1920  Vine  St.. 
Berkeley.  ecnnft 

Architect— None^ $500" 

WRECKING  BLDG.  ,     , 

(413)  NO.  737  SNYDER  AVE.,  Berkeley 
Wrecking   building.     „„     ,   ^^     ^   , 

Owner— B.  M.  Cole,  3084   22nd  St..  Oak- 

Archftect— None^ $1000 

RFSIDENCE 

(414)  NO.  2909  MABEL  ST.,  Berkeley. 
One-story  5-room  1  family  resi- 
dence „„    , 

Owner— H.   B.   Hughes,    399   Janes  Ave., 

Oakland. 
Architect— None.  „      „        ,,        ana 

Contractor  —  Hughes     &     Beach,       902 

Washington    St.,    Oakland.        $2500 

RESIDENCE  .,.,,, 

(415)  NO.  2135  BYRON  ST.,  Berkeley. 
One-story   2-room      1    family     resl- 

Owner   —    A.    Joensen,    2133    Byron    St., 

Berkeley. 
Architect— None. 
Contractor— A.      Miska,      1142      Allston 

Way,   Berkeley.  $110U 
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146;  NO.  2714  PIEDMONT  AVE  ,  Ber- 
keley. Two-story  10-room  one 
family   plaster   residence. 

'jwiier— W.  B.  I'hilii),  1140  Fruitvale 
Ave.,    Oakland. 

^,.,  liiLect — E.  J.  Sytnmes,  1st  National 
r.ank   Bldj?.,   San   Francisco. 

:.  Ill  iHctor— Alex.  C.  Wieben,  839  Rose- 

inont  Rd.,   Oakland.  $14,000 

XUTE: — Recorded    contract    reported 

Jan.   21,   1926,   No.    322. 

DWELLING. 

(417)  W  MYRTLE  ST.,  84  S  8TH  ST., 
Oakland.  2-story  11-room  dwel- 
ling. 

Owner — L,  M.  Hudson,  8th  and  Myrtle 
Sts.,  Oakland. 

Aro)i  Itect- — None. 

I  (11  tractor— G.  J.  Wildy,  2624  San  Pab- 
lo Ave.,  Oakland.  $7000 

ALTERATIONS. 

(418)  2.57.5  USTH  AVENUE,  Oakland. 
Alterations  and  Addition. 

Owner— E.    A.    Nygren,    3753    Brookdale 

Ave.,    Oakland. 
Architect — None.  $4000 


DWELLING. 

(4i:0  W  83RD  AVE.,  40  N  IRIS  ST., 
Oakland.  1-story  5-room  dwelling 
;ind    1-story   garage. 

Owner— G.  P.  Smith,  351  17th  St.,  Oak- 
land. 

Architect — None.  $3200 


n\\l<:LLING 

(4:^(1)  W  EIGHTY-THIRD  AVE.,  75  N 
Inis  St.,  Oakland.  1-story  6-room 
dwelling  and  1 -story  garage. 

Owner— G.  P.  Smith,  351  12th  St.,  Oak- 
land. 

Architect — None.  $3400 


DAVELLING. 

(421)  N        BROADWAY        TERRACE 

June.     Sheridan     St.,     Oakland.       1- 

story    6-room    dwelling. 
Owner— Alder    &    Clark,     2907    Florida 

St.,    Oakland. 
Architect— None.  $5000 


DWELLING. 

(422)  1254  72ND  AVENUE,  Oakland. 
1-story  5-room  dwelling  and  1- 
story    garage. 

Owner— W.    F.    Garrett,    6801    East    14th 

St.,  Oakland. 
Architect — None. 
Contractor — C.    A.    Shipman,    3131    60th 

Ave.,    Oakland.  $2900 

DWELLING. 

(423)  2432  107TH  AVENUE,  Oakland. 
1-story  5-room  dwelling  and  1- 
story    garage. 

Owner — T.    J.    McCord,    4741    East    14th 

St.,    Oakland. 
Architect — None  $3200 


FLATS. 

(424)       2215-17    SANTA    RITA    STREET. 

Oakland.      2-story   9-room    flats. 
Owner — M.    Sato,    2405    McKinley    Ave., 

Oakland. 
Architect- None.  $6500 


I)\\ELLINOS. 

(425)  2970  BARRETT  STREET  AND 
29S2  in7th  Ave.,  Oakland.  2  1- 
story  5-room  dwellings  and  2  1- 
storv    garages. 

Owner — Karl  Trippell,   2947  Barrett  St., 

Oakland. 
Architect — None.  $6400 

FLATS. 

(426)  2126-2124  14TH  AVENUE,  Oak- 
land.     2-story    8-room   flats. 

Owner— Max     Baker,     455     17th     Street, 

Oakland. 
Architect— None.  $7000 


DWELLING. 

(427)  4451  MORAGA  AVE.,  Oakland. 
1-story   5-room   dwelling. 

Owner- A.  J.  Gibson,  Builders  Ex- 
change,   Oakland. 

Architect — W.  C.  Lowe,  254  Hobart  St., 
Oakland.  $3250 


DWELLINGS. 

(428)  2451-2507  24TH  AVENUE.  Oak- 
land.     2    1-story    5-room    dwellings. 

Owner — R  J.  McMuUen,  614  Mandana 
Blvd.,  Oakland. 

Architect — None. 

Contractor — A.  H.  Monez,  4036  Everett 
Ave.,  Oakland.  $6000 


DWELLING.  ^   ,  ,      ^ 

(429)  2501  24TH  AVENUE,  Oakland. 
1-story   4-room   dwelling. 

Owner — R.    J.    McMullen,    614    Mandana 

Blvd.,    Oakland. 
.>rchitect — None.  ^    ^ 

Contractor— A.    H.    Monez,    4036   Everett 

Ave.,  Oakland.  $2500 

DWELLINGS.                                          ^^^  ^^, 

(430)  LOTS  134,  160,  430,  445,  45o 
Melrose  Highland.s,  Oakland.  5 
1-story    3-room    dwellings. 

Owner— C.  P.  Murdock,  1440  Broadway, 

Oakland.  .-„„„ 

Architect — None.  $oOOO 

FACTORY 

(431)  INDUSTRIAL  ST..  S  RUSSETT 
St.,  Oakland.     1-story  factory. 

Owner— East   Bay   Box  Co.,   premises 
Architect — None.  $3000 


ALTERATIONS.  „„„ 

(432)   N  W  COR.  5TH  AND  CYPRESS 

Sts.,    Oakland.      Alterations. 
Owner — Western    Sash    &   Door   Co.,    5th 

and  Cypress  Sts.,  Oakland. 
Architect— None. 
Contractor— C.   M.    MacGregor,   470   13th 

Street,  Oakland.  $1500 


DWELLING.  ^,^      ^   , 

(433)  3521  BOSTON  AVENUE,  Oak- 
land.    1-story   5-room  dwelling 

Owner — Hanse  Rouher,  3349  Laguna 
Ave.,   Oakland. 

Architect — None. 

Contractor— J.  R.  Hunter,  1700  41st 
Ave.,    Oakland.  $4000 


ALTERATIONS.  ^    ,  ,       ^ 

(434)  3310  13TH  AVE..  Oakland.  Al- 
terations and   additions. 

Owner— Mrs.  A.  Dilberger,  1207  East 
33rd  St.,  Oakland. 

Architect — None. 

Contractor — C.  W.  Reed,  2534  Pleasant 
St.,    Oakland  $2000 


(435)  lots'  282,  405  MERRIEWOOD 
Tract.  Oakland.  2  1-story  3-room 
dwellings. 

Owner— Realty       Syndicate       Co.,       1440 

Broadway,    Oakland.  »onnn 

Architect — None.  $2000 

DWELLINGS.  ^    ^^  ,^_        _„ 

(436)  W  HAVENSCOURT  BLVD  ,  72 
N  Flora  St.,  W  68th  Ave..  250  N 
Arthur  St..  Oakland.  2  1-story  5- 
room  dwellings  and  2  1-story  gar- 
Owner — F.  W.  Conlogue,  4215  Master- 
son    St..    Oakland. 

Architect — None.  „,      ,,       t^     i     i   ,, 

Contractor  —  Paul     Wyatt,      Berkeley, 

Calif.  $6200 

?4Y7?^"^W  ■  CORS  MILLSVIEW  AND 
Camden  Sts.,  and  E.  Millsview.  80 
and  160  N  Camden  St.,  Oakland. 
4  1-story  6-room  dwellings. 

Owner— Wm.    H.    Sims,    1940    42nd   Ave.. 

Oakland.  »icnnn 

Archive"*— None.  $16,000 

fmf^NW  COP.  FAIRFAX  AVE.  and 
Foothill  Blvd.,  Oakland.  1-story 
stores.  ,„„.^  _    . 

Owner— Dr.  K.  E.  E.  Quosig,  5223  Fan- 
fax   Ave.,   Oakland. 

Architect — None.  „,      ^    ^ 

Contractor— C.  Hamilton  Elrod  Const. 
Co      1710    Franklin    St.,    Oakland 

$15,000 

RESIDENCE  ^     ^^ 

(439)  N     SIDE     OF     HOPKINS     ST., 

(cor.      Hopkins      St.      and      Cornell 
Ave.),    Berkeley.    General   construc- 
tion    1-story     5-room     stucco     resi- 
dence. 
Owner — Arturo    and   Ida   Bianucci,    1115 

Rose   St.,    Berkeley. 
Architect — None. 
Contractor — A.    Icardi,    972    Aileen    St., 

Oakland. 
Filed  Jan.  27,  1926.  Dated  Jan.  21,  1926. 

When    roof    is    on    V4 

When    plastered    V4 

When    completed    % 

Usual  35  days   >4 

TOTAL  COST,  $4000 
Bond,  sureties,  forfeit,  none  Limit,  90 
working  days.  Plans  and  specifica- 
tions   filed. 


i;KHII>ENCE 

(440)  LOT  4  GUILFORD  PLACE,  (cor. 
Guilford  Road  and  West  Park), 
Piedmont.  General  construction 
except  painting  for  2-story  frame 
and  plaster  residence  and  garage. 
Owner    —    John    and    Lillian    McCaslin, 

Oakland. 
A:chitect   —   Schirmer-Bugbee   Co.,    505 

Thayer  Bldg.,  Oakland. 
Contractor — The     Geo.     J.     Maurer    Co., 

177    Kidgeway,    Piedmont. 
Filed  Jan.  27,  1926.  Dated  Jan    26,   1926. 
When    sheathing    is    on     ....$4190.75 

When     brown     coated      4190.75 

When   completed    4190.75 

Usual    35    days    4190.75 

TOTAL  COST,  $16,763 
Bond,  $8381.50.  Sureties,  Fidelity  & 
Deposit  Co.  of  Md.  Forfeit,  none. 
Limit,  110  days  from  filing  of  contract, 
i-lans  and  specifications  filed. 
• 

COMPLETION    NOTICES 

.AL.A.MIOUA    COL.NTV 


Recorded  Accepted 

Jan.   20,  1926—830  CENTENNIAL  AVE. 

Oakland.     Angelo  Servente  to  Reite 

Bros Jan.    18,    1926 

Jan.  20,  1926— PTN  LOTS  26,  27  (Map 
of  North  Side  Park),  Berkeley. 
Jessie    Chadwick    to    whom    it    may 

concern    Jan.    15,    1926 

Jan.  20,  1926 — LOT  10  BLK  16  (Map 
Northbrae),  Berkeley.  David  and 
Annie    M.    Hendry    to    whom    it   may 

concern    Jan.    18,   1926 

Jan.  20,  1926-1375  6TH  ST.,  BERKE- 
ley.      Payne    Mfg.    Co.    to    whom    It 

may  concern    Jan    19,   1926 

Jan.  20,  1926— N  42  FT  LOT  3  SUB- 
div  of  lot  13  Blk  5  and  lot  14  Blk 
6  (La  Loma  and  Wheeler  Tract), 
Berkeley.      Elizabeth    S.    Kelsey    to 

Louis   O.   Hansson    Jan.    18,   1926 

Jan.  20,  1926 — 1600  HIGH  ST.,  ALA- 
meda.  Oscar  P.  and  Edith  E. 
Stowe  to  Ward  Dugan  ..Jan.  11,  1926 
Jan.  20,  1926 — 829  POLK  ST.,  AL- 
bany.  George  RischmuUer  to 
whom  it  may  concern .  .Jan.  18,  1926 
Jan.  20,  1926— LOTS  10,  11,  26.  27 
blk  93  (Kellersberger's  map  of 
Oakland),  Oakland.  Marshall  & 
Burks    to    whom    it    may    concern.. 

Jan.    15,    1926 

Jan.  20,  1926 — LOTS  25  AND  26  BLK 
94  (Kellersberger's  map  of  Oak- 
land),  Oakland.      Marshall  &  Burks 

to   whom   it   may    concern 

Jan.    18,    1926 

Jan.  18,  1926— S  SIXTV-KIRST  ST. 
115  VV  Hillegas  Ave  W  35  S  95  E  35 
N  95  to  beg,  Oakland.  Claribel  E 
Reynolds   to   whom    it   may   concern 

Dec.    1  5,     I  »25 

Jan.  21,  1926— PTN  LOTS  277,  278 
(map  of  Madison  Square),  Elm- 
hurst,  Alameda  Co.  Delphine  E. 
and    H.    Strelitz    to   Harrison    Smith 

Jan.    21,    1926 

Jan.  21,  1926 — LOT  44  RESUB  OP 
blk  10  (Lakeshore  Highlands), 
Oakland.      Xelle    F.    Johnson    to    E. 

D.    Brier    Jan.    19.    1926 

Jan.  22,  1926— LOT  7  (Chabot  Gar- 
dens),   Oakland.      George   J.    Dupuy 

to  Harold  L.  Paige Jan.  20,   1926 

Jan.  22,  1926 — 2452  DELMER  ST., 
Oakland.      Fritz    P.    Jansson    to    A. 

W.  Almciuist Jan.  19,  1926 

Jan.  22,  1926— LOT  3  BLK  L.  (Lake- 
mont).  Oakland.  E.  S.  and  Edith 
K.    Newberg    to    Howard    Marshall 

Jan.    20.    1926 

Jan.  22,  1926 — LOT  45  (Nova  Pied- 
mont). Piedmont.  Harold  Guvon 
Trimble    to    Heath    and    Wendt."... 

Jan.    19,    1926 

Jan.  22,  1926 — PTN  BLK  G  (Lake- 
shore  Hills).  Oakland.  Henry  E. 
Tweed  to  National  Builders  of  Cali- 
fornia     Jan.    21,    1926 

Jan.  22,  1926 — FTN  BLK  G  (Lake- 
shore  Hills).  Oakland.  Henry  E. 
Tweed  to  National  Builders  of  Cali- 
fornia     Jan.    21.    1926 

Jan.  22,  1926—1259  CORNELL  AVE., 
Berkeley.     C.   W.   Griffith   to   whom 

it   may   concern Jan.    21,    1926 

Jan.  22.  1926—1647  90TH  AVE.,  Oak- 
land.     John    F.    Pacheco    to    C.    W. 

Griffith    Jan    21,   1926 

Jan.  22,  1926— LOT  27  BLK  A  (Oak- 
land View  Homestead  Association 
Tract),  Oakland.  Nellie  C.  Span- 
genberg  to  G.  A.  Scott.. Jan.  16.  1926 
Jan.  22.  1926 — N  W  60  FT  LOT  16 
blk  B  (map  of  the  De  Wolf  Tract), 
Oakland.  David  McCue  to  whom 
it    may    concern Jan.    21,    1926 
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Jan.    22.    1926— LOT    19    BLK    8    (Sub- 
dlv    of    blks    1,    2,    3,    4,    5,    6.    7,    8, 
Rockridge    Park),    Oakland    Town- 
ship.    C.  D.  Swift  alias  E.  B.  Swift 
to    Hansford    and    Atkinson........ 

Jan.    22,    1926 

Jan"  22",  "1926—3121    BERLIN     WAY, 
Oakland.     Adelia  and  Henry  J.  Nie- 
hause   to  Louis    E.   Van    Ness...... 

Jan.    9,    1926 

Jan.  ■  n,  ■  1926— NE     TWELFTH    AVE 
and   E-20th   St.,   Oakland.      J   Zaidel 
to    California    Builders    Co......... 

Jan.     19,     1926 

Jan!  "2L  '  1926— NO.  814  CRAGMONT, 
Berkeley.  W.  N.  Noble  to  J.  Harry 
Smith Jan.    18.    ^9^6 

Jan  21,  1926— SE  CENTRAL  AND 
Claytcn,  El  Cerrito,  Contra  (  osta 
Co      French  McDonald  and  J.  Harry 

Smith    to    J    Harry    Smith •••ja„, 

Jan.    18,    1926 

Jan. '2i,  1926— NO.  829  OXFORD  ST, 
Berkeley.  J  Harry  Smith  to  J 
Harry  Smith Jan.   18,   1926 

Jan  21,  1926— NE  TWENTY-FIRST 
Ave  and  E-23rd  St.,  Oakland.  D  A 
Davison  to  R  ENorris.  .  .Jan.     13,    1926 

Jan  21  1926— NO.  5927  FOOTHILL 
Blvd.,  Oakland.  Caro  L  Bernier  to 
J    J    Hauri Jan.    lit,    1926 

Jan.  21,  1926— NO.  200  FORTIETH 
St.,  Oakland.  James  Charles  Bar- 
dell   to   J    T   Hinman Jan.    18,    1920 

Jan  21,  1926 — LOT  82  BLK  3  Map  No 
4,  Regents  Park,  Albany.  J  E  Gofer 

to    whom    it    may    concern 

Jan.     21,     1926 

Jan.  21,  1926 — PTN  LOT  18  BLK  A, 
Map  Glenwood,  Oakland.  Bertha 
Price   to   H  L  Valleroy .  .  Jan.   20,   1926 

Jan.  21,  1926— LOT  11  and  W  5  ft.  Lot 
12  Blk  48,  Map  Estudillo  Tract, 
San   Leandro.      Eleanor  J   and   J   W 

Beardsley    to    C    M   Flewelling 

Jan.    14,    1926 

Jan.  21,  1926 — LOT  15  BLK  3,  Meek 
Estate  Orchards  Tract,  Hayward. 
J.  A.  Newhegin  to  Jacob  Meek.... 
Jan.    20,    1926 

Jan.  21,  1926 — PTN  LOT  25  BLK  D, 
Map  Ptn  of  Berkeley  Ppty  situated 
bet  the  University  of  Calif  and  the 
State  Deaf  Du<nb  and  Blind 
Asvlum,  Oakland.  Eph  Weiss  to  A 
Cederborg Jan.    20,    1926 

Jan.  22,  1926—1000  LONG  RIDGE 
Oakland.  Annette  E.  Kramm  to 
Frank    Tanner Jan.    1,    1926 

Jan.  23,  1926 — 821  OXFORD,  Berke- 
ley. J.  Harry  Smith  to  whom  it  may 
concern     Jan.    18,    1926 

Jan.  23,  1926—5601  ROBERTS  AVE. 
Oakland.  Logan  Richardson  to 
whom    it    may   concern .  .Jan.    23,    1926 

Jan.  23,  1926 — 9512  OLIVE  STREET 
Oakland.  A.  C.  Thorpe  to  whom  it 
may    concern Jan.    21,    1926 

Jan.  25.  1926 — N  CENTER  ST  103.35 
ft  E  of  Grove  St.  E  50  ft  x  N  124.67 
ft.,  Berkeley.  Mercantile  Securi- 
ties Co.  of  California  to  James  E. 
Percy  and  John  Bluett,  copartners. 
Jan.    19,    1926 

Jan.  25,  1926— S  60  FT  LOT  1  ANTD  S 
60  ft  of  W  55  ft  lot  2,  blk  A  (map 
of  Elmwood  Park),  Berkeley.  Mer- 
cantile Trust  Co.  of  California  to 
W.  P.  Fuller  &  Co Jan.  19,  1926 

Jan.  25,  1926— S  60  FT  LOT  1  AND  S 
60  ft  of  W  55  ft  lot  2,  blk  A  (map 
of  Elmwood  Park),  Berkeley.  Mer- 
cantile Trust  Co.  of  Canifornia  to 
F.    W.   Maurice Jan.   19,   1926 

Jan.  25,  1926— LOT  22  N  W  21/2  FT 
lot  23  and  S  E   1\i    ft  lot  21  blk  72 

Jan.  25,  1926— N  W  12%  FT  LOT  17 
and  S  E  221^  ft  lot  16,  blk  72  (map 
of  the  Northern  Addition  to  the 
Town  of  Brooklyn),  Oakland.  Hel- 
en   W.    Jackson    to    whom    it    may 

concern    Jan.   23,   1926 

(map  of  Northern  Addition  to  the 
Town  of  Brooklyn),  Oakland.  Hel- 
en W.  Jackson  to  whom  it  may 
concern    Jan.   23,   1926 

Jan.  25,  1926— LOT  58  BLK  9  (Stein- 
way  Terrace),  Oakland.  Chas.  C. 
Linthurst  to  whom  it  may  con- 
cern      Jan.    23,    1926 

Jan.  25,  1926  —  3314  FLORIDA  ST., 
Oakland.  F.  A.  Marshall  to  A.  W. 
Schneck     Jan.    23.    1926 

Jan  25,  1926—1044  HUBERT  ROAD. 
Oakland.  J.  S.  Teddy  to  Leroy  M. 
Baird    Jan.    25,   1926 

Jan.  25,  1926—4800  BROADWAY, 
Oakland.  H.  P.  Gray  to  Harry  C. 
Knight    Jan.    23.    1926 

Jan.  26,  1926 — LOT  74  (Higgins  Tct), 
Berkeley.  E.  G.  Timoney  to  whom 
it  may  concern   Jan.  5,  1926 


Jan.  25,  1926 — LOT  26  AND  W  25  FT 
lot  33  (Encinal  Park  Tract),  Ala- 
meda.      Walter     A.     and     Christine 

Hesse   to  Marshall  E.  Hopper 

Jan.    16,    1926 

Jan.  25,  1926— LOT  17  BLK  25 
(Amended  map  of  Farmount  Park), 
Albany.     Constance   Gray  Dixon   to 

Henry   W.   Dixon Jan.   25,   1926 

Jan.  25,  1926— COM  AT  A  PT  ON  THE 
S  E  bdy  line  of  blk  G  map  Lake- 
shore  Hills  Dist.  thereon  342.86  ft 
S  45°  49'  40"  W  of  E  cor  thereof 
and  running  thence  S  45°  49'  40" 
W  42  ft  thence  N  43°  32'  40"  45.77 
ft  thence  N  E  along  the  arc  of  a 
circle  to  the  left  42.54  ft  thence  S 
43°  42'  20"  E  37.89  ft  to  beg.,  Oak- 
land. Henry  E.  Tweed  to  National 
Builders  of  California.  .Jan.  22,  1926 
Jan.  25,  1926-rLOT  15  AND  PTN  LOTS 
14  and  16  blk  H  (map  of  Tuohy's 
Second  Addition  to  Berkeley), 
Beikeley.  Elizabeth  Perry  to  Theo. 
Starr  and  Anderton,  Inc.  Jan.  22,  1926 
Jan.  26.  1926 — PTN  LOT  18  (Amended 
map     of     Rhoda     Tract),     Oakla^nd^ 

Louis  Zimmitt  to  Guy  Taylor 

Jan.    23,    1926 

Jan.     26,     1926 — E     79TH     AVE     BET 
Hillside    and    Foothill    Blvd.,    Oak- 
land.    John  M.  and  Mary  D.  Hocker 
to  whom  it  may  concern  Jan.  22,  1926 
Jan.      26,      1926 — 2733-2739      ORANGE 
Ave..   Oakland.      Hughes   &   Beach 

to    Hughes    &    Beach Jan.    20,    1926 

Jan.  26,  1926 — S  W  HEARST  AVE 
and  Oxford  St.,  Berkeley.  Asso- 
ciated   Oil    Co.    to    Jepson    Bros 

: Jan.    16,    1926 

Jan.  26,  1926— S  W  HEARST  AVE. 
and  Oxford  St.,  Berkeley.  Asso- 
ciated   Oil    Co.    to    T.    L.    Rosenberg 

Co Jan.    21,    1926 

Jan.  26,  1926—4206  QUIGLEY  ST., 
Oakland.  James  Frank  McCorkle 
to  whom  It  may  concern  Jan.  17,  1926 
Jan.  26,  1926 — LOT  2  BLK  E  (Clare- 
mont  Knolls),  Oakland.  Cleve  Mc- 
Millan to  S.  B.  Davis Jan.   25,   1926 

Jan  26,  1926 — LOTS  29  AND  30  AND 
ptn  of  lots  27  and  31'  blk  1  (Shat- 
tuck  Tract).  Berkeley.  Central 
Berkeley  Building  Co.  to  The  Moore 

Dry   Dock  Co Jan.   21,   1926 

Jan.  26,  1926 — INTERSECTION  OAK- 
land  Ave  and  Linda  Ave..  Pied- 
mont. Pacific  Gas  and  Electric 
Co.    to    Forderer    Cornice    Works.. 

Jan.    21,    1926 

Jan.    26,    1926— LOT   13   AND   S   10    FT 

lot      14      (map     of     North     Terrace 

Tract),  Berkeley.     Thorwald  Ped- 

ersen  to  whom  it  may  concrn 

Jan.   26,   1926 

Jan.  26,  1926 — LOT  26  AND  PTN  LOT 
25  blk  1  (map  of  Kinsell  Tract  No. 
2),  Oakland.  Vito  Calamoneri  to 
E.  O    Anderson  and  Chas.  V.   Fern- 

strom    Jan.   26,  1926 

Jan.  26,  1926— LOTS  4  AND  5  BLK  15 
(Regents  Park  No.  8),  Albany.  V. 
Chagahels  to  whom  it  may  concern 

Jan.    20,    1926 

Jan.  26,  1926—1708  26TH  AVE., 
Clesson     A.     Rogers    to     Rogers     & 

Rogers     Jan.    25,    1926 

Jan.  26,  1926 — LOT  3  BLK  7  (map  of 
the    Warren    Tract),    Oakland.      A. 

Mathebat  to   C.   M.   Wallace 

Jan.    22,    1926 

Jan.  27,  1926— E  MARKET  ST  100  FT 
S  of  55th  St.,  Oakland.  Cesare 
Pregno  to  A.  N.  Rowe....Jan.  6,  1926 
Jan.  27,  1926— LOT  11  AND  N  W  12% 
ft  lot  10  (Portland  Park),  Oakland. 
Joseph   E.   Graves   to   whom   it   may 

concern    Jan.  10,   1926 

Jan.  27,  1926 — LOT  11  (Rhoades  and 
Meyer  Tract),  Oakland.  S.  M. 
Rhoades  to  Harry  Meyer  Jan  26,  1926 
Jan.  27,  1926— SHATTUCK  AVE  BET 
Allston  Way  and  Center  St.,  Berke- 
ley. Southern  Pacific  Co.  to  Word- 
en    &    F'orsythe    Jan.    25,    1926 

Jan  27,  1926— 9TH  AND  HARRISON 
Sts.,     Berkeley.       Southern     Pacific 

Co.    to    Worden    &    Forsythe    

Jan.    21,    1926 

Jan.  27,  1926—2224  CHURCH  ST.» 
Oakland.      Margaret  Knipe   to  Fred 

Smith    Jan.   16.  1926 

♦ 

i.ii!lNS  FILED 


Jan.  21,  1926— LOT  224,  Map  Cherry- 
land,  Eden  Twp.  Sunset  Lumber 
Co  vs  Ludwig  and  Vilma  Hora; 
Robert  L  Dirden,  Harry  Dennis; 
Dirden  &  Dennis   $452.2fl 

Jan.  21,  1926— LOT  9  BLK  11,  Map 
No.  8,  Regent  Park,  Albany 
Forster  Lumber  &  Mill  Co  vs  T  P 
Sanders      $,365. 3J 1 

Jan.  22,  1926— PTN  RANCHO  SAN 
Leandro,  Eden  Twp.  Merritt  Co  vs 
Gertrude  H  Mulford  and  Shore 
Acres    Dairy   Inc $738.S 

Jan.  22,  1926 — LOT  224,  Cherryland 
Eden  Twp.  Howard  R  Kavanagh 
vs  Ludwig  and  Vilma  Hora  and 
Dirden   &   Dennis $12]J 

Jan.  22,  1926— NO.  518  MASONIC  AV, 
Albany.  Lee  J  Emmel  vs  Ezra  W 
and    Helen    Burgett $159.47 

Jan.  22,  1926 — NO.  1630  CURTIS  ST., 
Berkeley.  Lee  J  Emmel  vs  Ezra 
W   and    Helen   Burgett $94.25 

Jan.  22,  1926 — NO.  950  EVELYN  AVE, 
Albany  Lee  J  Emmel  vs  Ezra  W 
and    Helen    Burgett $80.68 

Jan.  22,  1926— NO.  948  EVELYN  AVE, 
Albany.  Lee  J  Emmel  vs  Ezra  W 
and   Helen   Burgett. $80  67 

Jan.  20,  1926 — LOT  26  BLK  16  (Map 
of  Havenscourt),  Oakland.  Bay 
City  Hardwood  Floor  Co.  vs.  Mar- 
cella   Reed   and  C.   D.   Davidson ..  $285! 

Jan.  25,  1926— S  W  TELEGRAPH 
Road  880.36  ft  S  27°  15'  E  from  N 
line  of  a  tract  of  land  conveyed  by 
J.  L.  Sawyer  etal  to  Frank  Fass- 
bind  Liber  2723  of  deeds  page  81 
thence  S  E  150.52  ft  x  S  W  289.40 
ft.,  Eden  Township.  Quist  Bros. 
&  Co.  vs.  Mary  March  and  E.  A. 
Hartley     $1278.30 

Jan.  26,  1926 — S  W  LINE  OF  TELE- 
graph  Road  1477.36  ft  S  E  of  inter- 
section thereof  with  county  road 
No.  310  thence  S  27°  15'  E  150.52 
ft  S  62°  45'  W  289.40  ft  N  27°  15'  W 
50.52  ft  N  62°  45'  W  289.40  ft  to 
beg.,  Eden  Township.  C.  D.  Clark 
vs.  Mary  and  Fred  J.  March  and 
E.  A.   Hartley    $215.4 


AIvAMEDA    COUNTY 


Recorded  Amoun' 
Jan.  23.  1926— PTN  LOTS  23  &  24 
Blk  72  Northern  Addition  to  the 
Town  of  Brooklyn  Oakland.  Water- 
front Sash  &  Door  Co.  vs  Helen 
W.   Jackson,   L.   R.   Vernon $123.80 


Jan.  26,  1926 — S  W  LINE  OF  TELE- 
graph  Road  1477.36  ft  S  E  of  inter- 
section thereof  with  county  road 
No.  310  thence  S  27°  15'  E  150.52 
ft  S  62°  45'  W  289.40  ft  N  27°  15'  W 
50.52  ft  N  62°  45'  W  289.40  ft  to 
beg.,  Eden  Township.  Leo  Palm- 
tag  vs.  Mary  and  Fred  J.  March  and 
E.    A.    Hartley    $58.90 

Jan.  26,  1926 — S  W  LINE  OF  TELE- 
graph  Road  1477.36  ft  S  E  of  inter- 
section thereof  with  county  road 
No.  310  thence  S  27°  15'  E  150.52 
ft  S  62°  45'  W  289.40  ft  N  27°  15'  W 
50.52  ft  N  62°  45'  W  289.40  ft  to 
beg,.  Eden  Township.  Manuel  J. 
Moniz  vs.  Mary  and  Fred  J.  March 
and   E.    A.    Hartley    $42.00 

Jan.  26,  1926— S  W  LINE  OP  TELE- 
graph  Road  1477.36  ft  S  E  of  inter- 
section thereof  with  county  road 
No.  310  thence  S  27°  15'  E  150.52 
ft  S  62°  45'  W  289.40  ft  N  27°  15'  W 
50.52  ft  N  62°  45'  W  289.40  ft  to 
beg-..  Eden  Township.  H.  E.  Duarte 
vs.  Mary  and  Fred  J.  March  and 
E.    A.    Hartley    $51.20 

Jan.  26,  1926— S  W  LINE  OF  TELE- 
graph  Road  1477.36  ft  S  E  of  the 
intersection  thereof  Avith  county 
road  No.  310  running  thence  S  20° 
15'  E  150.52  ft  S  62°  45'  289.40  ft 
N  27°  15'  E  150.52  ft  N  62°  45'  E 
289.40  ft  to  beg.,  Eden  Township. 
J.  W.  Harden  vs.  Mary  and  Fred  J. 
March  and  E.  A.  Hartley $120.00 

Jan.  27,  1926— N  E  20  FT  LOT  27  AND 
SW  20  ft  lot  28  Broadmoor  Terrace, 
Oakland.  F.  E.  Graw  Lumber  Co. 
vs.  W.  E.  Warenskjold,  G.  E.  Rex- 
road,  F.  C.  Smith,  W.  P  Bogart 
and    R.    C.    Huffman $433.40 

Jan  27.  1926— N  E  30  FT  LOT  28  AND 
SW  10  ft  lot  29  Broadmoor  Terrace, 
Oakland.  F.  E.  Graw  Lumber  Co. 
vs.  W.  E.  Warenskjold.  G.  E.  Rex- 
road,  F.  C.  Smith,  W.  F  Bogart 
and    R.    C.    Huffman $433.40 

Jan.  27.  1926— N  E  10  FT  LOT  26  AND 
SW  30  ft  lot  27  Broadmoor  Terrace, 
Oakland.  P.  E.  Graw  Lumber  Co. 
vs.  W.  E.  Warenskjold,  G.  E.  Rex- 
road,  F.  C.  Smith,  W.  P.  Bogart 
and    R.    C.    Huffman $433.40 

Jan.  27,  1926— SW  40  FT.  OP  LOT  30 
Broadmoor  Terrace,  Oakland.  P. 
E.  Graw  Lumber  Co.  vs.  W.  E. 
Warenskjold,  G.  E.  Rexroad,  P.  C. 
Smith,  W.  P.  Bogart  and  R.  C. 
Huffman    $433.40 
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an  27,  1926— N  E  40  FT  OF  LOT  29 
P.roadmoor  Terrace,  Oakland.  F. 
E.  Graw  Lumber  Co.  vs.  W.  E. 
AVarenskjold,  G.  E.  Rexroad,  F.  C. 
Smith,     W.     F.     Bogart    and     R.     C. 

Huffman     $433.40 

an  21,  1926— S  W  35  FT  LOT  45  AND 
XI']  5  ft.  lot  46,  Broadmoor  Ter- 
I-  tfo,  Oakland.     F.  E.  Graw  Lumber 

I    I.    vs.    Karl   Trippell    $134.40 

an  21,  1926— S  W  5  FT  LOT  46  AND 
X  10  35  ft  lot  47,  Broadmoor  Ter- 
racf,  Oakland.     F.  E.  Graw  Lumber 

Co.    vs.    Karl    Trippell    $134.40 

an.  27,  1926— S  W  15  FT  LOT  47  AND 
N  K  25  ft  lot  48,  Broadmoor  Ter- 
race, Oakland.     F.  E.  Graw  Lumber 

Co.    vs.    Karl   Trippell    $134.40 

an.  27,  1926— PTN  LOTS  25  AND  26. 
I'Sroadmoor  Terrace,  Oakland.  F. 
E.  Graw  Lumber  Co.  vs.  Karl  Trip- 
pell     $134.40 

an.  27,  1926— PTN  LOT  46,  Broad- 
moor Terrace,  Oakland.  F.  E. 
Graw  Lumber  Co.  vs.  Karl  Trippell 

$134.40 

an.  27.  1926— N  E  10  LOT  26  AND 
S  W  LOT  27,  Broadmoor  Terrace. 
Melrose  Bldg-.  Material  Co.  vs.  "W. 
S.  Bogart  and  C.  R.  Ruffman  $239.45 
an.  27,  1926 — N  E  20  FT  LOT  27  S  W 
20  lot  28,  map  of  Broadmoor  Ter- 
race, Oakland.  Melrose  Bldg.  Ma- 
terial  Co.   vs.   W.   S.   Bogart   and   C. 

R.     Ruffman      $1^39.45 

iran.  27,  1926 — N  E  10  LOT  26  S  W 
LOT  27,  Broadmoor  Terrace,  Oak- 
land. Maxwell  Hardware  Co.  vs. 
W.    S.   Bogart  and  C.   R.   Ruffman.. 

$4282 

fan.  '27",  'i926-^N  E  '20  LOT  il  S  W  20 
Lot  28,  Broadmoor  Terrace,  Oak- 
land. Maxwell  Hardware  Co.  vs. 
W.   S.  Bogart  and  C.   R.   Ruffman.. 

«42  82 
(an.  V7"i926— LdT"4"BLK   9"  (Map   of 
Lakemont),  Oakland.     Rhodes-Jam- 
ieson  &  Co.  vs.  John  B.  Maisano  and 

Leslie   G.   Geary    $108.83 

fan.  27,  1926— LOT  26  BLK  16  <'Hav- 
enscourt),  Oakland.  H.  C.  Swan- 
son    Co.    vs.    Marcella    Reed    and    C. 

D.    Davidson    $102.54 

Ian.  27,  1926 — LOTS  270  AND  271 
(Fruitvale  Addition  Tract),  Oak- 
land. H.  C.  Swanson  Co.  vs.  Ben 
Lee  and  Dan  Gruber  and  W.  S. 
Baldwin     $162.80 


Jan.  27.  1926— PTN  LOT  16  BLK  12 
North  Brae,  Berkeley.  H.  C.  Swan- 
son  vs.  Homer  and  Anna  Sahrner 
and    O.    Duboise     $58.11 

Jan.  27,  1926—976  KAINES  AVE.. 
Albany.  J.  A.  Sazio  vs.  T.  T.  and 
Sara    Sanders    $129.00 

Jan.  27,  1926 — 976  KAINES  AVE., 
Albany.  J.  A.  Sazio  vs.  T.  T.  and 
Sara    Sanders    $215.00 

Jan.  27,  1926— S  E  TELEGRAPH 
Road  880-36  ft  S  E  of  N  W  Bdy 
line  of  tract  conveyed  by  J.  L.  Saw- 
yer to  Frank  D.  Sassbind  12-11-18, 
Eden  Township.  Inlaid  Floor  Co. 
vs.  Mary  March  and  E.  A.  Hart- 
ley     $155.00 


RELEASE  OF  LIENS 


AliAMEDA    COUNTV 


Recorded  Amount 

Jan.  19,  1926— N  58TH  ST  282.92  FT 
W  of  Adeline  St.  N  121.66  ft  "W 
38.58  ft  S  121.66  ft  E  38.58  ft  to 
beg.,  Oakland.  Superidr  Tile  & 
Products  Co.  to  Louis  and  Theresa 
Reinthaler    and    A.    Geardi ....  $100.00 

Jan.  19,  1926— REAR  52  FT  LOTS  16 
and  17  blk  K  (Map  of  the  Andrew 
Jones  Subdivision),  Oakland.  Mel- 
rose Bldg.  Materials  Co.  to  Ray 
Childers,  C.  W.  Wallace  and  Delia 
Maggiara     $264.45 

Jan.  19,  1926 — PTN  LOT  9  (Map  of 
Claremont  Terrace),  Oakland.  Ptl. 
Release.  J.  C.  Keyes  to  Helen  R. 
and  Charles  Roys  and  "Ward  Dur- 
gin     

Jan.  19,  1926— LOTS  20  AND  21  BLK 
16  (Chevrolet  Park),  Oakland.  Con- 
cealo  Fixture  Co.   to  C.  S.  Sherman 

$47  yg 

Jan.'  19,'  'me— LO't  '  i4  '  BLK  '3'  (Map 
Lakemont),  Oakland.  The  Martin 
Co.  to  R.  H.  Buck  and  Roger  S. 
Marshall    $70.50 

Jan.  19,  1926— LOT  14  BLK  3  (Map  of 
I^akemont),  Oakland.  Superior 
Tile  .'fe  Products  Co.  to  Roger  S. 
Mar.shall     $234.00 

Jan.  10.  19  26— LOT  12  BLK  G  (Map 
No.  2  Hiijhland  Terrace).  Oakland. 
Griffen  &  Bennett  to  William  and 
Catherine     Arp     $298.12 


THE  CONTRACTORS'  ROOM 

BUIL.DINO  AND  ENGINEERING  NEWS  maintains  a  Contractors"  Roonn 
where  pikfas  and  specifications  may  b<>  t\\f(\  by  .Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects,  EJnglneer.«  and  Owners  ar«'  Invited  to  forward  plans  of 
their  prelects  to  BUILDING  AND  ENGIN-KKRI XG  NEWS  No  charpre  for 
thl«  serrtoe.  The  plans  will  be  returned  In  trood  condition  when  contract 
for  work  Is  let. 


Jan.  20,  1926— PTN  LOT  8  BLK  4 
(map  Northlands  No.  1).  Berkeley. 
George  Stoddard  to  Delphin©  E. 
and  Harry  Strelitz,  Rosalia  and 
David  Jacobs  and  Harrison  Smith 
$190.41 

Jan.  20.  1926 — PTN  LOT  8  BLK  4 
(map  Northlands  No.  1).  Berkeley. 
Bradshaw  Electric  Co.  to  Delphine 
E.  and  Harry  Strelitz.  Rosalia  and 
David  Jacobs  and  Harrison  Smith 
$44.33 

Jan.  20,  1926— LOT  13  BLK  F  (map 
Lakeshore  Terrace).  Oakland.  J. 
H.  Fitzmaurice  to  Western  Con- 
struction   Co.,    etal $312.50 

Jan.  21.  1926— LOT  19  BLK  10  (Math- 
ews Tract).  Berkeley.  T.  Williams 
to    O.    F.    Lyon     $253.50 

Jan.  25.  1926— LOT  11  AND  N  W  12.5 
ft  lot  10  (Portland  Park),  Oakland. 
Dimond  Electric  Co.  to  M.  P. 
Graves     $49.00 

Jan.  22,  1926 — PTN  LOT  5  BLK  H 
(map  of  the  resub.  of  the  Weston 
Tract),  Oakland.  W.  S.  Ray  Mfg. 
Co.,  Inc.  to  Jeannette  M.  and  Hade 
C.  Stormes  and  F.  L.  Warren  Co. 
$270.80 

Jan.   25,   1926— LOT  11  AND  N  W  12.5 
ft  lot  10   (Portland  Park).  Oakland. 
J.    Kemble    to    M.    P.    and    Joseph    E.. 
Graves    $144. 3« 

Jan.  26.  1926 — LOT  15  BLK  58  (Es- 
tudillo  Tract).  San  Leandro.  Hans 
Johnson  to  Richard  Hill $50  00 

Jan.    26.    1926 — LOT   26    (Dutton   Man- 
or).   San    Leandro.      Leo    Brisacher 
to    Richard    Hill    and    P.    Freeberg 
$64.31 

Jan.  26,  1926 — LOT  26  (Dutton  Man- 
or), San  Leandro.  San  Leandro 
Mill  &  Lumber  Co.  to  Richard  Hill 
and   P.  Freeberg    $46.10 

Jan.  26.  1926— LOT  26  (Dutton  Man- 
or). San  Leandro.  Western  Door  & 
Sash  Co.  to  P.  and  Erma  Freeberg 
and   R.   Hill    $210.85 

Jan.  26.  1926 — LOT  26  (Dutton  Man- 
or), San  Leandro.  Superior  Tile  & 
Products  Co.  to  R.  Hill,  P.  and 
Emma   Freeberg    $65.00 

Jan.  26,  1926 — LOT  9  (Map  of  Clare- 
mont Terrace),  Oakland.  J.  C. 
Keyes  to  Helen  R.  and  Charles 
Royp    $300.00 


J.  A.  MOHR  &  SON 

General  Palnttiic:  Contrmetwni 
Specialista  la 

Compressed  Air  Painting 
and  Sand  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Diegrc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your   inquiries 
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Jan.  26.  1926 — LOT  26  (Button  Man- 
or), San  Leandro.  Tilden  Lumber 
&  Mill  Co.  to  R.   Hill $347.03 

Jan.  26,  1926— LOT  3  BLK  A  (Lake- 
shore  Hills),  Oakland.  J.  C.  Keyes 
to  G.  L.  Borth   $390.00 

Jan.  26,  1926— PTN  LOT  9  (Map  of 
Claremont  Terrace),  Oakland.  J. 
C.  Keyes  to  Eugene  T.  and  Jose- 
phine    Sullivan     $250.00 

Jan.  26.  1926 — LOT  22  BLK  2  (Map 
Dwight  Way  Gardens).  Berkeley. 
J.  C.  Keyes  to  J.  F.  Frashette  alias 
G.    F.    Frichette    $200.00 


BUILDING  CONTTl?.CTS 


S.4N    MATKO    COIXTY 


ALTERATIONS 

ATHERTON.  All  work  for  alterations 
and  additions  to  tw-sforv  frame 
residence. 

Owner— Mrs.  Sherinan  Kimball,  Ather- 
ton. 

Architect — William  C.  Hays,  First  Na- 
tional   Bank    BIdg.,    San    Francisco. 

Contractor — William  Matson  &  Son, 
San    Mateo. 

Filed  Jan.   18,  '26.     Dated  Jan.   12,  '26. 

On    completion     $   500 

TOTAL    COST,     not    to    exceed    $9000 

BUNGALOW  and  garage,  $4000;  Lot  9 
Blk  11,  South  F  St.,  San  Mateo; 
owner,  Ashley  Powers,  515  So.  H 
St.,    San    Mateo. 

STORE  and  warehouse,  $4000;  Lot  8 
Blk  7,  S  6th  Ave,  San  Mateo; 
owner,  Fred  Johnson,  San  Mateo; 
contractor,  Leadley  &  Wiseman, 
San   Mateo. 

BUNGALOW  and  garage,  $4500;  Lot  39 
Blk  8,  County  Road,  San  Mateo; 
owner,  K.  Zeigles,  San  Francisco; 
contractor,  M.  Sorenson,  16  Dwight 
Rd.,  San  Mateo. 

BUNGALOW  and  garage,  $4500;  Lot  19 
Blk  29,  Bloomfield  Ave.,  Burlin- 
game;  owner,  C.  G.  Adams,  116 
Arundel   Ave.,    Burlingame. 

MOVE  house,  $1250;  from  315  Prim- 
rose Ave.  to  1431  Floribunda  Ave., 
Burlingame;  owner,  Wm.  A.  Boekel 
315    Primrose    Ave.,    Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  41 
Blk  6,  Hale  Drive,  Burlingame; 
owner,  Mrs.  A.  J  Morrissey,  1304 
Lincoln  St.,  Burlingame;  contrac- 
tor, E.  S.  Shaver,  1401  Carmelita 
St.,   Burlingame. 

RESIDENCE  and  garage,  $10,000;  Lot  1 
Blk  9,  Occidental  Ave.,  Burlin- 
game; owner,  T.  J.  Jones,  Poett  Rd. 
Burlingame;   contractor.   L.   Gentry. 

BUNGALOW  and  garage,  $4250;  Lot  19 
Blk  7,  Grove  Ave.,  Burlingame; 
owner,  Frank  Ferrea,  San  Mateo. 

APARTMENTS  and  garage,  $10,000;  Lot 
3  Blk  17,  El  Camino,  Burlingame; 
owner,  Geo.  Lempecopolus;  con- 
tractor, J.  Looman,  125  Park  Ave., 
Burlingame 

RESIDENCE  and  garage,  $6500;  Lot  30 
Blk  4,  Poppy  Dr.,  Burlingame; 
owner,  Panama  Realty  Co.;  con- 
tractor,  E.   W.   Gardner. 

RESIDENCE  and  garage,  $6000;  Lot  10 
Blk  29,  Sherman  St.,  Burlingame; 
owner,  J.  5.  Oswald,  Forest  View 
Ave.,   Burlingame. 

RESIDENCE   and   garage,    $8000;   Lot    9 


Blk  11,  Ralston  St.,  Burlingame; 
owner,  Robert  Dodd,  324  Chapin  St. 
Burlingame;  contractor,  Hugo 
Hultberg. 

RESIDENCE  and  garage,  $6000;  Lot  21 
Blk  30,  Cabrillo  t-t.,  Burlingame; 
owner,  H.  L.  Bumbaugh;  contrac- 
tor, A.  J.  Rhodes 

RESIDENCE  and  garage,  $7000;  Lot  7 
Blk  12,  Occidental  Ave.,  Burlin- 
game; owner,  Henry  Males,  325  Oc- 
cidental Ave.,  Burlingame. 

BUNGALOW  and  garage,  $4500;  1/2  Lot 
10,  Linden  Ave.,  Burungame;  owner, 
George    Forbes. 

RESIDENCE  and  garage,  $10,000;  Lot 
2  Blk  0,  Howard  Ave.,  Burlingame; 
owner,  Arthur  Dusenberry,  442 
Huilingham    Ave.,    San    Mateo. 

RESIDENCE  and  garage,  $90UU;  Lot  3 
Blk  6,  Howard  St.,  Burlingame; 
owner,  Arthur  Dusenberry,  442 
Hurlingham  Ave.,  San  Mate'.>. 


COMPLETION    NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 

Jan.  14,  1926- LOT  4  BLK  7,  E  San 
Mateo.  Laurid  N.  Holm  to  whom 
it    may    concern Dec.    31,    1925 

Jan.  14,  1926— E  MISSION  ST  30  N 
Templeton,  27x100,  Daly  City.  D  H 
and  M  A  Edwards  to  Victor  Rose 
Jan.    12,    1926 

Jan.  14,  1926 — LOT  58  and  Part  Lot 
57     Blk       18,       Huntington       Pai  ,<;. 

Hannah    Coyle    to    A    S    Sundy 

Jan.    9,    1926 

Jan.  14,  1926— LOT  12  BLK  2,  Bur- 
lingame   Terrace.      Louis    Lengfeld 

to   Cozy  Home  Building  Co 

Jan.    12,    1326 

Jan.  15,  1926— LOT  6,  Fremont  Acres 
William  J  Moore  to  whom  it  may 
concern Jan.    14,    1926 

Jan  15,  1926— LOT  15  BLK  6,  Sub  No. 
1,  North  Palo  Alto.  M  J  Dymond 
to  whom  it  may  concern .  .Jan.  15,  '26 

Jan.  15,  1926— LOT  10  BLK  "M"  Hay- 
ward  Park,  San  Mateo.  Arthur  H 
Pattisson  to  Harry  Kime.Jan.  9,  1926 

Jan.  18,  1926— PART  LOT  13,  Red- 
wood City  Villa  Mezesville,  Red- 
wood City.  Jean  Gumming  et  al 
to   Louis   N   Pollard Jan.    18,    1926 

Jan.  18,  1926— LOT  2  BLK  6,  Redwood 
Highlands.  Genevieve  Benedict  to 
Russell    &   Duncan Jan.    11     1926 

Jan.  18,  1926— LOT  11,  Hillsborough 
Acres.  Clara  Wood  Shipman  to 
Herman    T   Holsher Jan.    14,    1926 

Jan.  18,  1926— LOT  11  BLK  3,  Jeffer- 
son Acres,  Redwood.  F  C  Genzen 
to  whom  it  may  concern .  Jan.  18    1926 

Jan.  18,  1926 — NW  OAK  GROVE  AV 
San  Mateo  Christian  Swensen  to 
whom  it  may  concern ..  .Jan    15    1)26 

Jan.  18,  1926— PART  LOTS  297,  298 
299  and  300,  San  Mateo  Park  Sari 
Mateo.  James  S  Cole  et  al  to  Geo 
W   Williams   Co Jan.    11,    1926 

Jan.  19,  1926— PART  LOT  4  BLK  J 
Redwood  Farm.  P.  G.  Christensen 
to  whom  it  may  concern.. Jan    5    iH2fi 

Jan.  19,  1926— LOT  16  BLK  1  Bur- 
lingame Terrace.  Alfred  J 
Blumer   to    Roy   Allen Jan.   2     1926 

Jan.  19,  1926— LOT  21  BLK  4,  Lyon  & 


Hoag  Sub,  Burlingame.  Edwin 
Fowle  to  Meese  &  Christensen... 
Jan.    18,    1920' 

Jan.  19,  1926— PART  LOT  1  BLK  2, 
Menlo  Oaks,  San  Mateo.  A  E  K;ay 
et  al  to  whom  it  may  concern.  .  . 
Jan.    16,    1926 

Jan.    20,    192ti — LOT    b    BLK    4,    Suu    01 
Lots    2    and    4,    Redwood    Farm,    Red- 
wood   City.      Walter   S  Baker  Jr   to 
Wm   Zobel Jan     18,    1926 

Jan.  20,  1926— PART  LOT  22,  Hasins? 
Sub,  San  Mateo  Homestead.  J  W 
Levis    Lo    whom    it   may   concern... 

^    Jan.     16,     1926 

Jan.  16,  1926— MARTIN  GKAMiVlAK 
school.  South  San  Francisco.  South 
San  Francisco  Grammar  School 
District  to  R  C  SticKel.  .  .Jan.  y,   iy2G 

LIENS  filed" 

SAN    M4.TEO    COUNTY 


Recorded  Amount 

Jan.  15,  1926— LOT  6  BLK  30,  Sub  E  2 
Burlingame.  Louis  H  Davis  vs  Neil 
R     Donovan $124 

Jan.  15,  1926— SW  BURLINGAME  AV 
and  Park  Road,  Burlingame.  Fed- 
eral Ornamental  Iron  &  Bronze  Co 
vs    Liberty    Bank    $214148 

Jan  16,  1926— LOT  6  BLK  29,  Easton 
B  Norberg  et  al  vs  George  E 
Dempsey    $756.88 

Jan.  18,  1926— LOT  6  BLK  29,  Easton 
J  Gudish  vs  Gorge  Dempsey  et  al 
$315.50 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNT* 


PERMITS 

RESIDENCE,  5-room,  $3600;  Newhall 
St.  near  The  Alameda;  owner,  Mrs. 
Gladdys  Earl,  325  N-Third  St.,  San 
Jose;  contractor,  Paul  Anderson, 
Lincoln   and  Malone   Sts.,    San   Jose. 

RESIDENCE,  5-room,  $3540;  12th  and 
St.  James  Sts.,  San  Jose;  owner,  J, 
Russo,  552  E-St.  John  St.,  San  Jose; 
contractor,  Frank  Neves,  891  Har- 
rison   St.,    Santa    Clara. 

BUSINESS  building,  4-story  Class  C, 
$87,500;  First  St.  near  San  Carlos, 
San  Jose;  owner,  Dohrman  Com. 
Co.,  165  S-First  St.,  San  Jose;  ar- 
chitect, Ashley  &  Evers,  58  Sutter 
St.,  San  Francisco;  contractor, 
Lindgren  &  Swinerton,  Standard 
Oil  Bldg  ,   San   Francisco. 

BUSINESS  building,  one-story,  $1950; 
Fourth  St.  near  St.  John,  San  Jose; 
owner,  R.  Jorgensen,  128  E-St. 
John  St.,  San  Jose;  architect,  Wolfe 
&   Higgins,  Realty  Bldg.,   San  Jose. 

STORAGE  shed,  $670;  Cleaves  St.  near 
The  Alameda,  San  Jose;  owner, 
Hayes  Kessling,  The  Alameda  and 
Cleaves  St.,  San  Jose;  contractor, 
Chas.  Collins,  14  Rhodes  Court, 
San    Jose. 

RESIDENCE,  8-room,  $7130;  Seven- 
teenth and  San  Antonio  Sts.,  San 
Jose;  owner,  Mabel  Murgotten,  175 
S-Seventeenth  St.,  San  Jose;  con- 
tractor. The  Minton  Co.,  84  N-Pirst 
St.,  San  Jose. 

RESIDENCE,  4-room,  $3500;  Eighth  & 
Humboldt  Sts.,  San  Jose;  owner  L 
R    Bright,  494  S-Si.\th  St.,  San  Jose 


Slara^n  (EnnBtritrttnn  Srpnrts 

Issued  every  busiuess  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GEXERAL    LUMBER    YARD 

Pry   Kiln  Capacity.   10  Million  Feet  per  Annum 

neiicrni     Mill    and    Calilnet    Work,    Stock    Doora,    Saah 

KrninrM    nnit     Moiildinirn 

JERROUD   AVE.  ^k  TARNEVELD  AT1C 

Mission    901-902-9OJ-904  San   Franclac* 


Phone  Franklin    94002 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchmge 
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RESIDENOB,  4-room,  $2200;  San  An- 
tonio and  King  Road,  San  Jose; 
owner,  J.  R.  Horner,  1675  E-San 
Antonio  St.,   San   Jose. 

COMBINATION  store  and  residence, 
$6550;  Julian  and  Fifteenth  Sts., 
San  Jose;  owner,  S.  Constantino, 
296  N-Fifteenth  St.,  San  Jose;  ar- 
chitect, C.  S.  McKenzie,  Banl<  of 
San  Jose  Bldg.,  San  Jose;  contrac- 
tor. G.  Gianotto,  233  W-  St.  James 
St.,    San    Jose.  „„.„„ 

SERVICE  station  and  rest  room,  $7500; 
Marl<et  St.  near  Park,  San  Jose; 
owner,  V.  L.  Tibbetts,  149  Parle 
Ave.,  San  Jose;  contractor,  Michel- 
Pfeffer  Iron  "Works,  10th  and  Har- 
rison  Sts.,    S'an   Francisco 

RESIDENCE,  4-room,  $2250;  Floyd  St. 
near  Sherman  St.,  San  Jose;  owner, 
J.  E.  Gustafsen,  66  Fyold  St.,  San 
Jose. 

ALTER  residence,  $975;  No.  351  Hester 
St.,  San  Jose;  owner,  C.  M.  Hall, 
347  Hester  St.,  S'an  Jose. 

STORE  and  apartments,  $9000;  Park 
and  Hester  Sts.,  San  Jose;  owner, 
Wm.  Saveker,  272  Topeka  St.,  San 
Jose. 


COMPLETION    NOTICES 


SANTA  CLARA  COUNTY 

Recorded  Accepted 

Jan.  20,  1926— LOT  7  ON  W  FIRST 
St.,  bet.  Humboldt  and  Floyd  Sts., 
San  Jose.     Philip  C  Tomasello  et  al 

to    whom    it    may    concern 

Jan.    15,    1926 

Jan.  20,  1926— LOT  8  BLK  C,  South- 
gate,  Palo  Alto.  The  Palo  Alto  De- 
velopment Co  anc"  Jasper-Stacy  Co 
to  whom  it  may  concern.  Jan.  15,  1926 

Jan.  20,  1926— LOT  3i,,  Delwood 
Park,    San    Jose.      Thomas    G    Gion 

to    whom    it    may    concern 

Jan.    20,    1926 

Jan.  20,  1926— LOT  22  BLK  N,  South- 
gate,  Palo  Alto.  Howard  Stevens 
to  whom  it  may  concern. Jan.  18,  1926 

Jan.  21,  1926 — LOT  7  BLK  4,  Ever- 
green   Park,    Palo    Alto.        William 

Darr  to  whom  it  may  concern 

Ian     20,    1926 

Jan.  21,  1926— N  WILLIAM  ST.  90 
E  Fifth  St.,  S'an  Jose.  E  M  Bur- 
chell  to  whom  it  may  concern .  .  . 
Jan.    21,    1926 

Jan.  21,  1926 — LOT  11  and  SE  1/2  L-  t 
12  Blk  32,  College  Terrace,  Palo 
Alto.  Harold  Baron  to  whom  it 
may  concern Jan.   21.   1926 

Jan.  22,  1926 — SE  20  FT.  LOT  15  and 
NW  20  ft.  Lot  16  Blk  23,  Beaches 
Addn.,  San  Jose.  Bert  Gamble  to 
whom  it  may  concern ..  .Jan.   20,   1926 

Jan.  22,  1926 — LOT  4  BLK  2,  Cook 
Subd.,  San  Jose.  Clyde  Alexander 
to   whom   it  may  concern.  Jan.   22,   '26 

Jan.    22,    1926— LOT    53,    Clara    Vista 
Addition,  Palo  Alto      Mary  Mills  to 
whom  it  may  concern  ...  .Ian.   22,   1926 
4 

LIENS  FILED 


SANTA   CL.ARA    COUNTY 


Recorded  Amour.- 
Jan.  21,  1926— W  FIRST  34.41  N  San 
Salvador  St.  N  34.51  W  137.84  S 
68.92  E  35.59  N  34.41  E  IO214  to  beg 
part  S  1/2  Lot  8  Blk  3  R  1  South, 
San  Jose.  California  Planing  Mill 
Co  vs  Louis  Budros  et  al $100 


RELEASE  OF  LIENf; 


SANTA   CLARA   COUNTY 


Recorded  \mo.ini 

Jan.  22,  1926— LOT  16  BLK  2,  Acacia 
Park,  San  Jose.  Tilden  Lumber  & 
Mill    Co    to   Tony   S'imonetti    ol   al.  . 


BUILDING     CONTRACTS 


CONTRA     COSTA     roi  '»;rv 

COTTAGE,    $4500;   W   of    llth      between 

Roosevelt    and    Clinton.    lUchmond; 

owner,     P.     M.     Galium,     930     Penn, 

Richmond;    contractor.        E.     A.     F. 

Carson,    542    4th,    Richmond. 
COTTAGE.    $2600;    N    Esmond    between 

28th    and    30th.    Richmond;    owner. 

Bay   Cities   Home   Bldrs  .    1002    Mac- 

donald    Ave.,    Richmond. 


COTTAGE,  E  of  25th  bet.  Bush  and 
Market,  Richmond;  owner,  Bay  Cit- 
ies Home  Bldrs.,  1002  Macdonald, 
Richmond. 

(^OTTAGE,  $2600;  N  Esmond  between 
28th  and  30th,  Richmond;  owner, 
Bay  Cities  Home  Bldrs.,  1002  Mac- 
donald,   Richmond. 

COTTAGE,  $2200;  S  of  Esmund  betw. 
26th  and  28th,  Richmond;  owner, 
E.  A.  Charlesworth,  134  16th,  Rich- 
mond. ,.    ,      „ 

COTTAGE,  $4600;  W  9th  bet.  Fllnda  & 
Ohio,  Richmond;  owner,  M.  A. 
Millradt,  915  Ohio,  Richmond;  con- 
tractor, W.  Snelgrove,  160  18th, 
Richmond.  ,  ,,       ^^ 

COTTAGE,  $3500;  W  McLaughlin  St.; 
bet.  Ncvin  and  Barrett,  Richmond; 
owner,  L.  Nierda,  Albermale  Apts  , 
Richmond. 

COTTAGE,  $3400;  N  Bay  View  Ave.,  bet. 
Fifty-seventh  and  San  Pablo, 
Richmond;  owner,  Alec  Gindier, 
El  Cerrito,  Post  Office;  contractor, 
Albany  Bldg.  &  Invst.  Co.,  806  San 
Palbo  Ave.,  Richmond. 

COTTAGE,  $3000;  W  16th  St.,  bet. 
Chanslor  and  Bissell,  Richmond; 
owner,    P.    M.    Sanford,    Vira   Vista. 

COTTAGE,  $3000;  N  Chanslor  St.,  bet. 
15th  and  16th  Sts.,  Richmond;  own- 
er, P.  M.  Sanford,  Mira  Vista. 

COTTAGE,  $3000;  N  Chanslor  St,  bet. 
15th  and  16th  Sts.,  Richmond;  own- 
er, P.  M.  Sanford,  Mira  Vista. 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


RECORDED 

RESIDENCE 

LOT  189,  CASITA  SUBD.,  Sacramento. 
All  work  for  one-story  frame  brick 
veneer    residence. 

Owner — Julius  Phillipp  and  Angelina 
(ux) 

Architect — None. 

Contractor— Carl  Koch,  3418  L  St.,  Sac- 
ramento. 

Filed    Dec.     18,     1925.       Dated    . 

TOTAL  COST,   $8161.75 


DWELLINGS,    ETC. 

SACRAMENTO.  All  work  for  dwellings, 

cannery  buildings,   etc. 
Owner — Delta   Packing   Co. 
Architect — None. 
Contractor — Chas.    S.    Mabrey    Co.,   Inc., 

Ochsner    Bldg.,    Sacramento. 

Filed    Jan.    14,    1926       Dated    . 

TOTAL     COST,     $60,087 


DWELLING,  5-room  and  garage,  $3900; 
No.  4809  U  St.,  Sacramento;  owner, 
Valerie  V.  Gibson,  1417  10th  St., 
Sacramento. 

DWELLINGS,  (2)  5-room  and  garages, 
$3750  each;  No.  2509  and  2410  7th 
Ave.,  Sacramento;  owner,  L.  J. 
Miller,   932   41st   St.,   Sacramento. 

DWELLIXO,  5-room  and  garage,  $4500; 
No.  2401  7th  .■\ve.,  Sacramento: 
owner,  Mr.  and  Mrs  Henry  G. 
Maltby,  1211  L  St.,  Sacramento; 
contractor,  W.  B.  Williams,  Y.  M. 
C.    A.,    Sacramento. 

DWTLLING,  5-room  and  garage,  $3500; 
No.  1752  41st  St.,  Sacramento;  own- 
er, T.  C.  Orme,  Rt.  10  Box  1043, 
Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacr.iriunto,    PIncerviile, 
N(■v;l(i^;  Citv,  Reno 


SACK' \M]-:\T(>    OFFICK 
ROSS  F..   PIFRCF.   Manager 

9(ir>  Sixth  stioift 


SALESROOM  and  warehouse,  $7200;  No. 
1730  16th  St.,  Sacramento;  owner, 
C.  J    Hopkins,   1318  25th  St.,  Sacto. 

DWELLING,  5-room  and  garage,  $3750; 
No.  3408  T  St.,  Sacramento;  owner, 
Chas.  Mier,  City  Hall,  Sacramento; 
contractor,  P.  R.  Opdyke,  3239  E  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  2559  19th  St.,  Sacramento;  own- 
er, W.  R.  Bullard,  3253%  Donner 
Way,   Sacramento. 

DWELLING,  5-room  and  garage,  $1950; 
No.  1933  4th  Ave.,  Sacramento; 
owner,  J.  J.  O'Brien,  8th  and  H  Sts., 
Sacramento;  contractor,  W  R.  Mc- 
Williams,    1919    10th   St.,   Sacto. 

DWELLING,  5-room  and  garage,  $2900; 
No.  3913  Sherman  Way,  Sacramento 
owner,  H.  P.  Jensen,  2131  P  St., 
Sacramento;  contractor,  B.  H.  Bill, 
3252    Marshall    Way,    Sacramento. 

WAREHOUSE,  $7700;  No.  717  S  St., 
Sacramento;  owner,  Sacramento 
Plumbing  Co.,  515  J  St.,  Sacra- 
mento; contractor,  J.  A.  Saunders, 
1045    45th    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $1950; 
No.  3283  62nd  St  ,  Sacramento;  own- 
er, F.  E.  Thompson,  3033  62nd  St., 
Sacramento.  .„„„,» 

DWELLING,  4-room  and  garage,  $2600; 
No.  220  23rd  St.,  Sacramento;  own- 
er, F.  L.  Terra,  1712  W  St.,  Sacra- 
mento. .„„„„ 

DWELLING,  5-room  and  garage,  $3900; 
No.  2507  W  St.,  Sacramento;  own- 
er, W.  F.  Uhl,  2502  W  St.,  Sacra- 
mento; contractor,  P.  R.  Opdyke, 
3239  E  St..  Sacramento. 

DWELLING,  4-room  and  garage,  $2100; 
No.  3039  Fifth  Ave.,  Sacramento; 
owner,  Mrs.  Rosa  Lohmeyer,  2991 
Franklin  Blvd.,  Sacramento;  con- 
tractor, P.  R.  Opdyke,  3239  E  St., 
Sacramento. 

DWELLINGS  (2)  5-room  and  garages, 
$2000  each;  No.  3109  and  3048  44th 
St  ,  Sacramento;  owner,  W.  T. 
Foster,    3400    4th   Ave.,   Sacramento. 

DWELLINGS  (1)  5-room  and  garage 
and  (1)  7room  and  garage,  $6000 
and  $6500  respectively;  No.  2741  & 
2717  7th  Ave.,  Sacramento;  owner, 
C.  H.  Lehman  &  Son,  2836  43rd  St., 
Sacramento. 

APARTMENT  house  (24)  2-room  apts., 
$36,500;  No.  816-818  25th  St.,  Sac- 
ramento; owner,  C.  B.  Crisler, 
Klamath  Falls,  Ore.;  contractor, 
Geo.  D.  Hudnutt  Inc.,  1915  S  St., 
Sacramento 

DWELLING,   5-room  and  garage  $3100; 

1365  57th,  Sacramento;  ow»er,  C.  S. 

Olsen,   1365   57th,   Sacramento. 
DWELLING,    6-room    and   garage    $5500 

2301  25th,  Sacramento;  owner  Grier 

&    Harrison,    70S    J,    Sacramento. 
DWELLING  5-rm.  &  garage  $3500;  3867 

7tli   Ave.,   Sacramento;   owner,   Pete 

Ji,  Lillie  Lopez,  2631  F,  Sacramento. 
DWELLING    4-room   and   garage,    $2000 

1856      Caraniz      Ave.,      Sacramento; 

owner,    Conkling    &    Dunn,    Rt.    10 

Box    1145,    Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

Jan.  29,  1926— LOT  31  BLK  8  MAPLE 
Park.  Grace  L.  Vaughan  to  whom 
it    may    concern Jan.    20,1926 

Jan.  20,  1926— PPTY  IN  CONTRA 
Costa  County.  American  Toil 
Bridge  Co  to  whom  it  may  con- 
cern  Jan.    20.    1926 

Jan.  20,  1926— LOT  39,  Col  Acres.  Mc- 
Bride  Frierson  to  whom  it  may 
concern Jan.    20,    1926 

Jan  20,  1926 — LOT  18,  Burlingame 
Terrace,  Sacramento.  Frank  T 
Smith  and  Mrs.  Eva  L  Smith  to 
whom   it   mav  concern .  .Jan.   20,   '26 

Jan.  22,  1926— LOT  20,  Ridge  Park, 
Sacramento.  R  W  Brown  to  whom 
it   may   concern Jan.    22,   1926 

Jan.  — ,  1926— LOT  67.  New  Era  Park 
Sacramento.  Nacio  Parino  to  whom 
it  may  concern    

Jan.  — ,  1926— u,  LOT  14  and  all  Lots 
15  and  16  Blk  B,  Gould  Tract,  Sac- 
ramento. Fred  W  Smith  to  whom 
it  may  concern Jan.  16,  1926 

Jan.  — ,  1926— LOT  1114.  W.  &  K. 
Tract  No.  21,  Sacramento.  E  M 
Misener  to  whom  it  may  concern 
Jan.    20,    1926 
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LIENS   Jbij^Gr 


SACRAMENTO     COUNTY 


Hecorrted  Amount 

Jan.  21,  1926— LOTS  20  AXD  21,  Col. 
Acres  Golden  Gate  Atla.s  Materials 
Co  vs  Louis  de  Beaumont  and 
Jeanne    (ux)     $84.29 

Jan.  21,  1926—4.45  ACRES  in  S  Vz 
Sec.  1,  Kancho  Del  Paso.  Wm  H 
Rodda  and  E  Straw  vs  J  M  Hen- 
derson      $275 

Jan.  — ,  1926—4.45  ACRES  BLK  2, 
North.  Sacto.  Sub.  No.  1.  J  C  Ho- 
breciit  (.  o  vs  J  M  Henderson  Jr,  J 
S  Greaves,  H  J  Young  and  W  J 
Crabbe     $47.54 

Jan.  22,  1926— LOT  55  SHOWLER 
Terr.  Golden  Gate-Atlas  Materials 
Co.  vs  T.  J.  Prltchard  &  Louis  S. 
(ux)   and   Ben   Leonard $45.25 

Jan.  22,  1926— LOT  25  SHOWLER 
Terr.  Golden  Gate-Atlas  Materials 
Co.  vs  T.  J.  Pritchard  &  Louis  S. 
(ux)    and    Ben    Leonard $78 


BUILDXNO   CONTRACTS 

FRESNO    COT'NTV 


RECORDED 

ALTERATIONS 

NO.  1137-1143  VAN  NESS  AVE.,  Fresno 
All  work  f f  r  alterations  and  addi- 
tions  to   building. 

Owner — Gianz  EstPte. 

Architeci- None. 

Contractor— J.  T  Cowan,  1355  N.  Van 
Ness   Ave.,    Fresno. 

Filed  Jan.   26,   1926.     Dated  . 

As    work    progresses 'o /o 

usual    ^5   days....  ^.^^.^.^^.g.  Balance 

Bond,  $3584.  Sureties,  Fidelity  Casu- 
alty Cj.  "f  N.  Y.  Limit,  Feb.  20,  1926. 
Forfeit,  $20  a  day.  Plans  and  speci- 
fications filed. 


ALTERATIONS     and    additions,     $2000; 

No.   1055  Broadway,  Fresno;  owner, 

Mrs.    A.    D.    Green,    1805    Fulton    St., 

Fresno 
DWELLING,     $4800;     No.     •''i54     Harvard 

Ave.,    Fresno;    owner,    Fresno    Bldg. 

Corp.,    Maple       and       Harvey       Sts 

Fresno. 
STORE,  $4600;  No.  1217  Blacktone  Ave., 

Fresno;   owner,   J.   Rife;   contractor, 

C.     E.     Buckmaster,     4044     Kiickhoff 

St.,   Fresno. 
GARAGE   and   paint   shop,   $11,000;   1117 

N    St.,    Fresno;    owner,    O.    R.    Oste- 

rode. 
ADDITIONS  and  alterations,  $4778;  No. 

1137-47    Van      Ness      Ave.,      Fresno; 

owner,  Granz  Estate;  contractor,  J. 

F.    Cowan,    1355    N-Van    Ness    Ave., 

Fresno. 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Fxecorded  Accepted 
Jan    21,  1920— ARLINGTON  HEIGHTS 
Tract  Blk   2,   37x125   ft.,  Fresno.      R 
C  Di  Camillo   to    .vhom   it  T;iay  con- 
cern  N  .'/.    18,    1925 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Wor<ls. 
2700  Pages.  6000  Illustrations.  Resular  and  1  ndia 
Paper  Editions.  Write  for  Bpeeimcnpa«es, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


Jan.  21,  1926— MACK  PUMP  STA- 
tion,  Fresno.  Associated  Pipe  Line 
Co   to  Harvey  E  Miller. Jan.   18,   192C 

Jan. -22,  1926— LOTS  36  AND  37  BLK 
1.  Torrence  Terr.,  Fresno.  Frank 
K  Winchester  to  whom  it  may  con- 
cern   Jan.    21,    1926 

Jan.  22,  1926— LOTS  22  AND  23  BLK 
5,  Blackstone  Park,  Fresno.  S  C 
Ramage  to  whom  it  may  concern.. 
Jan.    21,    1920 

Jan.  23,  1926— LOTS  45  AND  46  BLK 
3,  Torrance  Terrace,  Fresno.  Har- 
old R  Lewis  to  whom  it  may  con- 
cern  Jan     22     19  2'; 

Jan.  26,  1926— LOT  15  BLK  4  Blvd. 
Gardens  No.  2,  Fresno.  Fred  Gross 
to  whom  it  may  concern.  J  an.  Za,  lyzQ 


BUILDING  CONTRACTS 


.SAX    JOAftJlN    COINTY 


LIENS  FILED 


RESIDENCE     and     garage,     $3200;     No. 

243     E-Pine    St.,     Stockton;    owner, 

Mrs.   Mary  Rowland;   contractor,   T. 

E.    Williamson,    1859    W-Park   Ave., 

Stockton. 
STORAGE  shed,  $1000;  No 

St.,    Stockton;   owner, 

le.v,     inc.,     Main     and 

Stockton;    contractor, 
STORAGE  sheds  and  office,   $2000  each; 

No.  720  and  746  S-Aurora  St.,  Stock 

ton;  ownei-,  J.  F.   Knapp. 
REMODELING,    $20,000;      No.       136 
Main   St.,   Stockton;   owner,  A.  B. 

Kee     et    al    for    The    Sterling 

contractor,   J.    W.    Scott. 


702  S-Aurora 
L  F.  Glims- 
Aurora  Sts., 
J.    F.    Knapp. 


E- 
Mc- 
Co.; 


LIENS  FILED 


FRESNO    COUNTY 


Jan.  21,  1926— LOTS  26  AND  2-7,  Park 
Place,  Fresno.  Routt  Lumber  Co 
vs    Geo    C    Boles $95 

Jan.  22,  1926— LOTS  19  AND  20  BLK 
4,  Esmeralda  Hts,  Fresno  Maisler 
Bros.  Lumber  Co  vs  E  E  Boat- 
wright    $270 


iiAN    JOA'>,lUIN    COUNTY 


Recorded  Amount 
Jan.  14.  1926— LOT  1  BLK  14  SUR- 
vey  No.  2999.  J.  C.  Mcintosh  as 
Electric  Planing  Mill  vs  Lois  Sul- 
livan, formerly  Lois  Cunningham, 
and    Edward    La   Vergne $217.50 
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DERIutKX 


Illustration  shows  a  Clyde  three  drum 
Steam  Hoist  with  swinger  attached  oper- 
ating a  Clyde  Guy  Derrick  handling  the 
coal  supply  for  the  Hydro-Electric  Light 
&  Power  Co.,  Connersville,  Indiana. 


Wherever  you  go.  you 
will  find  Clyde  Hoisting 
Equipment  playing  an 
important  part  in  the  in- 
dustrial lifeof  the  Nation. 


Complete  Information  about  any  unit  of  the  Clyde  Line  given  cheerfully 
by  the  home  office  or  any  branch. 

You'll  take  pride  in  your  Clyde  ! 


CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS,  Duluth,  U.  S.  A. 

Western  Branches: 

50   Fremont   St.,     San  Frcaneisco,  Cal. 
555  Thurman  St.,  Portland,  Oregon. 
3410  First  Ave.  South,  Seattle.  Wash. 
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KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  -work  and  woric,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  ^  7  cu,c  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer|for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist 


Representatives : 

HAKRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARROW,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^A^  Harron,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^  San  Francisco,  Calif. 

P  Please  send  me  by  return   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.  Also  price  with 
equipment  as  follows: 


t 
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JUDGES    OR   ENGINEERS? 


A  number  of  the  most  distinguished 
men  in  the  United  States  who  happen 
to  be  lawyers  are  uniting  to  advocate  a 
higher  salary  scale  for  federal  judges.  It 
is  a  pity  that  the  engineers  in  govern- 
ment service  cannot  call  to  their  aid 
public  men  of  comparable  influence, 
for  danger  to  the  body  politic  and  un- 
fairness to  the  individual  are  resident 
quite  as  much  in  the  low  salaries  paid 
to  government  engineers  as  to  the  fed- 
eral judges.  The  latter  dispense  the 
high,  low  and  middle  justice,  perhaps. 
But  the  former  hold  in  their  hands  our 
lives,  our  comfort  and  our  pocketbooks. 
Which  are  the  more  important? — En- 
gineering News-Record. 


TUNXBU    CONTRACTS    SUB-LET 


H.  C.  Storrie  and  Company  of  San 
Francisco,  having  the  general  contract 
for. the  Bucks  Creek  project  situated 
on  the  North  Fork  of  the  Feather 
River  for  the  Feather  River 
Power  Company,  has  sublet  a  contract 
to  Fontaine.  Ba'^'er  and  Richardson 
Constiuction  Company,  to  construct  2 
tunnels  in  connection  with  the  work. 
One  tunnel  will  be  9000  feet  in  length 
and  the  other  7000  feet.  The  total  cost 
of  the  Bucks  Creek  development  is 
estimated   at    $8,000,000. 


.January,  1926,  building  operations  in 
San  Francisco  represent  an  expendi- 
ture of  $5,153,504  as  compared  with 
$3,403,623  for  the  same  pej"iod  during 
the  year  1925  and  $3,243,915  during  the 
month    of   December,    1925. 

During  the  past  month  786  building 
permits  were  issued,  according  to  John 
P.  Horgan,  chief  inspector  of  buildings 
of  the  Department  of  Public  Works. 
During  January  1925  a  total  of  875  per- 
mits were  issued  and  761  permits  dur- 
ing   December,    1925. 

Home  building  construction  con- 
tinue to  lead  all  activities  with  flats 
and  apartment  buildings  following  in 
order.  During  the  past  month  391  per- 
mits were  issued  for  frame  building 
construction,  the  bulk  of  these  permits 
being  for  homes  of  the  one  and  two 
story    type. 

Following  is  a  compilation  of  the 
January,  1926,  activities  classified  by 
the  Department  of  Public  Works,  ac- 
cording to  materials  of  construction: 
Class  No.  of  Permits     Est.  cost 

A     3  $1,565,000 

B     2  150,000 

C     12  393,875 

Frames     391  1,924,015 

Alterations     375  586,322 

Public    Bldgs 2  528,557 

Harbor    Bldgs 1  7,735 

Totals     786  $5,153,504 


.STATE     MUST     FINANCE     HIGHWAY 
CONSTRUCTION,  SAYS  ENGINEER 


With  funds  for  construction  of  new 
state  highways  exhausted,  California 
must  provide  adequate  finances  to  con- 
tinue and  complete  its  good  roads  pro- 
gram if  it  is  to  maintain  its  place  in 
the  sun  as  a  motorists'  paradise,  C. 
C.  Cottrell,  consulting  highway  en- 
gineer of  the  California  State  Automo- 
bile Association  told  the  Altrurian 
Club  of  San  Francisco  in  an  address 
last   week. 

"California  is  not  keeping  pace  with 
her  sister  states  in  paving  inter-state 
connections  and  there  are  hundreds  of 
miles  of  non-paved  roads  within  the 
present  state  highway  system  carrying 
a  heavy  traffic  which  should  have 
been  paved  before  this  time,"  Cottrell 
said. 

"An  effort  to  develop  a  highway  fi- 
nancing program  which  will  meet  the 
approval  of  all  sections  of  the  state 
is  now  being  made  by  the  Automobile 
Association.  Several  conferences  have 
been  held  and  it  is  expected  that  a  def- 
inite program  will  be  agreed  upon 
within   a  short   time. 

"The  Automobile  Association  is  also 
directing  its  efforts  toward  securing 
continued  Federal  aid  appropriations 
and  increased  appropriations  for  forest 
and  park  roads.  Highway  development 
in  many  of  our  National  parks  is  be- 
hind the  times.  Motorists  who  travel 
across  tlie  continent  to  visit  these  na- 
tural playgrounds  should  be  provided 
with  adequate  roads  to  get  them  into 
and    through    th?    parks    and    forests." 


The  old  saying  that  every  skyscrap- 
er costs  a  human  life  had  foundation 
in  days  gone  by,  but  with  the  appli- 
cation of  modern  safety  devices  and 
accident  prevention  measures,  this  is 
no  longer  the  case. 

Much,  however,  remains  to  be  done 
to  end  needless  loss  of  life  in  con- 
struction   and    engineering   work. 

This  was  the  substance  of  an  ad- 
dress by  W.  F.  Creighton,  Nashville, 
Tenn.,  before  the  national  convention 
of  the  Associated  General  Contractors 
of  America  at  Portland,  Ore..  Jan.  20. 
Creighton  is  head  of  a  committee  on 
building  and  safety   codes. 

"Unless  construction  companies  are 
ready  to  acquiesce  in  the  enactment 
of  drastic  safety  laws  to  govern  their 
operation,  they  cannot  neglect  to  es- 
tablish effective  accident  prevention 
measures,"    he   declared. 

Creighton  said  the  contractors  would 
lie  far  better  off  if  they  would  devise 
their  own  safety  measures,  instead  of 
complying  with  terms  of  laws  that 
might  be  drawn  up  by  uninformed 
legislators  who  knew  nothing  about 
working  conditions. 


TESTS    OF    BRICK    PAVING 


The  U.  S.  Bureau  of  Public  Roads  Is 
now  conducting  an  investigation  at  its 
Arlington  experimental  station  to  as- 
certain the  durability  of  vitrified  pav- 
ing brick  wearing  surface.  On  a  circu- 
lar track  have  been  laid  10  sections 
of  vitrified  brick  paving,  the  only 
variable  being  found  in  the  depth  (or 
thickness)  of  the  brick.  This  ranges 
from  2  ins.  by  \i>  in.  increases,  up  to 
and    including   4    ins. 

The  object  is  to  determine  the  inten- 
sity and  weight  of  traffic  that  can  be 
withstood  by  the  various  depths  of  the 
vitrified  brick  wearing  surface.  To  this 
end  artificial  impact  will  be  intro- 
duced, and  every  attention  given  to 
subjecting  the  brick  wearing  surface, 
by  means  of  intensified  traffic,  to  the 
same  sort  of  punishment,  and  in  the 
same  or  greater  degree  that  it  would 
get  under  normal  use  in  a  public 
street   or  highway. 

The  test  pavement  was  completed  on 
Nov.  16  and  the  Bureau  started  truck 
traffic  over  it  on  Nov.  27. 


BU,\GALO>V       TYPE     HELD        LOSING 
FAVOR    FOR    HOME 


The  bungalow  as  typifying  the 
American  home,  is  rapidly  losing  favor 
among    home    builders. 

The  most  popular  house  in  the 
country  today  is  the  English  type  and 
the  Spanish  architecture  follows  close 
behind,  according  to  E.  A.  Foster. 
Oklahoma  City   lumberman. 

Tlie  average  American  home  is  im- 
proving in  line  and  color,  Foster  said, 
and  the  woman,  not  the  man,  has  the 
final  say  on  the  type,  size,  color  and 
arrangement  of  the  new  house. 

•'Women  are  learning  that  homes 
can  be  both  convenient  and  beautiful," 
Foster  said. 


BUILDING     AND     ENGINEERING     NEWS  Saturday.     February     6.     1926 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Net  earnings  of  the  Bethlehem  Steel 
Corporation  for  the  final  quarter  of 
1925  amounted  to  $10,543,136,  bringing 
the  total  for  the  year  to  ?38,988,742, 
compared  with  $33,996,489  in  1924. 
"The  general  outlook  in  the  steel  in- 
dustry for  at  least  the  first  half  of 
1926,  is  favorable,"  said  President  Eu- 
gene G.  Grace.  "The  large  demand  is 
sufficient  to  support  the  present  high 
rate  of  operations  "  The  regular 
quarterly  preferred  dividends  were  de- 
clared. 


.Tuiiiis  Rosenwaid,  Doted  Chicago 
philanthropist,  has  set  aside  $500,000  to 
be  loaned  home-owners  without  any 
profit  to  himself.  It  is  to  go  to  those 
■who  are  compelled  to  place  second 
mortgages  on  their  homes.  Rates  of 
interest  on  second  mortgages  are  too 
high,  Rosenberg  believes.  They  range 
from  7  to  15  per  cent.  The  $500,000  has 
been  deposited  in  the  Morris  Plan  Bank 
to  be  loaned  at  6  per  cent,  the  interest 
going  to  the  bank  as  commission,  but 
no  part  of  it  to  go  to  Rosenwald. 


President  Coolidge  has  raised  by 
$10,000,000  the  original  appropriation 
requested  for  rivers  and  harbors  pro- 
jects for  the  next  year,  making  the 
total  $50,000,000.  A  supplemental  esti- 
mate for  the  additional  amount  was 
sent  to  the  House  along  with  the  rec- 
ommendation of  Budget  Director  Lord 
which  said  it  was  necessary  for  the 
"proper  and  economical  prosecution 
of  work  for  the  next  fiscal  year,"  in 
maintaining     and     improving     projects. 


The  report  made  to  the  stockholders 
of  Pacific  Portland  Cement  Company  at 
the  annual  meeting  was  not  made  pub- 
lic, but  it  is  understo'^d  the  year  1925 
was  very  good.  It  was  announced  that 
gross  earnings  were  the  largest  in  the 
history  of  the  company,  but  the  direc- 
tors stated  foreign  competition  had  cut 
into  the  business  heavily  during  1925. 
The  outlook  for  1926  was  pronounced 
good.  All  directors  and  officers  were 
re-elected. 


Palo  Alto  building  permits  in  Janu- 
ary represented  an  expenditure  of 
$172,615  as  compared  with  $161,571  in 
January  1925  and  $74,115  in  January 
1924.  Of  93  permits  issued  during  the 
past  month,  29  covered  the  erection  of 
homes    costing    $139,400. 


The  world's  steel  production  in  1925 
set  a  new  record  of  88,964,000  tons,  of 
which  the  United  States  produced  45,- 
500,000  tons,  comparing  with  a  world 
output  of  77,263.000  in  1924.  World  pig 
iron  output  last  year  was  75,509,000 
tons. 


Redwood  City  building  permits  dur- 
ing the  month  of  January  represent  an 
expenditure  of  $83,145.  according  to 
Con  Drathman.  city  building  inspector. 
Forty  permits  were  issued  during  the 
mcnth. 


C.  E.  Grunsky,  San  Francisco  en- 
gineer and  f-rmer  president  of  the 
American  Society  of  Civil  Engineers, 
is  in  "W^ashington  with  a  "bona  fide 
proposition"  to  bridge  San  Francisco 
Bay.   according    to   press  dispatches. 

Fresno  building  permits  in  January 
totaled  $52,007  for  new  construction 
and   $23,169    for   alterations. 


December  bookings  of  faTsricated 
structural  steel  approximated  228,750 
tons,  against  216,550  tons  in  November 
and  231,470  tons  in  December,  1924, 
according  to  Department  of  Commerce- 
December  bookings  represented  75  per 
cent  of  capacity,  against  71  per  cent 
in  November  and  79  per  cent  in  Decem- 
ber a  year  ago.  Total  bookings  for  1925 
are  estimated  at  2,714,500  tons,  against 
2,428.970  tons  in  1924  and  2,203,050  tons 
in  1923.  December  shipments  of  struc- 
tural steel  were  240,950  tons,  compared 
with  225,700  tons  in  November  and 
184,590  tons  in  December,  1924.  Ship- 
ments for  all  of  1925  totaled  2,775,500 
tons,  against  2,264,890  tons  in   1924. 

Oakland  city  council  will  shortly 
consider  a  "setback"  ordinance  to  be 
presented  by  Eugene  K.  Sturgis,  city 
clerk,  who  recently  returned  from  Los 
Angeles  after  an  inspection  tour  of 
zoning  regulations.  It  is  proposed  to 
have  the  city's  general  zoning  survey 
completed  by  June  of  this  year.  It  is 
expected  Oakland  will  adopt  a  rule 
similar  to  those  in  effect  in  Los  An- 
geles, Berkeley  and  Alameda,  which 
require  generally  that  residences  be 
constructed  twelve  feet  back  from 
street   lines. 


E.  T.  Wilson,  chairman  of  board  of 
directors  of  the  Continental  Oil  Co., 
Denver,  Colo.,  announces  plans  are  be- 
ing prepared  for  a  90-mile  4-inch  oil 
pipe  line  to  run  from  the  oil  fields  in 
San  Juan  county.  New  Mexico  to  Gal- 
lup, N.  M.  The  oil  will  be  loaded  in 
tank  cars  at  Gallup  and  shipped  to 
refineries,  the  bulk  of  it  to  Los  An- 
geles. 

The  Manufacturers  Association  of 
Southern  California,  which  proposes  to 
promote  the  interests  of  all  southern 
California  industries  by  creation  and 
extension  of  markets  for  products 
made  in  California,  filed  articles  of  in- 
corporation with  the  secretary  of 
state. 


Prompted  by  the  belief  that  a  large 
sawmill  was  soon  to  be  erected  near 
Quincy,  along  the  Western  Pacific 
right  of  way,  San  Francisco  capitalists, 
headed  by  M.  Tubious,  have  purchased 
and  crui.«ed  a  large  tract  of  timber 
land  in  Plumas  county,  according  to 
word    received   at   Oroville. 


A  $3,000,000,000  bond  issue  to  con- 
struct a  national  network  of  Federally 
controlled  high'ways  is  proposed  in  a 
bill  by  Representative  Holaday,  Repub- 
lican. Illinois.  The  measure  is  opposed 
by  the  Bureau  of  Public  Roads,  which 
already  has  worked  out  plans  for  a 
national  road  system  in  co-operation 
with    the   States. 


Alameda  building  permits  in  January 
represented  an  expenditure  of  $103,- 
824.  During  the  month  permits  were 
issued  for  22  new  buildings  costing 
$S2,260  and  for  61  alteration  projects 
valued  at  $21,564. 


The  "Save  the  Redwo"ds"  League 
is  negotiating  with  the  Pacific  Lum- 
ber Co.  for  the  purchase  of  10,000  acres 
near   Dyersville. 


Burlingame  building  permits  in 
January  total  $205,675.  surpassing  the 
1925   January   record   by   $183,975. 


ALONG  THE  LINE 


G.  B.  Hegardt,  harbor  manager  of 
the  city  of  Portland,  Ore.,  has  accept- 
ed the  position  as  Oakland  harbor  en- 
gineer. He  will  have  as  his  assistant, 
Arthur  Abb,  also  connected  with  the 
Portland  commission.  Engineer  Heg- 
ardt will  receive  a  salary  of  $12,000  a 
year. 

Under  the  guidance  of  Hegardt,  as 
engineer,  the  Portland  dock  commis- 
sion has  made  of  Portland  a  shipping 
port  of  the  first  rank.  During  his  of- 
fice in  Portland  were  erected  the  mu- 
nicipal grain  elevators,  among  the 
largest  in  the  world.  The  large  muni- 
cipal docks  on  the  inner  harbor  were 
also  constructed  under  his  supervision 
and  more  recently  he  has  been  work- 
ing in  conjunction  with  City  Engineer 
Laurgaard  of  Portland  on  plans  for 
immense  waterfront  improvements  to 
that  city  calling  for  the  construction 
of  a  concrete  seawall  and  concrete 
docks  along  the  entire  west  side  docks 
of  the  Willamette  River.  Hegardt  is 
also  familiar  with  local  needs  having 
acted  for  the  past  year  as  consulting 
engineer  with  Professor  Marx  of  Stan- 
ford and  Colonel  Leeds  of  Los  Angeles, 
outlining  the  whole  scheme  for  Oak- 
land's   harbor    development. 


Abolition  of  the  Department  of  the 
Interior  and  the  amalgamation  of  its 
bureaus  with  other  engineering  com- 
missions of  the  Government  in  a  new 
Department  of  Public  Works  and  Do- 
main is  proposed  in  a  bill  introduced 
in    both   houses   of  Congress. 


J.  E.  Johnston,  Stockton  paving  con- 
tractor, will  expend  $125,000  in  the 
construction  of  a  rock  crushing  plant 
on  a  340-acre  site  several  miles  south 
of  Chico  adjacent  to  the  Southern  Paci- 
fic  Railroad. 


Election  of  fifty  students  from  the 
engineering  colleges  of  the  University 
of  California  to  membership  in  the 
American  Institute  of  Electrical  Engi- 
neers was  announced  following  a  re- 
cent meeting  of   that  organization. 


J.  J.  Backus,  chief  building  inspec- 
tor of  Los  Angeles,  will  represent  that 
city  at  the  annual  convention  of  the 
National  Association  of  Building  Offi- 
cials to  be  held  in  Columbus,  Ohio. 


Benjamin  Bowers.  96.  inventor  of 
the  hydraulic  dredge,  died  in  Lynn, 
Mass.  recently.  A  dredger  invented  by 
Bowers  was  used  in  San  Francisco  in 
1876. 


Architects  Miller  and  Pflueger,  for- 
merly located  in  the  Lick  Building,  an- 
nounce the  opening  of  new  offices  at 
580   Market  street,   San   Francisco. 


Harvey  G.  Chapman,  civil  engineer, 
announces  the  opening  of  new  offices 
at  747-48  Guaranty  Bldg..  6331  Holly- 
wood   Blvd.,    Los    Angeles. 


Spring  meeting  of  American  Society 
of  Mechanical  Engineers  will  be  held 
in   San   Francisco  late   in   June. 
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_     ORGANIZATION  NEWS 

OrKnnl-«ntl»nii    luivInK    a    direct    connection    with    the   conatmctl*!!    Indnstrj   are    Invited    to   rabmlt    nena    tor    pabllca- 

tlon  In  tJila  departBimt. 


FIVE    DAV    WEEK    AND    MORE    PAY 
IS   DEMAlVnEU 


An  increase  in  wages  from  $10  to 
$11  a  day,  and  a  decrease  from  five 
and  one-half  to  a  five-day  week,  to 
become  effective  March  1,  is  the  re- 
quest made  on  the  Master  Plumbers 
association  by  juurneymen  plumbers, 
according  to   word  from   Portland,   Ore. 

The  request  is  backed  up  with  •  a 
comparison  of  wages  generally  in 
other  parts  of  the  country,  the  high 
cost  of  living  and  the  amount  of  work. 

Nothing  definite  has  been  learned 
as  to  the  viewpoint  taken  by  the  mas- 
ter plumbers,  although  it  is  said  that 
in  view  of  the  decline  in  building  ac- 
tivity the  request  may  not  meet  with 
favor. 

A  similar  demand  has  been  made  in 
Seattle,  where  the  scale  is  $10  a  day 
for  a  five-day  week.  In  Tacoma  $9  is 
paid  for  a  five-day  week. 


LUMBERMEN    ELECT 


Elmore  W.  King,  of  Bakersfield,  was 
elected  president  of  the  San  Joaquin 
Valley  Lumbermen's  Club,  succeeding 
J.  C.  Ferger  of  Fresno,  at  the  30th 
annual  meeting  held  in  Fresno. 

F.  Dean  Prescott  of  Fresno  was 
named  first  vice  president,  while  other 
officers  elected  are:  Charles  Schaeffer 
of  Kingsburg,  second  vice  president; 
J.  G.  Martin  of  Fresno,  treasurer,  and 
Frank   F.   Minard   of  Fresno,   secretary. 

Ferger  was  elected  as  delegate  from 
the  club  to  the  annual  convention  of 
the  Western  Retail  Lumbermen's  As- 
sociation to  be  held  in  Portland  in 
February. 


ENGINEERS    ELECT 


Col.  W.  J.  Barden,  division  engineer,  U. 
S.  Engineer's  Corps.,  Seattle,  was  elected 
president  of  the  Western  Washington 
section,  American  Society  of  Civil  En- 
gineers, at  the  annual  meeting  of  that 
organization.  T.  R.  Beeman,  King 
county  engineer,  was  named  vice-presi- 
dent and  E.  L.  Strandberg,  engineer. 
Arcade  building,  re-elected  as  secre- 
tary-treasurer. 


SHEET  METAL  MEN  ELECT 


Sheet  Metal  Contractors'  Assn.  of 
Portland  has  elected  George  F  Frazier, 
president;  R.  T.  Moore,  vice-president 
and  Edward  E.  Brickson  (re-elected) 
secietary.  Board  of  Directors  is  com- 
posed of  M.  Jonasen,  William  Mau,  M. 
Reuter,    H.   L.   Kelly,   A.    Groeger. 


ESTABLISHES    CREDIT    BUREAU 


The  Oakland,  Berkeley  and  Alameda 
Master  Plumbers'  Association  has  ,in,- 
stalled  a  system  of  complete  credit  in- 
formation for  the  benefit  of  its  mem- 
bers. This  system  is  designed  primarily 
to  give  positive  and  definite  knowledge 
on  credit  risks.  In  connection  a  collec- 
tion  service   is   being   operated. 


MASTER    PLlfMBBRS    ELECT 


William  J.  Monihaji  has  been  elected 
president  of  the  San  Francisro  Master 
Plumbers'  Association.  Other  officers 
selected  were:  William  J.  Forster.  vice- 
president;  AleJfander  Coleman,  treas-- 
urer,  and  A.  J.  Silva,  secretary. 


American    Plan    System    in 

San  Francisco  to  Stay — W.  H.  George 


A  fight  to  re-establish  the  "closed 
shop"  in  the  San  Francisco  Bay  region 
building  activities  has  been  launched 
by  union  labor  forces.  April  1  is  the 
date  set  for  union  men  to  leave  the  em- 
ploy of  firms  adhering  to  the  "American 
Plan"  of  employment.  It  is  said  that 
12,000  are  affected  by  the  order.  The 
Industrial  Association  of  San  Fran- 
cisco, informed  of  the  action,  announced 
it  will  continue  to  maintain  the  "Amer- 
ican Plan,"  asserting  that  there  has 
been  tremendous  activity  and  no 
strikes  since  it  became  effective  four 
years  ago. 


VVm.  H.  George,  president  of  fue  San 
Francl.sco  Builders'  Exchange,  in  an- 
swer to  allegations  that  the  union  car- 
penters will  refuse  to  work  on  con- 
struction in  San  Francisco  where  non- 
union men  are  employed,  said  to  be  ef- 
fective April  1,  has  issued  the  follow- 
ing  statement: 

I  desire  to  inform  you  for  the  bene- 
fit of  your  readers  that  the  San  Fran- 
cisco Builders'  Exchange  is  squarely 
on    record    in    favor    of    the    American 


flan  of  employment  in  all  crafts  and 
departments  of  the  building  business, 
and  will  absolutely  continue  to  work 
on  the  American  Plan  April  1  the  same 
as    taday. 

This  provided  that  organized  labor 
does  not  by  a  strike  such  as  predicted, 
force  our  members  to  work  on  the 
strictly   open   shop   basis. 

Non-union  workmen  may  nave  no 
fear  of  the  results.  The  American  Plan 
system  of  employment  in  the  building 
industry  has  come  to  San  Francisco  to 
stay. 

It  is  regrettable  that  at  this  time 
the  carpenters'  organizations  should 
have  so  little  interest  in  the  welfare 
of  the  community  as  to  promote  a 
movement  of  this  kind.  The  building 
business  is  good,  the  outlook  for  the 
program  during  1926  is  excellent. 
Building  trades  mechanics  are  paid 
the  highest  wages  of  any  mechanics 
in  our  midst,  with  a  most  certain 
guarantee  of  steady  employment  dur- 
ing  1926. 

They  should  not  overlook  these  facts 
and  should  not  be  misled  by  any  group 
of  men  who  have  no  interest  in  the 
welfare  of  themselves  or  their  families. 

W.   H.  GEORGE, 
Pre.sident    Builders'    Exchange    of    San 
Francisco. 


Program   Announced    For   National 

Convention    of    Builders'    Exchanges 


Arrangements  have  been  completed 
for  the  three-day  fifteenth  annual  con- 
vention of  the  National  Association  of 
Builders'  Exchanges  to  be  held  in 
Oklahoma  City,  Oklahoma,  February 
23-24-25,  according  to  Earl  P.  Stokes, 
executive   secretary   of   the   association. 

Paul  Langworthy,  secretary  of  the 
Los  Angeles  Builders'  Exchange,  who 
is  state  commissioner  of  California  for 
the  national  association,  is  arranging 
details  for  western  delegations  which 
includes  Denver,  Salt  Lake  City  and  all 
points  West 

Members  of  the  San  Francisco  con- 
struction fraternity  desiring  to  attend 
the  convention  and  planning  to  travel 
with  the  Western  delegation  should 
communicate  with  Langworthy  at  Los 
Angeles.  The  Western  delegation  will 
travel  via  the  A.  T.  and  S.  F.  Railroad 
leaving  Los  Angeles  February  17  and 
arriving  at  the  convention  city  on  Feb- 
ruary 21.  The  return  trip  will  be  made 
by  leaving  Oklahorna  City  February  25 
and  arriving  in  Los  Angeles  on  the 
28th. 

The  program  outlined  for  February 
22nd  covers  registration  of  delegates; 
meeting  of  Board  of  Control;  secre- 
taries conference;  golfing;  ladies'  re- 
ception and  dinner  and  other  prelim- 
inaries. 

The  Business  convention  program  is 
summarized    as    follows": 

Tuesday,  Fchruiiry  ll.^nd,  1020 
■  Conv.euticjn  Called  to  Order  by  Pres. 
D.r  T.  Riffle;  S'orlg:— America  by  As- 
semblS";  Invocation  by  RevV  L.  McCon- 
nell,  Ph.D. ;  Address  of  Welcohie  by 
Governor    M.    E.      Trapp;      Ad'dres^     of 


Welcome  by  Ed.  Overholser,  Chamber 
of  Commerce;  Address — "Spirit  of  Okla- 
homa" by  Walter  M.  Harrison;  Intro- 
duction National  Officers  bv  Pres.  O.  C. 

B.  E.,  P.  W.  Tibbs;  Response  bv  Past 
Pres.  N.  A.  B.  E.,  Robert  K.  Cochrane: 
Announcement  of  Convention  Com- 
mittees; Reading  Minutes  Last  Meet- 
ing; Reception  for  Ladies,  2  P.  M. ; 
Presentation  of  Resolutions;  Reports 
of  President,  Executive  Committee, 
Board  of  Control,  Treasurer,  Executive 
Secretary;  Address  by  Mr.  Frank  Cush- 
man.  Chief  Ind.  E.  S.  Federal  Board 
Vocational  Education;  Report  Com- 
n>ittee    Ways    and    Means. 

AVcdnesdny,  February  24tb,  1926 
Presentation  of  Resolutions;  Reports 
of  Committee  Accident  Prevention 
Week,  Committee  of  Finance,  Com- 
mittee of  Quantity  Survey,  Committee 
of  Taxation,  Committee  of  Standard 
Documents;  Address — "Prospects  for 
the  Year"  by  E.  J.  Brunner;  Report  of 
Committee  Division  Building  and 
Housing;  Election  of  Officers;  Address 
—"Lien  Laws"  by  John  H.  Shirk;  Re- 
ports of  Committee  Cost  Data  and 
Committee  Industrial  Education. 

Thursday,    February     25th.    1030 
T'resontation    of    Resolutions;    Report 
of    Committee    Legislation      and      Com- 
mittee Re-Forestation;  Address — "What 
the    Builder    Can    Do    for    Forestry"    by 

C.  V.  Sweet.  Department  Forest"  Pro- 
duct Laboratory;  Selection  National 
Emblem;  Address— "Building  an  Em- 
pire in  the  Southwest"  bv  J.  M.  Owens, 
Pres.  Oklahoma  State  Chamber  of  Com- 
merce; Report  of  the  Committee  on 
Officers  Reports  and  Committee  on 
Resolutions;  Unfinished  Business;  New 
Business:  Selection  Next  Convention 
City;  Introduction  of  New  Officers;  An- 
nouncement of  Board  Appointmenis, 
Standing  Committees  and  State  Com- 
missioners; Appointment  of  Zone  Di- 
rectiirs;  Adjournment;  Board  of  Con- 
trol  Meeting. 
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PROTESTS    COIVTRACT   AWARD 


John  M.  Eustace  Plumbing  &  Heat- 
ing- Co.  of  Los  Angeles  has  filed  a 
pretest  with  Gen.  Hines,  director  of 
the  Veterans  Bureau  at  Washington, 
D.  C,  against  the  award  of  the  me- 
chanical equipment  contract  on  the 
new  veterans'  ho.spital  at  Sawtelle  to 
the  Turner  Company  of  San  Francisco. 
The  Eustace  Company  claimed  "irreg- 
ularities in  receiving  and  opening 
bids."  Col.  C.  W.  Wadsworth  of  Day- 
ton, O.,  who  came  to  California  to 
open  the  bids  and  award  contracts,  de- 
nied there  were  any  irregularities,  de- 
claring the  Turner  bid  was  received 
and  opened  the  same  day  as  the  other 
bids. 

S.   F.    MAN    WINS    NATIONAL,    COMPE- 
TITION   AWARD 


Angus  McSweeney  of  San  Francisco 
has  been  awarded  a  prize  of  $1000  in  a 
national  competition  for  the  design 
of  moderate  cost,  fireproof,  concrete 
and  masonry  houses  and  bungalows, 
according   to   word   from   New   York. 

McSweeney  received  the  award  for 
having  the  highest  standing  in  the 
house  and  bungalow  classes  combined. 
In  addition  he  received  $500,  the  first 
prize  in  the  two-story  house  class  and 
an  honorary  mention  award  of  $50  in 
the   bungalow   division. 

The  first  prize  in  the  bungalow  di- 
vision, $500,  went  to  John  Floyd  Yewell 
and  Harry   Starr  of  New  York. 

Twenty-eight  awards,  totalling  $4200 
were  presented  by  the  Lehigh  Portland 
Cement  Company. 


AVEST     CO.\ST     l,tTMBBRMEN     ADOPT 
GRADING    RULES 


Grading  rules  for  lumber  production 
were  adopted  at  Seattle,  Jan.  29,  in  a 
conference  of  West  Coast  Lumber 
Men's  association  members  to  become 
effective    February    1. 

The  new  law  governing  lumber 
grades  provides  that  no  mill  shall 
be  admitted  to  membership  in  the  as- 
sociation, whose  grades  fall  below  a 
test  of  grade  efficiency  to  be  deter- 
mined by  a  board  of  trustees;  that  any 
member  mill  whose  grades  over  a  rea- 
sonable period  shall  fall  below  the 
established  test,  shall  forfeit  member- 
ship; and  that  membership  qualifica- 
tions together  with  a  list  of  member 
mills  in  good  standing  shall  be  nation- 
ally  advertised    from    time    to   time. 

Twenty  mills  announced  that  they 
will  use  the  association's  new  trade 
mark  bearing  the  words  "West  Coast." 
It  is  expected  that  the  entire  member- 
ship will  sell  trade-marked  and  grade 
stamped   lumber. 

Herbert  Hoover,  secretary  of  com- 
merce, sent  a  telegram  to  conference 
officials,  indorsing  the  three-year  one 
million,  five  hundred  tliousand  dollar 
nationnl  advertising  campaign  which 
was   formerly   launched   in    Seattle. 


BL'SIXESS    OPPORTUNITIES 


An  East  Bay  concern  with  an  excel- 
lent selling  organization  covering  the 
building  trades  of  Alameda  and  Contra 
Costa  counties  selling  composition  for 
drainboards,  kitchen  and  bath  floors, 
showers  and  table  tops,  seeks  to  take 
on  additional  lines  which  will  dovetail 
with    its   goods. 

An  Eastern  man  desires  to  represent 
California  manufacturers  producing 
specialties  for  the  construction  line. 
Knows  the  architects  of  New  York 
State  and  vicinity  and  desires  to  secure 
agency    for   specialties    or   equipment. 

Names  and  addresses  concerning 
these  opportunities  will  be  furnished 
by  Building  and  Engineering  News  to 
interested  parties  on  application. 


TRADE    NOTES 


Unable  to  supply  the  demand  for 
brick,  owing  to  the  heavy  building  ac- 
tivities in  Oakland  and  other  East-bay 
cities,  the  Remillard  Brick  company 
near  Pleasanton,  Alameda  County,  will 
double  the  capacity  of  the  plant  about 
the  first  of  March  in  a  concerted  effort 
to  fill  present  orders,  it  is  announced 
by  C.  Bottini,  factory  manager.  The 
output  of  the  company  is  now  23,000 
bricks  daily  with  one  kiln  in  opera- 
tion, requiring  a  personnel  of  35  men. 
When  the  second  kiln  is  placed  in  use 
approximately  30  days  from  now,  from 
10  to  15  additional  employees  will  be 
engaged    for   the    work. 

G.  M,  Price  and  Wm.  Fudge  are  pre- 
paring to  open  up  and  enlarge  the 
Kaiser  Paving  Company's  rock  crush- 
ing plant  at  Mt.  Shasta,  Siskiyou 
County.  The  plant  is  located  at  Black 
Butte.  The  company  will  enlarge  the 
plant  to  twice  its  present  capacity  in 
order  to  fill  a  contract  with  the  South- 
ern Pacific  Company  for  rock  to  be  used 
on  the  Black  Butte  Grass  Lake  cutoff. 
It  is  stated  it  will  require  a  number  of 
months  of  operation  to  fill  this  con- 
tract. The  plant  has  not  been  in  op- 
eration  for  some   time 


C.  R.  Buchanan  of  Oakland  has  pur- 
chased the  Lodi  Hardware  Company  at 
Lodi.  Buchanan  formerly  operated  in 
the  hardware  field  in  Southern  Idaho. 
He  will  be  associated  with  Theodore 
Helmly,  S.  A.  Pegtall,  J.  S.  Hovan  and 
Otto  Helmly,  who  previousy  operated 
the  Lodi  concern. 


G.  H.  Johnson  and  J.  W.  Bowman, 
both  formerly  with  the  Forest  Lumber 
Co.  in  Colorado  and  later  with  the  Til- 
den  Lumber  Co.  at  Fresno,  have  opened 
a  yard  at  Redlands.  Both  are  square 
shooters  and  an  acquisition  to  the 
Southern    California   trade. 


Directors  of  General  Fireproafing 
Company  have  authorized  a  dividend  in 
the  form  of  one  share  of  Truscon  Steel 
Company  common  stock  for  each  five 
shares  of  General  Fireproofing  Com- 
pany, payable  February  10. 


Fisher  Lumber  Co.,  Oroville,  Calif., 
reports  the  largest  shipment  of  mould- 
ing ever  sent  from  California.  The 
shipment  comprising  in  excess  of  1,- 
400,000  lineal  feet  was  consigned  to 
Brooklyn,   N.   Y. 


Bird-Rymer  Co.,  designers  and  man- 
ufacturers of  lighting  fixtures,  an- 
nounce the  removal  of  factory,  show 
rooms  and  offices  from  332  Fourteenth 
Street  to  2505-2507  Broadway,  Oakland. 


Acme  Planing  Mill  announces  the  re- 
moval of  general  offices  and  mill  to 
San  Bruno  Avenue  and  Flower  Street, 
San   Francisco,    effective   February    1. 


Walter  Owen  Denker,  794  Delmar 
Ave.,  Oakland,  will  operate  in  the  East 
Bay  section  under  the  trade  name  of 
Bay    View    Electric    Shop 


Ralph  L.  Vander  Naillen  and  Eugene 
Campomenosi  will  operate  from  5661 
Shatter  Ave.,  Oakland,  under  the  firm 
name    of    Van    Camp    Builders. 

Ralph  T.  Tieman  has  leased  quarters 
in  Throckmorton  Ave..  Mill  Valley,  and 
will  open  a  hardware  store. 


The  burning  of  170,000  bricks  by  the 
Table  Mountain  Clay  Products  Com- 
pany is  now  underway  at  the  company 
plant  west  of  Oroville,  according  to  L. 
F.  Riley,  president  of  the  concern.  The 
brick  will  be  used  to  build  kilns  for 
the  successive  burnings  that  will  be 
made  this  spring  and  summer.  When 
the  present  burning  is  completed  about 
February  3rd,  additional  machinery 
and  equipment  will  be  installed  it  was 
stated.  The  new  machinery  will  facili- 
tate the  burning  of  face  brick  and 
tile. 


All  products  of  the  Millbrae  plants 
of  the  West  Coast  Porcelain  Manufac- 
turers are  now  being  sold  under  the 
label  and  guarantee  of  the  Washington 
Iron  Works,  Los  Angeles.  This  policy 
is  in  effect  over  the  entire  territory. 
Plans  for  the  consolidation,  which  was 
announced  several  months  ago  have 
been  completed  and  the  pottery  was 
placed  under  "Washington"  labels 
January  1.  P.  P.  Schubert  will  be  in 
charge  of  sales  for  Northern  California. 

Colonial  Paint  Company,  operating 
a  number  of  plants  in  various  sections 
of  the  United  States,  contemplates  es- 
tablishilng  a  plant  on  the  Pacific  Coast. 
Oakland  and  Portland,  Ore.,  are  re- 
ported to  be  the  most  favored  loca- 
tions. Jas.  L.  Parsons,  manager  for  the 
company,  announces  the  Pacific  Coast 
plant  will  employ  several  hundred 
skilled  workmen.  The  plant  would  cost 
approximately  $250,000. 


George  A.  Holsberg  and  Valentine  L. 
Bianchi,  operating  the  Service  and  Ra- 
diator Company  at  664-668  Eddy  Street, 
San  Francisco,  announce  a  dissolution 
of  partnership  by  mutual  consent,  ef- 
fective Jan.  27.  Bianchi  retires  from 
the  business  which  will  continue  to 
operate  with  Holsberg  as  sole  owner. 


Nels  Berglund  of  S'usanvuie,  Calif., 
is  in  Reno  and  plans  erection  of  a 
planing  mill  on  a  site  already  leased 
with  a  Southern  Pacific  spur.  Reno 
business  men  will  be  associated  with 
Berglund  who  plans  to  operate  a  lum- 
ber yard  in  connection  with  the  mill. 


J.  E.  Mackie  has  been  appointed 
chief  building  inspector  of  Long  Beach, 
Calif.,  succeeding  G.  A.  Christensen, 
who  resigned  to  accept  the  position 
of  chief  of  the  engineering  and  street 
departments  of  Signal  Hill,  a  town  near 
Long  Beach. 


Pacific  Paint  and  Varnish  Company, 
capitalized  at  $400,000,  has  been  incor- 
porated in  San  Francisco  with  the  fol- 
lowing directors:  L.  M.  and  Charlotte 
DuCommun,  A.  E.  Cooley,  L.  B.  Galla- 
gher, C.  S.  Crittenden,  E.  M.  Joppas 
and  E.  M.  McNinch. 


J.  L.  Keppy,  general  manager  of  the 
Ward  Furnace  Company,  of  Oakland 
and  Los  Angeles,  announce  that  a  time- 
payment  plan  for  the  purchase  of 
heating  installations  has  been  worked 
out  by  the  company  and  will  be  put 
into  effect   immediately. 


Herbert  A.  Porter  will  operate  in 
San  Francisco  under  the  firm  name  of 
I^orter   Electric   Company. 


Milton  Birnbaum  and  H.  S.  Batchel- 
der  will  operate  from  1047-B  Mission 
St.,  San  Francisco,  under  the  trade 
name  of  Standard  Electric  Sign  Com- 
pany. 

Eri  H.  Richardson,  Jas.  W.  Heslop 
and  A.  C.  Meyers  will  operate  in  San 
Francisco  under  the  trade  name  of 
Clay-Glow    Tile    Company. 
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NEW  $5,000,000  FOX  THEATRE  AND  HOTEL  AT 
MARKET,  HAYES  AND  LARKIN  STREETS  TO  BE 
BUILT  BY  BANCITALY  TO  SEAT  5200  PEOPLE 

According  to  an  article  by  Claude  A.  La  Belle,  Real  Estate  Editor  of  The  Examiner,  San 
Francisco  will  boast  o£  a  magnificent  $5,000,000  theatre  and  hotel  at  Market,  Hayes  and  Larkm 
Streets — the  site  once  occupied  by  the  Old  St. 
Nicholas  Hotel,  which  was  razed  by  fire  in 
1906— and  within  a  block  of  the  new  Pantages 
theatre,  now  under  construction. 

This  gigantic  structure  is  to  be  built  by  the 
Capitol  Company,  a  subsidiary  of  the  Banc- 
italy  Corporation,  of  which  A.  P.  Giannini  is 
the  president,  the  location  being  one  of  the 
first  of  a  series  of  Market  Street  purchases  b}' 
the  Bank  of  Italy  subsidiary,  running  into 
some  ten  million  dollars. 

It  was  further  stated  that  William  Maline  of 
New  York,  representative  of  William  Fox,  has 
signed  a  twenty-five  year  lease  for  the  theatre, 
involving  a  total  rental  of  $5,700,000.  Motion 
pictures  only  will  be  shown. 

According  to  A.  P.  Giannini,  the  theatre,  cost 
ing  $2,000,000,  with  a  seating  capacity  of  5200 
will  be  erected  first,  and  as  soon  as  a  satisfac- 
tory tenant  is  obtained,  work  on  the  $3,000,000 
hotel  will  be  commenced. 

Maline,  now  in  Los  Angeles,  ei- 
pects  to  return  to  the  city  next 
week  for  further  conferences 
with  Bancitaly  Corporation  of- 
ficials. 
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Rex  Midgley  NEW  $1,000,000  THEATRE  Seating  36 0( 

and  Publix  ^  ^^_^©l..^  To  Be  Built 

ineaires,  inc.    ^^^?^^%^i^"^^  in  vyaklancl 


Rex  Midgley  of  the  American  Theatre,  Oakland, 
comes  forward  with  an  announcement  in  Feb.  1st  issue  of 
Independent  Exhibitor  that  in  association  Avith  the 
Publix  Theatres,  Inc.,  a  new  $1,000,000  theatre  to  seat 
3600  will  shortly  be  under  construction  in  the  down- 
town business  section  of  Oakland.  The  location  Avill, 
within  a  few  days,  be  decided  upon  aS. between  two 


Gouttesy    Pacific    Coast    Ind.    Exhibitor 

options  they  are  holding.  The  new  theatre  will  have  an 
elevator  orchesti-a  platform  accommodating  100  musi- 
cians and  there  will  be  eighty  dressing  rooms  with  an 
enormous  stage  for  prologues  and  presentations.  Many 
innovations  are  listed  in  this  new  enterprise  by  the  pro- 
moters based  uj)on  their  faith  and  judgment  in  the 
great  growth  of;  Oakland. 
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APARTMENTS 


Sheet   Metal   Contract  Awarded. 
APARTMENTS'  Cost,    $520,000 

SAN    FRANCISCO.         S'W    Pacific    Ave. 

and  Laguna   Street. 
Ten-story    Class    A    community    apart- 
ment   house,    with    terra    cotta    ex- 
terior (20  9-room  apts.) 
Owner — Paciflc-Laguna  Corp.,   B   Tropp 
et  al,   120  Sutter  St.,  San  Francisco 
Architect    —    Hyman    &    Appleton,    168 

Post  St.,   San  Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St.,  San  Francisco. 
Sheet    Metal      Work — Guilfoy      Cornice 
Works,  1234  Howard  St.,  S.  F. 
As     previously     reported,     plastering 
awarded    to    Thos.    Carroll,    180    Jessie 
St.,  S.  F.;   tile  work  to  Rigney  Tile  Co., 
180    Jessie    St.,    S.    F. ;    electric    work    to 
Crown    Elec.    Co.,    153    Eddy    St.,    S.    F. ; 
at    111,325;    plumbing    and    mechanical 
work,   Rodoni   Becker   Co.,    1230   Folsom 
St.,    S.    F.,    at    $24,669    and    $15,353. 

Plans   Being  Prepared. 

APARTMENTS  Cost,    $250,000 

SAN  FRANCISCO.     N  Chestnut  St  ,  Bet. 

Scott  and   Divisadero   Sts. 
Reinforced      concrete      apartment      and 

store    building     (100    apts.    and    20 

stores). 
Owner — Sbarboro,   Detjen   &   Jorgensen, 

2300   Chestnut  St.,   San  Francisco. 
Architect — H.   C.   Baumann,  251   Kearny 

St.,   San   Francisco. 


Sub-Contract    Awarded. 
APARTMENTS.  Cost,    $520,000 

SAN    FRANCISCO.      S    W    Pacific    Ave. 

and  Laguna  St. 
Ten-story    class    A    community    apart- 
ment   house,    with    terra    cotta    ex- 
ter.    (20   -9-room  apts.) 
Owner — Pacific  Laguna  Corp.,  E  Tropp 

et   al,    129    Sutter   St. 
Architect — Hyman      &      Appleton,      168 

Post   St. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St. 
Plastering — To    Thos.    Carroll,    180    Jes- 
sie   St.,    San    Francisco. 
Tile  Work^Rigney  Tile  Co.,  180  Jessie 
St.,    San   Francisco. 
As      previously      reported:        Electric 
work  to  Crown  Elec.  Co.,  153   Eddy  St., 
S.    F.,    at    $11,325;    plumbing    and    me- 
chanical work,  Rodoni  Becker  Co..   1230 
Folsom   St.    at   $24,669,    and    $15,353. 


To    Build. 

APARTMENTS.  $24,000 

SAN    FRANCISCO.      S    E   Fillmore    and 

Pacific  Ave. 
Three-story    and    basement   frame    (18) 

apartments. 
Owner — I.  Epp,  4747  Geary  St. 
Architect — J.     C.      Hladik,     Monadnock 

Bldg. 
Contractor — I.   Epp    &    Son,    4747   Geary 

St. 


Contract    Awarded. 

APARTMENTS  Cost,    $60,000 

BERKELEY,     Alameda    Co.,     Cal.       No. 

2644    Dwight   "Way. 
Three-story     brick     veneer    apartment 

building. 
Owner — R.  P.  Davis,  2644  Dwight  Way, 

Berkeley. 
Architect— D.    M.    Cooks,    516    16th    St., 

Oakland 
Contractor — R.   D.   Maurice,    505   E-22nd 

St.,    Oakland. 


Contract  Aw^arded. 

APARTMENTS.  $75,000 

OAKLAND.     S  49th  St.,  144  W  Clark  St. 

Three-story  frame  and  stucco  apart- 
ment house    (34   apts.) 

Owner — R.  D.  Cashatt,  Dalziel  Bldg., 
Oakland. 

Arch  1 1  ec  t — Non  e 

Contractor — W.  K.  Owen,  3137  Pleltner 
St.,   Oakland. 


Contract   Awarded. 

APARTMENTS  Cost,   $35,000 

SAN  FRANCISCO,  N  Greenwich  53  W 
Polk. 

Three-story  and  basement  frame  (11) 
apartments. 

Owner — Mrs.  D.  Cervelli,  1487  Green- 
wich   St.,    S.    F. 

Architect  —  Edward  E.  Young,  2002 
California   St.,   S.   F. 

Contractor — Herman  Hogrefe,  273  20th 
Ave.,    S     F. 


Contract  Awarded. 

ALTERATIONS.  $30,000 

SAN  FRANCISCO.     901  Bush  St. 

Rearrange  partitions,  overhaul  heating 
plant,  repair  plastering,  new  bath 
floors,  install  plumbing  fixtures, 
overhaul  elevator,  hardwood  floors, 
and  general  alterations  to  apart- 
ment   building. 

Owner  —  Mrs.  Clara  V.  and  Virginia 
Fitch,  premises. 

Architect — None. 

Contractor— D.  R.  Wagner,  636  Call 
Bldg. 


SEATTLE,  Wash. — Arch.  Earl  A. 
Roberts,  Burke  Bldg.,  rejects  bids  to 
erect  8-Sv.ory  and  base,  reinforced  con- 
crete, 8u  by  103  ft.,  apartments  at 
East  43rd  St.  and  Brooklyn  Ave.,  for 
University  District  Development  Co., 
H.  W.  S'oules,  president.  Will  be  faced 
with  pressed  brick  and  cast  stone. 
Plans  will  be  revised  and  new  bids 
asked.      Est.   cost,    $350,000. 


GLENDALE,  Cal. — Milton  Hesse,  228 
N.  Jackson  St.,  Glendale,  will  build 
2-story  store  and  apartment  building 
at  the  corner  of  San  Fernando  Rd.  and 
Allen  St.,  Glendale,  for  J.  R.  Gray;  14 
double  apartments,  5  stores  and  mar- 
ket; 102x85  ft.,  pressed  brick  facing, 
stone,   tile  or  brick   walls;  $40,000. 

ALHAMBRA,  L.  A.  Co.,  Cal. — Archts. 
J.  Thomas  Payne,  426  Western  Mutual 
Life  Bldg.,  and  Theodore  Starrett,  214 
Detwiler  Bldg.,  Los  Angeles,  have 
compl.  plans  for  5-story  and  basement 
125-rm.  relnf.  cone,  hotel  apt.  and  store 
bldg.,  at  S.  Garfield  Ave.  and  1st  St., 
Alhambra,  for  the  Alhambra  Commun- 
ity Hotel  Co.;  171x90  ft.,  reinf.  cone, 
plas.  exter.,  struc.  steel,  100%  tiled 
baths,  3  elevators  (2  passenger  and  1 
freight);   $300,009. 


LOS  ANGELES,  Cal.  —  John  S. 
Holmes  &  Co.,  700  S.  La  Brea  Ave., 
will  build  a  5-story  and  basement  rein- 
forced concrete  apartment  building  on 
Rossmore  Blvd.  near  Beverly  Blvd.,  for 
self;  plans  by  L.  A.  Bryant,  700  La  Brea 
Ave  ;  102  rooms,  39  apartments,  190x 
108  feet,  composition  roof,  2  electric 
automatic  elevators,  hardwood  floors, 
hardwood  and  pine  trim,  storage  water 
heater,  steam  heating  system,  tile 
baths  and  sinks,  built-in  refrigerators, 
stucco   exterior;   $300,000. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6767 


PORTLAND,  Ore. — Mrs.  M.  S.  Cope- 
land,  463  Taylor  St.,  has  purchased  site 
at  lath  and  Yamhill  Sts.,  and  plans 
erection  of  reinforced  concrete,  four  or 
nine  stories  high,  apartment  building. 
Architect   is   yet   to   be   selected. 


LOS  ANGELES,  Cal.— C.  A.  Fellows, 
Central  Bldg.,  has  contr.  compl.  on 
guaranteed  cost  fixed  fee  basis  for  7- 
sto.  reinf.  cone,  store  and  apt.  bldg.,  at 
n.w.  cor.  Pico  St.  and  Westchester  PI., 
for  Judson  C.  Rives;  5  stores,  lobby 
and  80  single  and  double  apts;  Fred 
Dorn,  525  Rives-Strong  Bldg.,  archt; 
98x100,  2  elec.  elevators  (1  passenger 
and  1  freight),  aut.  refrig.  sys.  con- 
nected  to  each  apt.;   $350,000. 


BONDS 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
Feb.  13  bids  will  be  received  by  county 
supervisors  for  purchase  of  $1,800,000 
grammar  and  high  school  bond  issue  of 
city  of  Fresno;  proceeds  to  finance 
erection  of  new  schools  and  additions 
to    standing   structures. 


SIMI,  Ventura  Co.,  Cal  — Simi-Santa 
Suzana  Union  Grammar  School  Dist. 
affirmed  $50,000  bond  issue  at  election 
Jan.  25,  proceeds  of  which  will  be  used 
to  finance  erection  of  new  grammar 
school.  This  was  third  vote  taken  on 
issue,  first  having  resulted  in  defeat 
and  second  in  an  exact  majority  for 
bonds. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Trustees  of  Pittsburg  High  School 
District  contemplating  purchase  of  site 
on  which  it  is  proposed  to  erect  new 
high  school.  Bonds  will  be  voted  to 
finance  purchase  and  erection  of  new 
structure. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
— Election  to  vote  bonds  of  $19,500  in 
Carmlchael  School  District,  set  for  Feb. 
20,  has  been  postponed  and  new  date 
will  be  set.  Issue  will  finance  addi- 
tions to  present  school. 


CEXTERVILLE,  Alameda  Co.,  Cal.— 
Washington  Union  High  School  District 
defeats  proposal  to  issue  bonds  of 
^225, 000  to  finance  erection  of  new  high 
school.  Of  total  vote,  664  favored  the 
Issue  and   242   voted  against 


EL  SEGUNDO,  Los  Angeles  Co.,  Cal. 
—Until  2  P.  M.,  Feb.  15,  bids  will  be 
received  by  L.  A.  County  S"upervisors 
for  purchase  of  high  school  bonds  of 
the  El  Segundo  high  school  district  to 
amount  of  $300,000.  Proceeds  to  be 
used  to  erect  and  equip  new  high 
school  group.  Alfred  W  Rea  and  Chas. 
E.  Garstang,  Trust  &  Savings  Bank 
Bldg.,   Los  Angeles,   architects. 


SEBASTOPOL.  Sonoma  Co.,  Cal.  — 
Analy  Union  High  School  District  will 
hold  election  Feb.  23  to  vote  bonds  of 
$16,o00  to  finance  completion  of  audi- 
torium-gymnasium building.  W.  H. 
Weeks,  architect,  369  Pine  St.,  San 
P'rancisco. 


REDDING,  Shasta  Co.,  Cal.  —  Elec- 
tion will  be  held  March  3  in  Shasta 
Union  High  School  District  to  vote 
bonds  of  $375,000  to  finance  erection 
of  new  high  school. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — Huntington  Park  citv  school 
district  will  hold  bond  election  Feb. 
15  at  which  time  it  is  proposed  to  vote 
$370,000,  proceeds  of  which  would  be 
used  to  finance  erection  of  auditorium 
and  other  additions  to  existing  schools 
and  purchase  of  school  sites.  Perlim- 
inary  plans  for  improvements  have 
been  prepared  by  Architect  Arthur  M. 
Angol,  3400  E.  5th  St..  Los  Angeles. 
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ANTIOCH,  Contra  Costa  Co.,  Cal. — 
County  supervisors  sell  $70,000  bond 
issue  of  Antioch-Live  Oak  School  Dis- 
trict for  premium  of  $2212;  proceeds 
will  finance  construction  of  new 
elementary   school. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Until  2  p.  m.,  Feb.  8,  bids  will  be  rec. 
by  L.  A.  county  supervs.  for  purchase 
Of  school  bonds  of  the  Beverly  Hills 
.sch.  dist.  to  the  amount  of  $260,000. 
Proceeds  to  be  used  to  erect  and  equip, 
new  grammar  sch.  bldg.  at  Beverly 
Vista  sch.  site,  Beverly  Hills.  Archts. 
Oable  A  Wyant,  634  S  Western  Ave., 
Los  Angeles,  are  preparing;  plans. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Trustees  of  Franklin  School  District 
are  conferring  with  architects  regard- 
ing erection  of  new  school  on  site  yet 
to  be  selected.  Bonds  will  probably  be 
voted  to   finance  construction. 


CHURCHES 


Working    Drawings    Being    Prepared. 
CHURCH  BLDG.  Cost,  $— 

SAN   LEANDRO,   Alameda  Co.,   Cal. 
Frame    church    bldg.    seating    capacity 

250. 
Owner — First    Church    Christ    Scientist. 
Architect — Henry  Gutterson  526  Powell 

St.,    San    Francisco. 

Completing  Plans. 

CHAPEL  Cost,    $4000 

SANTA  ROSA,  Sonoma  Co. 

Frame   and   stucco  chapel   building. 

Owner — County  of  Sonoma.  (Funds  to 
be  raised  by  various  religious  or- 
ganizations). 

.•Architect — Wm.  Herbert,  Santa  Rosa, 
Cal. 


CLAREMONT,  L.  A.  Co.,  Cal.— Archts. 
Allison  &  Allison,  Hibernian  Bldg.,  Los 
Angeles,  have  been  commissioned  to 
prepare  plans  for  reinf.  cone,  church 
at  cor.  5th  and  Harvard  Aves.,  Clare- 
mont,  for  the  Claremont  Community 
Church.  Rev.  Albert  P.  Davis,  pastor. 
The  project  will  be  erected  in  3  units 
to  cost  $275,000  compl.,  consisting  of 
Sunday  sch.  and  educational  bldg.,  so- 
cial and  recreation  center,  and  the 
present  bldg.  to  be  remodeled  and  used 
as  church.  The  Sunday  sch.  unit  will 
be  erected  as  soon  as  financial  ar- 
rangements are  compl.  at  a  cost  of 
$150,000. 


WOODLAND,  Yolo  Co.,  Cal. — J.  L. 
Harlan  and  Lawrence  Wraith,  repre- 
senting building  committee  of  Chris- 
tian Church,  Rev.  D.  E.  Millard,  pas- 
tor, has  purchased  property  50  by  130 
ft.  in  Lincoln  Avenue  as  site  for  new 
edifice.  Plans  for  which  are  being  pre- 
pared by  Starks  &  Flanders,  Ochsner 
I31dg.,    Sacramento. 


SULTANA,  Tulare  Co.,  Cal.  —  Con- 
struction of  new  edifice  will  be  started 
for  Methodist  Church  when  insurance 
matters  have  been  adjusted;  structure 
was   recently   destryed   by  fire. 


WOODLAND,  Yolo  Co.,  Cal.— Cecil  E. 
Bryan,  engineer  for  West  Coast  Mauso- 
leum Co.,  has  arrived  in  Woodland  and 
is  completing  arrangements  to  start 
construction  of  $100,000  mausoleum  in 
Woodland  Cemetery.  J.  F.  Cronin  is 
representative  of  the  Coast  Mausoleum 
Co.,  and  maintains  headquarters  at 
Woodland. 


SEATTLE,  Wash. — St.  Marks  Protes- 
:ant  Episcopal  Church,  Dr.  John  D. 
McLaughlan,  rector,  will  select  archi- 
tt.jt  shortly  to  prepare  plans  for  pro- 
posed $200,000  edifice  to  be  erected  in 
Broadway    North  J.    F.      Duthie       is 

c'hairman   of  Building  Committee. 


FACTORIES  &  WAREHOUSES 


Bids  Being  Taken  For  General  Con- 
tract. 

NEWSPAPER  PLANT.         Cost,  $100,000 

BAKERSFIELD.      Kern    County. 

Two-story  and  basement  concrete  and 
brick    newspaper   plant. 

Owner — The  Bakersfield  Californiaji, 
(Alfred   Harrell,   Proprietor). 

Architect — Chas.  H.  Bigger,  Bank  of 
Italy    Bldg.,    Bakersfield. 


Sub-Contracts    Awarded. 

PRINTING    PLANT  Cost,     $150,000 

SAN     FRANCISCO.       Sansome     St      be  I. 

Vallejo  and  Green  Streets. 
Three-story    reinforced    concrete    prin- 

ing  plant. 
Owner — Equitable    Properties   Co.,    Inc., 

Lessee:    Abbott-Brady    and    Sunset 

Printing   Companies. 
Engineer — T.   Ronneberg,  Crocker  Bldg 

San    Francisco. 
General   Contractor  —  Cahill   Bros.,    55 

New   Montgomery    St.,    S.    F. 
Automatic    F*ire    Sprinkler.s       to      Globe 

Automatic    Sprinklers    Co. 
Elevators — Spencer   Elevator   Co. 
Steel    Sa.sh— U.    S.    Metal    Products    Co., 

330  10th  St.,  San  Francisco. 
Bids    for    plumbing    and    wiring    will 
be   called   for  shortly 

As  previously  reported,  grading 
awarded  to  Farrar  &  Carlin,  67  Hoff 
Ave.,   San   Francisco. 


Bids  To  Be  Asked  Next  Week. 

CANNERY  Cost,    $15,000 

SAN  JOSE.     Race  St. 

On-story  wood  frame  cannery  build- 
ing. 

Owner — United     States    Products    Co. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


Contract  Awarded. 

OFFICES,   ETC.  Cost,   $40,000 

SACRAMENTO,    Cal.,    SW    13th    and    C 

sts. 
1-story    brick    offices,    warehouse    and 

shop. 
Owner  &  Contractor — Geo.  Wagner,  Inc 

181  South  Park,  San  Francisco. 
Architect    —    Henry    H.    Guttrson,    526 

Powll    St.,    San    Francisco. 
Structure     will     be    leased    to    White 
Co.,    motor    truck    manufacturers,    11th 
and   Mission   Streets,    San   Francisco. 


Sub-Contracts   Awarded. 

FACTORY  Cost,    $20,000 

OAKLAND,  Alameda  Co.,  Cal.  S  E 
cor.   Sixty-seventh   and  Vallejo   Sts. 

One-story  steel  and  brick  factory 
building    (60x200). 

Owner — F.  A.  B.  Manufacturing  Co., 
1850-62  7th  St.,  Oakland. 

Designers  and  Contractors — McWethy 
&  Greenleaf,  2910  Telegraph,  Oak- 
land 

Brick  work  —  C.  Shearer,  698  Brock- 
hurst,  Oakland. 

Concrete — J.  Fitzmaurice,  354  Hobart 
St.,   Oakland. 

Metal  .sa.sh  —  Michel  &  Pfeffer,  1415 
Harrison   St.,  S.  F. 

Steel  .sash — Herrick  Iron  Works,  18th 
and    Campbell    St.,    Oakland. 

Glass— W.  P.  Fuller  &  Co.,  301  Mission 
St.,    San    Francisco. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Poultry  Producers  Assn.  of  Central 
California,  Inc.,  700  Front  St.,  S'an 
Francisco,  contemplate  erection  of 
$200,000  feed  mill  on  a  site  yet  to  be 
selected  in  Stockton.  John  Lawler  is 
general    manager   of   the   association. 


LOS  ANGELES,  Cal.  —  Architect 
Henry  E.  Bean,  Central  Bldg.,  is  com- 
pleting plans  and  will  take  bids  this 
week  for  a  two-story  Class  A  factory 
and  loft  building  at  Mission  Rd.  and 
Macy  St.  for  Advance  Auto  Body 
Works;  bids  will  be  taken  separately 
on  structural  steel,  steel  sash,  steel 
rolling  doors,  elevator,  and  general 
work;  125x146  feet,  structural  steel 
frame,  elevator;  there  will  be  an  ac- 
cessory building,  30x40  feet,  steel  frame 
concrete   roof;   $125,000. 


kENO,  Nevada — Nels  Berglund  of 
nusanville,  Calif.,  associated  with 
Reno  men,  plans  early  erection  of 
planing  mill  in  Reno.  A  lease  on  a 
tract  of  land  served  by  Southern 
Pacific  R.   R.   has   been   closed. 


SACRAMENTO,  Cal.— Thos.  B.  Hunt, 
^J26  S  St.,  Sacramento,  at  $30,000,  has 
?ontract  to  erect  addition  to  Ficetti 
Dry  Cleaning  Works,  s  w.  31st  and  S 
Sts. 


Attention ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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Bub-Contracts    Awarded.  ,iinnnn 

ADDITION  Cost,    $110,000 

SAN    FRANCISCO,    No.    317-319    Wash- 
ington  St.   near  Battery.  _ 
five-story  reinforced  concrete  addition 

to      poultry      house,      refrigerating 

plant,    etc. 
Oyfner  —  California   Poultry   Co.,    Inc., 

315  Washington  St.,   San  Francisco. 
Engineer    —    H      J.     Brunnier,    Sharon 

Bldg.,   S.   F.  ^^^     , 

s,.c-ct    iiu'tal    —    Ideal    Cornice    Works, 

1038    Howard    St.,    S.    F. 
IMa»<criiig  —  A.    Knowles,    Call    Bldg., 

San    Francisco. 
Mill    work — Pacific    Manufacturing    Co., 

180    Stevenson    St.,    S.    F. 
Steol    .xjiNh — U.    S'.    Metal    Products,    330 

10th    St.,    S.    F. 
niarlile — Eisele    &   Dondero    Marble    Co., 

2895   3rd   St ,   S.   F. 
ht-ann    and    slazing — Cobbledick    Kibbe 

Glass  Co.,  666  Howard  St.,  S.  F. 
As  previously  reported:  Plumbing 
to  Doell  &  Brown,  354  Hobart  St., 
Oakland.  Painting  to  J.  A.  Mohr  & 
Son,  433  11th  St.,  S.  F.  S'teel  rolling 
doors  to  Kennerson  Mfg.  Co.,  447 
Hampshire  St.,  S.  F.  Finished  hard- 
ware to  Palace  Hardware  Co.,  581  Mar- 
ket St.,  S.  F  Roofing  and  fireproof- 
ing  to  Alta  Roofing  Co.,  221  Oak  St., 
S.  F.  Reinforcing  steel  awarded  to 
Edw.  L.  Soule,  Rialto  Bldg.,  S.  F.  Re- 
frigerator doors  and  cork  insulation  to 
Van  Fleet-Freear  Co.,  557  Howard  St., 
ft).  F.  Elevators  to  Otis  Elevator  Co., 
1  feeach  St.,  S.  F.  Grading  to  Gran- 
fleld  Farrar  &  Carlin,  67  Hoff  Ave  , 
S.  F.  Wood  piling  to  M.  B.  McGowan, 
180   Jessie    St.,    S.    F. 


LOS  ANGELES,  Cal.— C.  J.  Smale,  509 
S  Western  Ave.,  is  taking  bids  from 
selected  list  of  contractors  for  2-story 
brick  factory  bldg.  on  E  9th  St.,  for 
Angelus  Furniture  Mfg.  Co.,  931  E 
Pico  St.;  177x504  ft.,  face  brick,  comp. 
rf.,  struc.  steel,  steel  sash,  wire  glass, 
skylights,  cem.  and  wood  firs..  $150,- 
000. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Feb.  15,  bids  will  be  received 
by  W.  A.  Price,  city  clerk,  to  erect 
one-story  brick  machine  shop,  25  by 
39  ft.,  at  rear  of  firehouse.  Plans  on 
file    in   office   of   city    clerk. 


LOS  ANGELES,  Cal.  —  Link-Belt, 
Meese  &  Gottfried,  400  E  3rd  St.,  have 
purchased  property  near  1st  and  An- 
derson Sts.  and  will  erect  factory  in 
the  near  future.  Details  have  not  been 
determined. 


PORTBRVILLE,  Tulare  Co.,  Cal.— 
Zaninovich  Bros.,  granted  building 
Dermit  by  city  to  erect  $8000  packing 
plant  on  S'anta  Fe  right-of-way  at 
Morton  and  Fourth  Sts.;  will  pack 
grapes. 


LOS  ANGELES.  Cal.— Archt.  Chas.  F. 
Plunimer,  1108  Story  Bldg.,  is  taking 
revised  bids  for  erecting  a  class  A 
warehouse  at  n.w.  cor.  of  2nd  and 
Vignes  Sts.  for  Shallenge  Cream  and 
Butter  Assn;  2-story  and  basement, 
93x240  ft.,  reinf.  cone,  constr.,  comp. 
rfg.,  elevator,  refrigerating  system,  in- 
cinerator. Bids  will  be  taken  separate- 
ly on  genl.  contr.  and  for  mechanical 
equipment. 


FULLERTON,  Orange  Co.,  Cal.— 
Golden  Belt  Fruit  Co.,  S.  W.  Smith, 
secretary-treasurer  contemplates  erec- 
tion  of   new   packing   plant. 

OAKLAND,  Cal. — Montgomery,  Ward 
and  Co..  Oakland,  have  purchased  7%- 
acres  of  land  from  Magnavox  Company 
On  which  it  is  proposed  to  erect  third 
Hhit   of    mail   order   plant. 


Mailing  Lists 

Cv  Will  help  you  increase  sales 
Send  lor  .FREE  catalojr  Klvlne 
I  countsandpriceaonclafisitiednamea 
of  you  rbest  prospective  customers- 
National,  state.  Xocal--Individu«l«, 
Profoasiona,  Buslnesa  Firms. 
OQ^  Guaranteed    [Li         , 

yy/Ohy  refund  of  J  '^each 


lOuiacoMStLouis 


ELY,  Nevada — Troy  Power  Laundry 
Co.,  recently  destroyed  by  fire,  will  be 
rebuilt.  Roy  Musgrove,  owner.  Est. 
cost,  $50,000  including  equipment.  Of 
total  loss  $10,000  was  covered  by  In- 
surance. 


SALEM,  Ore. — Oregon  Pulp  &  Paper 
Co.,  will  enlarge  paper  mill  and  install 
additional    equipment. 


FLATS 


Plans   Complete. 

FLAT  BLDGS.  Cost,   $14,000   ea. 

SAN  FRANCISCO.     N  E  Casa  Way,  near 

Retire  Way. 
Two    2-story   and    basement   frame    flat 
To  Be  Done  By  Day  Work. 
FLATS.  Cost.    $14,000 

bldgs    (2   each). 
Owner — Grace  Perego,  159  Sutter  St 
Architect— Chas.      F.      Strothoff,      2274 

15th    St. 


SAN    FRANCISCO.       S     E    Church    and 

23rd   Sts. 
Three-story    and    basement    frame    (6) 

flats. 
Owner — Baker  &  Watson,  3508   23rd  St. 
Architect — None. 


Contract  Awarded. 

FLATS  Cost,    $10,000 

SAN   FRANCISCO,   N   California    137   W 

Laurel. 
Two-story    and    basement      frame      (4) 

flats. 
Owner — Mrs.    Pierre    Lamanet,    240    4th 

Ave.,    S.    F. 
Architect    and    contractor — S.    Rosen    & 

Son,    6    Fountain    St.,    S.    F. 


To  Be   Done  By  Day  Work. 

FLATS.  Cost,    $12,000 

SAN  FRANCISCO.  S.  O'Farrell,  100  E 
Broderick. 

Two-story  and  basement  frame  (8) 
flats. 

Owner — Herman  H.  Bergfeld,  1491  Gu- 
errero St. 

Architect — None. 


GARAGES 


To  Be   Done   By  Day's  Work. 
GARAGE    ETC.  Cost,    $12,000 

SAN  JOSE.  Vine  and  Post  Sts. 
Garage   and   office   building. 
Owner — Pearson  &  Regan,  25  S  Market 

St.,    San   Jose. 
Architect — None. 


Reinforcing  Steel  Contract   Awarded. 
GARAGE  Cost,    $100,000 

SAN   FRANCISCO.     NE  Third  and  Fol- 

som   Streets. 
Two-story    reinforced     concrete     public 

garage. 
Owner — John  Jerome,  321  Bush  St.,  San 

Francisco. 


Architect — Dodge  A.  Riedy,  821  Market 

St.,    San    Francisco. 
f;on  tractor — United    Bldg.    Constr.    Co., 

321    Bush   St.,    San    Francisco. 
IteinforclnK    "teel — Gunn,    Carle    &    Co., 

441    Market    St.,    San    Francisco. 


GOVERNMENT   IVORK 
AND  SUPPLIES 


SAN  FRANCI.SCO— Chief  of  Air  Ser- 
vice has  allotted  sum  of  $14,150  to  im- 
prove Crissy  P'ield,  Presidio,  San  Fran- 
cisco. The  work  will  be  let  by  i-on- 
tract  and  embraces  sewer  work,  con- 
crete outfall  structure  for  sewers, 
sheet  piling  for  bulkhead,  4000  yds.  clay 
grading;  6000  yds.  loam  grading  in 
Area  B.  C.  and  D  and  12,000  yds.  grad- 
in   Area  K. 


SAN  FERNANDO,  Cal.— W.  A.  Sweni, 
248  W-15th  St.,  Los  Angeles,  at  $2351 
rtwarded  contract  by  U.  S.  Veterans' 
Bureau,  to  fur.  and  install  window 
shades  and  curtain  rods  In  Veterans' 
Ho.spital  No.  104,  San   Fernando. 


WASHINGTON,  D.  C— Bids  are  being 
Received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph  (Fur- 
ther information  regarding  the  Sched- 
ules may  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St..  San 
Francisco) : 

Sched.  4953,  Puget  Sound,  1  vacuum 
cleaner,   Feb.    16. 

Sched.  4954,  Mare  Island,  43,000  ft.  b. 
ni.  ash,  Fe".'.  16. 

Sched.  4955,  Mare  Island,  41.4  tons 
bell  and,  spigot  pipe,  254  Malleable  iron 
xecp.  9  cast  iron  tees  and  9  wedge  gate 
valves,   Feb.   16. 

Sched.  4958.  Mare  Island  120,500  lbs. 
white   zinc  Oxide,  Feb.   16. 

Sched.  4960,  Various  yards,  aluminum 
metallic  brown,  chrome  green,  lamp- 
black, yellow,  ocher,  Indian  red.  etc., 
Feb.   16. 

Sched.  4961,  Mare  Island,  40,000  lbs. 
blanc  fixe;  Mare  Island.  12.000  lbs.  red 
lead;  Feb.  16. 

Sched.  4962.  Puget  Sound,  1000  gals, 
asphaltum  varnish;  various  yards,  ap- 
proximately 30,000  gals,  spar  varnish 
and  1380  gals,  interior  varnish.  Feb.  16. 

Sched.  4964.  various  yards,  pitch,  tar, 
turpentine  and  rosin.  Feb.  16. 

Sched.  4969,  Mare  Island,  140  buzzers, 
Feb.  16. 

Sched.  4972.  various  yards,  wire  link 
mattresses  and  parts,  Feb.  16. 


GRAYS  HARBOR,  Wa.sh.— Bert  Ward 
Seattle,  Wash.,  at  $11,988  submitted  low 
bid  to  Robt.  Warrack.  New  Postoffice 
Bldg.,  Portland,  to  erect  Grays  Harbor 
fog  and  radio  station.  Nelson  &  John- 
son, Hoquiam,  Wash.,  next  low  at  $12,- 
797.  Referred  to  Washington,  D.  C.  for 
action. 


All-Key 
Plaster  Lath 

(Patented) 
HW«r,     MeotannlonI   Key. 


Plaster 
Wall    Board 

(Patent   applied    for) 
Tlie   I.iiBt  Word  In  W*n   Board. 


CALIFORNIA   CEDAR    rKODlCTS   COMPANI 

STOCKTON.    CALIFORNIA 
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SAX  FRANCISCO — Pacific  Coast  En- 
gineering Co.,  Oakland,  at  approx.  $10,- 
700  awarded  cent,  by  U.  S.  Eng-ineer 
Office,  to  fur.  (Circular  77)  5000-ft. 
steel  plate  shore  pipe.  Western  Pipe  & 
Steel  Co.,  San  Francisco,  bid  ?2.27  lin. 
ft. 

WASHINGTON,  D.  C. — Until  Feb.  19, 
10:30  A.  M.,  under  Circular  No.  1721, 
"Rids  will  be  rec.  by  Purchasing  Of- 
ficer, Panama  Canal,  to  fur.  and  del. 
Balboa  (Pacific  Port):  Cable,  trans- 
formers, steel  desks,  steel  bookcase, 
steel  lockers,  mattress  filling  machine, 
window  glass,  etc.  Further  informa- 
tion obtainable  from  Assistant  Pur- 
chasing Agent,  Fort  Mason,  San  Fran- 
cisco. 


PHOENIX,  Ariz. — Until  Feb.  15,  bids 
will  be  rec.  by  Supt.,  Phoenix  (U.  S.) 
Indian  Sanatorium,  Ariz.,  to  fur.  and 
del.  one  motor-driven  hand  controlled 
lawn    mower. 

SAN  DIEGO.  Cal.— Until  Feb.  24,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  Washington, 
D.  C,  under  SpecificationNo.  5165,  for 
water  meter  and  tank  equipment;  de- 
posit of  $10  req.  for  plans  obtainable 
from   bureau. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  March  2,  bids  will  be  received  by 
Construction  Division,  U.  S.  Veterans' 
Bureau,  for  redwood  water  tank  for 
Veterans'  Hospital  No.  24  at  Palo  Alto, 
Calif. 


HALLS  AND  SOCIETY 
BUILDINGS 


Construction   Under   Way. 

ADDITION.  Cost,    $40,000 

.ASILOMAR,  Monterey  County. 

Two-story  side  addition  to  present 
frame  lodge. 

Owner— Y.   W.   C.   A. 

Architect — Miss  Julia  Morgan,  Merch- 
ants Exchange  Bldg.,  San  Fran- 
cisco. 

Contractor — H.  E.  Washburn,  Pacific 
Grove,    Cal. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Erection  of  a  headquarters  for  the  Girl 
Scouts  in  Rinconada  Park  is  being 
considered  by  the  City  Planning  Com- 
mission. Preliminary  plans  for  the 
structure   have  been  prepared. 


LOS  ANGELES,  Cal. — Floyd  L.  Hen- 
derson, 1627  W  Pico  St.,  has  prepared 
prelim,  plans  for  a  fr.  and  stucco  club- 
house on  Laurel  Canyon  Rd.,  owner's 
name  withheld;  150x150  ft..  2  swimming 
pools.  30xS2  ft.,  handball  and  tennis 
ccurts;  Mr.  Henderson  desires  those  in- 
terested in  financing  to  get  in  touch 
with   him   at   once. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
East  Santa  Cruz  Methodist  Church 
plans  early  construction  of  $25,000 
community  hall.  Campaign  for  funds 
has  been  started. 


BUTTE  Co.,  Cal. — Architects  Geo.  C. 
Sellon  and  Co.,  California  State  Life 
nidv.,  Sacramento,  officially  commis- 
sioned by  county  supervisors  to  prepare 
Dlans  for  proposed  American  Legion 
Memorial  buildings  to  be  erected  at 
Oroville  and  Gi  idley. 


JOOST  BROTHERS 

Buililers'  Hardware 
Tools,  Etc. 

iMfrnhers    BullderR      !<^xcha  ngre) 

loss   MARKBT   ST. 

Phone  Mar»-9t   891     6»n  Pranolaco 


HOSPITALS 


PHOENIX,  Ariz.  —  Until  Tuesday, 
Feb.  16,  bids  will  be  rec.  by  State  In- 
stitutions. State  of  Arizona,  for  ward 
bldg.  at  state  hospital  for  insane. 
Plans  and  spec,  obtainable  from  Archi- 
tects Fitzhugh  &  Byron,  Home  Bldrs. 
Bldg.,  Phoenix.  Cert,  check  5%.  C.  M. 
Zander,    secy,    of   bd.   direc. ;    $75,000. 


SEATTLE,  Wash. — Morris-Hoard,  Inc. 
L.  C.  Smith  Bldg.,  Seattle,  at  $441,999 
submitted  low  bid  for  general  con- 
tract to  Washington  State  Masonic 
Home  to  erect  new  home  at  Zenith 
South  of  Seattle.  Bid  covers  all  work 
except  elevators,  refrigerating  equip- 
ment and  oil  burning  plant.  Rounds- 
Clist  Co.,  Seattle,  next  low  at  $446,875. 
Taken    under   advisement. 


SAN  FERNANDO,  Cal. — W  A.  Swem, 
248  W-15th  St.,  Los  Angeles,  at  $2351 
awarded  contract  by  U.  S.  Veterans' 
Bureau,  to  fur.  and  install  window 
shades  and  curtain  rods  in  Veterans' 
Hospital  No.   104,   San  Fernando. 


SALINAS  ,  Monterey  Co.,  Cal  .— 
Special  meeting  of  county  supervisors 
will  be  held  Feb.  15  to  consider  plans 
for  erection  of  ne.w  county  hospital.  It 
is  proposed  to  undertake  the  work  in 
units  without  resort  to  a  bond  issue 
and  without  increase  to  tax  levy.  T. 
P.  Joy  is  clerk  of  the  Board  of  Super- 
visors. 


POMONA,  Los  Angeles  Co.,  Cal.— 
Pomona  Valley  hospital.  Dr.  J.  K. 
Swindt,  Secy.,  contemplates  erection  of 
addition  to  present  hospital  to  house 
20  beds. 


HOTELS 


Plastering  Contract  Let. 
HOTEL  Cost,    $1,000,000 

SAN   JOSE,   Santa   Clara  Co.,   Cal.   Mar- 
ket   and    San    Carlos    Sts. 
Six-story  Class  A  hotel   to   contain   ap- 
proximately 200  rooms. 
Owner — Saint   Claire    Realty   Co.    (T.    S. 
Montgomery,   President),    San   Jose. 
Architect — Weeks     &     Day,     315     Mont- 
gomery St.,   San   Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St.,    San    Francisco. 
Pla.stering — A.    Knowles,      Call      Bldg., 
S'an  Francisco. 
As    previously     reported,    reinforcing 
steel  awarded  to  Edw.  L.   Soule,   Rialto 
Bldg.,   San   Francisco;   plumbing  to   La- 
tourrette-Fical  Co.,   907  Front  St.,   Sac- 
ramento; electric  wiring  to  H.  S.  Tittle, 
85     Columbia     Square,       S.     F. ;         heat- 
ing to  Scott  Co.,  243  Minna  St.,  S.  F. 

Bids  are  being  received  for  painting, 
glass  and  glazing. 


Plans  Being  Figured. 
Bids   to   be  Opened  Thursday. 
BUILDING.  Cost,   $100,000 

SAN  FRANCISCO,  Natoma  St.  to  Minna 

bet.   3rd  and   4th   Sts. 
Two-story     and     basement     class     "A" 

shelter  building  for  men. 
Owner — Archbishop    of    San    Francisco 

Diocese. 
Architect- — Smith    O'Brien,     742    Market 

St..    San    Francisco. 
Structure    will    be    designed    to    carry 
two    additional   stories. 


C  R  O  VV  E 

GLASS 

CO. 

674  Eddy  SL 
Phone  Prospect  €12 

Equipped    To    Handle 
Any   Size   Job. 

DraECT   FACTORY   BUYERS 


Cost,    $25,000 


Plans  Being  Prepared. 

HOTEL 

MARIN    COUNTY. 

Two-story    and     basement    frame     and 

stucco    hotel    building    (24    rooms). 
Owner — Withheld. 
Architect  ^  Fabre    &    Hildebrand,    110 

Sutter  St.,   S'an   Francisco. 


Plans   Being   Completed. 
HOTEL  &  STORES.  Cost,  $150,000 

WOODLAND,    Yolo   Co.,   Cal. 
Two-story    reinforced   hotel   and   stores 

(Mission   type   of  architecture). 
Owner — E.    L.    Younger,    et    al..    Wood- 
land, Cal. 
Architect — W.    H.    Weeks,   369   Pine   St., 
San  Francisco. 
The   structure    will    contain    approxi- 
mately  sixty   rooms,   all    of  which   will 
have  private  baths.     Mr.  Younger,  who 
is    a    general    contractor,    proposes    to 
organize  company  to  finance  the  struc- 
ture  or  will  finance   the   building  him- 
self   up    to    $100,000    If    local    interests 
will    contribute    $25,000. 


NOGALES,  Ariz.— Kerr  &  Orlopp,  453 
Lafayette  PI.,  Culver  City,  Calif.,  award. 
contr.  and  are  clearing  site  for  3-story 
reinforced  concrete  hotel  building  on 
Morley  Ave.  for  Montezuma  Hotel  & 
Inv.  Co. 


Working  Drawings  Being  Prepared. 
HOTEL.  Cost,    $106,000 

TRACY,   San  Joaquin   Co.,  Cal. 
Two-story     reinforced     conc/'ete     hotel 
building,   strictly  Spanish  architec- 
ture both  interior  and  exterior. 
Owner — Tracy     Community     Hotel     Co., 

Tracy,  Cal. 
Architects — Paul  V.  Tuttle  and  H.  V. 
Slocum,  337  17th  St.,  Oakland. 
First  floor  of  structure  will  contain 
nine  stores,  specious  lobby  and  coffee 
kitchen.  It  is  planned  to  have  60  guest 
rooms  with  50%  baths,  special  Cham- 
ber of  Commerce  rooms  adjoining  as- 
sembly hall.  Furnishings  will  proba- 
bly bring  cost  to  $185,000. 


REDDING,  Shasta  Co.,  Cal. — J.  P. 
Brennen.  Redding,  has  contract  to  con- 
struct 40-rcom  addition  to  Golden 
Eagle  Hotel,  adding  two  'wings,  one  on 
south  side  and  another  on  west  side  of 
present  structure,  each  3-story  and 
basement   in  height. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
— C.  S.  Mabrey,  general  contractor,  2528 
41st  St.,  Sacramento,  is  conferring  with 
directors  of  Chamber  of  Commerce 
hotel  committee  regarding  financing 
erection  of  proposed  hotel  building,  the 
cost  to  range  between  $85,000  and 
$100,000.  The  directors  are  conferring 
with  Norman  R.  Coulter,  architect,  46 
Kearny  St.,  San  Francisco,  regarding 
the  offer  and  an  early  decision  is  ex- 
pected. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Stege  Hardware  &  Lumber  Co.,  Stege, 
awarded  contract  to  furnish  and  in- 
stall hardware  in  Community  Hotel, 
now    under    construction. 


LOS  ANGELES,  Cal.— Kinne  &  Wesi- 
erhouse,  220  Black  Bldg.,  will  build  a 
10-story  reinforced  concrete  hotel  and 
store  building  at  the  northeast  corner 
of  Sixth  and  San  Pedro  Sts.  for  Busi- 
ness District  Development  Co.,  Mer- 
chants National  Bank  Bldg.,  Chas.  F. 
Whittlesey,  architect,  D.  W.  Terwill- 
iger,  associate,  6533  Hollywood  Blvd  ; 
$600,000. 


Phone    Mission    2607 

Res.    Phone   Mission   5228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalaaielii«     Copper     and      Bronac 

Door*   and    Trtm 

OrnamentaJ    Entrancca 

Sb«et  Metal  Work  of  Bverr 

Des«rl|»tlon 

CHAS.  SCHULTHEIS,  Mgr. 

3117-3119  TWENTIETH    .STREETT 

near    Harrlaon    St. 

SAIW    FRAXCISCO.    CALIF. 


Santa  Barbarac  f 6r ',  N«al  Calahan. 
Plans  for  the  structure  were  prepared 
by  Architects  Sauter  &  Lockard,  San 
Marcos  Bldg.,  Santa  Barbara. 
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ALAMEDA,  Alameda  Co.,  Cal.— 
Erection  of  a  $400,000  hotel  on  a  site 
yet  to  be  determined  is  planned  by  the 
Alameda  Community  Hotel  Corp.,  com- 
prising thirty-flve  businessmen  and 
residents  of  Alameda.  Will  be  fire- 
proof construction  throughout.  In- 
corporators of  the  corporation  are: 
Frank  W.  Hally,  George  H.  Noble,  J. 
Sherman  McDowell,  L.  11.  Weinmann, 
Thomas  O.  Hutt,  John  J.  Mulvany,  C 
L.  Traver,  R.  C.  Strehlow,  Kdw.  S. 
Babue,  Jay  Krwin  Baker,  T.  G.  Hutt 
Jr.,  W.  O.  Smith,  Herbert  S.  Schultz, 
R.  V.  Powell,  James  R.  Loupe,  H.  C. 
Gallagher,  Henry  H  Shires,  Carl  E. 
Strom,  F.  N.  Delanoy,  James,  K.  Hall, 
Russell  J  Franck,  James  A.  Ellis,  H. 
M.  Bradley,  E.  R.  Neiss,  J.  K.  Ham- 
ilton, George  D.  Lunt,  A.  W.  Porter, 
Nat  Lena,  Merrill  Robinson,  John  C. 
Stannard,  A.  Wold,  C.  H.  White.  H  S. 
Swanson,   W.   B.   Stephens,   R.   E.  Burns. 


SANTA  BARBARA,  Cal.— Architect 
Victor  L.  Siebert  has  prepared  pre- 
liminary plans  for  four-story  hotel, 
store  and  garage  building  on  site  of 
old  Potter  theatre  at  Estado  and  Mon- 
tecito  for  C  W.  Wright.  It  is  to  be 
Spanish  type  building  and  will  cost 
approximately  $225,000. 


POWER  PLANTS 


OAKLAND,  Cal. — Engineering  Dept., 
Great  Western  Power  Co.  of  Calif.,  530 
Bush  St.,  San  Francisco,  preparing 
plans  for  extension  of  Fourth  Ave.  sub- 
station;   est.   cost,    $150,000. 


NOGALES,  Ariz. — Kerr  &  Orlopp 
awarded  cont.  and  will  start  work  this 
week  on  3-story  90-room  masonry  ho- 
tel on  Morley  Ave.  for  Montezuma  Ho- 
tel &  Inv.  Co.,  Arthur  H.  DeRiemer, 
counsel  for  company.  Kerr  &  Orlopp 
bid   was   $100,000   including   elevator. 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
Pacific  Gas  and  Electric  Co.,  245  Mar- 
ket St.,  San  Francisco,  conferring  with 
oflRcials  of  Columbia  Steel  Corp.,  re- 
garding proposed  $59,000  addition  to 
substation  at  Columbia  Steel  plant. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Film  Exchange  Bldg.,  Washington 
Blvd.  and  Vermont  Ave.,  has  compl, 
plans  for  4-story  brick  stores,  apt.  and 
hotel  bldg.  at  Washington  Blvd.  and 
Crenshaw  for  Harry  Warner;  8  stores 
and   104   rooms,   60x144   ft.;   $250,000. 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
Pacific  Gas  and  Electric  Co.,  245  Mar- 
ket St.,  San  Francisco,  completes  sur- 
veys for  power  lines  to  supply  plant  of 
H.  W.  Johns-Manville  Co.,  now  under 
construction;   line  will   cost  $8443. 


LONG  BEACH.  Cal.— Archt.  W.  H. 
Austin,  521  Pacific  Southwest  Bank 
Bldg..  Long  Beach,  has  been  commis- 
sioned to  prepare  prelim,  plans  for  a 
5-story  class  B  hotel  and  apt.  bldg.,  at 
523  W  Broadway,  Long  Beach,  for  J. 
F.  Grable. 


SANTA  BARBARA,  Cal.  —  Anton 
Johnson,  74  New  Montgomery  St.,  San 
Francisco,  will  be  awarded  contract 
at  approximately  $176,000  for  the  erec- 
tion of  a  four-story  and  basement  rein- 
forced concrete  store  and  hotel 
building    at    Cota    and    Estada    Streets, 


CALIFORNIA— Great  Western  Power 
Co.  of  Calif.,  530  Bush  St.,  San  Fran- 
cisco, having  plans  prepared  by  Engin- 
eering Department  for  following  im- 
provements to  be  undertaken  during 
current  year; 

Construction  of  220,000-volt  steel 
tower  transmission  line  between 
Brighton  sub-station,  near  Sacramento, 
and  Merced,  interconnecting  the  Great 
Western  system  with  that  of  San  Joa- 
quin Light  and  Power  Corp.  Additional 
$2,000,000. 

Construction  of  Wilson  substation  at 
Tuttle,  near  Merced,  est.  cost  $700,000. 
Will    be      equipped      with      self-cooling 


13 


transformers  with  capacity  of  60,000 
KVA  and  condenser  of  capacity  25,000 
KVA  Materials  for  this  project  are 
now  being  assembled. 

Construction  of  automatic  substa- 
tion at  Isleton,  Sacramento;  est.  cost 
{206,000;  transformers  with  capacity  of 
9000   KVA. 

Extension  of  4th  Ave.  sub-station, 
Oakland,  addition  of  new  transformers 
and  switching  apparatus;  est.  cost 
$150,000. 

Additional  transformers  at  Golden 
Gate    substation,    est.    cost    $50,000. 


OROVrLLE,  Butte  Co.,  Cal.  —  R.  C. 
Storrie  &  Co.,  Alexander  Bldg.,  San 
Francisco,  general  contractors  on  the 
Ducks  Creek  project  of  the  Feather 
River  Power  Co.,  Hobart  Bldg.,  San 
F'rancisco,  has  sub-let  a  contract  to 
Fontaine,  Barbier  and  Richardson  Con- 
struction Co.,  to  const,  two  tunnels  on 
Bucks  Creek  project;  one  tunnel  will 
be  9000  ft.  long  and  another  7000  ft. 
Bucks  Creek  project  is  situated  on  the 
North  Fork  of  the  Feather  river  and 
will    cost    approximately    $8,000,000. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  will  sell  at  public  auction  Feb. 
15.  10  a.  m.,  one  50-h.p.  General  Elec- 
tric motor  no  longer  required  by  coun- 
ty. Henry  A.  Pfister,  county  clerk. 


TACOMA,  Wash.— Until  Feb.  24,  2  P. 
M.,  bids  will  be  received  by  City  Com- 
missioner of  Light  and  Water,  to  fur. 
electrictl  equipment  for  North  Sixth  St. 
Sub-station,  as  follows:  (Item  1)  — 
Five  panel  switchboard;  (2)  17  oil  cir- 
cuit breakers;  (3)  45  current  transfor- 
mers; (4)  10  potential  transfor- 
mers; (5)  1  DC  battery  charging  panel 
remote  from  switchboard;  (6)  1  battery 
charging  motor  generator;  (7)  6  power 
tran-sformers;  (8)  800  feet  ^-inch  iron 
I)ipe  size  copper  tubing;(9)  600  feet 
rolled  copper  bus  bar;  (10)  15  Thomas 
No.  7252   bushings'   (11)   10  potheads. 

Alternate  No.  1 — Safety  enclosed 
truck   type  switchboard. 

Alternate  No.  2 — ^Two  3-phase  Star 
connected  power  transformers.  Spec- 
ifications   obtainable    from    above. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated,  "Westest" 
Dead  r'ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville ebony  asbestos 
are  In  Special  Crystalac 
Panels  are  approved  by 
the   National    Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  k  Pengilly,  Inc. 

.Mi'inher    Cnlifornin    Dcvolopment    Association 
Ciilifornin    Rleotrnglsts'  Association 
MnnnfnctHrers   and 
ni.<»tribntors    of 

"WESTEST" 

ELECTRIC  PRODI TTS 

1264  Folsoni  Street 

San  Francisco 

•  '    fMionetit      Hcmlopk    .'1874 
Hemlock   S.STS 


wood. 
Finish. 


Plates    and    trim 
All    "Westest" 


^  <F/n dosed  exttJi'iin.iry  *Ip«Tnt(^d 
Safety  Swltcfies,  Knife 
Sultcltes,  Metal  Swltc^i  and 
Cnt-oiit  Boxes,  ^»fe(y  Panel 

rataloK  and  I'rlre.    an    neom""! 


A  "Ffttsburgr^  Antomatlc 
Gas  Water  Heater  In- 
stalled in  the  Home  lndi> 
cates  higfa  qnallty 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupKv; 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  aa  a 
wink  " 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

'PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC- 
STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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PUBLIC   BUILDINGS 


OAKLAND,  Cal. — Following  bids  re- 
ceived Jan.  28,  12  M.,  by  Eugene  K. 
Sturgis,  city  clerk,  to  clean  and  restore 
to  original  color  and  terture  walls  and 
ceilings  of  council  chamber  in  city 
hall: 
F.    A.    Mero,    817      Mendocino      St., 

Oakland    (low)     $1286.84 

Emil    Solve    2280.00 

W.     M.     Asbell 2500.00 

R.     Zelinsky      2800  00 

H.    Knowles     4700.00 

PASADENA,  Los  Angeles  Co.,  Cal. — 
Until  11  A.  M.,  Feb.  16th,  bids  will  be 
received  by  city  of  Pasadena,  Room  202 
City  Hall,  for  police  substation  at  La- 
manda  Park;  Chas  E.  Rhue,  architect, 
41  E.  Green  St.,  Pasadena;  reinforced 
concrete  and  masonry  construction,  4 
cells,  sergeant's  room,  first  aid  room 
and  assembly  room;  45x37  feet,  tile  and 
composition  roof.  Bessie  Chamberlain, 
clerk. 

SACRAMENTO,  Cal. — Following  bids 
received  by  Geo.  B.  McDougall,  State 
Architect,  Chief  Division  of  Architec- 
tuie.  Forum  Bldg.,  Sacramento,  2 
o'clock  p.  m.,  Thursday,  January,  28, 
1926,  for  boilers  at  Folsom  Prison: 
E.    L.    McCurtain,    Monad.    Bldg.,    S     F., 

J5.433    Alt     (a)    Add    ?120    Alt.     (b) 

add  $100  Alt.    (c)    add   $738. 
Kewanee  Boiler  Co.,  $5,898  Alt   (a)  Add 

$95   Alt    (b)    Add   $100   Alt.    (c)   Add 

$703. 
Main  Iron  Works,  $5,945,  no  alternates. 
Luppen    &    Hawley,    $6000    Alt    (a)    No 

bid   Alt    (b)    Add    $130   Alt    (c)    Add 

$650. 

RENO,  Nevada — Engineer  will  be 
selected  at  once  by  Regents  of  the  Uni- 
versity of  Nevada  to  prepare  plans  for 
proposed  $35,000  heating  plant.  Walter 
E.  Pratt  is  chairman  of  the  Board  of 
Regents. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Long-  Beach  will  vote  on  a  $1,200,000 
bond  issue  in  April  or  May.  Proceeds 
to  be  used  $600,000  for  purchose  of  new 
right-of-way  for  the  Union  Pacific  Ry. 
and  for  the  erection  of  the  municipal 
auditorium    to    cost    $600,000. 


RESIDENCES 


BERKELEY,  Alameda  Co.,  Cal. — 
Until  Feb.  9,  10  A.  M.,  bids  will  be  re- 
ceived by  Emma  M.  Hann,  city  clerk, 
for  alterations  to  city  hall.  Jas.  W. 
Plachek,  architect.  Mercantile  Bank 
Bldg.,  Berkeley.  Cert,  check  10%  pay- 
able to  city  req.  Plans  obtainable  from 
architect. 


SAN  BERNARDINO,  Cal.— Until  11 
A.  M.,  Feb.-  15,  bids  will  be  received  by 
San  Bernardino  county  for  steam  heat- 
ing and  ventilating  in  new  courthouse 
under  construction  on  Arrowhead  Ave. 
Plans  and  spec,  obtainable  from  Ar- 
chitect Howard  E.  Jones,  455  4th  St 
San  Bernardino.  Cert,  check  or  bond 
5%.     Harry  L.   Allison,  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
lost-Fohrmann  Co.,  at  $1743.53  award- 
ed contract  by  city  council  to  fur. 
kitchen  equipment  for  municipal  au- 
"^i^^Jinl^-  .  '^-  "•  -^Itenhoff,  Stockton, 
at  $409  (on  alternate  bid)  awarded 
contract  to  fur.  kitchen  ware  New 
bids  will  be  asked  for  banquet  and 
tray  tables,  as  low  bidders  did  not  ac- 
company hid  with  certified  check 
Wright  &  Satterlee.  Bank  of  Italy 
Bldg.,   Stockton,   architects. 

Pi^'^'^'V  BARBARA,  Cal.— Until  Feb 
in,.  TT  J^",  ^',?^  ^''''"  ^«  received  by 
h.fiH  ■  ^^^^-•l'•  ^'^y  manager,  to  re- 
build public  library  building  at  An- 
acapa  and  Anapamu  Sts.  Cert  check 
0%  payable  to  Mayor  req.  Plans  ob- 
tainable from  city  manager  on  deposit 
of  $25  returnable.  Carlton  M.  "VVins- 
chTt'ec^^"       ^^^   ^'*^^'    ^°^  Angeles,   ar- 

BUKBANK,  L.  A.  CoT,  Cal.— Burbank 
trustees  authorized  bldg.  inspector  to 
prepare  tentative  plans  and  est  of 
cost  for  3  new  fire  stations  and  an  ad- 
dition to  pr^ent  city  hall  at  Burbank. 
Bonds  would  have  to  be  voted  to  fl- 
nance  constr. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $7000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Gar- 
field Ave. 

One-story   frame   residence. 

Owner — F.  Crosfoot. 

Architect — Chas.  W.  McKenzie,  Bank  of 
San   Jose   Bldg.,   San   Jose. 


Permits  Applied  For. 

RESIDENCES.  Cost,  $500,000,  ap. 

OAKLAND,    Piccardy    Drive    Seminary 

Ave  and   55th  Ave. 
Seventy-five    1-story    frame    residences 

(single    and    duplex,    5,    6,    7    and    8 

rooms). 
Owner — R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None. 


Plans   Being  Figured. 

RESIDENCE  Cost,    $9000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Cherry 

Avenue. 
Two-story   frame   and  stucco    residence 
Owner — G.  Hunt. 
Architect — Chas.  W.  McKenzie,  Bank  of 

San    Jose    Bldg.,    San    Jose. 


Contract  Awarded. 

RESIDENCE.  Cost,  $14,000 

PIEDMONT.      245   Oakmont  Ave. 
Two-story     10-room     frame     residence 

and  garage. 
Owner — E.    H.    Fenten,     190    Ridgeway 

Ave,.  Oakland. 
Architect — L.    H.    Ford,     306     14th     St., 

Oakland. 
Contractor — Geo.  J.  Mauer  Co.,  50  York 

Drive,    Piedmont. 


CONCRETE 


IN  THIS  age. 

*  *      * 

OF  WOMAN'S  equality. 

*  *      * 

WITH  THE  men  folks. 

*  *      • 

SANDY  PRATT,  producer. 

*  •      * 

OF   CLEAN,    sharp   sand. 

*  •      • 

HARD,    CRUSHED   rock. 

*  •      * 

AND  WASHED  gravel. 

*  •      • 

DESIRES  TO   tell   father. 

*  *      • 

"HOW   TO  care. 
»      •      » 

FOR  THE  baby." 

*  *      •       • 

WHILE   MOTHER  attends   clubs. 

*  •      • 

AND  EVERYTHING. 

*  •      •  . 

FIRST,    NEVER    feed    goafs    milk. 

*  •      • 

TO  THE  baby. 

*  •      • 

IF  YOUR  darling. 

*  •      * 

IS  A   girl. 

»      •     * 

IT   MIGHT. 

*  •      • 

WHEN  SHE   grows  up. 

*  *      * 

MAKE   HER   a   "social   climber." 

*  «      * 

IF  FATHER  bathes  the  child. 

*  *      • 

AND   BABY    turns    blue. 

*  •      * 

THEN    THE    water. 

*  •      « 

IS   TOO   cold. 

*  *      * 

ADD    STEAM,    not    ice. 

*  •      • 

IF   YOUR   offspring. 

*  •      * 

TURNS  RED  or  scarlet. 

*  •      * 

THE    WATER    is    too    hot. 

*  •      * 

ADD  COLD  water  immediately. 

»      *      * 

IF  MOTHER   is  detained. 

*  •      * 

AT  THE   club. 

*  *      * 

AND  IT  is  necessary. 

»      •     • 

TO  CHANGE  baby's  clothing. 

«      *      * 

THAT  IS  buttoned  on. 

WITH  SAFETY  pins. 

*  *      • 

FATHER    CAN    tell. 

*  •      • 

IF   THE   safety   pins. 


>  KAO/ieAhOLA 


ARE  FASTENED  to  the  flesh. 

•  •      • 

FOR  BABY  will  immediately  cry. 

•  •     * 

NOW,   SOME   of  Sandy's   readers. 

•  •     • 

MAY  WONDER  why. 

•  *      • 

SANDY  PRINTS  this   stuff. 

•  •      • 

BUT  HOW  many  fathers. 

•  •      • 

COULD    WALK    into    a    hospital. 

•  *      • 

AND  PASS  an  examination. 

•  •     * 

FOR   A   trained   nurse. 

•  •     • 

AND  NOW  that  the  ladies. 

•  •      * 

ARE    SERVING   as   mayors. 

•  *      * 

GOVERNORS  OF  States. 

•  •     * 

IN   CONGRESS  and   elsewhere. 

•  *     • 

SOMEONE  MUST  start. 

•  •     * 

TO  TEACH  men. 

•  •     • 

TO  CARE  for  babies. 

•  •     • 

AND  SANDY  Pratt. 

•  •      • 

HAS  THE  "sand." 

•  «     • 

TO   START   the   movement. 

•  •     * 

SANDY  OFFERS  a  million    "rocks. 

•  •      • 

TO   BUILD   a   college. 

•  •      * 

TO    TEACH    father. 

•  «     * 

TO   CARE   for   the    baby. 

»      •      • 

"I   THANK  you." 


'this  picture  e.xplains,  in  a  way, 
Sandy's  above  story.  Mother  was  de- 
tained at  the  club,  baby  is  crying  and 
father  is  getting  nervous.  Why  doesn't 
he  give  the  baby  a  xnnilwich  or  a 
piece  of  rockcod  produced  by  Sandy 
Pratt  at  Marysville,  Prattrock  (near 
Folsom),  Sacramento,  Prattco  (Mon- 
terey   County)    and    San    Francisco? 


Saturday.     February     6.     1926  BUILDING     AND     ENGINEERING     NEWS 


15 


Sub-Bids  Being  Received. 
RESIDENCE  Cost,   |25,00O 

PIEDMONT,  Alameda  Co.,  CaL 
Two-story  and  basement  English  style 

residence    (12   rooms,    5   baths). 
Owner  —  Roger   Chickering,   Syndicate 

Bldg.,   Oakland. 
Architect    —    W.    E.    Schlrmer,    Thayer 

Bldg.,    Oakland 
Contractor — A.     Cedorborg,     1031     Ard- 

more  St.,  Oakland. 


Contract  Awarded. 

RESIDENCE.  Cost,    $16,800 

PIEDMONT.      63   Lakeview  Ave. 
Two-story  9-room  frame  residence  and 

garage. 
Owner — L..     R.     Pollard,     Sheridan     and 

Caperton  Ave.,  Piedmont. 
Architect — A.   B.   Barton,   1804   Harrison 

St.,   Oakland. 
Contractor — P.   J.   "Westlund,   795   High- 
land Ave.,   Piedmont. 


Sll.OOO 


To  Build. 

RESIDENCE. 

PIEDMONT.   50   Hazel  Lane. 

Two-story  8-room  frame  residence  and 
garage. 

Owner — Mrs.  Noble  Newsom,  1924  Yo- 
semite    Road,    Berkeley. 

Architect — Sidney  B.  and  Noble  New- 
som, 14  Montgomery  St.,  San  Fran- 
cisco. 

Contractor — Noble  Newsom,  1924  To- 
semite   Road,   Berkeley. 


Plans  Being  Prepared. 

RESIDENCE.  $100,000 

SAN  FRANCISCO.  NE  corner  Broad- 
way and  Broderick. 

Two-story  and  basement  class  "C" 
residence. 

Owner — Frank  Fuller. 

Architect — Bakewell  &  Brown,  251 
Kearny    St.,    San    Francisco. 

Engineer — C.  H.  Snyder,  251  Kearny 
St.,   San  Francisco. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

'The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  WUteofiom  your  Hardwart  Dealer 


Vincent  Whitney  Company 


Wcatcra  offic«ai 


EAGLE  ROCK,  Los  Angeles  Co.,  Cal. 
— Geo.  &'.  Morlan,  634  S  Western  Ave., 
Los  Angeles,  is  preparing  plans  for  8- 
room  Spanish  dwelling  at  Eagle  Rock, 
for  Mr.  I'arker;  80x45  feet,  frame  and 
.stucco,  tile  roof,  wrought  iron,  3  tiled 
baths,  tiled  drainboards,  landscaping; 
$22,000. 


Contract  Awarded. 

RESIDENCE.  $12,000 

SAN    FRANCISCO,    Mesa    and    9th    Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — J.  H.  Pinkerton,  927  Howard 
St. 

Architect — None. 

Contractor — George  Wagner,  Inc.,  181 
So.  Park  St. 


To   Be  Done   By   Day's   Work. 

RESIDENCES  Cost,    each    $3000 

SAN  FRANCISCO,  E  40th  Ave.  S  Lin- 
coln   Way. 

Twelve  1-story  and  basement  frame 
residences. 

Owner  —  Little  &  Christensen,  1219 
39th   Ave.,    S.    F. 

Architect — None. 


Plans  Being  Completed. 
RESIDExXCE.  Cost.  $12,000 

SAN   ANSELMO,   Marin   Co.,   Calif. 
One-story   brick   veneer   residence   with 

tile  roof. 
Owner — Chas.    Coleman. 
Architect — Walter  Falch,  Hearst  Bldg., 

San  Francisco. 


Plans   Being  Completed. 
RESIDENCE.  Cost,  $15,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    English 

type  residence. 
Owner — Mrs.    Ina   Hobbs 
Architect — Henry      H.      Gutterson,      526 

Powell  St.,  San  Francisco. 


Working  Drawings  Being  Prepared. 

RESIDENCE.  Cost    $ 

C'LAREMOXT,  Alameda  Co.,  Cal. 
Two-story   English   style  residence. 
Owner — R.    M.   Monroe. 
Architect — H.      Gutterson,      526    Powell 
St.,  San  Francisco. 


To  Be  Done  By  Day  Work. 
RESIDENCES.  Cost,  $2000  ea. 

SAN  FRANCISCO,  S  Judson  E  Edna  and 

S  Staples  E  Forester. 
Twenty-three     1-story     and     basement 

frame  residences. 
Owner — Fresno  Homes,  Inc.,  275  Staples 

Ave. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Archts.  Noerenberg  &  Johnson,  401  L. 
A.  Ry.  Bldg.,  Los  Angeles,  have  com- 
pleted plans  for  2-story  and  part  base- 
ment frame  and  stucco  10-rm.  res.  at 
Beverly  Hills  for  Mrs.  Rosenberg;  tile 
rfg.,  garage. 


Plan.s  Being  Prepared. 

RE.^IDEXCE.  Cost,    $13,000 

BERKELEY.      Trestle   Glenn. 

Two-story  Spanish  style  residence  with 
terra  cotta   tile   roof. 

Owner — F.    W.    Weiss. 

Architect — B.  Reede  Hardman,  Berke- 
ley Bank  Bldg..   Berkeley. 


SALINAS,  Monterey  Co.,  Cal.— John 
A.  Filloon  and  Thos.  Hambey  have 
contract  to  erect  four  cottages  for 
A.ssociated  Oil  Co.  at  pumping  station 
near  Spence  Switch;  contract  price, 
$12,932. 


SCHOOLS 


Working  Drawings   Being  Prepared. 

COLLEGE  BLDG.  Cost,  $250,000 

I>OS   GATOS.   Santa   Clara   Co.,   Cal. 

Four-story  reinforced  concrete  college 
building  (classrooms  and  audi- 
torium). 

Owner — Sacred   Heart  Novitiate. 

Architect — Smith  O'Brien,  742  Market 
St.,  San   Francisco. 


S*u4  all  tnfuiriti  lo  Ufttf  Offitt. 


Plans  Being  Prepared. 

SCHOOL.  Cost.  $30,000 

GEYSERVILLE.  Sonoma  County. 

One-story  reinforced  concrete  ele-men- 
tary  school   building. 

Owner — Geyserville  Union  School  Dis- 
trict. 

Architect — W.  Herbert,  Sarfta  Roafe^ 
Cal. 
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Plans  To  Go  Out  For  Figures  in  About 
Three    Weeks. 

SCHOOL,  ETC.  Cost,  $130,000 

SAN  LEANDRO,   Alameda   Co.,   Cal. 

Two  two-story  reinforced  concrete 
building's    (school  and  convent). 

Owner — St.  Mary's  Convent,  Rev.  Fath- 
er  John    T.   Hunt,   pastor. 

Architect — John  J.  Foley,  770  5th  Ave., 
San  Francisco. 


OAKLAND,    Cal. — Following    bids    re- 
ceived by  Board  of  Education,  John  W. 
Edgemond,     Secty.,     to    fur.     and    place 
linoleum    in    Fremont   High   School: 
Anderson   Carpet  House,   519   13th  St., 

Oakland    $547.00 

Meysell   &   Meysell 587.00 

Jackson   Furniture   Company    .  .  .    602.58 
Pacific    Materials    Co 948.00 


DELANO,  Kern  Co.,  Cal. — Trustees 
of  Delano  Joint  Union  High  School  Dis- 
trict have  approved  plans  for  first  unit 
of  manual  training  building;  est.  cost 
$16,000. 


MONTEREY,  Monterey  Co.,  Cal. — 
Until  Feb.  20,  1:30  p.  m.,  bids  will  be 
received  by  J.  H.  Graves,  clerk,  Monte- 
rey Union  High  School  District  to  erect 
two-story  reinforced  concrete  addition 
to  pre«ent  school  at  680  Larkin  Street. 
Arthur  W.  Angel,  architect,  336  17th 
St.,  Oakland.  Separate  bids  are  wanted 
(1)  for  general  construction;  (2)  pro- 
gram clocks.  Cert,  check  5%  payable 
to  clerk  req.  with  bid.  Plans  obtainable 
from  architect  on  deposit  of  $10,  re- 
turnable. See  call  for  bids  under  offi- 
cial proposal  section  in  this  issue. 


ALAMEDA,  Alameda  Co.,  Cal. — Fol- 
lowing bids  received  Feb.  2,  8  p.  m.,  by 
Wm.  G.  Paden,  Secty.,  Board  of  Educa- 
tion to  furnish  and  install  underground 
sprinkler  system  at  high  school 
grounds: 

Henry  Tank,  Alameda,  Prop.  (1) 
$1450.75;  Prop.  (2)  no  bid;  Prop.  (3) 
$230.40;  Prop   (4)   no  bid. 

Rain-on-Top,  San  Francisco,  Prop. 
(1)  $1437;  Prop.  (2)  $1347;  Prop.  (3) 
$247.25;  Prop.    (4)   $139.50. 

H  G.  Newman,  Oakland,  Prop.  (1) 
$1588;  Prop.  (2)  $1241;  Prop.  (3)  no 
bid:  Prop.   (4)   no  bid. 

W.  H.  Graham,  Oakland,  Prop.  (1) 
$1451;  Prop.  (2)  $1326;  Prop.  (3)  $408; 
Prop.    (4)    $276. 

E.  R.  Bolander,  Alameda,  Prop.  (1) 
$425 

H  L.  Gee  Mfg.  Co.,  Beverly  Hills, 
Prop.   (4)   $153. 

L.   J.   Kruse,    Prop.    (4)    $300. 

Proposition  1  to  furnish  and  install 
disappearing  head    type. 

Proposition  2  to  furnish  and  install 
fixed  head  type. 

Proposition  3  to  furnish  disappear- 
ing head  type. 

Proposition  4  to  furnish  fixed  head 
type. 

All  bids  received  taken  under  ad- 
visement. 


OAKLAND,  Cal. — At  $112,060,  Law- 
ton  &  Vezey,  354  Hobart  St.,  Oakland, 
awarded  contract  by  Board  of  Educa- 
tion to  erect  Prescott  School  Addition 
at  S  E  corner  9th  and  Campbell  Sts. 
Kawneer  Mfg.  Co.,  at  $1150,  awarded 
contract  for  hardware  and  R.  W.  King, 
4003  Park  Blvd.,  awarded  contract  for 
.slate  blackboards.  Plans  by  Architect 
Wm.   Mooser,   532   16th   St.,   Oakland. 

SAN  FRANCISCO.— Until  March  3,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public  Works  to  erect  anne.x  to  Park- 
side  School,  in  -block  bounded  by  24th, 
25th  Aves.,  Ulloa  and  Vicente  Sts. 
Separate  bids  are  wanted  for  (1)  gen- 
eral construction,  est.  cost  $62,000;  (2) 
heating  and  ventMnting  $2800;  (3) 
plumbing  work.  $4600;  (4).  electrical 
wo-rk,  $2500..  Plans  obtainable  from 
Bureau  of  Architecture,  2nd  flD»r  City 
Hajl. 

LOS  ANGELES,  Cal. — Archts.  Noer- 
enberg  &  Johnson,  401  L.  A.  Ry.  Bldg., 
are  preparing  wkg.  plans  for  group  of 
juni'ir  high  sch.  bldgs.  at  Luther  Bur- 
bahk  Jr.  high  sch.  site.  Meridian  St. 
and  Annandale  Blvd.,  for  bd.  of  educ; 
there  will  be  4  bldgs.  containing  audi- 
torium, classrms.,  manual  arts  dept., 
domestic  science  dept.,  offices,  gymna- 
sium, toilets,  etc.;  1-sto.  and  2-sto.  and 
basement,  brick  walls,  reinf.  cone,  cor- 
ridors and  stairs;  $375,000. 


ALAMEDA,     Alameda    Co.,     Cal.— Coch- 

rane-Boehme,  Oak  and  Central  Streets, 
Alameda,  awarded  mill  work  at  $4300 
and  cabinet  work  at  $14,765  by  Wm. 
G.  Paden,  Secty.,  Board  of  Education, 
in  connection  with  the  completion  of 
the  six  classrooms  of  the  Alameda  High 
School.  Plans  by  Architect  Carl  Wer- 
ner, Santa  Fe  Bldg.,  San  Francisco. 


ALAMEDA,  Alameda  Co.,  Cal. — Atl 
$11,929,  Herman  Bosch,  449  Fulton  St., 
San  Francisco,  awarded  contract  by 
Board  of  Education,  Wm.  G.  Paden, 
Secty.,  for  following  improvements  at 
high  school,  in  block  bounded  by  Cen- 
tral and  Alameda  Aves.,  Oak  and  Wal- 
nut Sts.:  (1)  metal  lathing  and  plas- 
tering in  band  room;  (2)  plaster  rear 
of  high  school;  (••■)  plaster  rooms  211, 
212,  213.  226,  227  and  228;  (4)  carpenter 
and  mill  work  in  rooms  211,  212,  213, 
226,  227  and  228;  (5)  fur.  and  install 
2300  opera  chairs,  (more  or  less); 
(6)  fur.  and  install  laboratory  furni- 
ture and  equipment. 


BERRYESSA,  Santa  Clara  Co.,  Cal. — 
Berryessa  Union  School  District  votes 
bonds  of  $89,000  to  finance  erection  of 
new  school;  10-classroom  structure. 
Trustees  of  district  are:  J.  C.  Vennum, 
R.  G.  Patton,  Douglas  Holmesly,  Geo. 
Menzies  and  Jos.   Rodrigues. 


SAN  FRANCISCO— Until  Feb.  24,  3  p. 
m.  bids  will  be  received  by  Board  of 
Public  Works  to  install  central  heat- 
ing system  in  Glen  Park  School,  cor- 
ner Brompton  and  Bos  worth  Streets; 
est.  cost  $8000.  Plans  obtainable  from 
Bureau  of  Architecture,  2nd  floor.  City 
Hall. 

AUSTIN,  Nevada — Until  March  1,  12 
noon,  bids  will  be  received  by  I.  W. 
Treat,  clerk.  Lander  County  Board  of 
Education  of  Austin,  at  office  of  Geo. 
A.  Ferris  &  Sons,  architects,  Heidt- 
mann  Bldg  ,  Reno,  to  erect  new  school 
building.  Cert,  check  5%  req.  with 
bid.  Plans  obtainable  from  architects. 
See  call  for  bids  under  ofticial  pro- 
posal   section    in    this   issue. 

SEATTLE,  Wash. — Until  Feb.  10,  bids 
will  be  received  by  School  District  No. 
1  to  erect  Wm.  Cullen  Bryant  School; 
2-story  fireproof,  19  classrooms  and 
auditorium.  F.  A.  Naramore,  city 
school    architect. 


PORTOLA,    Plumas    Co.,    Cal. — Insur- 
ance   adjustment    for   .$28,Q0O   has   been 
made   on  Portola  High  School,  recently  ■ 
de.stroye.d    by    fire,    and    plans    for    new 
structure    will    be    started   at    once. 


SAN  FRANCISCO— F.  L.  Hansen,  251 
Koarny  St.,  general  contractor  for  the 
erection  of  the  Henry  Duiant  School 
at  Buelianan  and  O'Farrell  Sts.,  an- 
counceis  the  awarding  of  the  following 
sub-contracts  in  connection.  there- 
with: 
'rile    Roofing^Albert    Dean,    180    Jessie 

St.,   San   Francisco. 
Rolling     Door.s — Kennerson     Mfg.     Co  , 

447    Hampshire    St.,    San    Francisco. 
iMill   Work — Redwood   Mfg.   Co.,   Hobart 

Bldg.,    San    Francisco. 
Miscellaneous   Iron — Fair   Mfg.    Co.,    617 

Bryant    Bldg.,    San    Francisco. 
UeinforcinK    .Steel — Edw.    L.    Soule,    Ri- 

alto  Bldg.,   San   Francisco. 
Grading — Si'ibley     Grading     &     Teaming 

Co.,   165  Landers  St.,   San   Francisco 
Marble — Mission   Marble   Co.,    363   Guer- 
rero  St  ,   San   Francisco. 
Incinerator — Kerner     Incinerator     Co., 

77    O'Farrell    St.,    San    Francisco. 
Glass — Tyre    Bros.,    666    Townsend    St., 

San   Francisco. 
Sidev«'alk    Lights — P.    H.     Jackson     Co., 

415    Bryant   St.,    San    Francisco. 
Architectural     Tile — Gladding,    McBean 

&  Co.,   660  Market  St.,   S.   F. 
Plastering- — Jos.    Greenback,    180    Jessie 

St.,    San    Francisco. 
Sheet    Metal     Work  —  Guilfoy    Cornice 

Works,   1234  Howard  St  ,  S.  F. 
Structural     Steel — Goloden     Gate     Iron 

Works,   1541   Howard   St.,   S.    F. 
Terrazao — M.    H.    Gnecco,    36    Wood    St., 

San    Francisco. 


CALEXICO  —  Until  8  p.  m., 
Feb.  1,  bids  will  be  reed,  by  Mulberry 
.school  dist.  for  new  school  bldg.  Sep- 
arate bids  on  genl.,  plastering,  painting 
and  elec.  wiring.  Plans  and  spec,  ob- 
tainable from  Archt.  Ralph  Swearingen, 
212  Dool  Bldg.,  Calexico,  upon  deposit 
of  $10,  to  be  refunded.  Cert.  chk.  or 
bond  5%.     S.  H.  Atkins,  elk. 


LOS  ANGELES,  Cal.  —  Archt.  Saul 
Brown,  704  Lincoln  Bldg.,  is  prepar- 
ing plans  for  1-story  and  part  2-story 
brick  side  add.  to  brick  grammar  sch., 
at  City  Terrace  sch.  site,  s.e.  corner 
Marrianna  Ave.  and  Ramona  Blvd,', 
for  L.   A.   bd.   educ;   8  classrms.;   $56,000 
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SUNNYVALE,  Santa  Clara  Co  Cal.— 
Following  bids  received  Jan.  27,  7^30 
p    m      by   Leo   H.    Vishoot,    clerk.    West 
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fixtures.    W     H.    Weeks,    arcnueci,    aoii 
Pine  St.,  San  Francisco  and  1924  Broad- 
way, Oakland  _  _^ 
Braas    &    Kuhn    Co..    S.    F.,    Prop     (1) 


(9)    $3475.  ,„„„ 

W.    J.    Ochs,    Fresno,    Prop.    (1)    $906. 

Alt.    (1)    $1091.50.      Prop.    (2)    $996.     Alt. 

(1)     $1790        Prop.     (4)     $2050.      Alt.     (1) 

$2165.     Prop.    (5)    $2308       Alt.    (1)    $1849. 

Alt.    (2)    $2505.      Prop.    (6)    $1882.    Prop. 

(7)   $1950.     Prop.    (8)    $3719. 
Mullen  Mfg.  Co.   Prop.    (1)    $1092.   Alt. 

(1)  $1165.  Prop.  (2)  $1086.  Alt.  (1) 
$1248  Prop.  (4)  $1932.  Alt.  (1)  $2042. 
Prop.    (5)    $2410.      Alt.    (1)    $2520.      Alt. 

(2)  $2015.  Prop.  (6)  $2748.  Prop.  (7) 
$1765.  Prop.  (8)  $2265.  Prop.  (9) 
$3618. 

Home   Mfg.    Co.   Prop.    (1)    $1206.   Alt. 

(1)  $1288  Prop.  (2)  $985.  Alt.  (1) 
$1150.  Prop.  (4)  $2246.  Alt.  (1)  $2312. 
Prop.    (5)     $2342.      Alt.    (1)     $2486.      Alt. 

(2)  $1910.  Prop.  (6)  $2814.  Prop.  (7) 
$1900.     Prop.   (8)   $2300.  Prop.   (9)   $3780. 

Fink  &  Schindler,  Prop  (1)  $1048. 
Alt.  (1)  Add  $90.  Prop.  (2)  $1022.  Alt. 
(1)  $1196.  Prop.  (4)  $2196.  Alt.  (1) 
$2286.  Prop.  (5)  $2364.  Alt.  (1)  $2501. 
Alt.  (2)  $1940.  Prop.  (6)  $2687.  Prop. 
(7)  $1790  Prop.  (8)  $2460.  Prop.  (9) 
$3538. 

J.    F.    Webber.    Prop.    (1)    $1148.    Alt. 

(1)  $1224.  Prop.  (4)  $2070.  Alt.  (1) 
$2184.  Prop.  (5)  $2290.  Alt.  (1)  $2435. 
Alt.    (2)    $1875.      Prop.    (7)    $1938 

Prop.  1 — equipment  for  sewing  room 
Alt — change  finish  on  table  tops.  Prop. 
2 — cooking  room  equipment.  Alt.  — 
change  finish  on  table  tops.  Prop.  4 — 
bookkeeping  room  equipment.  Alt. — 
change  finish  on  table  tops.  Prop.  5 — 
typing  room  equipment.  Alt.  1 — change 
finish  on  table  tops.  Alt.  2 — furnish 
tables     without     drawers  Prop.     6 — 

general  science  room  equipment.  Prop. 
7 — freehand  drawing  room  equipment. 
Prop.  8 — business  laboratory  room 
equipment.  Prop.  9 — chemistry  labora- 
tory   room    equipment. 

Cafe  Equipment 

Dohrman  Hotel  Srupply  Co.  Prop.  (1) 
$4918.    Prop.    (2)    $4167.10. 

Fink  &  S'chindler,  Prop.  (1)  $5575. 
Prop.    (2)    ded.    $350. 

C.    F    Weber,    Prop.    (1)    $5960.    Prop. 

(2)  $5326,  ^     y    '    f  f, 

Braas  &  Kuhn  Prop.  (1)  $6196.  Prop. 
(2)     $5884. 

Ligrhtingr   Fixtures 

Roberts   Mfg.   Co.   $1900,   Alt.    $2150. 

Boyd  Lighting  Fixtures  Co.,   $2456.81. 

Thos.  Day  Co.,   $1900. 

Spencer  Electric  Co.,   $1900. 

All    bids    taken    under    advisement 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Archts.  Gable  &  Wyant,  634  S.  Western 
Aye.,  Los  Angeles,  and  1412  Wilshire 
Blvd.,  Beverly  Hills,  have  been  commis- 
sioned to  prepare  plans  for  30-unlt 
brick  grammar  school  bldg.,  at  Beverly 
Vista  school  site,  Beverly  Hills,  for  bd. 
of  trus.  of  the  Beverly  Hills  school  dist; 
about  30  classrms.,  with  offices,  2-story 
and  basement,  press,  br.,  stone  trim, 
tile  and  comp.  rfg.,  comp.,  cem.  and 
maple  firs.  The  first  unit  cost  $150,000. 
the  second  unit  will  be  built  later. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


OLYMPIA,  Wash.— J.  J.  Lohrenz, 
Spokane,  at  $114,884  submitted  low  bid 
to  State  Board  of  Control  to  erect 
state  training  school  at  Chehalis.  B. 
W.  Manning,  Chehalis,  at  $7940  low  for 
heating;  Gehri  &  Co.,  Tacoma,  $4624 
low  for  plumbing  and  W.  J  Conner 
Electric  Co.,  Tacoma,  for  electric  work 
at  $1775.  Bids  taken  under  advise- 
ment. 


SAN  PEDRO,  L.  A.  Co..  Cal. — Archt. 
N.  W.  Alpaugh,  2404  W  7th  St.,  Los 
Angeles,  has  compl.  prelim,  plans  for 
2-story  12-room  brick  school  bldg-., 
at  7th  St.  sch.  site,  San  Pedro,  for  bd. 
of  educ. ;  face  brick,  art  stone  trim, 
slate  rf.,  reinf.  cone,  corridors  and 
stairs,    maple    firs.,    blackbds.;    $84,000. 

HANFORD,  Kings  Co.,  Cal.  —  City 
trustees  order  levy  of  $3000  direct  tax 
to  finance  completion  of  auditorium 
at   Woodrow  Wilson   school. 


BRENTWOOD,  L.  A.  Co.,  Cal. — Schaf 
A  Strauser,  1310  W  41st  PI.,  L.  A., 
awarded  genl.  cont.  at  $59,945  for 
erecting  2-story  and  basement  9-class- 
room  brick  school  bldg.  at  Brentwood 
school  site;  Hudson  &  Munsell,  archts. 
Other  contrs.  were  awarded  by  bd.  of 
educ.  as  follows:  Plumbing  to  Ash- 
worth  &  Gallop,  5853  S  Broadway,  at 
$6145;  painting  to  Hoelzel  &  Ehmig 
Co.,  1788  W  24th  St.,  at  $2445;  heating 
to  R.  M.  Wilson,  3714  Central  Ave.,  at 
$6375,  and  wiring  to  H.  H.  Walker,  1323 
Venice   Blvd.,   at   $2187. 


SACRAMENTO,  Cal.— Until  Feb.  15, 
5  P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes,  S'ecty.,  Board  of  Education, 
to  fur.  and  install  window  shades  in 
high  school,  34th  and  Y  Sts.  Cert, 
check  10%  payable  to  Secty.  req.  Speci- 
fications   obtainable    from    Secty. 


FORTUNA,  Humboldt  Co.,  Cal. — For- 
tuna  High  School  District  contemplates 
erection  of  new  auditorium  at  high 
school;  est.  cost,  $50,000.  Bonds  will 
probably  be  voted  to  finance. 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
Feb.  17.  bids  will  be  received  by  Los 
Angeles  Board  of  Education  for  new 
building  at  68th  St.  school  site,  68th  St. 
bet.  Estrella  and  Denver  Aves.  Sepa- 
rate bids  on  general,  plumbing,  paint- 
ing and  heating  and  ventilating.  Plans 
and  specifications  obtainable  at  761  L. 
A.  Chamber  of  Commerce  Bldg.  Cert, 
or  cash,  check  or  bond  5%.  Wm.  A. 
Sheldon,  secretary.  Henry  E  Bean, 
architect;  2-story,  12-room,  60x155  feet; 
ruff,  brick  facing,  cast  stone  trim,  clay 
tile   roof,   steam   heating;   $80,000. 


SAN  FRANCISCO.— H.  H.  Hilp.  Jr.. 
918  Harrison  St.,  at  $21,469,  awarded 
contract  by  Board  of  Public  Works  to 
erect  (temporary)  additional  school 
facilities  at  Francisco  School.  Powell 
and  Francisco   Sts. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  *  Decorators 

SINCE  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rnANCISCO 

Los  Angeles 


OAKLAND,  Cal. — Following  bids  re- 
ceived by  Board  of  Education,  John  W. 
Eldgemond,  Secty.,  Feb.  2,  9:45  a.  m.,  to 
erect  Elmhurst  Annex  School  building 
in  Sunnyside  St.  near  98th  Ave.  Plans 
by  Architect  Howard  Schroeder.  357 
12th  St.,   Oakland. 

GENERAL  CONTRACT 

W  G.  Thornalley,  354  Hobart  St., 
Oakland.  $144,340  (low);  Alt.  (1)  $6625. 
Alt.    (2)    $350,  Alt.    (3)   $1235. 

R.  W.  Llttlefield,  $147,695;  Alt.  (1) 
$8000,    (2)   $250,    (3)    $1800. 

Frederickson  A  Watson,  $15,0,800; 
Alt.   (1)   $6000,   (2)   $150,   (3)   $1060. 

Barrett  &  Hilp.  $151,860;  Alt.  (1) 
$7500,   (2)   $375,   (3)   $6200. 

John  E.  Branagh,  $153,000;  Alt.  (1) 
$10,000,    (2)    $275,    (3)    $3750. 

J.  A.  Bryant.  $159,944;  Alt.  (1)  $8150, 
(2)    $100,    (3)   $300. 

Alternate  1  deduct  for  ommlsslon  of 
three    classrooms. 

Alternate  3  deduct  for  ommission  ex- 
plastering  above   tile   in   auditorium. 

Alterhate  3  deduct  for  ommlsslon  ex- 
terior plastering. 

BLACKBOARDS 

C.  F.  Weber,  $2480,  Alt  (1)  deduct 
$317. 

R.  W.  King,  $2799.  Alt.  (1)  deduct 
$360. 

AWNING   TYPE   WINDOW   FIXTURES 
AND   AWNING 

New  Way  Hinge  Co..  Monadnock 
Bldg.,  San  Francisco,  $720,  Alt.  (1)  de- 
duct $96. 

Kawneer  Manufacturing  Co..   $790.  Alt. 
(1)   deduct  $120. 

All  bids  taken  under  advisement. 


CHICO,  Butte  Co.,  Cal. — Until  Feb. 
13,  12  noon,  bids  will  be  received  by 
Chas.  H  Camper,  clerk,  Board  of  Ed- 
ucation, for  plastering  and  stucco  and 
stone  and  brick  work  in  connection 
with  high  school  bungalow.  Cert, 
check  10%  req.  with  bid.  Plans  on  file 
in  office  of  clerk. 

SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
Following  bids  received  Jan.  30,  8  p.  m., 
by  Jos.  H.  Bone,  clerk,  Pala  School 
District,  to  erect  4-classroom  and  as- 
sembly hall  school.  Wolfe  and  Hlg- 
gins,  architects,  Realty  Bldg.,  San 
Jose. 

GENERAL  CONTRACT 
A.    C.    Compton     $31,889 

F.  Nevis     32,415 

C.  A.   Thomas    32,963 

D.  J.    Byron    35,957 

J.   B.    Carlson    35,786 

G.  M.   Lappa    36,440 

H.    C.    Jorgensen    36,750 

H.  R.  Sherman    36,331 

Morrison    Bros 34,965 

W.    J.    Ochs    39,634 

R.    D.    Sommers    40,340 

C.    W.    Cook    38,200 

Bridge   &   Monton    39,837 

Meuga  &  Newell   39.089 

HEATING 

F.    W.    Serpa    $2190 

^V.    K.    Nottingham    2397 

AV.    H.    Picard    2683 

H.    Moltga     3150 

Merritt   &    Parlier    2732 

All  bids  rejected  as  being  too  high. 
new    bids   will   be   asked. 

LOS  ANGELES,  Cal. — Jas.  P.  Steele, 
Box  11,  Moneta,  submitted  low  bid  to 
Board  of  Education  Jan.  27,  at  $63,950 
for  one-story  and  part  two-story.  13- 
classroom  school  building,  195x61  feet, 
at  Euclid  Ave.  site,  3029  Oregon  St. 
Low  bidders  on  sub-trades  were:  Heat- 
ing and  ventilating.  Stoneman  & 
Walker,   130  E.   81st   St..   $8860;   plumb- 


Member  S.  P.  Builders'  EBxch&nff« 
Phone  Sutter  1700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slate 

Roofing; 

and 

Raiidoni  Yariegated  Colors  Tile 

Roofing 

Compoaltion  RooflnK 

General  Roof  Repairing 

Samples  Submitted 

180  Jeuie   St.,  San  Prasclac* 

Res.    4201    Mission    St 

Phone    Randolph    69  8S 
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ing,  South  Pasadena  Plumbing  Co.,  717 
Fair  Oaks  Ave.,  South  Pasadena,  $8167; 
painting,  Angelus  Painting  &  Decorat- 
ing Co.,  762  S.  San  Pedro  St.,  $3245; 
electric  wiring,  American  Elec.  Constr. 
Co  ,  757  E.  9th  St.,  $1886.70.  Elmer 
Grey,  architect;  brick  walls,  cast  stone 
trim,   clay  tile   roof. 

LOS  ANGELES,  Cal.— Until  9  A.  M., 
Feb.  17,  bids  will  be  received  by  Board 
of  Education  for  new  2-story  and  part 
3-story  building  at  Marengo  Heights 
school,  2171  S.  Griffin  Ave.  Separate 
bids  on  general,  plmbing,  painting, 
heating  and  ventilating  and  electric 
wiring.  Plans  and  specifications  ob- 
tainable at  761  L.  A  Chamber  of  Com- 
merce Bldg.  Cash,  or  cert,  check  or 
bond  5%.  Wm.  A.  Sheldon,  secretary. 
G.  Stanley  Underwood,  architect;  64x 
174  feet,  pressed  brick  and  stucco  ex- 
terior, tile  and  composition  roof,  steam 
heating;  $110,000. 


LOS  ANGELES,  Cal.— Until  9  A.  M.. 
Feb.  17,  bids  will  be  received  by  Board 
of  Education  for  new  2-story,  24-unit 
building  proposed  for  17th  St.  school 
site,  southeast  corner  of  Georgia  and 
17th  Sts.  Separate  bids  on  general, 
plumbing,  painting  and  heating  and 
ventilating  Plans  and  specifications 
obtainable  at  761  L.  A.  Chamber  of 
Commerce  Bldg.  Cert,  or  cash,  check 
or  bond  5%.  Wm.  A.  Sheldon,  Secy. 
Train  &  Williams,  architects;  233x112 
feet,  cast  stone  trim,  structural  steel; 
$140,000. 


SAN  FRANCISCO.— H.  H.  Hilp,  Jr., 
918  Harrison  St.,  at  $21,469  submitted 
low  bid  to  Board  of  Public  Works  to 
erect  additional  facilities  at  Francisco 
school,  Powell  and  Francisco  Sts.  Com- 
plete   list    of   bids    follow: 

H.    H.    Hilp,    Jr $21,469 

Frank    J      Reilly     23,434 

Yogt   &   Davidson    23,923 

Anderson   &   Ringrose    24,355 

Elliott    &    Grant    24,590 

J.    A.    Bryant    24,660 

Amoroso   &   Damico    24,675 

O.   Monson    25,340 

J.    J.    Irwin    25,800 

Carl    H.    Peterson    26,800 

Schultz   Cons.   Co 27,974 


NEAR  SAN  GABRIEL.  Los  Angeles 
Co.,  Cal. — Until  1  P.  M.,  Feb.  13th,  new 
bids  will  be  received  by  Board  of  Trus' 
tees  of  the  Garvey  School  District  for 
one-story  brick  grammar  school  build- 
ing at  Garvey  School  site,  near  San  Ga- 
briel; bids  will  be  taken  separately  on 
general  contract,  plumbing,  heating, 
electric  wiring  and  painting;  Farrell  & 
Miller,  701  Western  Mutual  Life  Bldg., 
Los  Angeles,  architects;  part  basement, 
brick  walls,  clay  tile  roofing.  All  bids 
received  January  23rd  were  rejected 
and  several  minor  revisions  have  been 
made  to-  plans. 


BANES,  STORES  &  OFFICES 


To   Be  Done  By  Day's  Work. 

STORE  Cost,    $12,000 

OAKLAND,  2058   Broadway. 

One-story  brick   store. 

Owner — D.  F.  O'Connell  4105  Montgom- 
ery  St.,  Oakland. 

Architect — Fred  Voorhies,  1827  West  St 
Oakland. 


Plans  Being  Figured. 

STORE   BLDG.  Cost,    $17,000 

LOS  GATOS,    Santa   Clara   Co.,   Cal. 
One-story     reinforced      concrete     store 

building. 
Owner — M.  J.   Bertiu. 
Architect  —  Ralph    Wyckoff,    Growers 

Bank  Bldg.,   San  Jose. 


Contract  Awarded. 

STORE  BLDG.  Cost,    $49,575 

SOUTH  SAN  FRANCISCO.  Grand  Ave. 
and  Maple   St. 

One-story  and  basement  and  mezza- 
nine reinforced  concrete  store 
building   (4   stores  and    1   market). 

Owner  —  Angel  Vincenzine,  Lomita 
Park,  South  City 

Architect — E.  L.  Norberg,  593  Market 
St.,   San  Francisco. 

Contractor  —  R.  C.  Stickel,  304  Linden 
St.,  South  City. 


Plans   Being   Prepared. 

ALTERATIONS.  Cost,  

SAN  FRANCISCO,  Market  St.  near  4th. 

Alterations  to  interior  of  bank  build- 
ing. 

Owner — Humboldt  Bank,  783  Market 
St.,  San  Francisco. 

Architect — Smith  O'Brien,  742  Market 
St.,   San   Francisco. 


Plans   Being   Figured. 

STORE  BLDG.  Cost,  $10,000 

SAN  FRANCISCO,  Fell  St.  near  Gough. 
One-story      and      mezzanine      concrete 

store  building. 
Owner — Mr.  Eberly. 
Architect — Walter   Falch,   Hearst  Bldg., 

San  Francisco. 


Contract  Awarded. 

STORE  BLDG.  Cost,  $20,000 

SAN   FRANCISCO,   Seventh  and  Folsom 

Sts. 
One-story     and     mezzanine     reinforced 

concrete   store   building. 
Owner — Geo.   McMillan. 
Architect — Walter  Falch,  Hearst  Bldg., 

San  Francisco. 
Contractor — Wm.  Martin,  180  Jessie  St., 

San    Francisco. 


Sub-Bids   to   be   Taken. 

OFFICE    BLDG.  Cost,$15,000 

SAN  FRANCISCO.     San  Bruno  Ave  and 

Loomis    St. 
One-story  frame  and  stucco  office  bldg. 
Owner — Christensen     Constr.     Co.,     564 

Market   St.,   San   Francisco. 
Plans    by   Owner. 


Sub-Contracts  Let. 

STORES   &   OFFICES.  Cost,   $60,000 

RICHMOND,     Contra     Costa     Co.,     Cal. 

Tenth    and    Macdonald    Ave. 
Two-story   brick  store  and  office  bldg. 
Owner — F.    A.    Muller,    Syndicate  Bldg., 

Oakland. 
Architect  &  Builder — F.  A.  Muller,  Syn- 
dicate   Bldg.,    Oakland. 
Glass  —  Tyre      Bros.      Glass     Co.,      354 

Hobart   St.,    Oakland. 
Steel — California    Steel. 
Lumber — Sunset    Lumber    Co.,    1st    and 

Oak  Sts.,  Oakland. 
Concrete — Carl  Overaa,  250  So.  12th  St.. 
Richmond. 
Figures  are  being  received  for  mill 
work,  brick  Avork,  roofing,  plastering, 
sheet  metal,  painting,  plumbing,  elec- 
trical work,  heating  and  ornamental 
construction. 


Plans  Being  Revised. 

OFFICE    BLDG.  Cost,    $250,000 

BERKELEY,  Alameda  Co.,  Cal.  Blks. 
bounded  by  Shattuck  Ave.,  Stanford 
University    Ave.    and    Addison. 

One  1-story  and  mezzanine  reinforced 
concrete  store  building  to  be  leased 
by  Roos  Bros,  and  3  2-story  rein- 
forced   concrete    office    buildings. 

Owner — Berkeley  Terminal  Properties. 
Inc. 

Architect — Miller  &  Pflueger,  Lick 
Bldg.,    San    Francisco. 

Contractor — Lindgren  &  Swinerton,  225 
Bush  St.,  San  Francisco. 

Excavating — H.  V.  Tucker,  1370  Cali- 
fornia   St.,    San    Francisco. 


Contract  for  Carpentry  Work  Awarded 
STORE    BLDG.  Approx     $1,000,000 

SAN    FRANCISCO,    E    Fourth    St.    from 

Jessie    to    Stevenson    Sts. 
Ten-story    Class   A   reinforced   concrete 

and   steel   store  and  loft   building. 
Owner — Harry  Lesser,  A.  Aronson  et  al 

58    2nd    St.,    San    Francisco. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,  San  Francisco. 
Carpentry  Work — To  Robinson  &  Gil- 
lespie. 1051  Sutter  St. 
As  previously  reported — Concrete 
work,  Cahill  Bros.,  55  New  Montgomery 
St.,  San  Francisco;  elevators  awarded 
Otis  Elevator  Co.,  1  Beach  St.,  San 
Francisco;  grading,  Sibley  Grading  & 
Teaming  Co.,  165  Landers  St.,  San 
Francisco;  structural  steel,  Pacific 
Rolling  Mill  Co.,  17th  and  Mississippi 
Sts.,    San   Francisco. 


Plans  Ready  For  Figures  In  About  Ten 
Days. 

ADDITION.  Cost,    $ 

SAN    FRANCISCO.      1041   Market .  St. 
Two-story  addition  to  present  fireproo* 

dept.  store. 
Owner — Weinstein   Co. 
Architect — Wm.  Knowles,  Hearst  Bldg., 

San  Francisco, 


Bids  Being  Taken. 

BANK  BLDG.  Cost,  $300,000 

SACRAMENTO,     Cal.       Seventh     and    J 

Sts.,  adjoining  D.  O.  Mills  Bank 
Four-story   class   A    steel   and   concrete 

bank    building. 
Owner — California  National  Bank. 
Architect — Starks  A  Flanders,   Ochsner 
Bldg.,  Sacramento. 
Figures  are  being  received  for  orna- 
mental  iron  and  steel  sash.     As  previ- 
ously reported:     Granite  awarded  Ray- 
mond   Granite    Co.,    3    Potrero  Ave., 
San     Francisco;     steel     to     Palm     Iron 
Works,   1814   15th  St.,  Sacramento;  con- 
crete   piles    to    Geo.    Hudnutt,    1915    S, 
Sacramento    St.,    Sacramento. 


Rids   Being  Received. 

STORE   BLDG.        Cost,   $100,000   approx. 
SAN    FRANCISCO,    S    Mission    St.    near 
8th,    running   through   to   Minna   St. 
One-story,     basement     and     mezzanine 
floor    steel      frame      and      concrete 
store    and    loft    building    and    one- 
story    concrete    garage.      Designed 
to    carry    5    additional    stories,    85 
by   235. 
Owner — Mangrum     &     Otter,     Inc.,     827 

Mission  St.,   San   Francisco. 
Engineer — T.  Ronneberg,  Crocker  Bldg. 
San  Francisco. 
Bids    being    received    for    steel    sash, 
steel    rolling   doors,    glass   and   glazing, 
carpentry   work,   etc. 

As  previously  reported  concrete  work 
was  awarded  to  Cahill  Bros.,  San  Fran- 
cisco; steel  to  Moore  Drydock  Co  ,  foot 
of  Adeline  St.,  Oakland;  reinforcing 
steel  to  Steel  Service  Co.,  1280  Indiana 
St.,  San  Francisco;  excavating  to  Sib- 
ley Grading  &  Teaming  Co. 


OROVILLE,  Butte  Co.,  CaJ. — J.  A. 
Huntington,  326  V^  Montgomery,  Oro- 
ville.  general  contractor,  is  having 
plans  prepared  for  a  one-story  rein- 
forced concrete  office  and  store  build- 
ing to  be  erected  in  Montgomery  St.; 
will  be  96  by  150  feet. 


SACRAMENTO,  Cal.— Julius  Giam- 
mattei,  cafe  proprietor,  3321  Serra  St., 
Sacramento,  has  purchased  site  at  the 
southwest  corner  28th  and  M  Sts.,  and 
plans  erection  of  modern  business 
structure  No  architect  has  been  se- 
lected  as   yet. 


THEATRES 


Preliminary  Plans   Being  Prepared. 

THEATRE  Cost.    $175,000 

FRESNO,    Fresno    Co.,    Cal. 

Reconstruction  of  present  Hippodrome 
Theatre  building  (Class  A  con- 
struction). 

Owner — L.  L.   Cory.   Cory  Bldg.,  Fresno 

Architect  —  Eugene  Mathewson,  Cory 
Bldg..    Fresno,    Cal. 


Plans    Being    Prepared. 

THEATRE  Cost,  $1,600,000 

SAN  FRANCISCO,  Bloclc  bounded  by 
Market,  Hayes,  Larkin  and  Polk 
Streets. 

Class  A  theatre  building  with  seating 
capacity  of   5200. 

Owner — The  Capital  Company,  A.  P. 
Giannini,    president 

Architect — Thos.  W.  Lamb,  8th  Aye., 
New  York  City,  and  H.  A.  Minton, 
Bank  of  Italy,  San  Francisco. 

Lessee — Fox  Film  Corp.  of  Los  Ange- 
les. 


Plans  Being  Prepared, 

THEATRE  BLDG.  Cost,  $250,000 

SAX    FRANCISCO.    Mission    District. 

(^lass  A   theatre   bldg. 

Owner — Orpheuni  Theatre,  147  O'Far- 
rell  St.,  San  Francisco. 

Architect — G.  A.  Lansburgh,  140  Mont- 
gomery St.,   S.   F. 


Contract   Signed. 

THEATRE  Cost,    $125,000 

BERKELEY,     Alameda     Co.,     Cal.    Uni- 
versity  and   San   Pablo  Aves. 
Class   A    reinforced      concrete      moving: 

picture    theatre    (1400   seats). 
Owner — Golden  State  Theatres  Co.,  Inc. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    San    Francisco 
Low  Bidder — Barrett  &  Hilp,  918   Har- 
rison   St.,    San   Francisco. 
Contract   does    not      include     heating 
and  ventilating,  electrical  work,  paint- 
ing and  decorating,  seating,  organ,  etc. 
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Steel   Contract  Let.  MDNTEREY,    Monterey    Co.,    Cal.    —  pLumbing.      J.    D.    Carlson    also    low    for 

THEATRE                                  Cost,  $125,000  Bids  will  be  asked  about  Feb.  2,  by  city  concrete   stairwav   at   $2381       The    con- 

SAN   FRANCISCO.   Haight  St.   bet.   Fill-  trustees    to    construct    municipal    wharf  tracts    will    probably    be    awarded    low 

more  and   Steiner  Sts.  for    which    bonds    of    $262,000    were    re-  bidders    in   each    instance.      Ralph    Wy- 

Class   A    reinforced     concrete      theatre,  cently   voted    to   finance.   Francis   Betts  ckoff,    architect,    Growers    Bank    Bldg 

(seating    capacity    1400).  Smith,     engineer,     Holbrook     Bldg.,     58  

Owner — Wm.     S.     King,     Hearst    Bldg.,  Sutter  St.,  San  Francisco.  Wharf  ware-  San   Jose.     Bids   were   taken    under   th«» 

San    Francisco.  hoqse    will    be      all-steel      construction  following  schedules:     Prop.  1,  construct 

Lessee — Golden   Gate  Theater  &  Realty  with    standard   steel    frame   and   copper  swimming  pool  and  building-   (a;   ston^ 

Co      86   Golden   Gate   Ave..   S.   F.  alloy     siding     in     place     of     frame     and  tile    construction    with    wood    partition.s 

Architect— J.     C.     Thayer.    251    Kearny  galvanized  iron  as  originally  proposed.  in    dressing    rooms;      (h)      frame      and 

St.,  San  Francisco.  stucco    exterior    with    wood    partitions 

Engineer — Felix   H.    Spitzer.    251    Kear-  in    dressing    rooms;    (c)       using      metal 

ny  St.,   San   Francisco.  REDONDO     BBiACH,     Cal. — Murdotk  lath    in    place    of      wood      in      dressing 

Contractor— W.    S.    King,    Hearst    Bldg..  &    Condee,    1855    W    21st    St.,    Los    An-  rooms;    (d)      Thermotite      construction 

San    Francisco.  geles,   sub.   low  bid   to  city  at  $3850   for  Following    bids    received: 

Stee} — Schrader  Iron   Works,   1247   Har-  reinf.    Municipal    Pier,    located    on    tide-  General    ConHtraetlon 

rison   St.,    San    Francisco.  lands   belonging   to   city.   Other   bids:   L.  .1.    D.    Carlson,    Prop.    1      (a)    $14  018- 

,  Worel,     $4200;     Mercereau     Bridge     and  (b)    $14,168;    (c)    $15  525-    (d)    $15  520     ' 

LANKERSHIM,  Los  Angeles  Co.,  Cai.  Constr.     Co.,     $4227;    Frazer    Jk    Bishop.  C.   O.   Field.   Prop.    1,    (a)    $14  985-    iht 

_A     V.    Perkinson,    3977      S.      Vermont  $5750.  Bids  taken  under  advisement  one  $14,678;    (c)    $16,721;    (d)    $15  784       ' 

Ave.,   Los   Anseles,   has   contract   for   2-  week.  It.    O.    Sommers,    Prop.    1    (a)    $16  271- 

story    and    basement    Class    C    theatre.  (b)    $15,806;   (c)    $17,589;    (d)    $16  580 

store    and    office    building    on    Lanker-  H.    R.    Sherman,   Prop.    1,    (a)    $16  953- 

shim     Blvd.,     Lankershim.     for     Holly-  SAN      FRANCISCO— Following      bids  (b)    $16,687;    (c)    $17  591-      d)    $17  552 

wood  Theatres,   Inc.,   7425   Sunset   Klyd-.  received   January   28,   2   P.   M.,    by   S'tate  C.   P.    Baird,   Prop.    1,    (a)    $17  000-    fb) 

Hollywood;  plans   by  L.  A.  Smith,   bum  Board     of     Harbor     Commissioners     for  $16,287;    (c)   add   $1625-    (d)    no' bid' 

ENchange    Bldg.,    Washington    St      and  making  a   fill   at   the   outer  end  of  pro-  Carl   H.    Peterson     Prop     1      fa)    J17 

Vermont   Ave.,    Los   Angeles;    store   and  posed    Pier    48,    San    Francisco    water-  915;    (b)    $17,727;    (c)    $18  965'-    (/i\    lis' 

oflice    section     two-story,       72x100       ft..  front:  870.                        .     .    v   .-    »     ,^»a,    ^a;    ♦is,- 

Class   B    construction;    theatre,    100x200  Healy-Tibbitts     Constr.     C|b.,     64  J.   C.   Monk.   Prop    1     fa)    SIR  if)9-    (h\ 

ft      Class    A    construction,    seating    1400  Pine  St.,  S.  F.  67c  per  cu.  yd.  $17,767;    (c)   add   $1200-    (d)    $18  80o' 

Dp'onle:    structural    steel,   brick    and    re-  Daniel  Contracting  Co..   73c   per  cu.   yd.  H.    D.    Post.   Prop     l'  fa)    SlsVnn-"   /h\ 

Inforced  concrete,   tile  and  composition  H.  V    Tucker,   73c  per  cu.  yd.  $17,700;    (c)    $19,070-    (d)    $18  550 

roof;    $200,000.  Granfield,     Farrar     &     Carlin,     75c     per  L.    G.    Case    &    Berdova     Pr'on  'l      fa» 

cu.    yd.  $18,827;    (b)    $17  481-    fci    ariri    tijri.    }ti 

LOS    ANGELES.     Cal.— L.     A.     Smith.  Tibbitts-Pacific   Co.,   .948   per  cu.   yd.  $18,884.                           '        '        "   ♦i^Ji.    (d) 

Film    Exchange    Bldg.,    Washington    St.  Heating  and   Pflterlnir   Plan* 

and  Vermont  Ave.,  is  revising  plans  for  LOS    ANGELES,    Cal.— Until    9    a.    m..  r'.    J.    Enright    ...                                     jr-oA 

2-story  and  basement  theatre,  store  and  Feb.   17,  bids  will  be  rec.   by  L.  A.  har-  F.    Berryman   &   Son           -o-n 

office    building   on   Wilshire    Blvd.,   near  bor    comm.,     1017    S    Figueroa    St.,    for       W.    F.    Serpa it-n 

La    Brea    Ave.,    for    Walter    H.    Fisher.  cone,    piles    and   sheet   piling   for   Berth  Carl    T.    Doell..            KnjY 

Union    Oil    Bldg.;    store    and    office    sec-  228  D  and  E,  spec.  720.  Turner  Co.    ...          S,~i 

tion,   35x140  feet,   Class  B  construction;  pinmbi'ne 

theatre,  135x162  feet.  Class  A  construe-                                                                                                   L.   H.   Larson .,-„- 

tion.     seating    2000     people;     structural  BERKELEY,     Alameda     Co.,     Cal.    —  F.    Berryman    &Son ]tit 

steel      brick    and    reinforced     concrete;  City   plans   to   improve   inner   municipal  Carl    T.    Doell                ;,o- 

$350,000.  wharf:   est.   cost,   $.'?200.      Fifty  creosot-  AV.    F.    Serpa    tlj^ 

ed  piles   (est.  cost  $2250)  wiH  be  driven  Stairway    and  "Enti-nUV-  '  ' 

SACRAMENTO,     Cal.— L.     B.     Kellar,  on  outer  side  of  wharf;  20  green  fender  J.    D.    Carlson    (a)    concrp^^^f    • 

2116  L  St.,  Sacramento,  real  estate  op-  piles  will  be  sunk  and  $450  for  new  and  ramp  $2381-  (b)  mcTmn  •  i  '^^■*' 
erator,  has  purchased  for  interests,  planking.  Funds  to  finance  are  avail-  trance,  $3542.  '  "lemoriai  en- 
said   to   be   Ackerman-Harris   theatrical  able.     Emma  M.   Hann.   city  clerk.  H.   R.  STie 

interests    of    San    Francisco,    the    n.    e.  

corner   of   29th   and  J   Sts.,   on   which   it 

is  .V^?P°«e'5.  to  .erect   a   modern   theatre  MISCELLANEOUS    BUILDING 

building;    site    is    160    by    160    ft.      The  rn\rQ'T'VTTr"rrn\T  '^"    u.uuers    were    returned 

property     is     occupied     by     the     White  LUlSI O  J  KU C 1  lUN  '*'°- 

Hospital. 

OAKLAND,    Cal.— Rex   Midgley,   own-  Plans  Complete.  Chambf^'^'f    Comm''prP^°"Hao  ^J'T^*"^^"" 

er  of  the  American  Theatre,   San   Pablo  STABLE                                         Cost.   $12,500  tion    on   lO-acres   of  [an,i    Jr,    r.     t" .  °P" 

Ave.    and    17th    St..    announces    prelim-  OAKLAND,     Alameda    Co.,    Cal.         10th  Avo     as   site   for   Drono^^H    «tolfi^        'i"^ 

inary    plans    have    been    started    for    a  and  Fallon   Sts.  which    it   is   nronosprt    t«   .rJl   k  ^    ^°Z 

$1,000,000     theatre     in     the     downtown  One-story  frame   stable.  $50,000    to    finance     of      JhiVh^p-f-nn 

section,     the    exact    location    of    which  Owner — City    of    Oakland.  would     purchase     sifp    anH     «9^  nnn""* 

is    withheld    until      negotiations       now  Architect— None.  construction:    would    have    inrtial<!<^A*?'' 

pending     have     been     completed.       The  ing  canacitv   of     innnn     ar,^            seai- 

structure     will     be    fireproof    construe-  To   Be   Done   By   Day's   Work  structed    as    to    perm  t    addition's    w^?h 

tion   throughout  and  will  have  a   seat-  TANKS                                        Cost.    $35,000  seating   capacity   of   '5  000 

ing  capacity  of  about  3600.  OAKLAND,    Alameda    Co.,    Cal.        Parr  .           '^       ^          -o.uuu. 

Terminal. 

LOS   .'ANGELES,   Cal. — Archt.   Richard  Concrete   and    steel    tanks.  NAPA    Napa   Co      Cal Until    Feb     8 

D.    King.    519    Van    Nuys    Bldg.,    is    pre-  Owner— California  Petroleum   Co..   Parr  7:30   P.   M..   bids  wi'll  be'received  bv"  h' 

paring-   wkg.    plans    for   2-story    class   C  Terminal.    Oakland.  H.    Thompson,    citv    clerk     to    erect    fire 

bruk   theater,   store   and   lodge   bldg.  at  Architect— None.  and  water  department  building    Rov  L 

M^'^'n^'";-^*''   '\^-   '*"'^  ^'"^  P'"^'''   '^''"Vv,^'"'  '                               Hunt,    architect.    Nana       Separate    bids 

the    Chotiner    Amusement    Corp.;    thea-  are  wanted  for  (1)   Fire  Dent    buildine- 

ter    will    seat    900:    3    stores    and    lodge  Excavating    Contract    Let.  construction  complete    except' electrical 

rms,  and  hall;  130x137  ft.  f ?U>^|?-    F"^^-                              Cost.   $25,000  work:    (2)    instaU   electric   lightingTtfd 

^-^^    FRANCISCO,    N    E    Alabama    and  power     system     for    Fire     Dept      Bldg  • 

Sixteenth   Streets.  (3)    erect   hose   rack    and   shed:'  (4)    in- 

SAN  DIEGO,  Cal.— John  Paxton  Per-  Two-story  reinforced  concrete  public  stall  electric  lighting  system  for  ho^e 
fine,  814  Lincoln  Bldg.,  Los  Angeles,  pound  and  garage.  rack  and  shed;  (5)  construct  water 
is  preparing  working  plans  for  8-story  Owner — S.  F.  Society  for  the  Preven-  dept.  Vildg.  complete;  (6)  electric  light- 
Class  A  steel  frame  store  and  loft  .^^  t'on  of  Cruelty  to  Animals.  ins  and  power  svstem  for  water  dent 
building  and  two-story  and  basement  l^ngineer--C.  Heller,  57  Post  St.,  San  bldg.  Cert,  check  10%  req  with  bid' 
Cln.ss  C  brick  store,  office  and  theatre  _  Francisco.  Plans  on  file  in  office  of  clerk 
building    on    north    side    of    C    St.,    bet.  <  ontractor.s — Barrett  «<fe   Hilp,    918   Har- 

3rd    and    4th    Sts.,    for    Kass    &    Ruben,  .   rison  St.,  San  Francisco.  MONTEREY.    Monterey    Co      Cal R 

Bank  of  Italy  Bldg.,  Los  Angeles;  ^s  previously  reported,  excavating  C.  Pe  Yoe  of  Carmel  and  d' W  Files 
theatre  leased  to  the  West  Coast  Thea-  ^vas  awarded  to  Granfield  Farrar  and  of  Monterey,  representing  San  'Fran- 
tres.  Inc.,  Los  Angeles;  theatre  will  Carlin.  67  Hoff  Ave.,  San  Francisco  cisco  and  Oakland  interests  have  pur- 
seat   with    balcony    2000;    19    stores,    of-  chased  site  in   Alvarado  and' Perrv  Sts 

flees    and    lofts;    200x100    feet.    Class    A  ^ttt,-^^     t,    **      ^        ^   ,       r     t^     .   ..  extending  back   to  Tyler  Sts.,  on  "which 

section   40x100  feet  and  Class  C  section  CHICO,    Butte    Co..    Gal.— J.    E.    John-  improvements   will    be    made     renlacinsr 

160x100    feet,    reinforced    concrete    floor  ?*°"'     fPavmg    contractor),    Savings    &  the    present   small    business   'houses       It 

slabs;   $400,000.  ^'''''^  ,f^rh.^^^^-     Stockton,    will    ex-  is  reported  a  San  Jose  department  store 

pend  $125,000  in  construction  of  a   rock  and    a     bank    will    be    located    on    thi 

crushing    plant    on     340    acre    tract    re-  property.                                 lotaiea    on     tne 

WHARVES  &  DOCKS  centlv    acquired    from    the    Oro    Dredg-  

.•'/7/in  Kii/O   05  Z/iyo/VO  ,np   Co..    several    miles    south    of    Chico  SACRAMENTO,    Cal— Until    March    ■> 
ad.iacent    to   the    Southern    Pacific   Rail-  2    1'.   .M..   bids   will  be   received   b.vs"at"e 

SAN   FRANCISCO— Chief   of   Air   Ser-  RM^'''"f'n"'.n.*'n'c.^"H"'=    ^'^rks.    Forum 

s,:sr'i::<a°'-;fF'°r,^r  '--j„^si^-s,.^&„^.'^.7  tB'^EPvi£^^'sB^£ 

sheel    niline    for    h.nkhJa/   Inn^  ''^'V''^  lal  Park  and  will   probably  be  awarded  tri.-al    work:     (4)     plu.nbing       Seec.li 

'l^<£§^6^£Tlt^^^  A^Ii^^r^^SI^rV^^^if^:  i;-$^^o  -.-— r  ""-■ ---'--" 

grading  in '  A^ea  E           ^^    ^''°^°    ^'^^-  l^V^V  heating  and  filtering  plant  and 

"B   in  Area  i;..  L.   H.    Larson.   Los   Gatos,    at    $1604    for  (Continued   on    Page   42) 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(Plumbing    Work,     State     Fair     Grand- 
stand) 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
P.  M.,  Tuesday,  March  2nd,  1926,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
Plumbine  "Work,  Grandstand,  Agri- 
cultural Park,  Sacramento,  California, 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,   Sacramento,    California. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "Stat<' 
Engineer,  Department  of  Public 
Works,"  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid. 
Bids  mu.st  be  submitted  on  Proposal 
Form  supplied  by  the  State,  properly 
and  fully  filled  out  and  signed  by  the 
bidder. 

A  deposit  of  twenty-five  ($25.00) 
dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of  plans  and  specifications  to  the 
Division  of  Architecture,  at  Sacra- 
mento,  California,   in   good   condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo. 
B.  IMcDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Plumbing  "Work,  Grandstand,  Ag- 
ricultuural  Park,  Sacramento,  Cali- 
fornia." 

STATE   DEPARTMENT   OF  PUBLIC 

WORKS,    Division    of   Architecture. 

GEO.   B.   McDOUGALL,   State   Architect. 

W.     F.    McCLURE,    Director    of    Public 

Works.  , 

February  5th,   11th,  19th   and  26th,   1926 


NOTICE    TO    CONTRACTORS 


(Structural      Steel      Work.      State     Fair 
Grandstand) 


Sealed  bids  will  be  received  by  Geo. 
B.  McDousrall,  State  Architect,  Chief, 
DiK'ision  of  Architecture.  Forum  Build- 
ing. Sacramento,  California,  up  to  2 
P.  M.,  Tuesday.  March  2nd.  1926,  said 
bids  then  and  there  to  be  publiclv 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
Structural  Steel  Work,  Grandstand. 
Agricultural  Park,  Sacramento.  Cali- 
fornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  .Architecture,  State  Depart- 
ment of  Public  Wrrks,  Forum  Build- 
ing.   Sacramento,    California. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works,"  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid 
Bids  must  be  ."submitted  on  Propo<5ai 
Form  supplied  by  the  State,  properly 
and  fully  filled  out  and  signed  by  the 
bidder. 

.V  deposit  of  twenty-five  ($25  00) 
dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of     plans     and     specifications     to     the 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  la  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rntet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


Division      of     Architecture,     at     Sacra- 
mento,  California,    in   good   condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Structural  Steel  Work,  Grand- 
stand, Agricultural  Park,  Sacramento, 
California." 

STATE      DEPARTMENT      OF     PUBLIC 

WORKS,    Division    of   Architecture. 

GEO.   B.   McDOUGALL,   State   Architect. 

W.     F.    McCLURE,    Director    of    Public 

Works. 
February  5th,   11th,  19th  and  26th,    1926 


NOTICE   TO    CONTRACTORS 


(Electrical     Work.     State    Fair    Grand- 
stand) 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing. Sacramento,  California,  up  to  2 
P.  M.,  Tuesday,  March  2nd,  1926,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
Electrical  AVork,  Grandstand,  Agri- 
cultural Park,  Sacramento,  California, 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,   Sacramento,    California. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
\\  oi  ks."  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid 
Bids  must  be  submitted  on  Proposal 
Form  supplied  by  the  State,  properly 
and  fully  filled  out  and  signjd  by  the 
bidder. 

A  deposit  of  twenty-five  ($25.00) 
dollars  will  be  required  on  plans  and 
specifications,     the    deposit    to    be    re- 
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turned  immediately  upon  the  return 
of  plans  and  specifications  to  the 
Division  of  Architecture,  at  Sacra- 
mento,  California,   in  good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Electrical  Work,  Grandstand, 
.A^gricultural  Park,  Sacramento,  Cali- 
fornia." 

STATE  DEPARTMENT  OF  PUBLIC 

WORKS,    Division    of   Architecture. 

GEO.   B.   McDOUGALL,   State  Architect. 

W.    F.    McCLURE,    Director    of    Public 

Works. 
February  5th,   11th,  19th  and  26th,   1926 


NOTICE    TO    CONTRACTORS 


(General     Work,     State     Fair     Grand- 
stand) 

Sealed  bids  will  be  received  by  Geo 
B.  McDougall,  State  Architect,  Chief 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
t  .,^^'  Tuesday,  March  2nd,  1926,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
General  AVork.  Grandstand,  Agri- 
cultural Park,  Sacramento,  California 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing, Sacramento,  California, 
t  fu^'c^  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works,  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid 
Bids    must    be    submitted    on    Proposal' 

J^"«  f^^^J}^^  ^y  the  State,  properlv 
and  fully  filled  out  and  signed  by  th'e 
bidder. 

A  deposit  of  twenty-five  ($25.00) 
dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of  plans  and  specifications  to  the 
Division  of  Architecture,  at  Sacra- 
mento,  California,    in  good   condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo 
B.  McDougall,  State  Architect,  Chief' 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento.  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  General  Work,  Grandstand,  Agri- 
cultural Park,  Sacramento,  California" 
^^^T^?nT,^?P^^™ENT  OF  PUBLIC 
VVOKKS,  Division  of  Architecture 
GEO.  B.  McpCDUGALL,  State  Architecl" 
\\.    F     McCLURE,    Director    of    Public 

Works. 
February  5th,   11th,  19th  and  26th,   1926 

NOTICE    TO    CONTRACTORS 
(Monterey   Inion   High   School   District) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  Monterey 
Lnicn  High  School  District  will  re- 
reive  bids  for  the  erection  and  comple- 
tion of  a  two  story  reinforced  concrete 
school  building  to  be  located  on  prop- 
erty owned  by  said  School  District  at 
the  High  School  Site.  No.  680  Larkin 
St..  City  and  County  of  Monterey,  Cali- 
jtornia. 

Bids  are  to  be  taken  on  the  work  as 
follows: 
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1  General  Contract  Work. 

2  Program  Clock   Contract  Work. 
Each  bid  Is  to  be  in  accordance  with 

plans  and  specifications  prepared  by 
Arthur  W.  Angel,  Architect,  now  on 
file  with  J.  H  Graves,  Clerk  of  said 
Board  of  Trustees,  at  the  Monterey 
High  School,  and  Arthur  W.  Angel, 
Oakland,  in  charge  of  Paul  V.  Tuttle, 
at   336   Seventeenth   St.,   Oakland,   Calif. 

Each  contractor  will  be  required  to 
deposit  Ten  Dollars  on  plans,  taken 
which  deposit  will  be  refunded  when 
plans    are    returned   in    good    condition. 

Each  bid  shall  be  made  out  on  a 
form  similar  to  that  inclosed  in  the 
specification  and  must  be  accompanied 
by  a  certified  or  cashier's  check  or  bid- 
der's bond  (issued  by  a  surety  com- 
pany accredited  by  said  Board  of 
Trustees)  for  five  per  cent.  (5%)  of  the 
amount  of  the  bid  made  payable  to  J. 
H  Graves,  Clerk  of  said  Board  of  Trus- 
tees shall  be  sealed  and  filed  with  said 
Board  on  or  before  February  20tli,  l»2i6, 
at  the  hour  o«  1:30  p.  in.  and  will  be 
opened  in  public  soon  after  that  hour 
at  the  High  School,  No.  680  Larkin  St., 
Monterey,  California. 

The  above  mentioned  check  or  bid- 
der's bond  shall  be  given  as  evidence 
that  the  bidder  will  enter  into  contract, 
if  awarded  the  work,  and  will  be  de- 
clared forfeited  if  the  successful  bid- 
der refuses  to  enter  into  said  contract 
after  being  requested  so  to  do  by  the 
said  Board  of  Trustees. 

The  successful  bidder  will  be  re- 
ouired  to  furnish  bonds  of  a  Surety 
Co.  satisfactory  to  the  Board  of  Trus- 
tees covering  an  amount  equal  to  75 
per  cent,  of  the  contract  price.  Said 
bonds  to  be  delivered  within  three  days 
after  having  been  awarded  the  work 
by  the  said  Board  of  Trustees. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

By    order    of    the    Board    of    Trustees 
of  the  Monterey     Union     High     School 
District,    Monterey    County,    California. 
J.  H.  GRAVES, 

Clerk. 

Dated  January   30,  1926. 

STATE  OF  CALIFORNIA 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  CoinmissioM,  515  Forum 
Building,  Sacrnniento,  Cal.,  nn*'^,  2 
o'clock  P.  M.,  March  1,  102«,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

Shasta  County,  a  reinforced  concrete 
bridge  across  Doney  Creek  about  1  mile 
south  of  Antier  (II-Sha-3-C),  consisting 
of  one  175-foot  open  spandrel  arch 
span  and  nine  33-foot  girder  approach 
spans.  .    ^ 

Mariposa  County,  two  reinforced 
concrete  bridges;  one  across  Slate 
Gulch  about  3  miles  north  of  Brlceburg 
(VI-Mpa-18-E)  consisting  of  an  earth 
filled  arch  span  of  49  feet  with  wing 
walls;  the  other  across  Sweetwater 
Creek  about  4  miles  north  of  Brice- 
burg,  (VI-Mpa-18-F),  consisting  of  an 
earth  filled  arch  span  of  40  feet  with 
wing   walls. 

Mariposa  County,  a  reinforced  con- 
crete girder  bridge  across  Bear  Creek 
at  Briceburg  (VI-Mpa-18-E),  consist- 
ing of  three  55-foot  spans  on  concrete 
piers  and  abutments. 

Plans  may  be  seen  and  forms  of 
proposals,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  Is  requested 
that    arrangements    for    joint    field    in- 


spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the   Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The   California   Highway  Commission 
reserves   the  right  to   reject  any  or  all 
bids   or    to   accept    the    bid   deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Comjiission. 
R.    M.    MORTON, 

Slate   Highway   Engineer. 
W.  F.   MIXON,  Secretary. 
Dated:     February  1,  1926. 


NOTICE   TO    CONTRACTOR!; 


(School — Austin,  Nevada) 


The  Lander  County  Board  of  Educa- 
tion of  Austin,  Nevada,  will  receive 
sealed  bids  until  12  noon,  March  lat, 
ltt2«,  at  the  office  of  Geo.  A.  Ferris  & 
Son,  Architects,  Room  18,  Heidtmann 
Building,  150  North  Virginia  Street, 
Reno,  Nevada,  for  the  erection  and 
construction  of  the  Austin  High  School 
building  on  a  site  located  in  Austin, 
Nevada.  All  bidders  are  referred  to 
Geo.  A.  Ferris  &  Son,  Architects,  at 
the  above  address.  Certified  check  in 
the  amount  of  five  per  cent  (5%)  of 
the  amount  of  the  bid  must  accom- 
pany same.  The  Lander  County  Board 
of  Education  reserves  the  right  to  ac- 
cept any  bid  or  to  reject  any  or  all 
bids.  Dated  at  Austin,  Jan.  26,  1926. 

LANDER    COUNTY    BOARD    OF 
EDUCATION. 

By   E.    H.   LEMAIRE,   President, 
J.    W.   TREAT,    Clerk. 


NOTICE  TO   BIDDERS 


(Turbine    Pump— Pala    School    District) 

Public  notice  is  hereby  given  that 
sealed  proposals  will  be  received  by 
the  Board  of  Trustees  of  the  Pala 
School  District  up  to  and  including 
Friday,  February  12th,  192«,  at  the 
hour  of  8  o'clock  P.  M.,  at  the  Pala 
school  for  installing  a  deep  well  tur- 
bine pump  and  motor  and  controlling 
apparatus  and  wiring  for  same  for  the 
new   Pala  school. 

Detailed  information  and  specifica- 
tions may  be  obtained  from  Mr.  Frank 
J.  Pyle,  trustee  in  charge  of  the  pump- 
ing equipment,  of  Rt.  1,  Box  55,  North 
King  Road,   San  Jose,   California. 

All  bids  must  be  accompanied  by  a 
certified  check  in  the  amount  of  Two 
Hundred  dollars,  payable  to  the  Secre- 
tary of  the  Board  of  Trustees  of  the 
Pala    School    District    upon    the    condi- 
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tion  that  if  the  said  bid  be  accepted, 
the  party  bidding  will  duly  enter  into  a 
contract  in  accordance  with  his  bid 
within  five  days  after  the  award  of 
the  contract  in  accordance  with  the 
information  and  specifications  obtain- 
ed from  aforesaid  trustee. 

f^hecks  of  unsuccessful  bidders  will 
be  returned  upon  rejection  of  bid.  Suc- 
cessful bidder  will  be  required  before 
entering  into  the  contract,  to  file  with 
the  said  Board  of  Trustees  of  the  Pala 
School  District,  a  bond  for  faithful 
performance  of  his  contract  in  the  sum 
of  not  less  than  one-fourth  estimated 
total  of  the  contract  and  a  further 
bond  in  the  sum  equal  to  not  less  than 
one-half  of  the  estimated  total  of  the 
contract  for  labor  and  material  and 
equipment 

The  successful  bidder  before  enter- 
ing into  the  contract  will  be  required 
to  file  with  the  Board  of  Trustees  of 
the  said  Pala  School  District,  a  Com- 
pensation Insurance  Policy  to  have  ail 
employes  to  be  used  by  same  or  any 
sub-contractor  under  him,   insured. 

The  Board  of  Trustees  of  the  Pala 
School  District  reserve  the  right  to 
reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees 
of  the  Pala  School  District. 

Dated  January  26th,  1926. 

JOSEPH   H.    BONE, 

Clerk. 


NOTICE   TO   BIDDERS 


(Eureka — C.    I.    Pipe) 


Sealed  proposals  or  bids  are  here- 
by invited  by  the  City  of  Eureka  for 
furnishing  three  thousand  five  hundred 
lineal  feet  (3500)  of  eight  inch  (8  in.) 
Class  "B"  Cast  Iron  Pipe  with  prepar- 
ed joints  for  use  by  the  Eureka  Water 
Department  f.  o.  b.  Eureka,  California. 

Delivery  to  be  made  sixty  days 
after  award  of  contract  The  said  bids 
will  be  received  in  a  sealed  envelope 
marked  Bids  for  eight  inch  Class  "B" 
Cast  Iron  Pipe  at  the  Office  of  the 
Superintendent  of  Public  Works  of  the 
City  of  Eureka  at  524  "D"  Street, 
Eureka,  California,  up  to  the  hour  of 
5   P.    M.,   Tuesday,   February   IGth,    1920. 

Bids  will  be  opened  by  the  City 
Council  of  the  City  of  Eureka  at  8 
o'clock  P.  M.,  on  the  16th  day  of  Feb- 
ruary,  1926. 

The  right  is  reserved  to  reject  any 
or  all  bids. 

Dated:     January   26th,   1926. 

JOHN  GRIFFITH, 
Superintendent  of  Public  Works  of  the 
City  of   Eureka. 


NOTICE   TO    CONTRACTORS 


(Durlinm   State  Land   .Settlement  Water 
Users) 


Sealed  proposals  will  be  received  by 
the  Durham  State  Land  Settlement 
Water  Users  up  to  noon  of  February 
15,  for  furnishing  and  laving  about  120 
linear  feet  of  30-inch  concrete  pipe, 
constructing  a  36-inch  concrete  stand 
pipe  12  feet  high,  and  placing  two  18- 
inch  valves  therein.  Also  for  the  con- 
struction of  a  concrete  intake  head- 
wall.  Right  is  reserved  to  reject  any 
or  all  bids. 

For  further  information  applv  to 
ARTHUR    H.    MEYER, 

Durham,     California. 


NOTICE   TO    CONTRACTORS 


(RAdio    Tom 


EuTeka,    Calif.) 


Sealed  Proposals,  indorsed  "Propos- 
als for  Radio  Tower,  Eureka.  Calif 
Specification  No.  5161,"  will  be  received 
at  the  Bureau  of  Yards  and  Docks 
Navy  Department.  Washington.  D  c' 
until  11  o'clock  a.  m..  Feb.  10.  1926,  and 
then  and  there  publicly  opened,  for 
125-foot  steel  radio  tower  and  concrete 
foundation,  at  the  Naval  Radio  Sta- 
tion, Eureka.  Calif.  Specification  No. 
5161  and  accompanying  drawin.ers  may 
be  obtained  on  application  to  the  Bu- 
reau or  to  the  Commandant.  Navv  Yard 
Mare  Island.  Calif.  Deposit  of  a  check 
or  postal  money  order  for  $10,  pavable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  security  for 
the  safe  return  of  the  drawings  and 
specification.  L.  E.  Gregory,  Chief  of 
Bureau,    December   1,   1925. 
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BRIDGES 


SACRAMENTO,  Cal.— H.  C.  Bottorff, 
city  manager,  recommends  to  council 
appointment  of  committee  to  meet 
with  committees  from  Chamber  of 
Commerce  and  Sacramento  county  su- 
pervisors to  discuss  proposal  to  con- 
struct Elvas  bridge  over  American 
river.  A.  J.  Wagner,  city  eng.  Chas. 
Deterding    Jr.,    county    surveyor. 


TRACT,  San  Joaquin  Co.,  Cal. — "Wm. 
Cohrs.  Tracy,  at  $1285  awarded  cont. 
by  city  to  widen  siphon  of  West  Side 
Irrigation  Dist.,  at  Center  St.  Dist. 
will  pay  $500  of  cost. 

PORTLAND,  Ore.  —  Until  Feb.  10, 
10:30  a.  m.,  bids  will  be  rec.  by  Mult- 
nomah County  Commission  to  fur.  lum- 
ber for  Hawthorne  bridge;  to  be  No.  1 
Common,  length  12,  14  and  16-ft.,  as 
follows:  2500  lin.  ft.  I%x5  net,  SISIE 
only,  11,160  lin.  ft.  6%x6%  net,  SlSlE 
only;  2500  lin.  ft.  2^x6%  net,  SlSlE 
only;  1250  lin.  ft.  2x6?4net,  SlSlE  only. 
Cert,  check  10%  payable  to  Bd.  of  Co. 
Comm.  req.  with  bid.  Further  informa- 
tion obtainable  from  Amedee  M.  Smith, 
chairman  of  comm. 


SANTA  ANA.  Cal.  —  B.  Crossland, 
604  S  Merguerita,  Alhambra,  awarded 
cont.  by  city  at  $18,9SS  to  const,  cone, 
bridge  across  Aliso  Creek  on  line  of 
Coast  state  highway. 

SAN  FRANCISCO  —  Frank  Bryant, 
2911  23rd  St.,  at  $4360  awarded  cont.  by 
Bd.  Pub.  Wks.  to  const,  timber  bridge 
at  Evans  Ave.   and  Third  St. 


SANTA  BARBARA  CO.,  Cal. — State 
Highway  Commission  preparing  spec, 
for  reinforced  concrete  trestle  type 
bridge,  1330  ft.  long,  with  roadway  24 
ft  wide,  over  Santa  Maria  river  north 
of  that  city.  R.  M.  Morton,  state 
highway  engineer. 


RIVERSIDE,  Cal. — Until  10  a.  m.. 
Mar.  1.  bids  will  be  rec.  by  county  to 
const,  bridge  80  ft.  long,  across  Chino 
Crk.,  about  one  mi.  n.  of  Prado.  Piers 
and  bulkhead  of  present  bridge  will  be 
reconst.  for  use  in  new  struc.  Plans 
obtainable  from  A.  C.  Fulmor,  county 
surveyor.  Cert,  check  or  bond  10%.  D. 
G.  Clayton,  clerk. 


RIVERSIDE,  Cal.  —  Until  10  a.  m.. 
Mar.  1,  bids  will  be  rec.  by  county  to 
const,  bridge  45  ft.  long  across  Petrero 
Crk.,  about  2  mi.  n.w.  of  Relief  Hot 
Springs  on  the  San  Jacinto-Moren'o 
Rd.  Portions  of  present  struc.  will  be 
utilized.  Plans  obtainable  from  A.  C. 
Fulmor,  county  surveyor.  Cert,  check 
or  bond  10%.  D.  G.  Clayton,  clerk. 


SAN  BERNARDINO,  Cal. — Until  7:30 
p.  m.,  Feb.  8,  bids  will  be  rec.  by  city 
to  clean  and  paint  portion  of  Mt.  Ver- 
non Highway  bridge  over  A.  T.  &  S.  F. 
Rv.  tracks  bet.  3rd  and  4th  Sts.  Cert, 
chk.  or  bond  10%.  John  H.  Osborn,  city 
clerk. 

SHASTA  COUNTY,  Cal. — Until  March 
1,  bids  will  be  rec.  by  State  Highway 
Commission  to  const,  rein.  cone,  bridge 
across  Doney  Creek  1-mi.  south  of  Ant- 
ler, consisting  of  one  175-ft.  open  span- 
drel arch  span  and  nine  33-ft.  girder 
approach  spans.  See  call  for  bids  under 
officini    propo-snl    section    in    this    issue. 

MARirOS.\  COUNTY.  Cal.  —  Until 
March  1,  bids  will  be  rec.  by  State 
Highway  Commission  to  const,  rein, 
cone,  girder  bridge  across  Bear  Creek 
at  Briceburg,  consisting  of  three  55- 
ft.  spans  on  cone,  piers  and  abutments. 
See  cnll  for  hid.<i  under  official  propos- 
al section  in  this  Issue. 


MARIPOSA  COUNTY,  Cal.  —  Until 
March  1,  bids  will  be  rec.  by  State 
Highway  Commission  to  const,  two 
rein.  ccnc.  bridges;  one  across  Slate 
Gulch  about  3-mi.  north  of  Briceburg 
consisting  of  an  earth  filled  arch  span 
49  ft.  wide  with  wing  walls;  another 
across  Sweetwater  creek  about  4-mi. 
nortli  of  Briceburg,  consisting  of  earth 
filled  arch  span  of  40  ft.  with  wing 
walls.  See  call  for  bid.s  under  official 
proposal   section   in   this   issue. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  Surveyor  F.  E.  Quail  com- 
pletes plans  for  King  Island  Cut  draw 
bridge.  Bids  will  be  asked  shortly. 
Eugene   Graham,   county   clerk. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  CARLOS,  San  Mateo  Co.,  Cal.— 
San  Francisco  Bay  Terminals  files  ap- 
plication with  U  S.  Engineer  Office, 
Customhouse,  for  permit  to  dredge  in 
and  adjacent  to  San  Francisco  Bay  in 
vicinity  of  San  Carlos.  Application 
w^ill  be  considered  at  public  hearing  in 
Customhouse,   San   Francisco,   Feb.    15. 


SAN  DIEGO,  Cal. — F.  A.  Rhodes,  city 
mgr.,  announces  plans  to  deepen  Lake 
Hodges  and  installing  14  radical  flash 
gates  in  spillways  have  been  compl. 
This  will  increase  cap.  of  the  resedvoir 
four  billion  gals,  at  an  est.  cost  of 
$50,000.  J.  W.  Williams,  consulting 
engineer. 


SANTA  BARBARA,  Cal.  —  Election 
will  be  held  about  Mar.  20  to  vote  on 
$200,000  bond  issue  for  breakwater. 
This  sum  will  be  added  to  a  gift  of 
Max  C.   Fleischman   of   $200,000 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Feb.  8,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  furnish 
combination  ambulance  and  police  pa- 
trol for  use  of  Police  Dept;  min.  ca- 
pacity 10  persons.  Cert,  check  10%  pay- 
able to  city  auditor  req.  Further  infor- 
mation obtainable  from  clerk. 


VENTURA,  Cal.  —  Oil  interests  are 
said  to  be  investigating  feasibility  of 
breakwater  and  harbor  for  Venture. 
Engrs.  have  been  making  soundings 
and  preparing  preliminary  data. 

LEMOORE,  Tulare  Co.,  Cal.— Bonds 
of  $31,000  voted  in  Clark's  Fork  Kecla- 
mation  District  to  finance  protection  of 
land  from  waters  of  Kings  river;  dist. 
comprises   about   2300   acres. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

505   HOWARD  STREET 
San   F^ranefsco,  Calif. 

Douglas  6820 


IRRIGATION  PROJECTS 


DURHAM,  Butte  Co.,  Cal.— Until  Feb. 
15,  12  noon,  bids  will  be  rec.  by  Arthur 
H.  Meyer,  representing  Durham  State 
Land  Settlement  Water  Users,  to  fur. 
and  lay  120-lin.  ft.  30-in.  cone,  pipe; 
const.  36-in.  cone,  stand  pipe  12-ft. 
high  and  place  two  IS-in.  valves  there- 
in; const,  cone,  intake  headwall.  Plans  i 
obtainable  from  above.  See  call  for  bids  i 
under  official  proposal  section  in  this 
issue. 


SAN  DIEGO,  Cal. — Approx.  quanti- 
ties for  drainage  work,  bids  for  which 
will  be  rec.  by  city  pureh.  agent  Feb. 
11  (previously  noted),  are:  360  lin.  ft. 
of  l8-in.  d.  s.  cem.  cone,  pipe;  1260  lin. 
ft.  of  24-in.  d.  s.  cem.  cone,  pipe;  852 
lin.  ft.  30-in.  d.  s.  cem.  cone,  pipe;  276 
lin.  ft.  of  36-in.  d  s.  cem.  cone,  pipe; 
1132  lin.  ft.  of  42-in.  d.  s.  cem.  cone, 
pipe;  1032  lin.  ft.  of  48-in.  d.  s.  cem. 
cone,  pipe;  20  cone,  catch  basins;  8088 
b.    m.    redwood   lumber. 


LIGHTING  SYSTEMS 


CULVER  CITY,  Cal. — City  plans  or- 
nam.  lights  in  Partenico  St.,  Caroline, 
Halm,  Cattaraugus,  Fay,  McManus  and 
other  Aves.,  involv.  concr.  ornam.  posts, 
conduits,  etc.;  1911  act.  Reve  E. 
Houck,   city   clerk   pro   tempore. 


SACRAMENTO,  Cal.— City  petitioned 
to  install  electrolier  system  in  H  St., 
bet.  6th  and  12th  Sts.;  single  lamp 
standards.  Referred  to  City  Eng.  A. 
J    Wagner. 


GLENDALE,  Cal.— Until  10  A.  M., 
Feb.  11,  bids  will  be  rec.  by  city  for 
ornam.  lights  in:  San  Fernando  Rd. 
and  Western  Ave.  (portions);  Ben 
Lomond  Dr.  and  Kenneth  Rd.  (por- 
tions). Plans  are  on  file  at  office  of 
city  engr.,  John  F.  Johannsen.  1911 
act.     A.   J.   Van   Wie,   city  clerk. 


LONG  BEACH,  Cal. — Until  9  A  M., 
Feb.  9,  bids  will  be  rec.  for  ornam. 
lights  in  Locust  Ave.,  bet.  Ocean' 
Blvd.  and  Tenth  St.,  under  1911  act. 
Cert.  chk.  or  bond,  10%.  H.  C.  Waug- 
hop,  city  clerk.  R.  D.  Van  Alstine, 
city  engineer. 

BERKELEY.  Alameda  Co.,  Cal. — City 
Electrical  Eng.  Frank  B.  Rae  com- 
pletes spec,  for  lighting  system  in  west 
side  of  Shattuck  Ave.,  bet.  Addison  and 
Center  Sts.;  21-ft.  standards  with  2 
lamps  of  600-c.p.  Plans  will  be  started 
at  once  for  electrolier  system  in  resi- 
dential dist.,  including  portions  of  Hil- 
legass  Ave.  bet.  Russell  and  Stuart  Sts; 
standards  will  be  21-ft.  high  with  right 
angle  bar  at  end  of  which  will  be 
250-c.p.  lamp  patent  reflector;  will  be 
erected  200-ft.  apart  on  both  sides  of 
street. 


LOS  ANGELES.  Ca^l.- Walker  and 
Martin,  402  W  Wilshire,  Fullerton, 
awarded  cont.  by  bd.  pub.  wks.  at  $12,- 
471  for  ornam.  lights  in  Longwood  Ave, 
West  View  St.,  Rimpau  Blvd.  and  other 
sts.  in  Longwood  Ave.  and  21st  Street 
Lighting   Dist. 

SACRAMENTO,  Calif.  —  Newberry- 
Pearce  Electric  Co.,  439  Stevenson  St., 
San  Francisco,  awarded  cont.  by  city 
(2052)  to  imp.  M  St.,  bet.  Front  and 
Ninth  Sts.,  involv.  installation  of  street 
lighting  system;  metal  standards,  con- 
duits, etc. 


LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra,  awarded 
cont.  by  bd.  pub.  wks.  at  $4427  for 
ornam.  lights  in  Doheny  Dr.,  bet.  Cor- 
ciell  Dr.  and  so.  city  limits. 
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How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coaat.  That  means 
competition  and — competition  means  the  lowest 
poFaible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EiN- 
GINEERING  NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractora  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


Building  &  Il,ngineering  IN 
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LONG  BEACH,  Cal.— City  Eng.  R-  D. 
Van  Alstine  plans  for  ornam.  lights 
in  American  Ave.,  bet.  Ocean  Blvd.  and 
Anaheim  St.,  Standards  will  be  22.6  ft. 
in  height  equipped  with  1000  c.  p. 
lights.  P.  E.  Ry  wiU  donate  ?11,500 
toward   the  work. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. 
— City  Electrician  A.  V.  Youens  esti- 
mates cost  of  electrolier  installations 
in  El  Camino  Real,  Mayfield  district, 
bet.  Stanford  Ave.  and  Page  Mill  road, 
at    $2.50    front   ft^ 

LOS  ANGELES,  Cal.— City  plans 
ornam.  lights  in  Reseda  Ave.,  between 
Ravden  and  Chase  Sts:  cast  iron  posts; 
Alvarado  Terr.,  bet.  Pico  and  Hoover 
Sts  •  pressed  steel  posts;  Fourth  and 
Fifth  Sts.,  bet.  Harbor  Blvd.  and  Paci- 
fic   Ave.:    cone,   posts. 

BERKELEY,  Alameda  Co.,  Cal  —City 
declares  inten.  (564)  to  install  6  elec- 
troliers with  conduits  and  appurten- 
ances in  Hillegass  Ave.,  bet.  Russell 
and  Stuart  Sts.;  single  lamp,  Pacific 
States  Electric  type.  1911  Act  and 
Bond  Act  1915.  Protests  February  16. 
Emma  M.  Hann,  city  clerk. 

VA.LLEJO,  Salano  Co.,  Cal.— Earl  G. 
Wilson,  Xapa,  at  $1595  sub.  low  bid  to 
city  to  install  8  electroliers  in  Sacra- 
mento St.,  bet.  Georgia  and  ^  irginia 
Sts  Vallejo  Electric  Light  &  Power 
Co.,  bid  $1595.  Taken  under  advise- 
ment. 

M\YWOOD,  Cal. — Jas.  C.  Perry,  Det- 
wiler  Bldg.,  Los  Angeles,  awarded  con t. 
by  city  at  $13,750  for  ornam.  lights  in 
Slausen  Ave.,  bet.  Fishburn  and  May- 
flower Sts. 

BERKELEY,  Alameda  Co.,  Cal.— City 
declares  inten.  (563)  to  install  5  elec- 
troliers with  conduits,  etc.,  in  west  side 
Shattuck  Ave.,  bet.  Center  and  Addi- 
fon  Sts  V  2-lam'p,  Pacific  States  Electr._c 
type  1911  Act  and  Bond  Act  191o. 
Protests  Feb.  16.  Emma  M.  Hann,  city 
clerk. 

LOS  ANGELES,  Cal.— D.  S.  McEwan, 
127  Pier  \ve.,  Ocean  Jark,  sub.  low  bid 
to  Bd  Pub.  Wks.  at  $32,200  for  ornam. 
lights'  in  Hillhurst  Ave.,  bet.  Los  Feliz 
and   Hollywood   Blvds.  „    ^,. 

Newberv  Elec.  Corp.,  726  S.  Olive  St , 
low  at  $12,228  for  ornam.  lights  in  N. 
Broadway,  bet.  College  St.  and  Sunset 
Blvd. 


MACHINERY  &  EQUIPMENT 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Feb  16  8  P.  M.,  bids  will  be  received 
bv  'a.  Waleer  Kildale,  city  clerk,  for 
Durchase  of  Ingersoll-Rand  air  com- 
pressor lOxlO-in.  stroke,  now  stored 
at  municipal  car  barn,  Harris  and  J 
Sts.,  and   no  longer  required  by  city. 

CHICO,  Butte  Co.,  Cal — J.  E.  John- 
ston (paving  contractor),  will  expend 
$125  000  in  construction  of  rock  crush- 
ing 'plant  in  340-acre  tract  recently 
acquired  from  Oro  Dredging  Co.,  sev- 
eral miles  south  of  Chico  served  by  the 
Southern    Pacific   R.    R. 

LOS  ANGELES,  Cal.— Until  10  A  M., 
Feb  2,  bids  will  be  rec.  by  City  Purch. 
Agent  Thos.  Oughton,  202  n.  city  hall 
annex,  for  li^-ton  dump  truck;  spec. 
1266. 

MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til Feb.  10,  7:30  p.  m.,  bids  will  be  rec. 
by  H  E.  Gragg,  city  clerk,  to  fur.  and 
del.  one  1-man  power  grader.  Bidder 
to  furnish  own  specifications.  Cert, 
check  10%  payable  to  Mayor  req.  with 
bid.  

SACRAMENTO,  Cal.— Until  Feb.  11, 
5  p  m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  fur.  one  mechanical 
street  sweeper.  Cert,  check  5%  payable 
to  City  Controller  req.  with  bid.  Spec, 
on  file  in  office  of  clerk.  A.  J.  Wagner, 
city   eng. 

PHOENIX,  Ariz. — Until  Feb.  15,  bids 
will  be  rec.  by  Supt.,  Phoenix  (U.  S.) 
Indian  Sanatorium.  Ariz.,  to  fur.  and 
del.  one  motor-driven  hand  controlled 
lawn  mower. 


BURLINGAME,  San  Mateo  Co..  Cal.— 
City  trustees  authorize  purchase  of 
motor  truck  for  city  water  dept.;  $698 
available  for  purchase. 


RAILROADS 


LOS  ANGELES,  Cal.— Santa  Fe  Ry. 
purchases  additional  57  acres  in  Ban- 
dini  to  be  added  to  site  for  proposed 
freight    yards    and    engine    house. 


CHEHALIS,  Wash.  —  Until  Feb.  10, 
bids  will  be  rec.  by  Cowlitz,  Chehalis 
and  Cascade  Railway,  Chehalis,  for 
const,  of  complete  grade  ready  for 
laying  on  S-mi.  of  second  unit  of  its 
extension,  about  IVa-mi.  being  heavy 
work  with  considerable  hard  rock. 
Plans  obtainable  from  Chief  Engineer 
of  company  at  Chehalis. 


EUREKA,  Humboldt  Co.,  Cal. — Elec- 
tion will  be  called  shortly  to  vote 
bonds  of  $100,000  to  finance  purchase 
of  equipment  and  track  work  for  mu- 
nicipal railway  system.  A.  Walter 
Kildale,  city  clerk.  F.  H.  Green,  city 
engineer. 


PORTLAND,  Ore.— Utah  Construc- 
tion Co.,  Phelan  Bldg.,  San  Francisco, 
at  approx.  $500,000  awarded  cont.  by 
Southern  Pacific  R.R.  for  cement  work 
in  connection  with  tunnels  on  line 
from   Eugene    to  Klamath   Falls,   Ore. 


SAN  FRANCISCO  —  L.  P.  Brassy, 
Sharon  Bldg.,  at  $30,765.67  submitted 
low  bid  to  Bd.  Pub.  Wks.  to  const.  Sun- 
set Line  of  Municipal  Railway  System 
in  Judah  St.,  bet.  31st  and  41st  Aves. 
A.  J.  Crocker  Co.  only  other  bidder  at 
$31,661.15.  City  to  furnish  materials. 


FIRE  ALARM  SYSTEMS 


REDWOOD  CITY",  San  Mateo  Co.,  Cal. 
— City  authorizes  purchase  of  combi- 
nation chemical  and  pumper  engine 
for  fire  dept.;  est.  cost,  $13,250.  W.  A. 
Price,    city   clerk. 


MISCELLANEOUS   SUPPLIES 


RIVERSIDE,  Cal. — Bids  rec.  by  coun- 
ty purch.  agent  for  road  oil  rejected 
by  county  The  bids  were:  Besone 
Distrib.  Co.,  $1.20  bbl.  for  60%%,  and 
$1.70  for  80%;  Gilmore  Oil  Co.,  $1.09 
and  $1.50  bbl.  60%  and  $1.83  80%;  Pan- 
American  Petroleum  Co.,  3c  gal.  60% 
and  3.81c  gal.  80%;  Standard  Oil  Co., 
$1  60%  and  $10.50  ton  80%.  All  bids 
f.   o.  b.   tank  cars  at  plant. 


TORRANCE,  Ctl. — American  Rubber 
Co.,  awarded  cont.  by  city  at  $1.10  per 
ft.   for   1000   ft.   2y2-in.   fire   hose. 

ANAHEIM,  Cal. — Until  8  P.  M.,  Feb. 
11,  bids  will  be  rec.  for  2400  bbls  road 
oil  Edw.  B.  Merritt,  city  clerk. 
Price  to  be  f.  o.  b.  Anaheim.  Cert, 
ckli.   or   bond,    10%. 


RESERVOIRS  AND  DAMS 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
According  to  word  from  Washington, 
the  House  has  passed  and  sent  to  Sen- 
ate a  bill  to  grant  certain  public  lands 
to  city  of  Stockton  to  be  used  in  flood 
protection  worli.  Land  is  desired  for 
use  with  other  lands  as  reservoir  site 
to  hold  back  waters  of  Calaveras  riv- 
er. War  Dept.  engineers  recommend 
flood  control  dam  be  built  at  Valley 
Springs,  Calaveras  county,  with  re- 
serve of  163,000  ac.  ft. 


PIPE  LINES,  WELLS,  ETC. 


GLENDORA.  Cal.— B.  Nicoll  &  Co., 
Rlalto  Bldg..  San  Francisco,  sub.  low 
bid  to  city  at  $2.10  ft.  for  approx.  1200 
ft.  12-in.  class  'B"  c.l.  pipe.  Bids  re- 
ferred to  city  water  supt.  and  city 
engr.    with   power   to   act. 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
Spec,  being  completed  by  Engineering 
Department  of  Marin  Municipal  Water 
District  for  steel  pipe  line  from  Al- 
pine dam  to  gatehouse  above  Phoenix 
Laks;   est.   cost,   $200,000. 


FILLMORE,  Cal —Crane  Cc  ,  321  E. 
3rd  St.,  Los  Angeles,  awarded  cont.  by 
city  at  $1388  for  approx.  3200  ft.  4-in 
O.  D.  casing  dipped  for  new  water 
line,   f.   o.  b.   Fillmore. 


RIVERSIDE,  Cal. — Prel.  survey  made 
by  City  Eng.  Campbell  and  Gerald 
Sanborn  of  the  City  Engr.  Dept.  for 
42-in.  concr.  pipe  line,  bet  7  and  8  mi. 
in  length,  bet.  Stewart  Tr.  and  Red- 
lands-Colton  Blvd.  near  source  of  pres- 
ent water  supply  through  town  of 
Highgrove  to  probable  site  of  reser- 
voir at  Iowa  Avenue  near  Blain  St  , 
on  mi.  east  of  Riverside.  Bonds  in 
sum  of  $258,000  issue  voted  last  Nov. 
A  recent  inspection  of  the  route  by 
mayor  and  city  eng.  indicates  action 
on   const,    in   near   future. 


GALLUP,  N.  M. — Continental  Oil  Co., 
E.  T.  Wilson,  chairman  of  Bd.  of  Di- 
rectors, announces  plans  0.re  being 
prepared  for  a  90-mi.  4-in.  pipe  line 
from  oil  fields  in  San  Juan  County,  N. 
M.,   to  Gallup,   N.   M. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  plans  additional  well  for  water  fa- 
cilities; 350-ft.  deep;  est.  cost  $3500. 
J.   F.   Byxbee,  Jr.,  city  eng. 


MISCELLANEOUS 
CONSTRUCTION 


EL  CENTRO,  Cal. — Inland  Tmpire  Gas 
Co.  authorized  by  railroad  coram,  to 
operate  gas  plant  at  El  Centro,  to 
serve  Imperial,  Brawley,  Heber,  Calex- 
ico,    Mexicali,    and    adjacent    territory. 


VALLEJO,  Solano  Co  ,  Cal.— City 
takes  under  advisement  bids  for  fenc- 
ing in  connection  with  Gordon  Valley 
Municipal  Water  Project.  Standard 
Fence  Co.,  and  Winchell  Hardware  Co., 
submitted  bids  for  fence  and  construc- 
tion. Jos.  Schutz,  J.  O.  Holmes  and 
Lloyd    Wiloc   submitted    bids    for   labor. 


WATER  WORKS 


LA  HABRA,  Cal.— Shell  Co.  has  pur- 
chased water  well  on  state  highway  at 
n.  edge  of  city,  formerly  known  as 
the  La  Habra  Midway  Oil  Co.  well,  and 
will  expend  approx.  $118,000  for  imps, 
to  utilize  the  water  in  operations  in 
adjacent   oil   fields. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  March  2,  bids  will  be  rec.  by  Con- 
struction Division,  U.  S.  Veterans'  Bu- 
reau, for  redwood  water  tanl^s  for  Vet- 
erans' Hospital  No.  24  at  Palo  Alto,  Cal. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Feb.  23,  11  a.  m.,  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  to  const, 
pipe  lines  on  Kern  County  General 
Hospital  grounds.  Cert,  check  10% 
payable  to  Bd.  of  Sups.  req.  with  bid. 
Plans    obtainable    from    clerk. 

GLENDALE,  Cal. — City  plans  to  lay 
(only)  16-in.  class  "B"  c.l.  water  mains 
with  valves,  tees,  etc.,  in  Chevy  Chase 
Dr..  bet.  10  ft.  east  of  n.  extension  of 
Hill  Dr.  and  s.w.  extension  of  s.w. 
line  of  lot  1,  blk.  4.  Tr.  8103,  incl.  4-in. 
pipe,  valves,  connections,  6-in.  single 
nozzle    fire    hydrants,    etc. 


INGLEWOOD,  Cal.— U.  S.  Cast  Iron 
Pipe  &  Fdy.  Co.,  Wright  &  Callender 
Bldg.,  Los  Angeles,  sub.  low  bid  to 
city  (bidding  on  DeLavaud  pipe),  for 
5000  ft.  4-in.  at  54.6c  ft.,  and  1000  ft. 
6-in.  cast  iron  pipe,  at  78.3c  ft.  Bid  tak- 
en under  advisement.  Other  bids:  U.  S. 
Cast  Iron  Pipe  &  Fdy.  Co. — Class  "B" 
cast  iron:  60.7c  and  86.4c;  De  Lavaud: 
54.6c  and  78.3c;  B.  Nicoll  &  Co.,  55c  and 
82c;  American  C.  I.  Pipe  Co..  60c  and 
STc;  National  C.  I.  Pipe  Co.,  60.11c  and 
85.58c;  Grinnel  Co.  (Belgian  pipe),  62c 
and  90c;  Pac.  Pipe  &  Supply  Co.  (Pont 
A  Mousson  pipe),  68.8c  and  84.95c,  also 
bid  of  59c  on   4-in.   City  of  Paris  spec. 
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SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Grinnell  Co.  of  the  Pacific,  5th  and 
Brannan  Sts.,  San  Francisco,  at  $13,- 
942  submits  low  bid  to  city  to  furnish 
f.o.b.  Santa  Cruz,  75  days  after  award 
of  contract:  6300  ft.  12-in.  class  B  c.l. 
pipe,  bell  and  spigot  joints;  three  12 
by  12-in.  c.i.  wyes;  three  12x8-in.  c.i. 
wyes;  3  45-de&.  c.i.  bends;  2  22i^-deg. 
c.i.  bends;  ten  12x6-in.  c.i.  tees;  two 
12x8-in.  c.i.  reducers;  two  12x6-ln.  c.l. 
reducers.  Pipe  to  be  in  not  less  than 
12-ft.  lengths.  Other  bids:  U.  S.  C.  I. 
Pipe  and  Foundry  Co.,  $14,430.04;  W.  H. 
Miller  .^  Co.,  Inc.,  $14,478.49;  National 
C  I.  Pipe  Co..  $14,583.30;  American  C.  I. 
Pipe  Co.,  $15,156.50.  Taken  under  da- 
visement. 


STRATHMORE,  Tulare  Co..  Cal.  — 
City  votes  to  purchase  present  water 
works  system  and  construction  exten- 
sions to  .same;  proposal  carried  by 
larg-e    majority. 


TUCSON.  Ariz. — Until  4  p.  m..  Feb. 
15,  bids  will  be  reel  for  pumping  unit 
as  follows:  centrif.  horizontal  type, 
double  suction,  designed  to  deliver  1500 
gals,  per  min.  against  a  pressure  of  30 
lbs.  per  sq.  in.,  driven  by  2200  volt,  60 
cycle,  3-phase.  induction  motor,  with 
40  degree  rating,  standard  starting 
compensator  to  be  furn.  as  part  of 
motor  equip.  Pump  to  be  connected  by 
clutch  on  other  end  of  shaft  to  a  gaso- 
line engine  of  sufficient  h.  p.  to  oper- 
ate pump  continuously  at  10%  over- 
load, engine  to  be  equipped  with  cool- 
ing sys.  Cert,  check  10%.  Alternative 
proposals  with  slight  variations  will 
be  considered.  L.  O.   Cowan,   city  clerk. 


LOS  ANGELES.  Cal.— Frank  J.  Kim- 
hall  Co.,  1860  E  15th  St.,  awarded  cent. 
by  water  and  power  comm.  at  $722  ea., 
and  $774  pa.  for  deep  well  pumps  under 
spec,    under    787-D. 


BEVERLY  HILLS,  Cal.— Pacific  Pipe 
&  Supply  Co.,  1002  Santa  Fe  Ave.,  Los 
Apgeles,  awarded  cont.  by  city  at 
$89.90  per  C  ft.  for  1500  ft.  6-in.  screw 
pipe,  asph.   dipped  inside  and  out. 


EUREKA,  Humboldt  Co.,  Cal.— Elec- 
tion will  be  called  shortly  to  vote 
bonds  of  $250,000  to  $1,000,000  to  fi- 
nance construction  of  water  supply 
system.  Amount  of  issue  depends  upon 
the  sources  of  water  to  be  developed. 
A.  Walter  Kildale,  city  clerk.  F.  H. 
Green,   city   eng. 


BEVERLY  HILLS,  Cal.— No  bids  rec. 
by  city  Jan.  25,  for  Layne-Bowler 
Corp.   deep-well   centrif.   pump. 

EUREKA,  Humboldt  Co.,  Cal.— Until 
Feb.  16,  5  P.  M.,  bids  will  be  rec.  by 
John  Griffith,  city  supt.  of  public 
works,  524  D  St.,  to  fur.  3500  lin.  ft. 
8-in.  Class  B  c  i.  pipe  with  prepared 
joints  for  use  of  city  water  dcpt.  De- 
livered f.  o.  b.  Eureka.  See  call  for 
bids  under  official  proposal  section  in 
tliis   Issue. 


PROSSER,  Wash.— City  will  ask  bids 
shortly  to  const,  water  system  involv. 
mains  and  distributors  and  cone  lined 
300,000-gal  capacity  reservoir.  Barr 
&  Cunningham,  consulting  engineers, 
Spalding  Bldg.,  Portland,  Ore.  Est. 
cost,   $100,000. 


CORCORAN,  Kings  Co.,  Cal.-B.  Nicoll 
Co.,  Rialto  Bldg.,  San  Francisco,  at  $842 
awarded  cont.  by  city  to  fur.  608  ft. 
Class  B  4-in.  and  304  ft.  Class  B  8-in. 
c.  i.  water  pipe.  American  C.  I.  Pipe 
Co.    bid    $890. 


DURHAM,  Butte  Co.,  Cal.  —  Until 
Feb.  15,  12  noon,  bids  will  be  rec.  by 
Arthur  H.  Meyer,  representing  Dur- 
ham State  Land  Settlement  Water 
Users,  to  fur.  and  lay  120  lin.  ft.  30-in. 
cone,  pipe;  const.  36-in.  cone,  stand 
pipe  12-ft.  high  and  place  two  18-in. 
valves  therein;  const,  cone,  intake 
headwall.  Plans  obtainable  from  above. 
See  call  foir  bids  under  official  pro- 
posal  section   in   this  issue. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til Feb.  12,  8  p.  m.,  bids  will  be  rec.  by 
Joseph  H.  Bone,  clerk,  Pala  School 
District,  to  fur.  and  install  deep  well 
turbine  pump  and  motor  and  controll- 
ing apparatus  and  wiring  for  same. 
Cert,  check  $200  payable  to  clerk  req. 
with  bid.  See  call  for  bids  under  offi- 
cial   proposal   section    in   this   issue. 


LOS  ANGELES,  Cal.— Crane  Co.,  319 
E.  3rd  St.,  sub.  low  bid  to  water  and 
power  comm.,  at  $89.77  per  ton  for  25 
lb  Matheson  welded  steel  pipe,  appro.v. 
60,000  ft.  8-in.,  under  spec.  788-A,  re- 
advertised  to  open  the  spec,  to  both 
prices  per  ton  and  prices  per  ft.  Their 
price  per  ft.  for  15.6  lb.  pipe  (original- 
ly specified)  was  $90.91  per  C  ft.  as 
before,  also  submitting  a  bid  on  20  lb. 
pipe  at  $92.17.  N.  O.  Nelson  Mfg.  Co. 
bid  $90.91  per  ft.  or  $116.35  per  ton  on 
the  15.6  pipe.  Other  bids:  Pacific  Pipe 
&  Supply  Co.,  $91.41  per  tone,  with  an 
alt.  bid  on  random  lengths  at  $93  per 
ton;  M.  Allen  &  Co.,  the  bidders  who 
aslted  for  a  revision  of  the  specifica- 
tions, $94.40  per  ton  on  Czechoslovak 
pipe. 


SAUSALITO,  Marin  Co.,  Cal  . — 
Lawrence  Warehouse  Co.,  37  Drumm 
St.,  San  Francisco,  contemplates  erec- 
tion of  second  1,000,000  gal.  steel 
alcohol  storage  tank  at  plant  of  Mason 
By-Products    Company. 


SAN  DIEGO,  Cal.— Until  Feb.  24,  bids 
will  be  rec.  by  Bureau  of  Yards  & 
Docks,  Navy  Dept.,  Washington,  D  C., 
under  Specification  No.  5165,  for  water 
meter  and  tank  equipment;  deposit  of 
$10  req.  for  plans  obtaina^ble  from 
Ijureau. 


LOS  ANGELES,  Cal.— United  Casting 
Co.,  Wilson  and  Violet  Sts.,  sub.  low 
bid  to  water  and  power  comm.  at 
$62.50  ea.  for  fire  hydrants  under  spec. 
787-C.  Other  bids:  The  Rick  Co., 
$88.90;  Keystone  Iron  &  Steel  Co.,  $97. 

ONTARIO,  Cal.— Until  8  P.  M.,  Feb. 
15,  bids  will  be  rec.  for  one  deep  well 
turbine  pump  to  be  placed  in  well  No. 
1.  Spec,  on  file  at  office  of  the  city 
engr.  Cert,  check  or  bond,  10%.  D. 
B.   Wynne,   city   clerk. 

PORTLAND,  Ore.— Until  Feb  15,  2 
P.  M.,  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
10,000  meter  boxes  and  covers.  Sep- 
arate bids,  same  date,  to  fur.  10,000 
cold  water  meters,  %  by  %-in.  with 
couplings  and  tubes.  Cert,  check  10% 
payable   to   city   req.   with   bid. 


Contractors  Machine  Works 


Wt,  specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,  elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Fruuclsfo 


riioiie  Kearny  ISSo 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Feb.  5,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for  std. 
galvin.  pipe  under  spec.  W-599.  Jas. 
P.   Vroman,  Secty.     Approx.   quan.    are: 

(1)  50,000  ft.   »/i-in.,  wt.  .852  lbs.  per  ft., 

(2)  100,000  ft.  %-in.,  wt.  1.134  lbs.  per 
ft.,  (3)  25,000  ft.  l;-in.,  wt.  1.684  lbs. 
per  ft.  Price  to  be  per  100  ft.  f.  o.  b. 
"ars  Hewitt  St.  supr,  Santa  Fe  Ry.,  or 
deliv.  by  motor  truck  to  444  Ducom- 
mon  St.,  Los  Angeles 


PLAYGROUNDS  AND  PARKS 


RICHMOND,  Contra  Costa  Co.,  CaL — 
John  A.  Miller,  chairman  of  City  Park 
and  Playground  Commission,  approves 
plans  for  Pullman  recreation  center, 
comprising  l»^-acres;  est.  cost,  $3050. 
Swings,  rings,  clock  golf,  tennis  courts, 
handball  courts  and  other  facilities  will 
be  provided  for.  A.  C.  Faris,  city  elk. 


SEWERS  &  STREET  WORK 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Raymond  H.  Crummey,  55  New  Mont- 
gomery St.,  San  Francisco,  awarded 
cont.  by  city  to  imp.  Hannah  St.,  bet. 
Home  and  Auzerais  Ave.,  involv.  grade; 
1^/^-in.  Warrenite-Bit.  surface  on  3- 
in.  bitum.  cone,  base;  hyd.  cem.  cone. 
curb,  gutter,  walks;  6-in.  vit.  stone 
sanitary  sewer  with  wyes;  4-in.  bouse 
lateral   drains;   br.   manhole. 


GLENDALE,  Cal.— Until  10  a.  m.  Feb. 
18,  bids  will  be  rec.  for  lateral  sewers 
in  Dist.  No.  2  comprising  8281  lin.  ft. 
10-in.  vit.  pipe,  80  ft.  encased  10-in.  vit. 
pipe,  58,840  ft.  8-in.  vit.  pipe,  46  ft. 
encased  8-in.  vit.  pipe,  79  m.  h.,  14  drop 
m.  h.,  43  jet.  Cham.,  61  f.  t.,  28,302  ft. 
6-in.  hse.  conn.,  7  wyes  only,  1  lamp- 
hole,  and  water  sys.  est.  to  cost  $3575. 
Est.  cost,  $163,567.10.  Plans  and  spec, 
obtainable  from  office  of  City  Engr. 
John   F.  Johansen,   city  hall  annex. 

SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  H.  E.  Feusier  preparing 
spec,  for  cem.  curbs  and  walks  in  both 
sides  of  Red  Hill  Ave.  from  San  Ra- 
fael city  limits  to  county  line  at  Fair- 
fay 


OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  completes  spec,  to  grade 
approx.  2-mi.  of  Crow  Canyon  rd.  and 
bids   will  be  asked  shortly. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
City  plans  to  imp.  Mission  St.,  betw. 
Lower  Plaza  and  Bay  St.,  portions  of 
River,  Vine,  Emmet,  Svlvar,  King.  Loo 
cust,  Rigg  Sts.,  etc.,  involv.  grading; 
5-in.  hyd.  cem.  cone,  pavement  and 
portions  of  asph.  cone,  surface  to  be 
reconstructed  to  form  waterbound  ma- 
cadam base  and  surface  with  2i^-in. 
asph.  macadam;  cone,  curbs,  gutters, 
walks,  catchbasins;  vit.  clay  sewer  pipe 
laterals;  br.  or  cone,  storm  water  man- 
holes; vit.  clay  pipe  sanitary  sewers; 
corru.  metal  and  cone,  culverts.  1911 
Act.  Protests  Feb.  18.  Res.  of  Inten. 
357-C.  Jas.  K.  James,  city  eng.  S.  A. 
Evans,   city  clerk. 


SAN  BRUNO,  San  Mateo  Co.,  Cal.— 
City  Eng.  Geo.  A.  Kneese  making  sur- 
veys for  proposed  storm  sewer  in  Hunt- 
ington  Park. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
City  declares  inten.  (2798)  to  Improve 
McLellan  Avenue,  bet.  Willows  St.  and 
Edwards  Ave.,  involv.  grading;  IJ^^-in. 
Warrenite-Bit.  surface  on  3-in.  bitum. 
cone,  base  pavement;  hyd.  cone,  curb, 
gutter;  cem.  cone,  walks.  1911  Act  and 
Bond  Act  1915.  Protests  Feb.  23.  Wm. 
Popp,  city  eng.  John  J.  Lynch,  city 
clerk. 


OAKLAND,  Cal. — Until  Feb.  11.  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  Peralta  St., 
bet.  7th  St.  and  Emeryville  Town  limits 
involv  grade  and  pave;  curbs,  gut- 
ters, reset  granite  curbs;  manholes; 
catchbasins;  conduits;  sewers.  1911 
act.  Cert,  check,  10%  pavable  to  city 
req.  Est.  cost  $250,000.  City  will  pay 
$45,000  and  County  of  Alameda  $60,- 
000.  Plans  on  file  in  office  of  clerk. 
W.  W.  Harmon,  city  engineer. 
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WATTS,  Cal.— Geo.  H.  Oswald,  366 
E  58th  St.,  Awarded  cont.  by  city  to 
imp.  107th  St.  (also  known  as  Robin  St) 
involv.  40.419  sq.  ft.  5-in.  cem.  cone, 
pave.  16.75c  ft.,  2643  ft.  curb  50c  ft., 
12,557  sq.  ft.  walk,  16c  ft.,  54,377  sq.  ft. 
grade    3c   ft. 

EMERYVILLE,  Alameda  Co.,  Cal. — 
Oakland  Paving  Co.,  5000  Broadway, 
Oakland,  at  approx.  $11,150  sub.  low 
bid  to  citv  to  imp.  portions  of  Stan- 
ford and  Doyle  Sts.,  involv.  300  cu.  yds 
excavation;  822  cu.  yds.  earth  fill;  1575 
ft.  cone,  curb;  29,700  sq.  ft.  7-in  cone, 
base  with  2-in.  asph.  cone.  surface 
pavement;  vit.  sewers. 


SAN  DIEGO,  Cal.  —  City  plans  to 
imp.  Monroe  Ave.,  Meade  Ave.,  Arch 
St.,  New  Jersey  St.  and  Proctor  PL, 
involv.  143,565  sq  ft.  1%-in.  Warrenite 
top  on  2%-in.  bitum.  base,  14,661  sq. 
ft.  cem.  concr.  walk,  2438  lin.  ft.  cem. 
concr.  curb,  532  lin.  ft.  of  8-in.  cem. 
concr.  sewer  main,  1440  lin.  ft.  of  6-in 
cem.  concr.  sewer  main,  11  6-in.  cem. 
concr.  sewer  laterals,  26  4-in.  cem. 
concr.  sewer  laterals,  4  m.  h.,  3  drop 
m.  h.,  1  double  drop  m.  h.,   2  dead  ends. 

Inten  declared  to  imp.  alley  in  bloclc 
140,  University  Heights,  involv.  14,- 
700  sq.  'ft.  of   4-in.  cem.   concr.   pave. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
Feb.  15,  bids  will  be  rec.  by  city  to 
imp.  Columbia  and  Henry  Sts.,  involv. 
19,060.84  sq.  ft.  5-ln.  cone,  pave.,  4484.03 
sq.  ft.  walk,  712.84  ft.  curb,  285.41  cu. 
yds.  excav.,  9  4-in.  cem.  sewer  laterals, 
240  ft.  6-in.  cem.  sewer  mains,  61.7  ft. 
wire    link    guard    fence. 

Bids,  same  date,  to  imp.  Vermont, 
Essex  and  Herbert  Sts.,  involv.  189,- 
040.78  sq.  ft.  IVi-in.  asph.  cone.  pave, 
on  4-in.  cem.  cone,  693.57  ft.  curb, 
3361.94  sq.  ft.  walk,  212.9  cu.  yds.  excav. 
620  cu.  yds.  embank.,  10  ft.  12-in.  cem. 
cone,  pipe,  one  c.  b.  F.  A.  Rhodes,  city 
engineer. 


UKIAH,  Mendocino  Co.,  Cal. — County 
Surveyor  completing  surveys  for  pro- 
posed road  around  Navarro  Bluffs  in 
Rd.  Dist.  No.  5.  W.  H.  Prather,  county 
clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  declares  Inten.  (2811)  to  imp.  Hob- 
son  St..  bet.  Poplar  Ave.  and  Walnut 
St.,  involv.  grading;  iy2-in.  Warrenite- 
Bit  surface  on  3-in.  bitum.  cone,  base 
pavement;  hyd.  cone,  curb,  gutter.  1911 
Act  and  Bond  Act  1915.  Protests  Feb. 
2a.  Wm.  Popp,  city  eng.  John  J.  Lynch, 
city   clerk. 

GLENDALE,  Cal. — City  plan  to  imp. 
under  1911  act: 

Dorothy  Dr.  bet.  s  line  of  lot  5,  Tr. 
4914,  and  n  line  of  lot  8,  Tr.  4914,  and 
portion  of  Spencer  and  other  sts.;  grade 
5-in  oil  mac,  cem.  walks,  gut.,  6-in. 
class  "B"  C.  I.  water  mains,  8-in.  vit. 
sewer. 

Vista  Dr.,  bet.  Mountain  St.  and  5  ft. 
n.e.  of  s.w.  line  of  Lot  12.  Tr.  7017.  and 
portions  of  Mountain  and  other  sts..  in- 
v-tilving  grade,  3-in.  oil  mac.  pave.,  gut. 
curbs,  16-in.  class  "B"  e.  i.  water  main, 
8-in.   water   mains,  8-in.   vit.   sewers. 

Canyon  Dr.,  Canyon  Ct.,  Luton  Dr., 
Millar  Dr.  and  other  sts.  in  Tr.  No. 
5319,  involv.  grade,  cem.  cone.  pave.. 
"B"'curb,  reinf.  cone,  intake  and  c.b., 
8-in.  vit.   pipe  sewer. 

FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  Divisadero  and  H  Sts., 
Fresno,  awarded  cont.  by  city  to  imp. 
portions  of  Franklin,  Fulton  and  Pine 
Sts..  involv.  grade,  $.03  sq.  ft;  5-in. 
cem.  cone,  pave.,  $.19  sq.  ft.;  cone,  gut- 
ters, $.25  sq.  ft;  cone,  curb,  $.15  lin. 
ft;  5-in.  cone,  approaches,  $.20  sq.  ft; 
6-in.  cone,  approaches,  $.22  sq.  ft.;  Type 
A  culverts,  $3  lin.  ft;  cone,  culverts, 
$3   lin.  ft;  manholes,   $15  ea. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Feb.  11,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  (355-C)  to 
imp.  portions  of  Market  St.,  Washburn 
Ave..  Berkeley  Way,  etc.,  involving 
grading;  5-in.  hyd.  cem.  cone,  pave- 
ment; hyd.  cem.  cone,  curbs  and  walks; 
cone,  catchbasins;  vit.  clay  pipe  lat- 
eral sewers;  storm  water  manholes; 
6-in.  vit.  clay  pipe  main  sanitary 
sewer;  rein.  cone,  retaining  wall,  etc. 
Project  involves  approx.  124.426  sq.  ft. 
grading  and  paving.  Cert,  cheek  10% 
payable  to  city  req.  Plans  obtainable 
from   Jas.   K.   James,   city   eng. 


LONG  BEACH,  Cal.— City  plans  to 
imp.  Anaheim  St.,  bet.  Temple  &  Loma 
Aves.  and  portions  of  other  sts.,  Involv. 
curbs,    walks,    8-in.    cem.    cone.    pave. 


GLENDALE,  Cal.  —  J.  P.  Needham 
and  E.  N.  Carlson.  528  E.  Colorado  St., 
awarded  cont.  by  city  to  imp.  Chester 
St.,  Pioneer  Dr.  and  Doran  St.,  300  lin. 
ft  ,  involv.  grade  at  2e  sq.  ft.,  3-in.  oil 
mac.  pave.  inel.  w^ood  headers,  8.5c  sq. 
ft.,     concr.     gut.,     19.75c     sq.     ft. 


FULLERTON,  Cal.— .Until  7:30  P.  M., 
Feb.  16,  bids  will  be  rec.  to  imp.  S 
Lawrence  Ave..  East  Ash  Av^  aid  So. 
Harvard  Ave.:  1911  act.  Cert.  chk.  or 
bond,  10%.  F.  C.  Hezmalhalch,  city 
elk.  W.  C.  Record,  city  engr.  Approx. 
quan.  are:  67,000  sq.  ft.  5-in.  asph. 
concr.  pave  ;  31,000  sq.  ft.  6-in.  cem. 
concr.  pave.,  725  ft.  6-in.  vit.  sewer;  20 
4-in.  hse.  conn.  (440  ft);  one  briel<  m 
h.,  approx.  775  ft.  4-in.  C.  I.  watpr 
pine;  20  %-in.  water  serv.  (440  ft.); 
1029  sq  ft.  remov.  and  rebuild  pave  ; 
4562  ft.  6-in.  curb,  24-in.  deep:  2  reinf 
concr.  storm  drains;  one  involv.  282  cu. 
yds.  concr.  and  9419  lbs.  steel  (i,4-in. 
b.qrs),  the  other  133  cu.  yds.  concr. 
with  9199  lbs.  steel,  also  inel.  drain- 
age canal  1320  ft.  in  length.  2  ft.  deep 
and  20  ft.  wide,  involv  120  cu.  yds. 
concr. 


PASADENA,  Cal.— Ord.  Int.  No.  245S 
adopted  by  city  for  imps,  in  Municipal 
Imp.  Dist.  No.  7.  (election  to  be  held 
Mar.  30),  for  improvs.  in  Walnut  St., 
bet.  Lake  Ave.  and  Fair  Daks  Ave  . 
inel.  widening  to  uniform  width  of  70 
ft.  and  involv.  grade,  curbs,  walks,  2- 
in.  asph.  concr.  pave,  on  7-in.  cem. 
concr.  base,  asph.  concr.  resurf.,  light- 
ing, telephone  and  other  utility  con- 
duits. Est.  cost,  $550,000,  and  inciden- 
tal expenses  $50,000.  Bessie  Chamber- 
lain,  city   clerk. 


LOS  ANGELES,  Cal.— $4,400,000  bond 
issue  for  sewers  in  Co.  San.  Dist.  No.  7 
failed  to  carry  at  election  Jan.  26.  The 
vote  was  5132   for  and  3618  against. 


SAN  F'RANOISCO— Bureau  of  En- 
gineering, Dept.  of  Pub.  Wks  com- 
pletes spec,  to  imp.  Bemis  St.,  bet.  Ma- 
teo and  Miguel  Aves.,  involv.  960  lin. 
ft.  cone,  curb:  3  br.  catchbasins;  50 
lin.  ft.  10-in.  ironstone  pipe  culvert; 
6375  so.  ft,  art.  stone  walks;  11.300  sq. 
ft.  asph.  cone,  pavement.  Est.  cost 
$6060. 


SAN  FRANCIsr^O— Until  Feb.  17.  3 
n.  m.,  bids  will  be  rec.  by  Bd.  Public 
Wks.  to  const,  cone,  sewer  and  appur- 
tenances in  26th  Ave.,  bet,  Kirkham 
and  Lawton  Sts:  est.  cost  $7000.  Pro- 
ject involves  596  lin.  ft.  2x3-ft.  rein, 
cone,  sewer  with  portion  of  inveiTt 
lined  with  vitrified  brick;  3  br.  or  cone 
manholes.  Deposit  of  $5  required  for 
specifications  obtainable  from  Bureau 
of   Engineering,    3rd   floor.    City   Hall. 


SAN  FRANCISCO— Chief  of  Air  Ser- 
vice has  allotted  sum  of  $14,150  to  im- 
prove Crissey  Field,  Presidio,  San 
Francisco.  The  work  will  be  let  by 
contract  and  embraces  sewer  work, 
concrete  outfall  structure  for  sew^ers, 
sheet  piling  for  bulkhead,  4000  yds. 
clay  grading;  6000  yds.  loam  grading 
in  Area  B.  C  and  D  and  12,000  yds. 
grading  in   Area  E. 


LOS  ANGELES.  Cal.— Bd.  pub.  wks. 
announced  Jan.  26  that  bids  for  sew- 
ers in  Centinela  Ave.,  bet.  Santa  Monica 
and  Pico  Blvds.,  bids  for  which  were 
scheduled  for  Feb.  8,  date  to  be  set 
later.  Approx.  quan.  for  this  job  are: 
10,070.43  ft.  8-in.,  2947.34  ft.  10-in., 
1625.14  ft.  12-in.,  511.65  ft.  15-in.,  and 
2917.32  ft.  18-in.  cem.  sewer,  7920  ft. 
6-in.  hse.  sewers,  28.6  ft.  cone,  reinf., 
66  vert.  ft.  6-in.  chimney,  2.6  vert.  ft. 
m.  h.  exten.,  31  m.  h.,  5  drop  m.  h.,  11 
jet.  Cham.,  12  f.  t.  No.  2,  one  exist,  struc 
remod.,  66  std.  frame  and  cover  sets. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— City  Eng.  C.  L.  Dimmitt  preparing 
spec,  to  extend  sewage  lines  into  resi- 
dential district  near  end  of  Jefferson 
Avenue. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  Feb.  15,  11  a.  m.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk, 
to  imp.  portion  of  Alice  M.  Woods  Rd. 
No.  587  and  portions  of  other  roads, 
1.01-mi.  in  length.  Cert,  check  10% 
payable  to  Chairman  of  Bd.  of  Sups, 
req.  Plans  obtainable  from  County  Sur- 
veyor F.  E.  Quail  on  deposit  of  $10, 
returnable. 


LOS  ANGELES,  Cal.  —  Pan-Pacific 
Constr.  Co.,  Citizens  Natl.  Bank  Bldg., 
awarded  cont.  by  harbor  comm.  at 
$.S8.327  to  pave  vicinity  of  Berths  228. 
230  A  and  B,  spec.  716.  The  bid  was 
$16,574  involv.  6-in.  reinf.  cone,  floor 
slab.  $16,867  for  5-in.  asph.  cone,  base 
with  2-in.  Warrenite-bitul.  w.  s.  on 
Dock  St.  and  approach  to  230  A  and  B; 
$9523  for  5-in.  asph.  cone,  base  with 
2-in.  Warrenite-bitul.  w.  s.  for  railway 
crossing  on  Dock  St.;  $15,362  for  2-in. 
War'renite-bitul.  pave,  on  vi^haTf  at 
Berth  228  A  and  B,  and  3-in.  Warren- 
ite-Bitul.  w.  s.  at  Berths   230   A  and  B. 


SOUTH  PASADENA.  Cal. — W.  J. 
Curren,  221-A  W.  Broadway,  Glendale. 
awarded  cont.  by  city  at  $25,415  to  imp 
Arroyo  Dr.,  bet.  Arm  St.  and  Columbia 
St.,  involv.  83.600  sq.  ft.  cone,  pave., 
1664  lin.  ft.  expan.  jts.,  4200  ft.  curb, 
water  pipe,  8-in.  vit.  sewers,  6-in.  vit. 
hse.  sewers,  53  cu.  yds.  cut,  54  cu.  yds. 
fill. 


CENTERVILLE,  Alameda  Co.,  Cal. — 
Election  will  be  held  March  8  in  Union 
Sanitary  District  to  vote  bonds  of  $40,- 
000  to  finance  const,  of  sewer  system; 
dist.  comprises  communities  of  Cen- 
terville    and    Newark. 


EUREKA,  Humboldt  Co.,  Cal. — Elec- 
tion will  be  called  shortly  to  vote 
bonds  of  $590,000  to  finance  extensions 
to  sewer  system.  A.  Walter  Kildale, 
city  clerk.  F.  H.  Green,  city  eng. 


PASADENA,  Cal.  —  Until  10  a.  m., 
Feb.  9,  bids  will  be  rec.  to  imp.  Mag- 
nolia St.,  bet.  Alpine  St.  (formerly 
Maine  St.)  and  n.  boundary  of  the  Ray- 
mond Tr;  involv.  grade,  cem.  walks, 
etc.;  1911  act.  Cert,  check  or  bond, 
10%.  W.  C.  Earle,  city  engr.  Bessie 
Chamberlain,    city    clerk. 

LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.   wks.   for  St.  work   are: 

Temple  St.,  bet.  Park  View  St.  and 
10  ft.  n.w.  from  Robinson  St.,  to  Wm. 
Liddington.    420    E    60th    St.,    at    $45,120. 

Lucerne  Blvd.,  bet.  Sth  St.  and  Coun- 
try Club  Dr.,  to  Wm.  Liddington,  at 
$14,240. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 


MOTORS 
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STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  Feb.  15,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  improve 
portions  of  Pacific  Ave.,  Maple  St.  and 
Bedford  rd.  Cert,  check  10%  payable 
to  city  auditor  req.  Plans  on  file  In 
office  of  clerk.   W.   B.  Hogan,  city  eng. 

LONG  BEACH,  Cal. — Vido  Kovace- 
vich,  1553  Loma  Ave.,  Long  Beach, 
awarded  cont.  by  city  to  imp.  Termino 
Ave.,  bet.  Anaheim  and  State  Sts.,  in- 
volving 98,667  sq.  ft.  7-in.  cone.  pave. 
24c  ft.,  15,111  sq.  ft.  walk  16c  ft.,  3566 
ft.  curb  42c  ft.,  200  ft.  curb  armor  42c 
ft.,  100  sq.  ft.  crosswalk  25c  ft.,  12  ft. 
6-in.  cem.  pipe  conn,  sewer  $1  ft. 

SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til Feb.  15,  8  p.  m.,  bids  will  be  rec.  by 
F.  D.  Burrows,  town  clerk,  (69)  to  imp. 
Mariposa  Ave.,  Belle  Ave.,  Jones  St., 
Kensington  Rd.,  Austin  Ave.,  Waverly 
Rd..  Oak  Ave.,  etc.,  involv.  grading; 
cone,  curb  and  gutter;  reconst.  sani- 
tary sewers;  cone,  and  brick  manholes; 
vit.  pipe-  lampholes;  const.  6-in.  sani- 
taiy  sewers  and  4-in.  laterals;  cone, 
catchbasins;  rein.  cone,  and  corru.  iron 
pipe  storm  drains;  segmentaj  (part 
circle)  culverts,  etc.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  payable 
to  town  req.  Plans  obtainable  from 
H.  E.  C.  Feusier,  town  engineer,  San 
Anselmo  and  on  file  in  office  of  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Feb.  15,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  sewers  in  Centinela  Ave.,  bet. 
Santa  Monica  and  Pico  Blvds.  involv. 
10.070.43  ft.  8-in.,  2947.34  ft.  10-in., 
1625.14  ft.  12-in.,  511.65  ft.  15-in.,  and 
2917.32  ft.  18-in.  cem.  sewer,  7920  ft. 
6-in.  hse.  sewers,  28.6  ft.  cone,  reinf. 
66  vert.  ft.  6-in  chimney,  26  vert.  ft. 
m.  h.  exten.,  31  m.  h.,  5  drop  m.  h.,  11 
jet.  Cham.,  12  f.  t.  No.  2,  one  exist, 
struc  remod.,  66  std.  frame  and  cover 
sets. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Feb.  15,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk  (2786)  to 
imp  Prospect  St.,  bet.  Willow  and 
Oak  Sts.,  involv.  grade;  IV^-in.  War- 
renite-Bit.  surface  on  3-in.  bit.  cone, 
base  pavement;  hyd.  cem.  cone,  curh 
and  gutter;  cem.  cone,  walks.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on 
file  in  office  of  Clerk.  Wm.  Popp,  city 
engineer. 

SIERRA,  Madre,  Cal  — City  plans  to 
imp.  Mountain  Trail  Ave.,  bet.  Central 
Ave.  and  Mira  Monte  Ave.,  involv.  cem. 
walks,  grade  and  incidental  work.  L. 
Dietz,  city  clerk.  1911  act.  Protes's, 
Feb.   11. 


LOS  ANGELES,  Cal.— Awards  by  Bd. 
Pub.  Wks.   for  St.   work  are: 

Huntington  Dr.  North,  bet.  N  Lowell 
and  Van  Home  Aves.,  to  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  at  $18,988,  involv. 
asph.  concr.  pave.,  curb,   walk,   gut. 

Pacific  Ave.,  bet.  Hamilton  Ave.  and 
Paseo  Del  Mar  (Pacific  Ave.  and  Paseo 
Del  Mar  Imprvt.  Dist.)  to  Griffith  Co 
at  $24,276,  involv.  asph.  concr.  pave., 
curb,   walk. 

Walker  Ave.,  bet.  18th  St.  and  25th 
St.,  to  Griffith  Co.,  at  $120,781  involv. 
concr.  pave.,  asph.  concr.  pave.,  curb, 
walk,   san.  sewer,  gut 

Woodley  Ave.,  bet.  Roscoe  St.  and 
Sherman  Way,  to  Gibbons  &  i<eed  Co., 
2022  Glendale  Blvd.,  at  $24,384,  involv. 
asph.  concr.  pave.,  cem.  pipe  culv. 

PETALUMA,  Sonoma  Co.,  Cal.— City 
petitioned  to  grade,  curb,  gutter  and 
macadamize  West  St.,  bet.  Keokuk  and 
Walnut  Sts.;  work  by  private  contract. 
S.  Gonzales,  city  eng. 


TORRANCE,  Cal.— Oswald  Bros.,  366 
E.  58th  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $102,505  to  imp.  Cedar  Ave., 
bet.  Carson  St  and  alley  in  Blk  87,  in- 
volv. grade,  6-in.  concr.  pave.,  curb, 
walks,  asph.  concr.  w.  s.,  5-in.  maa 
pave.,    etc. 


BERKELEY,  Alameda  Co.,  Cal.— 
Until  Feb.  16,  10  A.  M.,  (Res.  of  Inten. 
561),  bids  will  be  rec.  by  Emma  M. 
Hann,  city  clerk,  to  imp.  Dwight  Way 
bet.  San  Pablo  Ave.  and  9th  St.,  involv. 
const,  of  6  ft.  wide  cone,  walks  1911 
Act  and  Bond  Ace  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  oflice  of  clerk. 


VALLEJO,  Solano  Co.,  Cal. — G.  W. 
Gushing,  2005  Roosevelt  Ave.,  Rich- 
mond, awarded  cont.  by  city  to  imp. 
Sts.  under  Res.  of  Inten.  95  involv. 
7765  sq.  ft.  grading,  $.015  sq.  ft.;  7065 
sq.  ft.  walks,  $.17  sq.  ft.;  1257  lin.  ft. 
integral  curb,  $.50  lin.  ft.;  325  ft.  e.\- 
pansion  joint,  .S.06  lin.  ft.;  173  lin.  ft. 
curb  armor,   $.45  lin.  ft. 
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LOS  ANGELES.  Cal.— J.  Tomel,  6379 
Carson.  Culver  f'ity,  sub,  low  bid  to  bd. 
pub.  wks.  at  $69,577  for  sewers  in  12th 
.St.  and  Fairfax  Ave.  Intercepting  Sew- 
er Dist.  Approx.  quan.  are:  5617.72  ft. 
21-in.  cem.  pipe  sewer,  7196.25  ft.  18- 
in.,  2294.44  ft.  15-in.,  3680.62  ft.  12-in., 
180.25  ft.  8-in.  and  11,657  ft.  6-in.  hse. 
s(-wf-rs,  58S.9  vert.  ft.  chimney  pipe 
"D,"  4129.07  ft.  std.  cone,  reinf.  for  21- 
in.  pipe,  4460.58  ft.  reinf.  for  8-in.  pipe, 
1249.33  ft.  reinf.  for  15-in.  pipe,  9  jet. 
<  tiam.,  52  "B"  m.  h.,  7  St.  "S"  drop  m.  h., 
1  std.  f.  t.  No.  1,  one  struc.  to  be  remod., 
5700  ft.  cone,  reinf.  for  6-in.   pipe. 


SAN  FRANCISCO — Board  at  Super- 
visors appropriates  $10,330  to  finance 
const,  of  safety  stations  in  Mission, 
Valencia,  Fulton  and  Geary  Sts.  Plans 
will  be  prepared  at  once  by  Board  of 
Public  Works. 


WILLOWS,  Glenn  Co.,  Cal.— Clark  & 
Henery  Constr.  Co.,  Chancery  Bldg., 
San  Francisco,  at  $68,492.87  awarded 
cont.  by  city  to  imp.  portions  of  Butte 
and  Vine  Sts.,  etc.,  involv.  grade  and 
reshape  and  reconst.  waterbound  ma- 
cadam surface;  place  4-in.  asph.  cone, 
base  with  2V4-in.  Warrenite-Bit.  sur- 
face pavement;  hyd.  cone,  curb  and 
gutter;  corru.  iron  culverts.  1911  Act 
and  Bond  Act  1915.  City  will  pay  $3000 
of  cost  ($50,000).  Other  bidders  were: 
Hanrahan  Co.,  $70,666.74;  Warren  Con- 
struction Co.,  $70,920.04;  Chico  Constr. 
Co.,  $72,855.33;  Union  Paving  Co.,  $75,- 
477.05;  A.  J.  Crocker  Co.,  $76,695.13;  A 
Teichert   &   Sons,    $80,812.82. 


LOS  ANGELES,  Cal.— C.  P.  Day  Corp 
Boston  Bldg.,  Pasadena,  at  $351,920 
awarded  cont.  by  Bd.  Pub.  Wks.  to  imp 
Ave.  46,  bet.  York  Blvd.  and  Mont 
Eagle  Place,  involv.  asph.  pave.,  concr. 
pave.,  remod.,  oiled  rdwy.,  curb,  walk, 
gut.,   hse.  sewers,  storm  drain,   etc. 

LOS  ANGELES,  Cal.— Until  Feb.  23, 
2  P.  M.,  bids  will  be  rec.  by  county  for 
C.  I.  497,  Palm  Ave.,  bet.  Normandie 
Ave.  and  Riverside-Redondo  Blvd 
9016  ft.  or  1.71  mi.,  involv.  14,892  cu' 
yds.  e.x-cav.;  6864  ft.  curb;  14,061  sq  ft' 
gut.;  3ol  sq.  ft.  walk;  305,892  sq  ft 
concr.  pave.;  112,786  sq.  ft.  disin.  gran 
19n^^.^^^=  .60  "■  12-in.  corr.  iron  pipe! 
1^0  tt.  lo-in.  corr.  iron  pipe;  66  ft  15- 
in.  vit.  pipe.     Est.  cont.  price,  $85,200.15 

OAKLAND  Cal.— Until  Feb.  23,  10  a. 
m..  bids  wil  be  rec.  by  George  E.  Gross 
(^.nl'L  ""^r^^  to  grade  2-mi.  of  Crow 
Canyon  rd..  involv.  51,000  cu.  yds  ex- 
cavation; 1700  cu.  yds.  culvert  excava- 
tion; clearing  right  of  way;  1500  lin. 
ft.  guard  rail;  600  cu.  yds.  cone;  65,000 
lbs.  rem  steel:  150  sq.  ft.  rein.  cone, 
slope  wall;  2000  lin.  ft.  6-in.  drain  tile 
oOO  cu  yds.  rock  fill,  (drain);  60  lin 
iV  -^^"'"/nn-?  ^'"-  "•  2-J-in.,  160  lin.  ft 
if  Va  •"*'  ""•  "•  12-in.,  and  50  lin. 
„.f  •  \r,-  ?'''"'■"•  pipe  culvert.  Plans 
olJtainable  from  County  Surveyor  Geo. 
A.   Posey. 


LOS  ANGELES,  Cal.  —  W  F  Peck 
1120  N  Las  Palnias,  sub.  low  bid  to  bd' 
pub.  wks.  at  $764,764  to  const.  Sec  No' 
2,  Arroyo  de  la  Sacatela  storm  drain 
sys.,  covering  various  sts.  in  west  part 
of   city   and   holly  wo  ;d 

nt^ro«'rQn  P^t'-os.  1530  W  4th  St..  low 
at  jJb.eso  for  storm  drain  in  Melrose 
o?'*";,.^!*-  Citrus  Ave.  and  Poinsettia 
II.  (.Melrose  Ave.  and  La  Brea  Storm 
Dram).  Approx.  quan.  are:  760  ft.  39- 
in.  re:nf.  cone,  pipe  (light),  321  ft.  33- 
o'i-'^'"-  cone,  pipe  (medium).  268  ft. 
30-in.  reinf.  cone,  pipe  (light).  666  ft. 
?J"'!J-  .reinf.  cone,  pipe  (heavy).  455 
l\n  ,1"'?.  .'■^'"f-,  c  nc.  pipe  (medium), 
642  ft.  24-in.  reinf.  cone,  pipe  (heavy). 
62i  ft.  21-in.  cem.  pipe,  328  ft.  18-in. 
cem.  pipe.  826  ft.  12-in.  cem.  pipe,  17 
ft.  No.  IS  c.  b.,  14  No.  24  c.  b.  (one 
opening),  1  No.  24  (2  openings).  8  3- 
ft.  m.  h.  "KYZ").  2  3-ft.  m.  h.  ("X").  1 
special  jet.  Cham.,  11  m.  h.  frame  and 
cone,  set,  one  "A"  jet.  struc,  S  ft.  cem. 
curb. 


BURBANK,  Cal.— City  plans  to  imp. 
under  1911  act: 

Sherlock  Dr.,  bet.  Elmwood  Ave.  and 
city  limits  betw.  Burbank  and  Glen- 
dale, involv.  cem.  curbs,  grade,  oil  mac 
pave..  C.  I.  water  mains. 

Elmwood  Ave.  and  Cedar  Ave.,  bet 
San  Fernando  Rd.  and  Glenoaks  Blvd., 
involv.  curbs,  walks,  grade,  C.  L  water 
mains,   ornam.  lights,  oil  mac. 
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,SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  mak- 
ing surveys  to  piive  Los  Gatos-Almaden 
road,  approx.  21/2 -mi.  in  length;  est. 
cost  $60,000  per  mile.  Henry  A.  Pfister, 
county  clerk. 

SAN  DIEGO,  Cal. — City  plans  to  imp', 
portions  of  San  Diego  Blvd.  and  por- 
tions of  Santa  F'e  Ave.,  Michigan  Ave., 
Indiana  Ave.,  The  Circle,  and  other 
county  highways,  involv.  2y2-in.  bitum. 
mac.  pave.,  cem.  walks,  curbs,  gut.,  c 
b.,  corru.  iron  pipe  culv.,  cone,  head- 
walls,  etc.;  1921  co.  imp.  act.  Protests, 
Feb.   15. 

TORRANCE,  Cal.  —  Geo.  R.  Curtis 
Paving  Co.,  2440  E  26th  St.,  awarded 
cont.  by  city  at  $5662  to  imp.  Martina 
Ave.,  bet.  220th  St.  and  Plaza  del  Amo, 
involv.  18,600  sq.  ft.  cone.  pave,  and 
Incidental  items. 


SACRAMENTO,  Cal.  —  Bids  will  be 
asked  by  county  about  Feb.  11  to  pave 
approx.  10-mi.  of  Garden  Highway  in 
south  section  of  county.  Chas.  Deterd- 
ing,   Jr.,   county   engineer. 

SANTA  MONICA,  Cal. — City  plans  to 
imp.  alley  betw.  Third  and  Fourth  Sts., 
and  portions  of  other  sts.,  involv.  4-in. 
asph.  cone.  pave.,  2x4-in.  redwood 
headers,  C.  I.  water  pipe,  hydrants, 
valves,  lV4-in.  and  2-in.  water  service 
conn;  1911  act.  Protests  Feb.  17.  How- 
ard B.  Carter,  city   eng. 


OAKLAND,  Cal. — City  declares  in- 
tention to  imp.  portions  of  Ney  Ave. 
bet.  75th  and  82nd  Aves.,  involv.  grade 
and  pave;  curbs,  gutters.  1911  Act.  Pro- 
tests Feb.  18.  E.  B.  Sturgis,  city  clerk. 
W.  W.  Harmon,  city  engineer. 


GLENDALE,  Cal. — ^New  proceedings 
Started  by  city  for  sewer  dist.  No.  3 
and  bids  will  be  taken  about  March  4; 
work  comprises  49,782.3  ft.  8-in.  vit. 
pipe,  51  m.  h.,  29  jet.  cham.,  49  f.  t., 
26,533   ft.   6-in.  hse.  conn. 


SAN  FRANCISCO— Board  of  Super- 
visors instruct  city  attorney  to  com- 
mence condemnation  proceedings  clear- 
ing right  of  way  for  Bernal  cut  project; 
city  has  $100,000  available  for  the 
work  and  additional  funds  will  be  pro- 
vided in  next  budget.  M.  M.  O'Shaugh- 
nessy,   city  eng. 


OROVILLE,  Butte  Co.,  Cal.— B.  A. 
Burns,  Sacramento,  awarded  cont.  by 
county  to  pave  approx.  %  m.  of  Butte 
City   Lane   bet.  Chico  and  Butte  City. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  March  1,  bids  will  be  rec.  by 
county  to  reconst.  two  miles  of  Tunnel 
hif-fiway  from  point  near  Buckley 
Ranch  to  Oak  Villa;  est.  cost  $50,000. 
Plans  obtainable  from  County  Surveyor 
R.  R.  Arnold. 


ESCONDIDO,  Cal.— City  plans  to 
pave,  main  streets,  incl.  Juniper  St., 
bet.  Grand  and  Delaware  Aves.,  Kal- 
mia  S't.,  bet.  Ohio  and  Minnesota  Aves., 
Ohio  Ave.,  bet.  Kalmia  and  Lime  Sts., 
7th  St  ,  bet.  Juniper  and  Hickory  Sts., 
and  Nutmeg  St.,  bet.  Grand  Ave.  and 
the  city  limits  on  the  south. 


CULVER  CITY,  Cal.— City  plans  to 
imp.  under  1911  and  1915  acts  in  Jef- 
ferson Blvd.,  etc.,  involv.  l^^-in.  War- 
renite-bitul.  w.s.  on  4'/i-in.  bitum.  cone, 
base  corr.   iron   pipe  culv. 

GLENDALE,  Cal.— B.  R.  Ford,  407  W 
17th  St.,  Santa  Ana,  sub.  low  bid  to  city 
at  $11,801  to  imp.  portions  of  San  Fer- 
nando Rd.  and  other  sts.,  involving  37,- 
724  sq.  ft.  grade  4c  ft..  2328  ft.  "B"  curb 
55c  ft.,  30,946  sq.  ft.  9-8-9-in.  cem.  cone 
pave.  22.5V  ft.,  2823  sq.  ft.  walk  16c  ft., 
move  light  sys.  $1100,  move  fire  hy- 
drants at  $68  compl.,  43  ft.  6-in.  hse. 
conn,   to   be   extended   $10  each. 

OAKLAND,  Cal.— City  declares  inten. 
to  imp.  portion  of  Ocean  View  Drive 
southwest  of  Broadway  involv.  const, 
of  eem.  sidewalks.  1911  Act.  Protests 
F'eb.   18.   W.  W.  Harmon,  city  eng. 


INGLEWOOD,  Cal.  —  Until  8  p.  m., 
Feb.  8,  bids  will  be  rec.  to  imp.  Re- 
dondo  Blvd.,  bet.  prolonged  line  of 
Prairie  Ave.  and  Flower  St.  and  por- 
tions of  other  sts.,  involv.  28,449  sq.  ft. 
grade,  20,956  sq.  ft.  5-in.  mac.  pave., 
3220  sq.  ft.  walk.  646  ft.  curb,  816  sq. 
ft.  5-in.  gut.,  717  sq.  ft.  8-in.  gut.,  12 
%-in.  water  serv.;  1911  and  1915  acts. 
Willis  Peffer,  city  eng.  Otto  H.  Duelke 
city    clerk. 


TUCSON,  Ariz.  —  Borderland  Const. 
Co..  Tucson,  sub.  low  bid  to  city  at 
$220,380  using  vit.  pipe  and  at  $211,768 
using  cem.  pipe  for  sewer  sys.  in  dist. 
lying  east  of  Park  Ave  and  n.  of  Broad- 
way. 


BRAWLEY,  Cal.— Until  7:30  P.  M., 
Feb.  15,  bids  will  be  rec.  to  imp.  K  St., 
involv.  119,997  sq.  ft  6-in.  cem.  concr. 
pave,  and  incidental  items;  1911  act. 
O.  May  Juvenal,  city  clerk.  G.  R. 
Wade,   city  engineer. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Feb.  15,  bids  will  be  rec.  by  Bd.  Public 
Works,  to  imp.  I'ico  Blvd.,  bet.  Cren- 
shaw and  Exposition  Blvd.,  and  por- 
tions of  other  Sts  Quantities  pre- 
viously noted. 


HERMOSA  BEACH,  Cal.— City  plans 
to  imp.  portions  of  Pier  Ave.,  Camino 
Real,  and  Real  Ave.,  involv.  eem.  concr. 
pave,,  curbs,  6-in.  cem.  hse.  conn.;  1911 
act.  Protests,  Feb.  2.  B.  F.  Brown, 
city    clerk. 

SACRAMENTO,    Cal.— E.     F.    Hillard, 
Sacramento,    awarded    cont.       by      city 
(2051)    to  imp.   U   S.,   bet    39th  and  48th 
Sts.,    involv.    cone,    walks. 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  lOTH.   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Mortal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  {4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


SACRAMENTO,  Cal  —A.  Teiehert  & 
Son,  Oehsner  Bldg.,  Sacramento, 
awarded  cont.  by  city  (2053)  to  imp. 
Crocker  Court,  bet.  San  Jose  Way  and 
4ilMd  St.,  involv.  cone,  curb  and  gutter; 
vit.  ironstone  sewer;  reconstruct  man- 
hole; 1-in.  water  main  connections; 
asph.  cone,  pave  with  seal  coat. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  I'aving  Co.,  Modesto,  award- 
ed cnt.  by  city  to  imp.  Enslen  Park 
Ct.  and  portions  of  Morris  and  Central 
Aves.,  involv.  cem.  cone,  walks,  |.08 
sq.  ft.;  cone,  curb,  |.70  lin.  ft;  cone, 
gutter,  $.20  sq.  ft.;  So.  700  Marbelite 
.standards,  |70  ea;  G.  E.  head,  |36  ea; 
connection  box  $.650  ea;  1-in.  galv. 
conduit,  $.25  lin.  ft;  No.  8,  B  &  S  cable 
*.165  lin.  ft. 


LODI,  San  Joaquin  Co.,  Cal. — City 
petitioned  to  install  sewer  connections 
in  district  north  of  Woodbridge  rail- 
road and  west  of  Pleasant  Ave.  Re- 
ferred to  City  Eng.  L.  F.  Barzellotli  for 
report. 


LOS  ANGELES,  Cal.— O.  U.  Miracle, 
227  Ave.  D,  Redondo  Beach,  low  bid  to 
bd.  pub.  wks.  at  $33,775  to  imp.  La 
Cienega  Blvd.  bet.  Pico  Blvd.  and  Air- 
dome  St.,  involv.  grade  $1800,  56.957 
sq.  ft.  8-in.  cone.  pave.  25.25e  ft.,  2568 
ft.  unplas.  light  curb  40c  ft.,  4035  sq.  ft. 
one-course  eem.  walk  14c  ft.,  ornam. 
lights  $16,000. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Until  Feb.  15,  bids  will  be  rec.  by  A.  C. 
Fari.s,  city  clerk,  to  const,  sewers  in 
various  sections  of  the  city  (3  separate 
contracts);  district  e.xtending  from 
Gaynor  Ave.  to  north  city  limits  and 
from  S.  P.  right-of-way  to  23rd  Street 
involv.  21,434  ft.  6-in.,  801  ft.  8-in.  and 
1335  ft.  10-in.  pipe;  second  unit,  ex- 
tending from  Wendell  Ave.  to  north 
city  limits  and  from  24th  St.  to  San 
Pablo  Ave.,  27,000  ft.  6-in.,  2338  ft  8- 
in.  and  31  ft.  10-in.;  third  unit,  includ- 
ing Barrett.  Nevin,  and  Roosevelt' 
Aves.,  bet.  29th  and  30th  Sts.,  involv.' 
525    ft.     6-in.    sewer.    "^  \ 


LOS  ANGELES,  Cal. — Southern  Paci- 
fic Constr.  Co.,  2813  Glendale  Blvd., 
sub.  low  bid  to  bd.  pub.  wks.  at  $63,971 
to  imp.  Vineland  Ave.,  bet.  Central  Ave 
and  Ventura  Blvd.,  involv.  grade  $4000, 
237,754  sq.  ft.  6-in.  cone.  pave.  18. 3e  ft., 
192  sq.  ft.  asph.  cone.  w.  s.  50c  ft.,  36,- 
494  sq.  ft.  disint.  gran.  rdwy.  with  oiled 
surf.  5e  ft.,  113,725  sq.  ft.  oiled  rdwy. 
4.4e  ft.,  san.  sewer  eompl.  $8112,  1425 
ft.  hse.  sewers  $1  ft. 

Geo.  R.  Curtis  Pav.  Co.,  Inc..  2440  E 
26th  St.  low  at  $190,439  to  imp.  Wood- 
man Ave.,  bet.  Raymer  St.  and  Sher- 
man Way  (Woodman  Ave.  and  Osborne 
.\ve.  Imp.  Dist.),  involv.  grade  $18000, 
79,818  sq.  ft.  6-in.  cone.  pave.  18e  ft.. 
828,164  sq.  ft.  l>^-in.  Warrenite-bituL 
pavement  on  SV^-inch  asph.  concrete 
base  at  19c  ft.,  reinforced  concrete 
culv.  $500,  cone,  reinf.  for  exist,  eem. 
pipe  eompl.  $70,  cem.  pipe  culv.  compl. 
$150. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Until  Feb.  15,  8  P.  M.,  bids  will  be  rec. 
by  John  J  Lynch,  eity  clerk,  (2777)  to 
imp.  Floyd  St.,  bet.  First  and  Plum 
Sts.,  involv.  grade;  IVfe-in.  Warrenite- 
Bit.  surface  on  3-in.  bit.  cone,  base 
pavement;  hyd.  eem.  cone,  curb  and 
gutter;  eem.  cone,  walks;  2  hyd.  cem 
cone,  storm  water  inlets;  8-in  pipe 
drain.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm. 
Popp,   eity   engineer. 


MANTECA.    San    Joaquin    Co..    Cal. —  r. 
C.    W.    Wood,    Manteca.    awarded    cont.  > 
by  Manteca  Union  High  School  District  > 
to    pave    rdwy.    and    approaches,    curbs, 
etc..  fronting  high  school. 

LOS  ANGELES.  Cal.— Geo.  H.  Oswald  «• 
366  E  58th  St.,  sub.  low  bid  to  county  •'. 
at  $63,948.95  for  imp.  work  in  C.  I. 
No.  301.  Bellevlew  Ave.,  from  Haw- 
thorne Ave.,  west  to  Inglewood-Redon- 
do  Rd.,  1.46  mi.,  Involv.  10,514  cu.  vds 
excav.,  12.988  ft.  shape  should..  195.722 
sq.  ft.  eem.  cone.  pave..  202,216  sq.  ft. 
d.  g.  sub-base.  2270  ff.  12-in.  vit.  main 
sewer,  2605  ft.  10-ln.  vit.  main  sewer, 
160  ft.  S-in.  vit.  lateral  sewer,  4200  ft. 
6-in.  hse.  sewers,  one  flushing  m.  h..  5 
m.  h.,  10  jet,  obam. 
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BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

349 

Jeffers 

Owner 

6000 

350 

Depierre 

Owner 

3800 

351 

Barman 

Owner 

3000 

352 

Grahn 

Owner 

7000 

353 

Smith 

Smith 

5000 

354 

Green 

Jenkins 

2000 

355 

Silverstein 

Saari 

7000 

356 

Linehan 

Owner 

3000 

357 

Hjul 

Owner 

6000 

358 

Standard 

Owner 

6000 

359 

Peveri 

Owner 

6000 

360 

Pinkerton 

Wagner 

12000 

366 

Varney 

Owner 

5000 

367 

Andrews 

Owner 

1000 

368 

Robinson 

Owner 

7000 

369 

Bordin 

Owner 

3000 

370 

Morris 

Owner 

8000 

371 

Gawthorne 

Owner 

6000 

372 

Matties 

Owner 

3000 

373 

Gay 

Owner 

2000 

374 

Anderson 

Meyer 

3000 

375 

California 

Barrett 

3000 

376 

Cervelli 

Hogrefe 

35000 

377 

Lamanet 

Rosen 

10000 

378 

Fitch 

Wagner 

30000 

379 

Little 

Owner 

36000 

380 

Hansen 

Owner 

15000 

381 

Mangrum 

Cahill 

20000 

382 

McMillan 

Owner 

10000 

383 

Fourth 

Robinson 

250000 

384 

Churkin 

Miner 

3100 

385 

Electric 

Clifford 

3500 

501 

California 

Owner 

9000 

502 

Newlon 

Owner 

3000 

503 

Swanson 

Owner 

3000 

540 

Pantages 

National 

3500 

505 

California 

Owner 

35000 

506 

Baker 

Owner 

14000 

507 

Southern 

Owner 

15000 

508 

Perego 

Owner 

14000 

509 

Same 

Same 

14000 

510 

Epp 

Epp 

24000 

511 

Saari 

Owner 

6000 

512 

Johnson 

Owner 

3000 

513 

S   F 

Frazier 

2000 

514 

Hale 

McDonald 

3000 

515 

California 

Barrett 

6000 

516 

Stone 

Gawthorne 

5000 

517 

Roberts 

Owner 

2000 

518 

Foster 

Owner 

2000 

519 

John 

Owner 

6000 

520 

Miller 

Owner 

7000 

521 

Fulda 

Disston 

1000 

522 

Newman 

Papenhausen 

7000 

523 

Hoeken 

Weiss 

4000 

524 

French 

Petterson 

1500 

525 

Hallgren 

Owner 

6000 

526 

Golden 

Kragen 

3000 

527 

Fresno 

Owner 

20000 

528 

Same 

Same 

26000 

529 

Higgins 

Owner 

16000 

530 

Chrisiensen 

Owner 

30000 

531 

Tilden 

Owner 

120000 

532 

Lang 

Owner 

6000 

533 

Feeney 

Owner 

4000 

534 

Holden 

Terry 

4500 

535 

Knowlton 

Huson 

6000 

536 

Gavazsa 

Owner 

2600 

537 

Schwartz 

Kempthorne 

3000 

538 

Stevens 

Owner 

6000 

539 

Magner 

Murray 

4000 

540 

Frank 

Owner 

4000 

541 

Weinstock 

Owner 

3000 

542 

Fletcher 

Owner 

3000 

543 

McNally 

Owner 

7000 

544 

Gain 

Fletcher 

6000 

545 

Hanson 

Rose 

6000 

546 

Bachmann 

Hantzsche 

8000 

547 

Wolpert 

Owner 

6000 

548 

Bergfeld 

Owner 

12000 

549 

Green 

Henderson 

17500 

DWELLINGS 

(349)  B  ROUSSEAU  150  200  S  Bos- 
worth.  2  1-story  and  basement 
frame   dwellings. 

Owner — Jeffers,  Tuene  and  Winth,  3573 
ICth  St.,  San  Francisco. 

Architect — None.  $3000  each 


(350)  E  EIGHTEENTH  AVE.  near 
Noriega.  1-story  and  basement 
frame  dw^elling. 

Owner — J.    Depierre,    1050    Noriega    St., 

San    Francisco. 
Architect — P.  Righetti,  12  Geary  Street, 
DWELLING 

San   Francisco.  $3800 

DWELLING 

(351)  NW  BENNINGTON  AND  NEW- 
man.  1-story  and  basement  frame 
dwelling. 

Owner — Harry     Barman,     945     Stanylan 

St.,    San    Francisco. 
Architect — None.  $3000 

FLATS 

(352)  E  CHATTANOOGA  130  N  22nd. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Wm.  H.  Grahn,  2965  Mission  St. 

San   Francisco. 
Architect — None.  $7000 


DWELLING 

(353)      S    URBANO    DR.    145.47    W    Al- 

viso.    1-story    and    basement    frame 

dwelling. 
Owner — Raymond    D.    Smith,    77    West 

Portal    Ave.,    San    Francisco. 
Architect — None. 

Contractor,    Smith-White    Construction 
Co.,  77  West  Portal  Ave.,  S.  F.  $5000 


ALTERATIONS 

(354)      25    MERRITT   STREET.   General 

alterations  for  dwelling. 
Owner   —    F.    J.    Green,    25    Merritt    St., 

San   Francisco. 
Architect — None. 
Contractor  —  Jenkins   and  Gross,    3360 

Market   St.,   S.   F.  $2000 


ALTERATIONS 

(355)      E   SAN   BRUNO   125   S  Thornton. 

Alterations   for   store   and   make   1- 

story   addition  for  four  three-room 

apartments. 
Owner — M.   Silverstein,  2531  San  Bruno 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — S.     Saari,    200     Felton     St., 

San  Francisco.  $7000 


DWELLING 

(356)      NE    CAPITOL    AND    MINERVA. 

1-story   and   basement  frame   dwlg. 
Owner — John   Linehan,   2787   Bryant   St. 

San   Francisco. 
Architect — None.  $3000 


RESIDENCE 

(357)  E  STEVENSON  237  S  McCoppin. 
1-story  concrete  shop  and  resi- 
dence. 

Owner,  Engineer  &  Contractor — J.  H. 
Hjul,   128  Russ  St.,   S.  F.  $6000 


DWELLINGS 

(358)  W  TWENTY-NINTH  AVE.  175 
200  S  Ulloa.  2  1-story  and  basement 
frame   dwellings. 

Owner — Standard  Building  Co.,  164  Ot- 
sego   St.,    San    Francisco. 

Architect— None.  $3000    each 


DWELLINGS 

(359)  S  SILVER  AVE.  50  75  E  Mer- 
rill. 2  1-story  and  basement  frame 
dwellings. 

Owner — L.    Peveri,    64    Bauer    St.,    S.    F. 

Architect — None.  $3000  each 


RESIDENCE 

(360)  SE  MESA  AND  NINTH  AVE. 
2-story  anri  basement  frame  resi- 
dence. 

Owner— J.  H.  Pinkerton,  927  Howard 
St.,   San   Francisco. 

Architect — None. 

Contractor — George  Wagner,  181  So. 
Park   St.,    S.    F.  $12,000 


DWELLING 

(366)      S    RICO     100    E    Avila.     2-story 

and  basement  frame  dwelling. 
Owner — F.    W.    Varney,    860    Bush    St., 

San   Francisco. 
Architect — Cros.  F.  Strothoff,  2274  15th 

St.,  San  Francisco.  $5000 


ADDITION 

(367)      E    TWENTY-FIFTH   AVE.    20    S 

Judah.    1-room    addition    with    bath 

for  dwelling. 
Owner — Jas.  &  Mary  W.  Andrews.  4420 

Irving   St.,    San    Francisco. 
Architect — None.  $1000 


FLATS 

(368)     S    BEACH    146    E    Cervantes.    2- 

story    and      basement      frame      (2) 

flats. 
Owner — Robinson    and    Johnston,    1414 

Cabrillo    St.,    San    Francisco. 
Architect — None.  $7000 


DWELLING 

(369)     W  NOE  101-6  S  Duncan.  1-story 

and   basement   frame   dwelling. 
Owner — George    Bordin,    2139    24th    St., 

San   Francisco. 
Plans   by    owner.  $3000 


DWELLINGS 

(370)  E  VICTORIA  212  N  Holloway; 
W  Victoria  300  N  Holloway.  Two 
1-story  and  basement  frame  dwell- 
ings. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San  Francisco. 

Plans  by  Owner.  $4000  each 


FLATS 

(371)     W  SCOTT  50  S  Bay.  2-story  and 

basement  frame  (2)  flats. 
Owner    —    Dr.    F.    A.    Gawthorne,    5000 

Geary  St.,  San  Francisco. 
Architect — None.  $6000 


DWELLING 

(372)      E  SEVENTEENTH   AVE.    82-4% 

S    Rivera.    1-story      and      basement 

frame    dwelling. 
Owner  —  E.   E.   Matties.   3834   17th   St., 

San   Francisco. 
Architect— None.  $3000 


DWELLING 

(373)      E    MARKET    235    S    Romain.    1- 

story  and  basement  frame  dwelling 
Owner — Michael    Gay,    3621   Market   St., 

San  Francisco. 
Architect — Wm.  Gross,  3572  Market  St, 

San   Francisco.  $2000 


DWELLING 

(374)  E  FORTY-FOURTH  AVE.  260 
N  Balboa.  1-story  and  basement 
frame  dwelling. 

Owner — J.  Anderson,  care  Meyer  Bros., 
1st  Natl.  Bank  Bldg.,  San  Fran- 
cisco. 

Architect — None. 

Contractor  —  Meyer  Bros.,  1st  Natl. 
Bank  Bldg.,  S.  F.  $3000 


SHED  ETC. 

(375)  SE  FRANKLIN  AND  POST  STS. 
1-story  brick  grease  shed  and  con- 
crete   retaining    wall. 

Owner — California   Petroleum    Corp. 
Engineers — Ellison    and    Russel. 
Contractor — Barrett  and  Hilp,  918  Har- 
rison   St.,    San    Francisco.  $3000 

APARTMENTS 

(376)  N  GREENWICH  53  W  POLK. 
3-story  and  basement  frame  (11) 
apartments. 

Owner — Mrs.  D.  Cervelli,  1487  Green- 
wich   St.,    S.   F. 

Architect  —  Edward  E.  Youn>>'  2002 
California  St.,   S.   F. 

Contractor — Herman  Hogrefe,  273  20th 
Ave.,   S.   F.  $35,000 


(377)      N    CALIFORNIA    137-6    W    Lau- 
rel.    2-story  and  basement  frame   (4) 

flats. 
Owner — Mrs.    Pierre    Lamanet,    240    4th 

Ave  ,   S.   F. 
Architect    and    contractor — S.    Rosen    & 

Son,  6  Fountain  St.,  S.  F.       $10,000 


ALTERATIONS 

(378)      901  BUSH  STREET.     Rearrange 

partitions;  overhaul  heating  plant; 

repair  plastering;  new  bath  floors; 

install  plumbing  fixtures;  overhaul 
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elevator;    hardwood   floor,    etc..    for 
anartment    alterations. 
Owne?-Mrs.    Clara   V.    Fitch    and   Miss 
Virginia  Fitch. 

i^^n'?S7^-"p.    n.    Wagner.    636    Call 
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Owner — Southern  Paciflc  Co.,  65  Market 

St.,   San  Francisco. 
Engineer — J.  H.  Christie,  65  Market  St., 

San  Francisco.  $15,000 


Bldg.,    S.   F. 


30,000 


fgYg^^E^'F^'dRTIETH   AVE.   50.   75,    100, 

^125  200.  225.  250.  275.  300.  325. 
350'  375.  S  Lincoln  Way.  Twelve 
1-story  and  basement  frame  dwlgs 

Owner  —  Little  &  Christensen.  121J 
39th    Ave.,    S     F.  ,,nrtrt 

Architect— None^ t-ach   $3000 

?3Yo?'^'^E''cipiSTRANO  300,  325.  350. 
375  400.  N  Santa  Rosa  Ave.  Five 
1-story  and   basement  frame  dwlgs 

Owner— Walter  E.  Hansen.  485  Capis- 
trano  Ave.,  S.  F. 

Architect— None.  Fach   $3000 

ADDITION 

(381)  S  MISSION  175  W  8TH.  In- 
crease width  of  building  now  un- 
der construction   for  warehouse. 

Owner— Mangrum  &  Otter,  827  Mis- 
sion  St..   S.   F. 

Engineer— T  Ronneberg.  826  Crocker 
Bldg..   S.   F. 

Contractor — Cahill  Bros..  55  New  Mont- 
gomery   St.,    S.    F.  $20,000 

CONCRETE  BLDG. 

(382)  NW  FOLSOM  and  NINTH  STS. 
1-story  and  mezzanine  floor  con- 
crete industrial  plant. 

Owner    —    Robert    McMillan.    598    15th 

Ave..  S.  F. 
Architect  —  Walter    C.    Falch.    Hearst 

Bldg.,    S.    F.  $10,000 

STORES.    LOFTS 

(383)  E  FOURTH.  STEVENSON  to 
Jessie.  10-story  and  basement  & 
mezzanine  floor  class  A  stores  and 
lofts. 

Owner — Fourth  and  Market  Realty  Co  , 

58    2nd   St.,    S.   F. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    S.   F. 
Contractor    —    Robinson     &    Gillespie, 

1051  Sutter  St.,   S.  F.  $250,000 


FLATS 

(501)  S  GEARY  57-6  W  Thirty-eighth 
Ave.  Two-story  and  basement 
frame    (4)    flats. 

Owner — California  Real  Estate  &  Fi- 
nance Corp.,  319  DeYoung  Bldg.. 
San   Francisco. 

Architect — J.  C.  Hladik.  Monadnock 
Bldg..  San  Francisco  $9000 


DWELLING 

(502)      E  TWENTY-SEVENTH  AVE  225 

N   Ulloa.     One-story   and   basement 

frame    dwelling. 
Owner — H.   E.    Newlon,    1473    23rd   Ave., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(503)  E  NAPLES  200  S  Brazil.  One- 
story    and    basement    frame    dwlg. 

Owner — Carl  Swanson  ,  4539  Mission 
St.,   San   Francisco. 

Architect— None.  $3000 


EIGHTH. 


SIGN 

(504)      NE    MARKET      AND 

Erect   electric   sign. 
Owner — Pantages   Theatre,   Premises. 
Architect — None. 
Contractor — National  Electric  Sign  Co., 

22  7th  St.,  San  Francisco  $3500 


APARTMENTS 

(505)  SW  GEARY  AND  THIRTY- 
eighth  Ave.  Three-story  and  base- 
ment  frame    (18)    apartments. 

Owner — California  Real  Estate  &  Fi- 
nance Corp.,  319  De  Young  Bldg.. 
San    Francisco. 

Architect — J.  C  Hladik.  Monadnock 
Bldg.,    San    Francisco.  $35,000 


FLATS 

(506)      SE     CHURCH     AND     TWENTY- 

third.      Three-story    and    basement 

frame    (6)    flats. 
Owner— Baker  &  Watson,  3508' 23rd  St., 

San   Francisco. 
Plans  by  Owner.  $14,000 


ELEVATOR 

(507)  NW  BAKER  AND  FELL  STS. 
Install  passenger  ambulance  ele- 
vator  in   hospital. 


FLATS 

(508)     NE    CASA    WAY    239    E    Retire 

Way.      Two-story      and      basement 

frame    (2)    flats. 
Owner — Grace    Perego,    159    Sutter    St  , 

San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco.  $14,000 


FLATS 

(509)      NE   CASA  WAY   192   NW   Retiro 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Grace    Perego.    159    Sutter    St.. 

San   Francisco. 
Architect — Chas.  F.  Strothoff.  2274  15th 

St..   San   Francisco.  $14,000 


APARTMENTS 

(510)      SE    FILLMORE    AND    PACIFIC 

Ave.      Three-story    and      basement 

frame    (18)    apartments. 
Owner— I.    Epp,    4747    Geary      St.,      San 

Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg  ,    San    Francisco. 
Contractor — I.    Epp   &    Son,   4747    Geary 

St.,    San   Francisco.  $24,000 


DWELLINGS 

(511)  NE  BRUSSELS  AND  HARKNESS 
NE  Brussel  and  Hartne.  Two  one- 
story  and  basement  frame  dwell- 
ings 

Owner — S.    Saari,    200    Felton    St.,    San 

Francisco. 
Architect — None.  $3000  each 

DWELLING 

(512)  S  FOLSOM  475  S  Precita  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner— Gus   Johnson,    1175   Munich   St., 

San   Francisco. 
Architect — None.  $3000 


OFFIICES 

(513)  N  FIFTEENTH  30  W  Valencia. 
Construct  offices  with  store  rooms. 

Owner — San  Francisco  Ball  Club    Prem 
Architect — None. 

Contractor— Frasier  &  Frasier,  180 
Jessie   St.,    San   Francisco.  $2000 

ALTERATIONS 

(514)  SW  FIFTH  AND  MARKET. 
Construct  continuation  to  present 
mezzanine  floor  (wood  joists  and 
structural    steel). 

Owner— A.     O      Hale     Co.,     Hale     Bldg., 

San  Francisco. 
Architect— Geo.    de    Colmesnil,    1607   De 

\oung  Bldg.,  San  Francisco. 
Contractor    —   McDonald    &    Kahn,    130 

Montgomery  St.,   S.   F.  $3000 

(515)  W  HARIETT  ^75  S  Brannan. 
One-story  Class  B  concrete  ware- 
house. 

(Dwner— California    Saw    Works 
Architect— Hyman    &    Appleton. 
Contractor— Barrett    &    Hilp,    918    Har- 
rison   St.,    San    Francisco.  $6000 

DWELLING 

(516)  N  URBANO  DR.  447  W  Borica 
One-story  and  basement  frame 
dwelling. 

Owner— Mary  Stone,   730  23rd  Ave.,  San 

Francisco 
Architect— None. 
Contractor— DrF.   A.    Gawthorne,    5000 

(jeary   St.,   San   Francisco.  $5000 

DWELLING 

(517)  W  FORTY-EIGHTH  AVE  190  S 
Kivera.  One-story  and  basement 
frame    dwelling. 

Owner— D.    F.    Roberts,    Inc..    2230    48th 

Ave.,  San  Francisco. 
Architect— None.  j2000 

ALTERATIONS 

(^18)^  SE  WHIITNEY  &  THIRTIETH 
Construct  entrance  for  flats  and 
remodel  for  3-room  apartment  in 
basement. 

°'"V''^17u''^^-    *"«'    Winifred    I.    Foster. 

5   Whitney   St  .  San  Francisco. 
Architect — None.  $2000 

FLATS 

(519)      S  GEARY   110  E  Forty-flrst  Ave 

Two-story  and  basement  frame   (2) 

flats. 
Owner— Mrs.    A.    J.    John,    1734    Cabrillo 

St.,    San    Francisco. 
Architect— None.  $6000 


FLATS 

(520)      S   CHESTNUT    131-6   W    PowelL 

Two-story  and  basement  frame  (2) 

flats. 
OwnerW.    Miller,    5331    Geary    St.,    San 

Francisco. 
Architect — None.  $7000 


ALTERATIONS 

(521)      NO.     1980       SUTTER.         Rebuild 

basement    wall;    cement    floor    for 

store. 
Owner — Bernard  Fulda,  2325  Sutter  St., 

San    Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 
Contractor — A.       D.     Dlsston,       Hciarst 

Bldg.,    San   Francisco.  $1000 


DWELLING 

(522)  W  MAGELLAN  200  N  Pacheco. 
Two-story  and  basement  frame 
dwelling. 

Owner — William  A.  Newman.  Hearst 
Bldg.,  San  Francisco. 

Plans   by  Owner. 

Contractor — H.  Papenhausen.  595  Vic- 
toria   St..    San    Francisco.  $7000 


DWELLING 

(523)  E  FORTY-EIGHTH  AVE  100  N 
Lawton.  One-story  and  basement 
frame  dwelling. 

Owner— E.   M.   Hocken,    1582   48th  Ave., 

San  Francisco. 
Architect — Nonefl 
Contractor — Herman    Weiss,    1736    48th 

Ave.,  San  Francisco.  $4000 

ALTERATIONS 

(524)  NO.  498  HAYES.  Alter  front 
and  remodel  interior  for  banking 
quarters. 

Owner  —  French  American  Bank,  108 
Sutter  St.,   San   Francisco. 

Architect — None. 

Contractor — G.  Petterson,  46  Dlvisa- 
dero  St.,  S.  F.  $1500 

DWELLINGS 

(525)  E  TWENTY-FIRST  AVE  200  & 
225  N  Kirkham.  Two  two-story 
and   basement  dwellings. 

Owner— August    Hallgren,  311     Hayes 

St.,   San   Francisco. 

Architect  —  J.    C.    Hladik,  Monadnock 

Bldg.,  San  Francisco.  $3000  ea 

ALTERATIONS 

(526)  NW  DIVISADERO  AND  SUTTER. 
Install  partitions  and  show  win- 
dows. 

Owner — Golden    Gate    Cigar   Co.,    Prem. 
Architect — None. 

Contractor — Louis  Kragen,  661  Golden 
Gate  Ave.,  San  Francisco.  $3000 

DWELLINGS 

(527)  NW  JUDSON  AND  EDNA-  N 
Judson  100  E  Edna;  S  Judson  100 
125,  150,  175,  200,  250  and  275  E 
Edna.  Ten  one-story  and  basement 
frame    dwellings. 

Owner  —  Fresno      Homes,      Inc.,      275 

Staples  Ave.,  San  Francisco. 
Architect— None.  |2000    each 

DWELLINGS 

(528)  E  FORESTER  125  S  Staples;  S 
Staples  175,  200,  225,  250  ,275,  300 
325,  350,  375.  400  425  and  450  E 
Foerster.  Thirteen  one-story  and 
basement    frame    dwellings 

Owner    —    Fresno      Homes      Inc ,      275 

Staples  Ave..  San  Francisco. 
Architect— None.  $2000    each 

DWELLINGS 

(529)  SW  ULLOA  &  THIRTY-FIRST 
Ave.  and  S  Ulloa  27.  58.  89  W  21st 
Ave.  Four  one-story  and  base- 
ment frame  dwellings 

Owner— Higgins  &  Sons.  38  Montgom- 
ery St.,  San  Francisco. 

Architect— Wm.  Mooney.  31  Wanda  St.. 
San    Francisco.  $4000    each 

APARTMENTS 

(530)  SW  LAGUNA  AND  MAGNOLIA 
;  ''■  Three-story  and  basement 
frame    (lo)    apartments. 

Owner  —  Christensen  Bros..  687  20th 
Ave..   San  Francisco. 


Architect — None. 


$30,000 


HOTEL 

(530)      W   TAYLOR    75   S  OFarrell.   Six 

story  and  basement  reinforced  con- 

Crete    hotel    (100   guests) 

^  '""p!";^'^- c^-    '^"*^^"-    «-5    Monadnock 
Lidg..    San   Francisco. 

■^'■'' kIhI'  "^  •'^  '^'-    "ladik.    Monadnock 
Bldg.,    S.    F.  $120,000 
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C5T2?^  N 'iDORA  365  and  405  E  Garcia. 
Two  one-story  and  basement  frame 

Owner— Lang  Realty  Co.,  Exit  of  Twin 

Pealvs  Tunnel,  San  Francisco. 
ArchiWct-None_/ $3000     each 

DWELLING  „   c  TT,i  r.„» 

(533)  W  MADROXE  150  S  Ulloa.  One- 
story   and   basement   frame   dwlg. 

Owner— Thomas  J.  Feeney,  3918  ^Oth 
St.,   San   Francisco. 

Architect — None. 


64000 


fMt)^™^^A.RAVAL    100    E   Nineteenth 
Ave.      Two-story    store    and    apart- 

OwnTr— St.  "olorge  Holden,  308  Crocker 

Bldg.,  San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,   San   Francisco.  Aiiet^n 

Contractor-W.     F.     Terry.     90     Allston 

Way,   San   Francisco.  *4ouu 

RESIDENCE  ^^    ^^    ^,.    ..      . 

(535)      S    MEXDOSA    50    W    Ninth    A 

Two-story     and    basement     holl 

tile    residence. 
Owner — E-.   Knowlton. 
Architect  —  J.    Van    Horn,    2504    Sacra 

mento   St.,   San   Francisco. 
Architect— W.   E.   Huson,    810   Ulloa^St.^ 

San    Francisco. 


ve. 
ow 


E6000 


DWELLING  ^    ,.-    w    . 

(536)  S  GREENWICH  51  E  Webster. 
One-story  and  basement  frame 
dwelling.  ,„,^     ^ 

Owner— Pietro  Gavazsa,  1747  Green- 
w^ich    St.,    San    Francisco. 

Architect— None^ ♦^600 

(537?^l  TARAVAL  107-6  W  Twenty- 
seventh  Ave.  One-story  and  base- 
ment frame    (2)   stores. 

Owner— M.  Schwartz,  749  18th  Ave., 
San   Francisco. 

Architect— S.  Kempthorne,  2335  SSth 
Ave  ,    San    Francisco. 

Contractor— A.  H.  Kempthorne  &  Sons 
2235   35th  Ave.,    S.   F.  ?300U 

?53t)'^^E  THIRTY-THIRD  AVE  275  S 
Anza        Two-story     and     baeement 

Owne'i'-^ChLfeV  A.  Stevens.  4026  Ful- 

ton   St.,   San   Francisco. 
Architect — None. 


$6000 


?5a9?^W^°TWENTY-SEVENTH  AVE. 
250  S  Irving.  One-story  and  base- 
ment frame  dwelling. 

Owner— Wm.  Magner,  1443  13th  Ave., 
San    Francisco. 

Architect— None.  ^        *        ^„ 

Contractor— Fred  Muray  Constr.  (^o., 
891   41st  Ave.,   S.  F.  $4000 

STORE   BLDGS.  ^.^  ^^     ^, 

(540)  W  FOLSOM  160  N  Fifteenth;  N 
Harrison  137-6  E  Sixth.  Two  one- 
story  and  mezzanine  floor  concrete 
store   buildings. 

Owner  —  Myron    Frank,    4617    17th    St., 

San   Francisco. 
Architect— None.  $2000  each 

STORE  ,  ,.        ^ 

(541)  S  FELL  82-6  E  Franklin.  One- 
story  and  mezzanine  floor  concrete 
store. 

Owner— S.  A.   Weinstock,   4617   17th   St., 

San  Francisco. 
Architect — None.  $30(0 


DWELLING 

(542)  W  THIRTY-EIGHTH  AVE  150 
S  Lincoln  Way.  One-story  and 
basement  frame  dwelling. 

Owner — J  P.  Fletcher,  180  Jessie  St., 
San   Francisco. 

Architect — None.  $3000 


FLATS 

(543)      N  CALIFORNIA  156-3  W  Baker. 

Two-story  and  basement  frame  (2) 

flats. 
Owner  —  M.    McNally,    1935    Di-'  ;adero 

St.,    San    Francisco. 
Architect — None.  $7000 


DWELLINGS 

(544)  W  THIRTY-EIGHTH  AVE  100 
and  125  S  Lincoln  Way.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owier— R.  F.  Galli,  2234  Fillmore  St., 
San    Francisco- 


Architect — None. 

Contractor — J  P.  Fletcher,  180  Jessie 
St.,    San    Francisco.  $3000    each 

DWELLINGS 

(545)  N  ULLOA  84,  and  109  E  Thir- 
tieth Ave.  Two  one-story  and 
basement    frame    dwellings. 

Owner — F.  Hanson,     1222  Naples  St.,  San 

Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — Rose  Bros.,   2231   14th    Ave. 

San    Francisco.  $3000    each 

FLATS 

(546)  N  GEARY  32-6  E  Eleventh  .Avp. 
Three-story  and  basement  frame 
(4)   flats. 

Owner — Mrs.    J.    Bachman,    4638    Geary 

St ,   San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 
Contractor — G.   M.   Hantzsche,   455    32nd 

Ave.,    S.    F.  $8000 


DWELLINGS 

(547)  S  HEARST  AVE  175  and  200  VV 
Baden.  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — F.  C.  Wolpert,  1201  31st  Ave., 
San   Francisco. 

Architect — E.  C.  Baker,  583  Ramsell 
St.,   San  Francisco  $3000   each 


FLATS 

(548)      S  O'FARRELL  100  E  Broderick. 

Two-story  and  basement  frame   (8) 

flats. 
Owner — Herman       H.       Bergfeld,       1491 

Guerrero    St.,    San   Francisco. 
Architect — None.  $12,000 


ALTERATIONS 

(549)    SW    ECKERT   AND    STEVENSON 

Remodel       machinery       and        shop 

building   for   lofts. 
Owner — Chas.    E.    Green,    3368    Jackson 

St.,    San    Francisco. 
Architect — None. 
Contractor — W.   D.   Henderson,   619  Mo- 

nadnock    Bldg.,    S.    F.  $17,500 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 


No. 

Owner 

Contractor 

Amt. 

361 

Deere 

Ferrel 

16500 

362 

Herman 

Cahill 

86970 

363 

Roman 

Brueck 

12150 

364 

Corbelli 

Foliotti 

3100 

365 

Beetham 

Mulcahy 

978 

501 

Western 

Coburn 

3709 

502 

Pacific 

Carroll 

51150 

503 

Same 

Rigney 

9347 

504 

Same 

Rodoni 

15353 

505 

Same 

Rodoni 

24669 

506 

Ma  as 

Mattock 

18750 

507 

Tighe 

Erlandson 

4750 

508 

McMillan 

Martin 

16500 

FRAME    BLDG. 

(361)  25  ON  HOLLCWAY  x  100  ON 
Plymouth  Ave.  All  work  for  3- 
story   frame   building. 

Owner— Wm.    and    Margaret    F.    Deere, 

200    Harold    Ave.,    S     F. 
Architect — None. 
Contractor — Clyde     Ferrel,     73     Nevada 

St      S     F 
Filed  Jan'.   28,   1926.   Dated  Jan.    5,    1926. 
Owner   to   furnish   lot  and   $3000   pay- 
able   as    follows: 

Work    started    $1000 

Brown    coated    1000 

Completed     1000 

Contractor    agrees    to    get    mortgage 
in   payment   of   balance. 

TOTAL  COST,  $16,500 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  Limit,  100  days.  Plans  and  spec- 
ifications   not    filed. 

CLASS    B    BLDG. 

(362)  NW  MAIN  AND  HOWARD  137-6 
X  137-6.  All  work  for  class  B  re- 
inforced   concrete    bldg. 

Owner — The     Hermann     Safe     Co.,     226 

Fremont    St  ,    S.    F. 
Architect — None. 
Contractor — Cahill   Bros.,    Inc.,    55    New 

Montgomery   St.,   S.   F. 
Filed  Jan.  28,  1926    Dated  Jan.  27,   1926. 

1st  of  each  month   75% 

Usual  35   days    25  % 

TOTAL  COST,  $86,970 
Bond.  $43,485.  Sureties,  Edward  G.  Ca- 
hill and  Jno.  R.  Cahill.  Forfeit,  none. 
Limit,  110  days.  Plans  and  specifica- 
tions filed. 


CHURCH  ,,^    „     . 

(363)  —  THIRTY-EIGHTH  AVE.  S  of 
Irving.  All  work  except  lath  and 
plaster    for    frame    church    bldg. 

Owner  —  The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  Franklin  St., 
San    Francisco. 

Architect  —  Sliea  &  Shea,  454  Mont- 
gomery  St.,   S.  F. 

Contractor — Michael  Brueck,  600  Char- 
ter Oak   St.,  S.   F. 

Filed  Jan.   28,   1926.  Dated  Jan.   11,  1926 

5th    of    each    month    75% 

Usual  35  days    ..25% 

TOTAL  COST,  $12,150 

Bond,    sureties,    forfeit,    none.        Limit, 

Apr     1,    1926.      Plans   and    specifications 

filed. 


ALTERATIONS 

(364)       S    UNION    75    W    WEBSTER    W 
37-6    S    77-6.      All    work    except    fire 
escapes    and    painting    for    altera- 
tions   to    building. 
Owner — A.    Corbelli,    1463    Lombard   St.. 

San   Francisco. 
Architect — W.    H.    Armstrong,    72    New 

Montgomery    St.,    S.    F. 
Contractor — R.    Foliotti. 
Filed  Jan.  28,  1926    Dated  Jan.  25,  1926. 

Foundations    in     $1000 

Completed  and  accepted    1325 

Usual    35    days    

TOTAL  COST,  $3100 
Bond,  $1550.  Sureties,  Frank  Oddone 
and  Luigi  Murer.  Forfeit,  none.  Limit 
60  days.     Plans  and  specifications  filed. 


BRICK  WORK 

(365)  SE  TWENTY-FOURTH  and 
San  Jose  Ave.  S  37-6  x  E  90.  All 
work  for  brick  veneer  and  boiler 
room  chimney  for  3-story  frame 
apartment    building. 

Owner A.    H.    Beetham.    3555    18th 

St.,    S.    F. 
Architect — None. 
Contractor — Neil   Mulcahy. 
Filed  Jan    28,  1926.  Dated  Jan.  25,  192G 

As   work  progresses    75% 

Usual  35  days    25% 

TOTAL  COST,  $978 
Bond,  sureties,  forfeit,  none.  Limit,  6 
days  after  notified.  Plans  and  speci- 
fications not  filed. 


RESIDENCE 

(384)  E  FOUNTAIN  286-4  S  24TH  S 
25  X  E  125.  All  work  for  frame 
residence    and    garage. 

Owner — Michael  and  Eugenia  Churkin. 
230    Scott    St.,    S.    F. 

Architect — None. 

Contractor  —  Kingsley  J.  Miner.  1920 
Clay   St.,   S.    F. 

Filed  Jan    28,   1926.  Dated  Jan.  14,   1926 
Four    equal    payments    as    work    pro- 
gresses. 

TOTAL   COST,    $3100 

Bond,  sureties,  forfeit,  none.     Limit,   90 

days.         Plans    and     specifications     not 

filed. 


SPRINKLER,    ETC. 

(385)  NW  THIRD  200.28  NE  Paul  Ave 
NE  200.28  NW  420.63  m  or  1  SW 
200.12  m  or  1  SE  430.44  m  or  1,  All 
work  for  automatic  sprinltler, 
piping   connections   for   bldg. 

Owner — The  Electric  Storage  Battery 
Co.,    1536    Bush    St.,    S.    F 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg.,    S.   F. 

Contractor  —  Carter  T.  Clifford,  142 
Sansome   St.,    S.    F. 

Filed  Jan.  29,   1926.  Dated  Dec.  18,  1925. 

loth   of   each   month    75% 

3«    days    after    25% 

TOTAL    COST,    $3500 

Bond,   $1750.   Sureties,   Globe   Indemnity 

Co.      Forfeit,    $50    per    day.      Limit,    120 

days       Plans   and   specifications   filed. 


ALTERATIONS 

(501)      W   FILLMORE,    bet.      Post      and 

Sutter   Sts.,    No.    1739    Fillmore.    All 

work    for   alterations    to    building. 
Owner — The     Western     Addition     Hall 

Association. 
Architect — None. 
Contractor — Ira    W.    Coburn,    180    Jessie 

St.,    San   Francisco. 
Filed  Jan.    30,   '26.      Dated  Jan.   29.   '26. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3709.09 
Bond,  $1855.  Sureties,  Geo.  Rehn  and 
Morris  Fox.  Limit,  40  days.  For- 
feit, $5.     Plans  and  specifications  filed. 


Saturday.     February     6,     1926  BUILDING     AND      ENGINEERING     NEWS 


33 


tl'oir^nicimC  AVE  AND  LA- 
guna.  All  work  for  lathing  and 
plastering    apartment    building. 

Owner— Pacific  &  Laguna  Co.,  by  Ca- 
hill    Bros.,    129    Sutter    St.,    S.    F. 

Architect  —  Hyman  &  Appleton,  168 
Post  St.,   San  Francisco. 

Contractor — Thomas  Carroll,  180  Jessie 
St.,    San    Francisco. 

Filed  Jan.   30,  '26.     Dated  Jan.   7,   '26 

Monthly     payments     of 75% 

Usual    35    days 25% 

TOTAL    COST,    $51,150 

Bond,    limit,    forfeit,    plans    and    speci- 
fications, none. 


(503)      TILE    WORK    ON    ABOVE. 
Contractor— Rigney  Tile  Co.,  180  Jessie 

St.,   San   Francisco. 
Filed  Jan.  30,  '26.     Dated  Jan.   19,  "26. 

Payments    same    as    above 

TOTAL  COST,  $9347 
(Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 


(504)      MECHANICAL         WORK       ON 

above. 
Contractor — Rodoni     Becker    Co.,     1230 

Folsom   St.,   San   Francisco. 
Filed  Jan.    30,   '26.      Dated   Nov     14,   '25. 

Payments    same   as    above 

TOTAL  COST,  $15,353 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,  none. 


COMPLETION    NOTICES 


AI.AMEDA   COUNTY 


(505)      PLUMBING    ON    ABOVE 
Contractor — Rodoni     Becker     Co.,     1230 

Folsom   St.,   San  Francisco. 
Filed  Jan.  30,  '26.     Dated  Nov.  14,  '25.  ■ 

Payments   same   as  above 

TOTAL  COST,  $24,669 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,  none. 


RESIDENCE. 

(506)         MONTEREY       HEIGHTS.         W 

Miraloma,     449-3     N     Yerba    Buena, 

being  lots   49   and   50   blk   3011   map 

blk   3011.     Frame   residence. 

Owner — T.   A.   Maas,   4212   Francisco   St. 

Architect — None. 

Contractor — Mattock      &      Feasey,      210 
Clara    St. 
Second   floor   joists   in   place. .. .$3000 

Roof    boards    on     3750 

Plastered     4000 

Completed    and    Accepted 4000 

Usual    35    days    4000 

TOTAL   COST,    $18,750 
Bond,  sureties,  forfeit  none.     Limit  100 
days. 
Plans   and   specifications    filed. 


RESIDENCE  ^    ^      .^    , 

(507)      N    FARALONES    325    E    Capitol, 
frontage    25.      All    work    for    frame 
residence. 
Owner — Delia  J.  Tighe. 
Architect — Plans    by    contractor. 
Contractor — Erlandson    &   Johnson,    956 

Post   St.,   S.    F. 
Filed   Feb.    3,    1926.   Dated   Feb.    2,    1926. 

Rough   boards   on   roof    $1187.50 

Brown   plastered    1187.50 

Finished      1187.50 

Usual    35   days    1187.50 

TOTAL  COST,  $4750 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and    specifications    not    filed. 


ONE-STORY    BLDG. 

(508)  W  FOLSOM  AND  SEVENTH  N 
W  80  X  SW  85.  All  work  except 
lighting  fixtures  and  finish  hard- 
ware for  1-story  and  mezzanine 
reinforced  concrete  bldg. 
Owner — Robert  McMillan,  598   15th  Ave 

San  Francisco. 
Architect   —    Walter    C.    Falch,    Hearst 

Bldg.,    S.    F. 
Contractor  —  Wm.    Martin,    180    Jessie 

St       S     F 
Filed   Feb.    3,'  1926.   Dated   Feb.    1.    1926. 
Concrete      walls     poured      to 

mezzanine    floor    level    $4125 

Roof   completed    4125 

Completed    and    accepted    4125 

Usual    35    days    4125 

TOTAL  COST,  $16,500 
Bond,  $8250.  Sureties,  Edwin  T.  Pet- 
erson and  Patrick  Hurley.  Forfeit. 
$10  per  day.  Limit,  90  days.  Plans 
and  specifications  filed. 


Recorded  Accepted 

Recorded  Accepted 

Jan.  27,  1926— LOT  29  BLK  9  (Map 
Lakeview),  278  Granada  Ave. 
Wm.  F.  Bernell  and  Talma  Ellla 
to  whom  it  may  concern  Jan.  25,  1926 

Jan.  27,  1926— W  18TH  AVE  75  N 
Taraval  N  25  x  N  35.  Minnie  and 
Klonie  F.  Hansen  to  J.  V.  Stiefel 
Jan.    26,    1926 

Jan.  27,  1926— PTN  LOT  1  BLK  14 
Fairmount  Tract.  Carl  F.  Schmidt 
to  A.  Dielissen    Jan.  9,  1926 

Jan.  27,  1926— N  SYCAMORE  103  W 
Mission.  Wm.  A.  Word,  Lottie 
Word  and  Jas  Jensen.  . .  .Jan.  22,  1926 

Jan.  27,  1926—25x100  ON  NE  CONGO 
and  Joost.  F.  C.  Thomas  to  whom 
it  may  concern    Jan.  27,  1926 

Jan.  27,  1926— SW  18TH  AND  DIA- 
mond  50x60.  The  Roman  Catholic 
Archbishop  of  San  Francisco  to  J. 
A.   Pereira    Jan     18,   1926 

Jan.  27,  1926—25  DORANTES  AT  LOT 
2   BLK   8    (map   Forest  Hill).     Jose 

H.   Alfonso    to   Wm.    F.    Bernell 

Jan.    25,    1926 

Jan.  27,  1926— SW  23RD  AND  DE- 
Haro  W  25  X  S  150.  Martha  Bala- 
vina  to  whom  it  may  concern.... 
Jan     27,    1926 

Jan.  27,  1926— N  CORTLAND  AVE. 
97  and  70  E  Coleridge  each  E  27 
x  N  70,  Ptn.  Lots  148  and  149  Cobb 
Tr.  G.  M.  Battersby  to  whom  it 
may  concern    Jan.  26,   1926 

Jan.  27,  1926 — S  BROADWAY  73  E 
Van  Ness  Ave.  E  50  S  127--8%  W 
23  N  8O-214  W  27  N  47-6.  Richard 
J  O'Brien  to  Kiernan  &  O'Brien 
Jan.    26,    1926 

Jan.  27,  1926— SE  GEARY  &  TAYLOR 
S  137-6xE  137-6.  Clift  Realty  Co 
to  S  Kulchar  &  Co Jan.   16,   1926 

Jan.  27,  1926— E  NINTH  AVE  228-6  S 
Lawton  S  42xE  110.  Marine  and 
Adaline  E  Andrews  to  J  B  Petersen 
Jan.    23,    1926 

Jan.  26.  1926— E  THIRTY-FOURTH 
Ave  225  N  Geary  50x120.  Ef'w  E 
Manseau   to  E  E  Manseau.Jan.  20,  '26 

Jan.  28,  1926— E  37TH  AVE  100  S 
Cabrillo  S  200  x  E  120.  Michael  and 
Lawrence  Costcllo  to  whom  it  may 
concern    Jan.   26,   1926 

Jan.  28,  1926— S  ALVARADO  90  B 
Hoffman  Ave  E  25  x  S  118.  Chas. 
S.  Johnston  to  H.  S.  Meinberger.. 
Jan.    26,    1926 

Jan.  28.  1926—25  x  95  ON  W  3RD 
Ave  70  S  Balboa.  G.  E.  Whitmore 
to  whom  it  may  concern  Jan.  28,  1926 

Jan.  28,  1926— N  WASHINGTON  50  E 
Webster  30  x  102.  D.  J.  Clancy  to 
whom   it   may   concern.  .Jan.    28,   1926 

Jan.  28,  1926— S  E  DONNER  AVE  175 
S  E  Quint  S  E  25  x  N  E  100  lot 
17  blk  503  Haley  Purchase.  Abra- 
ham and  Rachel  Speizer  to  Wm.  J. 
La  Voie  and  C.  Speizer.  .Jan.  25,  1926 

Jan.  28,  1926 — W  GRANADA  AVE 
200  S  Holloway  Ave  S  25  x  W  112.6. 
Paul  J.  Schlegel,  Laura  A.  Tupper 
to  Johnson  &  Erlendson .  Jan.  28,  1626 

Jan.  28,  1926 — W  35TH  AVE  275  S 
Taraval  S  25  x  W  120.  Herbert  B. 
McKen»ey  to  Meyer  Bros  Jan.  15,  1926 

Jan.  28,  1926— E  SCOTT  250.12  N 
Chestnut  E  100  N  30  more  or  less 
W  100  more  or  less  S  25.217.  Meyer 
Brcs.  to  whom  it  may  concern.... 
Jan.    22,    1926 

Jan  28,  1926 — W  SOMERSET  175  S 
Bacon  25  x  120  ptn  blk  30  Univ  Md 
Survey.  Louis  Silverstein  to  S. 
Saari    Jan.    26,    1926 

Jan.  27,  1926— W  23RD  AVh:  125  S 
Irving.  George  Neugebauer  to  J. 
H.    Eckhart    Jan.    20,   1926 

Jan.  29,  1926— S  W  tSTH  AND  VER- 
mont  50  x  100.  Peter  J.  Barich  to 
G.   M    Sourich    Jan.   29,   1926 

Jan.  29.  1926—30  x  55  E  GIRARD  70 
N  Dwight.  Niels  I.  Hansen  to 
Linrtgren    Bros Jan.    29,    1926 

Jan.  29,  1926— S  W  18TH  AND  VER- 
niont  50  x  100.  Peter  J.  Barich  to 
G.   M.   Sourich    Jan.   29,   1926 

Jan.  29.  1926— E  TWENTY-FOURTH 
-Avf.  225  S  living  25  x  120.  Stan- 
ley Levin  to  C.  M.  Brown.  .Jan.  29,  '26 

.Ian.  29,  1026— NW  STAPLES  AVE  & 
Edna  W  100  x  N  25  Lot  42  Blk.  18 
Sunnyside.  Minnie  A.  Austin  to 
James   Atnott    &    Sons.... Jan.    21,    '26 

Jan.  29,  1926— X  WASHINGTON  100 
Fillmore  30  x  127-8%.  M.  Sheftel  to 
whom   it    may   concern.  .Jan.   29,   1926 


Jan.    29,    1926— W    SAN      JOSE      AVE. 
101-6  S  Army.  Wilbur  C.  &  Bertha 
H.    Parker    to    whom    it    may    con- 
Jan.    30,  '  i926— N  'VALLEJO  '137-6  '  E 
Broderick    N    137-6xE    40.      Rueben 

C    Haas    to    Leonard    Bosch 

Jan.     29,     1926 

Jan.  30,  1926— NE  ELEVENTH  AND 
Bryant  rung  to  Juniper  on  Bryant. 
American  Meter  Co,  Inc.,  to  George 

Wagner   Inc Jan.    21,    1926 

Jan.  30,  1926— NW  HALE  150  NE 
Merrill  NE  25xNW  75  Ptn  Blk  8, 
Peoples  lid  Tr  A.  J  F  and  Hazel 
E  Thorne  to  whom  it  may  con- 
cern  Jan.     30,     1926 

Jan  30,  1926 — COMG.  50  E  from  W 
bdy  line  200  Paul  Ave  which  bdy 
line  is  descd.:  Comg.  351.60  W  from 
intersection  N  I'aul  Ave  and  W 
line  Southern  Pacific  Co  right-of- 
way  rung  N  14°  20'  E  and  553  N 
from  N  Paul  Ave  and  rung  N  and 
pari  with  said  bdy  line  250  E  75 
S  250  W  75.  General  Mfg  Co  to 
Steele  Contracting  Co.. Jan.  18,  1926 
Jan.  30,  1926— S  FELL  137-6  E 
Franklin  E  alg  Fell  27-6xS  120  to 
N  Hickory.  David  H  and  Evelyn 
I  Carlson  to  Ralph  McLeran  &  Co 
Jan.    28,    1926 

Jan.  30,  1926— W  BOYSE  387  N 
Geary  N  alg  W  Boyse  50xW  120 
Lots  16  and  17  Map  Lands  Point 
Lobos  Ave  Hd  Assn.  S  C  Symon 
to  Arvid   Halsen Jan.    15,   1926 

Jan.  30,  1926— E  TWENTY-EIGHTH 
Ave  150  and  200  N  Taraval  N  25x 
E  120.  Byrd  O  Smith  to  whom  it 
may    concern Jan.    29,    1926 

Jan.  30,  1926— E  COLLINGWOOD  th 
alg  Collingwood  27-6xB  83  known 
as  221   and   223   Collingwood  St,     N 

H   Ellison    to  J   A  Pereira 

Jan.     29,     1926 

Jan.  29,  1926— W  BRADY  25  S  COL- 
ton  50x99.  A  L  Thulin  to  whom 
it  may  concern    Jan.  29,   1926 

Feb.  1,  1926— LOT  36  BLK  62*8  on  E 
line  Raymond  Ave  236  W  San 
Bruno  Ave.  No.  34  Raymond  Ave. 
George  F  Burgess  to  G  R  Vertner 
and   J    Hartsell Jan.    28,    1926 

Feb.  1,  1926— NE  GEARY  &  TENTH 
Ave  E  45xN  100  The  Hibernia  Sav- 
ings &  Loan  Society  to  C  J  Hil- 
lard  Co  Inc Jan.   26,   1926 

Feb.  1,  1926— LOTS  15  AND  16  BLK 
E  Mission  Terrace.  Walter  E 
Hansen  to  whom  it  may  concern.. 
Jan.    29,    1926 

Feb.  1,  1926— LOTS  9  &  10  BLK 
6421,  Southern  Hillside  Unit  No.  1. 
Crocker  Estate  Co  to  whom  it  may 
concern Jan.    25,    1926 

Feb.  1,  1926— N  FOLSOM  50  E  Fifth 
25x80.  Richard  H  Harms  to  whom 
it   may  concern Jan.   28,   1926 

Feb.  1,  1926— W  FORTY-THIRD  AVE 
125  N  Irving  N  25x120.  F  Portello 
to  whom  it  may  concern .  .Jan.  23,  '26 

Feb.  1,  1926— N  FILBERT  162-6  W 
Pierce  W  40xN  137-6.  Frederick 
W  Kant  to  Moore  &  Madsen  .... 
Jan.    27,    1926 

Feb.  1,  1926— W  SHOTWELL  112  S 
Army    S    33xW    116-8       Cuzele    Cu- 

peneto    to    W    E    McDonough 

Jan.    30,    1926 

Feb.  1,  1926— W  FORTY-THIIRD  AV 
180  S  Anza  S  30xW  120.  Virgil  E 
Haley  to  whom  it  may  concern.. 
Jan.     2,     1926 

Feb.  1,  1926— SE  TAYLOR  &  GEARY 
S  137-6xE  137-6.  Clift  Realty  Co 
to    Michael    J.    Mealey    and    Jerome 

L   Collins   Mealey   &   Collins 

Jan.    29,    1926 

Feb.  1,  1926— W  TWENTY-SECOND 
Ave  200  N  Geary  N  25  W  120  S  50 
E  40  N  25  E  85.  Francis  L  and 
Adelaide  Boisson  to  whom  it  may 
concern Jan.    11,    1926 

Feb.  1,  1926— S  BROADWAY  60  E 
Laguna  E  27-6  x  S  112-6.  SoUv  and 
Jewell  Schweitzer  to  J  Prout... 
Jan.    28,    1926 

Fob.  1,  1926— E  ARCH  325.350  S 
Garfield.  Thoris  Jacobson  to  T 
Jacobson    ...Jan.    30,    1926 

Feb  1,  1926— SE  GEARY  &  TAYLOR 
S  137-6XE  137-6.  Clift  Realtv  Co 
to  The  Pfaudler  Co Jan.   29    1926 

Feb  1,  1926— SE  ANZA  and  38TH 
Ave..  S  25  X  E  100.  John  F.  Curv 
to    C.    Olson    Feb.    1.    1926 

Feb.  1.  1926— E  JONES  87-6  S  Lom- 
herd  S  50  x  E  87-6.  J.  De  Mar- 
tini and  P.  De  Martini  to  Paul 
De  Martini    Jan.  30,  1926 
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Feb.  1,  1926— E  GRANADA  AVE.  125 
S  Holloway  Ave.  S  25  x  112-6. 
Caesar  Turri  to  whom  it  may  con- 
cern      Feb.    1,    1926 

Feb.  1,  i926— E  SANTA  ANA  BET. 
Ocean  Ave.  and  Darien  Way  known 
as  Lot  42  and  5  ft.  Lot  41,  35  ft. 
Lot  41  and  20  ft.  Lot  40,  20  ft. 
Lot  40  and  35  ft.  Lot  39,  5  ft.  Lot 
39  and  40  ft.  Lot  38  all  in  Blk. 
3259,  Balboa  Terrace.  E.  L.  and 
D.   M.   Hueter   to   W.   C.   Zwieg    .  ... 

Feb.    1,    19iSi> 

Feb  '  V,  ■  1926— E  '  6  '  FT.  LOT  31  ALL 
Lot  32  and  W  4  ft.  Lot  33  Blk.  2888 
Claremont  Court,  known  as  Job 
13  on  S  Hernandez  170  E  Vasquez 
Ave.  Arthur  D.  Dorr  to  whom  it 
may    concern     Jan.    25     19^b 

Feb  2  1926— LOT  19  BLK.  2,  City 
Land  Assn.  Jonathan  ^Dawe  to 
whom    it    may    concern. Jan.    io,    19^b 

Feb  2  1926— S  JACKSON  147-3  E 
Cherry  E  29-6  x  S  127-8  V*.  Ralph 
E  and  Vivienne  M.  Sanborn  to 
Thos.    Skelley    Jan.    22,    1926 

Feb  2,  1926 — LOT  1  BLK.  4  Amend- 
ed Map  Ingleside  Terraces.  Du- 
eald  H.  Duncanson  to  Jacks  &  Ir- 
vine      Feb.    2,    1926 

Feb.  2,  1926— S  27TH  80  E  CHURCH 
E     24     X     114.       John     and    Frances 

Genolio    to    Michele    Chiodo 

Feb.   2,    1926 

Feb  '  2,    1926— E   FUNSTON    AVE.    200 

N  Judah  N  25  X  .      Harry  Scott 

to   Meyer   Bros Jan.    28,    1926 

Feb.  2,  1926— LOTS  23  AND  24  BLK. 
33  Map  of  ppy.  City  Land  Assn. 
Andrew  J.  Benson  to  whom  it  may 
concern     Feb.    2.    1926 

Feb.  2  1926 — N  CORTLAND  AVE.  25 
W  Andover  W  21-8  x  N  70.  M. 
Revel  to  Geo.  Nimmo  and  A.  H. 
Wheeler    Dec.   30,   1925 

Feb.  2,  1926 — W  7TH  30  N  Harrison 
25  x  85.  Jos.  M.  Carlson  to  Busch- 
ke &  Brown    Jan.   28,  '26 

Feb.  2,  1926— E  20TH  AVE.  175  N 
Irving  50  x  120.  Manfred  John- 
son to  whom  it  may  concern.... 
Feb.    1,   1025 

Feb.  2,  1926 — E  18TH  AVE.  200  N 
Taraval.  Relfe  and  Kathryn  De 
Bardeleben  to  Edward  A.  John- 
son        Jan.    30,    1926 

♦ 

LIENS  FILED 


SAN   FRANCISCO    COUNTY 


Recorded  An^ount 

Jan.  27,  1926 — S  MARKET  315-0%  W 
Sanchez  S  110  x  W  50  No.  2253, 
2255,  2257  Market  St.  Richard  E. 
A.  De  Li  vs.  Jennie  and  A.  J. 
Steineke     $518  10 

Jan.  28,  1926— S  E  HARPER  AND 
Laidley  E  90  x  E  100.  Clarence  E. 
Eaton  and  James  M.  Smith  as  Ea- 
ton &  Smith  vs.  Lena  Schnieder  and 
Michael    J.    Kelly     $944.30 

Jan.  29,  1926 — N  PACIFIC  137  E 
Leavenworth  N  120  x  E  23.  R.  Cas- 
tellini  and  O.  J.  Gilli  as  R.  Cas- 
tellini  &  Co.,  vs.  A.  L.  Lundy,  John 
P.   and   Elizabeth    Roe    $170 

Jan.  29,  1926— E  THIRTY-SECOND 
Ave.  50  N  Vicente  N  25  x  E  120. 
John  Cassaretto  vs  Joseph  Roberts 
and   J.   F.    Linehan    $79.63 

Jan.  29,  1926 — S  TWENTY-SECOND 
25  "W^  York  W  40  S  85  E  34  N  21  E 
6  N  64.  Blender  Plumbing  Supply 
Co.  vs  Salvatori  &  Jennie  Faraone 
$280.11 

Jan.  28,  1926— E  32ND  AND  50  N  VIN- 
centes  (formerly  Y)  N  alg  E  32nd 
Ave  25  X  E  120.  Isaac,  Samuel  and 
Abraham  Friedman  as  Friedman 
Bros.  vs.  Joseph  and  Elizabeth  G. 
Roberts  and  John  F.  Linehan  as 
Acme    Building    Company     $105 

Jan.  28,  1926— S  22ND  25  W  YORK 
W  alg  S  22nd  40  x  S  85  W  34th  at 
right  angle  21-6  N  54  to  beg.  Isaac 
Friedman,  Samuel  Friedman  and 
Abraham  Friedman  as  Friedman 
Bros.  vs.  Salvator  Faroahl  and 
Jennie    Faroahl    and   A     T.    Sourich 

$193 

Jan.  "soVlVsV— w' OCTAVIa'' so' '  S 
Greenwich  S  alg  W  Octavia  25xW 
98.     L  Cappellotti  vs  Guido  Magrmi 

$470 

Jan!  '  30,  '  1926  —  INTERSECTION  S 
line  of  A  St.  with  the  W  line  of 
2nd  St..  Hayward.  Thos.  B.  Rus- 
sell and  J  A.  Casson  vs  H.  M.  Ashe 
and   T.    H.   Thorndyke $109.35 

Jan.  30,  1926—974  976  KAINS  AVE 
Albany.  T  &  T  Roofing  Co.  vs  T.  P. 
and  S.  A.  Sanders,  S.  W.  Hathaway 

$58.50 


Jan.  30,  1926 — PTN  LOTS  276  277  Map 
of  Madison  Square  Oakland.  F'raga 
&  Ramos  Mill  A  Lumber  Co.  vs  D. 
E.  Strelitz,  Rosalia  Jacobs,  Harri- 
son    Smith     $63.25 

Feb.  2,  1926— W  TWELFTH  AVE 
175  S  Lawton  S  25xW  120.  Irving 
C    Roth    vs    B    Stone $1934 

Feb.  2,  1926— W  UTAH  125  N  17th  N 
50\W  100.  Eli  Keen  vs  Mercantile 
Trust     Co $86.50 

Feb.  1,  1926— S  WASHINGTON  137-6 
W  Lyon  W  55  x  S  127-8^.  John 
R.  Davis  vs.  Olga  D.  and  A.  J. 
Laib    $146.00 

Feb.    1,    1926 N    SILVER    AVE    325 

and  350  E  Congdon  25x100.  C 
Downall  &  Noyo  vs  A  L  Gray  and 
A    L    Daly $94 

RELEASE  OF  LIENS 


SAX   FRANCISCO   COUNTY 


Recorded  Amount 

Jan.  29,  1926— W  FILLMORE  87-6  S 
Union  S  25  x  W  93-9.  Harry  H.  Rob- 
erts   to    Gussie    Hyman $120 

Jan.  27,  1926— NO.  748-750  CLAYTON 
250  S  Frederick.  E  A  Smith  to  E 
H     Kahrs 

Feb.  2,  1926— W  DIVISADERO  33  S 
McAllister  S  64-llxW  80;  W  Di- 
visadero  66  S  McAllister  S  66  W 
137-6  N  34  E  57-6  N  31-11  E  80. 
Reinhart  Lumber  &  Planing  Mill 
Co  and  C  Petersen  to  A  Gold  and 
Florence     Fenmore 

Feb.  2,  1926— W  DIVISADERO  66  S 
McAllister  S  66-6  W  137-6  N  33-1 1^ 
E  57-6  N  33-11  E  80.  Palace  Hard- 
ware Co;  A  J  Ruhlman  &  Co;  J  E 
Back  Co;  Ruud  Heater  Co;  J  S 
Guerin  &  Co;  Sibley  Grading  & 
Teaming  Co;  P  O  Lind;  Phoenix 
Sidewalk  Light  Co.  and  Concealo 
Fixture  Co  to  A  Gold  and  Flor- 
ence  Fenmore    

Feb.  2,  1926— E  DIVISADERO  33  S 
McAllister  S  64-llxW  80.  Zouri 
Co.  of  Calif  to  Florence  Fenmore 
and   A   Gold 

Feb.  1,  1926 — S  MARKET  315-0%  W 
Sanchez  S  llOxW  50  No.  2253-55- 
57  Market.  Richard  E  A  De  Li  to 
Jennie  and  A.  J.   Steineke    ....$518.10 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA   COUNTY) 


No. 

441 

442 

443 

444 

445 

446 

447 

448 

449 

450 

451 

452 

453 

454 

455 

456 

457 

458 

459 

460 

461 

462 

463 

464 

465 

466 

467 

468 
470 
471 
472 
473 
474 
4  75 
476 
477 
478 
479 
480 
481 
482 
483 
484 


Owner 

Calkins 

Shipman 

Hanson 

Haines 

Dixon 

Edwards 

Lock 

Davis 

West 

Vlerich 

Trymann 

Stoner 

Anderson 

Lapliam 

Paige 

Swedish 

S'mith 

Guyot 

Stenbro 

Sohst 

Murphy 

AVittorff 

Woodburn 

Lincoln 

Silver 

Rogers 

Warner 

Patterson 
Rednours 
Ortland 
Hitchcock 
Skovimand 
NunSs 
Langbehn 
Freeman 
Zelch 
Chambers 
Jacobson 
Wilson 
Moore 
Parr 
Oakland 
Oakland 


Contractor 

M&lmstrom 

Owner 

Owner 

Owner 

Dixon 

Teicheira 

Clark 

Maurice 

Barrett 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Bostrom 

Mulller 

Owner 

Owner 

Lynn 

Owner 

Cluster 

Owner 

Owner 

Rose 

Rogers 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Hunt 

Langbehan 

Owner 

Owner 

Peters 

Isakson 

Owner 

Owner 

Owner 

Owner 

Owner 


501  Wallace 

502  Newsom 

503  Pollard 

504  Fenten 


Schmidt 

Newsom 

Westlund 

Maurer 


Amt. 
5400 
2500 
7000 
1200 
3500 
3000 
4000 
60000 
99000 
5000 
2000 
3000 
2400 
9000 
7000 
1000 
1500 
5000 
3000 
9000 
1250 
2000 
6150 
6300 
1950 
1600 
12000 
12800 
3000 
2500 
2050 
2500 
3000 
3000 
4150 
6000 
2200 
4150 
4000 
2500 
35000 
12000 
200000 

1600 
11000 
16800 
14000 


505 

506 

507 

508 

509 

510 

511 

512 

513 

514 

515 

516 

517 

518 

519 

520 

521 

522 

523 

524 
525 
526 
527 
528 
529 
530 
531 
532 
533 
5. Ill 
535 
536 
537 
538 
539 
540 
541 
542 
543 
544 
545 
546 
547 
548 
549 
550 
551 
552 
553 
554 
555 
556 
557 
558 
559 
560 

561 

562 

563 

564 

565 
566 

567 

568 

569 

570 

571 

572 

573 
574 
575 
576 


McCaslin 

Dinwiddie 

Lewis 

Goodman 

Hanlon 

Alameda 

Stone 

Mathews 

Feragher 

Berkeley 

Pfrang 

Pfrang 

Murphy 

Selvaggi 

Gregory 

Davidson 

Yosemite 

Atlas 

Busk 

Adams 

Hally 

Ventre 

Loop 

Marshall 

Ricker 

Hall 

Gordon 

Delger 

Delger 

Schneck 

Smith 

Bell 

Murlin 

Williams 

Solomon 

Atkinson 

Lues 

Cummings 

Cummings 

Taylor 

Dalziel 

Central 

Bell 

De   Vezino 

Glantz 

Berg- 
Central 

Cashatt 

Kaun 

Pollard 

Rydman 

Hoover 

Newton 

Agrella 

Landgrebe 

Hillen 
Hall 
Stevens 
Hermsen 
Ellingson 
Hitchcock 
W'ood 
Realty 
Hammond 
Fillmore 
Howard 
Green 
Coppage 
Johnson 
Johnson 
Tornell 
O'Connell 


Maurer 

Haskell 

Owner 

Dether 

Hanlon 

Owner 

Owner 

Henderson 

Owner 

Lindgren 

Owner 

Owner 

.lames 

Bonham 

Glynn 

Owner 

Christensen 

Christensen 

Owner 

Owner 

Owner 

Owner 

Rees 

Owner 

Cederberg 

Austin 

Corder 

Fortin 

Fortin 

Ow^ner 

Hughes 

Stewart 

Owner 

Owner 

Owner 

Hansford 

Owner 

Strong 

Strong 

Owner 

Keystone 

National 

National 

Owner 

Glantz 

Owner 

National 

Owen 

King 

Owner 

Rydman 

Kuch 

Wilson 

Owner 

Owner 

Owner 

Hall 

Stevens 

Owner 

Owner 

Nickell 

Owner 

Owner 

Hart 

Ow^ner 

Boulware 

Owner 

Wierk 

Johnson 

Johnson 

Owner 

Owner 


16763 
1800 
8000 
3600 
5000 
7600 
1600 
5000 
2500 
50000 
7500 
5000 
3000 
2000 
5000 
2000 
3200 
3200 
3300 
1850 
6600 
2500 
5000 
6000 
15700 
51000 
150000 
1000 
1000 
3500 
3000 
4000 
2000 
4000 
3750 
5250 
1000 
7000 
7500 
3U0 
5000 
1600 
1350 
2500 
8500 
6000 
1600 
75000 
2700 
4000 
1000 
2000 
4000 
2500 
5900 
480,450 
3000 
3500 
3500 
3000 
3000 
1600 
2000 
3000 
2150 
2975 
2000 
1000 
15500 
12000 
16000 
12000 


RESIDENCE 

(441)  NO.  164  VINCENTI  ROAD,  Ber- 
keley. One-story  5-room  one 
family  residence  and  garage. 

Owner — J.  W.  Calkins,  Tanglewood  Rd. 
Berkeley. 

Architect — E.  Coxhead,  Hearst  Bldg., 
San    Francisco 

Contractor — J.  B.  Malmstron,  2326  27th 
St.,    Oakland.  $5400 


RESIDENCE 

(442)  NO.  2319  VALLEY  ST.,  Berkeley 
One-story  5-room  1  family  resi- 
dence. 

Owner — C.  H.  Shpnian,  3131  60th  Ave.. 
Oakland. 

Architect — None.  $2500 


RESIDENCE 

(443)      NO.  1538-40  ARCH  ST.,  Berkeley 

Two-story  12-room  2  family  stucco 

residence. 
Owner — Hans    H     Hanson,    1749    Grove 

St.,  Berkeley. 
Architect — None.  $7000 


ALTERATIONS 

(444)      NO.   2901  LORINA  ST.,  Berkeley. 

Alterations. 
Owner  —  C.    Haines,    2901    Lorina    St., 

Berkeley. 
.\rchitect — None.  $1200 


RESIDENCE 

(445)  NO.  651  NIELSON  ST.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — Constance  Dixon,  903  Nielson 
St.,  Berkeley. 
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Designer— Henry  W.  Dixon,  903  Nielson 

bt  ,   Berkeley. 
Contractor— Henry       W.       Dixon,       903 

Nielson    St.,    Berkeley. 


(3500 


RESIDENCE 

(446)  NO.  2412  EDWARDS  ST.,  Ber- 
keley. One-story  5-room  1  .family 
residence. 

Owner — M.  R.  Reis,  2340  Edwards  St., 
Berkeley. 

De.signer — E.  Teicheira,  2336  Edwards 
St.,    Berkeley. 

Contractor — E.  Teicheira,  2336  Edwards 
St.,    Berkeley.  $3000 


RESIDENCE 

(447)  NO.  1362-64  HOPKINS  ST.  Ber- 
keley. One-story  10-room  2  family 
residence. 

Owner — Pauline  Lock,  Berkeley. 

Architect — None. 

Contractor— Will  Clark,  Oakland.   $4000 


APARTMENTS 

(448)      NO.    2644    DWIGHT    WAY,    Ber- 

Berkeley.  Three-story  brick  veneer 

apartments. 
Owner — R.    P.    Davis,    Premises. 
Architect — D.    M.    Cooks,    516   .16th    St., 

Oakland. 
Contractor — R     B.   Maurice,    505   E-22n' 

St.,    Oakland.  $60,000 


THEATRE 

(449)  NO.  1931  TO  1951  SAN  PABLO 
Ave.,  Berkeley.  Steel  and  rein- 
forced concrete  moving  picture 
theatre. 

Owner — West  Berkeley  Theatre,  Inc., 
86  Golden  Gate  Ave.,  San  Fran- 
cisco. 

Architect — M.  T.  Jorgensen,  110  Sutter 
St.,   San   Francisco. 

Contractor — Barrett    &    Hilp,     354    Ho- 


bart    St.,    Oakland. 


DWELLING 

(450)       S    TRESTLE    GLEN    RD. 

Sunnyhill     Rd.,     Oakland. 

6-room   dwelling. 
Owner — August     Vlerich,     2710 

vale    Ave.,    Oakland. 
Architect — None. 


f99,000 


300    W 
1-story 


Fruit- 
$5000 


DWELLING 

(451)  E  104TH  AVE.,  205  S  BIRCH 
St.,  Oakland.  1-story  4-room  dwel- 
ling. 

Owner — F.  G.  Trymann.  1810  104th 
Avenue,    Oakland. 

Architect — None.  $2000 


DWELLING 

(452)      S    BONA    ST.,    350    E    PERALTA 

Ave..      Oakland.        1-story      5-room 

dwelling. 
Owner — Stoner  &  Talbot,  544  Chetwood 

St.,    Oakland. 
Architect — None.  $3000 


DWELLING 

(453)      E    LILLY    ST.,    35    S    TULIP    ST., 

Oakland.     1-story   4-room  dwelling. 
Owner — F.     J.    Anderson,     2732     Garden 

St.,  Oakland. 
Architect — None.  $2400 


DWELLING 

(454)      1045  "HUBERT    ROAD,    Oakland. 

2-story    8-room  dwelling. 
Owner — A.     R.     Lapham,     958     Warfield 

Ave.,  Oakland. 
Architect — None.  $9000 


DWELLING 

(455)  W  PRESSLEY  WAY,  28)2  N 
Shaffer  Ave.,  Oakland.  2-story  7- 
room   dwelling-  and   1-story  garage. 

Owner — H.  L.  Paige,  5844  College  Ave., 
Oakland. 

Architect — None.  $7000 


DWELLING. 

(458)  717  CALMAR  AVENUE,  Oak- 
land.     1-story   6-room   dwelling. 

Owner — Victpr  Guyot,  3226  Montana 
St.,    Oakland. 

Architect — None.  $5000 


DWELLING 

(459)  2543  RITCHIE  STREET,  Oak- 
land.     1-story    5-room   dwelling. 

Owner — Andrew  Stenbro,  4304  La 
Cresta  Ave.,  Oakland. 

Architect — None.  $3000 


ALTERATIONS. 

(456)  2109  47TH  AVENUE,  Oakland. 
Alterations  and  1-story  garage. 

Owner — Swedish  Ev.  Church.  5135 
Ygnacio   Ave.,    Oakland. 

.Architect — None. 

Contractor — C.  N.  Bostrom,  4536  Wal- 
nut Ave.,  Oakland.  $1000 


ALTERATIONS. 

(457)  W  BROADWAY,  50  N  19TH 
Street,    Oakland.      Alterations. 

Owner— M.  B.  Smith,  12th  and  Wash- 
ington Sts.,  Oakland. 

Architect — None. 

Contractor — F.  A.  Muller.  805  Syndicate 
Bldg..    Oakland.  $1500 


DWELLINGS. 

(460)  4439-4445  MORAGA  AVENUE, 
Oakland.  2  Istory  6-room  dwel- 
lings. 

Owner— Carl  .1.  Schst,  191  Oakmont 
Avenue,    Oakland. 

Architect — None. 

Contractor — W  F.  Flynn,  1433  Frank- 
lin   St..    Oakland.  $9000 


SERVICE    STATION. 

(461)       GORE    23RD    AVENUE    AND    E 

29th     St..     Oakland.       1-story    steel 

service  station. 
Owner — J.    F.    Murphy. 
Architect — None.  $1250 


DWELLING. 

(462)       N    APRICOT    ST..    240    E    107TH 

Ave..      Oakland.        1-story      4-room 

dwelling. 
Owner — D.   Wittorff.   10736   Apricot   St., 

Oakland. 
Architect — None. 
Contractor — W.      Cluster,      1230      106th 

Ave.    Oakland.  $2000 


DWELLING. 

(463)  895  LONGRIDGE  ROAD,  Oak- 
land. 2-story  7-room  dwelling  and 
1-story    garage. 

Ovi^ner — F.  L.  Woodburn,  617  Walla 
Vista  Ave.,   Oakland 

Architect — None.  $6150 


DWELLINGS. 

(464)       7607,    7601    HILLSIDE    STREET. 

and     2678     76th     Ave..    Oakland.       3 

1-story     4-room    dwellings    and     1- 

story  garage  (one  only). 
Owner — A.     G.     Lincoln,     514     Estudello 

Ave.,   San   Leandro. 
Architect — None.  6300 


FIRE    REPAIRS. 

(465)  418  IITH  ST.,  OAKLAND.  Fire 
repairs. 

Owner— M.  Silver,  424  11th  St.,  Oak- 
land. 

Architect — None. 

Contractor— A.  H  Rose,  478  25th  St.. 
Oakland.  $1950 


DWELLING. 

(466)        E     HARRINGTON     AVE..     62     S 

Santa    Rita    St.,    Oakland.      1-story 

3-room   dwellings. 
Owner— A.    J.     Rogers.    4129    Penniman 

Ave.,    Oakland. 
Architect — None. 
Contractor — Rogers      &      Rogers,      2901 

Foothill    Blvd.,    Oakland.  $1600 


DWELLINGS. 

(467)  6869.  6901,  6907  TODD  STREET 
and  6868,  6900,  6906  Halliday  St., 
Oakland.  6  1-story  4-room  dwel- 
lings. 

Owner — S.  A.  Warner,  850  Cleveland 
Avenue,    Oakland. 

Architect— None.  $12,000 


DWELLINGS. 

(468)  S  HILLSIDE  270  W  82ND  AVE., 
and  2338  Slst  Ave.  and  2327,  33,  39, 
45.  57  80th  Avenue,  Oakland.  4 
1-story  5-room  dwellings  and  gar- 
ages. 

Owner — J.  F.  Patterson,  82nd  and  Hill- 
side  St.,   Oakland. 

Architect — None.  $20,000 


(470)      1247    OILMAN    ST..    Berkeley. 

1-story    5-rcom    1-family   residence. 
Owner  —   C.    E.    Rednours,    734    Peralta 

Ave..    Berkeley. 
Architect— None.  $3000 


RESIDENCE 

(471)  1312  STANNAGE  AVE..  Berke- 
ley. 1-story  5-room  1-faniily  resi- 
dence. 

Owner — B.  F.  Ortland,  1312  Stannage 
Ave.,  Berkeley. 

Architect — None.  $2500 


ALTERATIONS. 

(472)  856  32ND  ST.,  OAKLAND.  Al- 
terations and  addition  and  1-story 
garage. 

Owner— H.  H.  Hitchcock,  856  32nd  St., 
Oakland. 

Architect — None.  $2050 


ALTERATIONS. 

(473)        1955     38TH     AVE.,     OAKLAND. 

Alterations. 
Owner — Mrs.     A.     Skovmand,     Box     341, 

Lake    Chabot,    Oakland. 
Architect — None.  $2500 


DWELLING. 

(474)  1434  66TH  AVENUE.  OAKLAND. 
1-story  4-room   dwelling. 

Owner — Henry  and  Lucy  Nunes,  1949 
62nd   Avenue.   Oakland. 

Architect — None. 

rvntractor — Thomas  Hunt.  1404  Frank- 
lin  St.,  Oakland.  $3000 


DWELLING. 

(475)  N  BIRDSALL  AVE..  30  E  MAX- 
well,  Oakland.  '  1-story  5-room 
dwelling. 

Owner — Mary  Langbehn.  3216  Birdsall, 
Oakland. 

Architect — None. 

ontractor — Fred  Langbehn.  2891  Bird- 
sail.  Oakland.  $3000 


DWELLING. 

(476)      6161    MAURITANIA    AVE.,    Oak- 
land.     1-story    5-room    dwelling    and 

garage. 
Owner — R.    M.    Freeman.    2205    Church 

St..  Oakland. 
Architect — None.  $4150 


DWELLING. 

(477)        E      RANDOLPH     AVE..      250      S 

Hopkins,  Oakland.      1-story  6-room 

dwelling. 
Owner    —    .1.    H.    Zelch.    Alpine    Apts  . 

Oakland. 
Architect — None.  $6000 


DWELLING. 

(478)       1420     E    23RD    ST.,    OAKLAND. 

1-story   4-room   dwelling. 
Owner — .1.    F.    Chambers,    727    14th    St.. 

Oakland. 
.Architect — None. 
Contractor — L.      A       Peters,      69      Santa 

Clara   Ave.,   Oakland.  $2200 


DWELLING. 

(479>      E  MAPLE   AVE..   120   N  BERLIN 

Way.      Oakland.        1-story      5-room 

dwelling   and    garage. 
Owner — E.    T.    Jacobson. 
Architect — None. 
Contrnctor — Isakson    Bros..    3701    Qulg- 

ley   St.,  Oakland.  $4150 


DWELLING. 

(480^  <!934  HTLLCRKST  AVE..  Oak- 
land.    1-story  5-room  dwelling. 

Owner — Chas.  K.  Wilson.  2615  High 
St..   Oakland. 

Architect — None.  $4000 


DWELLING. 

(481)      N  OUTLOOK   AVE..   200   E  66TH 

Ave..      Oakland.        1-story      4-room 

dwelling. 
Owner — S.  T.  Moore,  6624  Outlook  Ave.. 

Oakland. 
Architect — None.  $2500 


TANKS. 

(482)       PARR     TERMINAL.       Concrete 

and    steel    tanks. 
OwnPr — California   Petroleum  Co.,  Parr 

Terminal.  Oakland. 
Architect — None.  $35,000 


Oak- 


STARLE. 

(4 S3)      10TH   AND   FALLON    STS. 

land.     1-story  stable. 
Owner — City    of    Oakland.,    Oakland. 
.Architect — None  $12,000 


17TH    ST..     22ND 
3-story       brick 


SCHOOL. 

(484)  S  E  COR.  E 
-Ave.,  Oakland. 
school. 

Owner — City  of  Oakland. 

.Architect — None. 

Crntractor — Wm.   C.    Keating.    720   Syn- 
dicate  Bldg..   Oakland.  $200,282 


ALTERATIONS 

(501)      23      SOTELO      AVE..      Piedmont. 

Alterations. 
Owner — Miss  M.  Wallace,   276  Mountain 

-Ave.,    Piedmont. 
.Architect — None. 
Contractor — B.  H.  Schmidt.  2237  E  19th 

St.,  Oakland.  $1600 
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DWELLING 

(502)  50  HAZEL  LANE,  Piedmont.  2- 
story  8-room  frame  dwelling  and 
garage. 

Owner — Mrs.  Noble  Newsom,  1924  Yo- 
semlte    Road,    Berkeley. 

Architect — Sidney  B.  and  Noble  New- 
som,  14  Montgomery  St.,  S.  F. 

Contractor — Noble  Newsom,  1924  To- 
semite  Rd.,  Berkeley.  |11,000 


RESIDENCE 

(503)  63  LAKEVIEW  AVE.,  Piedmont. 
2-story  9-room  frame  residence  & 
garage. 

Owner — L.  R.  Pollard,  Cor.  Sheridan  & 
Caperton    Ave.,    Piedmont. 

Architect — A.  B.  Barton,  1804  Harrison 
St.,  Oakland. 

Contractor — F.  J.  Westlund,  795  High- 
land Ave.,  Piedmont.  ?16,800 


DWELLING 

(504)      245   OAKMONT  AVE.,   Piedmont. 

2-story    10-room    frame   dwelling   & 

garage. 
Owner — E.    H.    Fenton,    190    Ridgeway 

Ave.,   Oakland. 
Architect— L.   H.  -Ford,    306    14th   Street, 

Oakland.  ^ 

Contractor    —    Geo.    J.    Maurer    Co.,    50 

York  Drive,  Piedmont.  $14,000 


DWELLING  .    ^ 

(505)  129  GUILFORD  ROAD.  Pied- 
mont. 2-story  10-room  frame  dwlg 
and  garage. 

Owner — John  and  Lillian  McCaslin,  380 
Staten   St.,   Oakland. 

Architect — Schirmer-Bugbee  Co.,  May- 
er  Bldg.,    Oakland. 

Contractor    —    Geo.    J.    Maurer    Co.,    50 

York   Dr  fe.   Piedmont.  $16,763 

NOTE — Recorded     contract     reported 

Jan.   28,   1926,  No.   440. 

ALTERATIONS  ,     , 

(506)  44  OAKVALE  AVE.,  Berkeley. 
Alterations. 

Owner — C.  G.  Dinwiddle. 
Architect — None. 

Contractor— A.  A.  Haskell,  4331  Mont- 
gomery St.,  S.  F.  11800 


RESIDENCE  ^     ,     , 

(507)  1816  1000  OAK  BLVD.,  Berkeley. 
2-story  7-room  1-family  stucco 
residence.  „,„,.    _,. 

Owner    —   Arthur    C.    Lewis,    2155    Vir- 
ginia   St.,    Berkeley.  ,<,„„« 
Architect — None.  $8000 

RESIDENCE  „,    ^    T,     ,     , 

(508)  1310  CHANNING  WAY.  Berkeley 
1-story    5-room    1-family    residence. 

Owner— M.  Goodman,  682  14th  St.,  Oak- 
Architect    &    Contractor    —    J.    Dether 
Oakland.  $3600 


RESIDENCES  „     , 

(509)      1400   &   1404  ACTON  ST.,   Berke- 
ley. 2  1-story  5-room  1-family  resi- 
dences. ,    . 
Owner — R.  G.  Hanlon,  925  Carmal  Ave., 
Berkeley.                               ^^      ,  , 
Architect   &   Contractor  —  Hanlon  ana 
.    Steele,,   925   Carmal  Ave.,   Berkeley. 
$2500   each 


RESIDENCES  _       _      , 

(510)  1037-11-15  JONES  ST.,  Berke- 
ley. 4  1-story  4-room  Ifamily  resi- 
dences. 

Owner — Alameda  Investment   Co.,   Oak- 
land. «      „„ 
Architect^None.  $1900    each 

RESIDENCE  _    „     „     , 

(511)  1415  BANCROFT  WAY,  Berke- 
ley. 1-story  4-room  1-family  resi- 
dence. 

Owner    —    H.    B.    Stone,    1418    Bancroft 

Way,    Berkeley.  ,,-«« 

Architect — None.  $1600 

RESIDENCE 

(512)  442    BAYNTON   ST.,    Berkeley. 
1-story    6-room    1-family    residence. 

Owner — Howard  Mathews,  2620  Ben- 
venue   Ave.,   Berkeley. 

Architect — None. 

Contractor — Henderson  &  Mathews,  393 
40th  St.,  Oakland.  $5000 

RESIDENCE  ,     , 

(513)  939  ALLSTON  WAY,  Berkeley. 
1-story    5-room    1-family    residence 

Owner — G.   F.  Feragher,  2601   Essex  St. 

Berkeley.  .„,.„„ 

Architect — None.  $2500 


BUILDING 

(514)      2051-50     SHATTUCK,     Berkeley. 

1-story    class    C    concrete    building. 
Owner — Berkeley    Terminal    Properties 

Berkeley. 
Architect    —    Miller    &    Pflueger,    Lick 

Bldg.,  San  Francisco. 
Contractor    —    Lindgren    &    Swinerton, 

Standard  Oil  Bldg.,  S.  F.  $50,000 


DWELLING 

(515)      E   NEW   ST.      100     E     Rockwell, 

Oakland.    2-story    6-room    dwelling. 
Owner — C.    J.    Pfrang,    480    Forest    St., 

Oakland. 
Architect — None.  $7500 


DWELLING 

(516)      534    NORTH    ST.,      Oakland.      1- 

story    5-room    dwelling. 
Owner— C.    J.    Pfrang,    480    Forest    St., 

Oakland. 
Architect — None.  $5000 


DWELLING 

(517)      1922    E      TWENTY-SIXTH      ST., 

Oakland.    1-story    5-room    dwelling. 
Owner — Mrs.     Harry     Murphy,     1122     E 

17th   St.,   Oakland. 
Architect — None. 
Contractor    —    James    Const.    Co.,    2300 

87th  Ave.,  Oakland.  $3000 


.ALTERATIONS 

(518)      2618      SEVENTY-SIXTH      AVE., 

Oakland.    Alterations   to    apts. 
Owner — L.    Selvaggi,    Livermore. 
A  rehitect — None. 
Contractor — M.    T     Bonham,    2401    Hav- 

enscourt,    Oakland.  $2000 


ALTERATIONS 

(519)      NW  COR  SEVENTH  &  MYRTLE 

St.,   Oakland.  Alterations. 
Owner — Miss   Gregory,   850  Calmar  Ave 

Oakland. 
Architect — None. 
Contractor — H.    Glynn,    6023    Colby    St., 

Oakland.  $5000 


ALTERATIONS 

(520)  7300  DIANA  ST.,  Oakland.  Al- 
terations. 

Owner — J.  Davidson,  7300  Diana  St., 
Oakland. 

Architect — None.  $2000 


BOILER    ROOM 

(521)  NW  COR  FORTY-SEVENTH  & 
Grove  St.,  Oakland.  Brick  boiler 
room. 

Owner — Yosemite  Laundry  Co.,  Oak- 
land. 

Architect — None. 

Contractor — H.  J.  Christensen,  505  17th 
St.,  Oakland.  $3200 


ADDITION 

(522)  FOOT  OF  NINETEENTH  AVE. 
Oakland.   Addition. 

Owner    —    Atlas    Imperial    Engine    Co., 

Oakland. 
Architect — None. 
Contractor — H.  J.  Christensen,  505  17th 

St.,    Oakland.  $3200 

DWELLING 

(523)  4007  WHITTLE  AVE.,  Oakland. 
1-story  6-room  dwelling  and  1-sto. 
garage. 

Owner — Alaf  A.  Busk,   4003   Whittle  Av 

Oakland. 
Architect — None.  $3300 


DWELLING 

(524)  E  SIXTY-FIRST  AVE.  440  S 
Tevis  St.,  Oakland.  1-story  3-room 
dwelling   and    1-story    garage. 

Owner — T.  E.  Adams,  1212  62nd  Ave., 
Oakland. 

Architect — None.  $1850 


BUNGALOWS 

(525)  1026  &  1030  MOUND  ST.,  Ala- 
meda. 2  1-story  5-room  bungalows 
(cement  plaster  finish). 

Owner — Hally   &   Co.,    2315   Santa   Clara 

Ave.,   Alameda. 

Architect  —  Contractor — Hally  &  Co., 
2315    Santa  Clara  Ave.,   Alameda. 

$3300   each 


BUNGALOW 

(526)      1444    FOURTH  ST.,   Alameda.   1- 

story     4-room     bungalow     (cement 

plaster  finish). 
Owner   —   James    Ventre,    1446    4th    St., 

Alameda. 
Architect — None. 
Contractor — James  Ventre,  1446  4th  St., 

Alameda.  $2500 


INCINERATOR 

(527)  2001  BROADWAY.  Alameda.  In- 
cinerator   to    burn   mill    refuse. 

Owner — Loop  Lumber  Co.,  2001  Broad- 
way,  Alameda. 

Designer  A  Contractor — Rees  Blower 
Pipe  Mfg.  Co.,  340  7th  St.,  San 
Francisco.  $5000 


RESIDENCE 

(528)      1901-3    HARMON    ST.,    Berkeley. 

2-story  2-family  plaster  and  frame 

residence. 
Owner — Howard   Marshall,    3789   Manila 

Ave.,   Oakland. 
Architect — None.  $6000 


RESIDENCE 

(529)      1554  LE  ROY  AVE.,  Berkeley. 
2-story  9-room  1-family  frame  resi- 
dence. 

Owner — Charles    H.    Ricker. 

Architect — W.  T.   Steiberg,     1     Orchard 
Lane,    Berkeley. 

Contractor — A.    Cederberg.    1455    Excel- 
sior Ave..   Oakland.  $15,700 


MACHINE  SHOP  ETC. 

(530)      739    SNYDER   AVE.,    Berkeley. 

Machine  shop  &  repair  department 
Owner — Hall,   Scott  Motor  Co.,   5th  and 

Snyder  St.,  Berkeley. 
Designer    &    Contractor — Austin   Co.    of 

California,    244    Kearny      St.,      San 

Francisco.  $51,000 


ADDITION 

(531)  2300-2348  SHATTUCK  AVENUE 
Berkeley.  3-story  concrete  addition 
(stores  and  apartments). 

Owner — T.  W.  Gordon,  Incorporated, 
67th  St.  and  Bay  St.,  Berkeley. 

Lessee — Whitecotton,    Berkeley. 

Architect — James  W.  Plachek,  Mercan- 
tile  Rank    Bldg..   Berkeley. 

Contractor — J.  W.  Corder.  Inc.,  67th  St. 
and   Bay    St.,   Berkeley.  $150,000 


ALTERATIONS  ^     ^„r  .  ^ 

(532)  FOURTEENTH  and  BROADWAY 
Oakland.      Alterations. 

Owner— Delger  Estate,  14th  &  Broad- 
way,  Oakland. 

Architect — None 

Contractor — O.  V.  Fortin,  473  Crescent 
St.,    Oakland.  $1000 

ALTERATIONS 

(533)  FOURTEENTH  &  BROADWAY. 
Oakland.     Alterations. 

Owner — Delger    Estate. 
Architect — None. 

Contractor  —  O.  V.  Fortin,  473  Cres- 
cent  St.,  Oakland.  $1000 


DWELLING 

(534)       S    ATLAS    AVE.    275    E    Victor 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — A.     W.     Schneck,     3344     Florida 

St.,    Oakland 
Architect — None.  $3500 


DWELLING 

(535)  6223  MONADNOCK  WAY,  Oak- 
land.     1-story    5-room    dwlg. 

Owner- B.  H.  Smith,  4428  E-14th  St., 
Oakland. 

Architect — None. 

Contractor — C.  E.  Hughes,  5528  E-14th 
St.,    Oakland.  $3000 


DWELLING 

(536)  1657  BEULAH  PLACE,  Oak- 
land.     1-story    5-room    dwlg. 

Owner— Glen  R.  Bell,  1433  Madison  St., 
Oakland. 

Architect — None. 

Contractor — S  L.  Stewart,  646  42nd  St., 
Oakland.  $4000 


GARAGE 

(537)  W  THIRTY-SIXTH  AVE.  100 
S  E-18th  St.,  Oakland.  1-story 
tile  garage. 

Owner  —  W.  E.  Murlin,  2624  Havens- 
court   Blvd.,   Oakland. 

Architect — None.  $2000 


DWELLING 

(538)  1076     WARFIELD    AVE.,     Oak- 
land.      1-story    5-room    dwelling. 

Owner — H.    E.    Williams,    837    Warfield 

Ave.,   Oakland. 
Architect — None.  $4000 

DWELLING 

(539)  3045     TWENTY-SECOND    AVE., 
Oakland       1-story  6-room   dwlg. 

Owner — Geo.    W.    Solomon,      2043    22nd 

Ave.,    Oakland. 
Architect — None.  $3750 
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DWELLING  ,„ 

(540)  5170    GOLDEN     GATE     AVE., 

Oakland.      1-story   6-room  dwelling 

and   1-story   garage. 
Owner— C.  E.  Atkinson,   3125   61st  Ave., 

Oakland. 
Architect — None. 
Contractor    —    Hansford    &    Atkinson, 

3125    61st    Ave.,    Oakland.  |5250 


DWELLING 

(541)       N    MILLSMONT    JUNCTION    OF 

Calaveras,      Oakland.        1-story      3- 

room   dwelling. 
Owner— F.    H.    Lues,     2907    Myrtle    St  , 

Oakland. 
Architect — None.  $1000 


DWELLING 

(542)  6144  ROCKRIDGE  BLVD.,  Oak- 
land.     2-story    5-room    dwlg. 

Owner — J.  M.  Cummings,  %  Nash  Ho- 
tel,   Berkeley. 

Architect — None. 

Contractor — Fred  M.  Strang,  Nash  Ho- 
tel,   Berkeley.  $7000 


DWELLING 

(543)  6150  ROCKRIDGE  BLVD.,  Oak- 
land.     2-story    6-room    dwlg. 

Owner — J.    M.    Cummings,    Nash    Hotel, 

Berkeley. 
Architect — Nona 
Contractor — Fred   N.   Strang,   Nash   PIo- 

tel,    Berkeley.  $7500 

DWELLING 

(544)  3077  FLORIDA  ST.,  Oakland.  1- 
story  5-room  dwelling  and  1-story 
garage. 

Owner  —  F.    S.    Taylor,    1622    Harrison 

St.,    Oakland. 
Architect — None.  $3150 


REPAIRS 

(545)  .'532  FIFTEENTH  ST.,  Oakland. 
Fire    repairs. 

Owner — Dalziel  &  Moller,  1666  Wis- 
consin  St.,   S.  F. 

Architect — None. 

Contractor  —  Keystone  Const.  Co., 
Builders   Exchange,   Oakland     $5000 

SIGN 

(546)  5307  TELEGRAPH  AVE.,  Oak- 
land.    Electric  sign. 

Owner — Central  Shuey  Creamery. 
Architect — None. 

Contractor — National  Electric  Sign  Co., 
950    30th    St.,    Oakland.  $1600 


(547)  S'E  COR.  TWENTY-NINTH  and 
Broadway,   Oakland.     Electric   sign 

Owner — Bell    &    Boyd. 
Architect — None. 

Contractor — National  Electric  Sign  Co., 
950    30th    St.,    Oakland.  $1350 

DWELLING 

(548)  S  LAIRD  AVE.  135  W  68TH 
Ave.,  Oakland.  2-story  5-room 
dwelling. 

Owner — V      DeVezino,    2683    Geary    St., 

San   Francisco. 
Architect — None.  $2500 

DWELLINGS 

(549)  1662,  2200  EAST  THIRTY- 
thi.-d  St.,  Oakland.  Two  1-story 
6-rooni    dwellings. 

Owner— C.    W.    Glantz,    737    Brookwood 

Kd.,   Oakland. 
Architect — None. 
Contractor   —   E.    G.    Glantz,    1656    83r(l 

Ave.,    Oakland.  Each     $4250 

DWELLINGS 

(550)  S  MASTERS'ON  ST.  571,  601  E 
High  St.,  Oakland.  Two  1-story 
4-room    dwellings. 

Owner— Berg     &     Swanson,     2204     East 

39th    St.,   Oakland 
Architect— None.  Each    $3000 

SIGN 

(551)  5307  TELEGRAPH  AVE.,  Oak- 
land.     Electric  sign. 

Owner— Central    Shuey    Creamery,    5307 

Telegraph  Ave.,  Oakland. 
Architect — None. 
Contractor— National  Electric  Sign  Co 

950     30th     St.,     Oakland.  $1600 

APARTMENTS 

(552)  S  FORTY-NINTH  ST.  144  W 
Clark  St.,  Oakland.  3-story  74 
room    partments. 

Owner--R.    D.    Cashatt,    Dalziel    Bldg., 

Oakland. 
Architect— None 
Contractor— W.    K.    Owen,    3137    Plelt- 

ner  St.,   Oakland.  $75  OOO 


RESIDENCE 

(553)  NO.  1429  LE  ROY  AVE.,  Ber- 
keley. One-story  1  family  resi- 
dence. 

Owner — Alexander  Kaun,  2721  Fulton 
St.,    Berkeley. 

Architect — None. 

Contractor — Geo.  F.  King,  1540  Vir- 
ginia St.,  Berkeley.  $2700 


RESIDENCES 

(554)  NO.        1429-1427       BANCROFT 

Way,  Berkeley.  Two  one-story  4- 
room  one  family  residences. 

Owner- — A.  J.  Pollard,  77  Plaza  Drive, 
Berkeley. 

Architect — None.  $2000   each 


ALTERATIONS 

(555)  NO.  1224  TALBOTT  AVE..  Ber- 
keley.     Alterations. 

Owner — M.     E.     Rydman,     1224     Talbott 

Ave.,   Berkeley. 
Architect— None. 
Contractor — H.  J.  Rydman.  $1000 

SHOP. 

(556)  W  69TH  AVE.,  175  N  SNELL 
St.,    Oakland.      1-story   shop. 

Owner — C.   B.   Hoover,   6801   E.    14th   St., 

Oakland. 
Architect — None. 
Contractor — Kuch    &    Sante,    1189    60th 

Ave.,  Oakland.  $2000 

DWELLING. 

(557)  3774  PORTER  STREET,  Oak- 
land.     1-story    4-room    dwelling. 

Owner — C.     P.     Newton,     5416     Foothill 

Blvd.,  Oakland. 
Architect — None. 
Contractor — W.  B.  Wilson,  5331  Lawton 

Ave.,    Oakland.  $4000 

DWELLING. 

(558)  7406  HILLSIDE  STREET,  Oak- 
land.     1-story    4-room   dwelling. 

Owner— A.    J.    Agrella,    1340    58th    Ave., 

Oakland. 
Architect — None.  $2500 

DWELLING. 

(559)  1433  BARROWS  ROAD,  Oakland. 
1-story    6-room    dwelling. 

Owner — W.    W.    Landgrebe,    3014    57th 

Ave.,  Oakland. 
Architect — None.  $5900 

(560)  5500,  5822,  28,  50,  56,  62,  68,  74 
Piccardy  Dr.  8  1-story  6-room 
dwelling.      $6000   each. 

5600,  06,  14,  20,  26,  32,  38  PICCARDY 
Dr.  7  1-story  5-room  dwellings. 
$5000    each. 

5600,  5605  PICCARDY  DR.  2  2-story 
8-room    2-family    dwellings.      $9000. 

5601,  07,  15,  21,  27,  33,  39  PICCARDY 
Dr.  7  l-S(tory  5-room  dwellings. 
$5000  each. 

5506,  14,  20,  26,  32  PICCARDY  DR. 
5   1-story  5-room   dwellings.     $5000 

5507,  15.'  21,  27,  33  PICCARDY  DR. 
5  l-story  5-room  dwellings.  $5000 
each. 

5501    PICCARDY    DR.      1-story    6-room 

dwelling.      $6000. 
5533,    5528    PICCARDY   DR.      2-story    8- 

room    2-family    dwelling,    $9000. 
5614,  21  PICCARDY  DR.  2-story  8-room 

2-family  dwelling.     $9000. 
5628,    5633    PICCARDY   DR.      2-story    8- 

room    2-family   dwelling.      $9000. 
5640,    5641    PICCARDY   DR.      2-story    8- 

room   2-family   dwelling.      $9000. 

5700,  06,  14  PICCARDY  DR.  3  1-story 
5-room    dwellings.      $5000   each. 

5701,  07.  15  PICCARDY  DR.  3  1-story 
5-room   dwellings.      $5000   each. 

5714.  5715  PICCARDY  DR.  2-story  8- 
room   2-family   dwelling.      $9000. 

5722.  30,  38,  5800,  08,  16  PICCARDY 
Dr.  6  1-story  7-room  dwellings. 
$8000   each. 

5723.  31.  39,  5801.  09,  17  PICCARDY 
Dr.  6  1-story  7-room  dwellings. 
$8000  each. 

5823.  29,  51,  57,  63,  69,  75  PICCARDY 
Dr.  7  Istory  6-room  dwellings. 
$6000    each. 

2737  SEMINARY  AVENUE.  1-story  8- 
room    2-family   dwelling.      $9000. 

2745,  2751  SEMINARY  AVENUE.  1- 
story  8-rooni  2-family  dwellings 
and  1-story  garages.  E>wellings 
$8000  and   garages   $250. 

2757.  2801,  2807  SEMINARY  AVENUE. 
3  1-story  8-rdom  2-family  dwel- 
lings and  1-story  garages.  Dwel- 
lings $8000  each  and  garages  $250 
each. 

2812,  27,  33  SEMINARY  AVENUE.  3 
1-story    8-room    2-family   dwellings 


and    3    1-story   garages.     Dwellings 

$><000   each  and   garages   $250   each. 
2839    SEMINARY  AVENUE.      1-story    8- 

room  2-famlly  dwelling  and  1-story 

garage.      $8000   and    $200. 
2828,    2868    55TH    AVENUE.      2    l-story 

5-room      dwellings      and      garages. 

Dwellings   $5000   each   and   garages 

$250   each. 
Own(-r— R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None.        Costs    noted    above. 


RESIDENCE 

(561)  NO.  1349  SANTA  FE  AVE.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— Ethel  Hall,  981  Mautley  Ave., 
San  Leandro. 

Architect — None. 

Contractor — Edward  Hall,  981  Hautley 
Ave.,   San  Leandro.  $3000 


RESIDENCE 

(562)  NO.  1718  DWIGHT  WAY,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — C.  E.  Stevens,  2427  McGee  Ave., 
Berkeley. 

Architect — None. 

Contractor — Stevens  &  Fletcher,  409 
Orange   St.,  Oakland.  $3500 


DWELLING 

(563)       8227    NEY    AVE.,    Oakland.       1- 

story    5-room    dwelling. 
Owner — Hermsen   &   Maghetti,    1112    1st 

Ave.,   Oakland. 
Architect — None.  $3500 


DWELLING 

(564)  6127  MAJESTIC  AVE.,  Oakland 
l-story    5-room    dwlg. 

Owner  —  Thos.  EUingson,  1050  Stan- 
ford  Ave.,   Oakland. 

Architect — None.  $3000 


ADDITION 

(565)  2222  EIGHTY-NINTH  AVENUE, 
Oakland.      Addition. 

Owner — Gordon   Hitchcock   and   Sisters. 
Architect — None. 

Contractor — G.  N.  Nickell,  1902  85th 
Ave.,    Oakland.  $3000 

ALTERATIONS 

(566)  400  THORN  ROAD,  Oakland. 
Alterations. 

Owner — L.    B.    Wood,    400    Thorn    Road, 

Oakland. 
Architect — None.  $1600 

DWELLINGS 

(567)  LOTS  76-109  i.IERRIEWOOD 
Tract,  Oakland.  Two  l-story  3- 
room    dwellings. 

Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,  Oakland. 
Architect — None.  Each   $1000 


DWELLING 

(568)  3118  CHAMPION  ST.,  Oakland, 
l-story   4-room   dwelling. 

Owner— G.  W.  Hammond,  2812  School 
St.,   Oakland. 

Architect — None. 

Contractor — N.  H.  Hart,  3701  Fruit- 
vale    Ave.,    Oakland.  $3000 

DWELLING 

(569)  2369  107TH  AVE.,  Oakland.  1- 
story  4-room  dwelling  and  l-story 
garage. 

Owner— W.  H.  Fillmore,  12  Sierra  Ave 

Piedmont. 
Architect — None.  $2150 

DWELLING  ~ 

(570)  S  PENNIMAN  AVE.  80  W  Oc- 
l^y"^  .?'••  Oakland,  l-story  6-room 
2-family  dwelling  and  l-story  ga- 
rage. 

Owner — C.  A.   Howard. 
Architect — None. 

^°^^^^o%^°\  7~  Boulware  &  Van  Ness, 
3036    Arkansas    St.,    Oakland.    $2975 

DWELLING  " 

(571)  LOT  369  MERRIEWOOD  TRACT 
Oakland       l-story   3-room   dwlg 

Owner— C.    Greene.    Jr.,    4120V4    Gilbert 

at..    Oakland. 
Architect — None.  $2000 

ALTERATIONS 

(572)  3803  TELEGRAPH  AVE..  Oak- 
land.     Alterations. 

Owner  —  M.    S.    Coppage,    2515    Ashby 

Ave.,    Berkeley. 
Architect — None. 
Contractor--Nick    Wierk,    404    45th    St 

Oakland.  jio^d 
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DWELLINGS 

(57 3)      N  LOCKWOOD  ST.   130.  165.   200, 

237    and   270   E   78th    Ave.,   Oakland. 

Five    1-story    5-room    dwellings    & 

1-story   garages. 
Owner  —  E.    Johnson,     233    Greenbank 

Ave.,    Piedmont. 
Architect — None. 
Contractor    —    L.    Johnson    &    Son,    2<23 

Greenbank    Ave.,    Piedmont. 

Each    $3100 


DWELLINGS 

(574)        N     LOCKWOOD     598     W     79TH 

Ave.,    and    W    78th    Ave.    30,    65,    100 

N  Weld   St.,   Oakland.   Four   1-story 

5-room   dwellings. 
Owner  —  E.    Johnson,    223    Greenbank 

Ave.,    Piedmont. 
Architect — None. 
Contractor    —    L.    Johnson    &    Son,    223 

Greenbank    Ave.,    Piedmont. 

Each    $3000 


APARTMENTS 

(575)       S    HOPKINS    ST.    25    W    Bruce 

St.,       Oakland.         2-story       12-room 

apartments. 
Owner — Chas.    C.    Tornell,    339    15th    St., 

Oakland. 
Architect— None.  $16,000 


STORE 

(576)  2058,  2062  BROADWAY,  Oak- 
land.     1-story    brick    garage. 

Owner — D.  F.  O'Connell,  4105  Mont- 
gomery  St.,    Oakland. 

Architect — Fred  Voorhies,  1827  West 
St.,   Oakland.  $12,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor     Amt. 

469 

Dowdell 

Bixler        2000 

501 

Boitano 

Martin      33810 

502 

Southern 

Metal         

S03 

Beauchamp 

Rodgers        2975 

504 

Ellsworth 

Hansen        6257 

505 

Brophy 

Bonham        2500 

ADDITION. 

(469)      975  REGAL  ROAD,  BERKELEY. 
General    construction     2-rooni    and 
bath    addition    to    residence. 
Owner — Thos.  Dowdell,  g^S  Regal  Road, 

Berkeley. 
Architect — None. 
Contractor — H.     E.     Bixler,     1560     34th 

Ave.,    Oakland. 
Filed  Jan.  28.  1926.  Dated  Jan.  27,  1926. 

When   so   inspected    $500 

When    plastered    500 

When    completed    500 

Balance  when   all  receipted  bills  are 
shown. 

TOTAL  COST.  $2000 
Bond,  sureties,  forfeit,  none  Limit,  90 
days  from  above  date.  Plans  and  speci- 
fications,   none. 


ALTERATIONS. 

(501)  E  LINE  WASHINGTON  AVE.. 
106  ft  S  of  Ward  St.,  San  Leandro. 
General  construction,  2-story  and 
hotel  building  and  alterations  to 
pool  hall  in  rear  of  same  building. 
Owner — William     Mathews     and     John 

Boitano,   1724    82nd  Ave.,   Oakland. 
Architect — E.    W.    Cannon,    1924    Broad- 
way,   Oakland. 
Contractor — L.    R.    Martin,    219    Arroyo 

Ave..    San    Leandro. 
Filed  Feb.  1,  1926.     Dated  Jan.  20,  1926. 
Fifth    of    each    month    75%    of    value 
incorporated  to  the  1st  of  previous 
month  less  previous  payment. 
Balance   usual   35   days. 

TOTAL  COST,  $33,810 
Bond,  $33,810;  sureties.  Fidelity  and 
Dep.  Co.  of  Md.;  forfeit,  $10  per  day: 
limit,  130  working  days  from  beginn- 
ing.     Plans    and    specifications    filed. 


Co.;  forfeit,  none.  Limit  15  days  from 
beginning.  Plans  and  specifications 
filed. 


RESIDENCE. 

(503)       2036     E     29TH     ST.,     OAKLAND. 
General  construction  4-room  stucco 
residence    and    garage. 
Owner^ — Aurelia  Beauchamp,  2901  E  21st 

St.,  Oakland. 
Architect — None. 
Contractor — Sam  Rodgers,  2034  Auseon 

Ave.,    Oakland. 
Filed  Feb.   2,   1926.  Dated  Jan.   26,   1926. 

When   foundation   is   in $300 

When    roof    is    on     772 

When   ready   for   plaster    791 

When  completed 791 

Usual   35   days    301 

TOTAL  COST,  $2975 
Bonds,  sureties,  forfeit,  none.  Limit 
100  working  days.  Plans  and  specifi- 
cations filed. 


WELDING.  ^^^^ 

(502)      ELECTRIC    TRACKS    ON    CEN- 
tral  Ave.  bet  6th  and  9th  Sts.,  Ala- 
meda.    Electric  welding  on  tracks. 
Owner — Southern  Pacific  Co.,  65  Mark- 
et St.,  San  Francisco. 
Architect — None. 

Contractor — Metal  &  Thermit  Corpora- 
tion    South    San    Francisco. 

Filed    Feb.    2,    1926.  Dated   ; — 

First    of    each    month    75%    of    value 

for   the   previous  month. 
Balance  usual  35  days. 
$9.00  per  rail  joint  welded. 

TOTAL  COST,  

Bond.  $1700;  sureties,  Royal  Indemnity 


BASEMENT. 

(504)  FRONT  AND  I  STREETS,  Niles, 
Alameda  Co.,  Cal.  General  con- 
struction  of   basement. 

Owner — E.   A.    Ellsworth,   Niles,    Cal. 

Architect — Wythe,  Blaine  &  Olson,  1800 
Telegraph  Ave.,  Oakland. 

Contractor — Hansen,  Robertson  and 
Zumwalt,   4145  Broadway,  Oakland. 

Filed   Feb.    3,    1926.   Dated   Feb.   2.    1926. 
End  of  each  month   75%   of  value  in- 
cluding up  to  the  1st  of  that  month. 
Balance   usual  35   days. 

TOTAL  COST.   $6257 

Bond,  sureties,  forfeit,  none.     Limit.  45 

working  days  after  Feb.  3,  1926.     Plans 

and  specifications  filed. 


HOUSE. 

(505)  LOTS  104.  105  BLK  16  (Havens- 
court)  (S  E  64th  Ave.  bet.  Fair- 
view  Way  and  Arthur  Sts.).  Oak- 
land. General  construction  5-room 
rustic    house    and    garage. 

Owner — Donald   R.    Brophy,    Oakland. 

Architect — None. 

Contrac^».or — M^ley  T.  Bonham,  2401 
Havenscourt  Blvd..  Oakland. 

Filed    Feb.    2,    1926.    Dated   Feb.   2,    1926. 
$2300   in   4   equal   payments. 
$200  usual  35  days. 

TOTAL  COST,   $2500 

Bond,  sureties,  forfeit,  none.     Limit.  60 

working  days.     Plans  and  specifications 

filed. 


OAKLAND  BriLDING  SUMMARY 


Following  is  a  report  of  Oakland 
building  activities  for  the  month  of 
January,  1926.  as  compiled  by  A.  S. 
Holmes,    chief   building   inspector: 

No.  Permits     Cost 


J07 
1 
8 
1 
2 
22 
1 
4 
9 
2 
5 
1 
2 

$836,007 

IS  dwelling  &   store    .  . 
IS  2-fam  dwelling    .... 
IS    5-fam    dwelling    .  .  . 
l^^S    dwelling    

2,500 

43,871 

6,000 

6.000 

151.345 

2S    dwelling    &    store.. 
2S    flats         

7,250 
29,500 

2S    apartments     

3S    apartments     

121,400 
64,000 
31,850 

IS   auditorium    

11.000 
3,000 

3,250 

IS    warehouse    

3,000 
10,600 

3,000 

IS  stable    

12,000 

IS  tile  garage   

cost 

2 
1 

675 
1,000 

IS    tile    stores    

IS  tile  gar.  &  store.  .  .  . 

2S  tile  Apt.  &  store 

IS  steel  service  station 

IS    steel    com.    sta 

Steel  gas  holder   

IS    brick    garage 

IS  brick  store  &  gar... 

15,000 

10,000 

20.000 

4.950 

700 

500,000 

20,000 

7,000 

200,282 

22,000 

IS    br.  A    steel    factory 
IS  con.   pump   house... 
4S  con.  store  bldg.,  add' 
12S  con.   office   &  store 
IS  con.  &  tile  garage.  . 
Con.    &    steel   oil    tanks 

11.300 

2,500 

75,416 

400,000 

10,000 

35,000 

1,960 

Loading    platform    

500 

Marquee     3 

Roof   sign    1 

Billboards     10 

Electric   signs    47 

IS   garages  &   sheds...  259 

Additions     77 

Alterations  &  repairs.  .  120 


920 
1,500 

756 
15,448 
45,712 
62,763 
84,298 


Total     914        $2,892,253 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepted; 

Jan.  27,  1926— LOT  87  (Map  Lake- 
shore  Manor),  Oakland.  Werner 
A.  Schuur  to  Cieorge  A.  MacDonald 
Jan.    18,    1926 

Jan.  27,  1926 — 2335  MARKET  ST.. 
Oakland.  J.  S.  Holmes  to  C.  Sgrlt- 
ta   Jan.  25,  1926 

Jan.  27,  1926 — 2331  MARKET  ST.. 
Oakland.  J.  S.  Holmes  to  C.  Sgrit- 
ta   Jan.  25,  1926 

Jan.  27,  1926— N  E  14TH  AND  ALICE 
Sts.,  Oakland.  C.  P.  Murdock,  Inc.. 
to  A.  Cedarborg   Jan.  15,  1926 

Jan.  28,  1926— LOTS  55.  56.  95,  96  BLK 
R  (Map  of  Fruitvale  Blvd.  Tract), 
Oakland.  Mary  Winters  to  H.  and 
C.  Allen   Jan.  27,  1926 

Jan.  28,  1926—1600  70TH  AVE..  Oak- 
land. W.  F.  Greiner  to  whom  it 
may   concern    Jan.    28,    1926 

Jan.  28.  1926— LOT  9  BLK  10  (Ivey- 
wood  Extension  Tract),  Oakland. 
Elizabeth  L.  Wood  to  Clifton  A. 
Wood    Jan.   27,   1926 

Jan.  28,  1926 — 76TH  AVE  100  FT  S  of 
Blvd.,  Oakland.  Henry  H.  Sephton 
to  Arthur  E.  Potter Jan.  18,  1926 

Jan.  28,  1926 — LOT  166  (Nova  Pied- 
mont),   Alameda    Co.       M.    A.    and 

C    O.  Thomas  to  F.  C.  Stolte 

Jan.    23,    1926 

Jan.  28,  1926— LOT  167  (Nova  Pied- 
mont), Alameda  Co.  Ivy  Douglas 
Ostrom   to   F.   C.   Stolte.   Jan.   23,   1926 

Jan.  28,  1926 — 2408  8TH  ST,  Berkeley. 
George  Rischmuller  to  whom  it 
may  concern    Jan.   25,  1926 

Jan.  27.  1926— LOT  14  AND  S  %  LOT 
15  BLK  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.    B.    Eastman    Jan.    18,    1926 

Jan.  27.  1926— LOT  17  AND  S  »^  LOT 
18  BLK  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.  B.  Eastman Jan.  18,  1926 

Jan.  27,  1926— LOT  16  AND  N  i^  LOT 
15  blk  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.   B.    Eastman    Jan.    18,    1926 

Jan  27.  1926— LOT  11  AND  S  V>  LOT 
12  BLK  29  (Map  No.  8  of  Regents 
Park).  Albany.  Rose  V.  Jones  to 
A.  B.  Eastman Jan.  18.  1926 

Jan.  27.  1926— LOT  10  AND  N  hi  LOT 
9  BLK  29  (Map  No.  8  of  Regents 
Park).  Albany.  Rose  V.  Jones  to 
A.   B.    Eastman    Jan.    18,    1926 

Jan.  27.  1926— LOT  13  AND  N  Vi  LOT 
12  BLK  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.    B.    Eastman    Jan.    18,    1926 

Jan.  27,  1926— LOT  8  AND  S  ^  LOT 
9  BLK  29  (Map  No.  8  of  Regents 
Park).  Albany.  Rose  V.  Jones  to 
A.   B.   Eastman    Jan.    18.    1926 

Jan.  27,  1926— LOT  7  AND  N  ^  LOT 
6  BLK  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.    B     Eastman    Jan.    18,    1926 

Jan.  27,  1926— LOT  5  AND  S  ^A  LOT 
6  BLK  29  (Map  No.  8  of  Regents 
Park),  Albany.  Rose  V.  Jones  to 
A.    B.    Eastman    Jan.    18,    1926 

Jan.  27.  1926— PTN  LOTS  20  AND  21 
BLK  29  (Map  No.  8  of  Regents 
Park).  Albany.  Rose  V.  Jones  to 
A     B.    Eastman    Jan.    18,    1926 

Jan  27,  1926— S  E  CURTIS  ST  AND 
Visalia  St..  Albany.  Rose  V.  Jones 
to  A.  B.   Eastman    Jan.   18,   1926 

Jan.  27,  1926— LOT  19  AND  N  ^  LOT 
18  BLK  29  (Map  No.  8  of  Regents 
Park),    Albany.      Rose   V.    Jones    to 

A      B.     Eastman     Jan.     18.     1926 

Jan  28.  1926— LOT  23  AND  N  15  FT 
LOTS  25,  26.  27  BLK  5  (Solano 
Avenue  Terrace),  Berkeley.  Solo- 
mon Bros,  to  whom  it  may  concer'i 

Jan.    28.    1926 

Jan.    29.    1926— PTN    LOT    20    BLK    5 
(Map  of  Key  Route  Terrace  No.  2). 
Albany.  William  G.  Foster  to  whom 
it    may    concern .......  .Jan.    28.    1926 

Jan.  29,  1926— LOT  4  BLK  1  (Brook- 
dale  Terrace).  Noel  Gaubert  to 
whom   it   may   concern.  .Jan.    10,   19ZB 
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Jan.  29,  1926 — PTN  LOT  9  (Claremont 
Terrace),  Oakland.  Helen  R.  Roys 
to  F.  W.  Durgin  Jr Jan.  26.   1926 

Jan.  29.  1926— LOT  4  AND  S  W  15 
ft  lot  3  blk  G  (Rose  Park  Tract), 
Oakland.  F.  J.  Anderson  to  whom 
it    may    concern Jan.    24,    1926 

Jan.  29,  1926—6164  LAIRD  ST.,  Oak- 
land. William  A.  Hought.on  to 
whom   it   may   concern.  .Jan.    28,    1926 

Jan.  29,  1926—2206  ACTON  ST.,  Berke- 
ley. H.  J.  Haney  to  Chas.  W.  Slack 
Jan.    28,    1926 

Jan.  29,  1926 — PTN  LOT  78  (Map  of 
Piedmont  Manor),  Piedmont.  W. 
J.  Baker  to  whom  it  may  concern 
Jan.    29,    1926 

Jan.  29,  1926—5713  E  15TH  STREET, 
Oakland.       Daniel     J.     and     Sarah 

Carey  to  Arthur  W.  Potter 

Jan.    28,    1926 

Jan.  29,  1926— LOT  14  BLK  13  (Elec- 
tric Loop  Tract),  Oakland.  Paul 
Louis  and  Magdalena  Silber  Kick 
to  whom  it  may  concern   Jan.  28,  1926 

Jan.  29,  1926—1834  ADDISON  ST., 
Berkeley.  Nettie  Kuhlken  to  B.  C. 
Kel.so    Jan.   29,   1926 

Jan.- 29,  1926— LOTS  5  AND  6  BLK  D 
(Map  showing  subdivision  of  blk 
D  and  ptn  blk  E  revised  map  of 
Prospect  Hill  Tract),  Oakland. 
Nick  Ucci  to  M.  and  L.  Realty  Co. 
Jar).    25,    1926 

Jan.  30,  1926— NE  ARCH  AND  VIR- 
ginia   Sts.,    Berkeley.      W    R   and   A 

E   Burke    to   J    P   Brennan 

Jan.    28,    1926 

Jan.  30,  1926— NO.  3660  LOMA  VISTA 
Ave.,  Oakland.  Raymond  F  Heck- 
man  and  Mary  Sophia  Sophn  to  W 
C    Applewhite Jan.    19,    1926 

Jan.  30,  1926— NO.  3707  KANSAS  ST. 
Oakland.  Raymond  F  Heckman 
and  Mary  Sophia  Spohn  to  W  C 
Applewhite Jan.     19,     1926 

Jan.  30,  1926— NO.  3715  KANSAS  ST., 
Oakland.  Raymond  F  Heckman 
and  Mary  Sophia  Spohn  to  W  C 
Applewhite Jan.    19,    1926 

Jan  30,  1926— LOT  8  BLK  B,  Map 
Linda  Rosa  Tract,  Oakland.  R  D 
Huntington  to  Calif  Builders  Co. 
Jan.    28,    1926 

Jan.  30,  1926— LOT  5  BLK  6,  Revised 
Map  Rockridge  Park,  CrakUand. 
Warren  P  Staniford  to  Rowland  & 
Rowland Jan.    18,    1926 


Jan.  30,  1926— NO.  4425  GROVE  ST., 
Oakland.  C  F  Donahue  to  whom 
it  may  concern Dec.    1,   1925 

Jan.  30,  1926— LOT  30  and  NW  12 14 
Lot  29  Blk  10,  Map  Key  Route 
Heights,  Oakland.  Laura  .Johnson 
to  whom  it  may  concern.. Ian.  30,  1926 

Jan.  30.  1926— NE  16  LOT  33  and  SW 
16  Lot  34  Map  Henry  &  Phillips 
Tract,  Oakland.  L  and  Lillian 
R  Garden  to  Jos  Flittner .  .  Jan.  29,  '26 

Feb.  1,  1926— NO.  1511  LINCOLN  ST., 
Berkeley.  J  F  Hubbard  to  whom 
it    may    concern Jan      30,    1926 

Feb.  1,  1926— NO.  1700-02-04-06  UNI- 
versity  Ave.,  Berkeley.  C  B  Rad- 
ston  and  S  M  Straus  to  Fox  Bros. 
Jan.    26,    1926 

Feb.  1,  1926 — PTN  LOT  23,  Lakeshore 
Manor.  Oakland.  Earl  E  Robbins. 
to   E   L   Atkinson Jan.    23,    1926 

Feb.  1,  1926— LOT  110,  Fuller  &  Todd 
Tract,  Oakland.  Oscar  R  Isacksen 
to  whom  it  mav  concern  .  .Jan.  30,  '26 

Feb.  1.  1926— NO.  1332  HOLMAN 
Road,  Oakland.  James  B  Grubb 
to  whom  it  mav  concern.  .Feb.  1.  1926 

Feb.  1,  1926— S  W  FRUITVALE  AVE. 
and  St.  Jarlath  Ave..  Oakland.  The 
Western  Laboratories  to  Dinnie 
Construction   Co Jan.    29,   1926 

Feb.  1,  1926— N  CENTER  ST  103.35 
ft  E  of  Grove  St.,  E  50  ft  x  N  124.67 
ft..  Berkeley.  Mercantile  Securi- 
ties Co.  of  California  to  W.  P.  Ful- 
ler  &   Co Jan.    28,    1926 

Feb.  1.  1926 — N  CENTER  ST  103.35 
ft  E  of  Grove  St.,  E  50  ft  x  N  124.67 
ft..  Berkeley.  Mercantile  Securi- 
ties Co.  of  California  to  M.  Lena 
Jan.    19,    1926 

Feb.  1,  1926— LOT  16  BLK  A-874 
East  Piedmont  Heights.  Oakland. 
Mark  Ryan.  Sr.,  to  Jensen  A.  Peder- 
sen     Feb.    1.    1926 

Feb.  1.  1926— S  E  "B"  AND  ALICE 
Sts..  Hayward.  Carrie  L.  Van  Epps 
to  whom   it  mav  concern  .Tan.  30,  1926 

Feb.  1,  1926— S  ASHBY  AVE.,  100  FT 
W    of    Domingo    Ave.       Stanley    G. 

Scoggin    to    E.    L.    Younger 

Feb.    1.    1926 

Feb.  1,  1926 — PTN  LOT  29  BROAD- 
more  Terrace,  Oakland.  General 
Plumbing  Co.  vs.  W.  F.  Bogart  & 
Robert    C.    Huffman     $75.00 


THE  CONTRACTORS'  ROOM 

BUILDINO  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
wh»re  plaiiB  and  specifications  may  be  filed  by  Architects,  Eng-ineers  and 
Ownera  for  the  eenveiirienee  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects,  Enerineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  EJNGINEERING  NEWS  No  charge  for 
thi«  serrioe.  The  plans  will  be  returned  In  grood  condition  when  contract 
for  work  Is  let. 


Feb.  1,  1926— PTN  LOT  30  BROAD- 
more  Terrace,  Oakland.  General 
Plumbing  Co.  vs.  W.  F.  Bogart  & 
Robert  C.   Huffman    $75.00 

Feb.  1.  1926—2  GREEXBANK  AVE., 
Piedmont.  Tilden  Lumber  Co.  vs. 
L.  H.  Auchuir  &  Fee  &  Rogers  $427.45 

Feb.  2.  1926— LOT  14  (Map  No.  1  of 
the  Garcia  Homestead  Subdivision), 
.San  Leandro.  A.  C.  Ostrom  to 
whom  it  may  concern.  ..  .Feb.  1,  1926 

Feb.  2.  1926— LOT  13  (Map  No.  1  of 
the  Garcia  Homestead  Subdivision), 
San  Leandro.  A.  C.  Ostrom  to 
whom  it  may  concern ...  .Feb.  1,  1926 

Feb.  2,  1926 — LOT  127  (Resub  of  Per- 
alta  Park),  Berkeley.  John  Willis 
to  whom  it  may  concern  Feb.  1,  1926 

Feb.  2,  1926—812  CREED  ROAD,  Oak- 
land. S.  B.  Spaan  to  whom  it  may 
concern    Jan.  30,   1926 

Feb.  2,  1926 — 1919  HEARST  AVE., 
Berkeley.  M.  Gillespie  to  whom  it 
may   concern    Feb.    1,    1926 

Feb.  2,  1926- LOT  6  BLK  8  (Map  of 
Broadmoor),   San  Leandro.     Wilbur 

S.   Tupper   to   Willis   F.   Lynn 

Jan.    30,    1926 

Feb.  2,  1926—4816-4822  GORDON  ST., 
Oakland.  C.  F.  Tollefsen  to  whom 
it  may  concern    Feb.   1,   1926 

B-eb.  2.  1926— LOT  20  BLK  19  (Map 
of  Northbrae),  Berkeley.  R.  O. 
Burr  to  R,  Beadell  and  Geo.  J. 
Lane    Jan.  28,   1926 

Feb.  2.  1926— IX)T  19  BLK  20  (Map 
of  Northbrae),  Berkeley.  R.  O. 
Burr  to  R.  Beadell  and  Geo.  J. 
Lane Jan.     28,     1926 

Feb.  2.  1926 — 3815-17-19  HOPKINS 
St.,   Oakland.     Isa   Pratt   to   Walter 

Ericson    and    A.    T.    Erlandson 

Feb.    1,    1926 

Feb.  2,  1926—1646  15TH  AVE.,  Oak- 
land. August  Roseberg  to  whom  it 
mav  concern    Feb.  1,  1926 


lilfiNS  FILED 


AL.AMBOA    CX)U\'TY 


Recorded  Amount 

Jan.  29,  1926— LOT  1  BLK  H  (East 
Piedmont  Heights).  Oakland.  Jos- 
eph Angello  vs.  Rosie  and  Lugl 
Guaragna    $1000.00 


J.  A.  MOHR  &  SON 

General  PalBtln«  Contraeten 
Speolallcta  la 

Compressed  Air  Painting 
and  Sand  Blasting 

San  Francisco  Oakland 

Fresno.  Los  Angeles  &  San  Dierc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 
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Jan.  29',  1926— LOT  1  BLK  H  (East 
Piedmont  Heights).  Oakland.  B. 
Angello  vs.  Rosie  and  Lugi  Guara- 
gno  $1500.00 

Jan.  29,  1926—1618  SAN  PABLO  AVE., 
Oakland.  Hanson,  Robertson  & 
Zumwalt  vs.  Hauschildt  Music  Co. 
and    S.    A.    Hauschildt    $289.00 

Jan.  29,  1926— N  W  90  FT  LOT  276, 
277  N  E  10  ft  of  N"  W  90  ft  lot  278 
(map  of  Madison  Square),  Oakland 
Melrose  Lumber  &  Supply  Co.,  vs. 
D.  E.  Strelitz  and  Rosalia  Jacobs 
and  Harrison  Smith    $883.65 

Jan.    29,    1926—3900    SAN    JUAN    ST 
Oakland.       Melrose     Bldg.    Material 
Co.    vs.    T.    and    Elizabeth    Stringer 
and   O.    A.   Penzien    $35.78 

Jan.  29,  1926— LOT  15  AND  N  W  15 
ft  lot  16  blk  6  (map  of  Blvd.  Park). 
Oakland.  Diamond  Electric  Co.  vs. 
T.  and  Elizabeth  Stringer  and  O. 
A.    Penzien     $87.00 

Jan.  29,  1926— LOT  30  BLK  J  (Map 
of  Moss  Tract),  Oakland.  M.  L. 
Hawker    vs.    C.   and    Willa    Thomas 

$193.00 

Jan.  "ig'-'igVe- PTN  LOT  33.  36  AND 
37  blk  2  (map  of  Spaulding  Tract). 
Berkeley.  Pittsburgh  Plate  Glass 
Co  vs.  Elizabeth  Fox.  John  Laine 
and   T.   M.    Carlson    •  •  ■  •  $J5^65 

Jan.    29,    1926— PTN   LOT   33.    36    AND 

M.    Carlson     ^db.SD 

37  blk  2  (map  of  Spaulding  Tract), 
Berkeley.  Arnold  and  Waters  vs. 
Elizabeth    Fox.    John    Lai.  e    and   T. 

Jan.  29.  1926— PTN  LOT  33,  36  AND 
37  blk  2  (map  of  Spaulding  Tract). 
Berkeley.  B.  Simon  Hardware  Co. 
vs.  Elizabeth  Fox  and  T.  M.  Carl- 
son     $294.28 

Jan.  28.  1926—3906  GROVE  ST.,  Oak- 
land. Boorman  Lumber  Co.  vs. 
Phillip  Buscovich  and  George 
Nickerson     $743.28 


RELEASE  OF  LIENS 

ALAMEDA    COUKTY 


Recorded  Amount 

Jan  28,  1926— LOT  1  BLK  4  (Lake- 
mont),  Oakland.  C.  G.  Burr  to 
C  W  Worden,  A.  A.  Anderson  and 
S.    G.'  Johnson     $19.90 

Jan.  27,  1926 — LOT  14  BLK  3  (Map 
of  Lakemont),  Oakland.  C.  J. 
Kutschman  and  J.  P.  Moeller  (East 
Bay  Metal  .Works)  to  Roger  S. 
Marshall     $108  50 

Jan.  28,  1926— LOT  5  BLK  13  (Map  of 
Thousand  Oaks),  Berkeley.  Ray 
M.  Ehat  to  Vaino  Matkala  and  Ed- 
ward  Lampela    $85.92 

Jan.  29,  1926— LOTS  3,  4,  5  BLK  1 
(Map  No.  4  of  Regents  Park),  Al- 
bany. Superior  Tile  &  Products 
Co.  to  Carlo  Calevaro,  alias  Carlo 
Carlevaro    $370.50 

Jan  28,  1926—1815  89TH  AVE.,  Oak- 
land. M.  A.  Lopes  to  Peter  and 
Marianna  Candevan  and  George  E. 
Nickerson    •  •  •  ■  $91-68 

Jan  29,  1926— LOT  224,  May  Cherry- 
land,  Eden  Twp.  Sunset  Lumber  Co 
to    Ludwig    Hora 'A^^^ 

Jan  29  1926— PURPORTED— LOT  22 
and  Ptn  Lots  21  and  23,  Map  Fourth 
Avenue  Court.  Oakland.  Hunter 
Lumber  Co  to  L  L  Wilson  ...  .$801.00 


Jan.    30,    1926 — S   E   77TH  AVE   100.96 
ft  N  E  of  Hillside  Ave.,  S  E  64.50  ft 

5  W  33.40  ft  N  W  59  ft  N  E  33.65 
ft  to  beg..  Oakland.     Berkeley  Sash 

6  Door   Co.   to   O.   L.   Fletcher   $200.75 
Feb.   2,   1926— LOT  22  AND  PTN  LOTS 

21  and  23  (Fourth  Avenue  Court), 
Oakland.  Hunter  Lumber  Co  to 
L.    L.    Wilson    $801.60 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTV 


RECORDED 

BUILDING 

LOT  33  BLOCK  15  VISTA  GRAND.  NO. 
11.   All   work  for  building. 

Owner — C.  H.  Williamson  et  al. 

Arphitect — None. 

Contractor^ — Horace  Fellows.  455  Nian- 
tic  St.,   San  Francisco. 

Filed  Jan.   22,   1926.  Dated  Jan.  21,   1926. 

Frame   up    $900 

Plastered     900 

Completed  and  accepted    900 

Usual    35    days    500 

TOTAL  COST,   $3200 

Bond,      Sureties,      none;    Forfeit,    $2.00: 

Limit    90    working      days;      Plans      and 

specifications,    none. 


DWELLING 

LOT    39    BLK    84    SOUTH    SAN    FRAN- 
cisco.    All    work    for     1-story     and 
basement    dwelling. 
Owner — Walter    Wright    et    al.     South 

San  Francisco. 
Architect — None. 
Contractor — Antonio  Pianca,   South  San 

Francisco. 
Filed  Jan.   21,   1926.  Dated  Dec.  16.  1925. 

Roof    on     $1500 

Completed    and    accepted 1500 

Usual  35  days   1500 

TOTAL  COST,  $4500 
Bond,  $2250:  Sureties,  A.  Genovesi  and 
S.  Pianca;  Forfeit,  Limit,  none;  Plans 
and  specifications   filed. 


STATION     "H"     VISITACION    VALLEY. 

Landscaping    gardening. 
Owner — Pacific    Gas    &    Elec.    Co.,    San 

Francisco. 
Architect — None. 
Contractor — Carl    F.     Biedenbach,     2612 

Claremont   Ave.,  Berkeley. 
Filed  Jan.  21,  1926.  Dated  Dec.  23,  1925. 

Completed  and  accepted    75% 

Usual  35   days    25 % 

TOTAL  COST,  $700 
Bond,  $350;  Sureties,  Globe  Ind.  Co; 
Forfeit,  none;  Limit,  30  days;  Plans  & 
specifications    filed. 


COMPLETION    NOTICES 


SAN   MATEO    COUNTY 


Recorded  Accepted 

Jan.  21,  '26 — LOT  12  BLK  15  CROCK- 
er  Estate  Tract.  John  Dobel  to 
whom   it   may   concern .  .Dec.    15,    1925 

Jan.  21,  1926— LOT  23  BLK  6  BUR- 
lingame  Grove.  James  A.  Sanfear 
to    Frank    C.    Grisez.  .  .  .  Jan.    15,    1926 

Jan.  21,  1926— LOT  19  BLK  48  LYON 
.^  Hoag  Sub,  Burlingame.  B.  Canno 
to  whom  it  may  concern .  .Jan.  19,  '26 

Jan.  21,  1926— LOT  37  CHAS.  WEEKS 
Poult);y    Colony.    Frank    C.    Nicker- 


son  to  whom  it   may  concern 

Jan.    18.    1926 

Jan.       21,       1926  — HILLSBOROUGH. 

W.    H.    Talbot    to    G     Petterson 

Jan.     15,     1926 

Jan.  21,  1926— LOT  9  BLK  6  BUR- 
lingame.  Panama  Realty  Co.  to  B. 
S.  Hayne    Dec.  20,  1926 

Jan.  26,  1926— S  Vz  LOT  16  CORBIT 
Sub,  Burlingame.  G.  R.  Anderson 
to  whom  it  may  concern .  .Jan.  10,  '26 

Jan.  28,  1926— W  STATE  HIGHWAY 
40  S  Lodato  Ave.,  Beresford  Salva- 
dor Lodato  to  whom  it  may  con- 
cern   Jan.    27,    1926 

Jan.  28,  1926— LOTS  5  AND  .6  BLK  19, 
East  San  Mateo.  L  A  Brazelton  to 
whom  it  may  concern  ..  .Jan.   27,   1926 

Jan.  28,  1926— TOWN  OP  BADEN. 
Julian  B  McFarland  to  George  F 
Walker Jan.     19,     1926 

Jan.  28,  1926 — S  SANTA  CRUZ  AVE 
on  E  side  State  Highway,  San  Ma- 
teo. Mercantile  Trust  Co  to  Casliel 
Bros Jan.    25,    1926 

Jan.  29,  1926- LOT  40  BLK  7,  Crock- 
er Tract,  San  Mateo.  Oscar  J  Ken- 
ney   to   Charles   McKee..Jan.   28.   1926 

Jan.  29,  1926 — LOTS  11  AND  12  BLK 
13,  Woodland  Place.  Lee  V  Harper 
to   whom   it  may  concern. Jan.   27,   '20 

Jan  29,  1926— LOT  44  BLK  J,  South 
San  Francisco.  Sterling  Foster  Inc 
to  whom  it  may  concern .  Jan.  19,  19l!G 

Jan.  29,  1926— LOT  42  BLK  J,  South 
San  Francisco.  Sterling  Poster,  Inc 
to  whom  it  may  concern.  Jan.  19,  1926 

Jan.  29,  1926 — LOT  29  BLK  I,  Hay- 
ward  Park,  San  Mateo.  Anthony  W 
Pout   to  Albert  Stenbil.  . Jan.   28,   1926 

Jan.  30,  1926— LOTS  18  and  31  BLK 
1,  Sub.  of  140  Western  Homestead. 
Esher  Rosenstein  to  Homestead 
Realty   Co Jan.    26,    1926 

Jan.  30,  1926— LOT  49  BLK  12.  San 
Bruno  Park.  Homer  J  Stockton  to 
whom  it  may  concern ..  .Jan.   20,   1926 


LIENS  FILED 


SAN   MATEO    COUNTY 


Recorded  \moun* 

Jan.  22,  1926 — LOT  23  WINCHESTER 
Property.  J.  W.  Carpenter  vs  Chas. 
E.    Stewart     $1724 

Jan.  22,  1926  —  LOT  20  EMERALD 
Lake  Park.  W.  O.  Furtwangler  vs 
James  West    $160 

Jan.  28,  1926— LOT  10  BLK  25,  Crock- 
er Estate  Tract,  San  Mateo.  H  H 
Smith   vs   R  R   Shaw $320.10 

Jan  28,  1926— LOT  8  BLK  26,  Lyon  & 
Hoag  Sub.,  Burlingame.  Mcllwain 
&  Davison  vs  Chas  G  Adams ....  $300 


RELEASE  OF  LIENS 


SAN   MATEO    COUNTY 


Recorded  Amount 

Jan.  21,  1926 — PART  LOT  3  BLK  25 
Western  Add,  San  Mateo.  William 
H.    Guernsey      to      Charles     George 

Adams     $444.22 

Jan.  21,  1926 — LOT  3  BLK  25  WEST- 
ern  Add,  San  Mateo.  Frank  Kappes 
to    Charles    Todara     ,...$342 


IGarsrn  (EnnBtrurttoti  l^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reintiart  Lumber  and  Planing  Mill  Company 

nE\En.4l.    LUMBER    YARD 

Dry   Kiln  Capacity,   10  Million  Feet  per  Annum 
npiieral    Mill    and    Catilnet    Work,    Stock    Door*.    Saiih 

FrnmrM    nnrt    MonMingw  

JERROLD   AVE.  A  VARNE3VB1.D  AVB. 

Mission.  901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exch'inge 
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Jan.  28,  1926— S'W  BURLINGAME  AV 
and  Park  Road,  San  Mateo.  The 
Federal  Ornamental  Iron  &  Bronze 
Co  to  whom  it  may  concern ...  .$214S 

Jan.  28,  1926— LOT  6  BLK  29,  Easton. 
B  Norberg  et  al,  $756.88;  John 
Dugish,  1315.50  to  George  Dempsey 
et  al    


COMPLETION  NOTICES 


BUILDING    CONTRACTS 


BUILDING  CONTRACTS 


SAWTA  CLARA   COUNTY 


GARAGE  and  office,  $12,000;  Vine  and 
Post,  San  Jose;  owner,  Pearson  & 
Regan,  25  S  Market  St.,  San  Jose. 

RESIDENCE,  5-room,  $4000;  2nd  near 
Empire,  San  Jose;  owner,  Chas. 
Thomas,   127  Clayton. 

RESIDENCE  5-rm  $2600;  Willis  nr  Jer- 
ome, San  Jose;  owner,  V.  Herman, 
1345  Mastic,  San  Jose;  contractor  E 
Delmaestro,  424  W  Julian,  San  Jose 

RESIDENCE,  duplex,  $4800;  Santa 
Clara  and  31st;  owner,  W.  Fair- 
banks,  188   N   4th,   San   Jose. 

RESIDENCES  (2)  4-room  each,  $2500 
each;  Newhall  near  Elon,  San  Jose; 
owner,  Wm.  H.  O'Neil,  50  Sierra 
Ave.,  San  Jose. 

RESIDENCE,  4-room,  $2600;  Whitton 
near  28th,  San  Jose;  owner,  A.  A. 
Fay,    735    S   Second,    San   Jose. 

ALTERATIONS,  $500;  459  S  8th.  San 
Jose;  owner,  E.  G.  Rupert,  459  S 
8th,  San  Jose;  contractor,  Byron  S. 
Brown. 

RESIDENCE,  6-rm  $5800;  Harding  near 
Stockton,  San  Jose;  owner,  Frank 
Launin,  First  Natl.  Bank  Bldg.,  San 
Jose;  contractor,  T.  J.  Launin,  312 
S  Ninth,   San   Jose. 

RESIDENCE  (2)  5-rm  ea ;  $2220  each; 
Empire  near  18th,  San  Jose;  owner 
Mrs.  M.  Lotz,  850  Empire,  San  Jose 
contractor,  F.  E.  Loomis,  854  Jack- 
son,   San    Jose. 

RESIDENCE,  5-room,  $3000;  Vendome 
and  Seymour,  San  Jose;  owner,  G. 
A.  Garner,  649  Vendome,  San  Jose; 
contraetor,  E.  Delmaestro,  424  W 
Julian,   San   Jose. 

RESIDENCE,  IV^ -story  6-room,  $6500; 
Martin  near  Tillman,  San  Jose; 
owner,  Emmett  McQuold,  198  Til- 
man,  San  Jose;  architect.  Lumber- 
mans    Service      Asso. ;      contractor, 

RESIDENCE,  6-room,  $5700;  Sierra  nr. 
Geo.  Honore,  156  Race  St.,  San  Jose 
Park,  San  Jose;  owner,  Frank 
Lounin,  First  Natl.  Bank  Bldg., 
San  Jose;  contractor,  T.  J.  Launin, 
312   S  9th,   San   Jose. 

DUPLEX  residence,  $5500;  Pershing  St. 
near  Alameda,  San  Jose;  owner,  W. 
J.  Leet,  1230  The  Alameda;  con- 
tractor, J.  C.  Thorp  ,  43  Poreer 
Bldg.,   San  Jose. 

RESIDENCE,  6-room,  $3500;  15th  and 
Taylor  Sts.,  San  Jose;  owner,  Dan 
Levin,  16  E-San  Fernando  St.,  San 
Jose. 

ALTERATIONS,  $500;  No.  134  W-San 
Carlos  St.,  San  Jose;  owner,  Arthur 
Castle,  Premises;  contractor, 

Whiteside      Davidson       Co.,       1306 
Shortridge  St.,  San  Jose. 

RESIDENCE,  6-room,  $3250;  Plum  St. 
near  Floyd,  San  Jose;  owner,  An- 
tonius  Russitano,  1220  Plum  St., 
San  Jose;  contractor,  A.  Giacalone, 
240   Race   St.,   San  Jose. 

RESIDENCE,  4-room,  $3250;  Twenty- 
fourth  St.  near  San  Antonio,  San 
Jose;  owner,  R.  E.  Ford,  lit.  C,  lJo\ 
227A,  San  Jose. 

GARAGE  and  warehouse,  $3940;  Park 
St.  near  Spencer,  San  Jose;  owner. 
Red  Star  Laundry,  455  W-Santa 
Clara  St.,  San  Jose;  architect. 
Binder  &  Curtis,  35  W-San  Carlos 
St.,  San  Jose;  contractor,  Morrison 
Bros.,  76  W-San  Antonio  St.,  San 
Jose. 

COMBINATION  garage  and  living 
rooms  over,  $2125;  No.  310  S-Tenth 
St.,  San  Jose;  owner,  Mrs.  H.  Bar- 
ton, Premises;  contractor,  Allen 
McCartney,  289  S- Tenth  St.,  San 
Jose. 

RESIDENCE,  5-room,  $2750;  Taylor  St. 
near  15th,  San  Jose;  owner,  Dan 
Levin,  16  E-San  Fernando  St.,  San 
Jose. 

RESIDENCES  (3)  4-room,  $2500  each; 
McKee  St.  near  Twenty-fifth  St., 
San   Jose:   owner,   Bert   Gamble,   332 

nr-c^^^^*^'"^^""  St.,  San  Jose. 

RESIDENCE,  5-room,  2250;  Hawthorne 
bt.  near  San  Pedro,  San  Jose;  own- 

-.  er,  F.  A.  Rich,  28  Raymond  St., 
San  Jose;  contractor,  J.  A.  Gimer, 
635  Poplar  St.,  San  Jose. 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

Jan.  27,  1926 — LOT  2  BLK  65,  Lot  6 
Blk  64,  Lot  2  Blk  63,  Lot  20  Blk.  63, 
Part  Lots  17  &  18  Blk  63,  Lot  42 
Blk  58,  Lot  41  Blk  58  Easton.  Edw. 
C.  Aldwell  to  whom  it  may  concern 
Jan.    20,    1926 

Jan.  27,  1926— LOT  23  BLK  61  EAS- 
ton.  B.  B.  Gibson  to  whom  it  may 
concern    Jany   25,   1926 

Jan.  27,  1926— LOT  23  BLK  4,  LOT  22 
Blk  4,  Lot  21  Blk  4  High  School 
Park,  So.  San  Francisco.  David 
Lindner  to  whom  it  may  concern.. 

Jan.  26,  1926— NO.  471  NIANTIC  AVE 
Daly  City.  Frank  C.  Devlin  et  al  to 
Thomas    Bryan    Dec.    19,    1925 

Jan.  26,  1926— LOT  1  BLK  43  EAS- 
ton  No.  3  Alton  R.  Lapham  to 
whom  it  may  concern.  ..  .Jan.   1,   1926 

Jan.  23,  1926  —  COM.  SOUTH  ON 
State  Highway  40  ft  from  SB  cor. 
State  Highway  then  42.  Mercan- 
tile Trust  Co.  to  S.  A.  Hinson 

Jan.    19,    1926 

Jan.  25,  1926— LOT  34  HERMOSA 
Tract.  George  C.  Stowell  to  whom 
it   may   concern    Sept.    23,    1925 

Jan.  25,  1926— LOT  16  BEVERLY 
Terrace.  Geo.  W.  Williams  to  whom 
it  may  concern    Jan.   22,   1926 

Jan.  23,  1926— LOT  6  BLK  O,  South- 
gate,  Palo  Alto.  The  Palo  Alto  De- 
velopment Co  and  Jasper  Stacy  Co 
to  whom  it  may  concern  .  .Jan.   18,  '26 

Jan.  23,  1926— LOT  4  BLK  26,  Subd  of 
Lendrum  Tract,  San  Jose.  Peter 
Newman  to  whom  it  may  concern 
Jan.    21,    1926 

Jan.  26,  1926SE  LOWELL  AVE  90  SW 
Bryant  St.  SW  90xSE  150  being  all 
Lot  3  and  pt  Lots  2  and  4  Blk  10, 
Scale  Addition  No.  2,  Palo  Alto. 
Elizabeth  E  McCutchen  to  whom  it 
may  concern Jan.   23,   1926 

Jan.  27,  1926 — NE  CHAPMAN  ST.  102 
NW  Fremont  St.  NW  60  NB  50.02 
Pt.  Lots  19  and  20  Blk  2,  J  B 
Randol's  Addition,  San  Jose.  Ber- 
neice  Hiatt  to  whom  it  may  con- 
cern  Jan.    27,    1926 

Jan.  28,  1926— N  HEDDING  ST.  130 
W  Chapman  St.  W  120xN  70,  San 
Jose.  C  M  Cook  to  whom  it  may 
concern Tan.    27.    1926 

Jan.  28,  1926— LOT  48,  Palmita  Tract, 
Mt.  View.  Earl  D  Minton  to  whom 
it    may    concern Jan.    28,    1926 

Jan.  28,  1926— LOT  24  Palmita  Tract, 
Mt.  View.  Earl  D  Minton  to  whom 
it   may   concern '.Jan.    28,    1926 

Jan.]  28,  1926— LOT  14,  Sierra  Park, 
San  Jose.  F  C  Howard  to  whom  it 
may  concern Tan.   28,   1926 

Jan.  28,  1926— LOTS  15  AND  16  El 
Camino  Park,  San  Jose.  Roy  M 
Butcher    to    whom    it    may    concern 

^    •  ••  ■  • Jan.    27,    1926 

Jan.  29,  1926— LOT  6  BLK  N,  South- 
gate,  Palo  Alto.  William  C  Lang- 
horst    to    whom    it    may    concern.. 

^   Jan.    28,    1926 

Jan.  29,  1926— SE  20  LOT  15  and  NW 
20  Lot  16  Blk  23,  Beache's  Addi- 
tion, San  Jose.  C  De  Lashmutt  to 
whom    it   may   concern .  .Jan.    20     1926 

Jan.  29,  1926— LOT  11  Bovce  Addi- 
tion, Palo  Alto.  Frank  O  Silva  to 
whom    it   may   concern .  .Jan.    20,    1926 

Jan.    29,    1926— NO.    657    COWPER   ST 
Palo    Alto.      Philip    M    Lansdale    to 
whom    It   may   concern .  .Jan.    27,    1926 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


SAN   JOAQUIN    COUNTY 


RECORDED 

RESIDENCE 

W  46  LOTS  14  &  15  &  W  46  OF  N  12 
Lot  13  Blk  A  Bours  Tract-  All  work 
for    l-story    residence. 

Owner — W.  C.  Neumiller,  1010  N  El  Do- 
rado  St.,   Stockton. 

Architect — None. 

Contractor — F.  R.  Zinck,  102  W  Maole 
St.,    Stockton. 

Filed  Jan.  27,  1926.  Dated  Jan.  25,  1926 
Payments  not  given. 

^      ^    ^  TOTAL    COST.    18318.10 

Lond,  Sureties,  Forfeit,  none;  Limit,  90 

working  days;  Plans  and  specifications 

none. 


ELECTRIC  SIGN,  $2000;  26  S  Sutter  St 
Stockton;  owner  S.  Solarl;  contrac- 
tor, Hild  Electrical  Co.,  519  E 
Market   St.,    Stockton. 

RESIDENCE  and  garage,  $4000;  1212 
W  Rose  St.,  Stockton;  owner,  Olaf 
Bengston. 

RETSIDENCE  and  garage.  $6000;  1120 
West  Acacia  St.,  Stockton;  owner 
J.  E.  Toothacre. 

RESIDE.NCE  and  garage,  $2000;  2256 
E  Lindsay,  Stockton;  owner,  H.  E 
elites. 


COMPLETION  ]YOTICES 


SAN   JOAQUIN    COUNTY 

Recorded  Accepted 

Jan.  29,  1926— AUDITORIUM  STOCK- 
ton  High  School,  Stockton.  High 
School    Board    of      Stockton      High 

School   District   to   R  W   Moller 

Jan.    29,    1926 


BUILDING  CONTRACTS 

FRESNO    COUNTY 


PERMITS 

DWELLING,  12100;  No.  253  N-First  St., 
Fresno;  owner,  Frank  Fambres; 
contractor,  J.  R.  Church,  221  North 
U  St.,   Fresno. 

COMFORT  station,  $1185;  Fink-White 
Playground,  Fresno;  owner.  City  of 
Fresno;  contractor.  Jolly  &  Jolly 
547  Echoe  St.,  Fresno. 

FILLING  station,  $1000  No.  3106  Illinois 
?bV,  [f,^"°/  owner.  H.  L.  Owensby, 
3811  Illinois  St  ,  Fresno;  contrac- 
tor,   Uatson   Bros. 


COMPLETION    NOTICES 


FTIESNO    COUNTY 


Recorded 


Accepted 


Jan.  28,  1926— LOTS  1  AND  2  BLK  5 
College  Addition,  Fresno.  Wade  C 
and  Alice  M  Scott  to  whom  it  mav 
concern to-     n~     iqo/. 

Feb  .2  1926-CALIf6rNIA  AVE 
(drill     track).     Fresno.       Southern 

Pacific  C  o   to  G  K  Anderson 

• Jan.    '3i;"i926 

LIENS  FILED 

FRESNO   COUNTY 

Recorded  Am/»i.«« 

Jan.    30     1926-SE    15    LOT    I.    Lofs    2 

\^-   ;  ,,-•     "^^   Fresno.     Geo  Wolf  vs 
.•"  T-^  '^more.  General  Elevator  Co 

and  KaRa  Invst  Co xinnn 

^\^n    -'J^-e-LOTS   26   AND   ^V  BLK 

20,       Be  mont       Addition,       Fresno. 

Frank    Astarinhart      vs      Flovd      n 

Smith      ^        j,rt, 

^^^>Ril.  ^-1^^^^  ^5  LOT  Y,- Lots' 2 'to 
'o?  r-',  •  .^r^sno.  Guilbert  Whole- 
sale Electric  Co  vs  General  Ele- 
vator Co  and  Ka  Ra  Invst  Co... $218 

BUILDING     CONTRACTS 

SACRAMENTO    COUNTY 

DWELLI.XG.  '~ 


STORES,    2.   $5000:   3S32  Stockton  Blvd 
t,acramento:  owner,  W&  K  Co.,  817 
J,  Sacrament*  v-    ,  oxi 
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DWELLING,  7-room  and  garage,  $5900; 
908  46th,  Sacramento,  owner,  Peter 
Leoni,  2728  Marshall  Way,  Sacra- 
mento. 

STORES  2,  $8000;  2400  O,  Sacramento; 
owner,  C.  P.  Uldall,  2051  36th,  Sac- 
ramento; contractor,  O.  H.  Newman 
1012    24th.   Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
2413  V,  Sacramento;  owner,  Peter 
Babich,  1614  4th,  Sacramento;  con- 
tractor, J.  M.  Bobick,  901  S,  Sac- 
ramento. 

MOVE  from  1805  J  and  set  up  and  gen. 
renairs  at  1S48  42nd,  Sacramento, 
$2000;  owner,  Chas.  Mabrey.  Ochs- 
ner  Bldg.,  Sacramento..  .„„,^„ 

RAISE  and  install  2  3-room  apts.,  $3200 
2908  G,  Sacramento;  owner,  M.  H. 
Brembser,  2908  G,  Sacramento; 
confractor,  A.  W.  Pattlani,  2100  I, 
Sacramento.  .,c.„    .c^i. 

CONSERVATORY,  $4000;  No.  1540  46th 
St.,   Sacramento;  owner,  East  Lawn 

DWELLINGS  (2)  3-room  and  garages, 
$4000;  No.  3246  Marshall  Way,  &ac- 
ramento;  owner,  B.  H.  Bill,  32o3 
Marshall    Way,    Sacramento. 

DWELLING,  5-room  and  garage,  $5000 
No  2758  26th  St.,  Sacramento; 
owner,  W.  E.  Truesdale,  2116  H  St., 
Sacramento.  »--«« 

DWELLING,  6-room  and  garage,  $oo00; 
No.  2632  Rochon  Way,  Sacramento; 
owner,  W.  E.  Truesdale,  2116  H  St., 
Sacramento.  »„_„„ 

DWELLING,  5-room  and  garage,  $2o00; 
No.  5856  5th  Ave.,  Sacramento; 
owner,  Geo.  Hold,  3015  58th  St., 
Sacramento.  .„„„,< 

DWELLING,  5-room  and  garage,  $2800; 
No.  3800  Miller  Way,  Sacramento; 
owner,  P.  S.  Woodward,  4932  12th 
Ave.,   Sacramento. 

DWELLING,  6-room  and  garage,  $2750; 
No.  5349  T  St.,  Sacramento;  own- 
er, "W.  B.  Bootes,  1611  O  St.,  Sac- 
ramento. 

DWELLING,  4 -room  and  basement, 
$2850;  No.  2949  Sacramento  Blvd., 
Sacramento;  owner,  Salvatore  Bu- 
onocore,  2951  Sacramento  Blvd., 
Sacramento;  contractor,  P.  Lopez, 
2631   F  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  1937  Larkin  Way,  Sacramento; 
owner,  Gus  Thiery,  545  J  St..  Sacto. 

DWELLINGS,  (3)  5-room  and  garages, 
2  at  $3000  each;  1  at  $2950;  No. 
2700,  2710  and  2720  27th  St.,  Sacra- 
mento; owner,  Bowen  &  Klein, 
1009  8th  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1217  48th  St.,  Sacramento;  own- 
er, A.  Soracco,  932  Sonoma  Way, 
Sacramento. 


COMPLETION    NOTICES 


SACRAMEIVTO    COUNTY 

Recorded  Accepted 

Jan.  25,  1926 — LOT  280,  Homeland. 
C  V  Dillon  to  whom  it  may  con- 
cern  Jan.    22,    1926 

Jan.  26,  1926— PTN.  LOT  6,  Florin.  G 
A  Bertolucci  to  whom  it  may  con- 
cern   ■'an.   20.    1926 

Jan.  27,  1926— LOT  23  BLK  45,  North 
Sac.  Subd  No.  8.  P  P  and  Rose 
Makiney  to  whom  it  may  concern 
Jan.     21,     1926 

Jan.  27,  1926— N  %  LOT  5,  N,  O,  8th 
and  9th  Sts.,  Sacramento.  Henry 
Feldhusen  to  whom  it  may  con- 
cern      


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc. .this "Supreme  Authority" 
WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  for  specimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfielcl,  Mass. 


Jan.  28,  1926— E  19.81  LOT  32  W 
19.82  Lot  33;  E  39.63  Lot  33;  W 
39.64  Lot  32,  Vine  St.  Addn  to  Oak 
Park,    Sacramento.      Grace    Y    Vau- 

ghan  to  whom  it  may  concern 

Jan.    28,    1926 


LIENS  FILED 


SAOItASIKNTO    COIINTV 

Recorded  Amount 

Jan.  26,  1926— LOT  2110,  Elmhurst. 
G  H  Burnet  and  Florence  Polhemus 
vs   George   and    RHzr    F'umpr .  .  il!.^T>.23 

Jan.  27,  1926— LOT  48  W  B  Fink 
Subd.;  S  1/2  LOTS  3u  AND  ,56  W.  j_>. 
Fink  Subd.,  Sacramento.  G  H 
Burnett  and  Florence  Polhemus  vs 

W    B    Fink    (2    liens) 

$93.62    and    $340.41    respectively 

Jan.  28,  1926— LOT  25  Showier  Terr.; 
Lot  36,  Showier  Terr.;  Lot  55, 
Showier  Terr.,  Sacramento.  West- 
ern Bldg  Materials  Co  vs  F  J  and 
Louise  (u.\)  Pritchard  and  Ben 
Leonard  Co  (3  liens)  .  .$24.55;  $22.50 
$16.50     respectivefly 

Jan.  28,  1926 — LOT  2140  Elmhurst. 
Tilden  Lumber  &  Mill  Co  vs  George 
Flumer     $558.35 

Jan.  28,  1926— PTN  TCT  B.  Wm.  J. 
Landers  Addition  A,  South  Sacra- 
mento. Tiklen  Lumber  &  Mill  Co 
vs    Pete    Erese $124.35 

1. 


BUSINESS  OPPORTUNITIES 


(Continued   from   Page   19) 

SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phcne,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
much  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1943 — San  Francisco,  Cal.  Gentle- 
man with  15  years  experience  in  sell- 
ing, and  having  small  amount  of  capi- 
tal, desires  connection  with  some  mer- 
chandising concern,  either  as  an  agent 
or   an   active   partner. 


D-1944 — San  Francisco,  Cal.  Manu- 
facturers' agent  desires  to  represent 
either  local  or  Eastern  manufacturers 
on  the  Pacific  Coast  in  mechanical 
lines. 

D-1946— Glendale.  Cal.  Manufactur- 
er of  boomerangs,  bows,  arrows,  spears 
and  crossbows,  is  in  the  market  for  the 
following  American  woods:  wych-elm, 
hickory  (2nd  growth)  red  cedar, (  osage 
orange,  American  yew;  also  lance 
wood,  lemon  wood,  beef  wood  a»id 
greenheart,    which    are    foreign    woods. 

D-1947 — Philadelphia,  Pa.  Manufac- 
turers of  high  grade  leather  belting 
want  to  get  in  touch  with  dealers  in 
California  to  handle  their  line.  Exclu- 
sive territory  to  right  parties.  Factory 
representative  will  be  here  to  discuss 
details. 

D-1948— St.  Louis,  Mo.  Manufactur- 
e;s  of  a  complete  line  of  oil  burners 
desire  to  appoint  a  territorial  distrib- 
utor in  San  Francisco  to  represent 
them.  They  claim  there  is  an  excellent 
opportunity  for  the  right  man  to  real- 
ize  a    very   large   profit. 

D-1949  —  Milwaukee,  Wis.  Firm  of 
sales  engineers  and  mechanical  experts 
desire  to  locate  a  man  who  has  had 
experience  in  the  advertising  business. 
Must  be  a  man  capable  of  handling  a 
high  class  advertising  proposition  that 
requires  an  investment  of  $1000  to  $5,- 
000  with  services. 

9929 — London,  England.  Exporters  of 
continental  steel  materials,  such  as 
rails,  corrugated  bars,  plates,  sheets, 
beams,  etc.,  wish  to  establish  connec- 
tions with  San  Francisco  importers  of 
steel  products.  They  quote  prices  C.I.F. 
San   Francisco. 

9931 — Copenhagen,  Denmark.  Well 
recommended  firm  of  commission 
agents  and  wholesalers,  furnishing 
references,  desires  to  act  as  sole  agent 
of  large  San  Francisco  business  house 
wishing  to  do  business  in  the  Danish 
or  Scandinavian  market. 

9934 — Breslau,  Germany.  Party  wish- 
es to  communicate  with  San  Francisco 
"finance    brokers". 

9940 — Italy.  Suppliers  of  marble  wish 
to  establish  business  connections  with 
San  Francisco  importers. 

9942— Calcutta,  India.  Dxport«ir  of 
jute,  hessians,  gunny  and  shellac  wish- 
es to  communicate  with  San  Francisco 
importers  of  these  commodities. 

S944 — Culiacan,  Mexico.  Firm  desires 
to  estamblish  connections  with  Pacific 
Coast  distributing  houses  and  manu- 
facturers  of   hardware  and   glass. 


National   Gypsum   Company 

Enters   Wall   Board    Field 


Announcement  is  made  of  the  forma- 
tion of  a  new  concern  for  the  manu- 
facture of  a  new  gypsum  wall  board. 
The  new  company  entering  the  field  is 
the  National  Gypsum  Company  of  Buf- 
falo, who  will  manufacture  an  im- 
proved  gypsum    wall   board. 

With  the  formation  of  the  company 
is  also  announced  the  acquiring  of  ex- 
tensive new  gypsum  deposits  in  the 
western  New  York  field  which  by  the 
tests  of  the  Babcock  Testing  Company, 
is  of  a  purer  and  better  quality  than 
has  previously  come  from  that  field. 
The  average  purity  of  the  gypsum  tak- 
en from  the  properties  of  the  National 
Gypsum  Company  is  given  at  98.16, 
while  the  best  grades  in  the  eastern 
field  have  previously  shown  not  to 
exceed  93%. 

Approximately  9,000,000  tons  of  this 
gypsum  has  already  been  proven  on 
the  holdings  of  the  National  Gypsum 
Company,  the  value  of  which  has  been 
set  by  the  American  Appraisal  Com- 
pany  at    $1,077,000. 

It  is  estimated  that  the  gypsum  de- 
l)o.sits  of  the  company  will  supply  its 
giant  plant  now  under  construction, 
for  the  next  seventy-five  years. 

Two  innovations  are  already  an- 
nounced by  the  National  Gypsum  Com- 
pany. First,  the  company  is  building 
its    plants    which    will    be    the    largest 


single  wall  board  unit  in  the  world,  on 
the  site  of  its  gypsum  deposits,  thus 
bringing  complete  wall  board  manu- 
facture from  mine  to  freight  car  to- 
gether in  one  location.  Economies  of 
freight  and  handling  have  been  antici- 
pated with  this  new  method. 

The  second  innovation  is  the  intro- 
duction of  a  new  gypsum  wall  board 
tougher  than  is  afforded  by  the  market 
at  the  present  time  and  at  the  same 
time  much  lighter  in  weight,  accord- 
ing  to   the   manufacturers. 

These  two  features,  it  is  anticipated, 
will  give  the  product  of  the  National 
Gypsum  Company  an  immediate  recep- 
tion on  the  market. 

The  plants  of  the  company  at  Clar- 
ence, N.  Y.,  are  already  under  construc- 
tion and  it  is  expected  will  be  in  pro- 
duction on  April   1st. 

While  it  is  understood  that  much  of 
the  distribution  of  the  new  product  has 
been  arranged  for,  the  names  of  dis- 
tribution agents  throughout  the  county 
have  not  been  announced.  The  trade 
name  of  the  new  product  is  to  be  an- 
iiounced  on  March  1st. 

The  personnel  of  the  new  company 
is  understood  to  include  many  men 
who  have  been  actively  associated  with 
the  wall  board  industry  since  its  con- 
ception. 
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KOEHRIHC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';»  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
inibber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive, chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives : 

HARRON,  RICKARD  &  McCOlVE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^r  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

\  Please  send  me  by  return  mall 

^  complete  information  on  Koehring 

Dandie  Light  Mixer.   Also  price  with 

equipment  as  follows: 
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CEMENT  STOCK   HEAVIER   THAN  AT 
THIS    SEASON    LAST    YEAR 


COMMON      BRICK     MANUFACTURERS        PROTEST  FREIGHT  HATE  I.NCREASB 


Cement  stocks  at  the  beginning  of 
1926  totaled  18,429,000  barrels,  accord- 
ing to  United  States  bureau  of  mines 
reports. 

The  amount  of  cement  on  hand  was 
about  four  million  barrels  greater  than 
at  the  start  of  1925  and  nearly  eight 
million  barrels  greater  than  at  the 
first  of  the  year   1924. 

Cement  production  and  cement  ship- 
ments reached  the  highest  total  ever 
recorded  during  1925.  Nevertheless 
production  more  than  kept  pace  with 
the  demand  as  shown  by  the  increase 
in  stocks. 

Cement  makers  are  preparing  for 
another  good  year  in   1926. 

Latest  figures  show  that  building 
continues  very  active  into  the  winter 
months  and  that  an  extensive  road 
and  street  building  program  is  planned 
for  this  year. 

The  winter  months  see  a  smaller  de- 
mand for  cement  than  at  other  season.s 
of  the  year  naturally.  Beginning  with 
March  the  demand  picks  up.  Conse- 
quently, cement  makers  increase  their 
stocks  during  the  time  that  demand  is 
slack.  When  cement  purchases  increase 
they  can  draw  on  the  stocks  which 
tliey  have  produced  during  the  winter. 
F'rom  the  present  size  of  stocks,  it  is 
evident  manufacturers  are  preparing 
for  a  busy  year,  the  department  offi- 
cials point  out. 


REPORT  BIG  SALES  IN   1025 


0.\    PAVI.NU   MATERIALS 


If  all  the  common  brick  made  and 
sold  in  the  U.  S.  in  1925  had  been  used 
in  building  the  foundations,  walls  and 
chimneys  of  average  size  homes,  it 
would  have  provided  accommodations 
for  267,000  families.  If  each  of  these 
six  room  houses  occupied  a  lot  40  feet 
in  width,  it  would  make  a  row  222 
miles  long.  In  attaining  a  total  of 
approximately  eight  billion  brick  in 
1925,  the  common  brick  industry  show- 
ed a  gain  of  about  7%  over  the  pre- 
ceeding  years. 

The  production  of  the  400  members 
of  the  Common  Brick  Manufacturers' 
Association  of  America  gained  more 
than  12%  over  the  1924  sales.  This  is 
attributed  to  the  advertising  and  the 
service  rendered  by  the  Association 
membership. 

As   far   as   the    trend   of   the   common 
brick    business    is    concerned,    the    im- 
aginary   line    marking    the    end    of    the 
old     year    and     beginning    of     the     new 
apparently    has     had    no    effect.       With 
the   figures    for    the    first   month    of    the 
new   year   in    hand   there   is   indicated   a 
most    satisfactory    volume    of    demand. 
The  shipments  of  brick  from  123  plants 
reporting  show  that  January  is  a  little 
more    than     8%     ahead    of    the    corres- 
ponding   month    of    1924.       There    is    a 
similar    increase    in    production.       This 
is    in    the    face    of    seasonal    conditions 
when   most   of   the   plants   are   inactive. 
The  common  brick  manufacturer  has 
never    faced    a    new    year    under    more 
favorable    conditions.      His    material    is 
enjoying     nation-wide     aoceptance     by 
leading  architects  and  builders.     There 
is  a  rediscovery  of   this  ancient,   native 
product.         The    architect      finds      it      a 
medium    for   expressing   his   artistry    in 
practically    every      type      of      structure 
from  the  cottage  to  the  pretentious  in- 
stitutional building.     The  plants  of  the 
country   generally   are   at  a   higher  ef- 
ficiency  than   they   ever   have   been   be- 
fore.     The    years    since    the    War    have 
been    years    of    reconstruction    for    the 
brick   industry.     There  are  fewer  com- 
panies     but    greater      production.        A 
notable    example    of   the    trend    toward 
consolidation    recently      was      consum- 
mated  at  Kansas   ("ity  where   32   plants 
in    Kansas    and    adjoining    states    were 
brought   together   into   one   corporation. 
At  the  present   time  there   is   nothing 
to    indicate    any    abrupt    price    change 
during  the  year. 


Proposed  Increases  in  freight  rates 
on  crushed  rock,  gravel,  sand  and  simi- 
lar materials  going  into  the  construc- 
tion cf  highways  will  be  protested  by 
the  California  Highway  Commission, 
when  the  matter  comes  before  the 
Kailioad  Commission,  it  is  announced 
Ijy  the  State  Highway  Engineer,  R.  M. 
Morton.  The  proposed  increases,  he 
said,  would  increase  the  cost  of  stand- 
ard 20  foot  highways  by  ?330  a  mile. 

Mr.  Morton's  statement  was  as  fol- 
lows: 

"The  California  Highway  Commis- 
sion is  protesting  the  proposed  in- 
crease in  freight  rates  on  sand  and 
rock  as  it  will  represent  an  increase 
of  approximately  $330  a  mile  on  our 
standard  20  foot  pavement;  as  well  as 
increased  cost   of  maintenance   work. 

"We  feel  that  the  existing  freight 
rates  are  too  high  for  a  comparatively 
low  value  material.  Also  the  value  of 
equipment  used  for  transporting  these 
products  is  not  as  great  as  the  value 
of  equipment  necessary  to  transpjrt 
many  other  products  on  which  the  re- 
turn in  freight  is  no  larger  than  on 
sand,  gravel  and  crushed  stone.  Fur- 
thermore these  hauls  are  generally 
comparatively  short  ones,  and  the 
equipment  is  not  out  of  service  any 
great   length   of   time. 

"The  Commission  entered  an  appear- 
ance recently  at  San  Francisco,  with 
the  intention  of  protesting  the  pro- 
posed rates,  but  the  Interstate  Com- 
merce Commission  ruled  that  it  would 
accept  no  testimony  on  strictly  intra- 
state movements.  Inasmuch  as  all  the 
rock  and  sand  used  in  California  is 
produced  and  moved  within  the  State, 
we  are  waiting  to  appear  before  the 
State  Railroad  Commission  in  protest 
of  such  an   increase." 

It  is  understood  that  other  building 
industries  plan  to  oppose  the  proposed 
increase  in  rates  being  asked  by  the 
varriers. 


.STEEL    CHEAPER    IN    S.    F.    TH.AN    IN 
EASTERN    CENTERS 


ENGINEER    COMMISSIONED 

J.  B.  Lippincott,  consulting  engineer 
of  Los  Angeles,  has  been  retained  by 
San  Diego  city  council  to  check  the 
surveys,  plans  and  estimates  prepared 
by  the  San  Diogo  city  engineering  de- 
partment under  the.,  direction  of  City 
Manager  Rhodes  for  the  pipe  line  to 
El  Capitan  dam  site.  The  pipe  line 
will  have  a  capacity  of  20,000.000  gals, 
per  day  and  will  cost  around  ?1, 000, 000, 


Steel  Is  cheaper  in  San  Francisco 
than  in  the  eastern  centers,  according 
to  Grant  Simmons,  secretary-treasurer 
of  the  Simmons  Bed  Company,  manu- 
facturers  of   steel   beds. 

Last  year  his  concern  made  almost 
2,000.000  beds,  and  Simmons  announced 
that  more  than  8000  tons  of  steel 
which  went  into  the  manufacture  of 
them  was  purchased  in  San  Francisco. 
"Many  manufacturers  won't  believe 
us  when  we  make*  the  statement  that 
we  purchase  steel  cheaper  here  than 
in  the  East,"  said  Simmons  yesterday. 
"Most  of  the  steel  used  In  our  plant 
at  Elizabeth,  N.  J.,  is  bought  right  here 
in  San  Francisco — and  even  with  the 
transcontin3ntal  freight  added,  it's 
cheaper  than  if  we  purchased  it  In  the 
steel  centers." 

Simmons  explained  just  how  his 
company  did  it.  Steel  rails,  made  in  the 
Kast.  arc  purchased  in  San  Francisco, 
he  said.  Then  they  are  taken  to  the  lo- 
cal plant  of  the  Simmons  company, 
rolled,  the  steel  parts  made  right  here, 
and   then   shipped  back  to  New  Jersey. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Executive  Board  of  the  Associ- 
ated General  Contractors  of  America 
has  forwarded  telegrams  to  Secretary 
of  Commerce  Hoover  and  Secretary  of 
Labor  Davis  urging  them  to  use  the 
influence  of  their  departments  to  keep 
down  costs  in  the  construction  indus- 
try. The  telegrams  state  that  because 
of  wages  and  high  material  costs,  a 
slump  in  construction  because  of  a 
"builders'   strike"   might  develop. 

San  Diegos  real  estate  boom  is 
exerting  appreciable  effect  in  Los  An- 
geles architectural  and  engineering 
circles.  This  is  indicated  in  information 
from  Los  Angeles  that  several  organ- 
izations which  have  heretofore  con- 
fined their  efforts  to  the  more  immedi- 
ate vicinity  of  Southern  California's 
building  center,  are  making  a  strenu- 
tus  effort  fo  identify  themselves  with 
the   San   Diego   boom   projects. 

Charging  that  he  has  been  unlaw- 
fully crowded  out  of  grading  and  exca- 
vating approximately  50,000  cubic 
yaids  of  earth  and  rock  on  the  Deetz- 
Grass  Lake  cutoff  construction  of  the 
Southern  Pacific  Company  at  a  loss  of 
525,000  to  him,  Joseph  Rocco,  Klamath 
Falls  sub-contractor,  has  filed  suit 
for  $25,000  in  superior  court  at  Treka, 
Cal.,  against  E.  D.  Wren  and  J.  Green- 
ough,  Spokane  contractor. 

Acquitted  by  a  jury  in  the  Glenn 
County  Superior  court  after  less  than 
an  hour's  deliveration,  E.  G.  Bondu- 
rant,  county  supervisor,  and  Thomas 
Myers,  highway  contractor,  were  freed 
of  the  charge  of  submitting  false 
claims  for  road  work.  Bondurant  and 
Myers  were  arrested  several  months 
ago  on  a  charge  of  submitting  county 
claims  to  cover  work  on  the  supervis- 
or's ranch. 


H.  Carmody,  general  contractor  of 
San  Jcse,  escaped  serious  injury  in 
an  automobile  accident  on  the  state 
highway  near  Pajaro,  Santa  Cruz  coun- 
ty, Feb.  1,  when  his  automobile  turned 
turtle.  He  was  pinned  beneath  the 
wreckage  but  was  extricated  bsfore 
being   seriously   injured. 

San  Jose  building  permits  in  January 
show  a  gain  of  $219,335  over  those  of 
January,  1925.  During  the  past  month 
the  operations  totaled  $391,445  of  which 
$368,065  covered  new  construction  and 
$23,380  for  alterations,  additions  and 
lepairs.  Home  building  is  the  most 
active    construction. 


Wm.  B.  Short,  one  of  the  founders  of 
the  Merle  Magnesia  Co.,  of  Redwocd 
City,  which  was  later  taken  over  by 
the  Plant  Rubber  and  Asbestos  Com- 
pany, died  suddenly  in  San  Francisco, 
Jan.  31.  Death  was  due  to  heart  di- 
sease. A  widow,  twD  brothers  and  two 
sisters   survive. 


W.  S.  Meussdorffer  of  Redwood  City, 
for  six  years  manager  of  the  Plant 
Rubber  &  Asbestos  Company  plant  in 
that  city,  has  entered  the  real  estate 
business  with  headquarters  in  Red- 
wood Oity.  His  associate  will  be  Jas. 
A.   Lee. 


Seattle,  during  January,  issued  834 
building  permits  for  improvements  ag- 
gregating an  expenditure  of  $5,003,660 
a  total  surpassing  any  former  January 
mark. 


Recommendation  of  Forester  W.  B. 
Greeley  that  Stuart  B.  Show  be  ap- 
pointed to  the  position  of  district  for- 
ester of  the  California  district,  U.  S. 
Forest  Service,  has  been  approved  by 
the  Secretary  of  Agriculture.  Show  is 
a  graduate  of  the  Stanford  University 
and  received  his  technical  education  in 
forestry  at  the  Yale  Forest  School.  He 
succeeds  Paul  G.  Redington,  for  the 
past  six  years  chief  of  the  California 
district,  who  leaves  for  his  new  as- 
signment as  Assistant  Forester  in 
Washington. 


Twenty-five  thousand  carpenters  in 
seven  unions  in  Vancouver,  B.  C,  ars 
to  v:,te  whether  they  want  a  five-day 
week  established  by  next  Summer.  An- 
nouncement was  made  at  a  meeting  of 
the  Vancouver,  New  Westminster  and 
district  Trades  and  Labor  council  that 
a  vote  will  not  be  completed  until  late 
in  February.  Carpenters  receive  $7  a 
day.  One  of  the  questions  raised  is 
whether  they  will  be  content  to  retain 
this  wage  if  they  receive  a  five-day 
week.  Union  men  work  five  and  a  half 
days   a   week. 


Reports  that  the  big  lumbering  plant 
of  the  Lamoine  Lumber  &  Trading  Co., 
at  Lamoine,  Shasta  County,  are  to  be 
re-opened  are  denied.  The  mill  has 
been  closed  down  for  a  month,  osten- 
sibly for  repairs.  Word  from  Redding 
is  to  the  effect  that  there  will  be  "no 
resumption   of  operations   this   season.' 


Now  the  plumber  is  to  have  a  de- 
gree. The  Carnegie  Institute  of 
Technology  has  added  a  professorship 
and  two  scholarships  in  plumbing, 
heating  and  ventilating.  The  scholar- 
ships are  the  gift  of  the  National  As- 
sociation of  Master  Plumbers  and 
Women's    Auxiliary. 


Eureka,  Calif.,  contemplates  a  bond 
issue  to  finance  construction  of  a  wa- 
ter supply  system,  the  costs  ranging 
from  $250,000  to  $1,000,000,  depending 
upon  the  source  of  water;  $590,000  to 
finance  extensions  to  sewer  system  and 
$100,000  for  improvements  to  municipal 
railway    system. 


The  government  is  expending  ap- 
proximately $25,000,000  on  new  con- 
struction of  dams,  canals  and  irriga- 
tion work.s  on  12  federal  reclamation 
projects,  according  to  a  report  by  the 
Interior  Department. 


During  1926  the  Great  Western  Pow- 
er Company  will  spend  $11,588,000  for 
new  construction  projects.  A.  $150,000 
extension  of  the  Oakland  Fourth  Ave- 
nue sub-station  is  one  of  the  new  pro- 
jects. 


Degree  of  master  of  arts,  honoris 
causa  on  Feb.  3  was  conferred  upon 
Walter  H.  Ratcliffe  Jr.,  architect  for 
the  new  buildings  of  the  Pacific  School 
of  Religion   in  Berkeley. 


Workmen  on  the  new  Methodist 
Episcopal  church  at  Reno.  Nevada,  are 
requested  by  a  sign  posted  by  the  con- 
tractor not  to  use  profanity  while 
working. 

Santa  Cruz  contemplates  an  election 
in  June  to  decide  on  the  adoption  of 
the   city  managsr  form  of  government. 


In  a  decision  rendered  in  the  suit 
of  the  engineering  firm  of  McCray 
Bros,  against  the  Honcut-Yuba  Irriga- 
tion District  for  services  valued  at  $80,- 
000,  Superior  Judge  E.  P.  McDaniel  at 
Marysville  ruled  that  the  engineering 
firm  is  not  entitled  to  the  fee.  Judge 
McDaniel  based  his  opinion  on  the  fact 
that  the  McCray  Bros.'  plans  called  for 
a  prohibitive  cost  and  were  not  ap- 
proved by  the  state  engineer's  office, 
and  that  the  Honcut-Yuba  Irrigation 
District  did  not  voluntarily  dissolve 
but  was  forced  to  by  Attorney  General 
U.  S.  Webb. 


Chas.  Payson  Treat,  79,  railroad  and 
canal  builder,  died  in  Palo  Alto,  Jan. 
28.  Treat  achieved  engineering  fame 
as  a  promoter  of  the  uncompleted 
Nicaragua  canal  when  he  constructed 
a  railroad  across  the  Greytown  swamp 
in  Nicaragua.  As  a  resident  of  Trini- 
dad, Colo.,  years  ago  he  constructed  the 
street  railway  system  of  that  city. 
Later  he  supervised  the  construction  of 
1500  miles  of  railroad  in  the  United 
States  and  Canada. 


Herman  Rettinghouse,  civil  engi- 
neer, Sioux  Falls,  S.  D.,  formerly  of 
the  firm  of  Chenoweth  &  Rettinghouse. 
but  for  the  past  year  in  business  for 
himself,  is  leaving  South  Dakota  to  lo- 
cate in  California.  Mr.  Rettinghouse 
has  just  finished  work  on  a  large 
drainage  project  in  Nebraska,  Including 
the  building  of  many  bridges. 


John  Thorburn  Cairns,  retired  con- 
struction engineer  and  for  twenty-five 
years  associated  with  the  Western 
Refining  Company  in  Hawaii  and 
California,  died  at  his  home  in  San 
Mateo,  Feb.  4.  He  was  a  native  of 
Scotland,  84  years  of  age,  and  came  to 
San    Francisco    in    1867. 


Paul  Bailey,  engineer  with  the  Irri- 
gation Division  of  the  State  Depart- 
ment of  Public  Works,  will  address 
the  Santa  Clara  County  supervisors 
Feb.  15,  on  the  general  theme  of  wa- 
ter  conservation. 


Arthur  S.  Bugbee  and  Schirmsr  Bug- 
bee  Company,  architects,  with  main  of- 
fices in  the  Thayer  Building,  Oakland, 
have  opened  a  branch  office  at  58  Sut- 
ter street,  Holbrook  .building,  San 
Francisco. 


Los  Angeles  County  Sanitation  Dis- 
trict No.  7,  defeats  proposal  to  issue 
bonds  of  $4,400,000  to  finance  sewer 
construction.  Another  election  cannot 
be   held   within   six   months. 


The  Irrigation  Districts'  Association 
of  California  will  hold  its  annual 
meeting  at  Merced  on  March  12,  it  is 
announced  by  W.  D.  Wagner,  secretary 
of   the  organization. 
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ORGANIZATION  NEWS 

<)rKani/.ntliinn     taavinc     it    tlirect    connection    with    the   conHtrnctlen    tndostr/    are    invited    to    anbBtlt    netra    tor    public 

tlon  in  tJiia  departiaeat. 


PLUMBERS   PLAN   EDUCATIONAIi 
CAMPAIGN 

Determined  to  banish  forever  the 
idea  in  the  public  mind  that  plumbers 
are  robbers  and  men  who  delight  in 
loafing  on  the  job  and  demanding  fab- 
ulous aiiiounts  for  their  services,  the 
California!  Sanitation  Development 
league  is  preparing  to  launch  a  bar- 
rage of  facts,  that,  it  is  hoped,  wrill 
reveal  plumbers  as  benefactors  of  hu- 
manity. 

This  was  the  announcement  yester- 
day of  L.  J.  Kruse,  president  of  the 
body,  and  he  explained  that  the  trans- 
f  rmation  in  thought  will  be  accom- 
plished through  the  means  of  an  adver- 
tising  drive    in    local    newspapers. 

Kruse   said: 

"As  the  newspaper  is  to  the  public 
what  sight  and  hearing  is  to  the 
individual,  educational  newspaper  ad- 
vertising is  the  most  direct,  effective 
and  economical  means  of  quickly  ob- 
taining  the   results   desired. 


S.   F.   Material   Dealers   Elect 


PUBLIC         WORKS  CONTRACTORS 

ORGANIZE   AT  TACOMA 

Thirty  contractors  specializing  in 
public  improvement  work  at  a  recent 
meeting  in  Tacoma  took  preliminary 
steps  to  organize  the  Public  Works 
Contractors'  Association  of  Washing- 
ton. Temporary  headquarters  of  the 
association  will  be  established  in  Ta- 
coma. George  Milton  is  temporary 
chairman  of  the  proposed  association. 
A  concerted  effort  will  be  made  by  the 
organization  to  bring  to  the  attention 
of  the  public  the  inefficiency  of  the 
day  labor  method  of  handling  public 
improvement  work  and  all  other  con- 
struction. 


STANFORD  ENGINEERS  ELECT 


John  H.  Squires  has  been  elected 
president  of  the  Stanford,  (Palo  Alto) 
student  branch  of  the  American  So- 
ciety of  Civil  Engineers.  Other  officers 
elected  were:  H.  Lee  Wulff,  vice- 
president;  Arthur  C.  Wright,  secretary; 
Mark  E.  Thomas,  corresponding  secre- 
tary; Conrad  Weill  Jr.,  executive  sec- 
retary; Roland  H.  Wight,  assistant 
treasurer.  Fred  Muhs,  present  treas- 
urer, retains  office. 


ARCHITECTS     ELECT 


Allied  Architects'  Association  of 
I^os  Angeles  has  elected  th.s  following 
directors  to  serve  for  the  ensuing 
year:  Edwin  Bergstrom,  William  Rich- 
ards, Myron  Hunt,  Summer  P.  Hunt, 
and  Pierpont  Davis.  Election  of  offi- 
cers for  the  association  will  be  held 
at  an   early  date. 


SYMPATHETIC    STRIKE    CALLS    FOR 
OPEN    SHOP    WORK 


Following  a  sympathetic  strike  by 
bricklayers  on  the  Pacific  Electric  sub- 
way terminal  building  at  Los  Angeles, 
the  P.  J.  Walker  Company,  general  con- 
tractors, announced  bricklaying  would 
be   resumed  on   the   open   shoo   plan. 


DIRECTORS  ELECTED 


Directors  elected  by  San  Diego 
Builders'  Exchange  to  serve  for  1926 
are:  ,  Walter  Trepte,  H.  C.  Brawner, 
E.  F.  Bryans,  A.  S'chreiber,  Louis 
Schrim  Jr.,  A.  C.  Redd  and  E.  L.  Kier. 


The  annual  luncheon  and  installa- 
tion of  officers  of  the  San  Francisco 
Material  Dealers'  Association  was  held 
February  2  at  the  Union  League  Club. 

The  following  officers  were  elected 
for  the  ensuing  year:  O.  C.  Barrymore, 
president;  Ralph  Mitchell,  vice-presi- 
dent; E.  L.  Snell,  sergeant-at-arms,  and 
Frank  L.  Hatch,  secretary  and  treas- 
urer. 

Past  president  Stephen  I.  Guerin  then 
turned  the  chair  over  to  Mr.  Barry- 
more,    the    Incoming   president. 

After  the  members  had  enjoyed  an 
elaborate  luncheon,  talks  were  made 
on  bettering  conditions  for  the  dealers 
and  on  co-operation  with  the  manu- 
facturers. The  Association  is  working 
together  as  a  unit  toward  the  accom- 
plishment of  these  purposes. 

The  following  members  were  present 


at  the  luncheon:  William  H.  George, 
general  manager.  Henry  Cowell  Lime  & 
Cement  Co.;  O.  C.  Barrymore,  presi- 
dent. Golden  Gate  Atlas  Material  Co.; 
J.  E.  Keller,  vice  president,  Pacific 
Portland  Cement  Co.;  William  Gray, 
Sales  Manager.  Standard  Gypsum  Co.; 
Martin  Uldall,  Standard  Gypsum  Co.; 
S.  I.  Guerin.  J.  S.  Guerin  Co.;  William 
Feary.  Holmes  Lime  &  Cement  Co.; 
James  E.  White,  Lennon  Lime  &  Ce- 
ment Co.;  Felix  Gross,  Felix  Gross  Co.; 
A.  R.  Robertson,  manager,  S.  F.  terri- 
tory of  the  U.  S.  Gypsum  Co.;  G.  Maz- 
zera,  Mazzera  Rock,  Sand  &  Gravel 
Co.;  W.  L.  Ellerbach,  manager  Nephi 
Plaster  Co.;  Ralph  Mitchell,  Henry 
Cowell  Lime  &  Cement  Co.;  Frank 
Hatch,  secretary.  S'.  F.  Material  Deal- 
ers Association,  and  J.  E.  Odgers,  ad- 
vertising manager.  Daily  Pacific 
Builder. 


S.      F.      PAINTERS       BALLOTING      ON 
CLOSED    SHOP    CONTROVERSY 


Feeling  out  the  attitude  of  local 
painters  in  regard  to  closed  shop  condi- 
tions, the  San  Francisco  District 
Council  of  Painters  has  asked  a  refer- 
endum vote  from  all  members  of  its  af- 
filiated   locals. 

Members  are  voting  by  mail  on  a 
series  of  proposals,  among  which  is  a 
plan  to  enforce  the  union  card  on  all 
jobs.  In  furtherance  of  this  plan  an 
assessment  of  $5  per  member  is  to  be 
levied,  the  funds  to  go  into  the  treas- 
ury of  the  council. 

Voting  will  be  completed  Feb.  15. 
Although  the  proposition  may  be 
passed  by  the  members,  final  action 
still   will   rest   with   the  council. 

The  coucil  recently  passed  an  order 
stipulating  that  no  member  of  the 
union  was  to  give  out  any  news  con- 
cerning the  organization.  This  was 
followed  this  week  by  instructions  to 
the  secretaries  of  the  locals  that  news 
from  the  individual  affiliated  bodies 
must  be  disseminated  only  through  the 
secretary  of  the  district  council. 


N.       W.       BRICK       MANUFACTURERS 
RE-ELECT     OFFICERS 

The  Pacific  Northwest  Brick  Manu- 
facturers Association,  meeting  in 
Seattle,  re-elected  all  oflficers.  The  of- 
ficers are:  H.  R.  Kreitzer,  Portland, 
president;  W.  E.  Wilson,  S'alem,  Ore., 
1st  vice-president;  Frank  Lohse.  Seat- 
tle. 2nd  vice-president;  F.  T.  Houlahan, 
Seattle,  secretary-treasurer.  W.  J. 
Howard  was  re-elected  executive  sec- 
retary with  head(iuarters  at  913  Artie 
Bldg.,  Seattle,  and  M.  B.  Reilly,  sec- 
retary of  the  Oregon  Division  with 
headquarters  at  906  Lewis  Bldg.,  Port- 
land. The  annual  report  of  Secretary 
Howard  announced  a  10  per  cent  in- 
crease in  consumption  of  common 
brick  and  face  brick  in  the  territory 
of  the  association,  which  was  at- 
tributed largely  to  results  from  the  ad- 
vertising campaign  conducted  by  the 
association  last  year,  and  resulted  in 
an  increased  advertising  appropriation 
for   1926. 


RENO       LABOR       CONTROVERSY       IS 
DEFINITELY     SETTLED 


A  settlement  of  the  controversy  rela- 
tive to  the  erection  of  steel  on  the 
Nevada  State  Exposition  building  at 
Reno,  has  been  completed  between  -the 
general  contractor  and  the  steel  con- 
tractor with  the  result  that  the  work 
will  be  done  by  union  labor  mechanics, 
according  to  an  announcement  of  the 
Reno  Central  Trades  and  Labor  Coun^ 
cil.  A  representative  of  the  McClintic- 
Marshall  Co..  of  Los  Angeles,  the  steel 
contractors,  promise  to  make  the  con- 
cession. As  a  result  of  the  negotia- 
tions, work  is  expected  to  be  resumed 
on   the  structure. 


COLLEGE  ENGINEERS  ELECT 


John  Moak.  manager  of  the  Pioneer, 
Sacramento,  Junior  college  year  book, 
has  been  elected  president  of  the  Sac- 
ramento Junior  College  club  of  the 
American  Association  of  Engineers. 
Ernest  Orrick  and  Floyd  Nask  were 
elected  first  and  second  vice-presidents 
respectively.  Kenneth  McBride  and 
Dale  Hunter  were  elected  members  of 
the  executive  council.  The  club  has 
twenty-five  members,  taken  from  the 
enrollment  of  engineering  students  at 
the    Sacramento    college. 


PETALUMA    CONTRACTORS    OR- 
GANIZE 


General  Contractors'  Association  of 
Petaluma  was  organized  at  a  meeting 
of  the  construction  interests  in  that 
city,  Jan.  27.  The  organization,  ac- 
cording to  H.  P.  Vogensen,  president, 
was  formed  "for  the  best  interests  of 
the  community."  M.  H.  Fredericks  is 
vice-president;  A.  M.  Seeberg,  secre- 
tary and  Walter  Singleton,  treasurer. 
At  the  next  meeting,  to  be  held  at  the 
call  of  the  ch^ir,  a  raise  in  wages  for 
carpe-nters   will   be   considered. 


H.\RBOR    BO.\RD    NAMED 

The  Santa  Barbara  City  Board  of 
Harbor  Commissioners  has  been  ap- 
pointed. Members  are:  Jas.  R.  Chap- 
man, H.  J.  Doulton.  Geo.  W.McComber, 
City  Councilman  Sweeney  and  City 
Manager  Haskell. 
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WM.    -WATSOX       NAMED      EAST      BAY 
MANAGER    FOR    ACME    GRAVEL.    OO. 

Wm.  M.  "Watson's  many  frisnds  will 
be  interested  to  learn  that  he  has  as- 
sociated himself  with  the  Acme  Gravel 
Company  as  vice  president  and  East 
Bay-  manager. 

He  is  well  known  in  Construction 
circles  on  both  sides  of  the  Bay,  where 
he   has   been   active  for   15   years. 

Until  the  war  interfered  he  did  vali- 
ant pionoering  work  in  introducing  the 
Micolithic    Finish    for   plastering. 

For  the  past  eight  years  he  has  de- 
voted his  efforts  with  great  success  to 
the  sale  of  building  material  in  the 
East  Bay  region,  having  been  instru- 
mental in  supplying  it  for  some  of  the 
largest  projects,  such  as  the  U.  C. 
Stadium,  the  Athens  Athletic  Club,  the 
Estuary  Tube,  the  Montgomery  Ward 
Company   Building   and    other   projects. 

No  pun  is  intended  in  describing 
Wm.  Watson  as  a  "constructive  force" 
in  buildingdom.  He  is  one  of  the 
sturdy  workers  who  help  to  uplift 
their  industry,  not  only  by  their  per- 
sonal claracter  and  energy,  but  by  a 
loyal,  tireless  devotion  to  the  inter- 
ests of  their  customers  and  of  the  cause 
of    sound    construction. 

Since  the  Acme  Gravel  Company 
stands  on  the  same  platform,  Mr.  Wat- 
son's affiliation  with  it,  is  quite  logi- 
cal, and  in  line  with  the  slogan:  "The 
ACME    of   Dependability." 


CONCRETE  PRODUCTS  MERGER  IS 
ANNOUNCED 


Plans  for  the  consolidation  of  con- 
crete products  plants  throughout  the 
United  States  and  Canada  operating 
under  patents  controlled  by  the  Build- 
ing Units  Patents  Corporation,  are  an- 
nounced by  Charles  R.  Flint,  New  York 
banker.  Associated  with  him  in  the 
organization  of  the  merger  are  Rufus 
Waples   &   Co.,   Philadelphia   bankers. 

T^e  new  concern,  to  be  known  as 
the  National  Concrete  Products  Cor- 
poration, will  have  a  capital  stock  of 
about  $10,000,000  and  will  be  incorpor- 
rted  under  the  laAvs  of  Delaware  within 
p.   month. 

The  proposed  consolidation  includes 
fontrol  of  the  Straub  A  Co.  patents, 
covering  the  manufacture  of  cinder- 
concrete  building  blocks,  under  which 
seventy-six  plants  in  this  country  and 
Canada  operate,  with  an  annual  out- 
put of  50,000,000  blocks,  which  are 
equivalent  to   600,000,000  bricks. 

Some  of  the  plants  included  in  the 
proposed  consolidation  are  the  Fogel 
Cinder  Block  Company,  Kansas  City, 
Mo.;  Cinder  Block  Corporation,  Denver. 
Colo.,  and  the  Concrete  Structural  Unit 
Company.   Spokane,   Wash. 


BUI1.DING      CONSTRUCTION     PROVES 
HAZARDOUS    OCCUPATION 


Building-  construction  is  the  most 
hazardous  occupation  in  California, 
judging  from  the  annual  report  of  the 
state  industrial  accident  commission 
on  the  number  of  persons  injured  In 
industry  during  the  fiscal  year  ending 
June  30th.  last. 

In  all  211,178  industrial  accidents 
were  reported  to  the  commission,  but 
only  89,069  were  of  a  serious  nature. 
Of  the  latter  645  caused  death,  1215 
permanent  impairment  and  87.209  tem- 
porary   disability. 

While  building  construction  as  an 
occupation  was  the  cause  of  12,501  ac- 
cidents, the  greatest  number  of  fatali- 
ties occurred  among  public  utility  em- 
1>1  yes.  ninety-five  of  whom  were 
killed  while  at  work. 

During  the  year  the  state  compensa- 
tion fund  collected  in  premiums  $5,- 
807,777  an  paid  out  on  account  of  in- 
dustrial  accidents,   13,274,986. 


U.   S.   Commerce   Chamber   Against 
Day  Labor  on  Public  Improvements 


(Special   Correspondence) 


The  growing  tendency  of  public  of- 
ficials to  expend  public  funds  for  con- 
struction work  by  the  day  labor  rather 
than  by  the  contract  system  is  de- 
nounced by  a  special  committee  of  the 
Chamber  of  Commerce  of  the  United 
States   in   a   report  just  made  public. 

The  report  is  submitted  by  Joseph 
H.  Defrees,  Chicago;  Arthur  S.  Bent, 
Los  Angeles;  John  M.  Crawford,  Park- 
ersburg,  West  Virginia;  Clyde  C.  Daw- 
son, Denver;  and  Sylvester  L.  Weaver. 
Los  Angeles.  It  will  be  considered  by 
the  national  body  at  its  annual  meet- 
ing in  May. 

Of  approximately  $2,000,000,000  expend- 
ed annually  for  public  construction,  the 
committee  estimates  that  $300,000,000 
is  expended  by  public  officials  them- 
selves  by    the   day   labor  method. 

"The  day  labor  method  in  public  con- 
struction," the  comp^ittee  asserts, 
"means  that  public  officials  not  chos- 
en for  office  because  of  their  training 
and  success  as  construction  managers, 
assume  charge  of  great  projects  with- 
out furnishing  any  guarantee  to  ths 
paying  public  of  either  cost,  quality 
or   time   of   completion. 

"It  is  a  menace  to  quality  of  work 
because  the  designing  department,  the 
inspection  departm2nt  and  the  con- 
struction department  are  in  effect  one 
and  the  same.  There  is  no  disinterested 
check  upon  changes  in  plans,  mBthods, 
materials  or  labor  efficiency.  Responsi- 
bility for  costs  and  the  duty  of  passing 
judgment  on  quality  cannot  properly 
repose   in   the   same   agency. 

"The  day  labor  method  fosters  in- 
efficiency and  laxness  in  labor.  Pay- 
r  lis  are  likely  to  be  excessive,  and  it 
is  common  knowledge  that  the  lowest 
man-hour  output  is  to  be  found  on 
public  work  done   by  day  labor. 

"Under  the  day  labor  method  tax- 
payers have  no  assurance  that  the 
money  they  provide  by  bond  issues,  as- 
sessments or  taxes  will  ultimately  pro- 
duce the  proposed  structure.  No  surety 


bond  guarantees  such  a  proJ3ct  and  no 
public  official  or  body  ever  assumes 
any  financial  responsibility.  When  the 
money  is  gone.  Congress  or  the  people 
are  asked  for  more. 

"In  general,  construction  work  is 
done  better  in  less  time,  and  at  lower 
cost,  by  the  contract  method.  Better, 
because  workmanship  and  quality  of 
materials  and  even  methods  are  sub- 
ject to  the  rigid  inspection  and  super- 
vision of  the  owner.  In  less  time,  be- 
cause definite  time  limits  are  fixed  in 
every  contract  and  penalties  are  pro- 
vided for  delay.  At  less  cost,  because 
the  work  is  awarded  to  specialists  un- 
der open  competition,  and  guarantee 
of  completion  for  the  sim  bid  is  fur- 
nished by  a  surety  bond. 

"The  contract  system  is  based  upon 
well  established  economic  principles. 
Its  fundamental  characteristics  are 
public  competition,  responsibility, 
skill,  protection  of  the  public  against 
losses  through  accidents,  floods,  fires 
and  storms,  guaranteed  time  limits, 
guaranteed  costs,  preservation  of  in- 
dividual initiative,  and  the  stimulation 
of  the  resourcefulness  necessarily  de- 
veloped by  competition.  The  develop- 
ment of  this  system  has  made  America 
foremost  in  labor-saving  equipment 
and  economical  construction   methods." 

The  committee  recommends  that 
plans  and  specifications  for  public 
works  should  be  prepared  in  advance 
and  filed  as  a  permanent  public  record, 
that  public  estimates  should  be  made 
of  the  cost,  that  compstitive  bids 
should  be'  sought  and  also  made  a 
matter  of  public  record  for  future  ref- 
erence. 

It  also  recommends  the  establish- 
ment of  an  accounting  system  showing 
accurate  and  complete  costs  to  apply 
whenever  work  is  done  by  day  labor 
and  that  on  completion  of  the  work 
itemized  statements  of  the  final  costs 
shown  by  such  accounts  should  bs 
filed  as  a  public  record. 


Standard    Varnish    Works   And 
Toch    Bro 


Announcement  is  made  by  J.  W.  Rob- 
son,  President  of  the  Standard  Varnish 
Works,  that  two  of  the  oldest  concerns 
in  the  Paint  and  Varnish  industry  in 
this  country  have  combined  through 
the  acquisition  by  the  Standard  Var- 
nish Works  of  all  of  the  capital  stock 
of  Toch  Brothers,  Inc. 

Toch  Brothers,  Inc..  has  been  con- 
tinuously under  the  management  of 
one  family  since  its  foundation  in  1848 
and  will  so  continue  In  the  hands  of 
the  sons  of  the  founder,  Moses  Toch — 
with  Henry  M.  Toch  as  President,  Maxi- 
milian Toch  as  vice  president,  and 
Harry   E.    Baer   as    secretary-treasurer. 

During  the  long  period  of  their  ex- 
istence they  have  developed  technical 
paints,  varnishes,  waterproofing  com- 
pounds and  colors,  such  as.  R.  I.  W. 
Tockolith,    Toxement,    etc. 

This  amalgamation  will  permit  of  the 
rapid  expansion  of  Toch  Bros.,  Inc.. 
through  the  additional  facilities  af- 
forded by  the  large  plants  of  the 
standard  Varnish  Works  at  Elm  Park, 
N.  Y.;  Chicago,  111.;  London,  England; 
Paris,  France;  Berlin,  Germany;  Milan, 
Italy;  Barcelona,  Spain;  and,  a  newly 
completed  lacquer  factory  at  J^iinden, 
N.   J. 


s.    Complete    Merger 

The  manufacture  of  the  Toch  Broth- 
ers', Inc.  products  will  be  in  charge  of 
Dr.  Maximilian  Toch  and  Mr.  Arthur  D. 
Robson,  vice  president  in  charge  of 
operations  of  the  Standard  Varnish 
Works. 

Henry  M.  Toch  has  consented  to  be- 
come Chairman  of  the  Board  of  the 
Standard   Varnish   Works. 

The  financial  matters  of  the  company 
will  be  in  charge  of  James  S.  Wolf, 
treasurer  of  the  Standard  Varnish 
Works.  The  management  of  the  West- 
ern Division  remains  in  charge 
Mr.  J.  Heath  Wood,  president  of  the 
Standard  Varnish  Company  of  Illinois. 
Dr.  Maximilian  Toch  becomes  vice- 
president  of  the  Standard  Varnish 
Works. 

This  is  the  third  announcement  is- 
sued by  the  Standard  Varnish  Works 
since  the  installation  of  its  present 
management  a  year  ago,  following  as 
it  does  news  of  the  completion  of  a 
large  and  m  dern  lacquer  factory,  and 
the  acquisition  of  the  Standard  Var- 
nish Company  of  Illinois,  which  was 
originally  part  of  the  Standard  Var- 
nish Works,  but  which  was  separated 
from  it   in   1918. 
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$37,870,411    is   Pacific   Coast 

Construction   Total   For   January 


TRADE  NOTES 


Arthur  S.  Parks,  president  of  the 
Owens-Parks  Lumber  Company,  Los 
Angeles,  died  at  Wichita,  Kan.,  Jan. 
22,  of  pneumonia.  He  was  recovering 
from  a  minor  operation  when  pneu- 
monia developed  and  death  followed. 
Mr.  Parks  had  extensive  business  In- 
terests in  Wichita,  being  president  of 
the  United  Sash  &  Door  Co.,  United 
Warehouse  Company,  and  having  In- 
terests in  other  concerns.  A  son-in-law, 
C.  R.  Melin,  is  actively  interested  In 
the    Owens-Parks    Company. 


C.  W.  Weld,  manager  of  the  San  Fran- 
cisco branch  of  Crane  Company  for 
many  years,  has  resigned  from  this 
position.  Weld  plans  to  retire  from 
active  business  and  spend  his  time  on 
his  fruit  ranch.  J.  E.  Mcllreevy  for- 
merly manager  of  the  Crane  Company 
branch  at  Vancouver,  B.  C,  will  be 
manager   of   the   San   Francisco   branch. 


Diamond  Match  Company  of  Chico 
has  purchased  the  stocks  and  proper- 
ties of  the  Shasta  Lumber  Company 
of  Marysville,  organized  in  1909.  Yards 
at  Wheatland,  Sutter  City  and  Honcut 
are  included  in  the  trade  as  well  as 
the  Swift  Bros.'  planing  mill  of  Marys- 
ville. The  staff  of  the  selling  company 
is  to  remain  intact  to  serve  the  Dia- 
mond Match  Company. 


C.  W.  Warren,  former  stockholder  in 
the  Clark  Hardware  Co.,  of  Chico,  with 
his  family  has  left  for  Klamath  Falls, 
Ore.,  where  he  will  reside  in  the  future. 
His  Chico  interests  will  be  taken  over 
by  his  son-in-law,  Chas.  H.  Collier,  and 
Liston  Clark,  president  of  the  Chico 
concern. 


The  Foster-Anderson  Company,  rep- 
resenting manufacturers  of  heating 
equipment,  has  moved  its  offices  to 
1372  Mission  Street,  from  the  former 
location  at  409  Market  Street,  San 
Francisco. 


Consolidated  Clay  Corp.,  capitalized 
at  $75,000,  with  the  principal  place  of 
business  in  San  Francisco,  has  been 
incorporated.  Directors  are:  K.  A.  Wil- 
liams, Beatrice  M.  Fowler  and  W.  A. 
Powell. 


Horace  C.  Fowler,  Jas.  Barnes  Rob- 
ertson, both  of  Oakland  and  Edward 
Lee  Torrey  will  operate  in  Oakland 
under  the  firm  name  of  General  Heat- 
ing  Company. 

H.  L.  Petersen,  general  contractor, 
announces  the  removal  of  his  office 
from  the  Lick  Building  to  163  Sutter 
street,   Room   403. 


Bradley  F.  Durphy  will  operate  in 
San  Francisco  and  vicinity  under  the 
firm  name  of  California  Timber  and 
Logging  Company. 


Klingman  Electric  Co.  will  operate 
from  2433  Shattuck  avenue,  Berkeley. 
Members  of  the  firm  are:  Ludwig, 
Henry  and  Carl  Klingman. 

I.  C.  B.  Phillips,  225  Church  Street, 
Salinas,  will  operate  from  6  East  Alisal 
Street,  that  city,  under  the  firm  name 
of    Electrical    Service   Company. 


Wholesale  Electric  Co.,  of  San  Fran- 
cisco, capitalized  at  |400,000,  has  been 
incorporated.  Directors  are:  A.  R. 
Fierce,  M.  A.  Thomas  and  M.  E.  Stearns. 

Edwin  Price  of  Crockett,  Contra 
Costa  County,  will  operate  in  that  sec- 
tion under  the  trade  name  of  Valona 
Plumbing  STiop. 


Qhni,^   tu     r\'    "'  ■^•-•^■"  •^••"VY.-,  p,ciiiis  ui  J%   over  both  last  January's  figi 
aoovfe   the  December  figure. 

''l!i9*i^^T  ^"■'^  Angeles  metropolitan  area,   15  contiguous  municipalities  report- 

"                          --     -  from  last  January 

report   a   January 
/e   the   comparable 

tr.  '^  <'{'*^^'"8'  are  the  official  January,  1926,  construction  cost  figures  reported 
t2  ^  r¥  ouiiding  department  executives  from  the  principal  cities  comprised 
in  th3  Pacific  Coast  Section: 

January,  1920  January,  December, 

CALfp^RNIA:  ^"-  ^"**  *«*  *»* 

-^'^'"eda     83  |       103,824  |       133,975  %       112,812 

Aihambra     63  182,400  363,165  474.119 

Anaheim     13  14.575  24,470  12,390 

mkerstield     82  312,560  120,360  120,510 

gerkeley     299  943,339  810,251  568,402 

Beverly     Hills     157  768,775  554.454  1,179,502 

turbank     43  166,075  118,975  120,025 

Burlingame     33  205.675  183,975  105,475 

,S;°"^o"      20  61,000  16,100  12,000 

compton     48  83,276  118,714  47,710 

Coronado      •    le  20,640  39,330  37,485 

Culver    City     24  85,385  97,125  110,884 

Emeryville     2  17,100  3,900  34,200 

^"reka      49  35,621  154.525  40,049 

^^'■esno     85  75,176  758,005  229,394 

Fullerton      9  16,100  177,545  27.150 

Glendale     231  1,001,205  652,795  1,734,556 

Huntington    Park     47  74,305  97,695  117,247 

Inglewood     44  79,450  359,560  803.990 

Long    Beach    430  814,450  1,240,010  1,143,550 

Los    Angeles     3236  6,973,252  11,171,162  16,810.677 

Lynwood      33  78,600  95,100  51,475 

Modesto     27  3&i785  113,505  141,255 

Monrovia     36  76,160  94.350  91,010 

Montebello     5  9,740  39,800  20,155 

National    City     36  26,200  37,475  29,160 

Oakland     914  2,895,253  2,850,970  3,881,109 

Ontario     39  90,765  96,250  50,372 

Orange      11  35,550  29,650  17,750 

Palo    Alto    93  172,615  162,571  102,580 

Palos    Verdes    Estates....  10  14,500  12,000  47.000 

Pasadena 241  1/295,207  878,465  454,387 

Piedmont     21  124,656  294,357  99,051 

Pomona     57  81,250  84,250  99,075 

Redlands     47  111,^75  73,840  53,375 

Redondo    Beach     17  33,375  72,585  20,100 

Redwood   City    35  76,205  79,189  35,699 

Richmond     37  79,120  46,838  99,765 

Riverside      91  198,195  172,512  277,361 

Sacramento     195  457,312  592,479  929,595 

San  Bernardino    96  178,004  259,90*  196,923 

San    Diego     626  1,252.953  1.868,228  8,176,108 

San     Francisco     786  5,153,504  3,403.623  3,243.915 

San    Gabriel     26  59,360  65.595  59,400 

San    Jose    134  391,445  219,325  1,463,760 

San    Leandro     33  133,050  121,020  148,530 

San    Mateo     17  48,595  104,100  78,000 

San     Rafael     9  13,245  260,947  26,135 

Santa    Ana     46  1^6,504  226,740  193.870 

Santa    Barbara     175  329,089  281,275  247,941 

Santa    Cruz     20  57,213  105,219  44,820 

Santa    Monica     149  316,500  603,325  315,925 

South    Gate     40  83,575  153,315  57,650 

Stockton     82  156,190  273,690  215,489 

Torrance     15  21,400  37,650  9,375 

Venice     81  108.939  129.800  39,862 

Whittier     20  28,905  66,100  18.175 

Total      »ai4  fl20y:t«7;S17  931,2<KM34  989,278,279 

ARIZONA: 

Phoenix     Ill  $       397,980  $       341,158  $       147.104 

Tucson      57  106,520  69,910  144,082 

Total     1«8  9      504>50O  9      411^068  9      291488 

NEVADA: 

Reno     21  $         43.700  $         97,740  %         82,600 

OREGON, 

Astoria     16  $           6,100  $         54,515  $           5,420 

Eugene     45  158.700  169.400  71.800 

Klamath    Falls    37  79.984  60.430  79.300 

La    Grande     10  21,725  8,440  6,040 

Marshfield S  21.100  59,500  32,925 

Medford          18  53,435  12,715  55.125 

Portland          944  1,985.660  2,942,410  1.801,410 

Salem                      46  112,650  76,450  48,000 

Totai  '...'. 1124  *  2.43©;W4  $  :i,383,.S60  $  2,100.020 

WASHINGTON: 

Bellingham     81  $         88,773  %         79,757  $         80,915 

Everett                  90  93,895  73.005  44,345 

Hoquiam'!'. 29  32.670  21.825  29.790 

Loneview                 42  149,675  285,478  227,360 

Seattle 834  5,003,660  2.715,790  1,164.590 

Snokane  '                92  163,381  99.065  126.900 

Tacoma        192  987,675  1,007.650  738.110 

Vancouver '.    26  31,365  20,220  16.235 

WaUa    Walla'. 13  138.320  775  13,940 

WpnntchPA                               ..  19  2i,925  13.500  55.275 

YaklmT^            62  45,290  25,550  33,200 

Total      .!...'.. 1470  *  e,762,«K»  9  4,342,015  $  2,^»0,aB0 
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APARTMENTS 


Bids   To   Be   Asked   Shortly. 
APT.   BLDG.  Cost,  $ — 

SAN  FRANCISCO,  Green  St.  near  Jones 
15-story   class  A   community   apartment 

building. 
Owner — J.    H.    Rosseter,    945    Green    St., 

San    Francisco. 
Architect — Quandt     &     Bosi,     Hutnboldt 

Bk.  Bldg.,  San  Francisco. 
One  apartment  to  a  floor,  containing 
spacious  reception  hall  and  living 
room;  dining  and  breakfast  rooms  with 
large  kitchen,  pantry  and  storeroom 
as  a  special  feature;  four  large  master 
liedrooms,  each  with  private  bath  and 
dressing  room;  2  servants'  rooms  and 
bath;  also  extra  servants'  and  storage 
rooms  particularly  well  situated  on  the 
first  floor  of  the  building;  an  extensive 
garage  at  ground  level. 


Plans    Being    Prepared. 
APARTMENTS.  Cost,   ?4f',f03 

PALO    ALTO,     Santa    Clara    Co.,    Calif. 

Stanford   University   Campus. 
Two-story  frame  and  stucco  apartment 

house. 
Owner — (A  private  project  financed  by 

Profs.    Frank    Golder,    Ralph    Lutz, 

Dr.     Alonzo     Taylor     and     John     A. 

Sellards,  all  of  Stanford  University. 
Architect — Bakewell     and     Brown,     251 
.Kearny   St.,  San  Francisco,  Cal. 


Segregated   Figures    Being   Taken. 
APARTMENTS  Cost,     $250,000 

SAN    FRANCISCO,    N    S    Vallejo    E    of 

Laguna. 
Eight-story      and      basement      class      A 

apartment    house    (14    apartments). 
Owner — Lyman    J.    Potter,    2240    Green 

St.,    S.    F. 
Architect— B.   H.- Denke,   1317  Hyde   St., 

San    Francisco. 


Bids   Being  Received   From  Selected 

Contractors. 
APARTMENTS  Cost,   $200,000 

BERKELEY,  Alameda  Co.,  W  Shattuck 
Ave.    from    Bancroft    Way    to    Du- 
rant  Ave. 
Three-story    reinforcsd    concrete    addi- 
tion  to    1-story      bldg.      for      apart- 
ments;   35    2      and      3-room      apart- 
ments. 
Owner — T.  W.  Corder,  Inc. 
Architect  —  J.   W.   Plachek,   Mercantile 
Bank    Bldg.,    Berkeley. 
The  following  contractors  have  been 
selected    by   the    o"wner: 
Lawton   »&    Vezey 
Barrett   &   Hilp 
Vogt  &  Davidson 
Conner  &  Conner 
Chas.  McCullough 
R.   W.   Littlefield 


Contract   Aw^arded. 

APARTMENTS  Cost,    $40,000 

SAN    FRANCISCO.         E    Powell      91      S 

Washington   St. 
Three-story  concrete  Class  C  store  and 

(4)    apartments   building. 
Owner — G.    W.    Mensor,    3025    Van   Ness 

Ave.,    San    Francisco. 
Architect — R.    R.    Irvine,      Cayll      Bldg., 

San   Francisco. 
Contractor — R.     Paratore,     289     Natoma 

St.,    San   Francisco. 


Plans   Complete. 

APARTMENTS.  Cost,    $40,000 

BERKELEY.        Le      Conte     Ave.,      near 
Hearst  Ave. 

Three-story    frame    and    brick    veneer 
apartment    house. 

Owner — R.    C,   McBride,   3669   Telegraph 
Ave.,   Berkeley. 

Architect — R.    C.    McBride,    3669    Tele- 
graph   Ave.,   Berkeley. 
Construction   will    probably   not   start 

until  April.     Sub-figures  will  be  asked 

for. 


Plans  Complete. 

APARTMENTS.  Cost,  $200,000 

SAN    FRANCISCO.      W.    S.    Hyde    South 

of  O'Farrell. 
Eleven-story    class    B   apartment   house 

(40    2-room    apartments;). 
Owner — E.    V.   Lacey   and  Mr.   Steur. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg.,    San    Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,   $25,000 

SAN    FRANCISCO,    N    Parnassus    57    E 

5th   Ave. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — McKillop   Bros.,   46   Kearny  St., 

San   Francisco. 
Architect — None. 


Contract    Awarded. 

APARTMENTS  Cost,    $32,000 

OAKLAND,  Alameda  Co.,  Cal.  E  Lee 
455   N  Garland  Ave. 

Three-story  32  room  frame  and  stucco 
apartments. 

Owner — W.  Oszdorff,  154  Arbor  Drive, 
Oakland. 

Architect — None. 

Contractor — Leo  J.  Dolan,  1404  Frank- 
lin   St.,    Oakland. 


Cost,    $25,000 
Ninth     Ave.      and 


Contract   Awarded 
APARTMENTS 
SAN    FRANCISCO. 

Judah  St. 
Two-story   frame    st-ere   and   apartment 

house. 
Owner — J.  Weissbein. 
Architect — S.   Heiman,   57   Post   St.,    San 

Francisco. 
Contractor — Louis    J.    Cohn,    1    De   Haro 

St.,    San   Francisco. 


BONDS 


SANGER.  Fresno  Co.,  Cal. — Election 
will  be  held  March  in  Sangsr  Union 
High  School  District  to  vote  bonds  of 
$270,000  to  finance  additional  wings 
and  central  auditorium  unit  for  high 
school;  auditorium  t^HI  seat  1200.  Chas. 
A.   Chaney    is   principal   of   school. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
San  Pablo  School  District  will  vote 
March  9  on  $45,000  bond  issue  to  finance 
erection  of  new  grammar  school.  Two 
previous  elections   failed   to   carry. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— March  3  is  date  set  in  San  Mateo 
Union  High  School  District  and  San 
Mateo  Junior  College  District  to  vote 
bonds  of  $600,000  to  finance  school  im- 
provements. Proposed  to  use  present 
high  school  for  junior  college,  pur- 
chase 35-acre  site  and  erect  new  high 
school  together  with  additions  to  Bur- 
lingame    school    of    high    school    unit 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57   POST    STREET 
Kearny  6757     . 


GILROY,  Santa  Clara  Co.,  Gal.— Cham- 
ber of  Commerce  urges  bond  issue  for 
$30,000  to  finance  erection  of  new 
school.  Funds  will  probably  be  voted 
at  same  election  to  finance  enlargement 
of  high  school. 


SANGER,  Fresno  Co.,  Cal. — As  prev- 
iously reported,  election  will  be  held 
March  9  to  yote  bonds  of  $270,000  to 
finance  additional  units  for  high 
school.  Plans  for  the  improvements, 
should  the  issue  carry,  will  be  prepar- 
ed   by   Architect   W.    B.   Coates,   Fresno. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Election  will  be  called  at  once  by  the 
Board  of  Education  to  vote  bonds  of 
$650,000  to  finance  erection  of  new 
high  school  on  38-acre  site  near  Dry 
Creek.  It  is  not  decided  whether  the 
structure  will  be  used  as  a  senior  or 
junior  high  school.  Preliminary  plans 
for  the  structure  have  been  prepared. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
The  $260,000  bond  issue  of  Beverly 
Hills  school  district  was  sold  to  R.  H. 
Moulton  &  Co.  and  Frick,  Martin  & 
Co.,  at  a  premium  of  $15,470.  Gable  & 
Wyant,  archts.  The  $8500  bond  issue 
of  Cornell  school  district  was  sold  to 
Aronson  ,&  Co.  at  $155  premium. 


CHURCHES 


UPPER  LAKE,  Lake  Co.,  Cal. — Meth- 
;dist  Church  is  having  plans  prepared 
or  a  new  edifice;  estimated  cost  $16,- 
JOO;    will    be   concrete   construction. 


i>HOENIX,  Ariz.  —  First  Baptist 
••^urch  trustees  have  purchased  prop- 
jvty  at  s.w.  cor.  3rd  Ave.  and  Van 
3uren  St.  as  site  for  new  edifice.  Dr. 
Day,  pastor,  states  that  bldg.  comm. 
will  be  appointed  immediately  and  it 
i»  hoped  to  start  work  within  few 
nijuths. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— C.  T.  McGrew  &  Sons,  1345  W.  Ocean 
.\ve.,  Long  Beach,  was  awarded  con- 
tract for  a  two-story  brick  church 
building  at  2331  E.  1st  St.,  Long  Beach, 
for  Grace  M.  E.  Church;  H.  H.  Van  Wie, 
361  Roycroft  St,  Long  Beach;  plans  by 
Roland  S.  Tuttle  Co.,  1010  Farmers  & 
Merchants  Bank  Bldg.,  Long  Beach;  52 
.x:118    feet;    $50,000. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
St.  Mary's  Church,  Rev.  W.  E.  Mc- 
Gough,  pastor,  authorized  by  congrega- 
tion to  commission  architect  to  prepare 
plans  for  mausoleum  in  San  Joaquin 
(Catholic)  cemetery,  the  first  unit  of 
which  w^ill  accommodat3  500  crypts; 
will  be  reinforced  concrete  and  marble 
construction. 

LOS  ANGELES,  Cal.— Architect  Robt. 
H.  Orr,  1305  Corporation  Bldg.,  will 
shortly  take  bids  for  erecting  an  audi- 
torium building  and  a  gymnasium 
building  on  Normandie  Ave.  near  Holly- 
wood Blvd.  for  Mt.  Olive  M.  E.  Church* 
plans  have  been  completed  for,  audi-; 
toriuni;  56x64  feet,  auditorium  'with 
balcony,  basement  for  heating  plant; 
gymnasium  will  be  40x65  feet;  both 
buildings  will  be  frame  and  stucco 
construction  with  clay  tile  roofing; 
$50,000. 

OARVALIA.  Los  Angeles  Co.,  Cal.— 
H.  M.  Patterson  and  R.  L.  Warren,  as- 
•jociate  architects,  Chamber  of  Com- 
merce Bldg.,  are  preparing  plans  for 
new  church  building  for  Garvalia  Com- 
munity I'resbyterian  Church,  near 
Monterey  Park;  auditorium  with  bal- 
cony, 74x100  feet,  basement,  social  and 
Sunday  school  accommodations;  brick 
construction,  selected  common  brick 
exterior;    $60,000. 
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FACTORIES  k  WAREHOUSES 


plans   Being   Figured. 

CANNERY  Cost,    $15,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Race 
Street. 

One-story  wood  frame  cannery  build- 
ing. 

Owner — United   States    Products   Co. 

Architect — Wolfe  &  Higgins.  Auzerais 
Bldg.,   S'an   Jose. 


Owner  To  Take  Bids  Next  Week. 
BAKERY   BLDG.  Cost.    $12,000 

STOCKTON.     N.  Wilson  W. 
One-story  brick   bakery  building. 
Owner — Frank   Manfre. 
Architect — Ralph      P.      Morrell,      Union 
Bldg..   Stockton. 


Plans   Being  Prepared. 

FACTORY  BLDG.  Cost.  $8000 

STOCKTON.         S.       San       Joaquin      and 

Church   Sts. 
One-story  brick  factory  building  (sheet 

metal  works). 
Owner — Frazier  &  Co. 
Architect — Ralph      P.      Morrell.      Union 

Bldg.,   Stockton. 


Plans    Being   Prepared. 
ALTERATIONS  Cost,  $25,000 

SAN   FRANCISCO,   446   Drumm   St. 
Alterations    and    additions    to    factory 

building. 
Owner — Kingham  Co. 
Architect — Julius    Krafft    &    Son,    Phe- 

lan  Bldg.,  S.  F. 


Preliminary    Plans   Being   Prepared. 
FACTORY,  STORE  Cost,   $100,000 

SAN     FRANCISCO.       Northeast     corner 

of  20th   and  Mission. 
Two-story     and     basement     steel     and 

concrete   factory   and   store   bldg. 
Owner — Granat    Bros. 
Architect — Vernon     W.     Houghton,     275 

Post   St.,  San   Francisco. 


Sub-Contracts  Awarded. 

FACTORY,    ETC.  Cost,    $86,970 

SAN  FRANCISCO,  N  W  Main  and  How- 
ard  Streets. 

One  and  two-story  reinforced  concrete 
factory  and  sales  building  (137  by 
137   feet). 

Owner  —  Harmann  Safe  Co.,  216  Fre- 
mont  St.,   San   Francisco. 

Engineer  —  T.  Ronneberg,  Crocker 
Bldg.,    Sa|n    Francisco. 

Contractor — Cahill  Bros  55  New  Mont- 
gomery  St.,   San   Francisco. 

Structural  Steel — Western  Iron  Works, 
141  Beale   St.,  San   Francisco. 

GrndinK — Granfield,  Farrar  &  Carlin, 
67  Hoff  Ave.,   San   Francisco. 


Plans  Being  Prepared. 

BAKERY  Cost,  $15,000 

SAN   FRANCISCO.   W      Polk      St.  —     S 

Green  St. 
Two-story    reinforced    concrete    bakery 

and   apartment  house. 
Owner — Martin   Stelling. 
Architect — S.   Heiman,    57   Post   St.,   San 

Francisco. 


,  LOS  ANGELES.  Cal.— A.  H.  Halperin, 
,1007  S  Grand  Ave.,  has  compl.  working 
plans  and  will  build  3-story  reinforced 
concrete  side  add.  to  3-sto.  class  A 
factory,  at  5841  South  Park  Ave.,  for 
J.  H.  Jonas;  61x100  ft.,  cone,  exter., 
freight  elevators,  sprinkler  sys.,  sky- 
lights, bldg.  des.  to  carry  2  future 
stories.  Mr.  Halperin  is  at  present 
erecting  3-story  reinf.  cone,  factory 
bldg.  on  site. 

BERKELEY,  Alameda  Co.,  Cal.— H. 
J.  Heinz  Corp.,  217  2nd  St.,  San  Fran- 
cisco, (main  offices  Pittsburgh,  Pa.) 
has  completed  negotiations  for  the 
purchase  of  the  Snyder  Estate  site  at 
San  Pablo  and  Ashby  Aves.,  and  will 
have  plans  prepared  for  a  food  prod- 
ucts packing  plant,  reported  to  cost 
in  excess  of  $750,000. 


HANFORD,  Kings  Co.,  Cal.  —  Globe 
Cotton  Mills  Co.  of  Los  Angeles,  Frank 
P.  Cain,  San  Joaquin  Valley,  mgr..  will 
erect  cotton  gin  here. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
C.  F.  O'Neill,  Pinole,  awarded  contract 
for  grading  in  connection  with  pro- 
posed plant  to  be  erected  for  California 
Woolen  Mills.  John  E.  Johnson,  clvtl 
engineer,  is  completing  surveys  of  the 
site,  comprising  approx.   80  acres. 


PORTLAND,  Ore.— Parker  and  Ban- 
field,  62  E  3rd  St.,  Portland,  at  $122,640 
awarded  contract  to  csntral  warehouse 
in  Albina  district  for  Northwestern 
Electric   Company. 

LOS  ANGELES,  Cal.— H.  M.  Baruch 
Corp.,  444  I.  W.  Hellman  Bldg.,  was 
low  bidder  at  $137,790  on  revised  plans 
for  class  A  warehouse  at  n.w.  cor.  2nd 
and  Vignes  Sts.  for  the  Challsnge 
Cre-am  &  Butter  Assn.;  Chas.  F.  Plum- 
mer,  1108  Story  Bldg.,  archt;  2-sto.  and 
basement,  reinf.  cone,  constr.,  93x240 
ft.,  bldg.  des.  to  carry  2  future  stories; 
the  bids  reed,  are:  H.  M.  Baruch  Corp., 
$137,790,  alt.  if  certain  portions  of  2nd 
fir.  are  omitted  deduct  $4950;  Bavis  & 
Burch,  $140,000,  $.'j800;  John  M.  Cooper, 
$140,241.  $5559;  M.  L.  Marvin,  $142,818; 
C.  L.  Peck,  $144,920.  $5500;  S.  G.  H. 
Robertscn,  $145,764,  $6216;  Clarence 
Bean,  $156,913,  $4963.  Bids  taken  un- 
der advisement. 


GARAGES 


SAN  FRANCISCO  —  City  Engineer 
M.  M.  O'Shaughnessy  recommends  to 
supervisors  a  $200,000  appropriation  to 
finance  erection  of  new  municipal  rail- 
way car  barn  west  of  the  present  pow- 
erhouse in  Potrsro  Ave.  A  shop  depart- 
ment would  be  provided  in  the  struc- 
ture for  car  inspections  and  repairs. 


FLATS 


Contract  Awarded. 

FLATS  Cost,  $9000 

SAN    FRANCISCO,    N   Bay    91    W    Hyde 

Street. 
Two-story     and     basementj    frame     (2) 

flats. 
Owner — Antonio    Romeo,    816    Bay    St., 

San   Francisco. 
Architect — Fabre    and    Hildebrand,    110 

Sutter   St.,   San   Francisco. 
Contractor — V.  Filippis.  1527  Powell  St. 

San  Francisco. 


Contract  Awarded.  „    ^^ 

FLATS  Cost,    $12,500 

SAN    FRANCISCO.      W    Twenty-eighth 

Ave.    90    S   Anza. 
Two-story    and    basement      frame      (4) 

flats. 
Owner — ^Deborah  Laskey. 
Architects     &    Contractors — Pool     Con- 
struction   Co.,    58    Sutter    St.,    San 
Francisco. 


Contract   Awarded. 

FLATS  Cost,  $10,000  each 

SAN  FRANCISCO.     E  Divisadero  St.  59 

and   156   N  Jefferson   St. 
Two  two-story  and  basement  frame   (2 

each)   flat  buildings. 
OwneV— G.     Tocchini,     2636     Hyde     St.. 

San  Francisco. 
Architect — None. 
Contractor    —    John    Harder,    870    39th 

Ave..   San   Francisco. 


Contract   Awarded. 

FLAT   BLDG.  Cost.   $— 

SAN   FRANCISCO,   Perry  Street  east   of 

Third. 
Two-story   frame   and   stucco   flat  bldg. 

(2  5-room  flats) 
Owner — Steve   &   James  Pavlos. 
Architect    —    Henry    Shermund,    Hearst 

Bldg..    San    Francisco. 
Contractor — A.    G.    Mattson,    250    Dublin 

St.,    San    Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(.Mt-mbers    Builders'   ESzohanffe) 
lAtlS    MARKBT   ST. 

Phone  M&rtiet  891     San  Franoleco 


•Segregated  Figures  Being  Received. 

GARAGE  Cost.    $100,000 

SAN    FRANCISCO.   NE   Third   and   Fol- 
som    Streets. 

Two-story  reinforced     concrete     public 
garage. 

Owner — John    Jerome,    321      Bush      St., 
.San  Francisco. 

Architect — Dodge    A.    Reldy.    821    Mar- 
ket St..   San   Francisco. 

Contractor — United    Bldg.    Constr.    Co., 
321    Bush   St..   San   Francisco. 
As    yet    no    contracts    have    been    let; 

figures  will  be  r3ceived  up  to  the  20th. 


LOS  ANGELES.  Cal.— Pinner  Mason- 
ry Constr.  Co.,  4362  S  Hoover  St.,  have 
made  application  on  revised  plans  for 
bldg.  permit  for  6-story  class  A  reinf. 
cone,  garage  bldg.,  160x100  ft.,  on 
Santee  St.,  bet.  8th  and  9th  Sts.,  for 
Santee  Garage,  Inc.;  $310,000;  Burnett 
&   Dodge,   Lankershim  Bldg.,  archts. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Jas.  H.  Roberts,  312  Marine  Bank 
Bldg.,  Long  Beach,  is  preparing  work- 
ing plans  for  a  1-story  brick  garage 
building  at  the  southeast  corner  of 
14th  St.  and  American  Ave.,  for  E.  H. 
Ehrhart;  90x50  feet,  composition  roof, 
structural   steel   ,   metal   covered  doors. 


PORTLAND,  Ore.— Dougan  &  Chris- 
man,  168  Thompson  St.,  Portland,  at 
approx.  $300,000  awarded  contract  to 
erect  Corbett  garage  in  Pine  St.,  bet. 
6th  and  Broadway;  4-story  reinforced 
concrete.  A.  E.  Doyle,  architect,  Wor- 
cester  Bldg.,   Portland. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Ferche  and  Childs,  Crockett,  at  approx 
$10,000  awarded  contract  to  erect  one- 
story  class  A  garage  in  Ward  St.  near 
Alhambra  Ave.  for  B.  F.  Ferrario; 
brick  and  steel  construction.  Judson 
Mfg.  Co.,  awarded  contract  for  steel. 
O.    R.    Thayer,    architect. 


GOVERNMENT  WORK 
AND  SUPPLIES 


WASHINGTON,  D.  C— Until  Feb.  23 
bids  will  be  rec.  by  Purchasing  Officer. 
Panama  Canal,  under  Circular  No.  1722 
to  fur.  one  SO  to  100  h.p.  Diesel  engine 
for  buoy  tender.  Further  information 
obtainable  from  Assistant  Purchasing 
Agent,  Fort  Mason,  San  Francisco. 

WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph  (Fur- 
ther information  regarding  the  Sched- 
ules may  lie  obtained  from  Navy  Pur- 
chasing Office.  310  California  St.,  San 
Francisco): 

Soiled.  4971,  various  yards,  crucibles 
Feb.   23. 

Sched.  4974,  Mare  Island,  13,000  lbs. 
silver  lead  foundry  facing,  and  Puget 
Sound.  20,000  lbs.  pulverized*  silica, 
-"eb.  23. 

Sched,  4975,  various  yards,  yelloW 
and    -North    Carolina   pine,    Feb.    16. 

Sched.  4976.  various  yards,  redwood, 
white  and  supar  pine.  Port  Oxford  ce- 
dar  and   Sitka   spruce,   Feb.   23. 

Sched.  4977,  various  yards,  white 
i-...k.   Feb.  23. 

Sched.  4978,  eastern  and  western 
yards,  balsa,  beech,  hemlock,  maple 
and   poplar,    Feb.   23. 

Sched.  4984,  '  Puget  Sound.  7000  sq. 
\ds.    linoleum.    March   2. 

Sched.  900-348.  San  Diego,  shotguns. 
Iiammerless.    repeating,    Feb.    12. 

Sched.  900-349,  New  York  or  Mare 
Island,    turbo   generating   sets,    Feb.    19. 

WASHINGTON.  D.  C— Following  bids 
received  Feb.  10,  11  a.  m.,  by  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington,  D.  C.  under  specification 
No.  5161,  to  erect  steel  radio  tower  and 
concrete  foundation  at  Naval  Radio 
Station.    Eureka: 

R.  E.  Burgund.  Beverly  Hills,  Cal.,  $3900 
Henry   Ladgett,    Fields    Landing.    Hum- 
boldt  Co.,   $6067. 
Pittsburgh  Desmoines  Steel,  $3980. 
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MARE  ISLAND,  Solano  Co.,  Cal. — 
$100,000  has  been  appropriated  for 
arainage  sys.  at  Mare  Isl£<tnd  navy 
■^ord.  An  additional  $150,000  has  been 
appropriated  for  replacing  distrib.  sys. 
and   pave   along  water  front. 

WASHINGTON,  D.  C. — Until  Feb.  19, 
under  Circular  No.  1721,  bids  will  be 
rec.  by  Purchasing  Officer,  Panama 
Canal,  to  fur.  and  del.  Balboa  (Pacific 
Port):  250  ft.  500,000  c.  m.  cable,  2  75 
it.  V.  a.  transformers,  4  flat  top  steel 
desks,  1  steel  bookcase,  9  12  in.  steel 
lockers,  12  15  in.  do,  1  mattress  fill- 
ing machine,  1  cotton  opener  do,  970 
pes.  window  glass,  etc.  Further  infor- 
mation obtainable  from  Assistant  Pur- 
/".hasing  Agent,  Fort  Mason,   San  Fran- 

sjlSCO. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans   To   Be   Figured   About  March   1. 
MEMORIAL,  BLDG.  Cost,  |50,000 

OROVILLE,   Butte  Co.,  Cal. 
One-story  brick  memorial  building. 
Owner — American   Legion   Post   of  Oro- 

ville. 
Architect — Geo.     C.     Sello^n,     California 

State  Life  Bldg.,  Sacramento. 


Plans  To  Be  Completed  About  March  1. 

MEMORIAL  BLDG  Cost,  $50,000 

GRIDLEY,   Butte   Co.,  Cal. 

One-story  reinforced  concrete  memor- 
ial building. 

Owner — American  Legion  Post  of  Grid- 
ley. 

Architect — Geo.  C.  Sellon,  California 
State    Life    Bldg.,    Sacramento. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
■ — Construction  of  an  American  Legion 
Memorial  Building,  also  to  serve  as  a 
community  hall.  It  is  proposed  to  have 
county  co-operate  in  financing  con- 
struction, the  funds  to  be  secured  from 
county   tax. 


CHICO,  Butte  Co.,  Cal. — County  has 
appropriated  $75,000  to  finance  erec- 
tion of  fireproof  memorial  building  for 
American  Legion.  City  of  Chico  pro- 
poses to  bond  for  an  additional  $75,000 
to  provide  a  structure  costing  $150,000. 
Plans  for  the  structure  will  be  pre- 
pared by  Architects  Geo.  C.  Sellon  and 
Co.,  Calif.  State  Life  Bldg.,  Sacramento. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Architect  Glenn  Allen,  Union  Block, 
Stockton,  commissioned  to  prepare 
plans  for  proposed  Jewish  Community 
Center  building  to  be  erected  at  Wil- 
low and  Madison  Sts.;  est.  cost,  $40,000; 
will  be  fireproof  construction  con- 
taining library,  auditorium  and  Sun- 
day school  rooms,  dining  room  and 
gymnasium. 


LONG  BEACH,  L.  A.  Co.,  Cal.— L.  A. 
Smith,  Film  Exchange  Bldg.,  Washing- 
ton St.  and  Vermont  Ave.,  Los  Angeles, 
is  preparing  plans  for  8-story  and 
basement,  class  A  club  and  hotel  bldg., 
at  East  Ocean  Blvd.  and  Atlantic  Ave., 
Long  Beach,  for  the  Seaside  Commer- 
cial Club  and  Hotel,  Long  Beach;  gym- 
nasium, swimming  pool,  raquet  courts, 
dining  room,  living  rooms,  9  stores; 
120x166  ft.,  reinf.  cone,  elevators,  $500,- 
000. 


RED  BLUFF,  Tehama  Co..  Cal. — C. 
P.  Mayhew,  Secty.,  Opera  House,  is 
taking  bids  to  remodel  the  second 
story  of  that  structure  for  lodge  ' 
rooms.  Bids  opening  date  not  set. 
Further  information  obtainable  from  i  i 
above. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Archts.  Curlett  &  Beelman,  408  Union 
Bank  Bldg.,  are  completing  plans  and 
will  take  bids  this  week  for  erecting 
an  esplanade  on  the  Palisades  at  Mon- 
tana Ave.,  Santa  Monica,  for  the  Gables 
Club,  J.  Ward  Cohen,  organizer;  1-sto. 
and  part  2-sto.,  50x175  ft.,  reinf.  cone, 
retaining  walls  and  firs.,  frame  and 
stucco  constr.,  comp.  shgle  rfg.,  Eng- 
lish style.  Working  plans  are  being 
started  for  the  limit-height  class  A 
club  bldg.   to  be  erected  on   the   site. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
S.  M.  Benet  &  Co.,  416  Beverly  Dr.,  Bev- 
erly Hills,  awarded  contract  at  about 
$131,000  for  erecting  club  bldg.  at  Bel- 
Air  for  Bel-Air  Country  Club;  Carle- 
ton  M.  Winslow,  Van  Nuys  Bldg., 
archt.,  1-story,  100x80  ft.  with  2  wings 
50x110  ft.  and  90x20  ft;  reinf.  cone,  and 
field   stone  walls,   tile  rfg. 


PASADENA,  L.  A.  Co.,  Cal. — Masonic 
lodges  (excepting  Scottish  Rite),  plan 
the  erection  of  bldg.  at  200  S  Euclid 
Ave.,    Pasadena;    $300,000. 


HOSPITALS 


Plans   Being   Figured. 

HOSPITAL  Cost,  $100,000 

SAN    LUIS   OBISPO,    Cal. 

Two-story  Class  A     hospital     building 

(40  beds). 
Owner — County   of   San    Luis    Obispo. 
Architect — Wm.    Mooser,    Nevada   Bank 

Bldg.,    San    Francisco. 
Bids  to  be  opened  March  5,  1926. 


Plans   Being   Completed. 

CONCRETE  BLDG.  Cost,   $175,000 

SACRAMENTO,  County  Hospital 

Grounds. 

Two-story  and  basement  concrete  ad- 
ministration building  and  surgery 
ward. 

Owner — County     of    Sacramento. 

Architect — R.  A.  Herold,  Forum  Bldg., 
Sacramento. 


VENTURA,  Cal. — Archt.  C.  C.  Ritten- 
house,  Wilcox  Bldg.,  is  preparing  wkg. 
drawings  for  a  3-story  store  and  lodge 
bldg.  at  Ventura  for  Ventura  Masonic 
Building  Association;  3  stores  in  first 
story,  lodge  and  accessory  rms.  in  up- 
per stories;  65x135  ft.,  pile  foundation, 
reinf.   cone,   basement;   $125,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Jity  council  will  ask  bids  shortly  to 
mstall  sprinkler  system  in  Palo  Alto 
Hospital  in  addition  to  installation  of 
fire  escapes;  $7500  is  available  for  the 
work. 


SAN  MATEO  COUNTY,  Cal.  —  A.  L. 
Harrigan,  Louis  A.  Widenmuller,  both 
of  308  Montgomery  St.,  San  Francisco, 
John  McLaren,  Bush  Finnell.  M.  C.  Ma- 
son, Bradford  M.  Melvin  and  H.  A.  Wil- 
lard,  have  organized  the  Capuchino 
Golf  Corp.,  and  will  finance  construc- 
tion of  a  $1,000,000  golf  links  and  coun- 
try clubhouse  on  the  Capuchino  Ranch 
of  the  Crocker  Estate,  15-mi.  south  of 
San  Francisco,  bet.  the  highway  and 
Skyline  Blvd. 


FAIRFIELD,  Solano  Co.,  Cal.— Until 
March  1,  11  A.  M.,  bids  will  be  received 
by  County  Supervisors  to  erect  Henry 
J.  Widenmann  Child  Welfare  Building 
at  county  hospital  grounds;  est.  cost, 
$12,500  available  for  construction. 
Plans  obtainable  from  county  clerk  at 
Fairfield. 


SAN  PEDRO,  L.  A.  Co.,  Cal. — San  Pe- 
dro Lodge  No.  136,  Knights  of  Pythias, 
W.  E.  Johnson,  Chairman  of  bldg.  Com., 
has  purchased  property  on  w.  side  Pa- 
cific Ave.,  100  ft.  s.  14th  St.,  San  Pedro, 
as  site  for  3-story  brick  bldg.,  50x135 
ft..  It  will  contain  stores  on  ground 
fl.  and  lodge  quarters  on  upper  firs.  It 
is  probable  that  an  architect  will  be 
selected  at  meeting  to  be  held  on  Feb- 
ruary  8. 


TACOMA,  Wash.  —  College  of  Puget 
Sound  plans  to  erect  1st  unit  of  wom- 
en's building,  120x38  ft.  of  Tudor  de- 
sign; fireproof  construction,  brick  and 
terra  cotta  trimmings.  Other  units 
comprise  wing  66-ft.  in  length,  the 
whole  structure  to  be  carried  back  to 
make  a  rectangular  building  with  di- 
mensions 120  by  180  ft.  Sutton,  Whit- 
ney and  Dugan  will  probably  be  select- 
ed as  architects. 


FRESNO,  Fresno  Co.,  Cal. — Dr.  Geo. 
H.  Sciaroni,  Pae.  S.W.  Bldg..  Fresno, 
has  purchased  n.w.  corner  of  Calaveras 
St.  and  Van  Ness  Ave.,  and  will  have 
plans  prepared  for  a  two-story  office 
and  hospital  building;  Class  A  concrete 
construction;   est.  cost  $125,000. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

Breakfast  Sets 

We  are  manufacturers  and  lacquer  these  sets    any    color   to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.     We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PAKK  132 


Saturday,    February    13,    1926  BUILDING     AND     ENGINEERING      NEWS 


11 


SAX  RAFAEL,  Marin  Co.,  Cal — Coun- 
ty supervisors  order  estimates  pre- 
pared to  enlarge  tuberculosis  units  at 
county  farm,  as  recommended  by  Dr. 
Ilaphael  Dufficy,  co.  health  officer. 
Kol).   E.   Graham   is   CJunty   clerk. 


NAPA,  Napa  Co.,  Cal.  —  Dr.  R.  A. 
Dawson  and  L.  J.  Shubert,  Napa,  are 
having  preliminary  plans  prepared  for 
a  community  hospital  building.  The 
Century  Club  of  Napa  is  also  inter- 
ested  in   the  proposed  structure. 


LOS  ANGELES,  Cal. — Southern  Cali- 
fornia Catholics  in  a  campaign  to  be 
undertaken  by  the  Archbishop  of  the 
southern  diocese,  will  raise  $1,000,000 
to  finance  construction  of  a  junior 
seminary  to  train  young  men  for  tbe 
priesthood.  Rt.  Rev.  John  J.  Cantwell 
is  archbishop,  with  headquarters  in  Los 
Angeles. 

YAKIMA.  Wash.  —  St.  Elizabeth's 
Hospital  is  completing  campaign  to 
raise  $l.'iO,000  to  finance  erection  of  5- 
Ktory    brick    annex    to   present    hospital. 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— J.  W.  Ellenwood,  Pacific  Grove,  has 
purchased  property  in  Monterey  Ave. 
bet.  Junipero  Ave.  and  Sjjruce  St.  and 
l)lans  erection  of  maternity  hospital  to 
(■(intain  14  private  rooms  and  two  op- 
crating    rooms. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Chamber  of  Commerce  conferring  with 
local  physicians  regarding  the  erection 
of  a  community  hospital.  It  is  pro- 
posed to  organize  stock  company  to 
finance  erection  of  $40,000  structure 
with  20-bed  capacity.  Chamber  of 
Commerce  Hospital  Committee  is  com- 
posed of  J.  F.  Brunscher,  Ralph  H. 
Wight  and  George  Chaney. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Engineer  J.  F.  Byxbee  Jr.,  in- 
structed by  city  council  to  prepare 
plans  for  proposed  city  hospital;  will 
have  75-bed  capacity  and  will  be 
erected  at  elevated  site  south  of  Col- 
lege Terrace. 


TACOMA,  Wash.— Officials  of  the  U. 
S.  Veterans'  Bureau  and  Chamber  of 
Commerce  proposed  to  erect  300-bed 
hospital  at  American  Lake  and  convert 
the  present  hospital  there  into  a  gen- 
eral institution  for  all  classes  of 
patients. 


HOTELS 


Plans  Completed. 

HOTEL  AND  STORE.  Cost,  $119,000 

STOCKTON,   San  Joaquin  Co.,  Ca.     Cor. 

Main  and  Center  Sts. 
Three-story    steel   and    brick   hotel    and 

store    building    (102    rooms    and    9 

stores;    50%    baths). 
Owner — Joseph    Ruiz. 
Architect — Ralph      P.      Morrell,      Union 

Bldg.,  Stockton. 
Manager  of  Contruction — L.  M.  Cutting, 

17   S.  San   Joaquin  St.,   Stockton. 
Contract    will    probably    be    let    on    a 
cost  plus  basis. 


Additional    Sub-Contracts    Awarded. 

HOTEL  Cost,    $1,500,000 

OAKLAND,  Alameda  Co.,  Calif.  Nine- 
teenth  and  Franlvlin   Sts. 

Ten-stipry  class  B  hotel  building  of 
Spanish  architecture  (300  guest 
rooms). 

Owner  —  J.  K.  Leaming,  Ray  Bldg., 
Oakland. 

.\rchitect  —  W.  H.  Weeks,  Ray  Bldg., 
Oakland. 

General  Contractor  —  Anton  Johnson, 
Call    Bldg.,    San    Francisco. 

Fiiii.sheil    hnrd^vare    —    Builders    Hard- 


Mailing  Lists 

Will  help  you  increase  sales 

Sc-nd  for  FUEB  cnlalo?  glvlnj 
I  couiitsnndprlcea on  clacisilied names 
of  yourbescproapoctivocugtomera- 
Natlonnl,  Stato.Xocal-lndirtduaU, 
Protoasiona,  Cuslncaa  Fir 

99% 


Guaranteed    C  (( 


Ohy  refund  i 


eacii 


ware.   Inc.,   2081   Franklin   St.,  Oak- 
land. 
Ornameiittil  Iron — Monarch  Iron  Works 

262    7th    St.,    S.    F. 
Metnl   winilo^vs — .Michel   &  Pfeffer  Iron 

Works,    3.")4    Hobart    St.,   Oakland. 
LathliiK    aiKl    itlnsterlns — Cement    Gun 

C'onstruction    Co.,    Holbrook    Bldg., 

San  Francisfo. 
Tile    work    and    l»ath    flxtureM    —    Robt. 

Howden    &   Sons,    1628   Webster   St., 

Oakland. 
GlusH    and    KUxf.lnu; — Cobbledick-Kibbe 

Glass      Co.,      301      Washington      St., 

Oakland. 
As  previously  reported:  Terra  cotta 
to  Gladding,  MoBean  &  Co.,  22nd  and 
Market  Sts.,  Oakland;  well  boring  to 
J.  M.  Ough,  1201  E-12th  St.,  Oakland; 
painting  to  J.  J.  Bardon,  354  Hobart 
St.,  Oakland,  original  bid,  $14,213; 
electrical  work  to  Severin  Elec.  Co, 
828  Mission  St.,  San  Francisco,  origin- 
al bid,  $22,840;  roofing  to  Bradhoff 
Roofing  Co.,  1278  E-34th  St.,  Oakland, 
original  bid,  $2069;  removal  of  steel 
forms  to  Steelform  Contracting  Co 
Monadnock  Bldg.,  San  Francisco,  orig- 
inal bid,  $8500;  heating,  ventilating 
and  plumbing  to  Scott  Co.,  381  11th 
St.,  Oakland,  bid  $108,607. 

u^^'^'t"^'    Drawings    Being    Prepared. 
MAmN  COUNTY.  ^"^*'    ^^'■''' 

Two-story     and     basement     frame    and 

stucco    hotel    building    (24    rooms). 
Owner— Withheld.  ""!"».». 

Architect   —    Fabre    &    Hildebrand.    110 

Sutter   St.,   San   Francisco. 

Preliminaries  Being  Prepared. 
ADDITION.  Cost    SI 00  onn 

DUNSMUIR,    Siskiyou   Co.,    Cal.  ^        ■°°'' 
Two-story    side    addition    to    and    com- 
plete remodeling  of  present  4-story 
brick   hotel    building. 
Owner — Hotel    Weed 

Architect— Geo.     C.     Sellon,     California 
State  Life  Bldg.,  Sacramento. 


Contracts   Awarded. 

HOTEL,    ETC.  Cost    

STOCKTON.      San      Joaquin      Co..      Cal 
American  St.,  bet.  Main  and  Market 

Three-story     class     C     brick,     32-room 

hotel  and   store   building 
Owner — Sam   Giovannoni. 
Architect— Peter      J.      Sala,      Exchange 

Bldg.,   Stockton. 
Excavating    has    been    completed    by 
Louis    Biasotti,    44    W   Clay    St.,    Sacra- 
mento. 
General   Contraof-To  Ed.   H.   Riley,   829 

W   Willow    St.,    Stockton. 
Plumbing.       Heatinfc,       Electrical       and 

Sheef     Metal     Work — To     Edw      L 

Gnekow,    647   E   Main   St.,    Stockton". 

SANTA  BARBARA,  Cal.  —  Dwight 
I'aulding  has  had  plans  prepared  for 
repairing  Fauldins  hotel  on  Haley  nr 
E.«tado.  Wk.  will  probably  be  started 
within  few  days.  A  steel  frame  will  be 
erected  within  old  walls,  firs,  and  rf 
to  be   tied   to   steel   wk;   $65,000 


Preliminaries    Being    Prepared. 
HOTEL  Cost,    $390,000 

OAKLAND,    Alameda   Co.,    Cal.      21si   & 

San    Pablo   Sts. 
Six-story  steel   and   concrete    (class  A) 

hotel     building       (150    rooms    with 

50%    baths). 
Owner — Co-operative  Realty  Co.,   (C.   A. 

liunels,    president). 
Architect — Vernon     W.     Houghton,     275 

Post  St.,   San   Francisco. 

Working   Drawings   Being   Prepared. 

ALTERATIONS  Cost,     $80,000 

OAKLAND,  Alameda  Co.,  Cal.  Eighth 
and    Franklin    Sts. 

Completing  remodeling  and  moderniz- 
ing present  hotel  building. 

Owner  —  Cosmopolitan  Hotel  (R.  B. 
Marshall,     owner). 

Architect  —  Vernon  W.  Houghton,  273 
Post  St.,  San   Francisco. 


Bids    In    For    Excavating   And   Steel 
HOTEL  Cost,    $2,000,000 

OAKLAND.     Alameda     Co..     Calif..     San 

Pablo    Ave.,    Market    and    Twenty- 
eighth    Sts. 
Fourteen-story   Class    A    hotel    building 

(4.)0    guest     rooms,     100%       baths) 

Boulevard    Hotel. 
Owner— United    Income    Properties    Co 

of    San    Francisco. 
Architect— Jas.  L.   Stewart,   703   Market 

St.,   San   Francisco. 
Mechanical    Engineer— Simonson    &    St 

John,    544    Market    St.,    S     F 
Structural     Engineer— H.    L.     Nishkian 

i>2.j    Market   St..    S.    F. 
Construction    Manager— Louis    J.   Cohn 

1    De   Haro   St.,    S.   F. 
Mr.    Nelson    with    Louis    J.    Cohn    an- 
nounced   today    that    bids    were    in    but 
that    no    contracts   had   been   signed   as 
rumored. 


LOS  ANGELES,  Cal.— Wm.  Simpson 
Constr.  Co.,  Bank  of  Italy  Bldg.,  award- 
ed contract  at  about  $180,000  for  all 
work  compl.  for  erecting  a  class  A 
bank  bldg.  at  214-22  N  Main  St.  for 
the  Bank  of  Italy;  H.  A.  Minton,  San 
Francisco,  archt;  Morgan,  Walls  and 
Clements.  Van  Nuys  Bldg.,  supsrvising 
archts.;  1-story,  basement  and  mezzan- 
nine  sto.;  79x129  ft.,  reinf.  cone,  constr., 
steel  roof  trusses,  terra  cotta  facing;  2 
elevators. 

AUBURN,  Placer  Co.,  Cal.— H.  K 
Davis,  recent  purchaser  of  Hotel  Au- 
burn, plans  extensive  improvements  to 
the   structure. 

BAKERSFIELD,  Kern  Co.,  Cal.— Ar- 
thur Ferguson.  Bakersfield,  at  $5500 
awarded  contract  by  Bakersfield  Com' 
m unity  Hotel  Corporation  for  wallpa- 
per, interior  and  exterior  painting  in 
connection  with  new  hotel.  Fred  S 
Campbell,  San  Francisco,  at  $3300 
awarded  contract  to  furnish  kitchen 
ware  and  Dohrman  Hotel  Supply  Co 
San  Francisco,  at  $3300  for  cutlery 
and  glassware. 


'Gould  Co.nSt.Loms 


All-Key 
Plaster  Lath 

(Patented) 
lOO'",     :>I<-chanlcal    Key. 


Plaster 
\A'all    Board 

(Patent    applied   for) 
The   I.aat  Word   In  Wan   Board. 


(  VLIFORNTA   CEDAR    PRODUCTS   COMPAKl 
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SEATTLE,  Wash. — Arch.  Carl  Linde, 
Western  Bond  and  Mortgage  Bldg- 
Portland,  Ore.,  commissioned  to  pre- 
pare plans  for  12-story  and  basement 
reinforced  concrete  steel  frame,  120  by 
120  ft.,  hotel  to  be  erected  at  Ninth 
Ave  and  Pine  St.;  brick  and  terra  cot- 
ta  exterior;  English  tudor  design;  est. 
cost    $1,000,000. 

LOS  ANGELES,  Cal.— Fred  W.  Siegel, 
Ritz  Hotel,  813  S  Flower  St.,  will  build 
6-.story  and  basement  reinf.  cone,  ho- 
tel and  store  bldg.  on  w  side  Figueroa 
St.  n.  of  6th  St.  for  self;  148  rms.  with 
100%  baths  and  showers;  lobby,  coffee 
shop  and  2  stores;  Edward  L.  May- 
berry,  rm.  905,  122  E  7th  St.,  archt.; 
50x148  ft.,  2  elec  elevatcrs,  steam  htg. 
svs.,    pine    trim;    $250,000. 
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TCE  AND  COLD  STORAGE 
PLANTS 


RIVERSIDE,  Cal. — Riverside  Ice  Co., 
plans  enlarging  plant  from  20-ton  to 
40-ton  daily  output.  L.  C.  Ferguson  is 
president   of   company. 

MANTECA,  S'an  Joaquin  Co.,  Cal. — 
T.  C.  Lauriston,  Manteca,  granted 
building  permit  by  city  to  erect  one- 
story,  50  by  56  ft.,  reinforced  concrete 
cold   storage   plant;   est.   cost,    $1200. 


HOOD  RIVER,  Ore.  —  Maynard  and 
Child  commission  merchants,  Railway 
Exchange  Bldg.,  Portland,  Ore.,  will 
have  plans  prepared  for  $100,000  cold 
storage  plant  to  be  erected  here.  Pre- 
liminary sketches  have  been  completed. 

POWER  PLANTS 

LOS  ANGELES,  Cal.— Until  3  P.  M., 
Feb.  26,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
hydraulic  equip.  electric  generat_or 
transformers,  etc.,  under  spec.  P-376. 
Jas.  P.  Vroman,  secretary. 

WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — Pacific  Gas  and  Electric  Co.,  245 
Market  St.,  San  Francisco,  having  plans 
prepared  for  sub-station  at  Orinda,  for 
which  $49,700  is  availal>le,  will  be 
equipment  with  four  1000-h.p.  trans- 
formers and  three  400-h.p.  transform- 
ers to  supply  increased  demands  for 
power  in  territory  bet.  Orinda  and 
Walnut  Creek. 


LOS  ANGELES,  Cal. — J.  A.  Roeblings 
."■'ois  Co.  subm.  low  bid  to  water  and 
power  comm.  for  galv.  steel  guy  cable 
under  spec.  P-598,  inyolv  14,-in.  at  77c 
rer  C  ft.,  %-in.  at  $1.48  per  C  ft.  Their 
bid  on  5/16-in.  was  $1.14.  Pac.  Wire 
Rope  Co.  was  low  on  5/16-in.  at  $1,127. 

LOS  ANGELES,  Cal.— Until  3  p.  m.. 
Feb.  19,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for  oil 
circuit  breaker  under  spec.  P-375.  Jas. 
P.  Vroman,  secy. 


LOS  ANGELES,  Cal.— Packard  Elec. 
Co.  sub  low  bid  to  water  and  power 
comm.  at  $26,401  for  high  voltage 
transformers  under  spec.  P-370.  Other 
bids:  Mahoney  Elec.  Co.,  $26,850;  Wag- 
ner Elec.  Co..  $26,900;  Gen.  Elec.  Co., 
$28,280:  Westinghowse  Elec.  &  Mfg. 
Co..   $30,511. 


PUBLIC   BUILDINGS 


NAPA,  Napa  Co.,  Cal.  —  Following 
bids  taken  under  advisement  by  city 
council  to  erect  firehouse  and  water 
works     building:  (1)     construct     fire 

dept.  bldg..  complete  except  electric 
work;  (2)  Install  electric  lighting  and 
po'wer  system  for  fire  dept.  building. 
(3)  Construct  hose  rack  and  shed  for 
fire  dept.  bldg.,  except  electric  work. 
(4>  Install  electric  lighting  system 
for  hose  rack  and  shed.  (5)  Construct 
water  dept.  bldg.  complete.  (6)  Con- 
struct electric  light  and  power  sys- 
tem   for   water   dept. 

Boardwell  and  Zimmerman,  Calisto- 
ga,  (1)  $11,450;  (3)  $1,280;  (5)  $2,700. 
Total.    $14,544. 

Coffield  and  Arnitz,  Napa,  (1)  $11,- 
398:  (2)  $1,048;  (3)  $2,098,  Total, 
$15,643. 


C.  H.  Brisbin,  (1)  $12,037;  (3)  $1,- 
431;    (5)    $2,175.      Total,   $15,643. 

E.  W.  Doughty,  Napa,  $13,375  total 
cost  of  three  units  with  deduction  of 
$945  if  No.  3  is  eliminated  and  de- 
duction of  $1,930  if  No.  5  is  elimin- 
ated, bringing  total  cost  of  main  unit 
(No.    1)    to    $10,500. 

Bidders  for  electric  work  only  were: 
E.  G.  Wilson,  (2)  $180;  (4)  $23;  (6) 
$38.  Total  $241.  Graham  and  Lauret- 
zen,  (2)  $125;  (4)  $15;  (6)  $35.  Total 
$175. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Pacific  Gas  Steam  Co.,  at  $1275 
awarded  contract  by  city  to  install 
heating  system  in  city  hall.  P.  J. 
Friermuth,  $1405  and  A.  P.  Beck,  $1450 
were  other  bidders. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  takes  under  advisement  follow- 
ing bids  to  fur.  and  install  metal  filing 
equipment  and  furniture  for  city  of- 
fices: 

Jamestown    Metal    Prod    Co.,    $1034    to 
$1264.50. 

Geo.   H.  Trask  Co 1162.15 

Rucker-Fuller    Co 1255.38 

Yawman    &   Erbe   Mfg.   Co 1561.40 

Typewriter   Shop $1700   and      1800.00 

M.   G.    West   Co 1718.00 

Safe    Cabinet    Co 2159.60 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
—Until  Feb.  23,  5  p.  m.,  bids  will  be 
received  by  John  A.  Hoey,  city  clerk, 
to  erect  fire  engine  house,  city  jail  and 
living  quarters  adjacent  to  present 
quarters  at  Walnut  Road  and  El 
Camino  Real.  Howard  and  White,  arch- 
itects. Lick  Bldg.,  San  Francisco.  Will 
be  of  frame  and  stucco  construction; 
est.  cost  $50,000.  Plans  obtainable 
from  architects  and  on  file  in  office 
of  city  clerk  at  440  Holbrook  Bldg.,  San 
Francisco.  Cert,  check  10%  payable 
to   clerk   req.    with   bid. 


OAKLAND,  Cal.— At  $3975,  Schuler 
&  McDonald,  306  12th  Street,  Oakland, 
awarded  contract  by  Geo.  E.  Gross, 
county  clerk,  for  alterations  and  addi- 
tion to  county  courthouse,  5th  and 
Broadway  Sts.  Other  bids  received 
were  Vogt  &  Davidson,  $4630,  and  Bar- 
rett &  Hilp,   $4580. 


MERCED  ,  Merced  Co.,  Cal.— J.  J. 
Jirsa,  Merced,  at  $925  awarded  con- 
tract by  county  supervisors  to  paint 
portions  of  courthouse  exterior.  Other 
l)ids:  Newhaus  &  Gomez,  Merced. 
$1000;   G.   E.    Burgess,   Stockton,    $1730. 


SANTA  BARBARA,  Cal. — Until  10  a. 
m.,  Feb.  24,  bids  will  be  rec.  by  city  of 
Santa  Barbara  for  reconstructing  pub- 
lic library;  1-story,  new  walls,  roof 
and  fir.,  stucco,  elec.  wiring,  tile  rfg  , 
etc.;  $50,000.  Carleton  M.  Winslow,  114 
E  Del  la  Guerra  St.,  Santa  Barbara  and 
921  Van  Nuys  Bldg.,  Los  Angeles,  archt. 
Plans  on  file  at  office  of  City  Mgr.  Ed- 
ward E.  Haskell,  city  hall  bldg.,  Santa 
Bai  bara. 


RESIDENCES 

Working    Drawings    Being    Prepared. 
RESIDENCE  Cost,    $15,000 

MADERA,   Cal. 

'iSviO-story   frame   and   stucco    residence 
Owner— Mr.   L.   H.    Sly,   Madera. 
Architect — Edw.    E.    Young,    2002    Cali- 
fornia  St.,    San    Francisco. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped    To    Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


To  Build. 

RESIDENCE.  Cost,    $15,000 

SAN  FRANCISCO.  N.  Lake,  60  W.  30th 
Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — H.  B.  Allen,  Inc.,  168  Sutter  St. 

Architect — Earle  B.  Bertz,  168  Sutter 
St. 

Contractor — Allen  &  Co.,  168  Sutter  St. 


Contract  To  Be  Awarded. 
RESIDENCE.  Cost,    $9000 

SAN      JOSE,      Santa     Clara     Co.,      Cal. 

Cherry  Avenue. 
Two-story  frame  and  stucco  residence. 
Owner — G.   Hunt. 
Architect — Chas.     W.    McKenzie,    Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — Chas.   Thomas,   131  George, 

San   Jose. 


Contract  Awarded. 

RESIDENCE.  Cost.   $12,000 

OAKLAND.      927   Wawona  Ave. 
Two-story    7-room    frame    residence. 
Owner — Mrs.   J.    S.    Riley,    934    Wawona 

Ave.,  Oakland. 
Architect — None. 
Contractor — A.  J.  Yerrick,   5255  College 

Ave.,   Oakland. 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $4500 

ALBANY,  Alameda  Co.,  Cal.,  N  Port- 
land,  west  of  Curtis. 

Five-room   frame  and  stucco  residence. 

Owner — Claus   A.   Tornell. 

Architect — John  Carl  Thayer,  339  15th 
St.,    Oakland. 

Contract  to   be  Awarded. 

RESIDENCE  Cost,   $12,000 

HAYWARD,  Alameda  Co.,  Cal. 

Two-story  frame  and  stucco  residence. 

Owner — W.   W.   Haley. 

Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg.,    San    Francisco. 
Contractor — Jno.   Asmussen,   San   Lean- 

dro. 


Plans   Being   Prepared. 

RESIDENCE  Cost,   $15,000 

BERKELEY,     Alameda    Co.,     Cal.       Al- 

varado  Road. 
Two-story    and     basement     frame     and 

stucco  residence. 
Owner — Withheld. 
Architect — C.  W.  McCall,   1404  Franklin 

St.,  Oakland. 


Plans  To  Be  Out  In  Two  Weeks. 
RESIDENCE.  Cost,    $9000 

OAKLAND,   Rockridge  District. 
One-story  frame  and  brick  residence. 
Owner — Mr.  Bennett. 

Architect — F.       H.       Reimers,       Tribune 
Tower,    Oakland. 


Bids  To  Be   Taken   Next  Week. 
RESIDENCE  Cost,    $12,000 

OAKLAND,    Crocker    Highlands. 
Two-story   frame   and  stucco   residence. 
Owner — Murry  Fester. 
Architect    —    F.    H.    Reimers,    Tribune 
Tower,  Oakland. 


Plans  Completed. 

RESIDENCE  Cost,     $11,000 

SAN  FRANCISCO.  NW  Eighth  Ave. 
and  Moraga. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Elizabeth  C.  Neuhaus. 

Architect — J.  E.  Kraff  &  Sons,  Phelan 
Bldg.,  San  Francisco. 

Segregated    Figures    Being    Received. 

RESIDENCES  Cost,    $4000    each 

SAN  FRANCISCO.  Arch  St.  near 
Randolph   St. 

Five  one-story  frame  and  stucco  resi- 
dences. 

Owner  and  Architect — Vernon  W. 
Houghton,   275   Post  St.,   S.  F. 


Plans   To   Be  Out  In  Three   Weeks. 
RESIDENCE.  Cost,    $12,000 

PEBBLE  BEACH.  Monterey  Co.,  Cal. 
One    and    two-story    frame    and    stucco 

residence. 
Owner — Mr.    J.    Mendell. 
Architect — F        H.       Reimers,       Tribune 

Tower,   Oakland. 


YUBA  CITY,  Sutter  Co.,  Cal.— T.  J. 
Henderson  has  contract  to  erect  $25,- 
OOn  residence  for  Chas.  M'^ore  at  s.  w 
r'ooper  Ave.  and  Bridge  St.:  74  by  58 
ft.,  two-story  in  height,  16  rooms;  ex- 
terior of  Hoffits  stucco. 
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Contract  Awarded. 

RESIDENCE  Cost,-    $25,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.   ;    '.: '< 
Two-story     frame,     brick     veneer    and 

stucco    residence.  •■  • 

Owner — Dr.    S.    M.    Moose,    Flood    Bldg., 

San'  Francisco.  ■ 

Architect— S.   Heiman,    57   Post   St.,   San 

Francisco. 
Contractor  —  Arthur    Dussenbery,    442 

Hurlingham    St.,    San    Mateo. 

Contract  Awarded. 

RESIDENCE.  Cost,  $25,000 

SAN  FRANCISCO.     San  Buena  Ventura 

and  San  Anselmo  Aves. 
Two-story     and     basement     frame    and 

stucco  residence  and   garage. 
Owner — L.    J     Hopkins. 
Architect— Willis    Polk     Co.,     277    Pine 

St.,    San    Francisco. 
Contractor — Bessett  Building  Co.,  Mills 

Bldg.,    San    Francisco. 


CLAREMONT,  Los  Angeles  Co.,  Cal. 
—Norman  Miller,  Rm.  515,  110  W.  11th 
St.,  Los  Angeles,  will  take  bids  next 
week  for  two-story  and  basement  frame 
and  stucco  10-room  Italian  residence 
on  Base  Line  Ave.,  Claremont;  owner's 
name  withheld;  tile  roofing.  Harwood 
Hewitt,  architect  and  Norman  Miller, 
engineer. 


LOS  ANGELES',  Cal. — Architect  Paul 
K.  Williams,  1400  Stock  Exchange 
I'.idg.,  is  preparing  plans  for  two- 
story  and  basement  10-room  briclc 
veneer  residence  at  the  corner  of  Sixth 
St.  and  Rossmore  Ave.,  for  A.  N.  Roth- 
iiian;  frame  construction,  4  tiled  baths, 
2-car    garage 


LOS  ANGELES,  Cal. — Fisher  C.  Daily 
419  Tedford  Dr.,  desires  bids  on;  sub- 
contracts for  20-rm.  Colonial  res.  and 
3-car  garage  which  he  will  build  in 
Hi)lmby  Hills.  Frame  constr.,  shgle  rf., 
hdwd.  firs.,  4  bathrooms,  tile  wk.,  unit 
Kas  furnace,  Colonial  mantels.  Mr.  Daily 
al.so  contemplates  erecting  several 
Inisiness  bldgs.  in  Beverly  Hills  and  a 
number   of  canyon   cabins. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Wells  P.  GoodenougHt  310  University, 
Palo  Alto,  at  $19,478  has  contract  to 
erect  two^story  residence  and  garage 
at  596  Coleridge  Ave.,  for  J.  M.  Black- 
burn. 


LOS  ANGELES,  Cal.— Archt.  Benj.  J. 
Bloser,  442  Cit.  Nat.  Bank  Bldg.,  is 
preparing  plans  for  a  Spanish  style 
residence  in  Holmby  Hills,  near  Bev- 
erly; owner's  name  withheld.  Frams 
and  stucco  constr.,  clay  tile  rfg.,  18 
rms.,  6  baths,  4  lavatories,  tile  fire- 
places, 2-sto.  garage  for  5  cars  and 
servants  quarters;  tiled  swimming  pool 
and  dressing  rms;  $70,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Archts.  SJmervell  &  Putnam,  905  Com- 
mercial Exchange  Bldg.,  Los  Angales, 
are  preparing  plans  for  2-story  and 
basement  16-rm.  Italian  res.  on  Cres- 
cent Dr.,  Beverly  Hills,  for  W.  G.  Mc- 
Carthy; L-shape,  114x75  ft.,  frame 
constr.,  br.  or  tile  veneer,  stucco  exter., 
tile  rfg.,  2-story,  6-car  garage  with  3 
apts.  for  servants,  green  house,  land- 
scaping  has   been   completed. 


SCHOOLS 


Working  Drawings  Being  Prepared. 

SCHOOL  BLDGS.  Cost,   $250,000 

AUBURN,    Placer  Co.,   Cal. 

Group    of   fireproof   high    school   build- 
ings. 

Owner — Placer  Union  High  School  Dis- 
trict. 

Architect — W.    H.   Weeks,    369   Pine   St., 
San  Francisco. 
Bonds   of   $250,000    recently   voted. 


Plans    Being   Prepared. 
SCHOOL   BLDG.  Cost,   $150,000 

PITTSBURGH,  Contra  Costa  Co. 
Fireproof   high    school   bldg.   and   Gym- 
nasium. 
Owner — Pittsburg  High   School  District 
Architect — Louis    Stone       &       Franklyn 
Warner,   337    17th    St.,   Oakland. 


I'lans  Being  Completed 

SCHOOL  BLDG.  Cost,   $150,006 

MOUNTAIN    VIEW,    Sta.    Clara   County. 

Two-story  reinforced  concrete  gram- 
mar  school   bldg. 

Owner — Mountain  View  Grammar  Scb. 
District. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San   Francisco. 


Plans  Go  Out  About  March   15th. 
SCHOOL  Cost,    $20,000 

NEAR    SACRAMENTO. 
Three-classroom    hollow    tile    school. 
Owner — Washington    School    District. 
Architect  —  Geo.    C.    Sellon,    California 
S'tate    Life    Bldg.,    Sacramento. 


Working  Drawings  Being  Prepared. 
GYMNASIUM.  Cost.   $50,000 

MOUNTAIN  VIEW.  Santa  Clara  County, 
Gymnasium   and  shop   building. 
Owner — Mountain     View     High    School 

District. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San    F'rancisco. 


DELANO,  Kern  Co..  Cal.— Until  Feb. 
20,  1  P.  M.,  bids  will  be  received  by  H. 
A.  Bowp,  clerk,  Delano  Joint  Union 
High  S'chool  District,  to  erect  manual 
arts  building.  Ernest  J.  Kump  Co.,  ar- 
'jhitects,  Rowell  Bldg.,  Fresno.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
obtainable  from  architects.  See  call 
for  liidH  under  official  propoKal  Mection 
in    thiM    iKSue. 


DELANO,  Kern  Co.,  Cal.— Until  Feb. 
20,  1  P.  M.,  bids  will  be  rec.  by  H.  A. 
Bower,  clerk,  Delano  Joint  Union  High 
School  District,  to  fur.  and  install  pipe, 
sjirinklers,  valves  and  all  connections 
for  lawn  sprinkler  system  at  high 
school.  Cert,  check  10%  payable  to 
clerk  req.  with  bid.  Plans  obtainable 
from  clerk.  Masonic  Temple  Bldg.,  De- 
lano. 


S'AN  JOSE,  Santa  Clara  Co.,  Cal. — 
H.  R.  Sherman,  San  Jose,  at  $4,089 
awarded  cont.  by  Los  Gatos  Schoo" 
District  to  const.  suspension  foot 
bridge    adjoining    school    grcu:-.ds. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     t  ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.      Fittings  are 

G.     E.    standard    and    are 

mounted     on     Johns-Man- 

ville       ebony       asbestos 

wood.      I'lates    and    trim    are    in    Special    Crystalac 

Finish.       All      'Westest"     Panels    are     approved     by 

the   National    Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pengilly,  Inc. 

Mfnilter    Cnlifoniin    Devrlopinont    Asnoclatlon 
C.'ilffornia   EIectrnK<><«'   AM»ocln<loii 
ItlnniifiiotiirerN   »nd 
Di.strihiiforn   of 


(< 


»» 


WESTEST 

ELECTRIC  riionrcTs 

12fi4  F»»1soni  Streof 
Siiii  Francisco 

IMionrK!      Hemlock    3S74 
Hemloek    .tN7.% 


Enclosed  cxtornntly  opcriit*-!! 
Snfotv  S  w  I  i  ell  e  s.  Knife 
Sultclies,  Motnl  Switch  and 
Cnt-out  Bo^es,  Safely  Panel 
Boards. 

ratnloi;  and  Hriee*   on    ReqoeMt 


A  Tlttsborp"  ADtomatic 
Gra«  Water  Heater  In- 
stalled In  the  Home  iBdi- 
cates  high  qaallty 
thronghonf. 

Recommended   and   speot 
fled    by    all    of    the    leading 
architects       plumbers      an'l 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupleJ 
with  "Pittsburg  Perfect 
Service" 


Hot 
mk  •• 


water     ouick     ap    » 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITT  SBFKG     AUTOMATIC 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEM? 
and  "LION"  TANK  WATER  HEATEPP 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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OAKLAND,  Alameda  Co.,  Cal. — Fol- 
lowing: bids  received  February  9th  at 
9:45  A.  M.,  by  John  W.  Edgemond, 
Secty.  of  Board  of  Education  for  the 
erection  of  a  two-story  steel  frame  and 
brick  high  school  building  in  the  north 
side  of  Estudillo  Ave.  west  of  Foothill 
Blvd.  Plans  by  Architect  E.  W.  Can- 
non,   Ray   Bldg.,   Oakland: 

General    Contract 
Sample    &    Cody,    Call   Bldg.,    San 

Francisco,    $308,000;    Alt.     (1)    $30,- 

000;   Alt.    (2)    $14,000;  Alt.    (3)    $50,- 

000;    Alt.    (4)    $400    (Low) 
R.    W.    Littlefield    $313,200 

Alt.     (1)     $29,300;    Alt.     (2)     $13,300; 

Alt.    (3)    $49,100;    Alt.    (4)    $400. 
Geo.     Petersen $322,458 

Alt.   (1)   $33,500;  Alt.   (2)   $9500;  Alt. 

(3)    $61,550;   Alt.    (4)    $290. 
Barrett    &    Hilp $324,000 

Alt.   (1)   $33,800;  Alt.   (2)   $8000;  Alt. 

(3)    $45,000;    Alt.    (4)    $500. 
Wm.     Keating $325,500 

Alt.     (1)     $30,300;    Alt.     (2)     $14,500; 

Alt.    (3)    $52,500;   Alt.    (4)    $300. 
John    E.    Branagh $326,300 

Alt.     (1)     $31,000;    Alt.     (2)     $12,000; 

Alt.    (3)    $47,000;   Alt.    (4)    $325. 
Frederickson    &    Watson.. $329,600 

Alt.     (1)     $33,285;    Alt.     (2)     $14,760; 

Alt.    (3)    $46,625;   Alt.    (4)    $300. 
Schuler    &    McDonald $330,000 

Alt.     (1)     $31,000;     Alt.     (2)     $9766; 

Alt.    (3)    $57,003;    Alt.    (4)    $295. 
Carl    A.    Peterson $338,400 

Alt.     (1)     $30,800;    Alt.     (2)     $12,000; 

Alt.    (3)    $50,600;   Alt.    (4)    $300. 
Lawton  &  Vezey $350,987 

Alt.    (1)    $34,621;    Alt.    (2)    No    bid; 

Alt.    (3)    $55,000;    Alt    .(4)    $300. 
Awninj!     Tj-p*.     Window     Fixtures     anrt 

Hardware 
Kawneer    Mfg.    Co.,    180    Jessie    St. 

San    Francisco    $1445 

Slate    Blackboards 
C.   F.   Webber,    601   Mission   St.,   San 

Tj     w'''\??'^'^°     ?2595 

K.    W.    King 2799 

Alternate  (1)  deduct  for  omission  of 
shop  building. 

Alternate  (2)  deduct  for  omission  of 
furniture    for    shop    building. 

Alternate  (3)  deduct  for  omission  of 
gymnasium    building. 

Alternate    (4)    deduct. 

Bids  taken  under  advisement  until 
next  meeting  of  the  Board,  Tuesday 
loth.  • 

SAN  PEDRO,  L.  A.  Co.,  Cal.— Archts 
Kdward  Cray  Taylor  and  Ellis  Wins 
Taylor,  rm.  420,  810  W  6th  St.,  are  pre- 
hH.^^,?^^"?.^"*^  2-story  and  basen=.ent 
K  ■?,  2 1 -unit  grammar  school  at  Ca- 
e^l.  P^J^-  ^?,^- J"^'  '"  blk.  bounded  by 
.an  Pedro  Gaffney,  7th  and  8th  Sts 
lor  L.  A.  bd.  of  educ;  domestic  science 
.  nd  manual  arts  dept.,  classrms.,  kin- 
dergarten dept  offices  and  auditorium 
to  seat  about  250;  91x243  ft.  with  audi- 
torium wing,  press,  br.  facing,  asbestos 
shgle.  and  comp.  rfg.;  $150,000. 

Ar^^r°T^^°4..S^"  ^'ego  Co.,  Cal.  _ 
Archts  T.  C.  Kistner  &  Co.,  1121  Det- 
wiler  Bldg  Los  Angeles,  are  preparing 
plans  for  2-story  and  basement  brick 
high  school  bldg.  at  Escondido,  for  Es- 
condido  union  high  sch.  dist;  classrms., 
toilets,  offices,  etc.;  74x180  ft.,  stucco 
exter.,   tile  rfg.,   reinf.  cone.   $100,000. 

F.^^fPP"  ^'■^^J??.  C°-  Cal.— Until 
Feb  25.  5  p  m.,  bids  will  be  received 
by    Board    of    Education,    L.    L.    Smith 

?n^  .  ^^  -f^^^P^  ^"^-  Cert,  check 
10%  req.  with  bid.  Specifications  ob- 
tainable  from   secty. 

Vo^l\^'  ^}^  OBISPO,  Cal— State  archt., 
i-oruni  Bids.,  Sacramento,  is  preparing 
plans  for  fr.  and  stucco  auditorium  and 
gymna.siurn  1  Idg.,  84x124  ft.,  for  state 
polytechnic  school  here.  It  will  con- 
form in  type  and  constr.  to  present 
b!dg.s.  and  will  contain  balcony,  lock- 
ers, showers  and  probably  bowling 
alleys. 

LOS  ANGELES,  Cal.— Frances  De 
Pauw,  School  (for  girls).  4952  Sunset 
Blvd..  Los  Anpeles,  has  purchased  pro- 
perty in  Pasadena  as  site  for  new  sch  ■ 
an   archt.   has  not  been   retained. 

SAN  FRANCISCO- Until  Feb.  23  .T 
P.  M.,  bids  will  be  received  by  Leonard 
^•■.  x\^',.  City  Purchasing  Agent,  270 
City  Hall,  to  fur.  and  del.  and  install 
machinery  and  tools  for  school  depart- 
ments. Lists  of  materials  desired  ob- 
tainable  from  above  office  on  request 


VISALIA,  Tulare  Co..  Cal.— Visalla 
Union  High  School  District  rejects  bids 
to  erect  fine  arts  building  and  plans 
will  be  revised  by  Ernest  J.  Kump  Co., 
architects,  Rowell  Bldg.,  Fresno.  The 
lowest  bid  received  was  $15,325  and 
the  highest  $17,000.  New  bids  will  be 
asked  from  revised  plans. 


in  Sunnyside  Street,  near  98th  Ave., 
and  C.  F.  Weber,  609  Mission  St.,  San 
Francisco,  at  $2163,  awarded  contract 
for  blackboards.  Plans  by  Architect 
Howard  Schroeder,  357  12th  St.,  Oak- 
land. 


OAKLAND.  Cal. — Until  Feb.  23.  9:45 
a.  m.,  bids  will  be  received  by  John 
W.  Edgemond,  secty..  Board  of  Educa- 
tion, to  erect  Manzanita  School  in 
south  side  of  E-27th  St.  bet.  24th  and 
25th  Aves.  Separate  bids  are  wanted 
for  (1)  general  construction;  (2)  awn- 
ing type  window  fixtures  and  hard- 
ware; (3)  slate  blackboards.  See  call 
for  bid.<9  under  official  proposal  section 
in   this  issue. 


PORTLAND,  Ore. — Stebinger  Bros., 
Worcester  Bldg.,  Portland,  at  $170,827, 
submitted  lo-^y  bid  for  general  con- 
tract to  Bd.  of  Educ.  to  erect  Beau- 
mont School.  A.  Pajunen  next  low  at 
$171,000.  Wm.  F.  Bunce  low  for  heat- 
ing and  ventilating,  $24,420.  Taken 
under   advisement. 


OAKLAND,  Cal. — At  $138,600,  W.  G. 
Thornalley,  354  Hobart  St.,  Oakland, 
awarded  contract  by  John  W.  Ede- 
mond,  Secty.,  Board  of  Education,  to 
erect   Elmhurst   Annex   School   building 


MODESTO,  Stanislaus  Co.,  Cal.— D. 
R.  Hoffman,  Modesto,  at  $2456  awarded 
contract  by  Board  of  Education  to  fur. 
and  install  underground  lawn  sprink- 
lers at  Modesto  Junior  College.  Rain- 
On-Tap  Co.,  San  Francisco,  bid  $2938 
and  Acme  Sprinkler  Co.,  Alameda,  $3,- 
318.75.  Approx.  500  sprinklers  will  be 
installed. 


CONCRETE 


I 


ON   MONDAY   last    (February   8th). 

THE    SOUTHERN   Pacific   at   Reno. 

*  *      • 

OPENED   THEIR   beautiful   new    depot. 

*  •      « 

AND   ALL  Nevada   was   there. 

*  *      * 

TO   ACCEPT   the    depot. 

*  *      * 

THE  CONCRETE   part  of  which. 

*  •      * 

WAS  MADE. 

»      •      * 

OF    SAND,    rock  'and   gravel. 

*  •      * 

FROM  THE   plants. 

*  *      * 

OF   SANDY   Pratt,   President. 

*  *      * 

OF    THE   Pratt   Building  Material    Co. 
»      *      * 

LOCATED   AT   Marysville,    Sacramento. 

*  »      * 

PRATTROCK    (NEAR   Folsom). 

*  «      » 

AND  PRATTCO   (Monterey  County). 

CENTRAL  OFFICE— San   Francisco. 
»      »     » 

MR.   THOMAS   Ahern   of   Sacramento. 

*  •      * 

ASSISTANT    GENERAL   Manager. 

■i      *      * 

OF    THE    Southern    Pacific    Company. 

*  *      * 

PRESENTED   THE   new  depot. 
«      •      • 

TO  THE  citizens  of  Reno. 

*  •      » 

AND   MAYOR    Roberts   responded. 

*  *      * 

IN  A  flowery  speech. 

*  •      * 

BUT  THE  Mayor. 

*  »      ♦ 

FORGOT   TO  accept    the   depot. 

*  *      » 

EVEN  CHIEF  of  Police   Kirkley. 

*  *      * 

FAILED  TO   grab   the  deed. 

*  •      * 

AND  WHEN  Brewster  Adams. 
«      *      • 

SILVER    TONGUED    orator-preacher. 

*  •      * 

FELLOW  ROTARIAN  and  friend. 

*  •      • 

OF  SANDY  Pratt. 

*  •      • 

SAID    THE    Southern    Pacific's    gift. 

LOOKED      LIKE     a      church      donation 
party. 

*  •      • 

EVEN^THEN  no  one   thought, 
TO  SECURE  the  deed.  " 


AND   NOBODY  can   tell. 

*  •      • 

WHERE  THE  deed  went. 

*  *      * 

UNLESS   THE    "cow   catcher," 

*  •     « 

ON  THE  engine  grabbed   it. 

*  •      * 

ANYWAY.    THE    county   records. 

*  •      * 

SHOW   THE   Southern   Pacific   owners. 

*  *     * 

AND    SANDY    Pratt   suggests. 

*  •      * 

TO    MAYOR    Goddard    of    Sacramento. 

*  •     « 

THAT   WHEN   the    Sacramento   depot. 

*  •     * 

IS  PRESENTED   to   tnat  city. 

*  •      « 

BY   THE   Southern    Pacific. 

*  •      * 

ON    SATURDAY.    February    27th.    next. 

*  •      • 

THAT    THE    entire    police    force. 

*  •      * 

BE    INSTRUCTED. 

*  •      • 

TO  GET  the  deed. 

"DEAD    OR   alive." 

»      *      * 

WHEN   PRESIDENT  Wm.   Sproule, 

*  •      * 

PRESENTS  THIS  new  depot. 

*  •      • 

TO  THE   citizens   of  Sacramento. 

*  *      « 

"I    THANK    you." 


Above  photo  shows  the  first  two 
passengers  (Mrs.  Ima  Marriedlady. 
seeking  a  divorce,  and  R.  A.  Gold- 
miner),  just  out  of  the  new  Southern 
Pacific  Station  at  Reno.  They  both 
think  the  concrete  work  made  of  Sandy 
T'ratt's  sand,  rock  and  gravel  is  of  the 
best   quality. 
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SEATTLE,  Wash. — City  School  Arch. 
F.  A.  Naramore  completing  plans  and 
bids  will  be  asked  in  two  weeks  to 
erect  E.  C.  Hug-hes  School  at  34th  Ave,, 
S.  W.  and  W-Kenyon  St.;  est.  Cost, 
$130,000. 

LOS  ANGELES,  Cal. — H.  W.  Baum 
Co.,  416  Central  Bldg.,  Los  Angeles, 
who  is  erecting  the  Glendale  Y.  M.  C. 
A.  bldg.  at  Louise  and  Wilson  Sts., 
Glendale,  was  awarded  genl.  contr.  at 
1133,700  for  Glenwood  Rd.  Intermedi- 
ate school,  according  to  plans  and  spec, 
by  archt.  A.  F.  Priest,  716  Fay  Bldg., 
Los  Angeles;  2-sto.  and  basement,  210 
by  70  ft.,  9  classrms.,  auditorium,  man. 
train,  and  dom.  science  depts.,  science 
lecture  rm.,  art  and  music  rm.,  cafe- 
teria, bicycle  rm. 


SANTA  BARBARA,  Cal.— Until  Feb. 
11,  2  p.  m.,  bids  will  be  received  by 
Ruth  E.  Wyant,  clerk,  Monticeto  Un- 
ion High  School  District,  Ysidro  Road, 
Monticeto,  Santa  Barbara,  to  construct 
sewage  disposal  plant  at  school 
grounds.  Cert,  check  10%  payabls  to 
Pres.  of  Dist.  req.  Plans  obtainable 
from  clerk. 


LOS  ANGELES,  Cal.— Chas.  W.  Pet- 
tifer  &  Co.,  792  Gladys,  Long  Beach, 
subm.  low  bid  to  bd.  educ.  Feb.  3  at 
$101,970  for  2-story  and  basement  20- 
unit  brick  grammar  school  bldg.  pro- 
posed for  Russell  school  site,  1301  E 
Manchester  Ave.  Low  bidders  on  sub- 
trades  were:  elec.  wiring,  Jensen  Elec. 
Co.,  114  W  7th  St.,  Long  Beach  $2181.50; 
htg  and  vent.,  Thos.  Haverty  Co.,  8th 
St.  and  Maple  Ave.,  $7748;  plbg.,  Stone- 
man  &  Walker,  130  E  81st  St.,  $10,360; 
painting,  R.  E.  Swan,  8117  San  Carlos, 
South  Gate,  $4000.  Orville  Clark,  archt. 

RODEO,  Contra  Costa  Co.,  Cal. — 
Bonds  of  $80,000  voted  in  Redeo  School 
District  to  finance  5-classroom  and 
auditorium  addition  and  central  heat- 
ing plant  for  Rodeo  school.  Plans  are 
being  prepared  by  W.  H.  Weeks,  archi- 
tect,  369  Pine  St.,  San   Francisco. 


EUREKA,  Humboldt  Co.,  Cal.— 
Worley  &  Co.,  at  $1844.48  awarded  con- 
tract by  Board  of  Education  to  fur. 
and  install  704  steel  lockers  in  new 
junior  high  school;  five  other  bids  were 
received. 

CHICO,  Butte  Co.,  Cal.— City  Board 
of  Education  contemplates  erection  of 
new  primary  school  in  Thirteenth  sub- 
division. Final  decision  to  erect  the 
structure  awaits  a  report  of  a  com- 
mittee   investigating   the    proposal. 

HOLTVILLE,  Imperial  Co.,  Cal. — 
Until  7:30  P.  M.,  Feb.  27,  (time  extended 
from  Feb.  9),  bids  will  be  received  by 
Holtville  School  District  at  office  of 
district  superintendent,  for  grammar 
school  building  and  an  auditorium 
building  at  6th  and  Chestnut  Sts. 
Plans  and  specifications  obtainable 
from  Architect  Don  W.  Wells,  1st  Na- 
tional Bank  Bldg.,  El  Centre.  Mrs.  L. 
A.   Harris,   clerk. 

OAKLAND,  Cal.  —  Following  bids 
opened  Feb.  4,  4  p.  m.,  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
211  City  Hall,  to  grade  sites  of  John 
Swett  School  in  east  side  of  Pampas 
Ave.  at  intersection  with  Lee  Ave.  and 
McChesney  School  at  n.w.  cor.  of  Ham- 
pel  and  Division  Sts.: 

John    S^ett    Site 
Ariss-Knapp  Co.,   961   41st  St., 

Oakland     $2281.50 

C.  C.  Moore  &  McNair 3850.00 

John    Gruber     4550.00 

J.    Catucci     4615.00 

M.   B.    Blumenkranz    5185.00 

Hutchinson    Co 6000.00 

McChe«ne7  Site 
Ariss-Knapp  Co.,  961  41st  St., 

Oakland     $1543.50 

John   D.   Williams    1639.00 

M.    B.    Blumenkranz    1745.00 

C.   C.  Moore  &  McNair    1855.00 

I.    C.   Lacey    1920.00 

John    Gruber    , 2710.40 

Hutchinson     Co 2975.00 

All  bids  received  taken  under  ad- 
visement. 

NEAR  HAWTHORNE,  Los  Angeles 
Co.,  Cal. — The  Wieeburn  School  Dlst. 
affirmed    $50,000    bond    issue    Feb.    5th, 


proceeds  to  be  used  for  erection  of 
grammar  school  building  and  equip- 
ment. J.  A.  Larralde,  1400  Stock  Ex- 
change Bldg.,  Los  Angeles,  has  been 
commissioned  to  prepare  plans. 


BANKS,  STORES  &   OFFICES 


Contract   Awarded. 

ADDITION  Cost,    $44,000 

SAN    JOSE,    South    First    St. 

Three-story  addition  to  present  rein- 
forced concrete,  brick  and  terra 
cotta   store    bldg. 

Owner— F.  L.  Burrell,  41  N  10th  St., 
San  Jose. 

Architect — Binder  &  Curtis,  35  W  San 
Carlos,    San    Jose. 

Contractor — E.  Nommensen,  101  S  16th 
St.,   San  Jose. 


Contract  Let. 

RESTAURANT.  Cost,    $10,000 

PACIFIC  GROVE,  Monterey  Co.,  Cal., 
209   Forest  Avenue. 

One-story  concrete  restaurant. 

Owner — Albert  H.  Phipps,  Forest  Ave., 
Pacific   Grove,   Cal. 

Architect — J.  W.  Maxwell,  Pacific 
Grove,  Cal. 

Contractor — Dowsett  and  Ruhl  Con- 
struction  Co.,   Pebble  Beach,  Cal. 

Planjs  Ready  For  Figures  Next  Week. 

BUILDING.  Cost,    $250,000 

SAN  FRANCISCO.  N.  E.  Corner  22nd 
and  Mission  Sts. 

Three-story  reinforced  concrete  bank 
building.  Mission  type  of  archi- 
tecture. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect — Miller  &  Pflueger,  Lick 
Bldg.,    San   Francisco. 


Plans  To  Go  Out  For  Figures  Monday. 

STORE,  OFFICE  BLDG.     Cost,   $150,000 

RICHMOND,  Contra  Costa  Co.,  Cal., 
10th  and  Macdonald  Ave. 

Four-story  brick  bank,  store  and  of- 
fice building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect  —  Nathaniel  Blaisdell,  255 
California   St.,   San   Francisco. 


Additional  Sub-Contracts  Awarded. 
STORE,    ETC.  Cost,    $250,000 

OAKLAND,    14th    and    Broadway. 
Five-story    Teinforced    concrete     store 

and  loft  building. 
Owner — The  Kress  Company. 
Architect— E.   J.   Hoffman,   114   5th  Ave. 

New    York    City. 
Contractor — Clinton     Construction     Co., 

925  Folsom  St.,  San  Francisco. 
Plumbins  &  heafins  —  Carl   Doell,   467 

21st   St.,   Oakland. 
Sidewalk  Lights  —  Price-Teltz  Co.,  523 

Market    St.,    San   Francisco. 
Uock   &    Gravel — Hhodes-Jamieson    and 

Co.,    Broadway    &   Water    St.,    Oak- 
land. 
Marble  ■ —    American    Marble    &    Mosaic 

Co.,  25  Columbia  Sq.,  San  Francisco 
Painting — A.   A.    Zelinsky,   4420  Califor- 
nia  St.,   San    Francisco. 
Grantte   Work    —   McGilvray    Raymond 

Granite  Co.,   634  Townsend  St.,   San 

Francisco. 
Glas.s — W.  P.  Fuller  Co.,  301  Mission  St. 

San  Francisco. 
Mill  "Work — National  Mill  &  Lumber  Co 

320    Market    .St.,    San    Francisco. 
Tile — The    Rigney    Tile    Co.,    180    Jessia 

St.,    San   Francisco. 


Phon«   Mission    2«07 

Res.   Phone  Mission  62S8 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Kalai 


iein«     Copper     and 
Doors   and  Trtat 


Omaiaental   Bntraiieea 

Sheet  Metal  "Worlt  of  K^erj 

DeaeriptlOB 

CHAS.   SCHULTHEIS,  Mffr. 

3117-3119  T\VT:!VTIETH   8TRKB3T 

near    Harrtoooi    St. 

SAN    VflANCISOO.    OA1.IK. 


.Siieet  Metal — Fearey  &  Moll,  1075  40th 
St.,  Oakland. 
As  previously  reported:  Reinforcing 
steel,  Steel  Service  Co.,  1280  Indiana 
St.,  San  Francisco;  ornamental  iron  and 
steel.  Monarch  Iron  Works,  262  7th  St., 
San  Francisco;  lumber,  Sunset  Lumber 
Co.,  2057  Webster  St.,  Oakland;  exca- 
vating, Arris-Knapp  Co.,  961  41st  St., 
Oakland;  electrical  work.  Advance 
Electric   Co.,    419    19th,   Oakland. 


Completing   Plans. 

STUDIO,    ETC.  Cost,    $7500 

SAN  FRANCISCO.  No.  2900  San  Bruno 
Avenue. 

Two-story  frame  and  stucco  studio  and 
oflJice    building. 

Owntr — L.  Vannucci,  401  Church  St., 
San   Francisco. 

Architect — Edw.  L.  Young,  2002  Cali- 
fornia St.,   San  Francisco. 


Bids  Being  Taken  For  Structural  Steel 

and   Excavating. 
OFFICE    BLDG.  Cost,    $3,000,000 

SAN      FRANCISCO,      SW      Sutter      and 

Montgomery    Sts. 
Twenty-four-story       Class       A       office 

building. 
Owner — Hunter  Dulin  &  Co.,  256  Mont- 
gomery St.,   San  Francisco. 
Architect    —    Schulz    &    Weaver,    New 

York    and    Pacific      Mutual      Bldg., 

Los  Angeles. 
Consulting     Eng.    —    H.     J.     Brunnier, 

Sharon    Bldg.,    San    Francisco. 
Contractor    —    Lindgren    &    Swinerton, 

225    Bush    St.,    San    Francisco. 


Bids  Being  Taken. 

STORE   BLDG.  Cost,   $12,000 

SAN    FRANCISCO.      Cor.    Wilson    Way 

and  Channel  St. 
One-story    and      basement      reinforced 

concrete   and    brick   store   building. 
Owner — M.  Calosso. 
Architect    —    Peter    J.    Sala,    Exchange 

Bldg.,   Stockton. 


Contracts    Awarded. 

ADDITIONS  Cost,   $30,000 

REDWOOD   CITY.    San    Mateo   Co.,   Cal. 

Additions    to    and    remodeling    present 

class   A   branch   bank   building. 

Owner — Bank   of  Italy,    Powell,   Market 

Eddy   Sts.,    San   Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San  Francisco. 
Manager    of    Construction — Mr.    Hark- 

Electrioal  "Work — W.  H.  Kirsten,  55 
McAllister  St.,    San   Francisco. 

Electrical  Fixtures — Geo.  J.  Raab,  439 
Stevenson    St.,    San    Francisco. 

Heating:  and  PlnmbinK — P.  E.  Brand, 
Redwood   City,    Caiif. 

Linoleum — Van  Fleet  Freear  Co.,  557 
Howard    St.,    San    Francisco. 

Reinforced  Steel — Edw.  L.  Soule,  Rialto 
Bldg.,   San  Francisco. 

Pla.«tering — Camotto  &  Crespi,  2241 
Leavenworth  St.,  San  Francisco. 

Marlile — -Eisele  &  Dondero  Marble  Co., 
2895  3rd  St.,  San  Francisco. 

Tile — Rigney  Tile  Co.,  180  Jessie  St.. 
San   Francisco. 

Ornamental  Iron  and  Bronse — Federal 
Ornamental  Iron  &  Bronze  Co..  16th 
and   San   Bruno,   San   Francisco. 

Kintshed  Hnrd^vare — Emeryville  Hdw. 
.t  Tool  Co.,  3S60  San  Pablo,  Em- 
eryville. 

Painting:  and  Decorating: — C.  C.  Fag- 
gioni.  1556  Revere  St.,  San  Fran- 
cisco. 


Contract  Awarded. 

ALTERATIONS  Cost,    $20,000 

SAN  FRANCISCO.   No.   Ill   Montgomery 

Street. 
Alterations  and  remodeling  of  structure 
Owner — George  Roos. 
Architect — S.    Heiman,    57   Post   St.,   San 

Francisco. 
Contractor — Louis   J.   Cohn,    1    De   Haro 

St.,   San   Francisco. 


Plans  Being  Prepared. 

PHONE   EXCHANGE  Cost,   $30,000 

REDDING,  Shasta  Co..  Cal..  Market  St.. 
bet.  Yuba  and  Placer  Sts. 

IVi-story  and  basement  brick  phone 
exchange. 

Owner — Pacific  Telegraph  &  Telephons 
Co.,  Telephone  Bldg.,  San  Fran- 
cisco. 

Architect — E.  V.  Cobby,  Telephone  Bldgr 
San  Francisco. 


ib 
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Completing  Plarts.  ' 

STORE    BLDG.  Cost,    $20,000 

SAN  FRANCISCO.  E  Mission  St.  N  of 
Twenty-third   St. 

One-story  and  mezzanine  reinforced 
concrete    store    building,    75x102. 

Owner — Dunn-Williams  Co.,  156  Mont- 
gomery  St.,   San   Francisco. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Working  Drawings  Being  Prepared. 
STUDIO  BLDG.  Cost,   $15,000 

SAN    FRANCISCO.      S    Haight    St.    near 

Octavia  St. 
Three-story    frame    and    stucco    studio 

building. 
Owner — F.    J.    Allen. 
Architect — Vernon     W.     Houghton,     275 

Post  St.,   San  Francisco. 


Bids    Being   Received. 

REMODEL  Cost,    $— 

SAN   FRANCISCO,   1025  Market  St. 

Complete  remodeling  of  theatre  build- 
ing for  department  store. 

Owner — The  Clarion,  1185  Market  St., 
(E.   Ceres,   mgr.) 

Architect — C.  E.  Griewank,  Call  Bldg., 
San   Francisco. 


Sub-Contracts    Awarded. 

ADDITIONS  $400,000 

SAN     FRANCISCO.     Mission     near     21st 

Complete  remodeling  of  one  and  thres- 
story  class  "C"  store  and  loft  build 
story  class  "C"  store  and  loft  build- 
ing and  two-story  top  addition  to 
one-story  portion  and  addition  of 
basement  for  entire  structure. 
(78x160). 

Owner  — •  George  H.  Sandy  Co.,  2474 
Mission   St.,   San  Francisco. 

Designer  &  Contractor — Anton  Pster- 
sen,  2309  San  Bruno  Ave.,  San 
Francisco. 

Steel — Folsom  Street  Iron  Works,  17th 
and  Missouri   Sts.,  San  Francisco. 

Mill  'Work— J.  H.  Kruse,  Treat  &  23rd 
St.,    San    Francisco. 

I-unibex  —  Spring  Valley  Lumber  Co., 
240]    San    Jose,    San    Francisco. 

Glass — Cilrberry  &  Stanners  4735  Geary 
St.,    San   Francisco. 

Electrical  work  —  Dowd  Seid  Electric 
Co.,  236.9  Mission  St.,  San  Francisco 

Sheet  Metal  —  John  J.  Delucchi,  1526 
Powell  St.,  San  Francisco. 

Plnmbing — J.   J.   Deasy,   3385  Market  St 
San   Francisco. 
Bids  are  being  received  on  other  por- 
tions  of   the   work. 


Sub-Contracts   Awarded.  •  . 

STORE    BLDG.-  ■.;  Cost,    $150,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  South 

First    St.    S  of    San   Carlos. 
Three-story    reinforced    concrete    store 

and    loft    building. 
Owner — -Trinkler-Dohrmann   Co. 
Architect — Ashley    &    Evers.    J-lolbrook 

Bldg.,    San    Francisco. 
Contractors   —    Lindgren    &    Swinerton 

225   Bush    St.,    San   Francisco. 
Paiiiting'  —  Raphael    Zelinsky,    270    Te- 
hama   St.,    S.    F. 
Pliiiiibing   and   heating^Janies   H.    Pin- 

kerton,    935    Howard   St.,   S.   F. 
Wiriuer — Langlais   Electrical  Construct. 

Co.,    313    5th   St.,   S.   F.      -      -'      ■'• 
Glas.s — Crowe    Glass   Co.,    574    Eddy    St., 

San   Francisco. 
Reinforcing    steel — Edw.    L.    SoUle    Co., 

Rialto    Bldg.,    S.    F. 
Miscellaneous   iron  —  Fair  Manufactur- 
ing  Co.,    617    Bryant   St.,    S:   F. 
Lumber- — Tilden    Lumber    Co.,    2nd    and 

Harrison    Sts.,    Oakland. 
Marble   —    Joseph    Musto    Sons-Keenan 

Co.,    555    No.    Point   St.,    S.    f! 
Roofing; — Malott    &    Petersen,     80    Vine 

St.,    San   Jose. 
Har(Uv<»od     flooring: — Geary     Floor    Co., 

Hearst    Bldg.,    S.    F. 
As    previously    reported,     grading    to 
J.    S.    Baker;    concrete    piles,    Raymond 
Concrete     Pile     Co.,     Monadnock     Bldg., 
San  Francisco. 


Contract    Awarded. 

STORE   BLDG.  Cost,    $10,000 

SAN  FRANCISCO.     Fell  St.  near  Gough 

One-story  and  mezzanine  concrete 
store   building. 

Owner — Mr.   Eberly. 

Architect — Walter  Falch,  Hearst  Bldg,. 
San   Francisco. 

Contractor — H.  L.  Petersen,  35  Mont- 
gomery St.,   San  Francisco. 


SACRAMENTO,  Cal.— Qlyde  Br/ind, 
attorney.  Cap.  Natl.  Bank  Bldg.,  Sac- 
ramento, has  purchased  for  unknown 
interests  property  at  the  southwest 
corner  of  Thirteenth  and  K  Sts.,  80  by 
150  ft.  and  on  which  will  be  erected  a 
modern  mercantile  structure.  It  is 
reported  the  deal  was  closed  for  the 
Breuner  Furniture  Co.  of  Sacramento 
or  the  John  Breuner  Co.  of  San  Fran- 
cisco. 


NEWSPAPER  PX.ANa?  Gostrl— 

BAKEitSFIELD,    liern    Countyj    Gal.  a 
17th   and   I-Str.eets.         ,  ^ 

Tw'o-stoiy      and      basement      iifeprooif 

newspaper    plant,    70x121  ft. 
Owner — The      Bakersfield      Californian 

(Alfred    Harrell,    Proprietor). 
Architect — Chas.     H.     Bigger,     Bank    of 
Italy  Bldg.,  Bakersfield. 

Following  (approximate)  bids  were 
received  for  brick  and  steel  construc- 
tion: Henry  Eissler,  Bakersfield,  $83,- 
000;  Tom  Cummtngs,  $93,700;  Petersen 
and  Eissler,  $93,900 ;,  Curxie  and  Dulgar, 
$94,000;    W.   T.    Reed,    $98,000.  - 

Bids  (approx.)  for  concrete  construc- 
tion were:  Henry  Eissler,  $74,000;  Cur- 
rie  and  Dulgar  $81,000;.  Petersen  and 
Eissler,  $84,900;  W.  T.  Reed,  $95,900; 
Tom  Cummings,   $100,000. 

Plans  will  be  revised  and  new  bids 
called. 


SACRAMENTO,  Cal.— J.  M.  Howland, 
2508  Freeport  Blvd.,  granted  building 
permit  by  city  to  erect  two-story  brick 
and  stucco  store  and  apartments  at 
2508  Freeport  Blvd.;  will  contain  4 
stores  and  4  apartments.  Est.  cost, 
$17,500. 


LOS  ANGELES,  Cal. — Stephen  Goos- 
son,  1113  Edwards-Wildey  Bldg.*  is 
taking  bids  on  genl.  contr.  fr.  6-sto. 
reinf.  cone,  property  bldg.  at  5335  Mel- 
rose Ave.  for  United  Studios,  Inc.;  50 
by  100  ft.,  cone,  walls,  elevator,  $50,000 

LOS.  ANGELES.  Cal.— Archt.  L3Ster 
H.  Hibbard,  620  Metropolitan  Bldg., 
has  completed  plans  for  an  11-story 
class  A  store,  office  and  auditorium 
bldg.  at  n.w.  cor.  of  8th  and  Beacon 
Sts.  for  Forve-Pettebone  Co.,  816  S. 
Figueroa  St;  application  has  been 
made  for  bldg.  permit  and  work  will 
be  started  shortly  by  Stanton,  Read  & 
Hibbard,  contractors,  620  Metropolitan 
Bldg.  Studio  shops  in  1st  sto.,  auditor- 
ium to  seat  532  people,  two  rehearsal 
halls.  250  studio  offices,  reinf.  cone, 
constr..  3  passenger  elevators,  freight 
elevator,    $650,000. 

LOS  ANGELES.  Cal.— S.  Chas.  Lee, 
530  Pet.  Sec.  Bldg.,  is  preparing  plans 
for  13-story  and  basement  reinf.  c&nc. 
loft  bldg.,  at  n.w.  cor.  8th  and  Santee 
Sts.,  for  Louis  Conrad  and  assoc;  55  by 
125  ft.,  cone,  and  terra  cotta  exter. ; 
$500,000. 


Sub-Contracts    Awarded. 
.VLTERATIONS  Cost,    $50,000 

PAKLAND,     Alameda    Co.,       Cal.         NE 

Nineteenth  and  Broadway,  Ta,psc.ott 

Building. 
Alter  market   into  restaurant  and  con- 
fectionery   store. 
Owner — Crane  Co. 
Architect —   Chas.   "W.   McCall,    Alameda 

Co.    Title    Ins.    Bldg.,    Oakland. 
Cabinet    "Work — Mullen    Mfg.      Co.,       64 

Rausch    St.,    San    Francisco. 
Pla-stering — J.    A.    Hillam,     354    Hobart 

St.,   Oakland. 
Marble — Vermont     Marble     Works,     244 

Brannan    St.,    San    Francisco. 
Glass — Fuller    &    Goepp,    1103    Jackson 

St.,   Oakland. 
Figures    are    being    received    for    or-   \ 
riamental  iron.  r< 

As  previously  reported,  heating  and  : 
ventilating  awarded  to  George  Bell,  ^^ 
Oakland;  wiring  to  Scott-Buttner  Co.,  ' 
15  Grand  St..  Oakland;  plumbing  to  ■ 
Oscar  Zeis.  354  Hobart  St.,  Oakland,  at  ' 
approx.    $4000. 

Interior    will    be     elaborately    decor- 
aliid  wi-th  jJllum.inated  fountain,  etc.,  in 
■^itaTiah- renaissance. 


.,  Const  ruction  Under  Way 
•  BANK    BUILDING..  "  Cost.    $500,000 

-SALT.- LAKE  City,  Utah. 
r.Two-stOry.  class  A   branch   bank  -build- 
ing. 
Owner — Federal    Reserve    Bank,    Wash- 
ington,  D.   C. 
.Architect — Hansen  &  Young,  Salt  Lake 

City,  Utah. 
Contractor — P.       J.       Walker,       Sharon 
Bldg.,  San  Francisco. 


;  PASADENA,  L.  A.  Co..  Cal.  —  John 
•Roubian,  901  Manzanita,  Pasadena, 
ka^varded  cont.  for  a  1 -story,  brick 
-store  bldg.,  on  1600  blk.  E  Colorado 
"St.,  Pasadena,  for  F.  H.  Dishrow;  Wal- 
ter C.  Folland,  archt.,  631  Pac.  S.  W. 
Bank  Bldg.,  Pasadena;  276  by  200  ft., 
4  slores  and  20  shops.  .   .-.. 


Saturday,    February    13,    1926  BUlLDlNO     AND     ENGINEERING     NEWS 

SEATTLE,  Wash. — Arch.  Carl  Llnde, 
Western  Bond  and  Mortgage  Bldg., 
Portland,  Ore.,  commissioned  to  pre- 
pare plans  for  one  story,  36-ft.  high, 
60  by  120  ft.,  bank  building  at  1414 
Fourth  St.,  for  local  bank;  name  with- 
held.    Est.   cost   1500,000. 

LOS  ANGELES,  Cal. — Architects  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  completing  plans  for  a  two- 
story  Class  C  shop  and  studio  build- 
ing at  northwest  corner  of  Wilshire 
Blvd.  and  Carondelet  Street  for  Mr. 
Thomas;  Spanish  style,  90x150  ft.,  re- 
inforced concrete   and   brick   walls. 


Reinforced  concrete  and  structural 
steel  theatre  (seating  capacity 
1500). 

Owner — West    Coast    Theatres,    Inc. 

Architect — Weeks  and  Day,  315  Mont- 
gomery St.,   San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco. 


FRESNO  Fresno  Co.,  Cal. — Ander- 
son Planing  Mill,  660  P  St.,  Fresno, 
will  have  plans  prepared  at  once  for  a 
one-story  and  basement,  65  by  150  ft. 
office  building  and  warehouse  at  Mono 
and  P  Sts.,  to  be  leased  to  Pacific  Coast 
Paper  Co.,  545  Mission  St.,  San  Fran- 
cisco.  Will   be   brick    construction. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Dr.  Mark  Hopkins,  485  S-16th  St.,  San 
Jose,  heads  committee  of  physicians 
and  surgeons,  planning  the  erection  of 
a  modern  office  building  to  be  leased 
exclusively  to  medical  interests;  would 
be  fireproof  construction.  It  is  ex- 
pected that  30  professional  men  will 
form  a  company  to  finance  the  project. 
Bids   Rejected — Plans   Being  Revised. 


LOS  ANGELES,  Cal.— Architect  Otto 
H.  Neher,  1110  Ins.  Exch.  Bldg.,  has 
completed  plans  and  will  take  bids 
next  week  for  one-story  and  part  two- 
story  brick  store,  office  and  garage 
building  at  1481  W.  Washington  St.,  for 
Miss  Mary  E.  Foy;  11  stores,  24  offices, 
garage  and  auto  sales  building;  210x150 
feet. 


OROVILLE,  Butte  Co.,  Cal.  —  J. 
Sandler,  local  merchant,  has  purchased 
site  in  Bird  St.,  bet.  Huntoon  and 
Meyers  Sts.,  and  plans  erection  of  one- 
story  brick  stores;  wiill  have  depth  of 
70  feet. 


SAN  CLEMENTE,  Los  Angeles  Co., 
Cal— E.  R.  Bartlett  1933  N.  New  Hamp- 
shire Ave.,  Los  Angeles,  awarded  cont. 
for  a  1-story  and  pt.  2-story  fr.  and 
stucco  administration  bldg.,  at  San 
Clemente,  for  C.  C.  C.  Tatum;  plans  by 
J.  Wilmer  Hershey,  215  Broadway  Bldg 
Pasadena;  re.staurant,  lunchroom,  kit- 
chen and  offices,   80x85  ft. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
Feb.  24,  bids  will  be  rec.  by  bd.  educ. 
for  2-sto.  and  basemsnt  brick  grammar 
school  bldg.  proposed  for  24th  St. 
school  site,  24th  St.  and  Gramercy 
Park.  Separate  bids  on  genl.,  plbg., 
painting,  htg.  and  vent.,  and  electric 
wiring.  Plans  and  spec,  obtainable  at 
761  L.  A.  Cham,  of  Comm.  Bldg.  Cert, 
or  cash.  chk.  or  bond  5%.  Wm.  A.  Shel- 
don, secy.  Harwood  Hewitt,  archt; 
Norman  Miller,  engr. ;  classrms.  and 
auditorium  to  seat  750,  80x123  ft; 
stucco  exter.,   tile  rf.,  steam  htg.;   $56,- 

000.  ;       1^ 


THEATRES 


Contract  To   Be  Awarded. 
THEATRE  Cost,    $250,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.   South 
First  Street. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Plans  Being  Completed 
THEATRE.  ^'ost,    $125,0t0 

SAN  FRANCISCO.     24th  and  York   Sts. 
Class    A    theatre    building,    seating    ca- 
pacity  lOOO    (4   stores)    120x100. 
Owner — A.  Levin  et  al. 
Architect — Reid  Bros.,   105  Montgomery 
St.,   San   Francisco. 
Plans    will    probably    go    out    for    fig- 
ures  in   a   couple   of  weeks. 


Plans   To   Be   Revised. 

THEATRE,   ETC.  Cost,   $250,000 

BERKELEY,  College  and  Claremont 
Avenues. 

Class  A  picture  theatre,  store  and  of- 
fice building  (seating  capacity 
1800). 

Owner — Beach  Krahn  Theatrss,  Inc., 
Berkeley. 

Architect — J.  Albert  Marshall,  5658 
College  Ave.,  Berkeley  (associated 
with  Maury  I.  Dlggs,  244  Lake 
Drive  Blvd.,  Oakland). 


Plans  To  Be  Out  In  Two  Weeks. 

THEATRE  Cost,    $100,000 

SAN  JOSE,  The  Alameda,  opposite  the 
Hester    School. 

Class  B  moving  picture  theatre  (seat- 
ing  capacity    1000). 

Owner — V.    A.    Benson. 

Architect — Binder  &  Curtis,  35  West 
.     San   Carlos    St.,    San   Jose. 


MONROVIA,  L.  A.  Co.,  Cal.  —  John 
Paxton  Perrine,  814  Lincoln  Bldg.,  Los 
Angeles,  has  been  commissioned  to 
prepare  plans  for  alt.  and  remod.  Co- 
lonial theatre  at  Monrovia,  for  Asso- 
ciated Theaters,  Inc.;  C.  L.  Langley, 
pres;  brick  wk.,  plas.,  elec.  wiring, 
painting    and    decorating;    $50,000. 


LOS  ANGELES,  Cal.— Archts.  Myron 
Hunt  and  H.  C.  Chambers,  1107  Hiber- 
nian Bldg.,  have  been  commissioned  to 
prepare  plans  for  a  class  A  theater 
bldg.  on  Vine  St.  just  s.  of  Hollywood 
Blvd.  for  Cecil  B.  De  Mille;  bldg.  will 
be  leassd  to  A.  G.  and  Thos.  Wilkes 
for  legitimate  productions.  It  will  be 
of  reinforced  concrete  construction 
and   will -seat    1100   people;    $400,000. 


SEATTLE,  Wash. — Alexander  Pear- 
son, Mutual  Life  Bldg.,  at  approx. 
$125,000  has  contract  to  erect  fireproof, 
130  by  114  ft.  theatre  at  s.  w.  California 
Ave.  and  Hudson  St.  for  Geo.  Herpick 
and  Frank  Edwards,  now  operating  the 
Winter  Garden  Theatre  in  Third  Ave. 
G.  C.  Field,  designer. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  tha^ 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  -  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAM  rRANCISCO 

Los  Angeles 
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CULVER  CITY,  L.  A.  Co.,  Cal.— Mrs. 
Frankie  Faulkner,  2111%  N  Highland 
Ave.,  is  preparing  plans  for  fr.  and 
stucco  theater  on  the  Bohemia  prop- 
erty, Washington  Blvd.,  Culver  City, 
for  the  Colburn's  Immoral  West;  100 
by    210    ft.;    $100,000. 


LONG  BEACH,  L.  A.  Co.,  Cal. — Cecil 
De  Mille,  moving  picture  producer,  has 
purchased  property  at  the  cor.  of  Paci- 
fic Ave.  and  Tenth  St.,  Long  Beach, 
and  is  said  to  plan  the  erection  of  a 
clas.s  A  theatre  bldg.  The  site  is  110  by 
150   ft. 


LOS  ANGELES,  Cal.— Archts.  Morgan 
Walls  &  Clements,  1135  Van  Nuys  Bldg. 
are  completing  plans  for  a  class  A 
theater  bldg.  at  6120  Hollywood  Blvd. 
for  Hollywood  Music  Box  Inc.;  auditor- 
ium to  seat  950,  4  shops,  roof  garden; 
leinf.  cone,  constr;  $150,000.  Bids  will 
probably  be  taken  this  week. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
North  American  Theatres,  Inc.,  plans 
erection  of  modern  theatre  building  in 
this  city  on  a  site  yet  to  be  selected. 
Those  interested  in  the  proposed  struc- 
ture and  who  have  secured  details  as 
to  prospective  sites,  etc.,  include  Harry 
C.  Arthur,  vice  president  and  general 
manager  of  North  American  Theatres; 
Frank  R.  Wilson,  president  of  Motion 
Pictures  Capital  Corporation  and  How- 
ard P.  Ingels,  New  York  financier  and 
associate   of  Ingels   and  Arthur. 


SACRAMENTO,  Cal. — Geo.  W.  Peltier, 
2228  21st  St.,  Sacramento,  announces 
company  is  being  organized  to  finance 
erection  of  $750,000  theatre  and  store 
building  at  31st  and  K  Sts.,  to  be 
known  as  Alhambra  Theatre;  will 
have  seating  capacity  of  1750  and  of 
Moorish   type   of  architecture. 


RENO,  Nevada — Wm.  Wagner,  Reno, 
has  contract  to  install  heating  plant 
in  Rialto  Theatre,  operated  by  Reno 
Amusement  Company. 


WHARVES  &  DOCKS 


BERKELEY,  Alameda  Co.,  Cal.— At 
$2328.50,  M.  B.  McGowan,  180  Jessie 
St.,  San  Francisco,  awarded  contract 
by  Emma  M.  Hahn,  City  Clerk,  to  fur- 
nish and  install  50  creosoted  piles  and 
25  green  fender  piles  at  Municipal 
wharf.     Bids  were: 

M.    B.    McGowan    $2328.50 

Renner    Foundation    Co 2515.00 

Healy    Tibbitts     2668.00 

Mervy-Elwell    2690.00 

Tibbitts   Pacific   Co 3207.00 

A.    W.    Kitchen     3392.75 

MONTEREY,  Monterev  Co.,  Cal. — 
Until  Feb.  23,  7  P.  M.,  bids  will  be  re- 
ceived by  A.  J.  Mason,  city  clerk,  to 
construct  municipal  wharf  No.  2,  for 
which  bonds  of  $262,000  were  recently 
voted.  V.'^harf  warehouse  will  be  all- 
steel  construction  with  standard  steel 
frame  and  copper  alloy  siding  in  place 
of  frame  and  galvanized  iron  as  or- 
iginally proposed.  Francis  Betts  Smith 
engineer,  350  Holbrook  Bldg.,  San  Fran- 
cisco. Cert,  check  107o  payable  to  city 
req.  with  bid.  Plans  obtainable  from 
engineer  on  deposit  of  $15,  returnable 
and  on  file  in  office  of  city  clerk.  See 
call  for  bids  under  official  proposal 
section   in   tlii-s   issue. 


Member  S.  F.  Builders'  Bxchans« 
Phone  Sutter   6700 

ALBERT  DEAN 

Random  Yaiiegated  Colors  SUt« 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Rooflns 

General  Roof  RejMilrlng 

Samples  Submitted 

ISO  Je<ule   St„  San  fVanrlaca 

Res.    4201    Mission    SC 

Phone    Randolph    MIS 
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NEWPORT  BEACH,  Cal. — Election 
will  be  held  Feb.  16  to  vote  on  a  $25,000 
bond  issue  for  extension  to  wharf  at 
south   end   of  Main   street. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans  To  Be  Figured  Shortly 
SWIMMING   POOL.  Cost,   $50,000 

MARYSVILLE,   Yuba   Co.,    Cal. 
Reinforced  concrete  swimming  pool. 
Owner — City  of  Marysville. 
Architect — Geo.      C.     Sellon,     California 
State  Life  Bldg.,  Sacramento. 


Contracts   Awarded. 

POUND,   ETC.  Cost,    $25,000 

SAN   FRANCISCO.      N.   E.   Alabama  and 

Sixteenth   Streets. 
Two-story    reinforced    concrete    public 

pound  and  garage. 
Owner — San    Francisco    Society   for   the 

Prevention    of   Cruelty   to   Animals. 
Engineer— C.    Heller,    57    Post    St.,    San 

Francisco. 
Contractors — Barrett   &   Hilp,    918   Har- 
rison  St.,   San   Francisco. 
Plumbinie: — F.    W.    Snook    Co.,    596    Clay 

St.,  San  Francisco. 
Electrical    >vork — H.    S.    Tittle    Co.,    85 

Columbia   Sq.,   San   Francisco. 
Heatin§r — P.  J-  Enright,  2720  McAllister 

St.,   San  Francisco. 
As    previou.^ly    reported,    excavating 
was   awarded   to    Granfield    Farrar   and 
Carlin,  67  Hoff  Ave.,  San  Francisco. 


OAKLAND,  Cal. — Following  bids  re- 
ceived by  Eugene  K.  Sturgis,  city  c'erlc, 
drydock,  repair,  clean  and  paint  20- 
inch  hydraulic  dredge.  City  of  Oakland, 
No.  2,  and  anchor  barge  and  cable 
barge. 
Hanlon    Drydock    &    Shipbuilding   Co. 

112    Market   St.,    S.    F $16,413 

Moore    Dry    Dock    Co 17,357 

Bethlehem    Shipbuilding    Corp...    17,777 

VALLEJO,  Solano  Co.,  Cal. — Winchell 
Hardware  Co.,  Vallejo,  at  $3000  award- 
ed cont.  for  labor  and  materials  to  erect 
fencing  at  Gordon  Valley  lands  in  con- 
nection with  municipal  water  project. 
Steel   posts   will   be   used. 


OAKLAND,  Cal. — Following  bids  re- 
ceived by  Geo.  E.  Gross,  county  clerk, 
until  Feb.  8,  10:30  a.  m.,  to  const,  road- 
ways, walks,  terraces,  steps,  gateways, 
etc.,  at  Highland  (County)  Hospital. 
Henry  H.  Meyers,  architect.  Kohl  Bldg. 
San   Francisco. 

Vogt  &  Davidson,  354  Hobart  St., 
Oakland,  $217,800;  Alt.  (1)  (unit  price) 
$1.00;  Alt.  (2)  (unit  price)  $1.00;  Alt. 
(3)  Ded  $1,000;  Alt.  (4)  Add.  $1800; 
Alt.  (5)  Add.  $2800;  Alt.  (6)  Add.  $4800; 
Alt.  (7)  Add.  $15,500;  Alt.  (8)  Add. 
$2800;  Alt.  (9)  add  $17,000;  alt.  (10)  Add 
$7500;  Alt.  (11)  Add.  $9500;  Alt.  (12) 
Add.    $6000. 

Schuler  &  McDonald,  306  12th  St.,  Oak- 
land, $216,263;  Alt.  (1)  $.95;  Alt.  (2) 
$.95;  Alt.  (3)  Ded.  $1000;  Alt.  (4)  Add. 
$1280;  Alt.  (5)  Add.  $3582;  Alt.  (6)  Add. 
$5115;  Alt.  (7)  Add.  $15,400;  Alt.  (8) 
Add.    $1898;    Alt.    (9)    Add.    $17,900;    Alt. 

(10)  $6480;    Alt.    (11)    Add.    $6537;    Alt. 
(12)    Add.    $5837. 

Frederickson  A  Watson,  Oakland, 
$210,000;  Alt.  (1)  90c;  Alt.  (2)  50c;  Alt. 
<3)  Add.  $1000;  Alt.  (4)  Add.  $1250;  Alt. 
(5)  Add.  $7660;  Alt.  (6)  Add.  $5300;  Alt. 
(7)  Add.  $22,360;  Alt.  (8)  $1450;  Alt.  (9) 
Add.    $15,531;    Alt.    (10)    Add    $9209;   Alt. 

(11)  Add.  $8118;  Alt.  (12)  Add.  $6000. 
John  E.  Branagh,  184  Perry  St.,  Oak- 
land, 220,000;  Alt.  (1)  75c;  Alt.  (2)  95c; 
Alt.  (3)  Ded.  $1000;  Alt.  (4)  Add.  $1250; 
Alt.  (5)  Add.  $3760;  Alt.  (6)  Add.  $5300; 
Alt.  (7)  $17,000;  Alt.  (8)  Add.  $3100; 
.A.lt.  (9)  Add.  $13,000;  Alt.  (10)  Add. 
$6500;  Alt.  (11)  Add.  $6200;  Alt.  (12) 
Add.    $5400. 

Leibert  &  Trobrock,  Oakland,  $213,- 
667;  Alt.  (1)  92c;  Alt.  (2)  75c;Alt  (3) 
Add.  $1400;  Alt.  (4)  Add.  $1660;  Alt. 
(5)  Add.  $540;  Alt.  (6)  Add.  $5600;  Alt. 
(7)  Add.  $23,700;  Alt.  (8)  Add.  $1690; 
Alt.  (9)  Add.  $21,000;  Alt.  (10)  Add. 
$8800;  Alt.  (11)  Add.  $17,600;  Alt.  (12) 
Add.  $4400. 


EUGENE,  Ore. — Regents  of  the  Uni- 
versity of  Oregon  will  ask  bids  about 
March  1  to  const,  basket  ball  and  ath- 
letic pavilion  on  University  Campus; 
est.  cost,  $150,000;  seating  8000;  con- 
crete construction;  playing  floor  104  by 
156  ft.;  outside  dimensions  of  struc- 
ture 109  by  230  ft.  Lawrence  &  Hol- 
ford,  architects,  1021  Chamber  of  Com- 
merce Bldg.,  Portland. 


SAN  FRANCISCO— On  recommenda- 
tion of  City  Engineer  M.  M.  0"Shaugh- 
nessy,  the  Board  of  Public  Works  has 
requested  the  supervisors  to  adopt  an 
crdinance  authorizing  a  call  for  bids  to 
furnish  and  deliver  not  less  than  15 
and  not  more  than  20  additional  street 
cars  for  Municipal  Railway  System; 
15  cars  would  cost  $255,000  and  twenty 
cars  $340,000,  according  to  estimates  of 
the   city   engineer. 


LOS  GATOS,  Santa  Clara  Co.,  Cal.— 
John  D.  Carlson,  235  Sierra  S't.,  San 
Jose,  at  $14,168,  frame  and  stucco  con- 
struction with  wood  partitions  in 
dressing  rooms,  to  construct  municipal 
swimming  pool  and  building.  Wm. 
Serpa,  San  Jose,  at  $4700  awarded  con- 
tract for  heating  and  filtering  plant 
and  Louis  H.  Lawson,  Los  Gatos, 
plumbing  at  $1604.  No  action  taken  on 
bids  for  stairway  and  entrance.  Ralph 
VV'yckoff,  architect.  Growers  Bank 
Bldg.,  San  Jose. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  March  1,  10  A.  M.,  bids  will  be 
received  by  Elizabeth  M.  Kneese,  county 
clerk,  to  const,  guard  rail  along  por- 
tions of  San  Mateo-Half  Moon  Bay 
Rd.,  in  4th  and  2nd  Rd.  Dists.  Bi.ds 
will  be  considered  for  type  of  rail 
used  on  Skyline  Blvd.  and  for  type  used 
in  Third  Co.  Rd.  Dist.  Cert,  check 
10%  payable  to  county  req.  with  bid. 
Geo.   S.  Kneese,  county  surveyor. 


BAKERSFIELD,  Kern  Co.,  Cal.— En- 
gineering Dept.  of  Southern  Pacific 
Railroad,  65  Market  St.,  San  Francisco, 
preparing  plans  for  freight  depot  at 
21st  and  R  Sts.,  West  Bakersfield  sec- 
tion; will  be  fireproof  construction, 
estimated  cost  $170,000,  and  will  re- 
place depot   recently  destroyed  by  fire. 


TRACY,  San  Joaquin  Co.,  Cal. — Bent 
Bros.,  418  Pecan  St.,  Los  Angeles,  have 
started  construction  of  concrete  fuel 
oil  tank  for  Southern  Pacific  R.  R.,  5 
miles  west  of  Tracy  at  junction  of  S. 
P.  lines;  est.  cost,  $500,000.  Will  be  600 
by  1300  ft.  with  capacity  of  3,000,000 
barrels. 


OAKLAND,  Cal.— Until  Feb.  16,  9  P. 
M.,  bids  will  be  received  by  Walter  S. 
Chandler,  Secty.,  Park  Directors,  407 
City  Hall,  to  fur.  and  erect  2000  feet 
of  wire  fabric  fence  at  Sequoia  Park 
Bond  of  $1000  req.  of  successful  bid- 
der. Cert,  check  10%  payable  to  city 
required.  Specifications  obtainable  from 
Secretary. 


SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — City  trustees  have  agreed  to  do- 
nate site  for  municipal  swimming  pool 
to  be  erected  under  auspices  of  Santa 
Maria  Kiwanis  club  and  donated  to 
City   of  Santa  Maria. 


OAKLAND,  Cal. — At  $3606,  E.  M. 
Dwoaty,  Oakland,  awarded  contract  by 
Geo.  E.  Gross,  county  clerk,  to  erect 
incinerator  building  and  equipment  at 
Highland  (county)  hospital.  Plans  by 
Architect  Henry  H.  Meyers,  Kohl  Bldg., 
San  Francisco.  Other  bids  submitted 
were  N.  D.  Dutcher,  $4900,  and  E.  A. 
Barush  &  Son,  $3800. 


BUSINESS    OPPORTUNITIES 


S.\N  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phcme,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  .  Such  requests 
must  be  accompanied  by  the  Index 
Number   of   each   opportunity. 

D-1952 — Cottonwood,     Calif.       Manu- 


facturers of  oak  veneer  desires  to 
communicate  with  San  Francisco  users 
of  hardwood  veneer,  either  as  manu- 
facturers or  jobbers. 

D-1955 — Glendale,  Calif.  Gentleman 
desires  to  represent  manufacturing  con- 
cerns throughout  the  Northwestern 
United   States. 

D-1957 —  Berkeley,  Calif.  A  selling 
organization  covering  the  builders  of 
Alameda  and  Contra  Costa  counties, 
now  selling  a  composition  for  drain- 
boards,  kitchen  and  bath  floors,  show- 
ers and  table  tops,  wishes  to  tal^e  on 
an  additional  line  which  would  work 
in  with  the  above  product.  Wish  to 
communicate  with  San  Francisco  man- 
ufacturers of  a  kindred  line  who  would 
be  interested  in  representation  in  their 
territory. 

D-1958 — New  York,  N.  Y.  Gentleman 
calling  on  the  architects  of  New  York 
State  and  vicinity,  thoroughly  familiar 
with  the  demands  of  that  trade,  de- 
sires to  represent  a  San  Francisco 
manufacturer  of  specialties  for  the 
construction   line. 

D-1959 — Reading,  Pa.  Gentleman 
having  extensive  experience  in  selling 
is  desirous  of  obtaining  the  selling 
rights  for  some  commodity  for  the 
East,  preferably  on  a  brokerage  basis, 
although  other  arrangements  would  be 
considered. 

D-1960 — Philadelphia,  Pa.  Establish- 
ed manufacturers'  representatives  de- 
sire to  secure  the  sole  representation 
throughout  Pennsylvania,  New  Jersey 
and  New  York,  for  San  Francisco  man- 
ufacturers desiring  to  market  their 
products   in   that   territory. 

D-1961 — San  Jose,  Calif. — Firm  of  im- 
porters, jobbers,  and  manufacturers' 
agents,  having  warehouse  and  offices 
centrally  located  in  San  Jose,  desire  to 
represent  a  San  Francisco  manufac- 
turer or  importer  in  Santa  Clara  and 
surrounding    counties. 

D-1962 — New  York,  N.  Y.  Supplies  of 
insulating  lacquer,  of  excellent  qual- 
ity, wish  to  communicate  with  San 
Francisco    buyers. 

D-1966 — San  Francisco,  Calif.  Trav- 
eling salesman,  covering  territory  from 
Los  Angeies  to  Bellingham,  Washing- 
ton, desires  to  handle  on  a  commis- 
sion basis  any  new  account  of  kindred 
line,   such   as   shelf   hardware,   etc. 

D-1968— Fort  Worth,  Texas.  Gentle- 
man having  about  one  hundred  tons  of 
high-grade  rosin  and  a  large  quantity 
of  turpentine  ready  for  shipment  de- 
sires to  communicate  with  prospective 
buyers    of   these   commodities. 

9948 — Rotterdam,  Holland.  Export- 
ers having  direct  connections  with 
producers  of  pig-iron,  iron  and  steel 
products,  are  in  a  position  to  offer  low 
prices  on  these  metals  and  solicit  in- 
quiries from  San  Francisco  importers. 

9949 — Hamburg,  Germany.  Exporter 
of  hardware  wishes  a  representative  in 
San   Francisco. 

9951 — Detmold.  Germany.  Manufac- 
turer of  decorative  stucco  materials 
wishes  a  representative  in  San  Fran- 
cisco. 

9954 — Hamburg,  Germany.  A  British 
firm  specializing  in  the  exportation  of 
all  kinds  of  iron  and  steel  materials, 
desires  to  establish  business  connec- 
tions with  S'an  Francisco  importers  of 
this    material. 

9964  —  Oakland,  Calif.  Gentleman 
leaving  shortly  for  Australia  is  de- 
sirous of  representing  San  Francisco 
manufacturers  wishing  to  establish  an 
outlet  for  their  goods  in  Australia  and 
New  Zealand. 

9965 — London,  England.  Established 
merchants'  and  manufacturers'  agents, 
well  equipped  to  handle  any  general 
distribution  scheme,  desires  to  establish 
business  connections  with  Californi 
producers  or  exporters  wishing  to  nfia| 
ket  their  products  in  England. 

9972 — San  Francisco,  Calif,  Repre- 
sentative of  a  Mexico  City  firm  of  im- 
port and  export  agents,  who  is  now  in 
S.  F.,  desires  to  get  in  tonch  with  any 
San  Francisco  firms  interested  in  ap- 
pointing  a    sales    agent    in    Mexico.. 

9973- Culiacan,  Sin.,  Mexico.  Estab- 
lished hardware  and  dry  goods  store 
solicit  catalogs  and  prices  from  San 
Francisco  manufacturers  and  exporters 
of   hardware. 

9974 — Havana,  Cuba.  Importer  of 
hardware,  iron  and  steel,  building  ma- 
terials, desires  to  represent  San  Fran- 
cisco manufacturers  or  exporters  of 
these  articles. 
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WHITCO  "The  Easy  Hardware'' 

The  first  time  a  carpenter  installs  a  casement  or  transom  with 

WHITCO 

he  may  not  be  able  to  show  much  of  a  saving  in  time  and  labor  as  compared  with  the  use  of  butts 
and  adjusters  — 

But  once  he  gets  the  few  simple  directions  fixed  in  his  mind  — 

As  soon  as  he  sees  that  this  hardware  not  only  swings  the  window  as  effectively  as  a  pair  of 

butts,  but  controls  it  better  than  any  adjuster  he  ever  put  on  — 

After  he  gets  over  wondering  why  someone  did  not  think  of  some  such  device  before  — 

He  will  show  a  real  saving  on  every  installation  thereafter,  whether  it  is  a  single  sash,  a  pair  or 
sash  or  multiple  sash  in  wide  openings  without  muUions  —  or  transoms. 

As  the  smaller  illustrations  show,  the  job  is  a  simple  one. 

After  fitting  the  sash,  he  cuts  a  housing  in  the  top  and  bottom  of  the  sash ;  attaches  the  hard- 
ware; turns  the  sill  plate  at  right  angles  to  the  sash ;  sets  it  in  the  opening  and  secures  it  to  the 
head  and  sill. 

Just  about  the  same  amount  of  work  involved  in  the  installation  of  one  butt 
A  clear^saving  of  the  time  and  trouble  required  for  installing  the  other  hinge  and  the  adjuster, 

WHITCO  is  sold  through  the  Hardware  Trade  only 

Full  particulars  on  request 


1 

'MAWUfil\aURERS 


In  this  posit  ton 
shows  WHITCO  at 
bottom  of  casement 
tasb. 

Upside  down  at  top 
of  casement  saab. 


SPECIALTIES 


WHITCO  makes  it 
fuy  and  safe  to  clean 
th*  outside  of  a  case- 
SMnt  window  (ion 
vitUs  the  room. 


Western   Offices: 
365  Market  St.,  San  Francisco  -  1868  Lemoyne  St.,  Los  Angeles 
!  Eastern   O^ficrs: 

636-645  Massachusetts  Trust  Building,  Boston 


Held  side- 
wise    shows 
WHITCO  as  in- 
stalled on  trma- 
soms. 
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Official    Proposals 


NOTICE  INVITING   BIDS 


(County  of   San   Jonquin) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  of  Supervisors  of  San  Joa- 
quin County,  California,  at  the  office  of 
said  Board  in  the  City  of  Stockton 
until  11  o'clock  A,  M.  of  Monday,  Feb- 
ruary 15,  192fl,  for  furnishing,  deliver- 
ing at  the  horse  barn  at  the  San  Joa- 
quin General  Hospital,  one-half  mile 
west  of  French  Camp,  San  Joaquin 
County,  California,  and  installing  2600 
ft.  12-in.  concrete  pipe  (more  or  less) 
to  be  laid  horizontally;  8  ft.  30-inch 
concrete  pipe  to  be  laid  vertically;  2- 
30-inch  caps;  2-12-inch  Snow  pressure 
gates,  or  equal;  and  28-12  inch  Snow 
Ideal  Alfalfa  valves,  or  equal  (all  the 
necessary  digging  and  filling  of  tren- 
ches for  installation  of  said  pipe  and 
distribution  of  all  materials  from 
horse  barn  along  trenches  to  be  done 
by  San  Joaquin  County),  in  accordance 
with  specifications  adopted  and  filed  by 
said  Board,  February  1,  1926,  and  to 
which  bidders  are  particularly  referred. 

Duplicate  plans  and  specifications  may 
be  obtained  at  the  office  of  the  Board 
of  Supervisors  upon  depositing  the  sum 
of  $10  to  insure  the  prompt  return  of 
same  on  or  before  the  expiration  of 
seven   days. 

All  bids  must  be  presented  in  sealed 
envelopes  addressed  to  the  Board  of 
Supervisors  and  marked  to  indicate 
the    work    for   which    bid    is   submitted. 

All  proposals  must  be  accompanied 
bv  United  States  currency  or  certified 
check  made  payable  to  the  chairman  of 
the  said  Board  of  Supervisors  in  the 
sum  of  10  per  cent  of  the  amount  of 
the  bid,  or  by  a  bond  for  such  amount, 
and  two  bonds,  each  equal  in  amount 
t3  -tO  per  cent  of  the  contract  price, 
will  be  required  of  the  successful  bid- 
der. 

The  contract  and  bonds  of  the  suc- 
cessful bidder  must  be  executed  an.i 
filed  with  the  Clerk  of  the  Board  of 
.•^  ipervisors,  and  the  work  under  said 
contract  commenced  within  five  daxs 
f  om  the  date  of  award  of  the  contract, 
rnd  all  work  must  be  completed  within 
ten  days  from  beginning  of  said  work, 
weather   permitting. 

The  Board  reserves  the  right  to  re- 
ject  any   or  all   bids. 

By  order  of  said  Board  made  Feb- 
ruary  1,   1926. 

EUGENE    D.    GRAHAM,    Clerk. 
By  S.  A.  CARTER,  Deputy  Clerk. 
♦ 

NOTICE    TO    CONTRACTORS 

(IMuniciiial   Wharf   No.   2 — City   of 
Monterey) 

Pursuant  to  Resolution  No    2235  C    S 
of  the  Council  of  the  City  of  Monterey' 
duly   passed   on    the   2nd   day   of   Febru- 
ary,   1926, — 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  or  proposals  will  be  re- 
ceived by  the  undersigned  City  Clerk 
-■f  said  city,  at  his  office  in  the  citv 
hall  of  said  city,  to  wit:  Colton  Hall 
therein,  up  to  the  hour  of  seven  o'clock 
p.  ni..  TneKday  the  23rd  «lay  of  Febm- 
nry,  1»26,  for  the  construction  of  the 
certain  municipal         wharf 

?.S  •^.^',*^„.,.c  '  t  y  designated 
Municipal  A^harf  No.  2",  as  described 
in  the  plans  and  specifications  there- 
onL  ^"^X  adopted  by  Resolution  No. 
£234  C.  S.  of  said  Council  on  said  2nd 
day  of  February.  1926,  which  plans  and 
specifications  are  now  on  file  in  said 
office  of  the  undersigned,  in  the  office 
rif  the  City  Manager  of  .«aid  city  in  the 
(lOldstine  Building  therein,  and  in  the 
office  of  Frencis  Betts  Smith,  consult- 
ing engineer  of  said  citv  for  said  work 
and  Improvement,  at  Room  350  Hol- 
nrook  Building.  .")8  Sutter  Street  San 
Francisco,    California,    and    said   'plans 


A  call  for  bids  publlahed  In 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
<s  desired,  and  this  ia  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  wh)ch  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


and  specifications  are  hereby  referred 
to  for  the  description  of  said  work  and 
all    further    particulars. 

All  prop:sals  or  bids  must  be  sub- 
mitted upon  the  proposal  sheets  fur- 
nished with  said  plans  and  specifica- 
tions. 

Copies  of  said  proposal  sheets  and 
said  plans  and  specifications  will  be 
furnished  prospective  bidders  upon  ap- 
plication to  said  consulting  engineer 
at  his  said  office,  Room  350  Holbrook 
Building,  58  Sutter  Street.  San  Fran- 
cisco, California.  A  deposit  of  fifteen 
(iollfirs  ($15.00)  will  be  required  for 
each  set  of  plans  and  specifications 
(with  proposal)  furnished,  which  de- 
posit will  be  refunded  upon  their  re- 
turn to  said  engineer  in  good  condi- 
tion. 

Each  bid  must  be  accompanied  by  a 
Rood  and  sufficient  certified  check 
made  payable  to  the  City  of  Monterey 
for  at  least  ten  per  cent  (10%)  of  the 
aggregate  amount  of  the  bid,  the  same 
to  be  forefited  to  said  city  as  and  for 
liquidated  damages  should  the  success- 
ful bidder  fail  or  refuse  to  execute  the 
contract  for  said  work,  or  to  furnish 
good  and  sufficient  bonds  in  relation 
thereto,  as  provided  in  said  specifica- 
tions and  agreed  to   in  his  proposal. 

By  order  of  the  Council  of  the  City 
of  Monterey. 

Dated:    February   3rd,   1926. 

A.  J.  MASON, 
City    Clerk   of   said    City. 
(Official  Seal) 


NOTICE  TO    CONTRACTORS 


(Manzanita  School — Oakland) 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF  THE 
CITY    OF    OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
I>istrict  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
Room  211,  City  Hall.  Oakland,  Cali- 
fornia, until  Tuesilay,  the  2;ird  day  of 
February,  1«2«,  at  »:45  A.  M..  at  which 
time  said  bids  will  he  opened  for  the 
erection  and  comiiletion  of  the  Man- 
zanita  School  Building  of  the  Oakland 
School    District,    located    on    the    South 


QUANTITY  SURVEYOR 

\'nlnntlon    Rnirtaeer 
ARXHUR     P»RIDDLE 

«l!i:t    tliKNloi)     street,    nt    Third    St. 
Sun     KriiiM'iHcii,     Calif. 

Trlephonp    Douglas    8-4-9-3 
nrneriil    LIntInK   nurean 

Arrhltpct'?  r'rpliiiilnary  Estimates 


side  of  E.  27th  Street  between  24th 
Avenue  and  25th  Avenue  in  the  City 
of  Oakland,  County  of  Alameda,  State 
of  California.  These  bids  shall  be 
presented  in  accordance  with  plans 
and  specifications  for  said  building  on 
file  in  the  office  of  the  Secretary  of  the 
Board  of  Education,  City  Hall,  and  in 
the  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland, 
California. 

Separate    bids   will   be   received   for: 

(1)  General  Work. 

(2)  Awning  Type  Window  Fixtures 
and  Hardware. 

(3)  Slate   Blackboards. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superintend- 
ent of  Buildings  at  his  office  herein- 
before mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
afeer  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated aamages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
paj'able  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oak- 
land School  District,  to  be  retained 
by  said  School  District,  as  agreed  and 
liquidated  damages  shouid  the  party 
or  parties  to  whom  the  contract 
should  be  awarded  fail  to  enter  into 
the  contract  after  the  award,  or  to 
give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount 
of  said  checli  shall  not  be  less  than 
ten  (10%)  per  cent  of  the  amount  bid, 
provided,  however,  that  in  no  case 
shall  said  check  be  required  to  be  in 
excess  of  Five  Thousand  ($5000.00) 
Dollars.  Each  bidder  shall  execute 
the  affidavit  accompanying  the  pro- 
posal obtained  from  the  Superinten- 
dent of  Buildings. 

Bids  will  be  opened  by  the  Board 
of  said  District  on  Tuesday,  the  23rd 
day  of  February,  1926,  at  9:45  A,  M., 
in  the  Board  Room,  211  second  floor 
of  said  City  Hall,  in  said  City  of 
Oakland.  The  Board  reserves  the 
right  to  reject  any  and  all  bids  or 
any   or  all   items   of  such   bids. 

JOHN    W.    EDGEMOND, 
Secretary    of    the    Board    of    Education 
of    Oakland,    California. 


STATE   OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum  Build- 
ing-, Sacramento,  Cal.,  until  2  o'clock 
P.  M.,  on  March  8,  102<S,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State  Highway,  as  follows: 

Madera  County,  between  Borden  and 
Madera  (VI-Mad-4-A),  about  two  and 
one-tenth  (2.1)  miles  in  length;  to  be 
widened  with  Portland  cement  con- 
crete. 

I'lans  may  be  seen,  and  forms  of 
proi)osal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  ^a^  work   is  situated. 
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The  Division  Engineers'  offices  are  lo  ■ 
cated  at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  ■with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
best  interests  of  the  State. 

HARVEY    M.    TOY, 
LOUIS     EVERDING, 
N.    T.    EDWARDS, 
California  Highway  Commission. 
R.    M.    MORTON, 
State    Highway    Engineer. 
W.    P.    MIXON,    Secretary. 
Dated:      February    8,    1926. 


NOTICE   TO   BIDDERS 


(Soil    Proof    Pipe — Terra    Bella    IrrisM- 
tion    District) 


Notice  is  hereby  given  that  the 
Board  of  Directors  of  the  Terra  Bella 
Irrigation  District  will  receive  sealed 
bids  up  to  the  hour  of  eleven  o'clock 
A.  M.,  Saturday,  February  30,  192«,  for 
the  furnishing,  trenching  and  laying 
of  2800  feet  of  18-inch  No.  14  gauge, 
soil  proofed  water  pipe;  500  feet  of  10- 
inch  No.  16  gauge,  soil  proofed  pipe; 
500  feet  of  8-inch  No.  16  gauge,  soil 
proofed  water  pipe;  according  to  the 
specifications  on  file  in  the  office  of 
the   superintendent   of   said   district. 

Each  bid  shall  be  accompanied  by  a 
certified  check  for  an  amount  not  less 
than  5  per  cent  of  the  total  amount 
bid. 

The  board  of  directors  reserves  the 
right  to  reject  any  or  all  bids,  or  any 
part  of  any  bid,  and  to  waive  defects. 
TERRA    BELLA    IRRIGATION    DIST. 

By   Earle   R.  Clemens,   Secretary. 


NOTICE   TO    CONTRACTORS 


Well   Drillingr  and   Casing — Terra   Bella 
1rri(!ration    District 


Notice  Is  hereby  given  that  the 
Board  of  Directors  of  the  Terra  Bella 
Irrigation  District  will  receive  sealed 
bids  up  to  the  hour  of  eleven  o'clock 
A.  M.,  Tuesday,  March  2,  1»2«,  for  the 
drilling  of  two  wells,  fourteen  inches 
in  diameter,  in  Section  26,  T  22  S,  R 
27  E.,  M.  D.  B.  &  M.,  each  well  ap- 
proximately 500  feet  in  depth,  and  for 
the  furnishing  of  1000  feet  14  inch 
double  No.  12  perforated  and  plain 
well  casing  in  sections  12  feet  long,  as 
per  specifications. 

Certified  check  in  the  sum  of  not 
less  than  five  per  cent  of  the  total 
amount  bid  shall  accompany  each  bid. 

The  Board  of  Directors  reserves  the 
right  to  reject  any  or  all  bids,  or  any 
part  of  any  bids,  and  to  waive  defects. 
TERRA    BELLA    IRRIGATION    DIST. 

By   Earle   R.   Clemens,    Secretary. 


NOTICE   TO    CONTRACTORS 


(Delano    Joint    Union    Higrh    School 
District) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  the  Delano 
Joint  Union  High  School  District,  of 
the  City  of  Delano,  Counties  of  Kern 
and  Tulare,  State  of  California,  will 
receive  sealed  bids  for  the  furnishings 
of  all  labor  and  materials  necessary 
in  the  erection  and  completion  of  a 
Manual  Arts  Building,  including  works, 
according    to    Plans    and    Specifications 


prepared  by  the  Ernest  J.  Kump  Com- 
pany, Architects,  of  the  City  of  Fresno, 
and  in  strict  accordance  with  the  Bids 
and  Alternate  Bids  asked  for  In  Speci- 
fications. 

Said  Sealed  Bids  will  be  received  up 
to  and  including  1  P.  M.  of  the  20th  day 
of  February,  1926,  by  the  undersigned 
Clerk  of  the  Board  of  the  city  of  De- 
lano, Counties  of  Kern  and  Tulare, 
State   of   California. 

Said  Sealed  Bids  must  be  accompan- 
ied by  a  certified  check  or  Bidder's 
Bond,  in  a  sum  equal  at  least  to  10% 
(Ten  Percent)  of  the  total  amount  of 
Bid  to  do  the  work  mentioned  and 
made  payable  to  the  undersigned  Clerk 
of  the  Board,  as  a  guarantee  that  the 
Bidder  will  execute  proper  contracts 
and  Bonds,  in  case  the  Contract  is 
awarded  to  him  or  them,  by  reason  of 
his  or  their  Bid. 

Plans  and  Specifications  are  on  file 
at  the  offices  of  the  undersigned  Clerk 
of  the  Board,  and  additional  copies  may 
be  secured  at  the  offices  of  the  Dis- 
tricts Architects — the  Ernest  J.  Kump 
Company,  532-5  Rowell  Building, 
Fresno,   California. 

All  Bids  to  be  made  out  on  blank 
forms   furnished   by   the  Architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
50%  (fifty  percent)  covering  labor  and 
materials  and  an  additional  25% 
(twenty-five  percent)  bond  for  faith- 
ful performance  as  fully  set  forth  In 
specifications,  and  10%  (ten  percent) 
Maintenance  Bond  at  completion  of 
Building. 

The  said  Board  of  Trustees  of  the 
Delano  Joint  Union  High  School  Dis- 
trict, as  (Owners)  reserve  the  right 
to  reject  any  and  all  bids  or  Alternate 
Bids  or  any  part  or  parts  of  any  Bids 
and  reject  the  balance  thereof,  and  to 
waive  any  informality  in  any  bid  or 
Alternates  received. 

All  Bids  to  be  addressed  to  H.  A. 
Bower,  Clerk  of  the  Board  of  Trustees 
of  the  Delano  Joint  Union  High  School 
District,  of  the  City  of  Delano,  Coun- 
ties of  Kern  and  Tulare,  State  of  Cali- 
fornia. 

By   order   of   said  Board   of  Trustees. 
H.  A.  BOWER,  Clerk. 


NOTICE    TO    CONTRACTORS 


(Plumbing     Work,     State     Fair     Grand- 
.stand) 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
P.  M.,  Tuesday,  March  2nd,  1026,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  tlie  erection  and  completion  of  the 
PIuinblnK  Work,  Grandstand,  Agri- 
cultural Park,  Sacramento,  California, 
in    accordance    with    plans    and    specifi- 


CET  BUSINESS  BY  MAIL 

60  rases  nf  vit.il  business  facts  ami 
figurca.  W'lio,  wliera  and  how  many 
yoi»r    vi'ospects    are. 

8.000  lines  of  business  coTered.  Oom- 
pUwl  by  tile  I^irjest  Directory  Pub- 
Hsli,r3  in  tlio  w  rlU.  thru  Information 
obtained  bv  aoiiuil  door-to-iloor  can- 
vass.        Write   for   your   FREE  copy 

9.  L  POLK  &  CO..  Detroit.  Mkh. 
810  POLK     DIRECTORY     BLOQ 


cations  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,   Sacramento,   California. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "Stat'" 
Engineer,  Department  of  Public 
Works,"  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid. 
Bias  must  be  submitted  on  Proposal 
Form  supplied  by  the  State,  properly 
and  fully  filled  out  and  signed  by  the 
bidder. 

A  deposit  of  twenty-five  (^25.00) 
dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of  plans  and  specifications  to  the 
Division  of  Architecture,  at  Sacra- 
mento,  California,   in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

Ail  bids  must  be  addressed  to  Geo 
B.  McDougall,  State  Architect,  Chief, 
Division  ot  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly Jnarked  on  the  envelope:  "Proposal 
for  Plumbing  Work,  Grandstand.  Ag- 
ricultuiiral  Park,  Sacramento,  Cali- 
fornia. 

^'^'^'i^,,^^^PA^'rUENT  OF  PUBLIC 
^,^.-.''^'-'^^^'  Division  of  Architecture 
GEO  B.  MCDOUGALL,  StaVe  Architect 
W.    F.    McCLURE,    DiVector    of    PubUc 

VV  orks. 
February  5th,   11th,  19th  and  26th.   1926 


NOTICE   TO    CONTRACTORS 
(Monterey  Union  Hi^h  School  District) 

xXOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  Monterey 
Union  High  School  District  will  re- 
ceive bids  for  the  erection  and  comple- 
tion of  a  two  story  reinforced  concrete 
school  building  to  be  located  on  prop- 
erty owned  by  said  School  District  at 
the  High  School  Site,  No.  680  Larkin 
ftt.,  yity  and  County  of  Monterey.  Cali- 
fornia. " 

Bids  are  to  be  taken  on  the  work  as 
follows: 

1.  General  Contract  Work. 

2.  Program  Clock   Contract  Work. 
Jj-ach  bid  is  to  be  in  accordance  with 

plans  and  specifications  prepared  bv 
Arthur  W.  Angel,  Architect,  now  on 
file  with  J.  H.  Graves.  Clerk  of  said 
Board  of  Trustees,  at  the  Monterey 
High  School,  and  Arthur  W.  Angel 
Oakland,  in  charge  of  Paul  V  Tuttle' 
at   336   Seventeenth   St.,   Oakland,   Calif! 

Each  contractor  will  be  required  to 
*^1P*'1''^.,'^^"  Dollars  on  plans  taken 
which  deposit  will  be  refunded  when 
plans    are    returned    in    good    condition. 

Each  bid  shall  be  made  out  on  a 
form  similar  to  that  Inclosed  in  the 
specification  and  must  be  accompanied 
by  a  certified  or  cashier's  check  or  bid- 
der s  bond  (issued  by  a  surety  com- 
pany accredited  by  said  Board  of 
Trustees)  for  five  per  cent.  (5%)  of  the 
amount  of  the  bid  made  payable  to  J 
H.  Graves,  Clerk  of  said  Board  of  Trus- 
tees, shall  be  sealed  and  filed  with  said 
Board  on  or  before  February  20th,  1038 
at  the  hour  ot  l:30  p.  ni.  and  will  be' 
opened  in  public  soon  after  that  hour 
at  the  High  School,  No.  6S0  Larkin  St 
Monterey,   California. 

The  above  mentioned  check  or  bid- 
der's bond  shall  be  given  as  evidence 
that  the  bidder  will  enter  into  contract 
If  awarded  the  work,  and  will  be  de- 
clared forfeited  if  the  successful  bid- 
der refuses  to  enter  into  said  contract 
after  being  requested  so  to  do  by  the 
said   Board   of  Trustees. 

The  successful  bidder  will  be  re- 
quired to  furnish  bonds  of  a  Surety 
Co.  satisfactory  to  the  Board  of  Trus- 
tees covering  an  amount  equal  to  75 
per  cent,  of  the  contract  price  Said 
bonds  to  be  delivered  within  three  days 
after  having  been  awarded  the  work 
by  the  said  Board  of  Trustees. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

By    order    of    the    Board    of    Trustees 
of  the  Monterey     Union     High     School 
District,    Monterey    County,    California 
J.  H.  GRAVES, 

T>   .    .    T  Clerk. 

Dated  January   30,   1926. 
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BRIDGES 


SONORA,  Tuolumne  Co.,  Cal.  — 
County  Surveyor  Robt.  Thorn  prepar- 
ing plans  for  rein.  cone,  bridge  over 
Algerine  Creek,  near  Algerine  school; 
wiJl  comprise  two  15-ft.  spans;  est. 
cost,   $1670. 

SANTA  BARBARA,  Cal.— Plans  ap- 
proved by  city  for  Punta  Gordo  St. 
bridge  across  Alisos  Creek.  Est.  cost, 
$3442. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


PETALUMA,  Sonoma  Co.,  Cal. — Until 
Feb.  15,  8  P.  M.,  new  bids  will  be  rec. 
by  Gladys  V.  Roberts,  city  clerk,  for 
cut  for  Petaluma  river  above  Wash- 
ington St.  bridge  to  N.  W.  P.  R.  R. 
trestle..  No  bids  rec.  under  last  call. 
Plans  on  file  in  office  of  clerk.  S. 
Gonzales.^  city  engineer. 


OLYMPIA,  Wash. — Until  10  A.  M., 
Feb.  16,  bids  will  be  rec.  by  state  high- 
way comm.,  to  const,  one  126  ft.  steel 
span,  two  82-ft.  concr.  T-bearr  bridges, 
one  55-ft.  concr.  T-beam  bridge,  and  to 
const  sidewalk  on  existing  Ll-ft.  slab 
bridge,  on  State  Rd.  No.  1,  Pacific  High- 
way, bet.  Chehalis  and  C.  C.  C.  cross- 
ing,  in  Lewis  County,   Wash. 


BERKELEY,  Alameda  Co.,  Cal.— 
Until  Feb.  16,  10  A.  M.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  to  const, 
cone,  culverts,  end  w^alls,  etc.,  at  Co- 
dornices  PlaygVound.  Cert,  check  10% 
payable  to  city  req.  Spec,  obtainable 
from  city  clerk  on  deposit  of  $5,  re- 
turnable. 


LOS  ANGELES,  Cal.— W.  E.  Calla- 
han Constr.  Co.,  830  California  Bldg., 
sub.  low  bid  to  water  and  power  comm. 
at  14c  cu.  yd.  for  excav.  canal  near 
Blythe  under  spec.  787-B,  involv.  ap- 
prox.  500,000  cu.  yds.,  to  serve  for  in- 
filtration purposes  at  intake  of  pro- 
posed Colorado  water  transmission  line. 


LEE  FERRY,  Ariz. — Bill  proposed  at 
Washington  provides  $100,000  appro- 
priation to  finance  const,  of  bridge 
across  Colorado  river  near  Lee  Ferry, 
adjacent  to  Navajo  Indian  Reserva- 
tion. 


LONG  BEACH,  Cal,— Until  11  A.  M., 
Feb.  15,  bids  will  be  rec.  by  Belmont 
Shore  Development  Co.,  James  F.  Col- 
lins, chief,  eng.,  5310  E.  2nd  St.,  Long 
Beach,  for  handling  of  approx.  24,000 
cu.  yds.  earth  in  connection  with  grad.- 
ing  of  Lowell  St.  school  site,  formerly 
Chamberlain  brick  yard  site,  located 
along  Nieto  Ave.,  bet.  E.  Broadway 
and  E.  3rd  St.  Of  the  24,000  yds.  ap- 
prox. 22,500  yds.  are  available  as  ex- 
cav. on  the  site,  the  balance  to  be 
supplied  from  other  sources.  Price  to 
be  per  cu.  yd.  Bond  50%  must  be 
sub.,  with  bid.  Plans,  spec,  etc.,  from 
James   F.  Collins,  at   above  address. 


SANTA  BARBARA,  Cal.— F.  E.  Marsh 
237  Bimini  Place,  Los  Angeles,  at  (a) 
$15,827  and  (b)  $11,774  awarded  cont. 
by  city  to  const,  (a)  rein.  cone,  bridge 
spanning  Mission  Creek  at  Anapamu 
St.;  and  rein.  cone,  bridge  spanning 
Alisos  creek  at  Quinientos  St.  Com- 
plete   list    of   bids   follows: 

B.    Crossland     $18,218      $13,818 

J.    M.    Appleton     16,216       

DeWaard   &   Son... .    22.500        15,300 

E.    G.    Perham    16,855        12,863 

Mercereau    Co 20.022        15,268 

Mattock  &  Feasey    16.983       12,134 

Wm.    Leadbetter     17,920       13,650 

L.    Worel    20.600        14,400 

H.   R.   Graham    17,130        12.450 

Wagner  »&  Fell    15,996        12,996 

Proctor  &  Cleghorn 17,108       14.458 


REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— City  Eng.  C,  L.  Dlmmitt  estimates 
cost  of  flood  gates  at  Bradford  St. 
bridge  at  from  $3500  to  $5000;  two 
styles  of  lift  gates  are  contemplated. 
A    selection    will    be    made    shortly. 


LOS  ANGELES,  Cal.— W.  E.  Callahan 
Constr.  Co.,  830  Calif.  Bldg.,  awarded 
cont.  by  water  and  power  comm.  at  14c 
yd.  for  approx.  500,000  cu.  yds.  excav. 
under  spec.  787-B  for  infiltration  canal 
at   Blythe. 


DURHAM,  Butte  Co..  Cal. — Bids  are 
being  received  by  A.  H.  Meyer,  Dur- 
ham, representing  the  Durham  State 
Land  Settlement  Water-Users,  for  ex- 
cavation of  approx.  167  cu.  yds.  of  solid 
rock  bet.  Stations  78  and  86.  Speci- 
fications and  further  information  ob- 
tainable from  above. 


EUREKA,  Humboldt  Co.,  Cal.— Coun- 
ty-approves plans  of  Engineer  Clarence 
E.  Tabor  for  three  bridges  in  east  sec- 
tion of  county;  one  steel  truss  sus- 
pension bridge  over  Trinity  River  at 
Willow  Creek;  another  of  concrete  con- 
struction over  Redwood  Creek  at  Bairs, 
and  a  wooden  structure  across  Dobbyn 
Creek,  near  Alderpoint.  Bids  will  be 
asked  shortly. 


SAN  FRANCISCO- See  "Wharves  and 
Docks,"  this  issue.  Projects  contem- 
plated by  State  Board  of  HarBor  com- 
missioners. 


RED  BLUFF,  Tehama  Co.,  Cal. — City 
plans  to  vote  bonds  to  finance  part 
cost  of  constructing  bridge  over  Reeds 
Creek  at  southern  outskirts  of  city. 
Of  total  cost,  $38,000,  city  is  to  pay 
two-ninths,  the  balance  to  be  paid  by 
state  and  county.  W.  F.  Luning,  city 
engineer. 

SEATTLE,  Wash. — City  Engineer 
Blackwell  and  Assistant  City  Engineer 
Walter  Tiedman  completing  plans  for 
street  railway  bridge  to  span  west 
waterway  south  of  new  West  Seattle 
bridge;  est.  cost  $500,000.  Bids  will 
probably  be  asked  in  March;  will  be 
double  leaf  trunion  bascule  bridge 
with  center  span  270  feet  long;  east 
approach  from  elevated  street  rlwy. 
will  be  steel  and  west  approach  of  con- 
crete and  steel;  will  involve  approx. 
500  tons  of  steel. 
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LOS  ANGELES,  Cal.— Harbor  comm. 
appropriates  $67,500  for  additional 
dredging  in  end  of  n.  w.  slip  of  West 
Basin  and  filling  area  n.  of  Water  St., 
bet.  Canal  St.  and  Fries  Ave.,  and  to 
increase  depth  of  Berth  136. 


IRRIGATION  PROJECTS 


MARYSVILLE,  Yuba  Co.,  Cal. — Su- 
pervisors approve  formation  of  Dry 
Creek  Irrigation  District  comprising  a 
large  acreage  lying  between  Smarts- 
ville  and  Wheatland. 


THERMALITO,  Butte  Co.,  Cal.— 
Election  will  be  called  shortly  in  Ther- 
malito  Irrigation  District  to  vote 
bonds  of  $50,000  to  finance  extension  of 
pipe  lines.  S.  J.  Norris,  Oroville,  chief 
engineer  for  district. 


LIGHTING  SYSTEMS 


SAN  BERNARDINO,  Cal. — D.  S.  Mc- 
Ewan,  2930  Main  St.,  Ocean  Park.  sub. 
low  bid  to  city  for  ornam.  lights  as 
follows: 

Court  St..  bet.  116  ft.  e.  Of  E  St.  and 
151  ft.  e.  of  I  St.,  involv.  cern.  concr. 
posts,  etc.,,  $7300;  East  .side  of  Mt. 
Vernon  Ave.,  bet.  Mill  St.  and  s.  city 
limits,   involv.   cem.   concr.   posts,   $6755. 


LOS  ANGELES,  Cal.— City  plans  or- 
namental lights  under  1911  act  in  Gen- 
essee  St.  and  Spaulding  Ave.,  bet.  Mel- 
rose and  Rosewood  Aves:  cone,  posts; 
Walbridge  Ave.;  bet.  Country  Club  Dr. 
and  Pico  Blvd:  cone,   posts. 


SAN  DIEGO.  Cal.— City  Plans  ornam. 
lights  in  Adaips  Ave.,  bet.  36th  and 
Boundary  Sts.  Protests,  Mar.  1  Pressed 
steel   posts. 


VALLEJO.  Solano  Co.,  Cal. — John  R. 
Perkins.  San  Mateo,  at  $1595  awarded 
cont.  by  city  to  install  electroliers  in 
portion  of  Sacramento  St.,  involv.  8 
standards,  $112.50  ea.;  500  lin.  ft.  1-in. 
conduit  and  cable,  $1.06  lin.  ft.;  1^-in. 
conduit  and  cable,  incl~ud.  pile  riser 
$165. 


LOS  ANGELES,  Cal.  —  Robertson 
Elec.  Corp.,  303  N.  Main  St.,  Santa  Ana, 
sub.  low  bid  to  county  at  $23,410  for 
ornam.  lights  in  Westbourne  Dr.  and 
other  Sts.,  bet.  Santa  Monica  Blvd.  and 
Beverly  Blvd..  in  town  of  Sherman, 
under  C.  I.  No.  246.  involv.  156  met. 
posts. 


MACHINERy  &  EQUIPMENT 


CHICO.  Butte  Co.,  Cal.— City  Board 
of  Education  authorizes  purchase  of 
cylinder  boring  machine  for  auto  me- 
chanic classes  for  which  $272  is  avail- 
able, ij^ 


SAN  FRANCISCO— Until  Feb.  23,  3 
p.  m.,  bids  will  be  rec.  by  Leonard  S. 
Levy,  city  purchasing  agent,  270  City 
Hall,  to  fur.,  del.  and  install  machin- 
ery and  tools  for  school  departni^nts. 
Lists  of  materials  desired  obtainable 
from  above  office  on  request. 


HUNTINGTON  PARK,  Cal. — Chicago- 
Pneumatic  Tool  Co.,  655  Santa  Fe  Ave.. 
Los  Angeles,  awarded  cont.  by  city  at 
$2500  for  one  single-etage  air  com- 
pressor. 
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Architects=^Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bida  you  received  on  that 
lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


—reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


Duilding  &  ilingineering  IN 
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RAILROADS 


SAN  FRANCISCO — See  "Wharves  and 
Docks,"  this  issue.  Projects  contem- 
plated by  State  Board  of  Harbor  Com- 
missioners. 


SAN  FRANCISCO — On  recommenda- 
tion of  City  Engineer  M.  M.  O'Shaugh- 
nessy,  the  Board  of  Public  Works  has 
requested  the  supervisors  to  adopt  an 
ordinance  authorizing  a  call  for  bids 
to  furnish  and  deliver  not  less  than  15 
and  not  more  than  20  additional  street 
cars  for  Municipal  Railway  systemr 
15  cars  would  cost  $255,000  and  twenty 
cars  $i40,00O  accor-ding  to  estimates  of 
the    city    engineer. 


SAN  FRANCISCO.  —  L,.  P.  Brassy, 
^aron  Bldg.,  at  $30,765.67  awarded 
eont.  by  Bd.  Pub.  Wks.  to  const.  Sun- 
set Line  of  Municipal  Railway  System 
in  Judah  St.  bet.  31st  and  41st  Aves; 
City   to   furnish   materials. 

SACRAMENTO,  Cal.  —  Sacramento 
Northern  Railway  authorized  by  Inter- 
state Commerc~e  Commission  to  coTist. 
line  in  Yolo  and  Solano  counties  and 
to  acquire  trackage  rights  for  opera- 
tion of  the  route  over  the  S'an  Fran- 
cisco-Sacramento   Railway. 


FIRE  ALARM  SYSTEMS 


SONOR-A,  Tuolumne  Co.,  Cal.— City 
plans  installation  of  fire  alarm  sys- 
tem; est.  cost,  $5000.  Mitchel  Terzich 
is  fir(e.  chief.   . 


FIRE  EQUIPMENT 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  15,  7:30  P.  M.,  bids  will  be 
rec.  by  Ida  Trubschenck,  city  clerk,  to 
fur.  1000  ft.  2%-in.  stand,  double  jacket 
fire  hose;  guaranteed  to  stand  400- 
Ibs.  initial  pressure  test.  Cert,  check 
5%  payable  to  Pres.  of  Bd.  of  Trustees 
req.  with  bid.  Further  information  ob- 
tainable from  clerk. 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Seagrave  Corp.,  at  $6750  f.  o.  b.  Sunny- 
vale, awarded  cont.  by  city  to  furnish 
pumping  engine   and   hose   cart. 

TURLOCK,  Stanislaus  Co.,  Cal. — City 
will  ask  bids  at  once  to  fur.  motor 
fire  truck;  est.  cost,  $13,000.  A.  P.  Fer- 
guson,  city  clerk. 


MISCELLANEOUS   SUPPLIES 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Feb.  16,  bids  will  be  rec.  by  water 
and  power  comm.,  207  S.  Broadway,  for 
lanterns  and  globes  under  spec.  P.  A. 
Adv.  W-601.     Jas.  P.  Vroman,  secretary. 

SAN  FRANCISCO— Until  March  1,  3 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavey,  city  purchasing  agent,  270 
City  Hall,  to  fur.  4  phosphor  bronze 
monitor  battery  nozzles  and  8  inlet 
manifolds  for  hose  tender  of  Fire 
Dept.  Further  information  obtainable 
from  above  office. 


it 


RESERVOIRS  &  DAMS 


"WHITTIER,  Cal. — W.  S.  Keen,  525 
N  Milton  Ave.,  Whittier,  awarded  cont. 
by  city  at  $5800  for  30O,000-gal.  cone, 
reservoir. 


PIPE  LINES,  WELLS,  ETC. 


SANTA  BARBARA,  Cal. — Victor  E. 
Trace,  city  water  supt.,  recommends  to 
council  the  const,  of  a  steel  pipe  line 
resting  on  concrete  supports  above 
ground  to  replace  36-in.  r.  w.  line  run- 
ning from  Mission  tunnel  at  south  por- 
tal of  Gibraltar  dam  to  Sheffield  Res- 
ervoir; est.  cost,  $100,000.  Referred  to 
City  Mgr.  Haskell  for  report. 


TERRA  BELLA,  Tulare.  Co.,  Cal.— 
Until  March  2,  11  A.  M.,  bids  will  be 
rec.  by  Earle  R.  Clemens,  Secty.,  Terra 
Bella  Irrigation  District,  to  drill  2 
wells,  14-in.  dia.,  each  approx.  500  ft. 
deep  and  to  furnish  1000  ft.  14-in. 
double  No.  12  perforated  and  plain  well 
casing.  Cert,  check  5%  req.  with  bid. 
See  call  for  bid.s  under  official  proposal 
section   in   this   issue. 


BEVERLY  HILLS,  Cal.— Until  8  P. 
M.,  Feb.  23,  bids-  will  be  rec.  to  drill 
two  14-in.  12-gauge  riv.  steel  casing 
water  wells.  Spec,  on  file  at  office  of 
city  cierk.,  and  at  office  of  Salisbury, 
Bradshaw  &  Taylor,  Petroleum  Sec. 
Blgfl..  Los  Angeles,  engrs. 


BEVERLY  HILLS,  Cal. — Until  8  P. 
M..  Feb.  23,  bids  will  be  rec.  for  ap- 
prox. 3000  ft.  8-in.  and  10-in.  riv.  steel, 
12-gauge  pipe.  Spec,  on  file  at  office  of 
B.  J.  Firminger,  city  clerk,  and  at  of- 
fice of  Salisbury,  Bradshaw  &  Taylor, 
Petroleum  Sec.  Bldg.,  Los  Angeles,  en- 
gineers. 


THERMALITO,  Butte  Co.,  C;al. — Elec- 
tion will  be  called  shortly  in  Therma- 
lito  Irrigation  District  to  vote  bonds  of 
$50,000  to  finance  extension  of  pipe 
lines.  S.  J.  Norris,  Oroville,  chief  en- 
gineer for   district. 


INGLEWOOD,  Cal.— B.  Nicoll  &  Co., 
Rialto.  Bldg.,  San  Francisco,  awarded 
cont.  by  city  at  82c  ft.  for  approx.  1000 
ft.  6-in.  pipe,  bidding  on  French  pipe. 

National  C.  I.  Pipe  Co.  awarded  4-in. 
pipe,    approx.    5000    ft.,    at    60.11c   ft. 


HUNTINGTON  PARK,  Cal. — Until  8 
P.  M.,  Feb.  15,  bids  will  be  rec.  for 
deep  well  turbine  pump  of  1000  gals, 
per  min.  cap.  Spec,  may  be  obtained 
at  ofl^ce  of  city  clerk,  H.  H.  Hunter. 
Cert,  check  or  bond,  10%. 


SUISUN,  Solano  Co.,  Cal. — Town 
plans  drilling  well  for  additional  water 
supply;  est.  cost,   $740. 


SEWAGE  DISPOSAL  PLANTS 


MONROVIA,  Cal. — City  Eng.  H.  S. 
-Gierlich  starts  survey  for  joint  sewage 
disposal  plant  for  Monrovia,  Arcadia, 
and  Sierra  Madre.  Action  by  City  Mgr. 
Harry  Scoville  was  taken  following  de- 
feat of  county  san.  project  in  Dist.  No. 
7. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.— City  of  Oakland, 
Alameda  County  Supervisors  and 
Southern  Pacific  R.  R.,  all  of  which  will 
share  in  cost,  decide  to  const,  proposed 
automobile  subway  under  S.  P.  tracks 
on  water  front  at  foot  of  Goss  St.; 
est.  cost,  $400,000,  railroad  to  pay  one- 
half  and  city  and  county  the  other 
half.  Tentative  plans  provide  for  road 
23  ft.  wide  for  autos  and  pedestrian 
way  8  ft.  wide,  the  structure  to  be 
so  constructed  as  to  permit  widening 
when    traffic   warrants. 

LOS  ANGELES,  Cal. — Hodge  &  Mc- 
Mackin,  Broadway  Central  Bldg.,  sub. 
low  bid  to  Bd.  Pub.  Wks.,  at  $5236  to 
const,  pedestrian  tunnel  under  West- 
ern Ave.  at  Browning  Blvd.,  n.  of  Santa 
Barbara  Ave.  This  struc.  will  consist 
of  a  reinf.  concr.  underground  section 
6  ft.  by  7  ft.  3-in.,  78  ft.  in  length,  with 
steps   in  approaches    approx.    25    ft.    ea. 


fVATER  WORKS 


GLENDORA,  Cal. — B.  Nicoll  &  Co., 
1001  W.  M.  Garland  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  2600  ft.  of 
12-in.  C.  I.  pipe  (Pon  A.  Mousson)  at 
$2.10   per   ft.,   deliv.    trenchside. 


PORTLAND,  Ore.— Until  Feb.  19,  2 
P.  M.,  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
200  fire  hydrants  for  City  Bureau  of 
Water  Works.  Cert,  check  10%  pay- 
able to  city  req.  with  bid.  Spec,  ob- 
tainable from  above. 


DEi.ANO,  JCern  Co.,  Cal.— Until  Feb, 
20,  1  P.  M.,  bids  will  be  rec.  by  H.  A. 
Bower,  clerk,  Delano  Joint  Union  High 
School  District,  to  fur.  and  install  pipe, 
sprinlilers,  valves  and  all  connections 
for  lawn  sprinkler  system  at  high 
school.  Cert,  check  10%  payable  to 
clerk  req.  with  bid.  Plans  obtainable 
from  clerk,  Masonic  Temple  Bldg.,  De- 
lano. 


LOS  ANGELES,  Cal. — Crane  Co.,  321 
E.  3rd  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.,  for  std.  galv.  pipe  under  spec. 
W.  599,  involv.  (1)  50,000  ft.  Vz-in.  at 
$5.08  per  C  ft.,  (2)  100,000  ft.  %-in.  at 
$6.22,  (3)  25,000  ft.  1  -in.  at  $8.87. 
Other    bide: 

Republic  Supply  Co. — (1)  $5.09,  (2) 
$6.23,    (3)    $8.88. 

Mel  O.  Haldeman — (1)  $5.12,  (2) 
$6.26,    (3)    $8.92. 

Associated  Supply  Co. — (1)  $.503.  (2) 
$6.16,    (3)    $8.80. 

Busch  Pipe  &  Supply  Co. — (1)  $5.11. 
(2)    $6.26,    (3)    $8.93. 

Grinnel  Co. —  (1)  $5.12,  (2)  $6.28,  (3) 
$8.96. 

Smith-Booth-Usher  Co.  —  (1)  $5.11 
(2)   $6.26,   (3)  $8.93. 

Fairbanks,  Morse  &  Co., —  (1)  $5.14 
(2)     $6.30,     (3)    $9. 

U.  S.  Steel  Prod.  Co.— (1)  $5.12,  (2) 
$6.28,    (3)    $8.96.  '        ' 

N.  O.  Nelson  Mfg.  Co. — (1)  $5.12  (2) 
$6.26,    (3)    $8.96. 

T/hos.  Haverty  Co. — (1)  $5.12,  (2) 
$6.28,    (3)    $8.93. 

M.  Stulsaft— (1)  $5.13,  (2)  $6.28,  (3) 
$8.96. 


ORANGE,  Cal.— Until  1  P.  M.,  Feb 
23,  bids  will  be  rec.  by  city  for  1000  ft. 
class  "B"  bell  and  spigot  6-in.  water 
pipe.  Cert,  check,  10%.  Cal.  D.  Lester, 
city   clerk. 


SAN  DIEGO,  Cal. — Bids  to  const.  EI 
Capitan  pipe  line  will  be  called  about 
Feb.  15,  according  to  city  council  decis- 
ion reached  Feb.  3,  following  conference 
bet.  members  of  the  council.  City 
Mgr.  F.  A.  Rhodes  and  Consulting  En- 
gineer J.  B.  Lippincott.  The  council 
has  decided  to  call  for  bids  for  two 
pipe  sizes,  32  and  36-in.,  and  also  for 
alternate  bids  for  constr.  from  the 
river  sands  at  Lakeside  to  the  city, 
and  for  the  entire  distance  from  El 
Capitan  to  the  city.  Mr.  Lippincott  is 
said   to  favor  lock-bar  joint   pipe. 


LOS   ANGELES,    Cal.— Until    3PM 
Feb.  16,  bids  will  be  rec.  by  water  and 
power    comm.,     207     S.     Broadway,    for 
2450     ft.     20-in.     riv.     sheet     steel     pipe 
under  spec.  788-B. 


TULARE,  Tulare  Co.,  Cal.  —  Crane 
Co.,  321  E.  3rd  St.,  Los  Angeles,  award- 
ed cont.  by  city  at  $587  to  imp.  water 
sys.      Fed.   Pipe  Co.   bid   $720. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — City  contemplates  purchase 
of  plant  and  system  of  South  San 
Francisco  Water  Co.,  to  operate  as  a 
municipal  project. 

MANHATTAN  BEACH,  Cal.— Until  5 
P.    M.,    Feb.    19,    bids    will    be    rec.    for: 

12-in.  and  8-in.  C.  I.  pipe,  with  fit- 
tings, etc.,  for  extension  of  water  mains 
on  Camino  Real  from  the  water  plant 
to  Duncan  Ave. 

Labor  and  equip,  necessary  to  install 
campl.  water  mains  in  Camino  Real, 
bet.  First  St.  and  Duncan  Ave. 

Plans  on  file  at  office  of  city  clerk 
Llewellyn  Price.  Cert.  chk.  or  bond, 
10%. 


SAN  FRANCISCO- Until  March  1.  3 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavey,  city  purchasing  agent,  270  City 
Hall,  to  fur.  4  phosphor  bronze  monitor 
battery  nozzles  and  8  inlet  manifolds 
for  hose  tender  of  Fire  Dept.  Further 
information  obtainable  from  above  of- 
fice. 


NEWPORT  BEACH,  Cal.— Until  7-30 
P.  M.,  Feb.  15,  bids  will  be  rec.  by  city 
for  (a)  2950  ft.  6-in.  class  "B"  and  24 
ft.  8-in.  class  "B"  C.  1.  pipe,  with  fit- 
tings, and  5  2-way  2»4-in.  fire  hydrants, 
(b)  installing  preceding  pipe  and 
fittings.  Plans  obtainable  from  Free- 
man A.  Daley,  water  supt.,  city  hall, 
Newport  Beach.  Cert,  chk.,  5%.  V.  A. 
Sebring,  city  clerk. 
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ORANGE.  Cal.— $125,000  water  bond 
Issue  has  been  declared  invalid. 

NAPA.  Napa  Co..  Cal.— U.  S.  C.  I. 
Plpe^and  Foundry  Co..  San  Francisco, 
at  |ll55.  submitted  low  bid  to  city  to 
fur  car  oad  of  pipe  and  fittings  for 
water  dept.  Amer.  C.  I.  Pipe  Co.,  only 
^ther  bidder  at  $2184.  Taken  under 
advisement. 

SACRAMENTO.  Cal.— Until  Feb  18, 
5PM.  bids  will  be  rec.  by  H.  G.  Den- 
ton city  clerk,  to  fur.  2040  brass  gate 
volves  for  City  Water  Mains  Division. 
Cert  check  10%  payable  to  City  Con- 
troller req.  with  bid.  Spec,  on  tile  in 
office   of  clerk. 

SH  AFTER.  Kern  Co..  Cal.— Shafter 
Public  Utility  District  plans  $25,000 
bond  election  to  finance  purchase  and 
improvement  of  existing  town  water 
system.  Additional  wells  will  be  sunn 
and  a  steel  storage  tank  erected. 

WASCO,  Kern  Co.,  Cal.— Pittsburgh- 
Des  Moines  Steel  Co.,  Rialto  Bldg.,  San 
Francisco,  at  $8699  awarded  cont.  by 
Wasco  Public  Utility  Dist.  to  fur  and 
erect  100,000-gal.  steel  tank  on  100  tt. 
tower. 


SOUTH  GATE,  Cal.— Until  8  P.  M., 
16  bids  will  be  rec.  for  deep  well  pump 
of'  1000  gals,  per  min.  capacity.  Spec, 
on  file  at  ofHce  of  Edw.  M.  Lynch.  1101 
Central  Bldg..  Los  Angeles,  engr.  Cert, 
chk.  or  bond,  10%.  Louis  Griley,  city 
clerk.  Cost  will  be  met  from  bond 
funds  voted  last  year. 


BURBANK,  Cal.— City  plans  $J5.000 
bond  issue  for  fire  Protection  bonds, 
work  to  incl.  large  number  of  fire  hy- 
drants. 

WASCO,  Kern  Co.,  Cal.— E.  K.  Angel, 
Dos  Palos,  Calif.,  awarded  cont.  by 
Wasco  Public  Utility  Dist.  at  $38.0o6.85 
for  distrib.  sys.  for  new  waterworks 
project,  bidding  on  De  Lavaud  pipe. 
W.    M.    Wiley,    engr.      The    bids    were: 

E  K  Angel— (1)  class  "B  $40,762.35, 
(2)    De   Lavaud   $38,056.85. 

M.     Murphy— (1)$44,040.50,     (2)     $40,- 

^^B.      W.    Redman— (1)$40,532.50  ,     (2) 

R.    F.    Ware— (1)    $44,900.15.    (2)    $41.- 
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Stephen  Smith— (1)   $46,076.65,   (2)  no 

Petroleum  Supply  Co. —  (1)    $50,086.27, 

^^Fi"her'   &    McCall— (1)     $42,164,     (.2) 

EarlBowen- (1)    $46,266.94,    (2)    $43,- 

Claiide  Fisher— (1)  $41,277.75,  (2) 
$38,788.60. 


.SOUTH  GATE,  Cal.— until  8  P.  M.. 
Feb.  16.  bids  will  be  rec.  to  const.  150,- 
000-gal.  steel  elevated  tank;  plans  on 
file  at  office  of  Edw.  M.  Lynch,  1101 
Central  Bldg.,  Los  Angeles,  engr.  Cert, 
chk.  or  bond.  10%.  Louis  Griley,  city 
clerk.  Cost  will  be  met  from  bond 
funds   voted   last   year. 


PORTLAND,  Ore.  —  Parker-Schram 
Co.,  Couch  Bldg..  sub.  low  bid  to  city 
to  const.  42-in.  water  main  to  extend 
from  Mount  Tabor  Reservoirs  to  Ver- 
non standpipe — approx.  4  V2  mi.  The 
bid  Is  $279,403.75  for  lock-bar  pipe; 
bid  is  $100,000  under  estimate  of  Ben. 
S  Morrow,  ch.  eng.  for  water  works 
bureau.  Steel  Tank  &  Pipe  Co.  bid 
$291,680;  Edw.  Sandeberg,  $292, 99n; 
King  Bros.  Boiler  Works,  $292,995 
(pipe  and  construction).  $199,866  for 
pipe    only.      Taken    under   advisement. 


WASCO.  Kern  Co..  Cal. — O.  J.  Whit- 
ten,  Delano,  awarded  cont.  by  Wasco 
Public  Utility  Dist.  at  $7250  for  pump- 
ing plant  ahd  pipe  for  said  dist.  Other 
bids:  E.  H.  Bradfield.  Arvin,  $7320; 
Bramlett  Drilling  Co.,  Fresno,  $7590; 
Geo.  Branch,  Delano,  $8120.  W.  M. 
Wiley,  chief  engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Feb.  15.  11  A.  M..  bids  will  be 
rec.  by  Eugene  D.  Graham,  county  clerk, 
to  fur.,  del.  and  install  at  county  hos- 
pital grounds.  2600  ft.  12-in.  cone,  pipe 
to  be  laid  horizontally;  8  ft.  30-in. 
cone,  pipe  to  be  laid  vertically;  two 
30-in.  caps;  two  12-in.  Snow  pressure 
gates  or  eq.;  twenty-eight  12-in.  Snow 
Ideal  Alfalfa  Valves,  or  eq.,  together 
with  necessary  trenching,  etc.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  with  bid.  Plans  obtain- 
able from  County  Surveyor  F.  E.  Quail 
on  deposit  of  $10,  returnable.  See  call 
for  bids  under  official  proposal  section 
in  this  issue. 


INGLEWOOD,  Cal. — Pacific  Pump 
Works,  Huntington  Park,  sub.  low  bid 
to  city  at  $1727.50  for  pumping  plant, 
consisting  of  horizontal  centrif.  pump, 
to  deliv.  2500  gals,  per  min.  with  motor. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
U.  S.  C.  I.  Pipp  &  Foundry  Co.,  San 
Francisco,  at  $13,092.55  awarded  cont. 
by  city  to  fur.  approx.  6500  ft.  c.  i. 
pipe  and  fittings  for  extensions  to 
water  system. 


SAN  BERNARDINO,  Cal.— U.  S.  Cast 
Iron  Pipe  &  Fdy.  Co..  705  Wright  & 
Callender  Bldg..  Los  Angeles,  awarded 
contrs.  by  city  at  $5.86  per  ft.  mill 
shipment  for  20-in.  class  "C"  bell  and 
spigot  pipe,  asph.  coated,  and  at  $2,319 
per  ft.  f.  o.  b.  San  Bernardino  for  12-in. 
centrif.   cast   "250"   pipe. 

Crane  Co..  319  E.  3rd  St..  Los  An- 
geles, award,  cont.  at  $400  for  fittings. 
Crane  Co.'s  bid  on  the  20-in.  pipe  was 
$7.40  f.  o.  b.  San  Bernardino. 


LOS  ANGELES.  Cal.  —  Bids  rec.  by 
City    Purch.    Agent    Thos.    Oughton,    for 

(1)  1500    ft.    IS-in.    riv.    steel    pipe,    and 

(2)  4000  ft.   16-in.  pipe  under  spec.  1268 
follow: 

Lacy  Mfg.  Co.— (1)  $177  per  C  ft.. 
(2)    $162   per  C  ft.,   4   wks;    total.    $9135. 

Baker  Iron  Wks. —  (1)  $179.  10  days. 
(2)    $166,   30  days:   total,   $9325.  Net. 

L.  A.  Mfg.  Co.— (1)  $1.80  ft.,  1.67  ft.. 
40   days,  net;  total,  $9380. 

Western  Pipe  &  Steel  Co. — (1)  $186 
per  C  ft.,  (2)  $170  per  C  ft..  2%;  total. 
$9500. 


BEVERLY  HILLS,  Cal.— No  bids  rec. 
by  city  Feb.  1  for  pump  house  ad.  for 
furn  and  laying  pipe  at  Willows  Wells. 
Work  will  be  done  by  force  account. 
Salisbury,  Bradshaw  &  Taylor.  743 
Petroleum  Securities  Bldg.,  Los  Ange- 
les, engrs. 

MODESTO,  Stanislaus  Co.,  Cal.-— Mo- 
desto Irrigation  District  has  $7600 
available  for  purchase  of  drainage 
pumps.   Chas.  Abbott,  secy,   of  dist. 

SUNNYVALE,  Santa  Clara  Co.,  Cal.-- 
City  will  ask  bids  shortly  to  fur.  and 
del.  fire  hydrants.  C.  C.  Kennedy,  con- 
sulting engineer,  Call  Bldg..  San  Fran- 
cisco. 

NEWPORT  BEACH.  Cal.  —  Fluor 
Const.  Co.,  Van  Nuys  Bldg..  Los  Ange- 
les and  Santa  Ana,  awarded  cont.  by 
city  at  $2443.05  for  one  pump  house, 
with  pump  found.,  anchor  bolts,  etc.. 
in  connection  with  pumping  equip.,  en- 
gines, etc.  being  purchased  for  new 
water  works  sys. 

Bowman  &  Preble.  Santa  Ana  award- 
ed cont.  for  pump  house  at  $1745. 

Bids  for  125  h.  p.  and  50  h.  p.  Diegel 
engine,  turbine  pumps,  etc.  referred 
to  City  Engr.  Paul  E.  Kressly,  732  H. 
W.  Hellman  Bldg.,  Los  Angeles,  for 
tabulation  and  report. 

LOS  ANGELES.  Cal.— Crane  Co..  321 
E  3rd  St..  awarded  cont.  by  water  and 
power  comm.  Feb.  2  for  60.000  ft  8-ln. 
welded   steel   pipe   under  spec.   788-A. 

LOS  ANGELES.  Cal.— Until  3  p.  m.. 
Feb  26.  bids  will  be  rec.  by  water  and 
power  comm..  207  S  Broadway,  for  steel 
pipe  and  rivets  under  spec.  P-377.  Jas. 
P.  Vroman.   secy. 

EL  SEGUNDO.  Cal.— Until  8  p.  m.. 
Feb  19.  bids  will  be  rec.  by  city  for 
purchase  of  water  works  bonds 
amounting  to  $10  000.  being  part  of 
$50,000  issue  voted  in  1922.  R-  i-  ""J 
chins  states  that  the  funds  will  be  used 
to  purchase  new  C.  I.  pipe. 

TERRA  BELLA,  Tulare  Co..  Cal.— 
Until  Feb.  20.  11  A.  M.,  bids  will  be 
rec  by  Earle  R.  Clemens,  Secty.,  Terra 
Bella  Irrigation  District,  to  fur.  trench 
and  lay  2800  ft.  18-in.  No.  14  gauge, 
soil  proof  water  pipe;  500  "  10-in  No. 
16  gauge,  soil  proof  pipe;  500  ft.  »->". 
No  16  gauge  soil  proof  pipe.  Cert, 
check  5%  req.  with  bid.  See  call  for 
bids  under  official  proposal  section  In 
this   issue. 

TULARE,  Tulare  Co.,  Cal.  —  Until 
Feb.  18,  4  P.  M.,  bids  will  be  rec.  by 
city  clerk,  to  furfl  and  install  deep 
well  turbine  pump  plant,  according  to 
supec.  on  file  in  ofllce  of  clerk.  De- 
posit of  $5  req.  for  spec,  obtainable 
fVom   city    manager. 


MODESTO.  Stanislaus  Co..  Cal.  —  D. 
R.  Hoffman.  Modesto,  at  $2456  award- 
ed Cont.  by  Board  of  Education  to  fur. 
and  install  underground  lawn  sprink- 
lers at  Modesto  .Junior  College.  Rain- 
On-Tap  Co.,  San  Francisco  bid  $2938 
and  .Acme  Sprinkler  Co.,  .Mameda.  $3,- 
31 S. 7.').  Approx.  500  sprinklers  will  be 
installed. 


Contractors  Machine  Works 

See   the   Ne<w 

B.&C.GRWEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING    COST 

CREAR  &  HATES 

38   STANFORD   ST.  SAN   FRANCISCO  Phone   KEARNY    1885 


PLAYGROUNDS  AND   PARKS 


SAN  MATEO  COUNTY.  Cal.— A.  L. 
Harrigan.  Louis  A.  Weidenmuller.  both 
of  308  Montgomery  St..  San  Francisco, 
John  McLaren.  Bush  Finnell.  M.  C. 
Mason.  Bradford  M.  Molvin  and  H.  A. 
Willard.  have  organized  the  Capuchino 
Golf  Corp..  and  will  finance  construc- 
tion of  a  $1,000,000  golf  links  and 
country  clubhouse  on  the  Capuchino 
Ranch  of  the  Crocker  Estate.  15  mi. 
south  of  San  Francisco,  bet.  the  high- 
way and   Skyline   Blvd. 


OAKLAND,  Cal. — Until  Feb.  16,  9  A. 
M.,  bids  will  be  rec.  by  Walter  St 
Chandler,  Secty..  Park  Directors,  407 
City  Hall,  to  fur.  and  erect  2000  ft.  of 
wire  fabric  fence  at  Sequoia  Park. 
Bond  of  $1000  req.  of  successful  bid- 
der. Cert,  check  10%  payable  to  city 
req.      Spec,    obtainable    from    Secretary. 

WILLOWS.  Glenn  Co..  Cal. — Cham- 
ber of  Commerce  urges  city  trustees  to 
convert  municipal  auto  camp  grounds 
into  public  park.  Plants  and  trees 
would  be  purchased  to  improve  the 
grounds. 

OROVILLE,  Butte  Co..  Cal.— Esti- 
mates of  cost  are  being  prepared  by 
I'ark  Committee  of  Community  Coun- 
cil to  imp.  site  on  north  bank  of  Feath- 
er   River   for   a   public   park   and  play- 
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VALLEJO,  Solano  Co.,  Cal. — Winchell 
Hardware  Co.,  Vallejo,  at  $3000  award- 
ed cont.  for  labor  and  materials  to 
erect  fencing  at  Gordon  Valley  lands 
in  connection  with  municipal  water 
project.     Steel  posts  will  be  used. 


SEWERS  &  STREET  WORK 


SAN  DIEGO,  Cal. — County  declares 
inten  to  imp.  certain  roads  and  Sts.  in 
an  unincorp.  dist.  known  as  Vista,  the 
work  involv.  272,690  sq.  ft.  2V2-in. 
bitum.  mac.  pave.,  14,210  cu.  yds.  ex- 
cavation, 8ft00  cu.  yds.  embank,  10,845 
lin.  ft.  concr.  curb,  20,554  sq.  ft.  cem. 
concr.  grut.,  2  concr.  headwalls,  2  cone, 
c.  b.,  1  18-in.  corr.  pipe  culv.  J.  B. 
McLees,  clerk  of  Board.  Paul  Valle, 
engineer. 

SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  com- 
pletes spec,  to  imp.  unimproved  por- 
tions of  Lobos  Ave.,  bet.  Capitol  and 
Orizaba  Aves.,  involv.  50  lin.  ft.  cone, 
curb;  750  sq.  ft.  asph.  cone,  pavement; 
est.   cost,    ?300. 


MADERA,  Madera  Co.,  Cal.-  Budd  & 
Quinn,  Fresno,  at  $3405  awarded  cont. 
by  county  to  fur.  and  del.  one  Cater- 
pillar tractor,  f.  o.  b.  Bellview  Station, 
Madern   county. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  358  to  imp.  Lau- 
rent St.,  bet.  Mission  and  California 
Sts.,  involv.  grade;  5-in.  hyd.  cem.  cone, 
pavement;  hyd.  cem.  cone,  curbs  and 
walks;  vit.  clay  pipe  sewer  laterals; 
wye  branches;  sanitary  sewer  with  br. 
manholes;  6-in.  vit.  clay  main  sanitary 
sewer.  1911  Act  and  Bond  Act  1915. 
Protests  Feb.  25.  Jas.  K.  James,  city 
engineer. 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  com- 
pletes spec,  to  const.  2315  sq.  ft.  art. 
stone  walks  in  Grove  St.  and  Ivy  Ave., 
bet.  Gough  and  Octavia  Sts.;  est.  cost, 
$440. 


S'AN  DIEGO,  Cal — City  plans  to  imp. 
Collier,  Arizona,  Hamilton  Sts.,  involv. 
227,367  sq.  ft.  1%-in  asph.  concr.  pave, 
on  4-in.  cem.  concr.  base,  300  lin.  ft. 
cem.  concr.  curb,  8467  sq.  ft.  cem.  concr. 
sidewalk,  5  4-in.  cem.  sewer  laterals, 
5  6-in.  cem.  sewer  laterals,  60  %-in. 
water  serv.  conn.,  1696  lin.  ft.  of  4-in. 
C.  I.  water  main,  1030  lin.  ft.  of  6-in. 
C  I.  water  main,  2  fire  hydrants,  5 
gates  valves.  F.  A.  Rhodes,  city  engr. 
Allen  H.  Wright,  city  clerk.  Protests 
March  1. 


HANFORD,  Kings  Co.,  Cal. — Until 
Feb.  24,  2  P.  M.,  bids  will  be  rec.  by 
B.  F.  Pickerill,  county  clerk,  to  const. 
2  mi.  of  highway,  from  Armona,  East 
Two  Miles  on  Rd,  XXXIV,  and  Five 
Corners  on  Hanford-Corcoran  Highway, 
involv.  (1)  283S  cu.  yds,  earthwork;  (1- 
alternate)  3337  cu.  yds,  cem.  cone,  pave- 
ment; (2-alt.  Item  1)  170,97»  sq.  ft.  3% 
in.  asph.  cone,  base;  (2-alt.  item  2) 
30,962  sq.  ft.  4 1/2 -in.  asph.  cone,  base; 
(3)  201,671  sq.  ft.  l^^^-in.  asph.  cone, 
surface.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  Plans  ob- 
tainable from  County  Surveyor  Roy 
May. 

OROVILLE,  Butte  Co..  Oal.- U^til 
March  1,  1:40  P.  M.,  bids  will  be  rec. 
by  C.  F.  Belding,  county  clerk,  to  pave 
11th  St.,  in  Chico  Vecino,  from  Es- 
planade to  Holly  Ave.  and  in  Holly 
Ave.,  bet.  11th  St.  and  Lindo  Channel. 
Plans  obtainable  from  County  S'urveyor 
Harry  H.  Hume. 

SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  com- 
pletes spec,  to  imp.  Montieello  Ave., 
bet.  Garfield  and  Shields  Aves.,  involv. 
648  lin.  ft.  12-in.  ironstone  pipe  sewer; 
2  br.  manholes  and  40  12-in.  wye 
branches;   est.   cost,   $2400. 


SACRAMENTO.  Cal. — Until  March  1, 
5  P.  M.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  Secty.,  Board  of  Education,  to 
lay  (grade  and  roll  included)  approx. 
22,000  sq.  ft.  asph.  cone,  pavement; 
cone,  gutters  at  Junior  College.  Cert. 
TJhcck  10%  payable  to  Secty.  req.  with 
5iid.     Spec,  obtainable  from  Secty. 


SAN  FERNANDO,  Cal.— City  adopts 
res.  for  Sanitary  Sewer  Dist.  No.  1, 
which  proposes  8-in.  to  18-in.  vit.  or 
cem.  sewers  in  Porter  Ave.,  bet.  Mac- 
lay  Ave.  and  n.  w.  city  'imits.  Ilex  St., 
bet.  Porter  Ave.  and  s.  e.  city  limits, 
and  portions  of  Reynolds  St.,  Truman 
St.,  Celis  St.,  Pico  St.,  Coronel  and  other 
Sts..  1911  act.  Protests,  Feb.  23.  I.  A. 
Swartout,   city   clerk. 


YOLO  COUNTY,  Cal.— H.  F.  Tucker 
Co.,  San  Francisco,  at  $15,680  awarded 
cont.  by  State  Highway  Commission  to 
grade  approach  to  M  St.  bridge  in 
Washington,  Yolo  County.  Engineer's 
est.,  $16,000. 


HAWTHORNE,     Cal.— City     plans     to 
pave.  West  Main  and  West  Connecticut 
Aves.,    involv.    4-in.    asph.    concr.    pave 
curb,   4-ft.  walks. 


MADERA  COUNTY,  Cal.  —  Until 
March  8,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission  to  widen 
with  Port.  cem.  cone.  2.1  mi.  in  Madera 
county,  bet.  Borden  and  Madera.  See 
call  for  bids  niider  official  propimai 
section   in   this   issue. 


EL  MONTE,  Cal.— City  plans  to  imp. 
Tyler  St.,  bet.  Brockway  and  Mildred 
-Aves.,  and  portions  of  Garvey  Ave.,  Mil- 
dred Ave.  and  other  Sts.:  curb,  walks, 
6-in.  to  8-in.  cem.  concr.  pave,  on  5-in 
disint.  gran,  sub-base,  with  Vibrolithic 
suif.,  reeonstr.  of  reinf.  concr.  culv. 
1911  act.     B.  B.  Moore,  city  clerk. 


QUINCY,  Plumas  Co.,  Cal. — No  bids 
ree.  by  county  to  const.  Portola-Mo- 
hawk  Valley  Rd.,  and  work  will  be  done 
by  county;   est.   cost,   $15,000. 

WATTS,  Cal.— City  plans  to  imp 
Monitor  Ave.,  bet.  114th  St.  and  n.  line 
of  Hunter  Tract,  involv.  grade,  6-in 
concr.  pave.,  curbs,  walk;  1911  act 
Protests,  Feb.  15.  Sarah  A.  Smith,  city 
clerk. 


LONG  13EACH,  Cal. — Recent  awards 
by  city  for  St.  work  are: 

Alley  e.  of  Locust  Ave.,  bet.  State 
and  20th  Sts.,  to  D.  P.  Durham,  900 
Raymond  Ave.,  Long  Beach,  involv  6- 
\n.  concr.  pave.,  21.4c  sq.  ft.  storm  drain 
compl.  at  $200. 

Shanock  Ave.,  bet.  Ocean  Park  Ave 
and  Sixth  St.,  to  Sully-Miller  Contr.  Co.', 
1500  7th  St.,  Long  Beach,  involv.  2-in' 
asph.  concr.  pave,  on  6-in.  concr.  base 
26.3c  sq.  ft.;  curb  armor,  50c  ft.;  com- 
bination curb  and  gutter,  98c  ft.;  storm 
drain   compl.,    $1900. 

Cedar  Ave.,  bet.  State  and  20th  Sts 
to  Sully-Miller  Contr.  Co.,  involv.  6-in 
asph.  concr.  pave.,  21.8c  sq.  ft.;  curb 
oOc  ft.;  combin.  curb  and  gut.,  95e  ft  ' 
gut.,  24c  sq.  ft.;  walk,  19e  sr  ft'- 
cross-walks,  24c  sq.  ft.;  storm'  drain 
compl.,  $230. 


GLENDALE,  Cal.— City  plans  to  imp 
portions  of  Ivy  St.,  and  San  Fernando 
Kd.:  Grade,  5-in.  and  8-in.  oil  mac 
pave.,  curbs,  gut.,  wooden  headers  8- 
in.  vit.  pipe  sewer,  6-in.  class  "B"  C  I 
pipe,  fire  hydrants,  tees,  valves,  etc.;' 
1911  act.     A.  J.  Van  Wie,  city  clerk. 

OROVILLE,  Butte  Co.,  Cal.— Until 
March  1,  bids  will  be  rec.  by  C  F 
Belding,  county  clerk,  to  pave  Cameron 
Ave.,  near  Gridley.  Plans  obtainable 
from  County  Surveyor  Harry  H.  Hume 


OAKLAND,  Cal. — City  starts  proceed- 
ings to  widen  22nd  St.  bet  Harrison  St 
and  west  waterfront;  est.  cost,  $2  000- 
000.  .,W.  W.  Harmon,  city  eng. 

SAN  FRANCISCO  —  Bureau  of  En- 
gineering, Dept.  of  Public  Works 
completes  spec,  to  imp.  portions  of 
Rivera,  iuantiago  and  Taraval  Sts.,  bet 
44th  and  46th  Aves.,  involv.  2000  lin 
ft.  cone,  curb;  43,263  sq.  ft.  asph.  cone' 
pavement;  240  lin.  ft.  21-in.,  240  ft  18- 
in.  and  240  lin.  ft.  8-in.  ironstone  pipe 
sewer;  4  br.  manholes;  eight  21-in 
nine  18-in.  and  thirteen  8-in.  wye' 
branches;   est.   cost,   $25,000 


SANTA  ROSA,  Sonoma  Co.,  Cal —City 
declares  inten.  (1034)  to  imp.  portions 
of  Sonoma  Ave..  Involv.  grade;  reconst 
waterbound  macadam  base  to  form  4- 
in.  foundation;  214-in.  asph.  cone,  base 
with  %-in.  National  surface;  con- 
'a"''.^^,^?^'  SUUers.  1911  Act  and  Bond 
Act  1915.  Protests  March  2  Paul 
Green,   city  engineer. 


SAN  BERNARDINO,  Cal.— Geo.  Gard- 
ner, 4d  E  Cypress,  Redlands,  sub.  low 
lid  to  city  to  imp.  Western  Ave.,  bet. 
yui  bt.  and  Base  Line  St.,  involv  66.370 
VsTc}-  ''"'']■  "^^^-  P^ve-  12.25e  sq.  ft.. 
18,781  sq.  ft.  walk  13.9c  sq.  ft.  11  857 
l-Q.  ft.  gut  12.5c  sq.  ft.,  3769  ft.  curb 
36c   ft. 


OROVILLE.  Butte  Co.,  Cal.— County 
Surveyor  Harry  H.  Hume  completing 
spec,  to  pave  2-mi.  gap  in  Oroville- 
Chico  county  road;  est.  cost  $15,000 
Bid.s  will  be  asked  in  March.  C.  F 
Belding.  county  clerk. 

VALLEJO,  Solano  Co.,  Cal. — O  W 
Gushing,  2005  Roosevelt  Ave.,  Rich- 
mond, awarded  cont.  by  city  to  imp 
portions  of  Napa  Rd.,  (Res.  of  Inten. 
94)  involv.  6586  sq.  ft.  grading,  $.015 
sq.  ft.;  6015  sq.  ft.  sidewalks.  $.17  sq 
ft.;  1066  ft.  integral  curb.  $.50  lin.  ft.; 
87%  lin.  ft.  separate  curb.  $.50  lin.  ft.: 
150  lin.  ft.  curb  armor.  $.45  lin.  ft.;  273 
lin.    ft.   expansion   joint,    $.06    lin.   ft. 

TURLOCK,  Stanislaus  Co.,  Cal.— City 

Eng.  Horace  Hall  preparing  spec,  to 
pave  Wolfe  Ave.  and  2  blocks  of  Thor 
St.,  property  owners  have  petitioned 
for  the  work. 


LIVERMORE,  Alameda  Co.,  Cal  — 
Election  will  be  called  at  once  to  votp 
bonds  of  $15,000  to  finance  paving  of 
L  St.,  full  width;  5-in.  cone:  pavement. 

ALHAMBRA,  Cal.— Until  8  P.  M.,  Feb. 
15,  bids  will  be  rec.  to  imp.: 
00^1?^'^  St:  9414  cu.  yds.  grading; 
8.^,764  sq.  ft.  5-in.  asph.  concr.  pave.; 
24,957  sq.  ft.  walk;  9999  sq.  ft.  gut  • 
4982  lin.  ft.  curb;  43  h.  3.  conn.;  4-in 
soil  pipe. 

Maple  Court:  12,403  sq.  ft.  2%-in 
oil  mac.  pave.;  1133  lin.  ft.  curb;  2128 
sq.  ft.  6-in.  gut.;  495  sq.  ft.  8-in.  gut.; 
5280  sq.  ft.  walk;  421  lin.  ft.  8-in.  vit 
sewer  pipe;  1  m.  h.;  1  f.  t.,  20  8x4  "Y" 
branches;  14  h.  s.  4-in.  pipe;  2  culv 
compl. 

Plans  may  be  obtained  from  Cltv 
Clerk  on  deposit  of  $5  for  each  iob 
Cert,   check   for  10%. 


ARCADIA.  Cal.— A.  O.  Nelson,  2495 
Blanche  St.,  Pasadena,  awarded  cont 
by  city  at  $6191.37  to  grade,  oil  mac' 
pave.,  and  curbs  in  El  Monte  Rd .  bet" 
Walnut  and   Duarte. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTI^ICAL  ENGINEERS  AND  CONTRACTORS 
o2^  HOWARD  STREET,  SAN  FRANCISrO 

MOTORS 

New   and   Used,  Bonght,  Sold,  Exchanged,  Rented  and   Repaired 

Indostrial  Light  and  Power  Installation 

Telephone  SUTTER  32€6 
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COLUSA,  Colusa  Co.,  CaL  —  Until 
Mar.  1,  3  b.<i.s  will  be  rec.  by  T  D  Cain 
county  clerk,  for  purchase  of  $795,000 
county  highway  bond  issue;  proceeds 
of  the  sale  to  finance  highway  con- 
struction. J.  M.  Felltnor,  county  en- 
gineer. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Until  Feb.  16,  8  P.  M.,  bids  will  be  rec. 
bv  C.  B.  Keid,  city  clerk,  (1017)  to  imp. 
Beaver  St.,  bet.  5th  and  Benton  Sts., 
involv.  grading;  reconst.  waterbound 
macadam  base  to  form  4-in.  base  and 
surface  with  3-in.  Willite  process 
asph.  cone,  pavement  laid  In  1-course; 
hyd.  cem.  cone,  curbs,  gutters.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on 
file  in  office  of  Clerk.  Paul  Green, 
city  engineer. 


GILROY,  Santa  Clara  Co.,  Cal. — Chas. 
E.  Sloan,  consulting  engineer,  Santa  Fe 
Bldg.,  San  Francisco,  making  surveys 
for  adequate  sewer  connections  for 
North  Gilroy  district;  report  will  be 
submitted   to  city   trustees  shortly. 


SACRAMENTO,  Cal. — Oity  declares 
inten.  (2058)  to  imp.  6th  Ave  .  bet. 
Freeport  Blvd.  and  pt.  820  ft.  easterly, 
involv.  const,  of  vit.  sewer;  cone,  man- 
holes with  c.  i.  curbs  and  covers.  1911 
Act.  Protests  Feb.  18.  A.  J.  Wagner, 
city  eiig.     H.  G.   Denton,   city  clerk. 


OAKLAND,  Cal.— Until  Feb.  18,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  sewer  with  man- 
holes, drop-connections,  catchbasins 
and  conduits  in  Webster  St.  bet.  12th 
and  20th  Sts.;  deepen  manholes.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
W.  W.  Harmon,  city  engineer. 


OAKLAND,  Cal.— Until  Feb.  23,  10:30 
A.  M.,  bids  will  be  rec.  by  Geo.  E. 
Gross,  county  clerk,  to  imp.  Moore 
Canyon  Rd.,  in  Eden  Rd.  Dist.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
obtainable  from  County  surveyor  Geo. 
A.   Posey  on  deposit  of  $25,  returnable. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
Fairbanks-Morse  Co.,  651  Mission  St., 
San  Francisco,  at  $4117  awarded  cont. 
l)y  city  to  fur.  and  install  single  stage 
pump,  1400-gals.  per  min.,  200-ft.  head, 
with  100  h.p.  motor,  for  municipal  wa- 
ter  works   plant. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
declares  inten.  (1028)  to  imp.  South 
Davis  St.,  bet  Bernett  and  Earle  St., 
involv.  giade;  2'/2-in.  asph.  cone,  base 
with  iy2-in.  Willite  Proc3;iS  asph.  cone, 
cone,  curbs  and  gutters.  1911  Act  and 
1915  Bond  Act.  Protests  March  2.  C.  a. 
Reid,   city   clerk. 

EUREKA,  Humboldt  Co.,  Cal.— City 
declares  inten.  (197)  to  Imp.  portions 
of  H  St.,  involv.  grade;  4-in.  gravel 
surface.  1911  Act  and  Bond  Act  1915. 
Protests  Mrach  2.  A.  Walter  Kildale, 
city  clerk.  F.  H.  Green,  city  eng. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— City 
declares  inten.  (1032)  to  imp.  Glenn 
St  bet.  Lincoln  St.  and  College  Ave. 
and  Glenn  St.,  bet.  Carrillo  and  Benton 
St  involv.  grade;  reconst.  existing 
water  bound  macadam  surface  to  form 
4-in  base  and  surface  with  3-in.  Wil- 
lite asph.  cone;  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act.  Protests  March 
2.  C.  B.   Reid,  city  clerk. 

VALLEJO,  Solano  Co.,  Cal.  —  City 
Ens  T.  D.  Kilkenny  preparing  spec,  to 
nave  Fremont  St.,  bet.  Hitchborn  St. 
and  Farragut  Ave.  Alf.  E.  Edgcumbe, 
city  clerk.  

SAN  DIEGO,  Cal.— Until  11  A.  M., 
Feb  11,  bids  will  be  rec.  by  City  Purch. 
Aeent  W.  H.  Cameron,  for  approx.  30,- 
000  sq'.  ft.  pave.,  bids  to  be  sub.  per  sq. 
ft  for  pave,  from  sub-grade  to  tin. 
grade,  also  price  per  ft.  for  surf.  Cert, 
chk.   5%.     Allen   H.   Wright,   city   clerk. 

GLENDALE.  Cal.— Culjak  &  Zelko 
210%  S  Brannick  St.,  Los  Angeles,  ami 
M  Kruly,  838  Ogden  Dr.,  Los  Angeles, 
siib  identical  bids  at  98c  ft.  for  8-in. 
vit  sewer  main  in  Newby  St.  and  across 
a  portion  of  Glenoaks  Blvd.,  and  in 
llosedale  Ct.,  approx.  934  ft.  J.  C. 
Hickey  bid  $1.25   ft. 

FRESNO.  Fresno  Co.,  Cal. — Califor- 
nia Rd.  &  St.  Imp.  Co.,  Bank  of  Italy 
Bldg  Fresno,  at  $8413.88  awarde-^l 
cont.  by  city  (46-D)  to  imp.  Weldon 
.Ave  met.  Van  Ness  Blvd.  and  The 
Speedway  Tract  involv.  grade  and  re- 
grade;  cem.  cone,  curbs,  gutters  and 
walks;  corru.  metal  culverts  with  cul- 
vert manholes:  2V2-in.  asph.  cone,  bace 
and  IVz-in.  asph.  cone,  surface  consist- 
ing of  IVa-in.  binder  course  and  i/4-in. 
finishing  course.  Thompson  Bros., 
Fresno    at   $8610.97   only   other   bidder. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  declares  inten.  (1026)  to  Improve 
Tenth  St.,  bet.  Washington  and  Cleve- 
land Aves.,  involv.  grade;  reconstruct 
existing  water  bound  macadam  sur- 
face to  form  4-in.  base  and  surface 
with  3-in.  Willite  Process  asph.  cone: 
hyd.  cem.  cone,  curbs  and  gutters.  1911 
Act.  Protests  March  2.  C.  B.  Reid,  city 
clerk. 


I'lK    \HHIV\L  OP 

\  coMi'i.irrE 

STOCK    OF 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com- 
pact— suited  for  all 
classes  of  concrete 
construction  —  can 
be  harl  with  or 
without  power — on 
iteel  truck*  or 
trailer  with  pneu- 
matic  tire*. 

SPECIAL  tNTllOUUCTORT  OFFER 
steel     truck     type    with     Hercules     i     Trailer  type  with    Hercules  •ng«n« 
engine   In    eteel    housing  I      in    steel    housing,    pneumatic    twei 

3  cu.    ft.  capacity I«00     I      3   ^u.   ft,   capacity •»« 

5  cu.   ft    capacity fSOfl     I      "  ...  •««« 

7  cu.   ft.   capacity §370     |      6    cu.    ft.    capacity fSW 

All   eculpped   with  latest  improved    type   mixing:  drum,  easy   to  charge 
and  pnwr      The  «tandard  small  builders     mixer   for  the   past    twenty   years 
ON    UISFI.AY    AT 

SMITH-BOOTH-USHER  CO. 

Phone  Sntter  952  60-60  Fremont  St.,  San  Francisco 


MERCED.  Merced  Co.,  Cal. — County 
Eupei visors  cancel  proceedings  and 
abandoned  the  proposed  Hilmar-Stev- 
inson  road  project  which  contemplated 
16-mi.  of  asph.  oil  macadam  paving, 
bids  for  which  were  to  be  opened  Feb. 
S.  Failure  of  the  county  to  secure  cer- 
tain rights  of  way  caused  the  action. 
W.    E.   Bedesen,   county   surveyor. 

ALAMEDA.  Alameda  Co..  Cal. — City 
Eng.  Burnett  Hamilton  estimates  cost 
to  widen  Park  St.  8-ft.  bet.  Encinal  and 
Lincoln    Aves.    at    $15,348. 


VERNON,  Cal. — City  plans  extensive 
paving  program,  including  Boyle  Ave., 
Let  north  and  south  city  limits  and 
Evergreen   St.,   bet.   east  and  west   city 

limits. 


REDV/OOD  CITY,  San  Mateo  Co.,  Cal 
— Until  March  1,  10  a.  m..  bids  will  be 
rec.  by  Elizabeth  M.  Kneese,  county 
clerk,  to  const,  guard  rail  along  por- 
tions of  San  Mateo-Half  Moon  Bay  rd., 
in  4th  and  2nd  Rd.  Dists.  Bids  will  be 
considered  for  type  of  rail  used  on 
Rkvline  Blvd.  and  for  type  used  in 
Third  co.  rd.  dist.  Cert,  check  10%  pay- 
able to  county  req.  with  bid.  Geo.  S. 
Kneese,    county   surveyor. 


YUBA  CITY,  Sutter  Co..  Cal.— Until 
March  10,  bids  will  be  rec.  by  C.  C. 
Kline,  city  clerk  (Res.  of  Inten.  162) 
to  const,  sewer  system  involv.  approx. 
65,837  ft.  sewers,  60  to  16-ln.  dia,  1911 
Act  and  Bond  Act  1915.  Plans  obtain- 
able  from   Edw.   von   Geldern,  city  eng. 


SAN  DIEGO,  Cal.— E.  Paul  Ford,  4200 
Highland  Ave.,  sub.  low  bid  to  city  at 
J55,690  to  imp.  Pearl  and  Girard  Sts., 
Torrey  Rd.  and  other  sts..  Involving 
220,858.31  sq.  ft.  6-in.  cem.  cone,  18,- 
359.8  sq.  ft.  5-in.  cem.  cone.  12.792.42 
sq.  ft.  "em.  cone.  walk.  2805.43  lin.  ft. 
cem.  cone,  curb,  2  6-ln  cem.  sewer 
laterals.  17  4-in.  cem.  sewer  laterals, 
37  water  serv.,  cem.  pipe  culv.,  cem. 
pipe  sewer  main,  4-in.  cast  iron  class 
"C"  water  main  470  ft.  long.  6-in.  cast 
iron  class  "C"  water  main  122  ft.  long. 
Bert  Noble,  Spreckels  Bldg.,  low  at 
$37,761  to  imp.  Brighton  Ave.,  bet.  Ab- 
bott and  Guizot  Sts.,  involv.  836. S  cu. 
vds.   excav.,   2503  cu.   yds.   embankment, 

138,929.52    sq.    ft.    5-in.    cem.    cone.    15.- 

465    sq.    ft.   cem.    cone,    walk,    2152.5    lln. 

ft.    cem.    cone.    curb.    4-in.    water    sys. 

class    "B"    cast    iron,    6-in.    water    sys. 

class    "D"    cast    iron,    88     %-in.    water 

serv.   ccnn 

Geo.  R.  Daley,  4430  Boundary  St..  low 

at    $14,749    to    imp.    Dwight    St..    betw. 

Pershing  Dr.  and  Kay  St.,  involv.  61,980 

sq.    ft.    IVi-in.    asph.    cone,    top    on    5-in. 

cem.     cone.     base.     1571.65    sq.     ft.     cem. 

cone.    walk.    324.33    lin.    ft.    cem.    cone 

curb. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  15,  bids  will  be  rec.  by  city 
trustees  to  construct  sanitary  sewers, 
tnanholes  and  lampholes  in  various  sts. 
involv.  approx.  18.200  lin.  ft.  6-in.  and 
S225  lin.  ft.  S-ln.  cem.  cone,  pipe;  2 
lampholes;  46  manholes.  C.  C.  Kennedy, 
consulting  engineer.  Call  Bldg..  San 
Francisco.  Spec,  on  file  In  office  of 
clerk. 


PASADENA.  Cal. — $360,000  bond  Issue 
to  widen  and  imp.  West  Colorado  St., 
Ave.  64.  Nithsdale  Rd.  and  .\nnandale 
Rd.  carried  at  recent  election.  The  dist. 
is  known  as  Mun.  Imp.  Dist.  No.  8  and 
contains  15  registered  voters. 

SUNNYVALE.  Santa  Clara  Co..  Cal. — 
Property  owners  In  Taaffe  St..  betw. 
Evelvn  Ave.  and  San  Francisco  state 
highway,  a  distance  of  6  blocks,  pro- 
posed to  pave  that  street  under  private 
contract. 

SAN  BERNARDINO,  Cal. — F.  W.  Sec- 
combe.  San  Bernardino,  sub.  low  bid  to 
city  at  $1987  for  8-in.  vit.  sewer  and 
7S  4-in.  connecting  sewers  In  Western 
.\ve..  bet.  9th  St.  and  115  ft.  s.  of  Base 
Line  St. 
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SANTA  BARBARA,  Cal— C.  T.  Rich- 
ardson, 525  E  Haley  St.,  Santa  Barbara, 
awarded  cont.  by  city  at  $5711  to  pave. 
Loma  Vista  and  California  Ave.,  involv 
1%-in.  asph.  cone.  w.s.  on  3-in.  asph. 
cone,  base,  comb,  curb  and  gut.,  cone, 
•driveways,  cross-gut.,  walks,  m.  h.,  4- 
in.  vit.  hse.  conn.;  1911  act. 

SACRAMENTO,  Cal. — Until  Feb.  18, 
5  p.  m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  (2057)  to  imp.  9th  Ave. 
between  24lh  St.  and  West  Drive  of 
Curtis  Park;  24th  St.,  bet.  9th  and  10th 
Aves;  and  portions  of  West  Drive  and 
certain  rights  of  way,  involv.  concrete 
cuib,  sutler,  walks;  c.  i.  street  drains 
with  vit.  sewer  connections;  const,  vit. 
sewers;  cone.  m.  h.;  1-in.  water  main 
connections;  grade;  asph.  cone,  pave- 
ment with  seal  coat.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
ciiy  req.  Plans  on  file  in  office  of  elk. 
A.   J.   Wagner,  city   eng. 

REDLANDS,  Cal. — City  awards  conts. 
as   follows: 

■  Buena  Vista  St.,  bet.  Cypress  and 
Palm  Aves.,  approx.  Vi  mi.  to  Geo. 
Gardner,  45  E  Cypress,  involving  4-in. 
mac.  pave,  at  I2e  sq.  ft.,  20  4-in.  vit. 
sewer    laterals    50e    lin.    ft. 

Central  Ave.,  State  St.  and  Church 
St.,  to  Geo.  Gardner,  16e  sq.  ft.  walk, 
16c  sq.   ft.  gut.,  40c  ft.  curb. 

Post  St.,  to  H.  E.  Blodgett,  Redlands, 
gut.  14c  sq.  ft.,  curb  42e  ft.,  walk  15c 
sq.  ft. 

Oriental  Ave.,  bet.  Texas  and  first 
Sts.,  approx.  2000  lin.  ft.,  to  Geo.  Gard- 
ner, 6-in.  cem.  cone.  pave.  18.9  sq.  ft. 

SAN  ANDREAS.  Calaveras  Co,  Cal. — 
County  plans  to  const,  new  road  from 
Calaveras  cement  plant  to  Fourth 
Crossing,  approx.  4-mi.  W.  S.  Coulter, 
county  surveyor. 

CLARK  COUNTY,  Nevada  —  Dodge 
Bros.,  Inc.,  Fallon,  Nevada,  at  $80,- 
742.80  awarded  cont.  by  State  Highway 
Commission  to  grade,  const,  culverts 
and  gravel  surface,  13.S9-mi.  in  Clark 
county  bet.  Bard  and  Las  Vegas.  Other 
bidders  were:  Ken  Hodgman,  Oakland, 
$84,095;  A.  D.  Drumm,  Jr.,  Fallon,  Nev., 
$90,111;  (James  VallandinghaVn,  Salt 
Lake  Citv,  Utah,  $93,230;  Wm.  Hoops, 
McGill  Nev.,  $99,130;  Turner  &  Gentry, 
Long  Beach,  Cal.,  $102,506;  Fred  Cool- 
idge,  Austin,  Nev.,  $103,386;  Isbell  Con- 
struction Co.,  Fresno,  Cal.,  $105  952; 
Nevada  Contracting  Company,  Fallon, 
Nevada,  ^113,452;  M.  Blumenkranz, 
Stockton,   Cal.,   $115,516. 

GLENDALE,  Cal.— B.  R.  Ford,  407  W. 
17th  St.,  Santa  Ana,  awarded  cont.  by 
city  at  $11,801  to  imp.  San  Fernando 
Rd.  and  portions  of  other  Sts.,  by  wid- 
ening San  Fernando  Rd.  11  ft.  on  each 
side  of  present  40  ft.  pave.,  bet.  Los 
Feliz  Blvd.  and  Magnolia  Ave.,  Involv. 
30,946  sq.  ft.  9-8-9-in.  cem.  concr.  pave., 
and   other  incidental  items. 


SAN  ANSELMO,  Marin  Co.,  Cal.| — 
Town  Eng.  H.  E.  Feusier  preparing 
spec,  for  cem.  walks  in  both  sides  of 
Scenic  and  Elm  Aves.  F.  D.  Burrows, 
town  clerk. 


SANTA  BARBARA,  Cal.  —  County 
Eng.  Owen  H.  O'Neill  making  survey 
for  20  mi.  highway  through  San  Julian 
Ranch,  bet.  Lompoc  and  Las  Graces, 
eliminating  7  mi.  on  the  route  bet. 
Santa   Maria  and   Santa   Barbara. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
County  Surveyor  W.  S.  Coulter  prepar- 
ing spec,  to  gravel  Copperopolis-  Mil- 
ton Rd.  bet.  Old  Archer  grade  and 
Tower-Milton   Rd. 


ORANGE,  Cal.— Until  1  P.  M.,  Feb. 
23,  bids  will  be  rec.  for  sewer  system 
in  five  streets,  in  West  La  Veta  Ave., 
Montgomery  PI.,  So.  Pixley  St.,  So. 
Batavia  St.,  and  N.  Main  St.,  under  1911 
act.  Work  will  involv.  6-in.,  8-in.,  -2- 
in.  pipe  with  necessary  m.  h.,  f.  t.,  and 
connections.  C.  C.  Bonebrake,  city 
engineer.     Carl  D.  Lester,  city  clerk. 


LOS  ANGELES,  Cal.— City  orders 
■cowers  in  Sawtelle  Blvd.,  bet.  Ohio 
.^ve.  and  Pico  Blvd.,  involv.  8-in.  to 
12-in.  vit.  sewer  pipe,  etc.;  I'.U]  act. 
Date   for   bids  has  not  been   set. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
Property  owners  in  Easton  Addition 
will  petition  city  to  pave  nine  streets, 
including  Hillside  and  Easton  Drives 
and  .seven  cross  streets  between  these 
two  thoroughfares.  J.  R.  Murphy,  city 
clerk. 


S.A.N  ANSELMO,  Marin  Co.,  Cal.— 
Town  Eng.  H.  E.  Feusier  preparing 
spec,  for  sewers,  curbs,  gutters  and 
asph.  pavement  in  Florence  Ave.  F.  D. 
Burrows,  city  clerk. 

SAN  LUIS  OBISPO,  Cal.— Until  3  P. 
M.,  Mar.  1,  bids  will  be  rec.  by  county 
for  17  mi.  pave,  on  coast  highway, 
consisting  of  Durite  type  w.  s.  on  asph. 
concr.  base.  A.  F.  Parsons,  644  Islay 
St.,  engineer. 


SACRAMENTO,  Cal.— Until  Feb.  18, 
5  P.  M.,  bids  will  be  rec.  by  H.  G 
Denton,  city  clerk,  (2056)  to  imp.  north 
Denton,  city  clerk,  (2056)  to  imp 
portion  north  side  of  52nd  St.,  in- 
volv. cone,  curb  and  butter;  c.  i.  street 
drains  with  vit.  sewer  connections; 
const,  vit.  sewer;  reconst.  manholes;  1- 
in.  water  main  connections;'  grade- 
asph.  cone,  pave  with  seal  coat.  1911 
Act  and  Bond  Act  1915.  Cert  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  A.  J.  Wagner  city 
engineer.  ..  •         j 


RIALTO,  Cal.— Hall-Johnson  Co.,  905 
Westminster  St.,  Alhambra,  awarded 
cont.  by  city  at  $19,952  to  pave  Date 
St.  The  same  firm  was  also  awarded 
eontr.  at  $25,273  to  pave  Orange  St. 


HANFORD,  Kings  Co.,  Cal.— Cham- 
berlain &  Vineenz,  Fresno,  at  $1370 
awarded  cont.  by  county  to  const,  cone, 
walks  at  Veterans'  Memorial  Building. 
Other  bids:  Adell-Cortright,  Hanford, 
$1409.60;  Ira  W.  Simpson,  Hanford, 
$1490;  Archie  DaMant,  Sanger,  $1895; 
Forkner    Bros.,    Lemoore,    $1700. 


SAN  DIEGO,  Cal. — City  plans  to  imp. 
Andrews,  Linwood,  Wellborn  and  Co- 
lumbia Sts.,  involv.  6623.9  cu.  yds. 
excav.,  1845.2  cu.  yds.  embank.,  5419.8 
lin.  ft.  cem.  cone,  curb,  10,344.3  sq.  ft. 
cem  cone  gut.,  12,232.7  sq.  ft.  cone,  side- 
walk, 3  eulb.  of  cem.  pipe  of  14-in.  and 
18-in.   aggregating,   182  lin.   ft. 

Inten.  declared  to  imp.  alley  in  blk. 
180,  University  Heights,  involving  13,- 
217.5  sq.  ft.  4-in.  cem.  cone,  pave.,  454.4 
cu.  yds.  embank.  Protests,  March  1.  F. 
A  Rhodes,  city  engr  Allen  H  Wright, 
city   clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal.— J.  P. 
Holland,  540  Brannan  St.,  San  Fran- 
cisco, at  (a)  $65,120  contractor  to  fur- 
nish culverts;  and  F.  E.  Cuffe  at  (b) 
$61,000  the  county  to  furnish  culverts 
to  grade  9-mi.  of  Fairfax  Alpine  rd., 
involv.  110,000  cu.  yds.  excavation;  568 
ft.  8-in.,  1555  ft.  10-in.,  835  ft.  12-in., 
440  ft.  18-in.,  70  ft.  24-in.,  86  ft.  36-ln. 
corru  pipe  culvert.  Bids  taken  under 
advisement  until  Feb.   15.  Bidders  were 

J.    P.    Holland    $65,120      $62,120 

W.    Moering    65,800        61,600 

F.    E.    Cuffe    66,437        61,000 

Granfield,    Farrar    & 

Carlin      67,885        63,885 

HJeafy-Moore-McNalr..     6&,880        64,580 

Coates    &    McDougal 68,900        64,900 

D.    C.    McDonald     72.000        62,500 

A.    Haidlen    72,586        68,027 

Jas.    Curry    72,750        69,740 

C.    R.   Adams    73,990        69,390 

H.    Tucker     77,170        73,106 

J.     Welch     77,729        73,729 

Ysbell   Const.   Co 78,053        74,553 

Tieslau  Bros 79,800        74,500 


LOS  ANGELES,  Cal. — Awards  by 
county  for  road  work   are: 

C.  I.  No.  301,  Belleview  Ave.,  1.46  mi. 
to  Geo.  H.  Oswald,  366  E.  58th  St.,  $63,- 
958,  involv.  195,722  sq.  ft.  concr.  pave.; 
202,216  sq.  ft.  d.  g.  base,  and  incidental 
items. 

C.  I.  No.  456,  Santa  Fe  and  Indepen- 
dence Aves.,  1.51  mi.,  to  Jos.  M.  ShuU 
&  Co.,  1260  Locust  St.,  Riverside,  at 
$160,313,  involv.  196,123  sq.  ft.  5-in.  to 
9-in.  concr.  pave.;  86,316  sq.  ft.  6-ln. 
to    8-in.    concr.    pave.;    cem.    sewer. 


RED  BLUFF,  Tehama  Co.,  Cal. — City 
Engineer  W.  F.  Lunning  preparing  es- 
timates of  cost  to  pave  Washington  St. 
bet.  Oak  and  Walnut;  Pine  St.  bet. 
Main  and  Washington;  Oak  St.  bet. 
Main  and  Washington  and  alley  In  two 
blocks  bet.  Oak  and  Walnut  Sts.  prop- 
erty owners  have  petitioned  for  the 
work.  Cement  concrete  pavement  will 
probably   be   petitioned.  ' 
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Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check    for  .$;">. 00    (Remittance    moat   nc^company   order) 
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HIEDMONT,  Alameda  Co.,  Cal. — 
lIiiLii  Keb.  4,  &  P.  M.,  bids  will  be  rec. 
by  VVear«  C.  Little,  city  clerk,  to  const, 
curbs  and  yutteis  in  portions  of  n.  e. 
side  ot  Howard  Ave.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  tile   in  oflice  of  clerk. 

BLYTHE,  Cal. — I'rotests  will  be 
heard  Feb.  l.")  to  imp.  portions  of  Main 
,vt.,  riobsonway  and  Spring  St.  Work 
will  incl.  pave.,  grade,  alter  curb,  cem. 
post  light  sys.  A.  C.  Fulmor,  River- 
side,  city  engineer. 


SAN  BEKNAIIDINO,  Cal.— Hall-John- 
son Co.,  905  Westminster,  Alhambra, 
sub.  low  bid  to  city  to  imp.  Perris  St., 
involv.  39,062  s(i.  ft.  asph.  concr.  pave., 
15.4c  sq.  ft.;  2313  ft.  curb,  45c  ft.;  11,- 
514  sq.  ft.  walk,  15c  ft.,  sewer  compl., 
$1685. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  rejects  bids  for  second  time  as 
being  too  high,  (2189)  to  const.  6-in. 
vit.  sewer  in  Johnson  Ave.,  bet.  Mon- 
roe St.  and  point  490  ft.  west  of  Pebble 
St.;  5  manholes;  60  wye  branches.  H. 
D.   Severance,   city  engineer. 


ALHAMBRA,  Cal.— Hall-Johnson  Co., 
905  Westminster,  Alhambra,  awarded 
cont.  by  city  at  $11,371  to  imp.  i!nd,  3rd, 
4lh,  and  5th  Sts.,  bet.  Hellman  Ave. 
and  Ramona  Blvd.,  under  1911  act,  in- 
volving 1333  sq.  ft.  walk  Ific  ft.,  939 
ft.  curb  50c  ft.,  8293  sq.  ft.  6-in.  gut. 
20c  ft.,  1975  sq.  ft.  8-in.  gut.  25c  ft., 
68,279  sq.  ft.  3-in.  asph.  cone.  pave. 
12.5c    ft. 


GLENDALE,  Cal. — Until  10  A.  M., 
Feb.  18,  bids  will  be  rec.  to  imp.  Irving 
Ave.,  bet.  Lake  St.  and  Victory  Blvd., 
involv.  55,043  sq.  ft.  grade;  30.090  sq. 
3-in.  asph.  concr.  pave,  incl.;  56  ft. 
wooden  headers;  3809  sq.  ft.  5-in.  concr. 
gut.;  2126  ft.  "B"  curb;  990  ft.  8-in.  vit. 
pipe  sewer;  2  m.  h.;  1  f.  t.;  37  6-in. 
wyes  and  hse.  conn.  Plans  on  file  at 
office  of  City  Engr.  John  F.  Johann- 
sen.      A.   J.    Van    Wie,    city   clerk. 


SAN  ANSELMO,  Marin  Co.,  Cal.— Un- 
til March  1,  8  p.  m.,  bids  will  be  rec. 
by  P.  D.  Burrows,  city  clerk,  (No.  70) 
to  imp.  portion  of  Olive  Ave.  and  Hill- 
crest  Ave.,  involving  grading;  cane 
curbs  and  gutters;  6-in.  vit.  pipe  sani- 
tary sewer;  reconst.  6-in.  vit.  sewer; 
br.  and  cone,  manholes;  vit.  lampholes; 
cone,  catchbasins;  corru.  iron  pipe 
storm  drain;  asph.  cone,  and  hyd.  cone, 
pavement.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  clerk  req. 
Plans  on  file  in  office  of  clerk,  H.  E. 
Feusier,   town   eng. 


CLAREMONT,  Cal. — Petitions  in  cir- 
culation to  pave  Dartmouth,  Harvard 
and  Yale  Aves.  Approx.  $20,000  from 
bond  funds  available.  O.  A.  Gierlicli, 
Monrovia,  city  engineer. 


POMONA,  Cal.  —  City  Eng.  F.  C. 
Froehde  completes  specifications  to 
pave  Orange  Grove  Ave.,  bet.  Hiwasse 
St.  east  of  Garey  Ave.  west  to  Hamil- 
ton Blvd.,  involv.  5-in.  oil  mac.  Est. 
cost  bet.  $40,000  and  $45,000.  Bids  will 
probably  be  called  in  March.  Plans  call 
for  268,0000  sq.  ft.  pave.,  14,000  sq.  ft. 
gut..  7400  ft.  curb,  2916  ft.  8-in.  sewer, 
1500  ft.  4-in.  hs^.  conn. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
(  ity  declares  inten  (1030)  to  imp.  Earle 
St.,  bet.  Santa  Rosa  Ave.  and  A  St.,  in- 
volving grade;  reconst.  waterbound 
macadam  base  to  form  4-in.  foundation 
and  surface  with  3-in.  Willite  process 
asph.  cone,  laid  on  1-course;  concrete 
curbs  and  gutters.  1911  Act  and  Bond 
Act  1915.  Protests  March  2.  Paul  Green, 
city   engineer. 

EL  CENTRO,  Cal. — County  will  or- 
ganize road  dist.  to  finance  const,  of 
paved  highway  from  Yuma  Rd.  via 
Bonds  Corner  and  Calexico  to  Sesley. 
The  superv.  have  asked  the  trustees  of 
Calexica  to  allow  them  to  incl.  the  cor- 
porate territory  in  the  new  dist. 

HAWTHORNE,  Cal. — Petitions  being 
circulated  to  open  and  widen  Lennox 
Ave.,  from  Vermont  Ave.  to  ocean.  Pe- 
titions call  for  80-ft.  street,  56-ft.  rdwy 
with  cem.  cone.  pave.  20-ft.  wide  in  the 
centre.  Proj.  sponsored  by  Lennox 
eham.  of  commerce. 


GRASS  VALLEY,  Nevada  County, 
California.  —  W.  A.  Bechtel,  625 
Market  Street,  San  Francisco,  at 
$17,805,  awarded  contract  by  Nevada  Ir- 
rigation dist.  to  conat.  section  1  of 
Bowman  Lake  Mountain  rd.,  6050  ft. 
long,  involv.  5900  cu.  yds.  excavation; 
5900  cu.  yds.  embankment;  6400  sq.  yds. 
road  surfacing;  1  limber  bridge;  7  cul- 
verts. United  Concrete  Pipe  and  Con- 
struction Co.,  Merced,  only  other  bid- 
der  at    $20,874.99. 

LONG  BEACH,  Cal. — Until  9  a.  m., 
Feb.  16,  bids  will  be  rec.  to  imp.  under 
1911  act:  Allay  e.  of  Cerritos  Ave.,  bet. 
17th  and  State  Sts:  6-in.  cem.  concrete 
pave.;  Willow  St.,  bet.  American  Ave. 
and  east  right  of  way  of  County  flood 
control  channel:  grade,  10-in.  concretj 
pave.,  corr.  iron  culv.  Plans  on  file  at 
office  of  City  Engr.,  R.  D.  Van  Alstine. 
H.  C.  Waughop,  city  clerk. 

SONOMA  COUNTY,  Cal.— J.  B.  Gal- 
braith  at  approx.  $250,000  awarded 
cont.  by  State  Highway  Commission 
for  approx.  6  mi.  of  2nd  story  cem. 
cone,  pavement  from  Santa  liosa  to 
Mark  West  Cleek;  existing  pavement 
will  be  widened  to  20  feet  and  thick- 
ened. Galbraith  is  now  completing  the 
section  from  Mark  West  Creek  to 
Healdsburg.  The  award  was  made  on 
the  former  project  without  the  usual 
call  for  bids. 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH,   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds. ......        4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

lARK-FUESIDIO  BRANCH Clement  St.  and  7th  Ave. 

UAICHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  {^}/i)  per  cent  per  annum, 

COMPUTED  MONiHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


SAXTA  CRUZ.  Santa  CrUz  Co.,  Cal. — 
Until  Feb.  IS,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  (356)  to  imp. 
Laurel  St.,  bet.  California  and  Black- 
burn Sts.,  involv.  grade;  5-in.  hyd.  ce- 
ment cone,  pavement;  hyd.  cem.  cone. 
curbs  and  walks;  vit.  sewer  laterals 
with  wyes;  cone,  driveways;  sanitary 
sewer;  6-in.  vit.  main  sanitary  sewer; 
corru.  iron  pipe  culvert;  cone.  Intake 
basins,  etc.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  In 
office  of  clerk.  Jas.  K.  James,  city  en- 
gineer. 

BERKELEY,  Alameda  Co.,  Cal. — City 
Eng.  A.  J.  Eddy  preparing  plans  to 
imp.  Shattuck  Ave.,  bet.  Hearst  Ave. 
and  Rose  St.  and  Rose  St.  to  Spruce  St. 
and  along  Spruce  St.  to  L,os  Angeles 
St.;  est.  cost,  $100,000  of  which  15%  of 
cost  will  be  paid  by  county,  15%  by 
city  of  Berkeley  and  the  balance  by 
property  owners. 

LOS  ANGELES,  Cal. — M.  J.  Simono- 
vich,  727  Alpine  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $74,061.01  for  sewer  in 
Milton  Ave.,  bet.  alley  so.  from  Melrose 
Ave.  and  Third  St.,  involv.  cem.  pipe 
sewer  compl.,  $29,971.36;  32,659  ft.  iise. 
sewers,   $1.35   ft. 

Joe  Chutuk,  low  at  $26,681  for  cem. 
pipe  sewer  in  Burnside  Ave.,  bet.  6th 
St.  and  Wilshlre  Blvd.,  etc.,  involv. 
sewer  compl.,  $16,418;  9330  ft.  hse. 
sewers,  $1.10  ft. 

OAKLAND.  Cal. — City  declares  inten. 
to  imp.  portion  of  39th  Ave.  n.  e.  of 
Bayo  St.,  involv.  grade  and  pave;  curbs, 
gutters,  walks;  sewer  with  manhole, 
lampholes  and  wye  branches.  1911  Act. 
Protests  Feb.  25.  E.  K.  Sturgls,  elty 
clerk.     W.   W.   Harmon,  city  eng-. 


HERMOSA  BEACH.  Cai.— Until  8  P. 
M.,  Feb.  16.  bids  will  be  rec.  by  city  to 
grade  and  pave  portions  of  Pier  Ave.. 
Real  Ave.,  and  Camino  Real,  involv. 
curbs  and  hse.  sewer  laterals.  Plans 
obtainable  from  Jack  Rapier,  city  en- 
gineer. Cert,  check  or  bond,  10%.  B. 
F.  Brown,  city  clerk. 


SAN  BERNARDINO,  Cal.  —  S.  J. 
Hales,  P.  O.  Box  164,  Santa  Ana, 
awarded  cont.  by  county  at  $12,234  for 
grade  and  culv.  on  Carbon  Canyon  Rte. 


BLYTHE.  Cal. — City  plans  to  imp. 
Hobsonway,  bet.  Main  St.  and  First 
Ave.,  and  portions  of  other  Sts.:  1 ',4 - 
in.  Durite  asph.  concr.  on  3%-in.  asph. 
concr.  base,  4-in.  cem.  walk,  ornam. 
lights  (31  concr.  posts),  grade,  etc.; 
1911  act.  Protests,  Feb.  15.  Marie 
Crenshaw,  city  clerk.  A.  C.  Fulmor, 
Riverside,   city   engineer. 


RENO.  Nevada — City  Eng.  Harry 
Chism  preparing  estimates  of  cost  for 
enlarging  sewer  system  in  8th  St.  and 
extensions  in  North  Virginia  St.,  Cam- 
pus Heights  Addition,  north  of  Univer- 
sity campus. 


CORONADO,  Cal.— City  plans  to  imp. 
Pomona  Ave.,  bet.  Guadalupe  Ave.  and 
Seventh  St.,  and  portions  of  Miguel 
Ave.,  Guadalupe  Ave.,  San  Luis  Rey 
Ave.,  Maria  PI.,  and  other  Sts.,  involv. 
4-in.  bitum.  mac.  pave.,  curbs,  cenv 
sewers,  concr.  m.  h.,  etc.;  lyii  act 
Protests.  Feb.  15.  W.  Tilden  Clark, 
city  clerk. 


LOS  ANGELES.  CaL— Geo.  H.  Oswali 
366  E.  58th  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $46,086  to  imp.  2nd  St.,  bet 
Palos  Verdes  St.  and  Pacific  Ave  ,  in- 
volv. grade.  $20,000;  33.300  sq.  ft.  asph. 
pave.,  22c;  10,611  sq.  ft.  8-in.  conor. 
pave.,  26c;  422  sq.  ft.  7^-in.  concr. 
pave..  24.5c;  79,271  sq.  ft.  oiled  rdwy^ 
oc;  1749  lin.  ft.  unplas.  cem.  curb,  60c; 
ooita  sq.  ft.  1  course  cem.  walk,  15c: 
ioll/^^-  ^^-  comb.  gut..  24c;  storm  drain 
$2600;  san.  sewer,  $1500;  870  lin.  ft  hsdL 
sewers.  $1.50;  ornam.  lights,  $42501 
wooden  guard  rail,  $60.  - 

Baker  &  Vigus,  583  I.  W.  Hellman 
Bldg.,  low  at  $28,877  to  imp.  Frieat* 
Ave.,  bet.  J  and  Anaheim  Sts..  involv 
grade  at  $1500;  87,538  sq.  ft  6-in 
concr.  pave.,  19c;  4343  sq.  ft.  remod 
with  rock  and  oil,  lOc;  3205  lin  ft  un- 
plas. cem.  curb,  50c;  41  lin.  ft.  curb 
armor,  $1;  9502  sq.  ft.  cem.  walk.  l6cS 
san.  sewer,  $4500;  1890  lin.  ft  hse 
sewers,  $1.40.  * 
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OROVILLE,  Butte  Co.,  Cal.  —  Until 
March  1,  1:30  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  pave 
Chico-Oroville  county  bond  rd.,  on  Sec- 
tion B.  Plans  obtainable  from  County 
Surveyor   Harry   H.   Hume. 

SANTA  ANA,  Cal. — Bids  to  imp.  W 
5th  St.,  W  6th  St.,  and  portions  of  other 
sts.  rejected  by  city  Feb.  1.  Irreg.  in 
bids  cause  of  rejection.  Work  involv. 
curb,  walk,  5-in.  cone.  pave.  Nat  H. 
Neff,  city  engr.   E.  L.   Vegely,  city   elk. 

SANTA  ROSA.  Sonoma  Co.,  Cal. — 
Until  Feb.  16,  8  P.  M.,  bids  will  be  rec. 
by  C  B.  Reid,  city  clerk.  (1015)  to  imp. 
Johnson  St.,  bet.  Mendocino  Ave.  and 
Orchard  St.,  involv.  grade;  reconst. 
waterbound  macadam  base  to  form  4-in. 
base  and  surface  with  3-in.  Willite 
process  asph.  cone,  laid  in  l-cours(  ; 
hyd  cem.  cone,  curbs,  gutters.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Paul  Green,  city 
engineer. 

MONROVIA,  Cal.  —  B.  R.  Davisson 
Contr.  Co.,  901  S  Primrose,  Monrovia 
awarded  cont.  by  city  to  imp.  Pearl 
Ave  and  portions  of  Grand  Ave.  and 
Norumbega  Dr.  (formerly  called  East 
Ave  )  involv.  "A"  cone,  curb  50c  ft., 
cone.  gut.  20c  ft.,  4-in.  oil  mac.  pave. 
9.7c   sq.   ft.,   cone,   swale   20c  sq.   ft. 

CLARK  COUNTY,  Nevada — Dodge 
Bros  Fallon,  Nevada,  at  approx.  $80,- 
745  submitted  low  bid  to  State  High- 
way Commission  to  grade,  const,  cul- 
verts and  gravel  surface,  13.89  mi.  in 
Clark  county  bet.  Bard  and  Las  Vegas. 
Complete  list  of  bids  will  be  published 
shortly. 

SAN  FRANCISCO— See  "Wharves  and 
Docks,"  this  issue.  Projects  contem- 
plated by  State  Board  of  Harbor  Com- 
missioners. 

WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — Until  Feb.  24,  8  P.  M.,  bids  will 
be  rec.  by  town  trustees  to  imp.  various 
streets,  involv.  136,527  sq.  ft.  asph. 
macadam  pavement,  laid  in  2-course,  5- 
in  base,  2-in.  surface;  9723  lin.  ft. 
cone,  curb;  14,048  sq.  ft.  cone,  gutter; 
136,527  sq.  ft.  grading;  150,000  sq.  ft. 
Vibrolithic  cone,  pavement;  150,000  sq. 
ft.  grading;  9804  lin.  ft.  cone.  curb. 
1911  Act.  Ross  L.  Calfee,  221  S-22nd 
St.,  Richmond,  city  engineer.  Plans  on 
file   in  office  of  town   clerk. 


EMERYVILLE,  Alameda  Co.,  Cal. — 
Oakland  Paving  Co.,  5000  Broadway, 
Oakland,  at  $11,150  awarded  cont.  by 
city  to  imp.  portion  of  Stanford  Ave., 
involv.  earth  excavation,  $.50  cu.  yd.; 
earth  fill,  $.50  cu.  yd.;  cone,  curb  and 
gutter,  $1  lin.  ft.;  7-in.  hyd.  cone,  base 
with  2-in.  asph.  cone,  surface  pavement, 
$.30  sq.  ft.;  6-in.  vit.  sewer  pipe,  $.75 
lin.  ft.;  5-in.  vit.  sewer  pipe,  $.50  lin. 
ft. 


ALHAMBRA,  Cal. — Until  8  P.  M., 
Feb.  15,  bids  will  be  rec.  for  Woodward 
Ave.  storm  drain,  involv.  322  sq.  ft. 
walk,  1697  sq.  ft.  gut.,  471  lin.  ft.  curb, 
11,798  sq.  ft.  2%-in.  oil  mac.  pave.,  1036 
lin.  ft.  30-in.  heavy  reinf.  concr.  pipe, 
41  lin.  ft.  24-in.,  84  lin.  f»t.  18-in..  324 
lin.  ft.  16-in.  medium  reinf.  concr.  pipe. 
14  c.  b..  incl.  curb  inlets.  Cert,  check 
for  10%.  Plans  on  deposit  of  $5.  H. 
E.  Blake,  city  eng.  Otto  N.  Rugen, 
asst.   engr. 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
Until  Feb.  18,  11  A.  M.,  bids  will  be  rec. 
by  Rob.  E.  Graham,  county  clerk,  to 
imp.  Red  Hill  Rd.,  from  Nicasio  Rd. 
west  to  Platform  bridge,  Rd.  Dist.  5. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Plans  obtainable 
from  County  Surveyor  J.  C.  Oglesby. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  23,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Whitten  Ave.,  bet.  24th  St.  and  King 
Rd.,  involv.  grade;  1%-in.  Durite  asph. 
cone,  surface  on  3-in.  asph.  cone,  base 
pavement;  hyd.  cem.  cone,  curb,  gutter, 
walks;  4-in.  vit.  hse.  sew.  laterals  and 
4-in.  c.  i.  sewer  laterals;  hyd.  cem. 
cone,  storm  water  inlets;  8-in.  vit.  pipe 
drain;  hyd.  cem.  cone,  culverts.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  obtain- 
able from  Wm.  Popp,  city  engineer. 


WATTS,  Cal— Geo.  H.  Oswald,  366  E. 
58th  St.,  Los  Angeles,  awarded  cont. 
by  city  to  imp.:  Croesus  Ave.,  bet.  107tli 
St.  and  Santa  Blvd.  and  Kalmia  St.,  bet. 
Santa  Ana  Blvd.  and  Robin  St.,  involv. 
5-in.  concr.  pave  at  16.75c  sq.  ft.;  curb, 
50c  ft.;  walk,  16c  sq.  ft.;  grade,  3c  sq. 
ft.  Croesus  Ave.  job  totaled  $8230  and 
Kalmia,    $9934. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
Feb.  15,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  sewers  under  1911  act: 

Beacon  St.,  bet.  3rd  and  4th  Sts.,  in- 
volv. 200  ft.  8-ln.  vit.  pipe;  270  ft.  6-in. 
hse.  sewers;  one  No.  2  f.  t.;  one  std.  m. 
h.    frame   and   cov.   set. 

June  St.,  bet.  Willoughby  Ave.  ami 
80  ft.  so.  of  Rosewood  Ave.,  involv. 
10,125  ft.  8-in.  vit.  pipe;  10,024  ft.  6-in. 
hse.  sewers,  130  ft.  std.  concr.  reinf.  for 
8-in.  pipe;  25  "B"  m.  h.,  8  No.  2  f.  t.,  35 
m.  h.  frame  and  cov.  sets,  2  exist,  struc. 
to  be  remod. 


SAN  RAFAEL,  Marin  Co.,  Cal. — 
County  Surveyor  J.  C.  Oglesby  com- 
pletes spec,  to  imp.  Black  Canyon  Rd. 
in  Nicasio  District  and  proposed  road 
out  of  Tomales  toward  Petaluma.  Bids 
will  be  asked  to  have  work  under  way 
in  Spring.  Rob.  E.  Graham,  county 
clerit. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Feb.  23,  new  bids  will  be  rec.  by  Bd. 
Pub.  Wks.  to  imp.  Dixie  Canyon  Ave. 
and  Mulholland  Highway  Imp.  Dist., 
Involv.  201,802  cu.  yds.  cut;  69.520  cu. 
yds.  fill;  24,795  ft.  wooden  guard  rail, 
and  corr.  iron  pipe  culv.  This  is  the 
third  advertisement  of  this  work, 
both  sets  of  bids  having  been  re- 
jected. 


BEVERLY  HILLS,  Cal. — Until  Feb. 
15  bids  will  be  rec.  by  Salisburg,  Brad- 
shaw  &  Taylor,  consulting  engrs.,  743 
Petroleum  Sec.  Bldg.,  Los  Angeles,  for 
40,000    yds.    hillside    cut,    Beverly   Hills. 


TURLOCK,  Stanislaus  Co.,  Cal. — City 
declares  inten.  (124)  to  imp.  Flower 
St.,  bet.  pavement  now  in  place  in 
North  Broadway  and  Grant  Ave.,  in- 
volv. 3-in.  asph.  cone,  base  pavement 
with  1%-in.  Warrenite-Bitu.  surface; 
cem.  cone,  curbs,  gutters,  culverts. 
1911  Act  and  Bond  Act  1915.  Protests 
Feb.  19.  Horace  Hall,  city  eng.  A.  P. 
Ferguson,  city  clerk. 


SAN  GABRIEL,  Cal.— N.  C.  Hove  & 
Son,  819  Park  St.,  South  Pasadena, 
awarded  cont.  by  city  at  $8255  to  imp. 
Stevens  and  Prospect  Aves.,  involv. 
30,900.71  sq.  ft.  walk,  13c  sq.  ft.;  6207.08 
ft.  "B"  curb,  38c  ft.;  43,693.72  sq.  ft.  1- 
in.  oil  mac.  pave.,  4.25c  sq.  ft.;  culv. 
complete,   $20. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
Feb.  18,  11  A.  M.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  imp. 
Tomales  to  County  Line  Rd.  in  Rd.Dist. 
4.  Cert,  check  10%  payable  to  Chair- 
man of  Bd.  of  Sups.  req.  Plans  ob- 
tainable from  County  Surveyor  J.  C. 
Oglesby. 


OAKLAND,  Cal.— City  declares  inten. 
to  imp.  portions  of  10th  St.,  involv. 
sewers  with  appurtenances;  manholes, 
lampholes  and  wye  branches.  1911 
Act.  Protests  Feb.  25.  W.  W.  Harmon, 
city  eng.  Eugene  K.  Sturgis,  city 
clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
County  Surveyor  J.  C.  Oglesby  pre- 
paring spec,  for  cone,  road  from  golf 
links  to  McNear's  gate  and  from  Pu- 
erto Suello  to  Saint  Venetia.  Rob.  E. 
Graham,  county  clerk. 

REDDING,  Shasta  Co..  Cal. — County 
proposes  to  appropriate  from  $5000  to 
$10,000  to  finance  2%-mi.  stretch  of 
road  to  Mt.  Lassen  Nat'l.  Park.  Sur- 
veys are   being  made. 

SOUTHGATE.  Cal.— Until  8  P.  M., 
Feb.  16.  bids  will  be  rec.  to  imp.  Gar- 
den View  Ave.,  and  other  Sts..  involv. 
65  ft.  curb;  275  sq.  ft.  walk;  71.031  sq. 
ft.  "grade;  67,276  sp.  ft.  6-in.  concr. 
pave.;  3755  sq.  ft.  8-in.  concr.  pave.; 
2309  ft.  4-in.  C.  I.  water  main;  58  ft. 
10-in.  C.  I.  water  main;  16  ft.  2-in.  std. 
screw  pipe;  760  ft.  1-ln.  galv.  iron 
serv.  conn. 


SAN  FRANCISCO— A.  G.  Raisch,  4€ 
Kearny  S't.,  at  $.11  sq.  ft.  awarded 
cont.  by  State  Bd.  of  Harbor  Commis- 
sioners for  15,000  sq.  ft.  of  Topeka 
surface  on  Piers  27  and  25.  Other  bids: 
Eaton  &  Smith,  11.5c;  Fay  Imp.  Co., 
11.7c.  Raisch  at  $.11  sq.  ft.  awarded 
cont.  for  23,300  sq.  ft.  Topeka  wearing 
surface  on  Piers  24  and  18.  Other 
bids:  Eaton  &  Smith,  11.5c;  Fay  Imp. 
Co.,    11.7c. 


OAKLAND,  Cal. — W.  J.  Tobin,  527 
Santa  Ray  Ave.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  Buena 
Vista  Ave.,  etc.,  involv.  6-in.  vit.  sewer, 
$.83  lin.  ft.;  manholes,  $60  ea.;12-in. 
lampholes,  $17.50  ea.;  6-in.  lampholes, 
$15  ea. ;  drop  connections,  $10  ea.;  wye 
branches,   $.75  ea. 

COMPTON,  Cal.— Until  8  p.  m.,  Feb. 
16,  bids  will  be  rec.  to  imp.  Belle  Ver- 
non Ave.,  Pearl  Ave.,  Van  Ness  Ave., 
Tucker  St.,  Peck  St.,  Kay  St.,  and 
Orange  St.,  involv.  72,260  sq.  ft.  walk, 
14,151  ft.  curb,  263,601  sq.  ft.  5-in.  cone, 
pave.,  263.601  sq.  ft.  grade,  140  ft,  10-in. 
5575  ft.  8-in.  cem.  sewer,  1750  ft.  6-in. 
cem.  hse.  sewers,  16  m.  h.  &  jet.  cham., 
4  f.  t.,  887  ft.  10-in.,  788  ft.  6-in.,  5130 
ft  4-in.  225  ft.  2-in.  C.  I.  water  mains, 
1745  ft.  1-in.  galv.  iron  serv;  1911  act. 
Edw.  M.  Lynch,  1101  Central  Bldg.,  Los 
Angeles,  city  engr.  Mauds  Hecock,  city 
clerk. 

MARYSVILLE,  Tuba  Co.,  Cal. — City 
Engineer  L.  B.  Crook  completes  spec, 
and  bids  will  be  asked  shortly  to  con- 
struct sewer  from  Virden  cannery  to 
sump;  16-in.  dia.  if  cone,  pipe  is  used 
and  15-in.  dia.  if  vitrified  pipe  is  used. 
Est.  cost  $7500.  Plans  are  being  pre- 
pared for  sewers  in  3rd  St.  bet.  F  and 

PASADENA,  Cal.— Until  10  A.  M.. 
Feb.  16.  bids  will  be  rec.  for  steel  re- 
inf. concr.  storm  drain  with  intakes, 
etc..  in  Elmira  St.,  and  a  portion  of 
the  East  Side  Storm  Drain  right-of 
way,  incl.  grade,  oil  mac.  pave.,  curb, 
gut.,  walks,  etc.;  1911  act.  W.  C.  Earle, 
city  engineer.  Bessie  Chamberlain, 
city  clerk. 


SAN  FRANCISCO— Frank  G.  White, 
Chief  Engineer,  State  Board  of  Har- 
bor Commissioners,  Ferry  Bldg.,  an- 
nounces the  following  improvements 
will  be  undertaken  by  that  body  during 
the    current   year. 

Pier  45 — Concrete  pier.  1200  ft.  long, 
382  ft.  wide  providing  4  berths,  4 
sheds  and  freight  slip  at  outer  end. 
Est.    cost,    $1,966,000. 

Pier  52  Inner  Unit — Concrete  pier, 
650  ft.  long  and  376  ft.  wide,  provid- 
ing two  berths  and  two  sheds,  in- 
cluding adjacent  bulkhead  wharf.  Est. 
cost,  $1,114,000. 

General  Maintenance  and  Repair — 
Covering  miscellaneous  repairs  and 
improvements  to  all  structures  and 
carried  on  directly  by  Constr.  Dept.  of 
the  Board.     Est.  cost,  $900,000. 

Pier  48  Inner  Unit — Concrete  pier, 
600  ft.  long  and  376  ft.  wide,  providing 
two  berths  and  two  sheds,  and  includ- 
ing adjacent  bulkhead  wharf.  Est. 
cost,  $889,000. 

Islais  Reclamation  —  Dredging  of 
channel  300  ft.  wide  to  30  ft.  below 
mean  lower  low  water,  filling  25  acres 
of  land  and  constructing  a  timber 
bulkhead  wharf  1400  ft.  long.  Est. 
cost,   $375,000. 

Pier  15  Reconstruction — Widen  pier 
about  30  ft.,  reconst.  new  railroad 
track  and  new  shed.  Est.  cost,  $184,- 
000. 

Storehouse  and  Shop  —  Three-story 
concrete  building  for  Purching  Dept. 
Est.   cost,   $175,000. 

Paving  of  Berry  St.,  from  Embarca- 
dero  to   3rd  St.     Est.   cost,   $25,000. 

Paving  and  Track  Working — Along 
waterfront  from  Pier  48  to  54.  Est. 
cost,   $148,000. 

Pier  41  Extension — An  extension  of 
150  ft.  on  north  side  increasing  berth- 
ing space  from  882  ft.  to  1032  ft.  Est. 
cost.   $37,500. 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co..  Cal. — Oakland  Sewer  Const.  Co., 
Builders'  Exchange  Bldg..  Oakland,  at 
$1825  awarded  cont.  by  city  to  const. 
6-in.  vit.  sewer  with  manholes  and  wye 
branches  in  portions  of  Mission  rd. 
and  at  $1410  to  const.  10-in.  vit.  sewer 
with  manholes  and  wye  branches  in 
portion   of  Industrial  Way. 
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BUILDING  PERMIT 
APPLICATIONS 

(SAN  FRANCISCO  COUNTY) 


No. 

Owner 

550 

Specialty 

551 

Roth 

552 

Heyman 

553 

Thorne 

554 

Hamill 

555 

Ray 

55  fi 

Potter 

557 

Oassidy 

558 

Hirschfeld 

559 

Moon 

560 

Samuelson 

561 

Elvin 

562 

Stuart 

563 

Scholten 

564 

Thompson 

565 

Berg 

566 

Fratessa 

567 

Eberlz 

568 

Gotlob 

569 

Hansen 

570 

Nelson 

571 

Same 

572 

Same 

573 

Magill 

574 

Weinberg 

575 

Mangan 

576 

Sipi 

5  77 

Hirsch 

578 

Steur 

579 

Heidelberg 

580 

Raffo 

581 

Hardiman 

582 

Conway 

583 

Cremer 

584 

Arnott 

585 

Liggett 

586 

Clarion 

587 

Hirsch 

588 

Hamill 

589 

Hamill 

590 

Stoddard 

591 

Courtney 

592 

Johnson 

593 

Meyer 

594 

Kay 

595 

Tigh 

596 

Delay 

597 

Leigh 

598 

Mensor 

599 

Neuhaus 

600 

Laskey 

601 

Tocchini 

602 

McKillop 

603 

Hopkins 

604 

Galland 

605 

Kingan 

606 

McDonough 

607 

Hjul 

608 

Olson 

609 

Knowles 

610 

Eddy 

611 

Ruegg 

612 

De    Martini 

613 

Goldstein 

614 

Allen 

615 

Steur 

616 

Olson 

617 

Olson 

Contractor 

Amt. 

Ehlers 

2950 

Fontanella 

1500 

Owner 

3500 

Owner 

3000 

Owner 

4000 

Owner 

10500 

Owner  250000 

Stevenson 

3900 

Owner 

6000 

Stevenson 

1600 

Owner 

3800 

Owner 

7500 

Owner 

3000 

Scholten 

9800 

Owner 

3000 

Owner 

2800 

Owner 

6000 

Owner 

5500 

Barrett 

1000 

Owner 

10000 

Owner 

6000 

Same 

20000 

Same 

52000 

Magill 

2500 

Wallen 

8000 

IngersoU 

1250 

Hunter 

3800 

Moller 

1000 

Owner 

1500 

Hamill 

4000 

Siggs 

6000 

Owner 

8000 

Maloney 

9000 

Mertens 

3000 

Arnott 

3000 

Heyer 

8000 

Griewank 

2000 

Moller 

1500 

Owner 

6000 

Owner 

12000 

Gawthorne 

6000 

Owner 

4000 

Owner 

8000 

Owner 

5000 

Owner 

3400 

Johnson 

4000 

Johnson 

3000 

Owner 

12000 

Paratore 

9000 

Owner 

11000 

Pool 

12500 

Harder 

19600 

Owner 

25000 

Bessett 

34000 

Owner 

1500 

Van  Fleet 

4000 

ti                    Owner 

6000 

Owner 

2000 

Owner 

3500 

Owner 

3000 

Owner 

3000 

Owner 

7000 

i                      Owner 

14000 

Owner 

12000 

Allen 

15000 

Owner 

100000 

Owner 

8000 

Owner 

4000 

ALTERATIONS 

(550)      NW  CALIFORNIA  AND  SPRING 

Remodel     interior       for       sandwich 

sho. 
Owner  —  Specialty    Sandwich    Shoppe, 

411  Montgomery  St.,   San   Francisco 
Designer — Chas.    W.    Ehlers   &   Son,    557 

Mission   St.,   San   Francisco. 
Contractor — Chas.  W.  Ehlers  &  Son,  557 

Mission  St.,  San  Francisco.         $2950 


ALTERATIONS 

(551)      NO.    200      LOCUST.        Construct 

breakfast    room. 
Owner— Lester  L.   Roth,   200  Locust  St., 

San    Francisco. 
Architect— S.     Schnaittacher,     233     Post 

St.,   San    Francisco. 
Contractor — Fontanella      &      Teza,      41 

STieridan  St.,  S.  F.  ?1500 


DWELLING  ,,,„    ^,,    _ 

(552)  E  THIRTY-FIRST  AVE  144  S 
Balboa.  One-story  and  basement 
frame  dwelling.  ,     ,     .   o^ 

Owner — Heyman  Hros.,  742  Market  St., 
San  Francisco. 

Architect — None.  libOU 


DWELLING  ,^    ^ 

(553)  S  HALE  125  W  Barnevald.  One- 
story    and    basement    frame    dwlg. 

Owner — J.  F.  Thorne,  194  Sweeney  St.. 
San  Francisco. 

Architect— R.  R.  Irvine,  747  Call  Bldg., 
San    Francisco.  |3000 


FACTORY  „    ^, 

(554)      NE       DICKINSON       AND       SAN 

Bruno.      One-story    frame    factory. 
Owner — Thos.    Hamill,    6242    Geary    St., 

San  Francisco. 
Architect — None.  $4000 


DWELLINGS 

(555)  B  THIRTIETH  AVE  275,  300 
and  325  N  Judah.  Three  one-story 
and    basement    frame    dwellings. 

Owner— Ray  Construction  Co.,  172  28th 
Ave.,    San   Francisco. 

Plans  by  Owner.  $3500  each 


APARTMENTS 

(556)      N    VALLEJO    150       E      Laguna. 

Eight-story     and     basement    Class 

A    (14)    apartments. 
Owner — Lyman    J.    Potter,    2240    Green 

St.,   San  Francisco. 
Architect — E.   H.   Denke,   1317  Hyde   St., 

San  Francisco.  $250,000 


DWELLING 

(557)  E  ARKANSAS  100  S  20th.  One- 
story  and  basement  frame  dwelling. 

Owner — R.  F.  Cassidy,  315  Connecticut 
St.,  San  Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced  Ave.,    San    Francisco.  $3900 


INDUSTRIAL  PLANT 

(558)  S  GOLDEN  GATE  AVE  187-6  W 
Gough.  One-story  and  mezzanine 
floor   industrial    lant. 

Owner — L.  D.  Ilirschf  ield,  1016  Ne- 
vada   Bank    I'.Ulg.,    S.    F. 

Engineer — Alfred  P.  Fisher,  1016  Ne- 
vada  Bank    Bldg.,    S.    F.  $6000 


ALTERATIONS 

(559)  NO.  660  WISCONSIN.  Raise 
cottage    6    ft.,    concrete    work,    etc. 

Owner — A.  S.   Moon,  Premises. 

Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced  Ave.,    S.    F.  $1600 


DWELLING 

(560)  N  PRAGUE  185  W  Cordova. 
One-story  and  basement  frame 
dwelling. 

Owner — A.    M.    Samuelson,    901    Geneva 

Ave.,    San    Francisco. 
Architect — None.  $3800 

DWELLING 

(561)  E  THIRTIETH  AVE  266  S 
Lincoln  Way.  Two-story  and  base- 
ment  frame   dwelling. 

Owner — Arthur     Elvin,    180     Jessie    St., 

San  Francisco. 
Architect — M.    A.    Sheldon,     Monadnock 

Bldg.,    San    Francisco.  $7500 

DWELLING 

(562)  E  FORTY-THIIRD  .WK  175  N 
Anza.  One  and  one-half-story  and 
basement    frame  dwelling. 

Owner— J.  C.  Stuart,  735  19th  Ave.,  San 

Francisco. 
Architect — None.  $3000 


FLATS 

(563)  W  BAKER  82-6  N  Hayes.  Two- 
story  and  basement  frame  (3) 
flat.s. 

Owner— Mary  T.  Scholten,  1417  Irving 
St.,  San  Francisco. 

Architect — John  H.  Scholten.  1417  Ir- 
ving St.,   San    Francisco. 

Contractor  —  John  H.  Scholten,  1417 
Irving   St.,    S,   F.  $9800 


DWELLING  _     „  .  T,v.T^ 

(564)  SE  SWEENEY  AND  BARNE- 
vald.  One-story  and  basement 
frame   dwelling.  ,,„    „     ^,    .» 

Owner — Hans    Thompson,    157    Bartlett 

St.,   San   Francisco. 
Architect — None.  $3000 

DWELLING  ^ 

(565)  N  STILLING  150  E  Congo.  One- 
story    and    basement    frame    dwlg. 

Owner— Einar    J.    N.    Berg,    59    Home- 
stead Ave.,   San   Francisco. 
Architect — None.  $2800 


DWELLINGS 

(566)  N  EGBERT  175  E  Phslps;  N 
Wilde  287  W  Goettingen;  N  Teddy 
Ave  150  E  Delta.  Three  one-story 
and   basement   frame    dwellings. 

Owner — Joseph  S.  Fratessa,  2833  San 
Bruno   Ave.,   San   Francisco. 

Architect — None.  $2000    each 


SHOP 

(567)  N  FELL  110  W  Gough.  One- 
story  and  mezzanine  floor  concrete 
shop. 

Owner — J.  P.  Eberlz,  329  Linden  Ave., 
San  Francisco. 

Architect  —  Walter  C.  Falch.  Hearst 
Bldg.,    San    Francisco.  $5500 


ELEVATOR 

(568)  NO.  2150  LYON.  Install  eleva- 
tor in  residence. 

Owner— H.  Gotlob,  2150  Lyon  St.,  San 
Frencisco. 

Architect — S.  L.  Hyman,  68  Post  St., 
San  Francisco. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison   St.,    San    Francisco.  $1000 


DWELLINGS  ,_^    ^ 

(569)  N  MONTEREY  115  and  185  W 
El  Verano  Way.  Two  two-story 
and  basement  frame  dwellings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano  Ave.,   San  Francisco. 

Architect — None.  $5000  each 


DWELLING 

(570)     E  ST.  ELMO  178  S  Yerba  Buena 

One-story      and      basement      frame 

dwelling. 
Owner  —  Nelson    Bros.,    950    Monterey 

Blvd.,    San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 
St.,    San    Francisco.  $6000 


DWELLINGS 

(571)  E  ST.  ELMO  390  N  Monterey; 
NE  Colon  and  Mangels  Ave;  NE 
Hazelwood  and  Mangels  Ave.;  NW 
Valdez  and  Mangels  Ave.  Four 
one-story  and  basement  frame 
dwellings. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,    San    Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco.  $5000  ea 


DWELLINGS 

(572)  N  BRENTWOOD  439-6  E  Yerba 
Buena;  W  Hazelwood  140,  184-4  and 
225-4  N  Mangels;  E  Hazelwood  24-3 
and  61-3  N  Mangels;  N  Benton  495 
E  Yerba  Buena  Ave;  E  Valdez  36  S 
Brentwood;  W  Valdez  44-2  N 
Mangels;  W  Valdez  91-2,  138-2, 
178-2  and  218-2  N  Mangels  Ave. 
Thirteen  one-story  and  basement 
frame    dwellings. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,   San  Francisco. 

Architect — Chas.  F.  Strothoff 
St.,   San  Francisco. 


2274   15th 
$4000  each 


APARTMENTS 

(573)  S  IRVING  57-6  W  Twenty- 
fourth  Ave.  Two-story  and  base- 
ment frame  (2)  stores  and  (2) 
apartments. 

Owner— W.  W.  Magill,  185  19th  Ave., 
San  Francisco. 

-Vrchiiect — None. 

Contractor — C.  T.  Magill,  185  17th  Ave. 
San  Francisco.  $2500 
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DWELLINGS 

(574)  S  CABRILLO  5  and  120  W  41st 
Ave.  Two  one-story  and  basement 
fame  dwellings. 

Owner — Samuel   E.   Weinberg,   750   Fun- 

ston    Ave.,    San    Francisco. 
Architect — None.  i 

Contractor — A.  M.  Wallen,  1253  Waller 
St.,    San    Francisco.  $4000    eacn 

ALTERATIONS 

(575)  NO.  133  BROAD  ST.  Raise  and 
remodel   dwelling. 

Owner — A.   J.    Mangan    et   al.    Premises. 
Architect — None. 

Contractor — A.  J.  Ingersoll,  164  Caine 
St.,   San   Francisco.  $1250 


DWELLING 

(576)      W    SANCHEZ    75    S    Twentieth. 

One-story    and       basement      frame 

dwelling. 
Owner  —  U.   A.    Sipi   and   Wife,    1025-A 

Vermont   St.,   San  Francisco. 
Architect — H.    R.    Hunter,    246    Orienla 

St.,   San   Francisco. 
Contractor — H.    R.   Hunter,    246   Orienta 

St.,    San    Francisco.  |380u 


ALTERATIONS 

(577)  NO.  2304  MISSION.  New  store 
front. 

Owner — L.  Hirsch. 
Architect — None. 

Contractor — R.  W.  Moller,  628  Call 
BIdg.,   San   Francisco.  $1000 

CARPENTER    SHOP 

(578)  E  HALLAM  175  S  Folsom.  2-sto. 
and  basement  frame  carpenter 
shop 

Owner — J.    Steur,    760    Geary    St.,    S.    F. 
Architect — None.  $1500 

DWELLING 

(579)  N  GRANVILLE  620  E  CLARE- 
mont.  1-story  and  basement  frame 
dwelling. 

Owner — Jack  Heidelberg,   570   28th  Ave. 

San    Francisco. 
Architect — None. 
Contractor — Thos.     Hamill,    6242    Geary 

St.,    San   Francisco.  $4000 


DWELLINGS 

(580>  NW  VIENNA  150  175  NE  Rus- 
sia. 2  1-story  and  basement  frame 
dwellings. 

Owner — Louis  Raffo,  74  Gambler  St., 
Daly  City,  Cal. 

Architect — None. 

Contractor — Siggs  and  Walters,  2314 
19th  Ave.,  S.  F.  $3000  each 


(581)  W  THIRTY-EIGHTH  AVE.  250 
275  S  Lincoln  Way.  2  1-story  and 
basement   frame   dwellings. 

Owner — Michael  D.  Hardiman,  423  38th 
Ave.,    San    Francisco. 

Architect— None.  $4000  each 


FLATS 

(582)      E    DOLORES   60   N   25th.    2-story 

and  basement  frame   (3)   flats. 
Owner — James   T.   Conway,    842   Dolores 

St.,    San    Francisco. 
Architect — None. 
Contractor — John  Maloney   1708  Market 

St.,    San    Francisco.  $9000 


DWELLING 

(583)  E  EIGHTH  AVE.  100  S  Noriega. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Miss  Helen  Cremer,  1122  Ellis 
St.,  San  Francisco. 

Architect  &  Contractor — W.  Mertens, 
1122   Ellis   St.,  S.  F.  $3000 


DWELLING 

(584)  S  COLONIAL  90  W  San  Jose 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner — James  A.  Arnott,  235  Granville 

Way,   San   Francisco. 
Architect — None. 
Contractor    —    Jas.    Arnott    &    Son.    235 

Granville   Way,   S.   F.  $3000 

ALTERATIONS 

(585)  SW  MISSION  AND  SIXTEENTH 
Streets.  General  reconstruction  for 
stores. 

Owner — Louis  K.  Liggett  Co.,  1125  Cas- 
tro  St.,   Oakland. 

Plans   by   owner. 

Contractor-^Chas.  W.  Heyer,  Jr.,  Mills 
Bldg.,  S.  F.  $8000 


THEATRE 

(586)  1025  MARKET  STREET.  Gener- 
al reconstruction  of  theatre  for 
clothing  store. 


Owner — Clarion  Clothing  Co.,  8th  and 
Market    Sts.,    San   Francisco. 

Engineer  ,4  Construction  Manager — A. 
C.  Griewank,  Manx  Hotel,  San 
Francisco.  $2000 


ALTERATIONS 

(587)      1018    FILLMORE    STREET.    New 

front;  partitions;  electric  work,  etc 

for  restaurant. 
Owner — L.  Hirsch. 
Architect — None. 

Contractor    —    R.    W.    Moller,    628    Call 
Bldg.,   San   Francisco.  $1500 


FLATS 

(588)  W  PIERCE  50  S  Beach.  2-story  & 

basement  frame  (2)  flats. 
Owner — Thos.    Hamill   and    R.    G.    Hall, 

Inc.,  6242  Gear  St.,  San  Francisco. 
Architect— None.  $6000 


DWELLING 

(589)  W  THIRTY-EIGHTH  AVE.  100 
125  150  175  N  Irving.  4  1-story  and 
basement   frame   dwellings. 

Owner— Thos.  Hamill,  6242  Geary  St., 
San   Francisco. 

Architect — None.  $3000   each 


FLATS 

(590)  S  TOLEDO  222  E  Pierce.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — C.  H.  Stoddard,  1355  Octavia 
St.,   San   Francisco. 

Architect — None. 

Contractor — Dr.  F.  A.  Gawthorne,  5000 
Geary   St.,   San   Francisco.  $6000 


DWELLING 

(591)       E    HOFFMAN    AVE    150    S    24th. 

One-story      and      basement      frame 

dwelling. 
Owner  —  Dennis   and  H.   M.   Courtney, 

1014  Treat  Ave.,  San  Francisco. 
Architect — None.  $4000 


STORES 

(592)      E     FILLMORE    100     S    Jackson. 

One-story   brick    (2)    stores. 
Owner — J.   M.   Johnson,  2230  Steiner  St. 

San    Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,    San    Francisco.  $8000 


DWELLING 

(593)      E    THIRTY-NINTH    AVE    150    S 

Cabrillo.      One-story   and   basement 

frame  dwelling. 
Owner— L.    W.    Meyer,    1190    Eddy    St., 

San  Francisco. 
Architect  —  Powers      &      Ahnden,      460 

Montgomery  St.,  S.  F.  $5000 


DWELLING 

(594)  W^  EIGHTH  AVE  146-4  N  Law- 
ton.  One-story  and  basement  frame 
dwelling. 

Owner — H.  F.  Kay,  1453  7th  Ave.,  San 
Francisco. 

Architect — None.  $3400 


DW^ELLING 

(595)  N  FARALLONES  325  E  Ply- 
mouth Ave.  One-story  and  base- 
ment frame  dwelling. 

Owner — D.  J.  Tigh,  168  Caine  Ave.,  San 
Francisco. 

Architect — None. 

Contractor — Johnson  &  Erlendsen,  956 
Post   St.,   San  Francisco.  $4000 


DAVELLING 

(596)  N  FARALLONES  350  E  Ply- 
mouth. One-story  and  basement 
frame  dwelling. 

Owner — Margaret  Delay. 

Architect— None. 

Contractor — Johnson  &  Erlendsen,  958 
Post  St.,  San  Francisco.  $3000 


DWELLINGS 

(597)  W  FORTY-SECOND  AVE  61-6 
and  86-6  N  Pt.  Lobos  Ave.  Two 
one-story  and  basement  frame 
dwellings. 

Owner — D.  Leigh,   801   42nd  Ave.,   S.  F. 
Architect — None.  $6000  each 

APARTMENTS 

(598)  E  POW^ELL  91  S  Washington. 
Three-story  concrete  Class  C  store 
and    (4)    apartments. 

Owner — G.    W.    Mensor,    3025    Van    Ness 

9ve.,  San  Francisco. 
Architect — R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 
Contractor — R.    Paratore,    289    Natoma 

St.,   San  Francisco.  $9000 


RESIDENCE  ^  ,.u 

(599)  NW  EIGHT'H  AVE  AND  MOR- 
aga.  Two-story  and  basement 
frame    residence. 

Owner — Elizabeth  C.  Neuhaus,  %  ar- 
chitect. 

Architect — J.  E.  Krafft  &  Sons,  Phelan 
Bldg.,   San   Francisco.  $11,000 

FLATS 

(600)  W  TWENTY-EIGHTH  AVE  90 
S  Anza.  Two-story  and  basement 
frame   (4)    flats. 

Owner — Deborah    Laskey. 

Architect — Pool  Constr.  Co.,  58  Sutter 
St.,    San    Francisco. 

Contractor — Pool  Constr.  Co.,  58  Sut- 
ter  St.,   San   Francisco.  $12,500 


FLATS 

(601)  E  DIVISADERO  59-4  and  156  N 
Jefferson.  Two  two-story  &  base- 
ment  frame   flats    (2   in   each). 

Owner— G.  Tocchini,  2636  Hyde  St., 
San  Francisco. 

Architect — None. 

Contractor —  John  Harder,  870  39th 
Ave.,    S.    F.  $9800    each 


APARTMENTS 

(602)  N  PARNASSUUS  AVE  57-6  E 
Fifth  Ave.  Three-story  and  base- 
ment   frame    (15)    apartments. 

Owner — McKillop  Bros.,  46  Kearny  St., 
San  Francisco. 

Architect— None.  $25,000 


RESIDENCE 

(603)      NE     SAN    ANSELMO    AND    SAN 

Buena    Ventura    Way.      Two-story 

frame  residence. 
Owner — L.    J.    Hopkins,    325    Front    St., 

San   Francisco. 
Architect — Willis  Polk  Co.,  277  Pine  St. 

San  Francisco. 
Contractor  —  C.    H.    Bessett    Bldg.    Co., 

Mills  Bldg..   S.   F.  $34,000 


ALTERATIONS 

(604)  W  ROGERS  87  S  Folsom.  Con- 
struct roof;  4-inch  concrete  floor- 
ing. 

Owner — Galland  Laundry  Co.,  8th  and 
Folsom   Sts.,   San   Francisco. 

Engineer  —  Alfred  P.  Fisher,  Nevada 
Bank  Bldg.,  S.  F.  $1500 


COLD   STORAGE   BOX 

(605)      NO.  446  FRONT.     Construct  cold 

storage    box;    solid   cork    partitions 

in   basement. 
Owner — Kingan   &  Co.,   Premises. 
Architect — J.    E.   Krafft   &    Son,    Phelan 

Bldg.,  San  Francisco. 
Contractor — Van   Fleet   Freear   Co.,   557 

Howard  St.,  S.  F.  $4000 


DWELLINGS 

(606)  W  TWENTY-SIXTH  AVE  150 
and  175  N  Kirkham.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — John  McDonough,  906  Mc- 
Allister  St.,    San   Francisco. 

Architect — None.  $3000   ea 


ALTERATIONS 

(607)      E    TENTH    bet.       Mission       and 

Howard.        Construct         mezzanine 

floor;  metal  lath  and  plaster  girders 

and   ceiling. 
Owner — J.  H.  Hjul,  128  Russ  Bldg.,  San 

Francisco. 
Engineer — J.    H.    Hjul,    128    Russ    Bldg., 

San  Francisco. 
Contractor — J.  H.  Hjul,  128  Russ  Bldg., 

San    Francisco.  $2000 


DWELLING 

(608)      E   FORTY-SECOND   AVE    250   N 

Cabrillo.      One-story   and   basement 

frame  dwelling. 
Owner— Ernest    J.    Olson,    3942    Mission 

St.,   San   Francisco. 
Architect — None.  $3600 


SHOP 

(609)    SW    CHESLEY   AND    ELDRIDGE 

One-story   frame   shop. 
Owner  —  A.    Knowles,    432    Call    Bldg., 

San    Francisco. 
Architect — None.  $3000 


DWELLING 

(610)      E    FORTY-THIRD    AVE    275     S 

Anza.      One-story      and      basement 

frame  dwelling. 
Owner — Eddy    &    Schadek,    51    Octavia 

St.,  San  Francisco. 
Architect — None.  $3000 


Saturday.     February     13,     1926  BUILDING      AND      ENGINEERING      NEWS 


33' 


APARTMENTS 

(611)      W   SAN  BRUNO  AVE   75   N   Vis- 

Itaclon.       Two-story       frame       (2) 

apartments  and  store. 
Owner— The    Ruegg   Co.,    206   American 

Bank  Bldg.,  San  Francisco. 
Architect— H.  C.  Smith,  785  Market  St., 

San  Francisco.  $7000 


DWELLING 

(612)  NW  GREEN  AND  PIERCE;  N 
Green  27-6  W  Pierce.  Two-story 
and  basement  frame  dwelling  and 
two-story  and  basement  frame  (2) 
flats. 

Owner — Paul    DeMartini,    2869    Octavia 

St.,    San    Francisco. 
Plans  by  Owner. 

$6000  and  $8000  respectively 

RESIDENCE 

(613)  S  PACIFIC  AVE  37-6  W  Di- 
visadero.  Two-story  and  baKement 
frame  residence. 

Owner — Julius    Goldstein,     904    Market 

St.,  San  Francisco. 
Architect — Edward2    E.       Young,       200 

California   St.,    S.   F.  $12,000 


RESIDENCE 

(614)      N    LAKE    60    W    Thirtieth    Ave. 

Two-story    and      basement      frame 

residence. 
Owner — H.  B.  Allen  Inc.,  168  Sutter  St., 

San  Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San   Francisco. 
Contractor — Allen  &  Co.,  168  S'utter  St., 

San     Francisco.  $15,000 


APARTMENTS' 

(615)  W  HYDE  45  S  O'Farrell.  Eleven 
story  and  basement  Class  A  (43) 
apartments. 

Owner — J.    Steur    and    E.    V.    Lacey,    760 

Geary  St.,  San  Francisco. 
Architect — None.  $100,000 

DWELLINGS  ~ 

(616)  E  MONTECITO  107  and  151  S 
Monterey  Blvd.  Two  one-story 
and    basement    frame    dwellings. 

Owner— Albert    J.    Olson,    336    Granada 

Ave.,    San    Francisco. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,   San   Francisco.  $4000   each 


(617)      E    MONTICETO    —    S    Monterey 

Blvd.       One-story       and       basement 

frame  dwelling. 
Owner— Albert    J.    Olson,    336    Granada 

Ave.,  S'an  Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,   San  Francisco.  $4000 


BUILDING  CONTRACTS 

(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

509 

Scrivani 

Bernhardt 

7885 

biO 

Hopkins 

Bessett 

25473 

bll 

Anderson 

Meyer 

512 

Anderson 

Meyer 

4297 

514 

McKillop 

Hannah 

135000 

bib 

Tillman 

Pool 

20000 

bl6 

Tocchini 

Harder 

13300 

fa  IV 

Tocchini 

Harder 

13300 

518 

McCarthy 

Arnott 

3776 

519 

San   Francisco 

Snook 

1887 

520 

San  Francisco 

Tittle 

925 

521 

San   Francisco 

Barrett 

19932 

522 

San   Francisco 

Enright 

2233 

523 

American 

Rightway 

2000 

FLATS 

(509)      N    ARMY    100    E    Harrison    E    25 

N    IO2-814    W   91°    7'  —24-11%.      All 

work   for   two-story   and    basement 

frame   flat   building. 

Owner  —  Nicola    and    Teresa    Scrivani, 

1535    Hampshire   St.,    S.   F. 
Architect — None. 
Contractor  —  Albert      Bernhardt,    2406 

22nd  Ave.,  San  Francisco. 
Filed   Feb.    6,    "26.      Dated   Jan.    4,    '26. 

Roof    on    $1971.75 

Brown     plastered     1971.75 

Completed    and    accepted 1971.75 

Usual    35    days 1971.75 

TOTAL  COST,  $7885.00 
Bond,  none.  Limit,  120  days.  Forfeit, 
plans   an    sdpecifications.    none. 


PESIDENOE 

(510)  INT.  .SAN  ANSELMO  AVE.  AND 
Buena  Ventura  Way  lot  E  blk  15 
St.  Francis  Wood.  Frame  resi- 
dence. 

Owner— Leslie  J.  Hopkins,  325  Front 
St, 


Architect — Willis  Polk  &  Co.,  277  Pine 

St. 
Contractor — C.     H.     Bessett    Bldg.     Co., 
Mills   Bldg. 

15th    of    each    month 75% 

35    days    after    25% 

TOTAL  COST,  $25,473.50 
Bond,  sureties,  forfeit,  non.  Limit 
June  15,  1926.  Plans  and  specifications 
filed. 


DWELLINGS. 

(511)  N  CABRILLO  107-6  W  42ND 
Ave  W  50x  N  100  P.  P.  339.  2 
frame   dwellings. 

Owner — Jonathan    Anderson. 

A  rch  i  tect — None. 

Contractor — Meyer      Bros.,      First      Na- 
tional Bank  Bldg. 
Side  and   roof  sheathing  on.. $2109. 90 

Brown    coated     2109.90 

Completed     2109.90 

35    days    after    2109.80 

TOTAL   COST,   

Bond,   sureties,   forfeit,   none.      Limit   90 

days.      Plans   and    specifications    filed. 

DWELLING. 

(512)  E   44TH  AVE   260  N   BALBOA   N 
26    E    87    more    or    less    S    26    more    or 

less   W    75    more   or   less    to   beg.    P. 
L.      326.        1-story      and      basement 
frame  dwelling. 
Owner — Jonathan    Anderson. 
Architect — None. 

Contractor — Meyer      Bros.,      First      Na- 
tional  Bank   Bldg. 
Side   and  roof  sheathing  on.. $1074. 30 

Brown    coated     1074.30 

Completed    and    accepted 1074.30 

35    days    after    1074.35 

TOTAL  COST,  $4297.25 
Bond,  sureties,  forfeit,  none.  Limit  90 
days.      Plans    and   specifications    filed. 

BUILDING.  „ 

(514)  S  E  GEARY  AND  26TH  AVE  E 
70   X   S   9S.      5-Rtory   concrete   bldg. 

Owner — Daniel    McKillop,    Russ   Bldg. 

Architect — H.    C.    Baumann. 

Contractor— J.    S.    Hannah,    268    Market 
St. 
Cash    received    by    contractor .  .$38,000 

1st    floor    joists    in    place 14.550 

4th    floor    joists    in    place 14,550 

Ready    for    plastering    14,550 

Completed  and   accepted    14,550 

35    days   after    :,!^?^5 

TOTAL  COST,  $135,000 

Bond,  sureties,  forfeit,  none.     Limit  120 

days.      Plans    and    specifications   filed. 

APARTMENTS  ^^  ,    „^    ,„ 

(515)  N  PAGE  245  W  OCTAVIA  W  30 
X  N  120.  All  work  for  frame 
apartment   house. 

Owner — Henry    and    Hattie    Tillman. 

Architect — None. 

Contractor  —  Pool  Construction  Co., 
731    Mills    Bldg-.,    S.    F. 

Filed  Feb.  10,  1926.  Dated  Jan.   14,  1926. 

Roof  on    $5000 

Brown    coated    5000 

Completed      5000 

Usual    35    days    5000 

TOTAL  COST,   $20,000 

Bond,    $10,000.      Sureties.    Independence 

Indemnity     Co.       Forfeit,      limit,      none. 

Plans  and  specifications  filed. 


FRAME    BLDG. 

(516)       N    JEFFERSON    156'^    E    Divis- 

adero  N   129-4  li    x  E   25.      All    work 

for    2-story    and    basement       frame 

bldg. 

Owner — Fred    A.    Tocchini,    2636    Hyde 

St.,    S.    F. 
Architect — None. 
Contractor — John   Harder,  870   39th  Ave 

San    Francisco. 
Filed   Feb.    10,    1926.   Dated  Feb.   2.   1926. 

Frame    up    3325 

Brown    coated    3325 

Completed    and    accepted    3325 

Usual    35   days    3325 

TOTAL  COST,  $13,300 
Bond,  $6650.  Sureties,  The  Fidelity  & 
Casualty  Co.      Forfeit,   none.      Limit,    95 

days.      Plans   and   specifications   filed. 

FLATS 

(•")17)  E  DIVISADERO  59-4»4  N  Jef- 
ferson K  106-3  X  N  25.  All  work 
for  2-story  and  basement  frame 
Hat    bldg. 

Owner  —  G.  Tocchini,  2636  Hyde  St., 
San    Francisco. 

-Architect  —  None. 

Contractor  —  John  Harder,  870  39th 
Ave.,,    S.    F. 

Filed   Feb.    10,    1926.    Dated   Feb.    2,   1926. 

Frame    up    $3325 

Brown   coated    3325 


Completed    and    accepted    .....  .    3325 

Usual   35  days    3825 

TOTAL  COST.   $13,300 

Bond,    $6650.     Sureties,   The   Fidelity   & 

Casualty    Co.    of    N.    Y.      Forfeit,    none. 

Limit,  95  days  after  Feb.  5,  1926.  Plans 

and   specifications    filed. 

RESIDENCE 

(518)       SW    SANTA    ROSA    AVE.    25    m 
or  1  S'E  Cayuga  Ave.  SE  25  m  or  I 
X  SW  84.     All  work  for  frame  res- 
idence. 
Owner — The    McCarthy    Co.,     316    Bush 

St.,   S.   F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,   S.   F. 
Filed  Feb.  10,  1926.  Dated  Feb.  4,  1926. 

30   days   after   frame    is   up 25% 

30   days  after  brown   coated    ....25% 
30   days  after  completed   and  ac- 
cepted      25% 

Usual     35    days     25% 

TOTAL  COST,  $3776 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  spec- 
ifications  not  filed. 


PLUMBING 

(519)  NE  SIXTEENTH  and  Alabama. 
All  work  for  plumbing  for  2-8tory 
building. 

Owner — The  San  Francisco  Society  for 
the  Prevention  of  Cruelty  to  Ani- 
mals. 

Engineer — C.   Heller,   57   Post  St.,   S.  F. 

Contractor — F.  W.  Snook  Co.,  596  Clay 
St      S    F 

Filed  Feb.  10,  1926.  Dated  Jan.  30,  1926 

Monthly      75% 

Usual  35  days    25% 

TOTAL   COST,    $1887 

Bond,   sureties,   forfeit,   none.   Limit,   as 

required.        Plans      and      speciflcationj 

filed. 


(520)  ELECTRICAL  WORK  ON  ABOVE 
Contractor — H.  S.  Tittle  Co.,  85  Colum- 
bia Sq.,  S.  P. 

Filed  Feb.   10,   1926.  Dated  Jan.   30,   1926 
Payments  same  as  above. 

TOTAL  COST,  $925 
Bond,  sureties,  forfeit,  none.  Limit,  as 
required.     Plans  and  specifications  filed 

(521)  REINFORCED  CONCRETE, 
carpentry,  masonry,  roofing,  plas- 
tering, glass  and  iron  work  on 
above. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison    9t      ^    Ti' 

Filed  Feb.   10,   1926.   Dated  Jan.   30,   1926 

2nd    floor    poured    $5000 

Roof    poured 6000 

Completed    and    accepted    3949 

Usual    35    days     '  '    4953 

Bond,  $9966.  sJ^^^i^^ 
man  and  Jas.  T.  Casey.  Forfeit,  $10 
per  day.  Limit,  May  15,  1926.  Plans 
and   specifications   filed. 


(522)     HEATING  SYSTEM  ON  ABOVE. 
Contractor  —  P.    J.    Enright,    2720    Mc- 
Allister   St.,    S.    F. 
Filed   Feb.   10,   1926.   Dated  Feb.   8.   1926. 
Payments   same   as   above. 

TOTAL  COST,  $2233 
Bond,  sureties,  forfeit,  none.  Limit,  as 
required.  Plans  and  specifications  filed. 


IXALDTION 

(523)       W    JUNIPER    300    N    BRYANT. 

All     work     for     one-story    addition 

marked    factory    addition      and    2- 

story   addition. 

Owner — The   American    Brass  &   Bronze 

Works,    124    Juniper    St.,    S.    F. 
.\rchitect — Plans    by   contractor. 
Contractor — Rightway  Builders. 
Filed  Feb.   10,   1926.  Dated  Jan.  26.  1926. 
Excavation  and   foundation   com- 
pleted     $400 

1st    story   frame    up    400 

2nd    story     frame     up     400 

3rd    story    frame    up    400 

Receipted   bills   all   shown    400 

TOTAL  COST,  $2000 
Bond,  sureties,  forfeit,  none.  Limit.  60 
days.      Plans   and   specifications   filed. 


CESSATION  OF  LABOR 


S.4X     FR.\>CI.SCO    COUXTY 


Feb.  9,  1926— NE  CROCKER  66-6^ 
.SE  Colton  SE  17-1^  E  13-8  NE 
89-9  7/6  NW  28  SW  99.  Katherine 
.McLauighlin  with  Ash  &  Hand. 
Work    ceased Jan.    2,    1926 
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COMPLETION  NOTICES 


SAAi    FRANCISCO   COUNTY 

Recorded  Accepted 

Feb.  3,  1926  —  E  CHENERY  25  S 
Fairniount    24-6    x    60.      Ben   Heglin 

to    whom    it    may    concern 

Feb.     3,     1926 

Feb.  3,  1926— SE  SAN  JOSE  AVE. 
113-3%  NE  29th  ptn.  Lot  29  Map 
Land  Tiffany  &  Dean.  Wm.  J.  and 
Mary  E.  Loftus  to  E.  P.  Mahoney 
Jan.     28,    ly26 

Feb.  3,  1926— NE  THIRTY-SECOND 
Ave  and  Fulton  N  lOUxE  32-6. 
Michael  McDonough  to  wliom  it 
may    concern Feb.    1,    1926 

Feb.  3,  1926— LOT  12  BLK  3077  St. 
Francis  Wood  Extn  No.  3.  West- 
gate   Park   Co    to    W    E   Wood 

Feb.    1,    1926 

Feb.  3,  1926 — LOT  17  BLK  3642  As- 
sessors Map.  H  C  Kroeger  to  Ash 
&   Hand Feb.   2,   1926 

Feb.  4,  1926 — 263  25TH  AVE.  Augus- 
tine Violante  to  whom  it  may  con- 
cern     Feb.   3,  1926 

Feb.  4,  1926— ANNEX  "C"  ON  THE 
Embarcadero.    Southern    Pacific   Co. 

to  Mowatt  Refrigerator  Co 

Jan     30,    1926 

Feb.  4,  1926 — 263  25TH  AVE.  Augus- 
tine Violante  to  whom  it  may  con- 
cern     Feb.   3,   1926 

Feb.  4,  1926 — W  AVALON  AVE  AND 
Paris  N  W  25  x  S  AV  V5  8  Avalon 
Ave  and  London  S  B  25  S  »V  75  S  VZ 
London  75  S  W  Avalon  Ave  S  W  25 
X  S  E  100  N  W  Paris  75  S  W  Avalon 
S  W  25  N  W  ?5.  I.  M.  Som-nor  ;o 
1.   M.   Sommer  &   Co Feb.    3,   1926 

Feb.  4,  1926 — SE  BALBOA  AND  23RD 
Ave  S  25xE  82-6.  Morris  L  Kahn 
and  D  Kahn  to  whom  it  may  con- 
cern     Jan.    28,    1926 

Feb.  4.  1926— S  TWENTY-THIRD  75 
E  Church.  Baker  &  Watson  to 
whom  it  may  concern  ...  .Feb.   4.   1926 

Feb.  4,  1926— LOT  33  BLK  21,  Crock- 
er Amazon  Tract.  Chas  Ingerman 
to  whom  it  may  concern. Feo.   3,   1926 

Feb.  4,  1926— E  THIRTY-FIFTH  AVE 
100  N  Taraval.  John  G  and  Jose- 
phine L  Evans  to  Henry  Erickson 
Jan.    29,    1926 

Feb.  4,  1926— SE  CHENERY  75  NE 
Mateo.  Mary  A  Niland  to  Henry 
Erickson Jan.    29,    1926 

Feb.  4,  1926— S  LINCOLN  WAY  145 
E  Twenty-second  Ave  E  25xS  100. 
Nathaniel  Thompson  to  R  P  H^bbs 
Jan.  28,  1926 

Feb.  4,  1926 — NE  THIRTY -ElGJriX'H 
Ave  and  Fulton  E  32-6xN  100.  Wm 
T  and  Bessie  F  Allen  to  Thos 
Hamill Feb.    3,    1926 

Feb.  5,  1926 — COMG.  83  W  Larkin 
and  100-6  S  Bay  S  37xW  96.  Louis 
E  Raisin  to  Charles  Hagan.Feb.  4,  '26 

Feb.  5,  1926— E  TWENTY-EIGHTH 
Ave  225  and  175  N  Taraval  N  25x 
E  120.  Byrd  O  Smith  to  whom  it 
may    concern Feb.    4,    1926 

Feb.  5,  1926— E  DOLORES  176  S  18th 
S  29xE  110.  Wm  J  and  Mary 
Creighton  to  H  J  Keneally.Feb.  5,  '26 

Feb.  5,  1926— NE  BALBOA  AND 
Twenty-seventh  Ave  .\  iU\K  6Z-h 
Emma  C  Wallace  to  Meyer  Bros.. 
Jan.    29,    1926 

Feb.  5,  1926 — S  McALLlSTi^R  iUO  E 
Lyon  E  25.\S  137-6.  Aua:iist  P 
Konkel  to  whom  it  may  concern.. 
j>eu.    4,    ia2fi 

Feb  5,  1926— W  NEW  MONTGOMERY 
160x146-11  No.  140  New  Montgom- 
ery. Pacific  Telephone  &  Telegraph 
Co  to  J   E   Back   Co Jan.    27,   1926 

Feb.  5,  1926— W  ATHENS  25  S  Italy 
Ave  25x100.  Nelson  E  Lutz  to 
whom    it   may   concern ..  .Feb.    2,    1926 

Feb.  5,  1926— NE  GREAT  HIGHWAY 
150.18  SE  Moraga  E  107.35  S  25  W 
106.09  NW  25.03.  Hattie  M  Can- 
tix)with    to    whom    it    may   concern 

Feb.     5,     1926 

Feb.  5.  1926 — E  33RD  AVE.  250  S 
Anza.  Charles  A.  Stevens  to  whom 
it    may    concern    Feb.    3,    1926 

Feb.  5,  1926— COM  —  GUERRERO 
211-9  S  Twenty-third  S  30x130. 
Ethel  G  and  J  J  Mayblum  to  Brock- 
age    &    Foley Jan.    4,    1926 

Feb.  6,  1926— E  BRIGHT  275  N  Gar- 
field, 25x100.  John  B  and  Bertha 
Preston    to   whom    it   may   concern. 

Feb.     6,     1926 

Feb.' ei  1926— LOT  5  BLK  29,  Ingle- 
side  Terraces.  C  M  Smith  to  whom 
it    may    concern Feb.    6,    1926 

Feb  6,  1926— W  SIXTEENTH  AVE 
262-6  N  Cabrillo  N  25xW  120.     An- 


thon  Campagno  to  Bryan  Feerick 
Feb.     4,     1926 

Feb.  6,  1926— NW  AMAZON  AVE  AND 
Edinburgh  90-9x100  being  Ptn  Lot 
3  Blk  41,  Excelsior  Hd  Assn. 
Dominic  Tiscornia  to  whom  it  may 
concern Feb.    5,    1926 

Feb.  6,  1926— S  SURREY  at  dividing 
line  Lots  4  and  5  Glen  Park  Ter- 
race rung  S  alg  dividing  line  55- 
IVz  NE  to  pt  on  E  line  Lot  5  dist 
59-7%  N  Chenery  rung  N  alg  said 
line  Lot  5  65-5 14  to  S  Surrey  rung 
W  algo  S  Surrey  25  to  beg  Ptn  Blk 

A,  Glen  Park  Terrace.  George 
Goldstein  to  whom  it  may  con- 
cern  Feb.    2,     1926 

Feb.  6,  1926— N  GREENWICH  125  E 
Broderick  25x137-6.  Frank  J  and 
Mamie  L  Naso  to  Robinson  &  John- 
ston  Feb.    5,    1920 

Feb.  8,  1926— S  POST  137-6  W  LEAV- 
enworth  W  55  x  S  137-6.  The  Post 
Leavenworth  Street  Bldg.  Co.  to  G. 
P.  W.  Jensen  Smith  Electric  Co., 
Scott  Co.,  W.  Cohn  Co.   .  .Jan.  30,  1926 

Feb.  8.  1926—2474  WASHINGTON  N 
Washington  70  E  Fillmore  30  x  127 
8%.  M.  Sheftel  to  whom  it  may 
concern     Feb.    8    1926 

Feb.  8,  1926— S  E  CLINTON  PARK  & 
Dolores  50  on  Dolores  &  80  on  S 
Clinton  Park.  Joseph  D.  Cuneo  and 
Frank  Demartini  to  whom  it  may 
concern     Feb.    8,    1926 

Feb.  8,  1926— W  6TH  AVE  540  N 
Lake  N  25  x  W  120.  Elva  A.  Mc- 
Gill  to  A.  M.   Hardy    Jan.   30,   1926 

Feb.  S.  1926 — S  WASHINGTON  108-9 
E  Battery  37.7  on  Washington  x 
120.      California    Poultry   Co.    to   W. 

B.  McGowan    Feb.   2,   1926 

Feb.  8.  1926 — E  36TH  AVE  100  S  CLE- 

ment  S  25  x  E  120.  Elizabeth  G. 
and  Wm.  W.  Magill  to  C.  T  Ma- 
gill     Feb.    8,    1926 

Feb.  8,  1926 — N  14TH  100  W  VALEN- 
cia    N    100    X    W    25.      Cornelius    A. 

Kenealy   to   Mcintosh  Bros 

Jan.    25,    1926 

Feb.  8,  1926 — S  W  GRAFTON  AND 
Granada  Ave  S  100x50.  Thomas 
Johnson  to  whom  it  may  concern 
Feb.     8,     1926 

Feb.  8,  1926— S  GOLDEN  GATE  AVE 
109.9  W  Van  Ness  Ave  W  41.3  x 
N  120  W  A  78.  C.  N.  and  Wm.  H. 
Conlin  to  Industrial  Construction 
Co Feb.   — ,    1926 

Feb.  9.  1926— W  44TH  AVE  152-6  S 
Cabrillo  S  alg  W  44th  Ave  32-6  W 
150-5  m  or  1  to  intersection  of  line 
S  W  from  pt  on  S  Cabrillo  dist 
104-2  W  44th  Ave  to  pt  on  E  45th 
Ave  dist  54-5  N  Fulton  N  E  33-4 
m  or  1  to  intersection  of  line  W  at 
right  angles  to  W  44th  Ave  from 
pt  of  beg  E  142-3  m  or  1  to  pt  of 
beg.  W.  H.  Lindeman  to  H.  O. 
Lindeman     Feb.    8,    1926 

Feb.  9.  1926 — W  PLYMOUTH  AVE 
175  S  Holloway  Ave  S  25  x  W  112. 
Arthur  R.  Siggs  and  H.  Walters  to 
Avhom   it  mav  concern ...  .Feb.   9,   1926 

Feb,  9,  1926 — NE  THIRD  &  BRYANT 
Charles  Segalas  to  F  H  Scott... 
Feb.    9.    1926 

Feb.  9,  1926— W  TAYLOR  77-5  S  Fil- 
bert S'  25xW  77-6.  Luigi  and  Ade- 
lina  Biggio  to  G  Chiappe.Feb.  1,  1926 

Feb.  9,  1926— W  CONNECTICUT  75  S 
Twentieth    S    25x100.        Richard      F 

Cassidy    to    L    H    Stevenson 

Feb.    8,    1926 

Feb.  9,  1926 — E  MORSE  178  N  Whit- 
tier  N  26xE  216.  Fred  Warden  to 
w^hom    it  may   concern ...  Feb.    8,   1926 

Feb.  S,  1926  —  E  BRYANT  130  S 
24th    St.    27x100.    Paul      Brzuza      to 

whom   it  may  concern Feb.  8,  1926 

Feb.  9,  1926— W  RONDEL  PLACE  248 
S  Sixteenth,  46-6x64.  E  H  Black  to 
whom  it  may  concern ...  .Feb.  8,  1926 

Feb.  10,  1926— SE  EDDY  AND  LAR- 
kin  57-6x87-6.  J  G  Kincanon  to 
whom    it   mav   concern ..  .Feb.    9,    1926 

Feb.  10,  1926— W  DEWEY  BLVD  bet 
Laguna  Honda  and  Pacheco  171  N 
Pacheco.  A  H  Martin  to  M  C  In- 
graham     Jan.    29,    1926 


LIENS  FILED 


Feb.  4,  1926— E  32ND  AVE  50  N  Vi- 
cente N  25  X  E  120.  Pope  &  Tal- 
bot vs.  Joseph  and  Elizabeth  Rob- 
erts and  J.  F.   Linehan $276  06 

Feb.  5,  1926— W  SCOTT  25  S  Lloyd  S 
25xW  118-9.  H  S  Thomson  vs 
Draper  Hand,  Ash  &  Hand  and 
Katherine    F    McWilliams $354.10 

Feb.  4,  1926 — S  W  TURK  AND  Dl- 
visadero  S  50  x  W  125.  Holbrook 
Merrill  &  Stetson  vs.  Karl  U.  and 
Hilda  A.  Holmeqren  and  M.  C.  13111 
as    Park    Sheet   Met.il    Works.  .  S330. 30 

Feb.  5,  1926— E  THIRTY-SECOND 
Ave  50  N  Vincente  N  25xE  120. 
Joost  Bros  vs  J  F  Linehan  (as 
Acme  Bldg  Co)  and  Jos  Roberts.  . 
$36 

Feb.  5,  1926— NE  CORTLAND  AVE  & 
Bradford  E  125xN  300.  Porter 
Electric  Co  vs  Quality  Enameling  & 
Porcelaining  Co;  The  Lurle  Co.; 
Lyle  P  Natcher;  Harry  Fohl; 
Louis  B  Lurie  and  White  Co. $6854.34 

Feb.  5,  1926— NE  CROCKER  66-5% 
SE  Colton  NE  99  SE  28  SW  89-878 
W  13-8  NW  17-1  y2.  H  S  Thomson 
vs  Draper  H  Hand;  Ash  &  Hand 
and    Catherine    McLaughlin ..  .$221.89 

Feb.  5,  1926 — N  PINE  237-6  W  Tay- 
lor 37-6  x  137-6.  American  Hard- 
wood .\gencies  vs.  A.  W.  Morton.  $82. 

Feb.  5,  1926  —  E  STANYAN  25  N 
Frederick  25  x  106-3.  American 
Hardwood  Agencies  vs.  A.  W.  Mor- 
ton        $73.80 

Feb.  8,  1926— S  SILVER  AVE  93  m 
or  1  from  N  Gambler  S  88.75  W  30 
N  96.40  S  E  30.96.  Reinhart  Lumber 
&  Planing  Mill  Co.  vs.  Joseph  J. 
Loesch,  Michael  and  Alice  Nsilan 
$213.67 

Feb.  8,  1926 — N  E  PARIS  AND  France 
Aves  N  150  W  100  S  150  E  100.  A. 
Gillmor  vs.  C.  C.  Sander  and  Hig- 
gins    &    Sons    $50 

Feb.  8,  1926— E  32ND  AVE  50  N  Vi- 
cente N  25  x  E  120.  Hart  &  Bur- 
meister  vs.  John  F.  Linehan   ..$238.21 

Feb.  6,  1926 — E  THIRTY-SECOND! 
Ave  50  N  Vicente  N  alg  E  32nd  Ave 
25xE  120.  E  K  Pearson  and  A  B 
Johnson  (as  Pearson  &  Johnson) 
vs  Elizabeth  G  Chadney,  Joseph 
Roberts,  Acme  Bldg  Co  and  John  F 
Linehan     $115 

Feb.  6,  1926— E  POWELL  100  N  Clay 
E  60xN32-6  known  as  1102  Powell 
St.  Henry  H  Gutterson  vs  Estate 
L   Hitchcock    $221.64 

Feb.  6,  1926— E  POWELL  100  N  Clay 
E  60xN  32-6  known  as  1022  Powell 
St.  Roberts  Mfg  Co  vs  Estate  John 
L    Hitchcock     $201.50 

Feb.  9,  1926 — CAPITOL  THEATRE  at 
Ellis  and  Market  Sts.  Easterday 
Janitorial  &  Supply  Co.  vs.  Madi- 
son Realty  Co.,  United  Realty  Co., 
W.  P.  Cullen,  A.  M.  Gollos  and  F. 
Chamorro     $442.85 

Feb.  9,  1926— CAPITOL  THEATRE  at 
Ellis  and  Market  Sts.  American 
Building  Maintenance  Co.  vs.  Madi- 
son Realty  Co.,  United  Realty  Co., 
W.  P.  Cullen,  A.  M.  Gollos  and  F. 
Chamorro    $758.86 

Feb.  9,  1926— CAPITOL  THEATRE  at 
Ellis  and  Market  Sts.  Easterly 
Supply  Co.  vs.  Madison  Realty  Co., 
United  Realty  Co.,  W.  P.  Cullen 
A.  M.  Gollos  and  F.  Chamorro  $193.26 

Feb.  9,  1926— E  5TH  AVE  200  S 
Geary  S  25  x  E  120.  H.  S.  Thom- 
son vs.  Draper  H.  Hand  as  Ash  & 
Hand:  Charles  J.  Alciate  &  An- 
thony   Sanchez,    Jr $170.84 

Feb.  9,  1926— S  JUDAH  57.6  E  9TH 
Ave  S  100  x  E  25.  Concealo  Fixture 
Co.  vs.  Alex  G.  Mattson  and  Annie 
M.    Fetherstonehough    $90 

Feb.  9,  1926 — LOT  44  BLK  3116  on  S 
Monterey  Blvd  175  W  Edna.  Ameri- 
can Hardwood  Agencies  vs  Fran- 
cesca,  Catarina,  Franki  and 
Domicilii    C.    Waita    $78.40 

. * 

REiiEASii  OF  LIENS 


.S.\X    FWANCI.SCO   COUNTY 


SAN   FRANCISCO   COUNTY 


Recorded  Anr.viunt 

Feb.    1,    1926— NE   IRVING  AND   41ST 

Ave.  N  25  X  E  95.     Acme  Gravel  Co. 

vs.    Joseph    Gaidano    $618.15 

Feb.  4,   1926— LOT  120  De  Martini  Tr. 

J    A   Groeting  vs   A  C  Erdman   and 

Wm   C   Erdman $145 


Hecorded  \mounl 

Feb.  8,  1926— N  JACKSON  25  E  AU- 
burn  E  25  x  N  68-9.  Chas.  A.  Leech 
and  C.  Stark,  W.  Heidt  Cornice 
Works,  Frank  J.  Flimm  Co., 
Star  Ornamental  Iron  Works  vs. 
Vincent  Lorenzo,  N.  R.  Green  Co. 
Norman   R.  Green,  Chas.  F.  Schultz 
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BUILDING  PERMIT 
APPLICATIONS 

(alamedaTcounty) 


DWELLING  .     „ . 

(579)      SW   COR.   SEMINARY   &  ALTA- 

mont  Ave.,  Oakland,  l-story  8-room 

2-family    dwelling. 
Owner — A.    Dowell,    Cor.    Altamont   and 

Seminary    Ave.,   Oakland.  ,„.-„ 

Architect — None.  56000 


No. 

Owner 

Contractor 

577 

Blanquis 

Hauri 

578 

Oman 

Hobert 

579 

Dowell 

Owner 

580 

Baptlste 

Maderos 

581 

Drago 

Perona 

582 

Crawford 

Owner 

58^ 

Minney 

Caskey 

584 

Williams 

Owner 

585 

Snowden 

Owner 

586 

Samways 

Banning 

587 

Patterson 

Ralston 

588 

Henderson 

Henderson 

589 

Rogers 

Legris 

590 

Lang 

Gentry 

591 

Johnson 

Owner 

592 

Pura 

Owner 

593 

Scherman 

Spivock 

594 

Kern 

Christensen 

595 

McKinnon 

Owner 

596 

Wheeler 

Owner 

597 

Mills 

Leiter   1 

598 

Ghirardelli 

Cederborg 

599 

Baker 

Owner 

6U0 

Armstrong 

Owner 

601 

Johnson 

Owner 

602 

Stokes 

O^rner 

603 

Bomar 

Owner 

604 

Stoner 

Owner 

605 

Sigwald 

Owner 

606 

Saylor 

Dietz 

607 

Marchetti 

Owner 

608 

Marshall 

Fish 

609 

Williford 

Williford 

610 

Griesemar 

Owens 

611 

Hally 

Owner 

612 

Lane 

Owner 

613 

Taylor 

Owner 

614 

Vender    Mehd 

en            Owner 

615 

Kyle 

Owner 

616 

Denton 

Hayden 

617 

Blodgett 

Owner 

618 

Bryer 

Owner 

619 

Young 

McCorkle 

620 

McNutt 

Schnebly 

621 

Hall 

Owner 

622 

Star 

Lawrence 

623 

Hale 

Owner 

624 

Dolan 

Dolan 

625 

Durham 

Anderson 

626 

Maki 

Owner 

627 

California 

Austin 

628 

Smith 

Weinberg 

629 

Herice 

Valleroy 

630 

Knox 

Owner 

631 

Calkins 

Wood 

632 

Milton 

Owner 

633 

Fritz 

Owner 

634 

Hodge 

Owner 

635 

Carstens 

Owner 

636 

Skaife 

Haskell 

637 

Yeatman 

Booth 

638 

Bertoldi 

Owner 

639 

Manning 

Owner 

640 

Fraser 

Fraser 

641 

Borrmann 

Anderson 

642 

Oszdorff 

Dolan 

643 

Hughes 

Owner 

644 

Galvin 

Owner 

645 

Anderson 

Owner 

646 

Knipe 

Baugh 

647 

Woodworth 

Owner 

648 

Murdock 

Owner 

649 

Ferro 

Valente 

650 

Myers 

Mattison 

651 

Ghiglione 

Young 

652 

Parker 

Applewhite 

653 

Agrella 

Agrella 

654 

Moe 

Owner 

655 

Heath 

Owner 

656 

Heath 

Owner 

657 

Davis 

Langtry 

658 

Meyers 

Steffen 

659 

Riley 

Yerrick 

APARTMENTS  .^„    „, 

(593)       N    SUNNYSLOPE    AVE.    340    W 

Grand    Ave.,    Oakland.      2-8tory    12 

room  apartments. 
Owner — Scherman     &     Sllverstein.     412 

Water  S't.,   Oakland. 
Architect — None. 
Contractor  —  W.    Spivock,    420    Wayne 


Amt. 
9200 
2500 
6000 
1000 
1800 
2000 
4000 
3500 
2650 
6500 
3500 
7500 
7250 
3500 
1000 
1200 
9000 
2500 
1500 
3950 
180000 
3400 
5100 
5100 
4750 
3800 
2700 
8000 
31250 
1000 
3250 
10000 
4500 
45<J0 
3500 
6300 
3000 
6250 
6500 
6300 
2600 
3650 
3100 
1200 
1000 
2000 
4000 
7500 
3500 
3200 
8750 
2950 
3600 
2000 
1100 
5000 
1500 
8000 
3100 
9700 
5500 
4500 
1000 
13500 
10000 
32000 
4000 
3750 
2400 
2500 
2500 
3000 
3700 
4700 
3750 
2750 
2500 
6500 
5400 
5400 
3000 
2760 
12000 


(577)  NO.  2601  SAN  PABLO  AVE., 
Berkeley.  One-story  concrete  (2) 
store   building. 

Owner — Irine  Blanquis,  934  Wartteld 
Ave.,    Berkeley.  ^ 

Designer— J.   J.   Hauri,     822      56th     St., 


ALTERATIONS    ETC. 

(580)      2734    EAST    SEVENTH    STREET, 

Oakland.   Alterations   and   additions 
Owner — Maria    Baptist. 
Architect — None.  „„.„    r^      . 

Contractor  —  Jos.   Maderos,    2748    East 

10th   St.,   Oakland.  $1000 


Oakland. 
Contractor — J. 
Oakland. 


J.    Hauri,    822 


ALTERATIONS  „      ^    ,  ,       ., 

(581)  421-23    TWELFTH    ST.,    Oakland 
Alterations.  _ 

Owner— Sam     Drago,     5451     Broadway, 

Oakland. 
Architect — None.  „    ,.^  x- 

Contractor— J.    Perona,      Builders      Ex- 
change, Oakland.  J1800 

DWELLING 

(582)  S   NEY   AVE.    60  E   Parker  Ave., 
Oakland     1-story    3-room    dwelling. 

Owner— T.     B.     Crawford,     2860    Parker 

Ave.,   Oakland.  ,onnn 

Architect — None.  ?2000 


56th    St.. 
$9200 


DWELLING  „      „„„.,* 

(583)  N    NEY    AVE.    120    E    82nd   Ave., 
Oakland.    1-story    5-room    dwelling. 

Owner— E.   T.   Minney,   417    14th   Street, 

Oakland. 
Architect — None.  ^^„_^    ,^ 

Contractor— H.   T.   Caskey,   5929   Mauri- 
tania  Ave.,    Oakland.  J4000 

DWELLING  ^   ,  ,       , 

(584)  6706    Outlook    Avenue.    Oakland. 
1-story   5-room  dwelling. 

Owner- W.  E.  Williams,  9417  East  14th 

St..   Oakland. 
Architect — None.  ?d3uu 


DWELLING  ,  ,       ^ 

(585)  4145    BAYO      ST..      Oakland.      1- 
story   5-room   dwelling   and   1-story 

Owner— Wm.    Snowden,   1342   53rd   Ave., 

Oakland.  «ocka 

Architect — None.  jzb&o 

DWELLING  ,    . 

(586)  S  IDLEWILD  DR.  110  N  Armour 
Dr.,  Oakland.   1-story  6-room  dwlg. 

Owner — N.   A.   Samways. 

Architect — None.                 .  «„„„.. 

Contractor— R.    H.   Banning.    597  Apgar 

St.,  Oakland.  $6500 

RESIDENCE  „      ,     ,  , 

(587)  921  VIRGINIA  ST.,  Berkelsy.  1- 
story    6-room    1-family   residence. 

Owner— C.  Patterson,  919  Virginia  St.. 
Berkeley. 

^Zli':c\'^-T-^.  Ralston,  972  Ordway 
Ave.,    Berkeley.  *3500 

f5ff?^f93^fANTA  BARBARA  RD  Ber- 
keley. 2-story  7-room  1-famiiy 
residence    (stucco). 

Owner — I.    H.   Henderson. 

Archit3ct— B.  Reede  Hardman,  Berke- 
ley   Bank    Bldg.,    Berkeley. 

Contractor-E.  F.  Henderson.  2737  For- 
est Av^.,   Berkeley.  */auu 

{5Y9?^V386°CAVANAUGH  ROAD,  Oak- 
land 1-story  6-room  dwelling  and 
1-story   garage. 

Owner— Blaine    R.    Rogers. 

^o^^uST-^l"  H.  Legris,  1351  Hampel 
St.,   Oakland.  ?/z&u 


Oak- 


f5^8^'''NO^''l306  CHANNING  WAY. 
Berkeley.  One-story  5-room  one- 
family    residence.  „,„„  ^,        ,       . 

Owner — Henry  Oman,  2120  Lincoln  Av., 
Alameda. 

Architect — None.  „,„„.,. 

Contractor — Hobert  &  Oman,  2120  Lin- 
coln Ave.,  Alameda.  $2500 


Clara  Ave.,   Oakland. 

ADDITION 

(591)      LOT  121   MILLSMONT, 

Addition. 
Owner — L.    L.    Johnson. 
Architect — None. 


Ave.,   Oakland. 


$9000 


ALTERATIONS 
(594)       23    GRAND 

Alterations. 
Owner — A.    Kern, 

land. 
Architect — None. 
Contractor    —    H. 


AVENUE,    Oakland. 
505     17th     St.,     Oak- 


17th    St.,    Oakland. 


J.    Christensen,    505 


$2500 


ADDITION 

(595)      N    GEORGIA    ST.    188    W    Maple- 

Ave.,  Oakland.     Addition. 
Owner — Geo.    McKinnon,    2958    Georgia 

St.,    Oakland. 
Architect — None.  $1500 


?5To?'^"^3l     BENVENUE     AVE., 
land.       1-story    4-room    dwlg. 

Owner  —  E.    E.    Lang,    6433    Benvenue 
Ave.,   Oakland. 

Architect — None.  ,„„   „      » 

Contractor— Chas.  S.  Gentry,   177  Santa 


$3500 


Oakland. 


$1000 


DWELLING 

(596)       W    RANDOLPH    AVE.    34    N    E- 

32nd   St.,   Oakland.     1-story  5-room 

dwelling. 
Owner  —  J.    E.    Wheeler,     1307    Marin 

Ave.,   Albany. 
Architect — None.  $3950 


2- 


DORMITORY 

(597)  MILLS   COLLEGE,    Oakland, 
story  concrete  dormitory. 

Owner — Mills    College,    Oakland. 
Architect — W.    H.    Ratcliff,    Mercantile 

Bldg.,    S.    F. 
Contractor — E.    T.    Leiter    &    Son.    3601 

West   St.,    Oakland.  $180,000 

ALTERATIONS 

(598)  6  KING  AVE.,  Piedmont.  Al- 
terations. 

Owner— Mrs.  J.  L.  Ghirardelli,  6  King 
Ave.,    Piedmont. 

Architect  —  V.  W.  Jorgensen,  55  New 
Montgomery    St.,    San    Francisco. 

Contractor — A.  Cederborg,  1455  Excel- 
sior  Ave..    Oakland.  $3400 

RESIDENCE 

(599)  135  RICARDO  AVE..  Piedmont. 
1-story  7-room  frame  residence  & 
garage. 

Owner— W.     J.     Baker,     2255    Ransome 

Ave..   Oakland. 
Architect — None.  $5100 

RESIDENCE 

(600)  1140  WINSOR  AVE.,  Piedmont. 
2-story  6-room  frame  residence  ,& 
garage. 

Owner — J.   R.   Armstrong.    5691    Vicente 

St..   Oakland. 
Architect — None.  $5100 

(601)  434  MICHIGAN  AVE..  Berkeley. 
2-story  6-room  1-family  residence 
(plaster). 

Owner — H.    Elmer    Johnson,    San    Lean- 

dro.    Cal. 
Architect — None.  $4750 

RESIDENCE 

(602)  496  COLUSA  AVE.,  Berkeley.  1- 
story  6-room  1-family  residence. 

Owner — F.   A.   Stokes.   574   Fremont  St.. 

Berkeley. 
Architect — None  .  $3800 


DW  ELLIN  vJ 

(603)  1450  SEVENTY-SIXXTH  AVE.. 
Oakland.    1-story    5-room    dwelling 

Owner — A.    J.    Bomar.    1450    76th    Ave.. 

Oakland. 
Architect — None.  $2700 

DWELLING 

(604)  1243  CAVANAUGH  RD.  Oakland 
One  and  one-half-story  seven-room 
dwelling. 

Owner — H.    G.    Stoner,    151    Lake    Ave., 

Piedmont. 
Architect — None.  $8000 


DWELLINGS 

(605)      2433-39-45    HARRINGTON    AVE. 

3539-45-51-57-63-69-75     Lyon     Ave.. 

Oakland.  4   1-story  5-room  and  6  1- 

story   4-room  dwellings  &   garages. 
Owner — Sigwald   Bros.,    916    Alma    Ave.. 

Oakland. 
Architect — None.  $3125    each 


ALTERATIONS 

(592)      7204    BISSEL   ST.,    Oakland.   Al- 
terations   and   addition. 
Owner— A.    R.    Pura. 
Architect — None.  $1200 


ALTERATIONS 

(606)      NO.     933    SANTA     CLARA    AVE., 

Alameda.      Alterations. 
Owner — F.    E.    Saylor,    933   Santa   Clara 

Ave..   Alameda. 
Architect — .  .one. 
Contractor — W.   F.  Dietz.  $1000 


J6 
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DWELLING 

(607)  NO.  454  PACIFIC  AVE.,  Ala- 
meda. One-story  .6-room  cement 
plaster    finish   dwelling. 

Owner — F.  Marchetti,  446  Pacififlc  Ave., 
Alameda. 

Architect — None.  $3250 


STORE    BLDG. 
(608)      NO.     1537-1539     WEBSTER     ST., 

Alameda.     One-story  concrete  store 

building. 
Owner — Helen  Agnes  Marshall. 
Architect — M.    H.    Fish,    1332    Fountain 

St.,  Alameda.  $10,000 


DWELLING  ^,,_ 

(609)  NO.  1836  HARVARD  DRIVE, 
Alameda.  One-story  5-room  cement 
plaster   finish  dwelling. 

Owner — Williford  .%  Klambt,  3237  Bayo 

Vista   Ave.,  Alameda. 
Architect — None. 
Contractor — Howard       Williford,       323. 

Bayo   Vista  Ave.,   Alameda.        $4500 

DWELLING  .,  ^ 

(610)  NO.  1700  HIGH  ST.,  Alameda. 
One-story  5-room  cement  plaster 
finish    dwelling.  „   „    ^    . 

Owner  —  L.    M.    Griesemar,    3200    Fair- 
view  Ave.,  Alameda. 
Architect— None.  ,,„,  tt      i  • 

Contractor— L.  M.  Owens,  1133  Hopkins 
St.,    Berkeley.  $4500 

BUNGALOW  ,^^^ 

(611)  NO.  320  TAYLOR  AVE.,  Ala- 
meda. One-story  5-room  cement 
plaster  finish  bungalow. 

Owner — Hally   &   Co.,   2315    Santa   Clara 

Ave.,   Alameda. 
Architect — None.  $d&uu 

?612?^^^AND  S  PAMPAS  AVE.  168  E 
Madrone  Ave.,  Oakland.  Two  1- 
story  4-room  dwellings  and  1-story 

Owner""—   A.    D.    Lane,    2204    41st   Ave., 

Oakland.  »„»rn 

Architect — None.  Each    $2650 

DWELLING  _    , 

(613)  908  FIFTY-FOURTH  ST.,  Oak- 
land.     1-story    5-room    dwlg. 

Owner— G.  Taylor,  546  Kempton  Ave., 
Oakland.  ,„««« 

Architect — None.  $3000 


DWELLING 

(614)  1432-34  HAMPEL  ST.,  Oakland. 
1-story  8-room  2-family  dwelling 
and   garage. 

Owner — Carl  VonderMehden,  1614  Web- 
ster St.,  Oakland. 

Architect — None.  $6250 


DWELLINGS 

(615)  E  SIXTY-EIGHTH  AVE.  248, 
279  N  Avenal  Ave.,  Oakland.  Two 
1-story   5-room   dwellings. 

Owner — Kyle    &    Arnold,    Inc.,    4726    E- 

14th  St.,  Oakland. 
Architect — None.  Each  $3250 

DWELLINGS  _    , 

(616)  3132,  3138  BERLIN  WAY,  Oak- 
land. Two  1-story  5-room  dwlgs. 
and  garages. 

Owner — Denton  Bros. 
Architect— None. 

Contractor— H.  L.  Hayden,  3127  Bever- 
ly Ave.,  Oakland.  Each   $3150 

DWELLING 

(617)  6927  NAIOMI  WAY,  Oakland.  1- 
story  4-room  dwelling  and  1-story 
garage. 

Owner— N.    A.   Blodgett,    2558    Seminary 

Ave.,   Oakland. 
Architect — None.  $2600 


DWELLING 

(618)  6108  MAURITANIA  AVE.,  Oak- 
land. 1-story  5-room  dwlg.  and  1- 
story    garage. 

Owner — J.  A.  Bryer,  6009  Mauritania 
Ave.,   Oakland. 

Architect — None.  $3650 


DWELLING 

(619)  4639  FLEMING  AVE.,  Oakland. 
1-story  5-room  dwelling  and  1- 
story   garage. 

Owner  —  Mr.  and  Mrs.  L.  C.  Young, 
Lakeshore   Apts.,   Oakland. 

Architect — None. 

Contractor — J.  F.  McCorkle,  850  Lake- 
shore    Ave.,    Oakland.  $3100 


ALTERATIONS 

(620)      1302   BROADWAY,   Oakland.   Al- 
terations. 

Owner — Ben   McNutt. 

Architect — None. 

Contractor   —   Schnebly    &    Hostrauser, 
6th    and   Jackson    Sts.,    Oakland. 

$1200 


ALTERATIONS 

(621)  3515  WEBSTER  ST.,  Oakland. 
Alterations    and    additions. 

Owner — Mrs.  Agnes  H.  Hall,  3515  Web- 
ster   St.,    Oakland. 

Architect— None.  $1000 


ALTERATIONS 

(622)  1016  BROADWAY,  Oakland.  Al- 
terations. 

Owner — Star   Outfitting   Co. 

Architect — None. 

Contractor — C.  H.  Lawrence,  5321  Law- 
ton    Ave.,    Oakland.  $2000 


DWELLING 

(623)  NO.  1425  SCENIC,  Berkeley. 
One-story    5-room    dwelling. 

Owner — G.  Hale,  1273  Euclid  Ave.,  Ber- 
keley. 
Architect — None.  $4000 

STORE  BLDG. 

(624)  NO.  3006  SAN  PABLO  AVE., 
Berkeley.  Two-story  frame  store 
build. ng. 

Owner — E.   Dolan. 
Architect — None. 

Contractor — Dolan  Bros.,  30th  and  San 
Pablo,    Berkeley.  $7500 

DWELLING 

(625)  NO.  1625  SAN  LORiiNZO,  Ber- 
keley.     One-story   5-room   dwelling 

Owner — F.   Durham. 
Architect — S.    C.    Jackson. 
Contractor — Anderson  &  Anderson,   961 
Neilson    St.,    Berkeley.  $3500 

DWELLING  ~~ 

(626)  NO.  1419  HOLLY  ST.,  Berkeley. 
One-story    5-room    dwelling. 

Owner— Chas.  Maki,  1509  Alcatraz  Ave 

Berkeley. 
Architect — None.  $3200 

ADDITION. 

(627)  1001  81ST  AVENUE,  Oakland. 
Brick  addition. 

Owner— California  Wire  Cable  Co.,  1001 

81st    Avenue,    Oakland. 
Architect — None. 
Contractor — Austin    Co     of    California 

5635    E-14th    St.,   Oakland.  $875(j 

DWELLING. 

(628)  1804  104TH  AVENUE,  Oakland. 
1-story   4-room  dwelling. 

Owner — Emma    C.    Smith,    67    Miramar 

Ave.,    San   Francisco. 
Architect — None. 
Contractor — S.     Weinberg,     4306     Essex 

St,.    Oakland.  $2950 


DWELLING. 

(629)  2415    96TH    AVENUE,    Oakland. 
1-story    5-room    dwelling. 

Owner— Herman    Herice,    9528    Hillside 

St.,  Oakland. 
Architect — None. 
Contractor — H.  L.  Valleroy,  3636  Maple 

Ave.,    Oakland.  $3600 

DWELLING. 

(630)  3541    MEADOW    STREET,    Oak- 
land.    1-story  4-room  dwelling. 

Owner — E.   V.   Knox,   263   East   14th   St., 

San    Francisco. 
Architect — None.  $2000 

ALTERATIONS. 

(631)  3492-3496   DAVIS  STREET,  Oak- 
land.     Alterations   and  additions. 

Owner — J.       Calkins,       3588       Frultvale 

Ave.,   Oakland. 
Architect — None. 
Contractor — Wood    &    Wells,    3712    San 

Juan   St.,   Oakland.  $1100 


DWELLINGS. 

(632)  2642-2646  76TH  AVENUE,  Oak- 
land. 1-story  5-room  dwellings 
(2). 

Owner — R.  L.  Milton,  2328  Peralta  Ave., 
Oakland. 

Architect — None.  $5000 


ALTERATIONS. 

(633)    5208    MILES    AVENUE,    Oakland. 

Alterations  and  addition. 
Owner — Edw.  C.  Fritz,   5208  Miles  Ave., 

Oakland. 
Architect — None.  $1500 


DWELLINGS. 

(634)  1720-1726  EAST  23RD  STREET, 
Oakland.  1-story  5-room  dwel- 
lings  (2). 

Owner— Hodge  Bros.,  926  East  18th  St., 
Oakland. 

Architect — None.  $8000 


DWELLING. 

(635)     S  BIRCH  ST.,  115  W.  82ND  AVEl., 

Oakland.      1-story   5-room   dwelling 

and  garage. 
Owner — F.  W.  Carstens,  1905  85th  Ave.. 

Oakland. 
Architect — None.  $3100 


DWELLING. 

(636)  919  HILLCROFT  CIRCLE,  Oak- 
land.     114-story    8-room   dwelling. 

Owner — Mrs.  C.  S.  Skaife,  755  Lake- 
shore  Ave.,  Oakland. 

Architect — None. 

Contractor — Albert  A.  Haskell,  4331 
Montgomery   St.,   Oakland.  $9700 


DWELLINGS. 

(637)  6501-6509  AVENAL  AVENUE, 
Oakland.  2  1-story  4-room  dwel- 
lings. 

Owner — Sara  E.  Yeatman,  523  31st  St., 
Oakland. 

Architect — None. 

Contractor — B.  S.  Booth,  91  Nova  Dr., 
Piedmont.  $5500 


DWELLING. 

(638)       916     CREED    ROAD,    Oakland. 

Istory   6-rcom   dwelling. 
Owner — J.    Bertoldi,    5628    Vicente    St.. 

Oakland. 
Architect — None.  $4500 


DWELLING. 

(639)  5811  CANNING  STREET.  Oak- 
land.     1-story    3-room   dwelling. 

Owner — F  L.  Manning,  5811  Canning 
St.,  Oakland. 

Architect — None.  $1000 


DWELLINGS. 

(640)      W    MORAGA    AVE.,    100-150-170 

S  Ramona  Ave.,  Oakland.  3   1-story 

6-room  dwellings. 
Owner — Fraser  &  Marbach. 
Architect — None. 
Contractor — Don       Fraser,       Haywards, 

Cal.  $13,600 


DWELLING.  „„„      ^, 

(641)  E  PARAMONT  RD.,  200  N 
Longridge  Rd.,  Oakland.  2-story 
8-room   dwelling. 

Owner — G.  R.  Borrmann. 
Architect — None. 

Contractor — A.  F.  Anderson,  1093  Long- 
ridge  Rd.,   Oakland.  $10,000 

APARTMENTS.  ,^    , ,,_, 

(642)  E  LEE  ST.,  455  N  GRAND  AVE.. 
Oakland.  3-story  32-room  apart- 
ments. ,         _   , 

OAvner — W.    Oszdorff,    154    Arbor   Drive. 

Oakland. 
Architect — None.  ,.„.   t-,        1 

Contractor— Leo.  J.  Dolan,  1404  Frank- 
lin St.,  Oakland.  $32,000 

(643)  NO.  U^i  BERKELEY  WAY, 
Berkeley.     One-story   5-room  dwlg. 

Owner  —  R.   N.   Hughes,    1645   10th   St., 

Berkeley. 
Architect— None.  $4000 


?644?^N^O.^  1687  THOUSAND  OAKS 
Blvd.,  Berkeley.  One-story  6-room 
dwelling.  ^      , 

Owner— Tom  Galvin,  1027  Evelyn  Ave., 
Albany.  .„  ,„^^    _. 

Architect — Dixon  &  Hillen,  E-18th  St. 
and  5th  Ave.,   Oakland.  $3750 

DWELLING  ,  ,       .       , 

(645)      3726   LILLEY    ST.,    Oakland.      1- 

story   4-room    dwelling. 
Owner — F.    J.    Anderson,    2732    Garden 

St.,    Oakland.  .„.«« 

Architect — None.  $2400 


DWELLING  „    „    „ 

(646)       E    CHURCH    ST.    37    S    Fresno 
St.,  Oakland.     1-story  5-room  dwlg. 
Owner — Margaret  Knipe,  Hayward. 
Architect — None. 
Contractor— J.  U.  Baugh,   Hayward. 

$2500 


ALTERATIONS 

(647)  1962  SEMINARY  AVE.,  Oakland. 
Alterations. 

Owner — F.  E.  Woodworth,  1962  Semin- 
ary Ave.,  Oakland. 

Architect — None.  $2500 
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DWELLINGS  ,„,  ^^cc, 

(648)  LOTS    18.    45,    317    MELROSE 

Highlands,   Oakland.   Three   1-story 

3-rooni    dwellings. 
Owner    —    C.    P.    Murdock,    Inc.,    1440 

Broadway,  Oakland. 
Architect — None.  Each   $1000 


ALTERATIONS 

(649)  5336  CLAREMONT  AVE.,  Oak- 
land. Alterations  and  addition  & 
1-story    garage. 

Owner — T.    Ferro,    Oakland. 

Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley   Ave.,   Oakland.  $3700 


DWELLING 

(650)      2541   DELMAR   ST.,   Oakland.    1- 

story   6-room  dwelling  and   1-story 

garage. 
Owner — Frank  C.  Myers. 
Architect — None. 
Contractor— E.    T.    Mattison,    3838    La- 

guna   Ave.,   Oakland.  $4700 


DWELLING 

(651)      2278    lOOTH   AVE.,   Oakland.     1- 

story  5-room   dwelling  and    1-story 

garago. 
Owner— L.    Chiglione,    2259    100th  Ave., 

Oakland. 
Architect — None. 
Contractor  —  Young  Construction   Co., 

316   17th   St.,   Oakland.  $3750 


DWELLING 

(652)      N    SIXTIETH    ST.    460    E    Idaho 

St..      Oakland.         1-story       4-room 

dwelling. 
Owner — -Wm.   H.   Parker,   2045   Hopkins 

St.,  Oakland. 
Architect — None. 
Contractor  —  W.    C.    Applewhite,    1017 

Linden   St.,   Oakland.  $2750 


DWELLING 

(653)  1613  FIFTY-FIRST  AVE.,  Oak- 
land.     1-story  4-room   dwelling. 

Owner  —  Alfred  Agrella,  4200  E-16th 
St.,   Oakland. 

Architect — None. 

Contractor — A.  J.  Agrella,  1340  58th 
Ave.,    Oakland.  $2500 


DWELLINGS 

(654)      INTERSECTION  SUNNYHILL  & 

Rosemont    Rds.,    Oakland.      2-story 

7-room    dwellings. 
Owner — Samuel   Moe,    1550    Hampel   St., 

Oakland. 
Architect — None.  $6500 


DWELLINGS 

(655)  E  VALE  AVE.  120,  150  N  BAYO 
St.,  Oakland.  Two  1-story  5-rooin 
dwellings    and    1-story    garages. 

Owner— Heath  &  Wendt,  2116  Allston 
Way,    Berkeley. 

Architect — None.  Each    $2700 


DWELLINGS 

(656)  W  HIGH  ST.  120,  152  N  BAYO 
St.,  Oakland.  Two  1-story  5-room 
dwellings   and    1-story   garages. 

Owner — Heath  &  Wendt,  2116  Allston 
Way,  Berlceley. 

Architect — None.  Each    $2700 


ADDITION 

(657)      E    BROADWAY    50    N    3RD    ST., 

Oakland.      Brick    addition. 
Owner — Hyman    Davis.    482    Cheney   St.. 

Oakland. 
Architect — None. 
Contractor — Edw.  Langtry.   177   8th   St., 

Oakland.  $3000 


STORE 

f658)      3920  HOPKINS  ST..   Oakland.   1- 

story   store. 
Owner — Miss  A.  Meyers,  252  Waller  St. 

San   Francisco. 
Architect — None. 
Contractor — G.   W.   Stef¥en,   1941   Crosby 

St.,   Oakland.  $2760 


DWELLING 

(659)       927    WAWONA    AVE.,    Oakland 

2-story  7-room  dwelling. 
Owner— Mrs.    J.    S.    Riley,    934    Wawona 

Ave.,   Oakland. 
Architect — None. 
Contractor — A.  J.  Yerrick,   5255  College 

Ave.,    Oakland.  $12,000 


BUILDING  CONTRACTS 

(alamedaTcounty) 


No, 

Owner 

Contractor 

Amt. 

5nfi 

West 

Barrett 

80700 

507 

Star 

Lawrence 

2588 

508 

Koskinen 

Peterson 

6219 

509 

Leamington 

Builders 

6750 

51  n 

Leamington 

Monarch 

511 

Leamington 

Michel 

6350 

512 

Leamington 

Cement 

66000 

514 

Leamington 

Howden 

19000 

5 1  5 

Leamington 

Cobbledick 

5700 

516 

Leamington 

Gladding 

3830 

517 

Nunes 

Davidow 

2450 

THEATRE    ETC. 

(506)      LOTS    3    4    14    &   15   BLK   A   MAP 
of  the  Rooney  Tract   (E  San   Pablo 
Ave       bet.    University    Avenu2    and 
Hearst  St.,   Berkeley.    All   work    for 
reinforced    concrete    theatre,    stora 
and   loft   building. 
Owner — West   Berkeley   Theatres. 
Architect — Mark  T.  Jorgenssn,  110  Sut- 
ter  St.,   San    Francisco. 
Contractor — Barrett  &   Hilp,   918  Harri- 
son  St.,  San  Francisco  and  354   Ho- 
bart   St.,   Oakland. 
Filed   Feb.   5,   1926.   Dated  Jan.   28,    1926. 

Structural   steel   in   place ^^S'H^ 

Roof    on    „24Ic 

Completed    and    accepted    ?X'iZr 

Usual    35   days    Al'lll 

■  TOTAL  COST.   $80,700 

Bond.  $80,700;  Sureties,  Fidelity  and 
Deposit  Co.;  Forfeit,  $50  per  days; 
Limit.  160  working  days;  Plans  and 
specifications  filed. 


ALTERATIONS  ,     ^    ,  ,       ^      », 

(507)  1016  BROADWAY,  Oakland.  Al- 
terations and  additions  to  store 
building.  _         ,  „ , ,. 

Owner— The    Star    Outflttmg    Co.,     101b 

Broadway,    Oakland. 
Architect— Wythe  Blaine  &  Olson,   1800 

Telegraph    Ave.,    Oakland. 
Contractor — C.  H.  Lawrence,  5321   Law- 
ton    Ave.,   Oakland. 
Filed    Feb.    6,    1926.    Dated   Feb.    6,    1926. 

On    or    before    Feb.    17,   '26 $   647 

On     or    before     Feb.     26,    '26 1294 

Usual    35    days    Balance 

TOTAL  COST,  $2588 
Bond,  sureties,  forfeit,  none.  Limit, 
Feb.  26,  1926.  Plans  and  specifications 
filed. 


BRICK   BLDG. 

(508)  S'E  E-FOURTEENTH  ST.  100  ft. 
E  of  39th  Ave.,  Oakland.  General 
construction  1-story  brick  auto 
sales    and    service    bldg. 

Owner — Susanna    Koskinen,   Oakland. 

Architect — None. 

Contractor— J.     B.     Peterson,     2009     5th 

Ave.,   Oakland. 
Filed   Feb.   9,   1926.   Dated  Jan.   21,  1926. 

When    walls    are    up     $1500 

1st    coat    plaster     1500 

When    completed    IfilO 

Usual    35    days    1619 

TOTAL  COST,  $6219 
Bond,  $3500.  Sureties,  S.  E.  Dalton 
and  August  Wolff.  Forfeit,  $10  per 
day.  Limit,  none.  Plans  and  specifi- 
cations   filed. 

HARDWARE 

(509)  SE  COR.  NINETEENTH  AND 
Franklin  Sts.,  Oakland.  Install- 
ing finish  hardware  for  reinforced 
concrete  hotel  and  store  bldg.,  10 
stories. 

Owner — Leamington   Hotel   Corporation 

1924    Broadwav.   Oakland. 
Architect — W.    H.    Weeks,    1924    Broad- 
way,   Oakland,    and     369    Pine     St., 
San   Francisco. 
Contractor  —  Builders    Hardware,    Inc., 

2081    Franklin    St.,    Oakland. 
Filed  Feb.   9.   1926.   Dated   Dec.   22,  1925. 
10th  day  of  each  month,  of  value 
inc.     up     to     the     1st     of    'thiat 

month     85% 

Balance   payable   in    notes. 

TOTAL  COST.  $6750. 
Bond,  $3375.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  none. 
Limit,  March  1,  1926.  Plans  not  filed. 
Specifications    filed. 


(510)  ORNAMENTAL    IRON     WORK 

on  above. 
Contractor — Monarch    Iron    Works,    262 

7th    St.,    S.    F. 

Filed  .   Dated  . 

Payments  not  given. 


TOTAL  COST — Not  given. 
Bond,    $5250.      Sureties,    Hartford    Acci- 
dent and  Indemnity  Co.     Forfeit,  none. 
Limit,   July   22,    1926.      Plans  and  speci- 
fications not  filed. 


(511)         INSTALLING      METAL      WIN- 

dows   on    above. 
Contractor    —    Michel    &    Pfeffer    Iron 

W^orks,    10th      and      Harrison    Sts., 

.San    Francisco. 
Filed    — .    Dated    — 
Payments    not   given. 

TOTAL  COST,  $6350 
Bond,  $6350.  Sureties,  J.  Vincent  Me- 
herin  and  P.  W.  Meherin.  Forfeit, 
none.  Limit,  July  22,  1926.  Plans  and 
specifications    not    filed. 


(512)       LATHING    AND    PLASTERING 

on   above. 
Contractor — Cement    Gun    Construction 

Co.,   Holbrook   Bldg.,   S.  F. 
Filed    — .    Dated   — . 
Payments  not  given. 

TOTAL  COST,  $66,000 
Bond,  $33,000.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  none. 
Limit,  July  22,  1926.  Plans  and  speci- 
fications   not   filed. 


(514)      TILE   W^ORK   AND   BATH   Fix- 
tures   on    above. 
Contractor — Robert     Howden     &     Sons 

1628   Webster  St.,  Oakland. 
Filed  — .   Dated  — . 
Payments  not  given. 

TOTAL  COST,  $19,000. 
Bond,  $9500.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  none 
Limit,  July  1,  1926.  Plans  and  speci- 
fications  not   filed. 


(515)  GLASS  AND  GLAZING  on  above 
Contractor   —    Cobbledick-Kibbe    Glass 

Co.,    301    Washington    St..    Oakland. 
Filed   — .    Dated    — . 

Payments   not  given. 
„      ,  TOTAL   COST.    $5700 

Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  not  filed. 

(516)  TERRA  COTTA  ENAMEL  FIN- 
ish   on   above. 

Contractor— Gladding    McBean     &    Co 

660    Market   St.,    S.    F 
Filed   — .    Dated   — . 

Payments   not  given. 
^       ,  ,.  TOTAL  COST.    $3830 

Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications   not  filed. 

DWELLING 

(517)  SIXTY-SIXTH  AVE.  NORTH  OF 
E-14th  St.,  Lot  13  Blk.  2,  Havens- 
CMurt,  Oakland.  General  construc- 
tion   5-room  dwelling 

°^^"f„''— Henry    and    Lucy    Nunes,    1949 

62nd   Ave.,   Oakland. 
Architect — J.  W.  West 
Contractor  —  S.    Victor    Davidow,    1G20 

69th    Ave.,   Oakland. 
Filed   Feb.   9,   1926.   Dated  Jan.   25,   1926 

When    roughed    in    25<£ 

1st    coat    of   plaster    '.'. 25% 

When  completed   '25% 

30    djiy.>j    after    nroeiitance 25% 

T5      ^  TOTAL   COST, '$24  50 

Bond,  sureties,  forfeit,  none.  LimiV 
100  days  from  date.  Plans  and  speci- 
fications  not   filed.  speci 


COMPLETION    NOTICES 

.\L.*MEDA    CX)UXTY 

Recorded  Acc^ntt^A 

Feb.  3.  1926-LOT  4  BLK  9  llt^- 
mont  Oakland.  John  B.  Maisano 
to  whom   it  may  concern  Feb    2    1998 

^''h  ^A  1926—3420-3422-3424  GROVE 
St.,  Oakland.  E.  J.  and  M.  \  Till- 
mann  to  Fox   Bros Jan.   26,   1926 

Feb.  3,  1926— S  LINE  OF  E  14TH  ST 
75  ft  S  E  of  30th  Ave.,  Oakland. 
Charles  H.  Meyers,  H.  W.  Harraes 
and  E.  M.  Hughes  to  G.  A.  Scott.. 
Feb     2     1<>26 

Feb.    3.     1926— PTN    LOT    20    BLK    5 
map   of   Key   Route  Terrace   No.   2 
Albany.  William  G.  Foster  to  whom 
it  may  concern    Feb.  2    1926 

Feb.  3,  1926—1227  95TH  AVE..  Oak- 
land. S.  F.  Endicott  to  J.  H.  Pick- 
rell    Feb.    1.    1S29 

Feb.  3.  1926— NORTH  LINE  E  14TH 
St  50  ft  E  of  3  7th  Ave.,  Oakland. 
Oregon  and  California  Amusement 
Co.  to  G.  B.  Pasquelettl   ..Jan.  1,  1926 
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Feb.  3,  1926—1314,  1316  UNION  ST., 
Alameda.  S.  Giannone  to  whom  it 
may  concern    Feb.  1,  1926 

Feb  3,  1926—1710  DAYTON  AVE., 
Aiameda.  Kathryn  B.  Vincent  to 
Samuel  Lee    Jan.   29,   1926 

Feb     3     1926—3026    22ND   AVE.,    Oak-   . 
land.      Cornelius    Hansen    to    whom 
it   may  concern iieo.   z,   la^o 

Feb.  3,  1926-1631  CURTIS  St.  Berke- 
ley. F.  A.  Plymire  and  Sol  Wein- 
bere    to    Sol    Weinberg .  .Feb.    1,    1926 

Feb  f.  1926-1148-50  MAIN  ST  Al- 
bany. H.  Reinoldo  and  Sol  We.n- 
bere  to  Sol  Weinberg Feb.  1,  1926 

Feb  3  1926— VARIOUS  STS  in  Berke- 
ley. Southern  Pacific  Co.  to  Hutch- 

ininn     Co  Jan.    31,     19^0 

Feb  3?  1926-EAST  BAY  ELECTRIC 
Division,  Oakland  and  Berkeley. 
Southern  Pacific  Co.  to  John  Bangs 

Jan.    31,    19Zb 

Feb  "s;  1926— VARIOUS  STS  in  Oak- 
land        Southern      Pacific      Co       to 

Wntphinson     Jan-    31,    19-26 

Fe^  2  9I6-LOT  11  BLK  B  map  of 
Fernside,  Alameda  County.  Geo 
D    and  Jessie  L.  Baird  to  Fernside 

■Rnildprs  Jan.    ZO,    13^0 

Fe^     2     1926-815    MANDANA    BLVD., 
"^  Oakland.     Roy  C.  Conner  to   whom 

it  may  concern    „  *^"-     '     „ 

T?oh    9    iq26— PTN  LOT  IS  Hagerman 
'^I'^ndManlels  Tract.  Oakland.     Fish- 
er and  Sturtevant  to  whom^^t  may^^ 

Fe'b  ^"  1^26-PTN  LOT  iV  Hagerman 
and  Mangels  Tract,  Oakland.  Fish- 
tr  and  sfurtevant  to  whom  U  may^^ 

Fe^'b  "T''"i'926-n6:  '  iijsV  'MORTIMER 
Road,  Oakland.  Henry  E  Tweed  to 
NaUo'nal  Builders  o*  Calif    .Feb    3     2g 

TTci-.      ■?      1926 — NO.     1381     MORllAln^ii 

^Rd.,  'Oakland.  Henry  E  Tweed  to 
National  Builders  of  Calif.  .Feb.  3     26 

Feb  4,  1926-LOT  20  Bellaire  Court 
Oakland^     W    H    Warren^^o    E   ^P^^ 

Fet"  4*""i926--1n6:  ' Ho  MAkTHEY  AV 
San'Leandro.  M  F  Wise  to  who™ 
it    mnv    concern Feb.    6,    1926 

Feb  T  1926-Na  1174  TRESTLE 
Glen  Road,  Oakland.  Elmer  W 
West   to    whom    it   may    concern.    . 

Jan.    30,    192b 

Feb  "4"  19  26— PTN  '  LOT  11  BLK  A, 
Map 'Piedmont  Vista,  Piedmont. 
Geo  H  Lydiksen  to  whom  it  may 
concern      Feb.    3,    1926 

Feb  4  1926— PTN  LOTS  11  AND  12 
Map  Piedmont  Vista,  Piedmont.  Geo 
H  Lvdiksen  to  whom  it  may  con- 
cgru  Feb.     3,    1926 

Feb  4'"l'9'2'6— LOTS  3,  4  AND  5  BLK 
6,'  San  Pablo  Park  Tract,  Ber- 
keley. Bertha  James  to  Geo  H 
Mevers Feb.    4,    1926 

Feb  4  1926— NO.  1571-1579  VISTA 
Ave,  Oakland.  F  Y  Chapman  to 
whom    it   may   concern .  .Jan.    26,    1926 

Feb  4,  1926— PTN  LOTS  2  &  3  BLK 
E.  Map  Berryman  Tract.  Berkeley. 
j'e  Gray  to  whom  it  may  concern 

Feb  4  1926— S  NINETY-SECOND  AV 
175  'SW  14th  St..  Oakland.  Pacific 
Gas  &  Electric  Co  to  Forderer  Cor- 
nice   Works      Jan.    28     1926 

Feb.  4.  1926 — 1169  SUTTER  ST.. 
Berkeley.  F.  V.  Hammerly  to  Har- 
old de  Normandie    Jan.   18,   1926 

Feb.  4,  1926—3324  68TH  AVE.,  OAK- 
land.  A.  E.  Orton  to  whom  it  may 
concern    Feb.    3,    1926 

Feb.  5,  1926—1646  LINCOLN  ST., 
1614  McGee  Ave.,  Berkeley.  May 
Burgess  to  M.  Jordan.  ..  .Feb.  3,  1926 

Feb.  5,  1926 — 1726  26TH  AVE.,  Berke- 
ley. Clesson  A.  Rogers  to  Rogers 
&  Rogers    Feb.  5,   1926 

Feb.  5,  1926—1514  ARCH  ST.,  Berke- 
ley. Louis  A.  Raasch  to  Mason- 
McDuffie  Co Dec.  4,  1926 

Feb  5  1926— N.  W.  UNIVERSITY 
and  San  Pablo  Aves.,  Berkeley?. 
Mercantile  Trust  Co.  of  California 
to  Monarch  Iron  Works.  Jan.  29,   1926 

Feb.  5,  1926— S  60  FT  LOT  1  AND  S 
60  ft  of  the  W  55  ft  of  lot  2  blk  A 
map  of  Elmwood  Park,  Berkeley. 
Mercantile  Trust  Co.  of  California 
to  H.  Hallensleben Jan.   29,  1926 

Feb  5,  1926— 1715a  1715b  1717a  1717b 
Santa  Clara  Ave.,  Alameda.  Claude 
Oliver  Smith  to  whom  it  may  con- 
cern         Jan.    25,   1926 

Feb  5,  1926—651  DURANT  AVE.,  San 
Leandro.  Leland  S.  Poisal  to  whom 
it  may   concern    Jan.    15,   1926 

Feb  6  1926— PORTION  LOT  4  BLK 
12  Lakeshore  Oaks.  Oakland.  David 
M  Rose  to  whom  it  may  concern 
■ Feb.    1.    1926 


Feb.  6.  1926— NE  E-TWENTY-SEV- 
enth  St.  and  23rd  Ave.,  Oakland. 
Associated  Oil  Co.  to  Jepsen  Bros. 
Feb.     1,     1926 

Feb.  5,  1926—1669  CAPISTRANO  AVE, 
Berkeley.  Evelyn  Pettis  to  whom 
it    may    concern    Feb.    5,    1926 

Feb.  6,  1926—768  CONTRA  COSTA 
Ave.,  Berkeley.  Homer  J.  Carleton 
to  H.  K.   Schultz Feb.   1,   1926 

Feb.  6,  1926— LOT  7  BLK  20  MAP 
of  Blks  20  21  22  23  &  24  Thousand 
Oaks.    Oak    twp.    J.    W.      and      Mae 

Eaton    to    Clyde    E.    Rednours 

Dec     4     1925 

Feb.'  8,'  'me'— PTN  'lOT  '2  'Map  'Resub. 
of  the  Western  Ptn  of  blk  8  Rock- 
ridge  Park,  Oakland.  J.  W.  Hinch 
to   whom  it  may  concern  Feb.  6,   1926 

Feb.  8,  1926—10108  PEARMAIN  ST., 
Oakland.  Wm.  H.  Hamilton  to  J. 
H.  Pickrell Feb.  5,  1926 

Feb.  8,  1926—2438  RENWICK  ST., 
Oakland.  August  Wolf  to  Louis 
Erickson    Dec.  28   1»26 

Feb.  8,  1926— LOT  30  BLK  21  Map  of 
blk  20-21-22-23-24  Thousand  Oaks, 
Berkeley.  Sadie  M.  Hunter  to 
Matthew   Hunter    Feb.   5,   1926 

Feb.  8,  1926— N  E  COR  76TH  AVE 
and  Hillside,  Oakland.  S.  Stefani 
to  Harold  T.  King Feb.  6,  1926 

Feb.  8,  1926— LOT  32  BLK  36  Fair- 
mount  Park  Tract,  Albany.  Robert 
E.  Nilson  to  whom  it  may  concern 
Feb.    6,    1926 

Feb.  8,  1926— N  W  COR  SEMINARY 
and  Walnut  Avenues,  Oakland.  Tha 
Oakland  Bank  to  Oliver  Duval  & 
Son Feb.   1,   1926 

Feb.  9,  1926— PTN  LOTS  10,  11  BLK 
B  map  of  Laurel  Grove  Park,  Oak- 
land. Carl  Walsh  to  whom  it  may 
concern     Feb.    1.    1926 

Feb.  9,  1926-2940  CLAREMONT  Ave., 
Berkeley.  James  W.  Brazier  to 
whom  it  may  concern.  ..  .Feb.  4,  1926 

Feb.  9,  1926—600  COLUSA  AVE., 
Berkeley.  Frank  A.  Stokes  to 
whom  it  may  concern.  ..  .Feb.   5,  1926 

Feb.  9,  1926— LOT  4  BLK  11  Electric 
Loop  Tract,  Oakland.  Virgie  Hock- 
er  to  Joe  T.  Hocker Feb.  6,  1926 

Feb.  9,  1926 — LOT  6  BLK  3  Keystone 
Tract,  Berkeley.  T.  I  Belway  to 
Guv   Taylor    Feb.   8,   1926 

Feb.  8,  1926— LOT  19  BLK  2  map  of 
North  Cragmont,  Berkeley.  E.  B. 
and  Emma  Winning  to  P.  D.  Bent- 
ley   Feb.  6.  1926 

Feb.  9,  1926— LOT  13  BLK  10  Berke- 
ley Heights,  Berkeley.  J.  F.  Al- 
termatt  to  whom  it  may  concern 
Feb.    8,    1926 

Feb.  9,  1926 — 816  EVERETT  AVE., 
Oakland.  Peter  Harlamb  to  Ward 
Durgin    Dec.    24,    1925 

Feb.  9,  1926 — PTN  LOT  18  map  of  the 
O'Neil  Tract,  Alameda  County. 
Ralph  Wood  to  James  L.  McLaugh- 
lin Co Feb.  9,   1926 


liUSNS  FILED 


.ALAMEDA    COUNTY 


Recorded  Amoun' 

Feb.  3,  1926 — LOT  47  BLK  P  (Fruit- 
vale  Blvd.  Tract),  Oakland.  H.  L. 
Call  Lumber  Co.  vs.  C.  and  N.  Deitz 
and   O.    A.    Penzien    $29.73 

Feb.  3,  1926 — LOT  7  Maple  Heights, 
Oakland.  H.  L.  Call  Lumber  Co.  vs. 
E.  T.  Matteson  and  O.  A.  Penzien 
$56.53 

Feb.  3,  1926 — LOT  43  CENTRAL  TER- 
race  Extension,  Oakland.  H.  L.  Call 
Lumber  Co.  vs.  Ella  M.  and  Edmond 
E.   Young  and  O.   A.   Penzien ...  $36.58 

Feb  3,  1926— LOT  15  N  W  15  LOT  16 
blk  6  Blvd.  Park,  Oakland.  H.  L. 
Call  Lumber  Co.  vs.  T.  and  Eliza- 
beth Stringer  and  O.  A.  Penzien  and 
D.    L.    Beety     $46.55 

Feb.  3.  1926— LOT  19  BLK  22  Ivey- 
wood  Extension,  Oakland.  Melrose 
Bldg.  Material  Co  vs.  T.  and  Eliza- 
beth Stringer  and  O.  A.  Penzien  $49.80 

Feb.  3.  1926 — LOT  19  BLK  22  Ivey- 
wood  Extension,  Oakland.  Melrose 
Bldg.  Material  Co.  vs.  T.  and  Eliza- 
beth    Stringer     $46.78 

Feb.  3,  1926— N  W  32%  LOT  15  BLK 
6  Blvd.  Park,  Oakland.  Boulevard 
Mill  &  Lumber  Co.  vs.  T.  and  Eliza- 
beth   Ktringor   and   D.    L.    Beaty...$99 

Feb.  3.  1926— PTN  LOTS  28,  29,  30 
Broadmoor  Terr.,  Oakland.  Young 
Hardware  Co.  vs.  W.  F.  Bogart  and 
C.  R.  Huffman  and  R.  C.  Huff- 
man     $159.96 


Feb.  3,  1926— LOT  14  Meadowbrook, 
Oakland.  Brown  Roofing  Co.  vs. 
E.  B.  and  Louise  Jordon   $214.60 

Feb.  3,  1926 — PTN  LOTS  276,  277,  278 
Madison  Square,  Oakland.  R.  C. 
Malone  vs.  Rosalia  Jacobs  and  Del- 
phine  E.  Levi  and  Harry  Strelitz.. 
$178.07 

Feb.  3,  1926- LOT  32  BLK  D  Fernside 
Alameda.  Federal  Lumber  Co.  vs. 
Samuel  and  Lidia  A.  Lee  and  R.  H. 
Buck    $109.38 

Feb.  4,  1926 — NE  40  FT.  LOT  29,  Map 
Broadmoor  Terrace,  Oakland.  Su- 
perior Tile  &  Product  Co  vs  W  F 
Bogart  and  R  C   Huffman $25 

Feb.  4,  1926 — SW  40  FT.  LOT  30,  Map 
Broadmoor  Terrace,  Oakland.  Su- 
perior Tile  &  Products  Co  vs  W 
F  Bogart  and  R  C  Huffman $25 

Feb.  4,  1926— NE  30  FT.  LOT  28  AND 
SW  10  ft.  Lot  29,  Map  Broadmoor 
Terrace,  Oakland.  Superior  Tile  & 
Products  Co  vs  W  F  Bogart  and  R 
C   Huffman    $25 

Feb.  4,  1926— NE  30  FT.  LOT  28  and 
SW  10  ft.  Lot  29,  Map  Broadmoor 
Terrace,  Oakland.  Maxwell  Hard- 
ware Co  vs  W  F  Bogart  and  R  C 
Huffman      $42.82 

Feb.  4,  1926 — NO.  840  ADELINE  ST., 
Oakland.  Arthur  Seabury  vs  Nettle 
A    and    Clarence    Jennings $151 

Feb.  5.  1926— N  E  OCEAN  VIEW 
Drive  and  Prospect  Ave..  Oakland. 
Smith  Lumber  Co.  of  Oakland  vs. 
L.    H.    Williams    $219.10 

Feb.  5,  1926—2909  HARPER  ST., 
Berkeley.  S.  S.  Sargent  vs.  Rebec- 
ca Averett,  Rebecca  Averett,  guar- 
dian, J.  A.  Dean,  a  minor  and  R. 
Dean,  a  minor  and  F.  S.  Wise- 
man     $72.00 

Feb.  9,  1926— LOT  38  BLK  B  map  of 
Fourth  Ave.  Terrace,  Oakland. 
Marshall  &  Stearns  Co.  vs.  Bertha 
L.  Madsack  and  W.  C.   Lowe.  .$312.00 

Feb.  9,  1926— LOT  38  BLK  B  map  of 
Fourth  Ave.  Terrace,  Oakland. 
Charles  Lock  vs.  Bertha  D.  Mad- 
sack    $141.45 

Feb.  9,  1926 — LOT  19  BLK  22,  map  of 
Iveywood         Extension,         Oakland. 
Neighbors      Lumber      Yard     vs.      T. 
Stringer $344.52 

Feb.  9.  1926— LOT  38  BLK  B  Fourth 
Ave.  Terrace,  Oakland.  Prank  L. 
Pollard  Co,  $870;  Royal  Floor  Co., 
$75;  George  C.  Lester,  $479.89;  The 
Rigney  Tile  Co.,  $63;  Robert  Dal- 
ziel,  Jr.,  $551;  Marshall  &  Stearns 
Co.,  $312;  Oakland  Roofing  Co.,  $20; 
Willis  C.  Lowe,  $37.75;  Locke  Plan- 
ing Mill,  $144.45;  Tyre  Bros.  Glass 
Co.,  $3.88;  Construction  Finance 
Corporation,  $85.19;  B.  Simon  Hard- 
ware Co.,  $3.60;  Voorhees  & 
Maschio,  $52;  Paul  T.  Swedberg, 
$48;  Turpin  &  Reiplinger,  $22;  vs. 
Bertha  L.   Madsack. 

Feb.  8,  1926—2218  IO8TH  AVE.,  Oak- 
land. George  L.  Solomon  vs.  S.  A. 
Philip   $112.50 

Feb.  6,  1926— W  LINE  OF  EUCLID 
Ave  84.98  ft  S  of  Bay  View  Place. 
Berkeley.  A.  J.  Bowman  vs  E.  A. 
Abeel,   Abeel   Bros $123.45 

Feb.  6,  1926— LOT  11  BLOCK  2  MAP 
La]ceshore  Highlands,  Oakland.  H. 
A.  Hood  Co.  vs  Roy  Conner,  Effie 
M.   Conn3r    $98 

Feb.  6,  1926— LOT  39  BLK  11  LAKE- 
shore  Highlands,  Oakland.  Oakland 
Building  Material  Co.  vs  Tillie  and 
E.  Fahy,  A.  F.  Kohle    $112.85 

Feb  6,  1926— (1)  PTN  LOT  33  BLK  2, 
(2)  Ptn  Lots  33  &  36  Blk  2,  (3)  Ptn 
Lot  36  Blk  2,  (4)  Ptn  Lots  36  &  37 
Blk  2,  Map  showing  the  Property 
of  the  Spaulding  Tract,  Berkeley. 
Mel  Crowell  vs  Elizabeth  Fox,  T. 
M.    Carlson    $322 


REIEASF  O-B  LIENS 


M>\IIIKnA    COl'IVTY 

Recorded  Amount 


Feb.  3,  1926— PTN  LOT  16,  Revised 
Map  J  Levi  Sr  Tract,  Oakland. 
Oakland  Lime  &  Cement  Co,  $22.86; 
Melrose  Bldg  Material  Co,  $116.61 
to  R  D  and  Edna  B  Nichols,  Chas 
Chapman   and   A   D  Aston 

Feb.  3,  1926 — NO.  768,  Vicente  Avenue 
Map  Thousand  Oaks,  Berkeley. 
Henderson  &  Churchill  to  Matkala 
&     Lampela $65 

Feb.  4,  1926— LOT  14  BLK  17,  Daley's 
Scenic  Park,  Berkeley.  Harold  de 
Normandie  to  Rachel  lone  Burnett 
$2438.30 
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Feb.  3,  1926— LOT  224  Map  Cherry- 
land,  Eden  Twp.  Howard  R  Kav- 
anagh  to  Ludwig  and  Vilma  Hora, 
R  L  Dirden,  H  Dennis  and  Dirden 
&  Dennis    $121 

Feb.  4,  1926— NO.  2630  HILLGARDE 
Ave,  Berkeley.  J  L  D  Keppy  to 
Mrs.  J  H  Burnett  alias  Rachel  I 
Burnett    $75 

Feb.  5,  1926— LOTS  12  3  4  ELK  171 
map  of  Oakland  per  Kellersbergers 
Survey.  Oakland.  C.  C.  Williams 
alias  Chas.  C.  Williams  to  Aahmes 
Temple  Shrine  Assn.,  Am.  Record 
Publishing  Co.,  Union  Labor  Pub- 
lishing Co.,  Fred  E.  Reed,  Stanton 
W.  Lore  and  E.  Morris  Cox,  Jr.  $161.39 

Feb.  4,  1926— LOT  14  BLK  17  Map 
Daley's  Scenic  Park,  Berkeley.  W. 
P.  Fuller  &  Co.  to  Rachel  I.  Bur- 
nett     $54.00 

Feb.  4,  1926— LOT  14  BLK  17  Map 
Daley's  Scenic  Park,  Berkelsy. 
Citragno  Idelitcato  Co.  to  Rachel 
lone  Burnett   $97.00 

Feb.  4,  1926 — LOT  14  BLK.  17,  Map 
Daley's  Scenic  Park,  Berkeley. 
The  Martin  Co.  to  H.  De  Norman- 
die    $187.80 

Feb.  4,  1926— LOT  14  BLK.  17  Map 
Daley's  Scenic  Park,  Berkeley. 
Rhodes-Jamieson  &  Co.  to  H.  De 
Normandie     $295.99 

Feb.  4,  1926— LOT  14  BLK.  17,  Map 
Daley's  Scenic  Park,  Berkeley. 
The  Rochester  Elec.  Co.  to  Rachel 
I.    Burnett    $112 

Feb.  8,  1926—2021  85TH  AVE.,  Oak- 
land. Neighbors  Lumber  Yard  to 
L.  N.  Norwood  and  W.  W.  Sher- 
bourne     $457.01 

Feb.  8,  1926—116  MESA  AVE.,  Pied- 
mont. Neighbors  Lumber  Yard  to 
E.  B.  and  Annie  E.  Robinson  and 
J.   F.   White    $466.09 

Feb.  6,  1926— PTN  LOTS  23  AND  24 
Blk  72,  Northern  Addition  to  Town 
of  Brooklyn,  Oakland.  Waterfront 
Sash  &  Door  Co  to  L  R  Vernon  and 
Helen    W    Jackson    $123.80 

Feb.  10,  1926— LOT  61  BLK  4  map  of 
resub  of  a  ptn  of  North  Cragmont, 
Berkeley.  Stege  Lumber  &  Hard- 
ware  Co.    to    L.    B.    Waugh $125.75 

Feb.  9,  1926—2221  41ST  AVE.,  Oak- 
land. Swift  Securities  Co.  to  L. 
S.  Nagle   $120 


BUILDING  CONTRACTS 


SAN   MATEO    COUNTY 

ORNAMENTAL    IRON 
HILLSBOROUGH.    Furnish    and    install 

ornamental  iron. 
Two-story  residence. 
Owner — G.  D.   Merner,   641  Crescent  St., 

San  Mateo. 
Architect— Willis   Polk  &  Co.,   369   Pine 

St.,    San    Francisco. 
Contractor — The    Wrought   Iron   Shoppe 

1364   Pacific  St.,  San  Francisco. 
Filed  Feb.   5,   1926.   Dated  Jan.   18,   1926. 

As   work   progresses    75% 

Usual    35   days    25% 

TOTAL  COST,  $1802 
Bond,  Sureties,  Forfeit,  Limit,  none; 
Plans   and   specifications   filed. 


PLUMBING 

PART   LOTS    14    &    15    BLK    124    SOUTH 
San   Francisco.    Plumbing   for   rein- 
forced  concrete   store   and   shop. 
Owner — Angelo   Vincenzini   et   al. 
Architect — E.  L.   Norberg  et  al,  407  Oc- 
cidental  St.,    Burlingame. 
Contractor — W.    L.    Hickey,    South    San 

Francisco. 
Filed    Feb.    4,    1926.    Dated   Feb.    2,    1926. 

Roughed     $811 

Completed  and  accepted    811 

Usual    35    days     540 

TOTAL  COST,  $2162 
Bond,  $2162;  Sureties,  A.  J.  Eschelbeck 
and  J.  G.  Walker;  Forfeit,  none;  Limit, 
100  working  days;  Plans  and  specifica- 
tions  filed. 


BUNGALOW  and  garage,  $5000;  Lot  26 
Blk  7  Carlos  Ave.,  Burlinganxe; 
owner.   Gibralter   Bldg.    Co. 

BUNGALOW  and  garage.  $5500;  Lot  18 
Blk  10  Castillo,  Burlingame;  own- 
er, H.  B.  Morken,  1117  Howard  Ave. 
Burlingame;  contractor,  C.  H.  Bes- 
sett,  Kelly  Real  Estate,  Burlin- 
game. 

RESIDENCE  and  garage,  $6500;  Lot  14 
Blk  6  Poppy  Drive,  Burlingame; 
owner.  Panama  Realty  Co.,  68  Post 
St.,  San  Francisco;  contractor,  E. 
W.   Gardner. 

BUNGALOW  and  garage.  $5000;  Lot  5 
and    V2    of    6    Blk    3   Neuchatel   Ave., 


THE  CONTRACTORS*  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plaiis  and  specif icatiotis  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  oenyeHlence  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects.  E^ngrlneers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS  No  charge  for 
this  service.  The  plans  will  be  returned  in  (rood  condition  when  contract 
for  work  Is  let. 


Burlingame;  owner,  P.  J.  Morahan, 
151    Barrlolhet,    Burlingame. 

BUNGALOW  and  garage.  $5000;  Lot  14 
Blk  1  Laurel  Ave.,  San  Mateo; 
owner,  J.  C.  Bescar,  San  Mateo; 
contractor,  Frank  Ferrea,  712  5th 
Ave.,   San  Mateo. 

RESIDENCE  and  garage,  $9000;  East 
84  ft.  Lot  46  West  Poplar,  San  Ma- 
teo; owner,  Allan  Mclntyre,  446 
Highland,  San  Mateo;  contractor, 
Allan  Mclntyre.  446  Highland,  San 
Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  13 
Blk  R  16th  Ave..  San  Mateo;  own- 
er, R.  E.  Broderlck.  130  I2th  Ave.. 
San    Mateo. 

BUNGALOW  and  garage,  $8900;  Lot  24 
Blk  7  Prospect  Row,  San  Mateo; 
owner,  A.  Withrock.  621  Shafter 
St.,  S.  F. ;  contractor.  Crichbore  and 
Warren,  629  Prospect  Row.  San 
Mateo. 

BUNGALOW  and  garage,  $4000;  Lot  45 
ft.  of  Lot  18  Blk  18  Crescent,  San 
Mateo;  owner,  Frank  Cavanagh, 
315  Highland  Ave.,  San  Mateo;  con- 
tractor.  Frank   Cavanagh. 

BUNGALOW  and  garage.  $4000;  Lot  19 
and  35  ft.  of  Lot  20  Blk  18  Crescent 
San  Mateo;  owner,  Frank  M.  Cav- 
anagh, 315  Highland  Ave..  San  Ma- 
teo; contractor,  Frank  M.  Cavan- 
agh. 

BUNGALOW  and  garage,  $6000;  Lot  4 
Resub  of  Lot  36  County  Rd,  San 
Mateo;  owner,  C.  W.  Parsons  & 
Co.  Inc.,  235  2nd  Ave.,  San  Mateo; 
contractor,  same  as  owner. 

BUNGAI^W  and  garage.  $3000;  Lot 
14  Villa  Terrace;  owner,  A.  W. 
Waldo,  604  North  C.  San  Mateo; 
contractor,   A.  W.  Waldo. 

BUNGALOW  and  garage.  $5000;  Lot  9 
Blk  5  South  G  St.,  San  Mateo;  own- 
er, James  B.  Rixen,  154  North  B. 
San  Mateo;  contractor,  James  B. 
Rixen. 

BUNGALOW  and  garage,  $3800;  Lot  4 
Blk  22A  Bellvue,  San  Mateo;  owner 
E.  O.  Frudsen.  Villa  Terrace.  San 
Mateo;  contractor,  W.  Waterhouse, 
125   13th  Ave..  San  Mateo. 

BUNGALOW  and  garage,  $3800;  Lot  10 
Blk.  12  South  E,  San  Mateo;  owner 
W.  Waterhouse,  125  13th  Ave.,  San 
Mateo. 


J.  A.  MOHR  &  SON 

General  PalBtln«r  Contr««t«n 
STpeoiallsts  la 

Compressed  Air  Painting 
and  Sand  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  Slan  Dleffc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 
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GARAGE,  $4000;  Lot  24  Poplar  Ave., 
San  Mateo;  owner,  John  McGinn; 
San  Mateo  Park;  architect,  How- 
ard &  White,  San  Francisco;  con- 
tractor, Chas.  Ped3rson,  60  Griffith 
St.,   San  Mateo. 

BUNGALOW  and  garage,  $7000;  So.  50 
ft.  Lot  22S  Edgewood  Rd,  San  Ma- 
teo; owner,  E.  L.  Markson  &  R.  A. 
White,  775  Edgewood,  San  Mateo; 
contractor.  White  &  Durkee,  775 
Edgewood,    San   Mateo. 

BUNGALOW  and  garage,  $5000;  Lot 
17  Blk  4  l5th  Ave.,  San  Mateo; 
owner,  Carl  Sjostzon,  238  Crescent. 

BUNGALOW  and  garage,  $5000;  Lot  9 
Blk  2  Park  East  Carol,  Burlingame 
owner,  G.  C.  Judah;  contractor, 
Lengfeld   &   Olund. 

BUNGALOW  and  garage,  $o000;  Lot  33 
Blk  46  Bernal,  Burlingame;  owner 
Geo.  W.  Williams,  1140  Vancouver, 
Burlingame.  „„     ., 

BUNGALOW  and  garage,  $4000;  Lot  7 
Blk  9  Grove  Ave.,  Burlingame; 
owner,    A.    S.    Bramlett. 

RESIDENCE  and  garage,  $6000;  Lot  16 
Blk  46  Drake,  Burlingame;  owner, 
Edward  Mahoney;  contractor,  H. 
E    McCool.  418  Hillcrest,  San  Mateo 


COMPLETION    NOTICES 

SAN    MATEO    COUNTY 

Recorded  Accepted 

F^b  1  1926— E  STATE  HIGHWAY 
40  S  Santa  Cruz  Ave  th  42.325  ft., 
Menlo  Park.  Mercantile  Trust  Co 
to  Wm  Bateman,  Jan.  28,  1926;  D 
Zelinsky   &   Sons Jan.   28,   1926 

Feb  1  1926— PART  LOT  4  BLK  "D ' 
Pariso  Park,  San  Mateo.  J  M 
Wright  to  whom   it  may  concern.. 

Dec.    26,    1925 

Feb  '  i,'  'l926— LOT  26  BLK  4,  Burlin- 
game. Mary  E  Patsel  et  al  to 
whom   it   may   concern .  .Jan.    27,    1926 

Feb.  1,  1926 — LOT  15  BLLK  "C"  Mis- 
sion St.  Tract,  San  Mateo.  A  Levin 
to   H   H   Smith Jan.    26,    1926 

Feb.  1,  1926— LOT  27  BLK  "R",  Hay- 
ward  Park,  San  Mateo.  Nathan  L 
See   to   Harry  Kime Jan.   30,    1926 

Feb.  2,  1926 — LOT  9  BLK  11,  Egle 
Hill  Addition,  Redwood  City. 
Daniel  J  McDonald  to  whom  it  may 
concern Feb.    2,    1926 

Feb.  2,  1926  —  PART  LOT  12,  Faber 
Sub.,  San  Mateo.  Edward  Mello 
to  whom  it  mav  concern. Jan.  SO,  192C 

Feb.  3,  1926— PART  LOT  28  BLK  4, 
Easton.  G  H  Meese  to  whom  it 
mav    concern Feb.    1,    1926 

Feb.  "4,  1926— LOT  13  BLK  6,  Bur- 
lingame Villa  Park,  Burlingame. 
John  Sorensen  to  whom  it  may 
concern Feb.     3,     1926 

Feb.  4,  1926— N  BURLINGAME  AVE 
98  E  El  Camino  Real  th  72  ft., 
San  Mateo.  The  Pacific  Tel.  &  Tel. 
Co  to  Monson  Bros Jan.   25,  1926 

Feb.  5,  1926 — LOT  9  BLK  20,  Eagle 
Hill  Addition,  Redwood  City.  John 
Franco  to  whom  it  may  concern.. 
Feb.    5,    1926 

Feb.  5,  1926— E  STATE  HIGHWAY 
40  S  Santa  Cruz  Ave  th  42.325, 
Menlo  Park.  Mercantile  Trust  Co 
to  Central   Electric   Co.. Jan.    29,   1926 

Feb.  5,   1926 — SPRUCE  ST.,  South  San 


Francisco.       South     San     Francisco 
High    School    to    Charles    Pedersen 

and   Minucciani   &   Minetti 

Feb.     1,     1926 

Feb.  6,  1926- PART  LOT  13  BLK  6, 
San  Bruno  Park.  W  L  Brazelton 
to  whom  it  may  concern.  Feb.   5,   1926 


LIENS  PILED 


SAN    MATEO    COUNTY 


Recorded  Amount 
Feb.  1,  1926 — LOT  3  BLK  9,  Burlin- 
game. Renihart  Lumber  &  Planing 
Mill  Co  vs  Robert  F  Nielsen .  $1228.19 
Feb.  4,  1926 — LOTS  29  AND  30  BLK 
3,  Hillcrest.  Thomas  H  Parker  vs 
August   Seller   et  al $170.68 


RELEASE  OF  LIENS 


SAN    M  ITEO    COUNTY 

Recorded  Amount 

Feb.    2,    1926 — LOT    45    and    Part    Lot 

46  Blk  18,"  Huntington  Park,  San 
Mateo.  San  Bruno  Lumber  &  Sup- 
ply Co  to  D  M  Cline $611.70 

Feb.    2,   1926 — PART  LOT   46   and   Lot 

47  Blk  18,  Huntington  Park,  San 
Mateo.  San  Bruno  Lumber  &  Sup- 
ply Co  to  D  M  Cline $942.33 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY 


RESIDENCE  ^    ,       ,,^ 

NO    596   COLERIDGE  AVE.,   Palo   Alto. 

All    work    for    two-story    residence 

and  garage. 
Owner — J.    M.    Blackburn,    536    Addison 

St.,    Palo    Alto. 
Architect— Birge   M.  Clark,   310  Uuiver- 

sity  Ave.,  Palo  Alto. 
Contractor— Wells    P.    Goodenough,    310 

Universitv    Ave.,    Palo    Alto. 
Filed  Feb.    4,    '26.      Dated   Feb.   2,   '26. 

As    work    progresses      75% 

Usual    35    days 25% 

TOTAL  COST,  $19,478 
Bond,  $9800.  Sureties,  W.  P.  Gray  and 
W.  M.  Stalker.  Limit,  100  working 
days  fi-om  Feb.  1,  1926.  Forfeit,  none. 
Plans  and   specifications  filed. 

ALTER  residence  into  apartments, 
$3690;  No.  231  N-Fourth  St.,  San 
Jose;  owner,  J.  McDonald,  255  Al- 
maden  St.,  San  Jose;  contractor, 
Thos.  J.  Lannin,  312  S-Ninth  St., 
San  Jose. 

RESIDENCE,  5-room,  $4500;  Twenty- 
first  near  San  Antonio  St.,  San 
Jose;  owner,  G.  Niedermaier,  237 
N-Fourth  St.,   San  Jose. 

ALTER  offices,  $4000;  St.  Claire  Bldg., 
San  Jose;  lessee.  Standard  Oil  Co., 
Premises;  architect.  Company  En- 
gineers; contractor,  Weldon  & 
Hoover,  76  W-San  Antonio  St.,  San 
Jose. 

ADDITION  to  vinegar  plant  ,  $7000; 
Eighth  and  Taylor  Sts.,  San  Jose; 
owner,  California  Packing  Corp., 
San  Francisco;  architect.  Company 
Engineers. 


RESIDENCE,  5-room,  $350<^-  Eleventh 
St.  near  Empire  St.,  San  Jose;  own- 
er, V.  Cortese,  614  N-Eleventh  St., 
San  Jose;  contractor,  S.  De  Cola, 
511   E-Empire  St.,   San   Jose. 

RESIDENCE,  5-room,  $3400;  Twenty- 
third  St.  near  S'an  Antonio,  San 
Jose;  owner,  Mrs.  E.  Sanders,  29  S- 
21st  St.,  San  Jose;  contractor,  W. 
J.  Bigger  &  Son,  Santa  Clara  at 
21st  St     San  Jose 

ALTERATIONS,  $190o';  No.  221  S-Second 
St.,  San  Jose;  owner,  Chatterton 
Bakery,  Second  and  San  Antonio 
Sts.,  San  Jose;  contractor,  H.  C. 
Jorgensen,  63  W-Santa  Clara  St., 
San  Jose. 

INCINERATOR,  $8000;  Montgomery  St. 
near  Santa  Clara,  San  Jose;  owner, 
S.  H.  Chase  Lumber  Co.,  547  W- 
Santa  Clara  St.,  San  Jose;  con- 
tractor, Reese  Blow  Pipe  Mfg.  Co., 
340   Seventh   St.,   San   Francisco. 


COMPLETION    NOTICES 


SANTA  CLARA  COUNTY 

Recorded  Accepted 

Feb.  1,  1926— S  UNIVERSITY  AVE 
77  E  Park  Ave  E  45xS  50,  San  Jose 
Arthur  L  Crosby  et  al  to  whom  it 
may    concern Jan.    30,    1926 

Feb.  1,  1926— THEODORE  ROOSE- 
velt  Jr.  High  School  and  Woodrow 
Wilson  Jr.  High  School,  S'an  Jose. 
Board  of  Education  of  City  of  San 

Jose  to  whom  it  may  concern 

Jan.     29,     1926 

Feb.  1,  1926— THEODORE  ROOSE- 
velt  Jr.  High  School,  San  Jose, 
(painting).  Board  of  Education  of 
City  of  San  Jose  to  whom  it  may 
concern Jan.    29,    1926 

Feb.  1,  1926— VINE,  GRANT,  LOCUST 
and  Virginia  Sts.  Woodrow  Wilson 
High  School,  San  Jose.  Board  of 
Education  of  City  of  San  Jose  to 
whom   it   may   concern .  .Jan.    29,    1926 

Feb.  1,  1926— THEODORE  ROOSE- 
velt  Jr.  High  School,  San  Jose. 
(2  completion  notices).  Board  of 
Education  of  City  of  San  Jose  to 
whom    it   may   concern .  .Jan.    29,    1926 

Feb.  1,  1926 — THEODORE  ROOSE- 
velt  Jr.  High  School  and  Woodrow 
Wilson  Jr.  High  School,  (equipped 
and  furniture),  San  Jose.  Board 
of  Education  of  City  of  San 
Jan.    29,    1926 

Feb.  1,  1926— S  UNIVERSITY  AVE  77 
E  Park  Ave  E  45xS  50,  S'an  Jose. 
Arthur  L  Crosby  et  al  to  whom  it 
may    concern Jan.    30,    1926 

Feb.  1,  1926— VINE,  GRANT,  LOCUST 
and  Virginia  Sts.,  San  Jose,  Wood- 
row  Wilson  High  School,  (paint- 
ing), San  Jose.  Board  of  Educa- 
tion of  City  of  San  Jose  to  whom 
it    may    concern Jan.    29,    1926 

Feb.  1,  1926 — THEODORE  ROOSE- 
velt  Jr.  High  School,  San  Jose. 
Board  of  Education  of  City  of  San 
Jose  to  whom  it  may  concern... 
Jan.     29,     1926 

Feb.  3,  1926— LOTS  16  AND  17  BLK 
28,  Lendrum  Tct,  San  Jose.  Frances 
Smith  et  al  to  whom  it  may  con- 
cern  ....Jan.     30,     1926 

Feb.  4,  1926— LOT  4  BLK  2,  Cook 
Sbdvn.,  San  Jose.  Clyde  Ale.xander 
to  whom  it  may  concern. Feb.  4,   1926 


Slara^n  Ql0tt0trurlt0n  Imports 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  rlasses  of  building,  street,  sewer  and 
hiehway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    rRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GEN'ERAI.    LUMBER    YARD 

Dry   Kiln  Capacity,   10  Million  Feet  per  Annum 
Rencral    Mill    and    Cabinet    "Work,    Stock    Door*.    Sa«h 

Frnm^n    and    Monldlngw  

JERROUD   AVE.  A  VARNEVBLD  AVB. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin   94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchdnge 
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Feb  3,  1926— SW  BLK  22,  Beaches 
Addn  91  ft.  on  19th  St.  by  160  ft.  on 
William  St.,  San  Jose.  George 
Baptist  et  al  to  whom  it  may  con- 
cern   Feb.    1,    1926 

Feb.  3,"  1926— LOTS  6  AND  7  BLK  23, 
College  Terrace,  Palo  Alto.  Clar- 
ence Nutt  to  whom  it  may  concern 

Jan.     30,     1926 

Feb.  4,'  1926— LOT  2  BLK  2,  Cook 
Sbdvn.,  S'an  Jose.  Clyde  Alexandar 
to  whom  it  may  concern  .  .Feb.   4,  '26 

Feb.  4,  1926— W  EIGHTH  ST.  463.065 
S  Empire  St.  N  49.545  W  137.83, 
San  Jose.  Joel  W  Carlson  to  whom 
it    may    concern Feb.    4,    1926 

Feb.  4,  1926— W  THIRD  ST.  31%  N 
line  Lot  bet.  Lots  4  and  5  Blk  4 
R  3  S  W  1371/2x31%,  San  Qose.  R 
A  Mathewson  to  whom  it  may  con- 
cern  Feb.    1,   1926 

Feb.  5,  1926— N  SANTA  CLARA  ST., 
bet.  Coyote  River  and  20th  St.,  San 
Jose.  Board  of  Education  of  City 
of  San  Jose  to  Roy  A  Butcher... 
Feb.    5.    1926 

Feb.  5,  1926 — NE  GUINDA  ST.  150 
NW  Addison  Ave  NW  50  NE  115  E 
63  to  pt.  150  NW  Addison  Ave  SW 
150  to  beg,  Palo  Alto.  Fred  L 
Cozard  to  whom  it  may  concern... 
Feb.    5,    1926 

Feb.  5,  1926— THEODORE  ROOSE- 
velt  Jr. I  High  School,  San  Jose. 
Board  of  Education  of  City  of  San 
Jose  to  whom  it  may  concern.... 
Jan.    27,    1926 

Feb.  6,  1926—31  50  FT.  LOT  6  BLK  2 
R  2,  South  Mountain  View.  E  R 
Schaffner  et  al  to  whom  it  may 
concern Feb.    6,    1926 

Feb.  6,  1926— COR.  LASTJEN  AND 
S'alvaterra  Streets,  (two  build- 
ings), Stanford  University.  Mrs. 
Herbert  Hoover  (by  Trustee)  to 
whom    it    may    concern .  .Feb.    1.    1926 

Feb.  8,  1926—15.587  AC.  ON  AGNEW 
Road  ad.i.  land  Brown  Part  Ulistac 
Ranch,  San  Jose.  Floyd  P  Jamison 
to  whom  it  may  concern. Feb.  5,   1926 

Feb.  8,  1926— WOODROW  WILSON 
Jr.  High  School,  San  Jose.  Board 
of  Education  of  City  of  San  Jose 
to  whom  it  may  concern .  .Jan.  30,  '26 

Feb.  8,  1926— LOTS  3  AND  4  BLK  8, 
Sunnyside  Addn,  Palo  Alto.  Lor- 
enzo Dell-Aquila  to  whom  it  may 
concern Feb.     5.     1926 

Feb.  8,  1926— LOTS  21  AND  22  BLK 
29,  Seale  Addition,  Palo  Alto.  John 
M  Johnson  et  al  to  whom  it  may 
concern Jan.    28,    1926 

Jan.  30,  1926— S  EMPIRE  ST.  90  W 
Eighth  St  W  47.50x8  87.50,  San 
Jose.  Mrs.  Anna  Leal  to  whom  it 
may    concern Jan.    30,    1926 

Jan.  30,  1926— N  50  LOT  1  BLK  55, 
Naglee  Park  Tract  No.  2,  San  Jose. 
Katharine  Berger  to  whom  it  may 
concern. Jan.    30,    1926 

Jan.  30,  1926— S  54  LOT  8  BLK  3,  East 
San  Jose  Hmstd  Assn.,  San  Jose. 
Lillian  M  Thomas  to  whom  it  may 
concern Jan.    29,    1926 

LIENS  FILl!iD 


SANTA   CLARA   COUNT* 


Recorded  Amount 
Jan.  30,  1926— E  FIRST  ST.  165.45  N 
Santa  Clara  St.  N  69.975  E  137.96 
S  68.975  W  137.96  to  beg,  San  Jose. 
John  D  Carlson  et  al  vs  San  Jose 
Knights  of  Columbus  Hall  Assn... 
$51,186.90 


LIENS  FILED 


SANTA   CLARA   COUNTY 


Recorded  Amount 

Feb.  8,   1926 LOTS  15  AND  16  BLK 

M,  Southgate,  Palo  Alto.  Sam  W 
Hills,  $40  and  $50.50  respectively 
National  Hardware  Co,  $152.92  vs 
J    E    Quails 


BUILDINw     Cr;NTRACTS 


SACRAMENTO    COUNTY 


GARAGE,   ETC. 

FOOT  OF  Y  ST.,  Company's  Distribut- 
ing station,  Sacramento.  All  work 
for  13-stall  garage,  steel  open  shed 
and   steel   building. 

Owner — Associated   Oil   Co. 

Architect — None. 

Tontractor — Palm    Iron    &   Bridge   Wks. 

Filed  .      Dated  Aug.   20,    1925. 

TOTAL    COST,    $7095 


DWELLING,  4-room  and  garage,  $3800; 
No.  2609  19th  St.,  Sacramento;  own- 
er, L.  D.  Gearhart,  2930  34th  St., 
Sacramento. 

DWELLING.  5-room  and  garage.  $4000; 
No.  649  35th  St.,  Sacramento;  own- 
er, Arthur  E.  Mohr,  1120  38th  St., 
Sacramento. 

DWELLING.  6-room  and  garage.  $2900; 
No.  1737  Burnett  Way.  Sacramento 
owner.  J.  E.  Chesson.  2559  16th  St., 
Sacramento. 

DWELLING,  5-room  and  garage.  $2500 
3009  43rd,  Sacramento;  owner,  L. 
B.  Reagan,  3011  43rd.  Sacramento; 
contractor.  F.  E.  Niles,  3024  43rd. 
Sacramento. 

DWELLING,  6-room  and  garage.  $6500 
741  35th,  Sacramento;  owner,  E.  J. 
Morrissey,  1117  38th,  Sacto. ;  con- 
tractor, E.  E.  Sydenstricker.  1615 
24th,   Sacramento 

STORES  (4)  and  (4)  apartments.  $17,- 
250;  No.  2502  Freeport  Road,  Sac- 
ramento; owner,  J.  M.  Howland, 
1501  U  St..  Sacramento. 

DWELLINGS  (2)  5-room  and  garages. 
$2500  each;  No.  3817  and  3825  40th 
St.,  Sacramento;  owner,  Wm.  T. 
Martin,    3616    40th    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  1633  47th  St.  .  Sacramento; 
owner,  F.  G.  Zimmerman.  2306  28th 
St.,  Sacramento. 

REMODEL  and  general  repairs.  $4000; 
No.  3100-3300  Stockton  Blvd.,  Sac- 
ramento; owner,  Libby,  McNeil  & 
Libby,   31st  and  P  Sts.,   Sacramento 

DWELLING,  5-room  and  garage,  $4000; 
No.  2617  C  St.,  Sacramento;  owner, 
Victor  Sugar,  1510  D  St.,  Sacra- 
mento; contractor.  F.  M.  Corey. 
Box   131    Riverside   Blvd.,   Sacto. 

DWELLING,  5-room  and  garage,  $3500; 
No.  2761  7th  Ave.,  Sacramento; 
owner,  J.  H.  Burnett,  1808  P  St., 
Sacramento;  contractor,  A.  I. 
Rowen,   1816   F   St.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2200; 
No.  3441  35th  St.,  Sacramento;  own- 
er, K.  Monikas,  2971  35th  St.,  Sac- 
ramento; owner,  W.  T.  Foster.  3400 
4th  Ave.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2750; 
No.  2861  59th  St.,  Sacramento; 
owner,  A.  C.  Van  Winkle,  3326  46th 
St.,  Sacramento. 

DWELLING.  5-room  and  garage,  $2600; 
No.  409  W  St.,  Sacramento;  owner, 
Manuel  Perry,  2214  4th  St..  Sacra- 
mento; contractor,  J.  E.  Lunn,  2930 
35th  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $3000; 
No.  4132  C  St.,  Sacramento;  owner, 
Robt.  Derbyshire,  4148  C  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage.  $2975; 
No.  2308  18th  St.,  Sacramentc  ;  own- 
er, I.  L.  Johnson.  1260  33rd  St.. 
Sacramento. 

DWELLING.  5-room  and  garage,  $1500; 
No.  5348  11th  Ave.,  Sacramento; 
owner,  Geo.  Bish,  5330  11th  Ave., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  1128  46th  St.,  Sacramento; 
owner,  W.  T.  Weathers,  600  F  St., 
Sacramento;  contractor,  J.  A.  Bas- 
tian.   City   Farms.   24th   Ave.,    Sacto. 

DWELLING,  6-room  and  garage,  $4200; 
No.  1424  48th  Ave.,  Sacramento; 
owner,  Jos.  Samboceti,  3031  L  St., 
Sacramento;  contractor,  A.  Von 
Rotz,   3019   L  St.,  Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Strfft 
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DWELLING,  5-room  and  garage,  $3300; 
No.  841  50th  St.,  Sacramento;  own- 
er. Hill  Co..  317  Forum  Bldg.,  Sac- 
ramento; contractor,  R.  L.  Hatha- 
way,  720   Redwood  Ave.,   Sacto. 

COMPLETION    NOTICES 

SACRAMENTO    COUNTY 

Recorded  Accepted 

Feb.  5,  1926 — LOT  94,  Riverside  Ter- 
race, Sacramento.  John  Bertaux 
to  whom  it  may  concern .  .Feb.   5.   '26 

Feb.  6.  1926 — LOT  1309.  Elmhurst.  J 
C  Eagan  and  Delia  M  (ux)  to  whom 
it  may  concern Feb.   5,   1926 

Jan.  30,  1926— LOTS  2,  22  AND  23  Wm 
T.    Martin    Tract,    Sacramento.      Wm. 
T  Martin   to  whom   it  may  concern 

(3    completions)     Jan.    30.    1926 

Jan.  28,  1926— LOT  6  BLK  2.  North 
Sacramento  Subd.  No.  9.  Geo  D 
Dunn  to  whom  it  may  concern... 
Jan.    28.    1926 

Feb.  2.  1926 — LOT  9.  Ridge  Park,  Sac- 
ramento. Robert  W  and  Carrie  L 
Brown  to  whom  it  may  concern... 
Feb.    2.    1926 

Feb.  3,  1926— S  100  FT.  E  Ms  LOT  5, 
J,  K,  7th  and  8th  Sts.,  Sacramento. 
United  States  Realty  Cor  to  whom 
it  may  concern 

Jan.  30,  1926 — LOT  30,  Dawson  Place 
Sacramento.  Drew  M  Dickson  to 
whom    it   may   concern  .  .Jan.   — ,   1926 

Feb.  5,  1926— SIXTH,  SEVENTH,  H  & 
G  Sts.,  Sacramento.  Southern 
Pacific  Co  to  whom  it  may  concern 
Feb.    3,   1926 

Feb.  1,  1926 — S  %  BLK  16-17-A  North 
B  Sts..  320x160.  Sacramento.  The 
Lurie  Co  to  whom  it  may  concern 
Feb.   1.   1926 

Feb.  1,  1926— LOT  19  So.  Curtis  Oaks 
Sub  2.  except  W  10  ft..  Sacramento. 
W  U  Lybarger  to  whom  it  may 
concern Feb.    1.    1926 

Feb.  1.  1926— LOT  42,  Elwood.  A  E 
and  Alice  J  Shear  to  whom  It  may 

concern Feb.    1,    1926 

« 

LIENS  fiioEiy 


SACRAMENTO     COUNTY 

Recorded  Amount 

Feb.  5,  1926— PTN  LOT  6,  Florin. 
F  T  Hardt  vs  C  A  and  Carmella 
Tisdel      $170 

Feb.  6,  1926— PTN  LOT  4  BLK  N, 
North  Sacramento  Addition  No.  4, 
Sacramento.  Mapes  Lumber  Co  vs 
A  J  and  Hilda  T  Crawford $534.10 

Feb.  6,  1926 — PTN  LOT  4  BLK  N, 
North  Sacramento  Add  No.  4,  Sac- 
ramento. Mapes  Lumber  Co  vs  A 
J  and  Hilda  T  Crawford $238.70 

Feb.  2.  1926 — LOT  22,  Terrace  Villa, 
Sacramento.  Dolan  Bldg  Material 
Co,Inc.    vs    Angela    Buttar $200 

Feb.  2,  1926— LOT  2110  Elmhurst. 
Tilden  Lumber  &  Mill  Co  vs  George 
Fulmer    $558.35 

Feb.  4.  1926 — W  38-3  OF  E  40  FT. 
Lot  3,  K,  L,  12th  and  13th  9ts.. 
Sacramento.  A  B  Atkinson  vs 
Mary    F    Ardery $78.56 

Feb.  5,  1926— LOT  22,  Terrace  Villa, 
Sacramento.  L  E  Iverson  vs  An- 
gela   Buttar     1280 

BUILDING  CONTRACTS 

SAN    ANSBLMO,    MARIN    COUNTY 

PERMITS 

Following  building  permits  were 
granted  by  city  trustees  of  San  An- 
selmo,  Marin  County,  Chas.  H.  Cart- 
wright,  buiding  inspector,  during  the 
month  of  January,  1926: 
ADD  to  present  structure,   $300;  Lot  A 

Sub.    1,   Ross   Valley  Park,  San  An- 

selnio;  owner,  Mrs.  L.  Ullom. 
DWELLING,    $2600;      Lot      321,      Short 

Ranch  Sub.  2,  San  Anselmo;  owner. 

H.  Booth. 
DWELLING  and  garage.   $3500;  Lot  53 

Bush    Tract.      Florence    Ave..      San 

Anselmo;   owner.   Miss   E.   Laphara. 
DWELLING.   $500;   Lot   4   Blk   B,   Flori- 

bel    Park.    San   Anselmo;    owner.   J. 

Chelini. 
DWELLING,    $3500:    Ptn.    Lot    2B.    Bush 

Tract,  San  Anselmo;  owner,  A.  Hart 
STORE,    $1000;    Lot    11,    Chiappari   Tct.. 

San    Anselmo;  owner,  AnRelo  San- 

gulnettl.  ^^ -. 
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ADD  to  dwelling,   $1000;  NW    %   Lot  3. 

Linda   Vista    Tract,    San    Anselmo; 

owner,  Gus  Adams. 
GARAGE,    $400;    Lot    52,    Lincoln    Parlt, 

San  Anselmo;  owner,  G.  Noble. 
DWELLING,    $3500;    Ptn    Lots   4    and    5, 

Grand    View    Tract,    San    Anselmo; 

•wner,  R.  Wallace. 
ADD  room  and  porch  to  dwelling,  $400; 

Lot  394,  Short  Ranch,  San  Anselmo 

owner,    C.    Lezzene. 
GARAGE,    $400;    Lot    10    Blk    A,    Carri- 

gan  Tract,  San  Anselmo;  owner,  J. 

S.    Balthazar. 
"HOME     bank,"     $15,000;     Ptn.    Lot     20, 

Linda  Vista  Tract,      San     Anselmo; 

owner,  C.  Paganini. 
DWELLING,    $3500;    Lot    I,    Sec.    14    and 

14a,  Bush  Tract,  San  Anselmo;  own- 
er,  E.   J.   Conlan. 
DWELLING,    $3000;    Lot    3    Blk    9,    Se- 
quoia   Park,    Sec.    2,    San    Anselmo; 

owner,  A.  M.  Egan. 


BUILDING     CONTRACTS 


PKEISNO    COUNTY 


ALTERATIONS  and  additions,  $500u; 
No.  1421  Van  Ness  Ave.;  owner, 
Luciuc  Powers;  contractor,  J.  F. 
Cowan. 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

Feb.  4,  1926 — WILSON  THEATRE, 
Fresno.  L  W  Wilson  Co.,  Inc.  to 
Trewhitt-S-hields   Co Feb.    3,    1926 

Feb.  4,  1926 — E  2-3  FT.  LOT  20,  Lot 
21  Blk  18,  North  Park  Terrace, 
Fresno.  R  H  Moseley  to  whom  it 
may    concern Jan.    30,    1926 

Feb.  4,  1926— LOTS  2  AND  3,  Shel- 
burne  Terrace.,  Fresno.  Jas  B 
Shelburne  to  Chris  Sommers  Jr... 
Feb.     3,     1926 

Feb.  4,  1926— LOTS  41  AND  42  BLK  3, 
Roedding  Addition,  Fresno.  A  W 
Anderson  to  whom  it  may  concern 
Feb.     3,     1926 

Feb.  6,  1926 — LOTS  23  AND  24  Delver 
Place,  Fresno.  Abbie  C  Kerr  to 
W  G  Kerr Feb.   4,   1926 

Feb.  6,  1926 — LOTS  24  AND  25  W  % 
Lot  26  Blk  4,  Grand  Ave  Park, 
Fresno.  Claude  Wilson  to  L  A 
Ericksen Feb.    4,    1926 

Feb.  3,  1926 — LOT  15  W  i/i  Lot  16 
Blk  9,  Grand  Ave.  Park,  Fresno.  K 
Egoyan  to  whom  it  may  concern.. 
Jan.    1,    1926 

Feb.  9,  1926— LOTS  28  AND  29  BLK 
11,  New  High  School  Addition. 
Fresno.  O  W  Wood  to  whom  it 
may   concern Feb.    5,    1926 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Feb.  4,  1926— LOTS  54  &  55  Easterly 
Rancho,  Fresno.  J  D  Halstead 
Lumber    Co   vs   G   H   Gompertz   and 

Jos    W    Baker $76 

Feb.  5,  1926 — LOT  16  E  10  FT.  LOT 
15  Blk  17,  Arlington  Heights  Tr., 
Fresno.  Tilden  Lumber  &  Mill  Co 
vs  L  L  Short  and  A  W  Louch...$120 


Whatever 

Your 

Question 


Be  It  thepronuncl- 
ation  of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.this  "Supreme  Authority" 

WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimen  pages, prices, 
etc.,  FREIE  Pocket  Maps  if  yon  name  this  paper. 

G.  &  C.  Merriam  Co..  Springrfield.  Mass. 


BUILDING  CONTRACTS 


SAN    JOAQUIN    COUNTY 


JANUARY   BUILDING  IN   L.  A. 


W  %  LOT  14  BLK  16  E  of  Center  St., 
Stockton.  All  work  for  three-story 
hotel    building. 

Owner — S'amuelle    Giovannoni. 

Architect — None. 

Contractor — Edward  Riley,  829  W- 
Willow  St.,   Stockton. 

Filed   Feb.   3,   '1926.     Dated   . 

TOTAL  COST,   $30,898 

Bond,   none.      Limit,   120   working   days. 

Forfeit,   plans   and  specifications,   none. 


DWELLING  and  garage,  $3200;  No.  247 
Pine  St.,  Stockton;  owner,  T.  E. 
Williamson,  1859  W-Park  Ave., 
Stockton. 

RESIDENCE  and  garage,  $2500;  No.  3.t 
E-Noble  St.,  Stockton;  owner,  E.  T. 
Taylor. 

RESIDENCE  and  garage.  $3500;  No. 
1631  W-Willow  St.,  Stockton;  own- 
er,  Frank    La   Baume. 

REPAIRS,  $1500;  No.  336  N-Floren,  ,- 
St.,    Stockton;    owner,    G.    Fugozzi. 


COMPLETION    NOTICES 


SAN   JOAClUiN    COUNTY 


Recorded  Accepted 

Feb.  2,  1926 — LOT  7  Subd  No.  5, 
Stockton  Acres,  Stockton.  F  E 
Bowman   to  J  A  Smith ..  .Feb.   2,   1926 

Feb.  2,  1926— LOT  15  BLK  4,  City 
Park  Terrace,  Stockton.  R  H 
Evans  to  C  C  Blair Feb.   2,   1926 

Jan.  29,  1926 — LOT  5  BLK  23,  Sup- 
plement to  Survey  No.  2999  filed 
March  29,  1908,  Stockton.  F  E 
Toothcare  to  whom  it  may  concern 
Jan.    29,    1926 


LIENS  FILED 


SAN    JOAQUIN    COUNTY 


Recorded  Amount 

Feb.  3,  1926 — PTN  LOT  15  Unit  No.  1, 
Pescadero  Colony,  Stockton.  Good 
Lumber  Co  vs  California  Irrigated 
Farms  and  John  P  Deranja.  ..  $589.35 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY 


COTTAGE,    $2400;    N    Esmund    St 
Lassen     and     Ventura     Sts., 
mond;    owner.    Bay      Cities 
Bldrs,    1002    Macdonald    Ave., 
mond. 

COTTAGE,    $3400;    N    Esmond    St 
Ventura   and   Humboldt   Sts., 
mond;    owner.      Bay      Cities 
Bldrs.,    1002   Macdonald  Ave., 
mond. 

COTTAGE,  $4000;  E  Thirty-seven 
bet.    Roosevelt      and      Center 
Richmond;    owner,    Tandy   & 
763  38th  St.,  Richmond. 
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METALLIC   PAINT  COMPANY  IS 
INCORPORATED 


Articles  of  incorporation  of  the  Col- 
fax Metallic  Paint  Company  have  been 
filed  at  Nevada  City.  The  company  is 
incorporated  under  the  laws  of  the 
State  of  Nevada,  with  a  capitalization 
of  $100,000  divided  into  10,000  shares 
of  the  par  value  of  $10  each. 

There  are  three  directors  and  those 
appointed  for  the  first  year  are  George 
W.  Steel  and  Walter  Brown  of  San 
Francisco  and  Dan  Burkholder  of  Oak- 
land. 

Stock  to  the  amount  of  120  shares 
has  been  issued  to  George  W.  Steel, 
Leonard  A.  Steel.  Alice  Brown,  Walter 
Brown,  Dan  Burkholder,  O.  E.  Chritton, 
W.  W.  Rae,  Charles  L.  Granger,  T.  A. 
Hilton,  Emma  J.  Mitchell,  Eleanor  C. 
Wright  and  M.  M.   Steel. 

Colfax,  Calif,  is  named  as  the  prin- 
cipal place  of  business  and  the  com- 
pany is  organized  to  buy,  own,  sell 
and  mine  minerals,  and  to  engage  in 
mining  and  smelting  ores;  together 
with  general  powers  to  enable  it  to 
carry  on  its  business. 


Los  Angeles'  building  total  for  Jan- 
uary, 1926,  was  the  smallest  since  July, 
1921,  due  directly  to  the  fact  that  per- 
mits for  some  large  projects  which 
would  otherwise  have  been  issued  dur- 
ing the  first  month  of  the  year,  were 
rushed  through  during  the  last  few 
days  of  December  to  boost  the  1925 
total  over  the  $150,000,000  mark.  Of 
the  sixteen  million  dollars  worth  of 
building  credited  to  December  at  least 
three  or  four  million  properly  belong 
to  January.  The  number  of  permits 
issued  during  January,  1926,  was  3236 
and  the  estimated  valuation  was  $6,- 
973,252,  as  compared  with  3908  per- 
mits with  an  estimated  valuation  of 
$11,171,162   for  the  same  month  in  1925. 

No  permits  for  any  large  building 
projects  were  taken  out  during  Janu- 
ary. Permits  were  issued  for  four 
Class  A  buildings  estimated  to  cost 
$148,000,  a  new  low  monthly  record  for 
this  class  of  construction  since  the 
world  war.  Permits  for  Class  A  con- 
struction in  December  amounted  to 
more  than  six  million  dollars.  Per- 
mits were  issued  during  January  for 
two  Class  B  buildings  estimated  to  cost 
$340,000,  43  Class  C  buildings  estimated 
to  cost  $427,408,  and  2166  permits  were 
issued  for  Class  D  all-frame  buildings 
estimated   to  cost   $4,425,262. 

Housing  operations  for  January, 
1926,  fell  somewhat  under  the  average 
They  were  represented  by  997  permits 
for  dwellings  and  apartments  estimated 
to  cost  $4,056,832,  or  30.8  per  cent  of 
the  total  number  of  permits,  and  58.1 
per  cent  of  the  total  valuation  for  the 
entire  month.  These  buildings  will 
furnish  accommodations  for  1225 
families. 


BRITISH         ARCHITECT         PROTESTS 
BUILDING     GASOLINE     STATIONS 


An  appeal  for  the  restoration  of  the 
lost  beauty  of  the  English  country- 
side is  made  by  E.  Guy  Dawber,  presi- 
dent of  the  Royal  Institute  of  Archi- 
tects. He  is  especially  displeased  with 
the  introduction  of  large  plate  glass 
windows,  glazed  brick  fronts  and  the 
gasoline  filling  stations  in  flaming 
colors. 

"Unless  we  wish,  as  a  nation," 
Dawber  declared,  "to  lose  the  wonder- 
ful heritage  left  us  by  our  forefathers, 
in  the  priceless  countryside,  immediate 
steps  must  be  taken   to  preserve  it. 

"There  are  two  things  that  attract 
people,  in  w^hatever  civilized  countries 
they  may  be  and  those  are  scenery  and 
architecture — the  work  of  nature  and 
that  of  man — and  it  is  incredible  that 
we  in  this  country  are  wantonly  al- 
lowing this  legacy  of  beauty  and  seem- 
liness  to  be  destroyed  before  our  eyes." 

Dawber  recommended  that  the  min- 
ister of  health  take  steps  to  prevent 
the  erection  of  ugly  and  unsuitable 
buildings. 

Harwood  Hewitt,  51,  noted  architect, 
and  winner  of  the  world  prize  for 
residence  designs,  died  suddenly  at) 
his  home  in  Los  Angeles,  Jan.  29,  after 
an   Illness  of   but  a   few  hours. 


S.4CItfVMENTO    BUILDING 


Ben  H.  Covell,  city  building  inspec- 
tor of  Sacramento,  during  the  month  of 
January  approved  195  applications  for 
building  permits.  The  improvements 
undertaken  under  these  permits  to- 
taled $457,312.  Of  the  total  number,  153 
covered  the  erection  of  new  buildings 
costing  $425,987.  Home  building  is  the 
most  active  construction,  92  permits 
being  issued  for  one  story  dwellings 
costing    $302,900. 
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KOEHRINC 


Light  Mixer 


Four-cytinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  w^eight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  c.arging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Send  Back  this 
Coupon! 


/ 


»^^^^  .larroD,  Rickard  &  McCone  Co. 
^^^  139     Townsend    Street 

^^  San  Francisco,  Calif. 

Please  send  me  by  return   mail 
complete  information  on  Koehring 
Dandie  Light  Mixer.   Also  price  with 
equipment  as  follows: 


Representatives : 

HARTIOT*.  RICKARD  &  McCOE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARROW.  RICKARD  &  McCOXE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles.  Calif. 
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MIDDLE    WEST   LEAD    PACIFIC 
COAST    IN    CITY    PtAIVNING 


The  Middle  West  is  ahead  of  the  Pa- 
cific Coast  in  city  planning,  park  and 
playground  development,  and  such  im- 
provement work,  in  the  opinion  of  J. 
W.  Gregg,  Professor  of  Landscape  De- 
sign in  the  College  of  Agriculture, 
University  of  California,  who  has  just 
returned  from  Illinois,  where  he  ad- 
dressed the  meeting  of  the  American 
Association  of  Landscape  Architects  at 
Chicago  and  the  students  in  landscape 
architecture  in  the  University  of  Illi- 
nois  at  Urbana. 

"Millions  of  dollars  are  being  spent 
in  this  work  in  the  Middle  Western 
States,"  says  Prof.  Gregg.  "While  we 
are  doing  some  of  this  work  on  the 
Pacific  Coast,  we  are  not  abreast  the 
spirit  of  the  times  in  modern  cities,  as 
evidenced  there." 

At  the  meeting  of  the  national  or- 
ganization of  landscape  architects,  to 
which  Prof.  Gregg  some  time  ago 
earned  admission  through  the  work  he 
has  done  in  California,  he  spoke  on 
"The  Status  of  Landscape  Architecture 
on  the  Pacific  Coast."  At  the  Univer- 
sity of  Illinois  he  gave  several  lec- 
tures to  the  students  in  the  division 
of  landscape  architecture,  and  was  en- 
tertained there  for  several  days. 


WORK    IS    STARTED      ON      WOKLD'S 
HIGHEST     TRANSMISSION     TOWER 


What  engineers  say  will  be  the 
highest  electric  transmission  tower  in 
the  world  is  being  erected  by  the 
Pacific  Gas  &  Electric  Company  as  a 
part  of  the  new  220,000  volt  line  now 
being  built  from  Vaca-Dixon  substation 
to  Antioch.  The  record-breaker,  which 
will  be  at  the  crossing  of  the  Sacra- 
mento River,  near  Rio  Vista,  will  be 
459  feet  high  rising  30  feet  higher 
than  the  new  telephone  headquarters, 
San    Francisco's   tallest   building. 

To  get  its  lines  across  the  Sacra- 
mento and  San  Joaquin  rivers  and  at 
the  same  time  comply  with  the  Federal 
Government's  clearance  requirement  for 
navigable  streams,  the  company  must 
put  up  five  steel  towers  ranging  in 
height  from  269  to  459  feet,  two  at  the 
Sacramento  crossing  and  three  at  the 
San  Joaquin  crossing.  The  tallest 
tower  of  the  latter  span  will  be  359 
feet. 

Structural  designs  for  the  towers 
were  made  by  Walter  Dreyer  and  D.  M. 
Robinson,  company  engineers,  and  the 
work  of  erection  is  being  directed  by 
E.  H.  Stele,  who  has  charge  of  the 
company's  line  construction. 

Because  the  lands  along  the  rivers 
at  the  crossing  sites  are  low  the 
towers  have  to  be  built  unusually  high. 
The  same  condition  makes  it  necessary 
to  drive  piles  80  feet  for  a  foundation. 

Without  a  splice  in  the  wire,  six 
copper-clad  steel  cables  will  stretch 
from  anchorage  to  anchorage,  7029 
feet,  nearly  a  mile  and  a  third,  across 
the  Sacramento,  and  8835  feet,  more 
than  a  mile  and  two-thirds,  across  the 
San  Joaquin.  Supporting  towers  will 
be  necessary  to  maintain  the  prescribed 
clearance  height,  but  there  is  to  be  a 
single  unbroken  span  of  4135  feet  over 
the  Sacramento  River  and  one  of  3175 
feet  over  the  San  Joaquin. 

The  line  will  end  three  miles  south 
of  Antioch,  where  the  company  is 
building  its  Contra  Costa  substation. 
With  the  new  line  operating  at  world's 
record  voltage  it  will  be  possible  to 
carry  directly  a  larger  block  of  power 
to  the  industrial  district  centering 
around  Pittsburg  and  Antioch. 


CONTRACTORS   W^ARNED 

Cancellation  of  the  contract  of  the 
McKay-Schruth  Engineering  Compan.v 
of  Los  Angeles  for  the  construction  of 
the  Mossdale  bridge  over  the  S'an  Joa- 
quin River  between  Stockton  and 
Tracy  is  threatened  in  a  notice  served 
on  the  company  by  the  California  High- 
way Commission.  The  commission's 
notice  stated  that  unless  construction 
activities  were  immediately  resumed 
with  a  crew  of  at  least  forty-five  men 
the  contract  would  be  revoked  and  the 
work  taken  over  by  the  state.  Reports 
had  been  received  at  the  office  of  the 
commission  that  building  operations 
had   been    suspended. 


BERKELEY      PLANS   TO      REGILATE 
BUILDING    HEIGHTS 


The  question  of  amending  the  build- 
ing code  or  passing  an  ordinance  regu- 
lating the  height  of  buildings  will  be 
considered  by  the  Berkeley  City  Coun- 
cil as  a  committee  of  the  whole.  At  a 
recent  session  of  the  Council  City 
Manager  John  X.  Edy  reviewed  the 
jjresent    situation. 

Edy  said  that  in  1918-19  the  regula- 
tion of  building  heights  was  incorpor- 
ated in  the  zoning  ordinance  but  was 
omitted  from  the  final  draft  as  passed 
by  the  Council.  The  building  code,  sec- 
tion 109,  limits  the  heights  of  frame 
buildings  to  36  feet  and  section  107 
limits  the  height  of  Class  A  buildings 
with  certain  kinds  of  curtain  walls  to 
86  feet,  but  a  building  constructed  of 
steel  can  be  built  to  a  height  of  150 
feet  or  even  to  a  height  not  exceeding 
one  and  one-half  times  the  width  of 
the  street  in  front,  providing  that  the 
building  does  not  occupy  more  than 
25   per  cent  of  the  area  of  the   lot. 

Class  B  buildings  are  limited  in 
height  to  102  feet  and  Class  C  to  85 
feet  or  45  feet  according  to  the  class 
of  construction.  As  Shattuck  avenue  is 
one  of  the  widest  streets  in  the  country 
under  existing  laws  it  would  be  per- 
missible for  a  real  "skyscraper"  to  be 
built  which  would  be  all  out  of  pro- 
portion to  other  buildings,  the  city 
manager    points    out. 

It  is  proposed  to  have  the  City 
Planning  Commission  make  a  study 
of  the  question  and  it  is  believed  the 
outcome  of  the  discussion  will  be  the 
passage  of  an  ordinance  limiting  the 
hfight  of  buildings  to  10  or  12  stories. 


S.    BUREAUS    JOIN    TO    .AID    IN 
HIGHW^AY    BUILDING 


A  co-operative  agreement  between 
the  Secretary  of  Agriculture  and  the 
Secretary  of  the  Interior,  providing  for 
the  construction  of  main  roads  in  na- 
tional parks  by  the  Bureau  of  Public 
Roads,  has  been  concluded.  A  desire  of 
utilize  the  facilities  of  the  Bureau  of 
Public  Roads  rather  than  organize  a 
separate  construction  organization  in 
the  Xational  Park  Service  prompted 
the  agreement  which  will  control  the 
expenditure  of  $750,000  for  road  con- 
struction in  national  parks  recently 
authorized  by  Congress. 

According  to  the  terms  of  the  agree- 
ment, the  district  engineers  of  the  Bu- 
reau of  Public  Roads  will  prepare  plans 
and  estimates  for  road  construction  in 
co-operation  with  the  Superintendent 
of  the  Park  affected  and  the  landscape 
engineer  of  the  Xational  Park  Service. 
After  approval  by  the  Xational  Park 
Service  the  Park  Superintendent  will 
advertise  for  proposals  to  build  the 
project  which  will  be  opened  and  tabu- 
lated with  the  district  engineer  of  the 
Bureau  of  Public  Roads. 


OPPOSE  H.ARBOR   Fl'ND 


Army  engineers  in  a  report  to  the 
House  oppose  any  expenditure  of  funds 
for  the  present  time  for  further  devel- 
opment of  the  South  San  Francisco 
Harbor. 
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Following  a  meeting  of  the  board  of 
directors  held  in  the  latter  part  of 
January,  the  American  Institute  of 
Steel  Construction  announces  an  exten- 
sion of  its  activities  and  the  addition 
to  its  staff  of  A.  T.  North,  Member  of 
the  American  Institute  of  Architects 
and  until  recently  Associate  Editor  of 
"The  American  Architect."  Mr.  North's 
practical  experience  as  a  structural 
steel  fabricator  was  gained  in  the  em- 
ploy of  the  Paxton  &  Vierling  Iron 
Works,  Omaha,  Nebraska;  the  Snead 
Architectural  Iron  Works,  Louisville, 
Kentucky;  and  the  Stewart  Iron  Works, 
Covington,  Kentucky.  Later  he  served 
the  National  Fireproofing  Company 
(Western  Division)  as  its  Chief  Engi- 
neer. Later  still,  while  Associate 
Editor  of  "The  American  Architect,"  he 
established  a  reputation  as  an  un- 
usually able  writer  on  all  topics  re- 
lated to   the  construction   industry. 


Redmond  Toohey,  grading  contractor, 
died  at  Phoenix,  Ariz.,  Feb.  2,  aged  80 
years.  Toohey  came  to  Arozina  in 
1883  to  work  on  the  original  Arizona 
canal.  He  helped  build  Santa  Fe  rail- 
way branches  between  Ash  Fork  and 
Phoenix  and  westward  from  Wicken- 
burg  into  California,  built  the  Nacozari 
branch  of  the  Southwestern  system  and 
had  large  contracts  on  the  Sout'iern 
Pacific. 


A  highway  a  mile  long,  a  new  de- 
parture in  road  building,  has  just  been 
completed  and  is  being  watched  by  ex- 
perts, because  it  is  built  of  limestone 
dust.  The  road  is  in  Clay  County. 
Missouri.  Twenty-two  carloads  of 
screenings  were  us-^^d  and  the  expense 
was  17  cents  per  square  yard. 


The  prrposal  to  amend  the  San  Fran- 
cisco building  law  to  permit  a  certain 
lype  of  steel  joist  to  be  used  on  Class 
B  structures  up  to  twelve  stories  in 
height,  has  been  referred  by  the  Build- 
ing Committee  of  the  Board  of  Super- 
visors to  .John  P.  Hcrgan,  chief  inspec- 
tor of   buildings,  for  report. 


An  increase  of  more  than  a  million 
dollars  in  net  income  for  1925  com- 
pared with  the  year  before,  is  reported 
by  the  United  States  Gypsum  Company, 
$8,414,117  against  $7,166,381.  This  is 
equal,  after  preferred  dividends,  to 
$15.45  a  share  on  the  common,  against 
$14.96  a  share  in   1924. 


Thos.  J.  Gillespie,  a  pioneer  in  the 
industry  of  manufacturing  hardwood 
lumber  from  eucalyptus,  died  at  his 
home  in  San  Jose,  Feb.  9,  at  the  age 
of  91  years.  Gillespie  located  in  San 
Jose  in  1875  and  established  the  Garden 
City  Mill  &  Lumber  Company. 


Architects  of  Portland,  Ore.  will  be 
given  an  opportunity  to  compete  for 
the  }"b  of  being  commissioned  to  pre- 
pare plans  for  a  new  city  hall  to  be 
erected  in  that  city,  if  the  recommen- 
dation of  City  Building  Inspector  H.  E. 
I  luinn)er    are    acc('i>tf^d    by    the    council. 


Presidents  and  secretaries  of  Build- 
ers' Exchanges  in  Southern  California, 
meeting  in  Santa  Barbara,  adopted  a 
resolution  protesting  the  tendency  "on 
the  part  of  certain  crafts  to  secure  a 
five-day  week". 


The  stockholders  of  Columbia  Steel 
corporation,  the  largest  steel  producer 
west  of  Chicago,  at  special  meeting 
Feb.  8,  authorized  the  increase  of  the 
capitalization  of  the  company  from 
1,000,000  to  1,500,000  shares  of  common 
stock,  no  par  value.  The  company  will 
issue  5000  units  of  stock,  each  unit 
consisting  of  one  share  of  preferred 
and  50  shares  of  common,  at  a  price 
of  $300  per  unit.  Rights  of  stock- 
holders to  purchase  the  units  will  ex- 
pire March  31.  To  secure  one  unit  of 
the  stock  will  require  376  rights.  Pro- 
ceeds of  the  financing  will  be  used  to 
retire  some  $1,500,000  floating  debt  of 
the   corporation. 


The  annual  report  of  the  Pacific 
Coast  Steel  Company  shows  gross  op- 
erating earnings  of  $1,499,970,  and 
gross  income  of  $6,579,045  in  1925  as 
against  $6,282,707  in  1924.  Total  re- 
serve and  surplus  funds  are  more  than 
$5,000,000  or  half  the  total  assets. 
The  company  has  plants  at  San  Fran- 
cisco, Seattle,  Portland  and  Los  An- 
geles and  owns  the  Southern  California 
Iron    &   Steel   Company. 


Los  Angeles  is  to  have  the  first  100 
per  cent  fireproof  home  in  America,  it 
is  announced  by  Eugene  Webb  Jr., 
president  of  the  Commercial  Construc- 
tion Company.  The  "home  everlasting" 
is  to  have  structural  steel  frame,  in- 
cluding all  joists  and  other  parts  here- 
tofore built  of  wood,  and  is  to  be  con- 
structed in  such  a  way  that  fiames  will 
not  be  able  to  destroy  it.  Webb  an- 
nounced. 


Thomas  H.  Silsbee,  civil  engineer  and 
for  many  years  identified  with  devel- 
oping enterprises  in  Upper  California, 
died  at  his  home  in  Los  Molinas  colony, 
tw^elve  miles  southeast  of  Red  Bluff, 
following  an  illness  of  several  months. 
Mr.  Silsbee  was  a  native  of  Columbus, 
Wis.,  born  in  1865,  and  came  to  Cali- 
fornia about  forty  years  ago,  having 
resided  in  Tehama  county  for  the  past 
fifteen   years. 


Owen-Oreg'on  Lumber  Company  of 
Medford,  Ore.,  plans  immediate  con- 
struction of  a  $500,000  sawmill  at  Med- 
ford. The  plant  will  be  electrically  op- 
erated, with  capacity  of  cutting  327,000 
feet  in  a  16-hour  shift.  The  new  plant 
will  be  in  operation  by  Jan.  1,  1927. 
The  sawmill  vi^ill  be  in  additi:n  to  a 
$600,000  improvement  of  the  present 
mill,   now   in   course  of  construction. 


The  unfilled  tonnage  of  the  United 
States  Steel  corporation  on  January  31 
amounted  to  4,882,739  tons  against  5,- 
033,364  tons  on  Dec.  31.  a  decrease  of 
150,625  tons,  according  to  the  monthly 
report   issued   by  the   corporation. 


The  Southern  California  Edison  Com- 
pany net  earnings  for  the  year  ending 
December  31st,  amounted  to  $10,740,885, 
as  compared  with  $3,438,049  for  the  pre- 
ceding year,  according  to  an  earnings 
statement  just  issued. 

Frederick  SL  Harrison,  Sacramento 
architect,  was  a  recent  visitor  to  San 
Francisco. 


Jas.  A.  Harrison,  senior  engineer  of' 
the  Santa  Clara  University,  has  beeni 
chosen  by  M.  M.  Boring,  personal  di-j 
rector  of  the  General  Electric  Company 
to  pursue  a  special  course  of  studies 
at  the  company's  Schenectady,  N.  Y., 
plant.  This  is  Boring's  third  visit  to 
the  Santa  Clara  University  in  three 
years,  and  he  has  during  that  time  rec- 
ommended three  Santa  Clara  graduates 
to  employment  and  schooling  in  the' 
Eastern   plant. 


Thomas  E.  Stanton  Jr.,  assistant 
state  highway  engineer  of  California, 
has  been  elected  a  member  of  the  ex- 
ecutive committee  for  1926  of  the  high- 
way division  of  the  American  Society 
of  Civil  Engineers.  Mr.  Stanton  is  the 
only  member  of  the  committee  to  be 
chosen  from  the  western  section  of  the 
country,  according  to  a  report  of  the 
balloting    received    in    Sacramento. 


Oakland  city  council  has  started  pro- 
ceedings to  widen  Twenty-second  St. 
from  Harrison  street  to  the  Western 
waterfront.  The  project  will  be  the 
largest  single  street  improvements  un- 
dertaken in  the  city's  history  an-i  will 
cost  approximately  $2,000,000. 


E.  G.  Hunt,  for  five  years  city  engi- 
neer of  Aberdeen,  Wash.,  has  resigned, 
and  will  retire  from  service  and  enter 
private  practice,  as  soon  as  a  successor 
is  appointed.  Prior  to  his  city  con- 
nection, he  was  for  five  years  in  the 
employ  of  the  Wynooche  Timber  Co. 


M.  H.  Merrill  &  Company,  engineers, 
specializing  in  the  design  and  erection 
of  textile  structures,  have  opened  of- 
fices at  800  Fife  Building,  San  Fran- 
cisco. A  branch  office  has  also  been 
opened  by  the  firm  at  the  Parr  Ter- 
minal,  Oakland. 

Chas.  H.  Windham,  for  three  years 
city  manager  of  Long  Beach,  Calif.,  re- 
cently resigned,  has  accepted  a  position 
with  the  United  Dredging  Company 
which  has  harbor  contracts  on  the  west 
coast  and  in   Florida. 

A.  P.  Campbell  has  been  appointed 
city  engineer  of  Riverside,  succeeding 
Lee  Nafzgar.  Mr.  Campbell  is  at 
present  engaged  in  making  surveys  for 
a  $400,000  municipal  water  works  sys- 
tem. 


J.  L.  Carter,  general  contractor  of 
San  Jose,  died  at  the  San  Jose  Hospi- 
tal, that  city.  Feb.  10.  following  a  brief 
illness.  He  was  73  years  old,  a  native 
of  Glass  Valley,  Calif.,  and  operated  in 
the  Santa  Clara  Valley  for  the  past  14 
y' ars. 

E.  J.  Farr,  of  Fresno,  has  been  se- 
lected by  the  Fresno  Board  of  Educa- 
tion as  superintendent  of  construction 
for  the  $1,800,000  school  improvement 
program.  His  salary  will  be  $350  a 
month  and  will  commence  April  1. 
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PORTLAIVD    PROPOSES    TO    LICENSE 
PAITVTIIVG    CRAFT 


Contracting-  painters  of  Portland, 
Ore.,  want  the  city  council  to  pass  an 
ordinance  providing  for  the  licensing 
of  painters,  and  requiring  them  to  post 
bonds  for  the  faithful  performance  of 
contracts. 

A  particular  point,  it  is  said,  Is  to 
provide  that  painters  may  use  blow- 
torches for  the  removal  of  paint,  after 
permits  have  been  issued  by  the  fire 
marshal  after  he  has  determined  that 
use  of  the  torches  would  not  bo 
dangerous.  The  bond  would  also  pro- 
tect the  property  owner  in  case  fire 
did   result  from  use  of  the  torches. 

It  is  proposed  that  the  license  fee 
shall  be  flO  a  year  and  that  punish- 
ment for  violations  of  provisions  of  the 
ordinance  shall  be  a  maximum  fine  of 
$500  and  jail  sentence  of  six  months. 


S.   F.    Builders'    Exchange 

Votes   to   Proceed   With   New    Home 


TILE-SIDTTERS    PLAN    SCHOOL 


Establishment  of  training  schools 
fnr  apprentice  tile  setters  and  formu- 
lation of  a  code  of  trade  ethics  occu- 
]>ird  the  23rd  convention  of  the  Tile 
and  Mantel  Contractors'  association  at 
Los    Angeles. 

The  training  school  plan,  which  is 
said  to  have  the  approval  of  union 
1  -aders,  would  require  student  tile 
setters  to  put  in  an  intensive  course  of 
15  weeks  in  setting  tiles,  interpreting 
plans  and  drawing  contracts. 

The  code  of  ethics,  now  in  process 
of  construction,  will  take  a  firm  stand 
against  substitution  of  materials  and 
will  stand  as  a  guarantee  to  contrac- 
tors and  builders  that  agreements  with 
members  of  the  association  will  be 
followed  to  the  letter. 


Confident  of  a  big  building  season 
and  the  desire  to  share  in  the  con- 
.struction  activities  for  the  current  year, 
coupled  with  the  need  to  more  central- 
ize the  building  fraternity  of  the  city, 
the  San  Francisco  Builders'  Exchange 
has  voted  to  erect  a  modern  skyscraper 
in   the  downtown  district. 

The  vote  to  preceed  with  construc- 
tion at  the  present  time  was  unanimous 
on  the  part  of  the  membership  which 
was  called  in  special  meeting  to  con- 
sider ways  and  means  to  finance  the 
project. 

The  structure  will  be  erected  at  the 
northwest  corner  of  New  Montgomery 
and  Mission  streets,  the  birthplace  of 
the  organization  of  the  original  San 
Francisco  Builders'  Exchange.  The 
property  has  a  frontage  of  120  feet  in 
the  north  side  of  Mission  street  and  a 
rear  frontage  of  120  feet  in  the  rear 
on    Aldrich    street      with      an      80-foot 


CONTRACTORS    ELECT 


W.  H.  Feigenson  has  beeji  re-elected - 
president  of  the  Portland  Chapter,  As- 
sociated General  Contractors.  of 
America.  Harry  Banfield  was  elected 
vice-president,  Chas.  T.  Parker,  second 
vice-president  and  Herman  Jcrhnsort, 
treasurer.  Banfield  will  head  the 
building  division  and  Parlcer  the  pub- 
lic division  of  the  organization.  George 
B.  Herington  was  elected  executive 
secretary. 


LABOR   UNIONS  WILL  ISSUE  LIFE 
INSURANCE 


Union  labor,  having  organized  banks, 
co-operative  societies  and  other  com- 
rnercial  institutions,  is  now  prepared 
to  take  up  its  newest  venture — life  in- 
surance. Vice-President  Matthew  Woll 
of  the  American  Federation  of  Labor 
is  to  be  the  head  of  the  Union  Labor 
Life  Insurance  Company,  with  offices 
in  Washington,  D.  C. 


PETALUMA         CARPENTERS         SEEK 
INCREASED  WAGE 


Pctaluma  Local  No.  981,  Carpenters' 
union,  has  voted  to  ask  employing 
contractors  for  a  raise  in  wagts.  They 
will  not  make  a  formal  domnnd  hut 
will  make  a  request  that  th(>  wage  be 
raised.  They  ask  a  minimum  wage  of 
$8.50  a  day  after  March  15  and  a  mini- 
mum wage  of  $9  a  day  after  May  1. 


frontage  in  New  Montgomery  street. 
The  site  is  within  a  hundred  yards  of 
the  recently  completed  thirty-six-story 
Pacific  Telephone  and  Telegraph  office 
building  and  in  the  immediate  vicinity 
of  the  New  Call  Building,  Rialto  Build- 
ing, Associated  Oil  Building  and  Palace 
Hotel,  all  rated  as  costing  in  excess  of 
11,000,000. 

The  new  exchange  building  will  be 
of  Class  A  construction  thoroughout 
and  including  the  purchase  of  the  site, 
the  total  expenditure  to  the  Exchange 
in  the  project  will  be  in  excess  of  $1,- 
000,000. 

No  architect  has  been  selected  as  yet, 
although  preliminary  sketches  were 
submitted  at  the  meeting  covering 
floor  plans. 

Every  effort  will  be  made  by  the 
exchange  to  centralize  the  construction 
industry   in   the  new  structure. 


Pacific    Coast   Conference    of 

Master  Plasterers'  Program  Arranged 


Arrangements  have  been  completed 
for  the  Fourth  Annual  Convention  of 
the  Pacific  Coast  Conference  of  the 
Master  Plasterers'  Associations  to  be 
held  in  San  Francisco,  February  22nd, 
23rd  and  24th,  with  headquarters  at 
the  St.  Francis  Hotel,  Powell  and  Geary 
Streets.  The  San  Francisco  Master 
Plasterers'   Association   ^\'ill   be   host. 

The  convention  will  be  called  to  or- 
der at  10:00  A.  M.,  Feb.  22nd  by  Francis 
O'Reilly,  President  of  the  Master  Plas- 
terers' Association  of  San  Francisco. 
The  present  officers  of  the  Pacific 
Coast  (Conference  of  Master  Plasterers' 
Associations  are  as  follows:  George 
f'edgTift,  president,  Los-  Angeles;  Wil- 
liain  Makin,  first  vice  president,  Oak- 
land; Francis  O'Reilly,  second  vice 
president.  San  Francisco;  Guy  Man- 
nan,  third  vice  president,  Portland, 
Ore.;  .Terry  O'Connor,  treasurer,  Los 
Angeles;  R.  W.  Stratford,  secretary, 
Los   Angeles. 


From  the  many  reports  and  -  the 
spirit  shown  at  present,  all  indications 
point  to  the  most  successful  convention 
since  the  organization  of  the  confer- 
ence, and  it  is  hoped  that  all  members 
will  allow  nothing  to  prevent  their  at- 
tendance. One  of  the  outstanding 
achievements  of  the  association  has 
been  the  success  in  getting  the  prepo- 
sition of  "Better  Plastering"  before 
the  public.  The  value  of  good  plaster- 
ing has  been  brought  to  the  attention 
of  thousands  of  magazine  readers,  per- 
sonal calls  upon  architects  as  well  as 
untold  numbers  of  prospective  home 
buyers   and   others. 

A  complete  program  for  the  three 
day  convention  has  been  arranged  and 
many  subjects  of  importance  pertain- 
ing to  the  plastering  industry  will  be 
taken  up  in  conjunction  with  the  con- 
vention program.  The  crnvention  will 
adjourn  Wednesday,  February  24th 
with  a  banquet  and  ball  in  the  Italian 
Room  of  the  St.  Francis  at  7  P.  M. 


EXCHANGE    LADIES    NIGHT    AND 
BANtlUET   A    SUCCESS 


PORTLAND    PLUMBERS    ELECT 


The  San  Francisco  Builders'  Ex 
change  Ladies'  Night,  Dinner  .  and 
Dance,  held  in  the  Florentine  Ballroom 
of  the  Clift  Hotel,  last  Saturday  even- 
ing was  a  huge  success.  Some  three 
hundred  and  fifty  members  and  their 
families    attended. 

An  interesting  program  of  entertain- 
ment, prrgrammcd  by  Emil  Hogberg. 
chairman  of  the  Committee,  was  en- 
joyed and  following  the  close  of  the 
dinner  dancing  continued  until  mid- 
night- 
Credit  for  the  success  of  the  affair 
is  due  to  Emil  Hogberg  and  his  able 
assistants,  who  comprised  the  enter- 
tainment Committee,  namely,  L-  J-  N'eal. 
Walter  Jahiieson,  D.' B.  Farquharson,  S, 
F.   Cohn   and   S.   A.   D.  Schenck, 


Following  officers  were  installed  at 
a  recent  meeting  of  the  Portland,  Ore.. 
Master  Plumbers'  Association:  David 
Williams,  president;  H.  H.  Colliver. 
vice-president;  H.  X.  Brown,  financial 
secretary;  T.  J.  Rowe,  recording  secre- 
tary,  and   J.    R.   Widmer,    treasurer. 


C.\RPE.\TERS     GR.tNTBD    INCREASE 

The  new  agreement  between  Port- 
land, Ore.,  carpenters  and  their  em- 
ployers, calling  for  aji  increase  in 
wages  from  $8  to  $9  a  day,  went  into 
tMfect    February    15.  The    agreement 

was  made  through  the  General  Con- 
tractors and  contains  a  clause  pro- 
hibiting calling  of  strikes  for  a  period 
of  three  years. 

(Continued  on   Page   T) 
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GLADDING    McBEAX    MERGES    WITH 
L,.   A.   PRESSED  BRICK   COMPANY 


Gladding:.  McBean  and  Company  of 
San  Francisco  and  the  Los  Angeles 
Pressed  Brick  Company  have  been  con- 
solidated with  combined  assets  of  more 
than  $8,000,000,  it  is  announced  by 
Atholl  McBean.  president  of  the  new 
combined   organization. 

The  new  merger,  which  will  tie  up 
two  cf  the  largest  producers  of  clay 
products  on  the  Pacific  Coast,  will  es- 
tablish headquarters  in  Los  Angeles 
February  22.  The  identity  of  each  con- 
cern will,  however,  be  rigidly  pre- 
served, and  each  will  continue  with 
the  manufacture  and  marketing  of  its 
own    particular   specialties. 

The  merger  was  effected  by  the  re- 
cent purchase  of  stock  holdings  in 
both  companies  by  a  group  of  San 
Francisco  and  Los  Angeles  men.  At 
the  recent  election  of  new  directors 
and  officers,  the  new  interests  were 
represented  in  the  executive  staff  of 
th   concerns. 

McBean  will  be  president  of  the 
merged  companies,  and  will  carry  the 
title  of  president  of  the  Los  Angeles 
Pressed  Brick  Companj'.  F.  R.  Ortman 
cf  Los  Angeles,  until  recently  vice- 
president  of  Gladding,  McBean  and 
Company,  will  be  general  manager  of 
the  Los  Angeles  firm,  and  exercise 
general  .supervision  over  the  affairs 
of  the   merged  concerns. 


CALIFORNIA      ENGINEERS      TO      AID 
U.    S.    ROADS    BODY 


Appointment  of  seven  engineers  of 
the  California  Highway  commission  on 
standing  committees  of  the  American 
Association  of  State  Highway  officials 
for  the  ensuing  year  is  announced  in 
a  telegram  received  from  the  associa- 
tion's headquarters  in  "Washington, 
D.   C. 

The  Californians  named  on  the  com- 
mittees, which  are  engaged  in  a  study 
of  various  highway  building  problems, 
follow: 

R.  M.  Morton,  state  highway  engi- 
neer, committee  on  design;  Harland  D. 
Miller,  bridge  engineer,  committee  on 
Ir'dges  and  structures;  C.  L.  McKessen, 
materials  and  research  engineer,  com- 
mittee on  non-bituminous  testing  prob- 
lems; E.  T.  Maddock.  testing  engineer, 
committee  of  bituminous  and  chemical 
testing  problems;  Thomas  E.  Stanton, 
assistant  state  highway  engineer,  com- 
mittee on  maintenance;  C.  E.  Malm,  ac- 
countant, committee  on  accounting; 
Russell  H.  Stalnaker,  equipment  en- 
gineer,  committee    on   equipment. 


AMENDED        ORDINANCE        ALLOAVS 

STEED   JOISTS    IN   CLASS    A 

BUILDINGS 


Instructions  to  prepare  an  ordin- 
ance amending  the  Los  Angeles  build- 
ing code  to  permit  steel  joist  construc- 
tion in  Class  A  buildings  were  given 
the  city  attorney  by  the  council.  Sev- 
eral members  of  the  council  were  op- 
posed to  the  measure  and  wanted  to 
hold  a  hearing  on  the  subject  before 
proceeding,  but  it  was  decided  that  the 
hearing  can  better  take  place  when 
the    ordinance    comes    up    for    adoption. 

Councilmen  Zahn  and  Shaw  sub- 
mitted a  majority  report  of  the  build- 
ing and  safety  committee  favoring  the 
proposed   change. 


The  Southern  California  Chapter. 
American  Institute  of  Architects,  has 
adopted  a  resolution  protesting  against 
the  adoption  by  the  city  council  of  an 
ordinance  permitting  the  use  of  pressed 
steel  joists  in  class  A  buildings. 


Wild    Bidding   on    Public   Work — 

Tends  to  Increase  Day-Labor  Work 


Imagination  and  not  facts  would 
seem  to  be  the  basis  of  a  good  deal  of 
the  bidding  on  construction  work.  This 
is  especially  noticeable  in  bids  on  pub- 
lic contracts.  In  an  editorial  entitled 
"Frivolous  Bidding,"  The  Engineering 
News-Record  (New  York)  calls  atten- 
tion to  recent  bidding  on  a  subway 
contract  in  New  York  City,  in  which 
the  lowest  bid  was  roughly  $5,890,000 
and  the  highest  $8,415,000,  with  two 
other  bidders  between.  This  wide  dis- 
crepancy, we  are  told,  is  not  peculiar 
to  this  contract.  In  ten  contracts  for 
the  New  York  subways  this  year  alone, 
with  an  average  of  6.4  bidders  per  con- 
tract, the  sum  of  the  low  bids  is  $48,- 
000,000  and  of  the  high  $61,000,000,  an 
average  difference  of  27  per  cent  be- 
tween low  and  high.  In  each  one  the 
high  bid  is  nearly  a  third  more  than 
the  low,  a  matter  of  $1,225,000  per  con- 
tract.     The    writer   goes   on: 

"Such  bidding  plainly  shows  that 
something  more  than  the  desire  to  do 
work  is  behind  some  of  the  contractors 
who  bid.  Subwav  work  in  New  York 
is  occasionally  hazardous,  but  it  is 
always  repetitious.  Hundreds  of  miles 
have  been  built,  most  of  them  by  the 
same  men  who  are  now  bidding,  tho 
they  have  not  always  been  the  prin- 
cipals in  the  earlier  work.  The  low 
bids,  as  a  rule,  are  fairly  near  the  en- 
gineer's estimate,  and  since  no  con- 
tractor would  dare  utter  the  heresy 
that  an  engineer  is  a  better  estimator 
than  a  contractor  should  run  up  to  the 
absurdly  high  figures  that  mark  the 
higher  range  of  all  the  bids. 

"Nor  is  this  condition  peculiar  to  the 
New  York  subway  bidding.  It  is  com- 
mon and  has  been  common  for  years  in 
all  contract  awards.  Special  em- 
phasis might  be  laid  on  the  subway 
w<^rk  because  all  the  contracts  are 
large  ones,  running  into  the  $3,000,000 
to  $8,000,000  class,  and  percentages  of 
difference  in  bids  ought  to  drop  with 
increase  in  the  size  of  the  bids.  But 
every  opening  of  bids  shows  a  number 
of  contractors  submitting  proposals 
which  are  obviously  'complimentary.' 
They  are  put  in  for  various  reasons: 
Because  the  awarding  body  asks  for 
them  in  order  to  have  the  publicity  of 
competition;    because    a    high    iDid    may 


make  a  friendly  competitor's  low  bid 
look  extraordinarily  attractive;  be- 
cause of  the  long-shot  gamble  that 
maybe  every  one  else  will  try  the  same 
trick,  and  one  of  them  being  low^,  will 
get    an    easy-money    contract." 

Such  careless  bidding — not  made  in 
good  faith  nor  with  any  expectation  of 
getting  the  contract — is  common;  but 
that.  The  News-Record  reasonably  says, 
is  no  excuse  for  it.  It  is  leading  to 
the  increase  of  day-labor  work  by 
some  of  our  public  bodies.  The  essence 
of  the  contract  system  Is  the  competi- 
tive bid.  If  it  were  not  that  the  public 
expects  to  get  the  very  best  effort  of 
constructors  toward  lowering  costs,  it 
would  be  just  as  well  protected  by  get- 
ting some  experienced  constructor  to 
supervise  the  work  at  the  public's  ex- 
pense, in  other  words  by  day  labor. 
We  read  further: 

"But  the  competitive  bid  puts  the 
contractor  on  his  mettle  and  assures 
the  benefit  of  his  efforts  to  the  public. 
Private  owners  can,  and  very  frequent- 
ly successfully  do  let  contracts  to  a 
favored  bidder  merely  on  his  past  rec- 
ord and  his  assurance  that  he  will  do 
the  work  as  cheaply  as  he  can  do  it 
with  a  fair  fee  for  the  service. 

"But  the  public  contracts  from  their 
very  nature  can  not  be  awarded  this 
way,  so  if  bids  cease  to  be  competitive, 
if  a  number  of  the  bidders  make  pro- 
posals that  are  obviously  frivolous,  like 
some  of  the  New  York  subway  bids  are, 
the  public  loses  the  protection  of  the 
competitive  effort  to  get  work,  and 
sooner  or  later  this  begins  to  impress 
public  works  officers  and  through  them 
the  public  itself  with  the  desirability 
of  conducting  work  without  the  inter- 
vention  of  the  contractor. 

"A  recent  circular  of  a  surety  bond 
company  urges  its  contractor  clients  to 
be  careful  to  avoid  the  complimentary 
bids.  Its  interest  is  based  on  the  pos- 
sibility of  the  contractor  thereby  de- 
stroying his  own  reputation  for  respon- 
sibility with  the  surety  company,  but 
the  contractor  might  well  consider 
when  he  is  about  to  submit  a  bid,  the 
success  of  which  would  be  a  distinct 
shock  to  him,  whether  in  so  doing  he  is 
not  adding  one  more  brick  to  the 
edifice  which  may  some  day  come  down 
to  overwhelm  him." — The  Literary  Di- 
gest. 


Engineers   And   Architects   Are 

Needed  For  Gov't   Building  Program 


The  United  States  Civil  Service  Com- 
mission today  launched  its  campaign 
to  recruit  approximately  200  engi- 
neers and  architects  which  will  be 
needed  by  the  Supervising  Architect's 
Office  in  the  execution  of  the  extensive 
public  building  program  provided  in 
bills  now  pending  before  the  House 
and  Senate. 

The  bills  have  been  favorably  re- 
ported to  both  branches  of  Congress. 
They  carry  $165,000,000  for  public 
buildings,  distributed  as  follows:  For 
structures  in  Washington.  T).  C.,  $50.- 
000,000;  for  post  offices  and  other  Fed- 
eral buildings  throughout  the  United 
States,  $100,000,000;  and  to  complete 
the  unfinished  portion  of  a  building 
program    ordered    in    1913,    $15,000,000. 

President  Coolidge  said  in  an  ad- 
dress before  the  Business  Organization 
of  the  Government  on  January  30  that 
the  saving  in  rents  resulting  from  this 
expenditure  would  make  it  an  actual 
economy. 

For  this  work  the  Civil  Service  Com- 
mission has  announced   tha.t  it  will  re- 
ceive   applications    until    April    30    for 


positions  of  architects,  associate  archi-- 
tects,  assistant  architects,  associate 
and  assistant  architectural  engineers, 
associate  and  assistant  mechanical 
engineers,  and  associate  and.  assistant 
structural  engineers.  The  first  rating 
'Of   papers   will  begin    on  March   15. 

Competitors  will  not  be  required  to 
report  for  examination  at  any  place. 
Applicants  for  positions  of  architect 
and  associate  and  assistant  architect 
will  be  rated  on  their  education,  train- 
ing, and  experience,  and  specimens  of 
their  work  filed  with  the  applicants. 
Applicants  for  the  engineering  posi- 
tions will  be  rated  on  their  education, 
training,  and   experience. 

The  entrance  salaries  range  from 
$2400  to  $3800  a  year.  Higher-salaried 
positions  are   filled    through   promotion. 

Full  information  and  application 
blanks  may  be  obtained  from  the 
United  States  Civil  Service  Commis- 
sion, Washington,  D.  C,  or  from  the 
Secretary  of  the  United  States  Civil 
Service  Board  at  the  post  office  or 
customhouse  in  any  city. 
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BKRKBLBY  BXCHANGK  FAVORS 
HOMK  TALENT 


Declaring-  that  of  the  $10,000,000 
building  activities  in  Berkeley  last 
year  more  than  60  per  cent  of  the  work 
went  to  outside  contractors.  President 
E.  A.  Mitchell,  of  the  Berkeley  Build- 
ers Exchange  pointed  out  at  the  week- 
ly meeting  of  the  Exchange  that  sev- 
eral million  dollars  which  would  have 
stayed  in  Berkeley  if  local  men  had 
been  employed  went  as  far  away  as 
Los  Angeles  and  Portland.  A  resolution 
was  passed,  instructing  Secretary  W. 
C.  Tooze  to  write  to  the  Chamber  of 
Commerce  and  other  trade  organiza- 
tions asking  them  to  encourage  cap- 
italists to  place  their  business  through 
the   Berkeley   Builders  Exchange. 

"The  building  trades  represent  the 
best  in  skilled  and  well  paid  workmen 
and  are  the  kind  of  citizens  which 
build  communities,"  said  Mitchell.  "In- 
directly we  spend  thousands  of  dollars 
to  advertise  Berkeley  largely  to  bring 
more  residents  here  and  yet  last  year 
millions  of  dollars  which  might  have 
gone  into  local  payrolls  of  numerous 
contractors  went  outside  the  city.  In 
many  cases  local  contractors  were  giv- 
en no  opportunity  to  bid  on  the  jobs. 

"An  outside  building  contractor  has 
as  much  chance  of  getting  business  in 
Los  Angeles  as  a  manufacturer  of  snow 
shovels  and  yet  last  year  in  Berkeley 
there  was  time  and  time  again  where 
local  contractors  did  not  get  an  oppor- 
tunity to  figure  on  jobs.  If  our  mem- 
bers had  been  underbid  there  might 
be  excuse  for  bringing  in  outsiders, 
but  certainly  they  were  entitled  to  get 
a  chance  to  bid." 


L.      A.       SPECIALTY       CONTRACTORS 
PERFECT  ORGANIZATION 


Formal  organization  and  adoption  of 
constitution  and  by-laws  was  effected 
at  a  recent  meeting  of  the  Building 
Specialty  Contractors'  Association  in 
Los  Angeles.  The  object  of  the  asso- 
ciation, as  set  forth  in  its  constitution, 
follows: 

"The  association  is  organized  for  the 
purpose  of  bringing  together  the  ac- 
credited representatives  of  manufac- 
turers of  building  specialties  for  the 
purpose  of  establishing  standards  of 
ethical  practices  among  themselves  and 
in  their  relations  to  the  owners,  ar- 
chitects, contractors  and  other  elements 
of   the   building   industry." 

The  specialty  contractors  are  af- 
filiated with  the  Better  Building  Re- 
lations Council,  which  embraces  rep- 
resentative groups  from  all  elements 
of    the   building   industry. 

The  charter  members  of  the  Building 
Specialty  Contractors  Assn.  are:  J.  E. 
Dwan,  chairman;  W.  C.  Lea,  vice- 
chairman;  G.  R.  Brandin,  secretary- 
treasurer;  N.  E.  STienberg,  F.  R.  Peck, 
C.  .T.  A.  Halberg,  L.  Clark  Brintnall,  C. 
P.  Helpman,  Norwood  Howard,  F.  F. 
Hallock,  L.  G.  Bradfleld,  E.  R.  Kuns, 
Edward  Chamberlain,  F.  C.  Whiting,  R. 
S.    Emmons. 


SACRAMENTO       INSTITUTE      WARNS 
AGAINST  FIVEl-DAY  WEEK 


H.  K.  Johnson,  president  of  the 
Builders'  Institute  of  Sacramento,  in  a 
circular  letter  to  members  of  the  or- 
ganization, outlines  reasons  why  the 
agitation  for  a  five-day  week  for  vari- 
ous unions,  should  definitely  be 
brought  to  a  stop  at  this  time.  A  few 
of  the  reasons  outlined  by  Johnson 
follow: 

1.     The  five  day     week     will     stifle 


TRADE    NOTES 


The  Emeryville  Hardware  &  Tool  Co. 
of  Oakland  announces  adoption  of  the 
name  Associated  Hardware  Company, 
Inc.,  under  which  the  business  will 
operate  in  future.  The  company  plans 
to  establish  several  branch  offices  and 
salesrooms  through  the  state.  The 
change  of  name,  however,  does  not 
effect  the  management,  personnel  or 
location  of  the  Oakland  offices.  The 
company  is  factory  distributor  for 
Sargent  Hardware  in  the  Northern 
California  district. 


McAbee  Brothers  Timber  Company 
has  filed  articles  of  incorporation  at 
San  Jose.  The  company  is  capitalized 
at  $65,000  and  will  have  its  principal 
place  of  business  at  Boulder  Creek, 
Santa  Cruz  county.  Directors  are:  Geo. 
H.  Harrington,  Kate  Harrington,  Or- 
rin  L.  McAbee,  Willard  O.  Mc.Abee,  and 
Homer  M.  Rider,  all  residents  of  Santa 
Cruz    county. 


Luppen  &  Hawley,  plumbing,  heating 
and  ventilating  contractors,  formerly 
located  at  906  Seventh  St.,  Sacramento, 
announces  removal  to  new  and  larger 
quarters  at  3126  J  street,  that  city.  The 
move  was  necessitated  due  to  a  general 
growth  of  the  concern's  business  and 
the  prosperity  of  the  Capitol  City. 


Dahlmeier  Electric  Co.,  317  Meyers 
St.,  Oroville,  said  to  be  one  of  the 
largest  electric  supply  houses  in  the 
Sacramento  valley  has  been  sold  to 
Walter  Joslyn,  former  resident  of  Oro- 
ville. The  consideration  involved  in 
the  transaction  has  not  been  made 
known. 


Geo.  A.  Smith  and  John  M.  Muneze  of 
Oakland  will  operate  under  the  trade 
name  of  M  &  S  Tile  Company,  manu- 
facturing floor  and  wall  tile.  A  plant 
is  now  under  construction  at  Decoto, 
Alameda  county. 


Lumber  mill  of  Ernest  Dolge,  Inc., 
at  Tacoma,  Wash.,  suffered  $130,000 
fire  loss,  Feb.  3.  The  mill  employed 
70.  The  cause  of  the  fire  has  not  been 
determined. 


Smith  Lumber  Company  at  the  foot 
of  Adeline  street,  Oakland,  suffered  a 
$250,000  fire  loss,  Feb.  16.  The  mill 
and  considerable  lumber  stock  were 
destroyed. 


The  J.  E.  Morris  Lumber  Co.  of 
Seattle  has  made  a  voluntary  assign- 
ment for   the   benefit   of   its   creditors. 


business  industry,  when  it  is  good. 

2.  The  owner  cannot  stand  the  ex- 
tra interest  on  this  investment;  rais- 
ing the  cost  of  building  rather  than 
economy. 

3.  The  contractor  cannot  tie  up  his 
capital  from  fifteen  to  twenty-six  days 
more  on  each  job. 

4.  The  owner  or  investment  com- 
pany on  any  large  building,  for  in- 
stance, take  a  million  dollar  building 
such  as  now  under  construction  in  our 
city,  which  requires  at  least  one  year 
for  completion,  would  lose  at  least 
twenty-six  working  days,  and  figuring 
his  interest  on  this  investment,  (which 
building  must  be  completed  before  they 
receive  one  cent  of  revenue),  would 
increase  the  cost  of  building  so  that 
it  wculd  not  be  practical  and  would 
hinder  business. 

5.  Hinders  general  contractors  from 
completing  work  on  a  given  number 
of  days. 


B.  Nicoll  &  Co.,  Inc.,  United  States 
representatives  for  the  Pon-A-Mousson 
Cast  Iron  Pipe  Co.  of  France,  have 
opened  branch  offices  in  the  Garland 
Building,  Los  Angeles.  The  branch 
will  be  under  the  management  of  R.  E. 
Olson.  The  main  office  of  the  company 
is  in  New  York.  The  Pacific  Coast 
headquarters  are  located  in  San  Fran- 
cisco, with  C.  G.  Claussen,  Pacific  Coast 
manager,  in  charge.  The  Nicoll  com- 
pany specializes  in  imported  cast  Iron 
water  pipe,  receiving  shipments  of  this 
product  continually   from  France. 


Tice  Electric  Shop  formerly  located 
at  120  Pearl  street,  Montprey,  ;has, 
moved  to  larger  quarters  at  457  Alva- 
rado  street,  that  city.  R.  S.  Tice  Is 
general  manager  of  the  company 
which  conducts  a  general  electrical 
contracting  business  in  addition  to  a 
sales    department. 


The  J.  J.  O'Connor  Building  Ma- 
terials Company,  now  located  in  North 
Twelfth  Street,  Sacramento,  will  move 
shortly  to  its  new  plant  and  offices  at 
Twenty-fifth  and  R  Sts.,  that  city.  The 
present  quarters  will  be  used  tempor- 
arily as  a  branch  plant. 


Tuolumne  Lumber  Company  has  fllad 
an  application  for  voluntary  dissolu- 
tion. The  capital  stock  is  $10,000.  The 
company  was  incorporated  Jan.  3,  1905. 
Directors  are:  Wm.  R.  Thorsen,  Geo. 
W.  Johnson,  Wilmar  De  Witt.  J.  R. 
Prince  and  .John  Bates 


J.  A.  Irvin,  Peter  Martinas,  T.  Ver- 
hoturov,  Nicholas  Danioff,  George  Do- 
brovol,  Vladimir  Margot  and  A.  Men- 
brovol  will  operate  in  San  Francisco 
under  the  trade  name  of  West  Coast 
Flooring   Company. 


J.  V.  DeRyana,  116  Lake  street,  San 
Francisco,  will  operate  from  104  Fed- 
eral Building,  Oakland,  under  the  firm 
name  of  DeRyana  Construction  Com- 
pany. 


Eureka  Manufacturing  Co.,  of  Los 
Angeles,  has  selected  a  site  in  Bur- 
bank,  Calif.,  on  which  will  be  erected 
a  plant  for  the  manufacture  of  built- 
in  furniture  and  cabinet  ironing  boards. 


Lauppe  &  Strader,  formerly  operating 
a  mercantile  business  at  Antelope,  have 
opened  a  hardware  store  in  the  Far- 
low    Building,    Roseville,    Calif. 


The  Elko,  Nevada,  municipal  water 
system  during  the  year  1925  earned  a 
profit  of  $10,115.  The  daily  average 
consumption  of  water  in  Elko  is  195 
gallons. 


John  Liske  and  Lillian  Brummer  will 
operate  from  1061  Mission  Street,  San 
Francisco,  under  the  trade  name  of 
Universal  Wire  Shade  Manufacturing 
Company. 


Ross  C.  Gibson  and  Wm.  B..  Gibson 
will  operate  from  1645  East  Twelfth 
Street,  Oakland,  under  the  trade  name 
of   Gibson    Paint   Company. 


Dolan  Wrecking  &  Construction 
Company  has  opened  a  lumber  supply 
yard  in  Fresno. 


The  Union  Lumber  Co.  and  allied 
Mendocino  Lumber  Co.  are  credited 
with  a  100,000,000  ft.  cut  for  1925. 
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The  history  of  the  Portland  Cement 
Industry  of  this  country  has  only  been 
written  as  far  as  its  inception,  develop- 
ment of  manufacturing  technique  and 
gnwth  in  use  is  concerned  and  that 
record  has  been  compiled  either  by 
those  on  the  outside  looking  in,  or  by 
those  on  the  inside  who  have  not  de- 
sired the  blinds  to  be  fully  drawn  up. 
The  policy  of  the  industry  having  to 
do  with  the  manner  of  distribution  and 
the  practices  governing  same,  is  the 
autobiography  that  has  not  been  writ- 
ten but  which  if  put  in  the  history, 
would  prove  as  interesting,  maybe  more 
so,  than  that  which  has  been  published. 
While  the  history  of  Portland  Ce- 
ment, its  growth  from  nothing  to  an 
annual  potential  production  of  180,000,- 
000  barrels,  is  one  of  the  industrial 
aeliievements  of  this  country  and  of 
this  age,  yet  to  those  who  class  them- 
selves as  Portland  Cement  manufactur- 
ers does  not  belong  the  exclusive  credit 
for  the  readiness  with  which  the  public 
has  accepted  this  material  as  being 
suitable  for  so  many  uses. 

Demand  for  Product 
The  general  expansion  and  prosper- 
ity of  all  industrial  activities,  the  ar- 
rival of  the  auto  with  its  demand  for 
liard  and  smooth  pavements,  the 
knowledge  that  the  product  could  be 
worked  into  many  forms  and  uses 
without  the  employment  of  high  priced 
and  skilled  labor,  all  contributed  to 
the  demand  for  a  material  easily  and 
inexpensively  manufactured  from  a 
raw  product  of  nature,  not  only  inex- 
haustible,  but   found  in   every   State. 

And  it  also  must  not  be  overlooked 
that  the  medium  of  distribution  did  not 
lequire  to  be  created  but  stood  ready 
for  the  manufacturer  to  take  advan- 
tage of  and  which  opportunity  he  was 
not  slow  to  seize — I  refer  to  the  thous- 
ands of  building  supply  dealers  who 
placed  their  sales  and  distribution  fa- 
cilities at  the  disposal  of  the  youthful 
and  struggling  Portland  cement  indus- 
try. 

Dealer   Finds   3Iarket 

Nor  was  this  all  the  dealer  did  to  as- 
sist in  establishing  the  industry  as  one 
of  the  staple  construction  materials, 
he  not  only  found  the  inarket  but  re- 
lieving the  manufacturer  of  all  credit 
risks  and  by  the  carrying  of  consum- 
ers' accounts,  he  actually  furnished  the 
capital  which  in  the  early  states  of 
production  was  the  financial  salvation 
of  many  a  now  flourishing  manufac- 
turing company.  Really  efficient  dis- 
tribution requires  financial  resources 
considerable  in  excess  of  those  po- 
sessed  by  the  vast  majority  of  the  pro- 
ducing  units. 

The  producer  who  refuses  -to  recog- 
nize all  these  elements  and  factors  as 
having  contributed  so  largely  to  the 
upbuilding  of  his  industry  and  who  in- 
stead acts  as  if  the  large  retail  group 
with  its  heavy  capital  investment 
should  thankfully  dispense  Portland 
Cement,  having  it  act  as  a  bellwether, 
assisting  him  to  sell  his  other  wares, 
and  this  is  what  one  Portland  Cement 
manufacturer  wrote  to  me,  such  a  pro- 
ducer is  so  blinded  by  the  intoxication 
of  power  aS  not  to  be  able  to  see  the 
pit   yawning   to   engulf  him. 

Method   of   Distribution 

At  the  commencement  of  the  indus- 
try's appeal  for  distribution,  the  fa- 
vorite method  in  vogue  was  to  appoint 
agents  or  distributors  with  exclusive 
selling  rights  in  a  defined  territory; 
such    firms    were    wholesalers    and    re- 


.\ddre.s.s    of    Edward    K.    Corniack,   Man- 
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tailers,  wholesaling  outside  of  the  im- 
mediate locality  served  by  their  own 
re'tail  establishment,  but  wholesaling 
only  to  dealers,  and  in  all  cases,  these 
distributors  paid  the  manufacturer  for 
his  product  and  carried  the  credit  risk. 

As  the  manufacturer  gained  in  fi- 
nancial strength,  first  one  and  then 
another  eliminated  the  territorial  dis- 
tributor, displacing  him  by  an  employee 
with  the  title  of  District  Sales  Manager 
and  then  the  dealer  became  the  manu- 
facturer's exclusive  distributing  force 
and  the  number  of  bank  accounts  back 
of  the  producing  end  of  the  business 
was   increased   many   fold. 

EMiniinate   Dealer 

We  are  now  at  the  stage  where  the 
manufacturer  is  beginning  to  think 
and  act  as  if  he  could  get  along  with- 
out the  dealer,  whose  efforts  and  fi- 
nancial backing",  I  repeat,  so  material- 
ly aided  in  putting  the  manufacturer 
in  the  enviable  position  he  now  occu- 
pies. The  class  of  business  that  at  the 
present  moment  the  manufacturer 
seems  most  determined  to  withdraw 
from  the  field  of  the  dealer's  selling 
activities,  is  the  furnishing  of  the  Port- 
land Cement  requirements  of  road 
wark  and  concrete  product  factories, 
and  it  is  of  this  phase  of  the  situation 
I  wish  at  this  time  to  speak. 

During  the  past  year,  numerous  com- 
plaints have  come  into  the  National's 
office  regarding  direct  sales  from  man- 
ufacturers to  road  work  and  concrete 
prduct  plants  and  while  all  such  al- 
legations have  been  investigated  and 
discussed  with  the  parties  responsible 
for  this  interference  with  the  dealer's 
business,  yet  no  positive  declaration  of 
policy  from  the  manufacturer  has  been 
secured. 

A  few  manufacturers  accept  the 
dealer's  view-point,  others  take  the 
stand  of  selling  concrete  product  plants 
but  will  not  permit  the  concrete  pro- 
duct buyer  to  resell  the  cement  and 
still  other  producers  are  of  the  mind 
leading  them  to  say  they  do  not  care 
what  the  concrete  product  buyer  does 
with  his  purchase  from  them  as  long 
as  he  pays  for  it. 

Di.stribuYion    Agencies    Important 

The  situation  as  it  appears  to  those 
interested  in  the  entire  distribution 
question,  studying  it  from  an  economic 
point  of  view,  is  that  the  retail  distri- 
bution agencies  are  as  important  Vo 
the  public  welface  as  is  the  manufac- 
turing. 

Each  is  the  component  of  the  other, 
each  without  the  other  would  be  like 
a  one-armed  man,  able  to  live  but  very 
inefficient.  In  the  report  of  the  recent 
Distribution  Conference  of  the  Cham- 
ber of  Commerce  of  the  United  States, 
the  statement  is  made  that  none  of 
the  present  distribution  facilities  of 
the  country  could  be  dispensed  with, 
and  in  a  letter  I  received  from  the 
principal  sales  executives  of  one  of  the 
bigger  cement  companies,  the  view  is 
expressed  that  the  dealer  is  indispen- 
sible  and  to  replace  him  with  other 
agencies  would  only  mean  a  greater 
distribution  cost. 


Dealer  Distribution 

These  opini;ns  are  stressed  because 
they  do  not  come  from  the  interested 
dealer  but  from  those  outside  of  the 
retail  field  and  they  justify  the  dealer 
in  his  demand  for  100%  dealer  distribu- 
tion. 

If  the  manufacturer  is  sincere  in  his 
protestations  of  desiring  his  product 
to  have  the  widest  possible  distribution 
at  the  lowest  possible  cost,  then  he 
should  be  found  supporting  and  en- 
couraging that  method  of  distribution 
which  experience  has  demonstrated  is 
best  capable  of  serving  the  entire  con- 
suming public  in  the  most  efficient  and 
waste  avoiding  manner.  The  only  argu- 
ment put  forth  by  those  manufactur- 
ers who  think  otherwise  in  excuse  of 
their  actions  in  selling  direct  to  con- 
crete product  plants,  is  that  the  con- 
crete product  industry  should  not  be 
taxed  with  the  alleged  burden  of  hav- 
ing to  pay  retail  prices  for  the  cement 
entering  into  their  product. 
Compared  Prices 
Bearing  in  mind  that  tlie  difference 
between  wholesale  and  retail  prices  on 
Portland  Cement  in  carload  lots  aver- 
ages 4%  of  the  value  of  the  commodity, 
it  must  be  apparent  to  the  tyro  in  the 
cost  of  doing  business  that  this  is  a 
ridiculously  small  burden  for  the  road 
contractor  or  concrete  producer  to  pay 
for  the  expense  of  selling  him,  carry- 
ing his  account  and  having,  at  all 
times,  a  local  stock  subject  to  his  call. 
And  also,  looking  at  it  from  the  manu- 
facturer's perspectus,  is  a  very  small 
tax  to  assure  able  and  efficient  distri- 
bution facilities  in  every  locality  for 
his  product.  Analyzing  the  argument 
as  to  the  additional  expense  incurred 
by  the  ultimate  consumer,  the  user  of 
concrete  blocks,  or  the  road  contrac- 
tor, we  find  that  even  if  the  block  is 
made  with  the  proper  proportion  of 
cement  thus  assuring  an  article  of 
merit,  the  extra  cost  does  not  exceed 
?2.00  per  1000  blocks  which  is  the 
average  requirement  of  the  ordinary 
dwelling,  and  in  the  case  of  concrete 
roads  or  pavements,  it  means  an  addi- 
tional cost  of,  not  to  exceed,  2c  per 
square  yard. 

The  question  which  the  manufactur- 
er must  give  consideration  to  is  the 
present  method  of  retailing  Portland 
Cement  to  be  overturned  and  a  more 
expensive  method  inaugurated  so  that 
a  few  individuals  may  save  $2.00  on  the 
cost  of  a  $5,000.00  building,  or  $300.00 
on  a  mile  of  concrete  paving.  Such  ser- 
vice would  be  the  kind  described  as 
"saving  at  the  spigot  and  wasting  at 
the  bung"  because  if  it  were  not  for 
the  building  supply  dealers  and  his  di- 
versified line  of  materials,  the  builder 
would  find  that  all  commodities  enter- 
ing into  the  construction  of  his  resi- 
dence would  cost  very  much  more  than 
they  at  present  do. 

Poor  Business  Outfits 

Let  us  consider  who  these  concrete 
block  manufacturers  are  that  the  Port- 
land Cement  Companies  seem  so  solici- 
tous about.  It  is  safe  to  say  that  95% 
of  the  block  plants,  outside  of  those 
owned  and  operated  by  dealers  them- 
selves, are  concrete  block  plants  of  the 
most  crude  character,  operated  by  men 
of  no  business  experience,  with  no  idea 
of  cost,  manufacturing  a  product  liable 
to  bring  the  entire  concrete  block  in- 
dustry into  disrepute;  they  are  here 
today  and  gone  tomorrow.  Their  assets 
compared  with  their  liabilities  are  so 
Out    of    proportion    as    to    make    it    in- 
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advisable  even  to  put  them  through  the 
bankruptcy  courts,  and  when  through 
their  inability  to  dispose  of  their  man- 
ufactured product  they  for  the  purpose 
of  securing  a  few  ready  dollars  demor- 
alize markets  by  going  out  and  mar- 
keting what  cement  they  have  on  hand 
and  what  they  can  additionally  secure 
from  the  manufacturer,  at  any  price 
tliey  can  get  for  it.  We  do  not  dispute 
the  legal  right  of  the  manufacturer  to 
sell  these  people,  but  we  do  question 
his  moral  right  to  do  so,  especially  as 
the  manufacturer  is  dependent  upon 
the  legitimate  dealer  to  market  the 
the  greater  portion  of  his  product.  It 
is  very  easy  for  abuses  to  creep  into 
any  industry  and  at  times  an  abuse  re- 
quires almost  Herculean  efforts  to  dis- 
place or  remove  it. 

The  Portland  Cement  Manufacturing 
Industry  can  remember  their  efforts  to 
displace  seasonal  or  lump  quantity  pur- 
chases by  the  dealer  but  many  of  them 
are  today  willing  to  make  seasonal  or 
lump  quantity  contracts  with  the  block 
manufacturers  and  many  incidents  can 
be  cited  where  in  the  event  of  an  ad- 
vance in  the  market  price  of  cement, 
the  block  manufacturer  has  found  it 
more  profitable  to  peddle  his  cement 
in  competition  with  the  legitimate 
dealer  instead  of  making  it  into  the 
block  for  which  it  was  contracted. 
Faulty   Business   Methods 

Even  in  cases  where  an  exclusive 
block  manufacturer  is  making  an  ar- 
ticle of  merit,  yet  for  the  purpose  of 
assisting  his  sale  of  block,  he  will  in 
many  cases,  sell  to  the  contractor,  lay- 
ing up  his  block,  Portland  Cement  at 
cost  for  the  sake  of  securing  the  or- 
der  for   the   block. 

The  cement  manufacturer  has,  at 
times,  put  forth  the  argument  that  he 
is  the  one  who  has  built  up  the  con- 
crete product  industry  and  as  the  one 
responsible  for  it,  should  be  the  one 
to  reap  the  benefit  by  the  direct  sale 
to  the  concrete  block  manufacturer.  A 
like  argument  could  be  used  in  favor 
of  selling  direct  to  the  contractor  of 
concrete  reinforcement  structures  and 
in  fact,  the  same  argument  could  be 
used  in  regard  to  every  man  buying  a 
bag  of  Portland  Cement  irrespective  of 
what  it  was  to  be  used  for.  Everything 
applicable  to  the  credit  standing  of  many 
block  manufacturers,  applies  with  like 
force  to  the  credit  risk  of  many  road  con- 
tractors whose  frequent  insolvency  is 
a  source  of  great  anxiety  to  the  bond- 
ing companies  and  furthermore,  if  the 
manufacturer  Is  going  to  be  so  person- 
ally solicitous  about  paring  the  cor- 
ners in  the  interest  of  concrete  road 
contractors,  then  the  dealer  must  exer- 
cise his  political  power  as  a  citizen  and 
as  a  tax  payer  in  insisting  that  a  real 
saving  be  Inaugurated,  and  this  saving 
can  be  brought  about  by  having  only 
those  mills  operating  in  his  own  State 
being  permitted,  price  being  equal,  to 
furnish  cement  on  work  paid  for  by  the 
tax  payer. 

A  mill  paying  taxes  to  a  State  and 
furnishing  employment  to  the  citizens 
of  that  State,  should  have  the  prefer- 
ence over  similar  mills  located  outside 
of  the  State  in  the  furnishing  of  ma- 
terial for  work  done  at  the  expense  of 
the  State. 

Nor  is  this  the  only  saving  in  dol- 
lars and  cents  that  can  be  brought 
about.  The  citizen  and  the  tax  payer 
have  the  right  to  receive  the  benefit  of 
short  haul  freight  rates,  which,  at 
present,  is  denied  due  to  the  fact  that 
a  few  have  oftimes  made  far-off  geo- 
graphical locations-  the  price  basis 
point. 

Dealers'  Vle-»v 

The  dealer  feels  that  the  manufac- 
turer must  look  at  this  question  on  the 
broad  basis  of  which  is  best  for  the  in- 
dustry as  a  whole  and  not  what  is  best 
for  individual  sellers  or  buyers.  The 
dealer  claims  that  he  is  part  and  parcel 


of  the  cement  industry,  he  is  the  dis- 
tributing end  co-existent  with  those 
owning  and  operating  cement  manu- 
facturing plants  in  the  producing  end. 
The  dealer  is  not  asking  for  charity, 
donation  parties  or  for  anything  In  ex- 
cess of  what  an  equal  partner's  share 
should  be  in  the  revenue  derived  from 
an  industry.  The  manufacturer's  dollar 
invested  in  the  producing  end  can  be 
matched,  if  not  exceeded,  by  the  deal- 
er's dollar  in  the  distributing  end  and 
in  making  this  statement,  I  refer  ex- 
clusively to  the  dealer  dollar  invested 
in  Portland  Cement  stocks,  Portland 
Cement  warehouses,  Portland  Cement 
delivery  equipment,  Portland  Cement 
sales  organizations  and  Portland  Ce- 
ment consumer's  accounts.  The  dealer 
would  like  a  full  recognition  from  the 
manufacturer  of  these  facts.  He  does 
not  desire  that  there  should  be  a  fam- 
ily divorce,  but  if  the  manufacturer  is 
to  kick  the  dealer  out,  then  there  is 
nothing  left  for  the  dealer  'to  do  but 
start  an  establishment  of  his  own  in 
which  establishment,  there  will  be 
owned  and  controlled  by  him,  both  the 
producing  and  distributing  end. 
Undermines  Dealers'  Business 

I  wish  to  emphasize  with  all  the 
earnestness  possible,  the  seriousness 
with  which  the  dealer  regards  the  ac- 
tions of  said  Portland  Cement  Manu- 
facturers when  such  actions  undermine 
the  business  that  the  dealer  has  spent 
so  much  energy  and  capital  in  build- 
ing up.  There  are  many  I'ortland  Ce- 
ment executives  who  realize  this — there 
are  others  sa  blinded  by  the  immediate 
sale  as  to  be  capable  of  tearing  down 
the  entire  distribution  fabric  to  ad- 
vance their  own  personal  objects  and 
we  have  the  right  to  expect  that  the 
better  business  firms  engaged  in  the 
production  of  Portland  Cement  will 
curb  and  check  the  energy  of  such  sales 
managers  as  are  instigators,  if  not  of 
unfair  at  least  of  unwise  distribution 
tactics  which  tactics  cannot  but  de- 
generate into  a  free  for  all  scramble. 
The  need  of  protection  to  legitimate 
enterprises  against  the  raids  of  such 
intruders  is  not  less  manifest  than  is 
the  need  of  safe  guarding  the  ultimate 
consumer. 

The  cement  product  industry  Is 
growing  and  will  continue  to  grow. 
Would  it  not  be  better  for  the  cement 
producer  to  encourage  the  cement  re- 
tailer to  engage  in  the  manufacturing 
and  controlling  of  the  concrete  block 
industry  than  to  persuade  coal  yards 
and  broken  down  side-walk  contractors 
t  ;  go  into  the  manufacturing  of  ce- 
ment blocks?  If  a  community  cannot 
a.ssuie  to  each  of  a  number  of  dealers 
a  sufficient  tonnage  in  concrete  blocks 
to  justify  them  embarking  in  their 
manufacturing,  then  would  it  not  be 
wise  for  the  dealers  in  such  localities 
to  jointly  own  and  operate  a  concrete 
product  plant?  Such  an  enterprise 
would  be  beneficial,  not  alone  as  a 
producing  unit,  but  also  as  an  instru- 
ment bringing  the  dealers  of  a  locality 
into  close  business  relationship  with 
each  other. 

100%    Retail   Distribution 

In  conclusion,  let  me  urge  upon  all 
those,  whether  representative  of  the 
producing  end  or  of  the  distributing 
end,  that  if  the  distribution  of  Port- 
land Cement  is  to  continue  to  flow  to 
the  ultimate  user  in  the  most  efficient 
and  economical  manner,  then  there 
must  be  a  realization  on  the  part  of  the 
producing  end  that  the  present  retail 
investment  and  facilities  must  be  re- 
tained and  preserved  and  if  tlie  manu- 
facturers as  a  group  do  not  feel  wise 
enough  or  competent  enough  or  brave 
enough  to  grapple  with  the  situation, 
then  the  dealer  must  do  it  and  he  must 
start  in  by  individually  refusing  to 
merchandise  such  manufacturer's  prod- 
uct as  is  not  100%   distributed  through 


retail  channels.  If  the  manufacturer 
desires  to  enter  into  the  retail  field, 
then  it  is  up  to  the  dealer  to  enter  into 
the  manufacturing  branch  of  the  busi- 
ness and  use  the  large  distribution  fa- 
cilities that  he  has  and  the  control  of 
the  market  which  is  largely  his.  The 
capital  can  be  found  to  underwrite  his 
efforts   in   this   respect. 

The  day  folIotviuK  the  delivery  of  the 
above  addrcsH,  the  Ohio  Uuilders'  .Sup- 
ply AiMoolation  unaniniouMly  adopted 
the   following   resolutiontd 

RESOLUTION 

WHEKEAS,  the  Building  Material 
Dealers  in  the  State  of  Ohio  with  an 
investment  of  millions  in  plant  equip- 
ment, merchandise,  etc.,  are  in  a  posi- 
tion to  render  the  services  of  delivery 
and  credit  to  the  contracting  trade,  and 

WHEiiEAS,  many  of  the  dealers  have 
made  this  investment  at  the  instigation 
of  various  manufacturers,  and  on  their 
promise  expressed  and  implied,  that 
the  product  of  said  manufacturers 
would  be  marketed  through  the  dealers 
and 

WHEREAS,  it  has  been  demonstrated 
that  the  economical  distribution  of 
Building  Materials  is  by  means  of 
properly   equipped   retailers, 

THEREFOIiE  BE  IT  RESOLVED  by 
the  Ohio  Builders'  Supply  Association 
assembled  in  conference  at  the  City  of 
Columbus  on  the  21st  day  of  January. 
1926,  that  we  protest  against  the  action 
of  Manufacturers  of  building  materials 
in  quoting  and  selling  direct  as  being 
destructive  to  our  investment,  a  viola- 
tion of  business  arrangements  and  as  a 
policy  which  in  the  long  run  will  be 
more  expensive  to  the  consumer  than 
the  system  of  distribution  through  the 
dealer. 

AND  BE  IT  FURTHER  RESOLVED 
that  the  members  of  the  Ohio  Builders" 
Supply  Association  be  urged  to  act  as 
distributors  only  for  manufacturers 
whose  sales  policies  are  not  inimical  to 
the  interests  of  the  Building  Supply 
Dealer. 


RESOLUTION 

WHEREAS,  it  is  necessary  for  the 
retailer  of  building  supplies  to  know 
what  manufacturers  are  friendly  to 
dealer  distribution, 

THEREFORE  BE  IT  RESOLVED  by 
the  Ohio  Builders'  Supply  Association 
assembled  in  conference  at  the  City  of 
Columbus  en  the  21st  day  of  January, 
1926,  that  the  National  Builders'  Sup- 
ply Association  and  the  Ohio  Builders' 
Supply  Association  tabulate  and  main- 
tain in  its  office  as  permanent  records. 
the  names  and  addresses  of  all  manu- 
facturers of  building  materials  with 
the  proved  record  of  their  sales  policy 
so  that  any  dealer  desiring  information 
regarding  the  sales  policy  of  any  man- 
ufacturer may  be  able  to  get  the  same 
from  authentic   sources. 


BRICK  MANUFACTURERS   CONSIDER 
USE  OF  THIN  P.WING  BRICK 


The  National  Paving  Brick  Manufac- 
turers Association  celebrated  its  2*th 
anniversary  at  its  annual  meeting  in 
Chicago,  Jan.  14  and  15.  More  than  100 
manufacturers,  salesmen,  field  engi- 
neers and  superintendents  were  pres- 
ent. 

The  development  of  paving  brick  of 
less  than  3  in.  in  thickness  was  dis- 
cussed. 

It  was  pointed  out  that  brick  2^  in. 
in  thickness  were  now  being  used  on 
streets  and  highways  for  light  and  me- 
dium traffic  and  that  pavements  of 
this  design  as  much  as  12  years  old 
are  still  in  excellent  condltlcn.  Where 
2»^-in.  brick  will  suffice,  it  is  needless- 
ly expensive  to  lay  a  thicker  brick. 

The  wide  use  of  vitrified  paving 
brick  in  gutters  and  for  parking  strips 
on  bituminous  paved  streets  was  dwelt 
on.  As  an  example  of  the  spread  of 
this  movement,  it  was  pointed  out  that 
3,500.000  paving  brick  have  been  used 
for  this  purpose  recently  in  the  one 
city   of  Philadelphia  alone. 
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BVILDEKS     OF     THIS     AGE     ARE 
GREATEST   SAYS    CONTRACTOR 


Demand  For  New  Fibre  Brick  Reported 


Pharaoh  and  his  slaves  have  had  too 
much  press-agenting  as  general  con- 
tractors extraordinary,  in  the  opinion 
of  W.  O.  Winston,  of  Minneapolis,  who 
lias  just  retired  after  fifty  years  of 
railroad    and    other    construction    work. 

Today's  builder  of  buildings  is  the 
peer  of  all  time,  the  Egyptian  pyra- 
mids notwithstanding,  Mr.  Winston 
believes.  He  cites  the  fact  that  modern 
ingenuity  enables  the  builder  to  ac- 
complish in  a  short  space  of  time  what 
the  ancient  kings  and  their  armies  of 
slaves    required   a  lifetime   to   complete. 

In  1886,  when  the  steam  shovel  was 
a  tiling  unlieard  of  and  the  wheel 
scraper  was  the  contractor's  main  de- 
pendence, Mr.  Winston  supervised  a 
construction  job  in  which  643  miles  ef 
railroad  were  built  and  three  times  as 
much  material  as  went  into  one  of  the 
great  pyramids  was  excavated,  all  in  a 
period  of  seven  months — one  of  the 
outstanding  achievements  of  railroad- 
ing:. 

For  the  extension  of  the  St.  Paul, 
Minneapolis  &  Manitoba  railroad  from 
Minot,  N.  D.,  to  Great  Falls,  Mont.,  the 
V\'inston  firm  used  8650  men  and  3225 
teams  in  the  laying  of  643  miles  of 
track  across  the  prairie,  the  grading 
of  500  miles  of  roadbed  and  the  build- 
ing of  bridges  and  other  structures. 

The  contractors  organized  their 
forces  like  an  army,  to  haul  every  nail, 
every  piece  of  timber  and  all  supplies 
across  the  plains. 

One  expense  item  included  590,000 
bushels  of  oats  for  the  animals.  The 
track  layers  reached  a  speed  of  eight 
miles  a  day,  considered  a  good  rate 
even  at  present. 

♦ 

1925   PLATE   GLASS    PRODLCTIOX 

The  output  of  plate  glass  in  the 
United  States  during  1925,  according 
to  P.  A.  Hughes,  Secretary  of  the  Plate 
Glass  Manufacturers  of  America, 
reached  117,224,295  square  feet,  ex- 
ceeding all  estimates  by  more  than  2,- 
000,000  square  feet  and  beating  the  pro- 
duction of  the  best  previous  year  by 
25,669,821   square  feet. 

The  production  figures  for  the  last 
five  years  are  as  follows: 

1921 53,578,682    sq.   ft. 

1922 76,678,207    sq.   ft. 

1923 89,069,441    sq.    ft. 

1924 91,554,474    sq.   ft. 

1925..!!!! 117,224,295   sq.    ft. 

"The  note  of  distinction  added  to 
buildings  of  all  types  by  the  lustrous 
quality  of  plate  glass  has  been  recog- 
nized for  many  years,"  says  Mr. 
Hughes,  "but  within  the  last  few  years 
the  builders  of  apartments,  office 
buildings,  and  dwellings  have  recog- 
nized to  a  steadily  increasing  extent 
the  heating  economies  made  possible 
by  the  use  of  a  glass  which  is  thick 
enough  to  act  as  a  virtual  non- 
conductor of  heat  and  cold.  This  real- 
ization has  played  a  considerable  part 
in  the  growth  in  demand  for  plate  glass 
since  1921." 

— ♦ 

TRAVERTITE    COXTRACT    LET 


P.  Grassi  and  Company  (Traverlite 
Marble  Works).  1945  San  Bruno  Ave., 
San  Francisco,  have  been  awarded  a 
sub-contract  for  Travertite  marble 
steps,  platforms,  borders  and  bases, 
and  cut  ca^t  stone  balustrades  and 
other  ornamental  trim  for  the  ap- 
proaches of  the  Highland  (County) 
Hospital  in  Alameda  county.  The  con- 
tract price  is  $53,595.  Frederickson  & 
Watson,  Builders'  Exchange  Building, 
Oakland,  have  the  general  contract. 


Increasing  demand  on  the  part  of 
the  building  industry  for  S'tockade,  the 
new  fibre  block  which  is  considered  by 
some  authorities  the  mosi  revolution- 
ary development  since  the  appearance 
of  re-inforced  concrete,  is  reported  in 
the  first  statement  issued  by  the  Stock- 
ade Building  System,  Inc.  of  New  York, 
makers  of  the  block  and  parent  com- 
pany of  Stockade  subsidiaries  in  sev- 
eral states. 

Manufacturing  companies,  says  the 
report,  have  been  formed  in  five  locali- 
ties, namely  New  York,  New  Jersey, 
Boston,  Tampa  and  Baltimore,  and  are 
under  formation  in  twenty-five  addi- 
tional localities.  Although  this  pro- 
duct and  its  accompanying  innovation 
in  construction  methods  were  made 
public  only  last  May,  contracts  now  in 
hand  call  for  20,000,000  blocks.  A  net 
profit  is  shown  in  the  complete  year's 
statement  of  the  New  England  com- 
pany, and  an  estimate  of  production  of 
3,000,000  bricks  in  1926  is  made  by  the 
New  York  company. 


The  subsidiary  companies  now  form- 
ed are  working  on  a  concession  basis 
witli  the  parent  concern.  Announce- 
ments are  expected  in  January  of  new 
concerns  in  Chicago,  Connecticut, 
Minnesota,  Canada,  California,  New 
York  and  Florida.  Building  interests 
in  five  foreign  countries  are  also  ne- 
gotiating for  concessions.  No  stock  is 
being  sold  by  any  of  the  companies. 

The  Stockade  fibre  mold  and  method 
of  constructtin  were  invented  and 
patented  by  James  Monroe  Hewlett, 
former  president  of  the  Architectural 
League,  and  a  director  and  Fellow  of 
the  American  Institute  of  Architects. 
The  brick  is  made  from  shredded  fibres 
of  palmetto,  sea  grass,  or  similar  ma- 
terial, chemically  treated  and  densely 
packed  into  brick  shape  by  patented 
processes.  The  blocks,  which  are  much 
larger  than  ordinary  brick  size,  act  as 
their  own  mold  for  interior  re-enforc- 
ing pillars  of  concrete,  making  con- 
struction both  fast  and  simple.  It  is 
also   said  to  be  economical. 


Yosemite   Cement   Plant   to 

Undergo   Construction    at   Once 

Special  Correspondence 


Following  a  special  meeting  of  the 
Board  of  Directors  of  the  Yosemite 
Portland  Cement  Corporation  at  Fres- 
no. Feb.  8,  A.  Emory  Wishon  of  Fres- 
no, president  of  the  corporation,  an- 
nounced for  the  first  time  a  definite 
construction   plan. 

Wishon  stated  that  the  past  year 
had  been  a  difficult  one  in  which  to 
finance,  but  that  suflScient  stock  had 
been  sold  and  financial  arrangements 
recently  made  so  that  construction 
work  on  the  mill  and  quarry  would  be 
under  way  as  soon  as  the  detailed 
plant   plans    were   completed. 

While  making  no  announcements  of 
the  organization  personnel  at  this  time, 
Wishon  stated  that  such  announcement 
would  be  forthcoming  within  the  next 
week  or  10  days,  and  that  men  of  wide 
experience  in  cement  plant  construction 
and  cement  production,  and  well 
known  throughout  the  industry  had 
been  secured. 


The  plant  of  the  Yosemite  Portland 
Cement  corporation  is  located  on  three 
railroads,  just  north  of  the  city  of 
Merced.  The  limestone  deposits,  which 
are  among  the  largest  in  the  state, 
are  situated  above  the  Exchequer  dam 
on   the  Yosemite  Valley  railroad. 

The  original  plans  for  the  mill  call' 
for  a  plant  with  a  daily  capacity  of 
2000  barrels  of  cement,  it  was  stated. 

The  corporation,  at  the  time  it  was 
organized,  was  authorized  to  sell  stock 
up   to   the   value   of   $1,500,000. 

The  directors  of  the  corporation  are 
A.  Emory  Wishon,  vice  president  and 
general  manager,  San  Joaquin  Light  & 
Power  Corporation;  W.  A.  Sutherland, 
vice  president,  Pacific-Southwest  Trust 
&  Savings  Bank,  Fresno;  Murray 
Bourne,  general  counsel,  San  Joaquin 
Light  &  Power  Corporation;  Clyde 
Waterman,  president.  Commercial  Se- 
curities Corporation,  San  Francisco; 
John  B.  Olcese,  manager  Bank  of 
Italy,  Bakersfleld. 


STOCKTOX   DA>I    BILL    PASSED 
BY  HOUSE 


ARCHITECTS       GRAXTED       CERTIFI- 
CATES   BY    STATE    BOARD 


According  to  word  from  Washington, 
the  House  has  passed  and  sent  to  the 
Senate  a  bill  to  grant  certain  public 
lands  to  the  city  of  Stockton,  to  be 
used  in  flood  control  protection  work. 
The  land  described  in  the  measure,  the 
committee  report  said,  is  desired  by 
the  city  for  use  with  other  lands  as  a 
reservoir  site  in  which  to  hold  back 
and  store  flood  waters  of  the  Calaveras 
river. 

War  department  engineers  have  rec- 
ommended that  the  flood  control  dam 
be  built  at  Valley  Springs,  Calaveras 
county,  with  a  reserve  of  163,000  acre 
feet.  This  dam  and  reservoir  would  in- 
duce the  minimum  flow  from  a  volume 
of  80,000  second  feet  to  7500  second 
feet  at  Valley  Springs,  thus  eliminat- 
ing danger  to  the  property  below. 

The  flood  water,  when  thus  stored, 
would  also  constitute  an  additional  do- 
mestic supply  of  water  needed  by  the 
city. 


Seven  certificates  to  practice  archi- 
tecture in  California  were  issued  at 
the  regular  meeting  of  the  State  Board 
of  Architecture,  Northern  District,  on 
Jan.  26,  according  to  Sylvain  Schnait- 
tacher,  secretary,  these  being  granted 
to: 

Angelo  Heweston,  1100  Versailles 
Ave.,  Alameda,   Cal. 

Albert  F.  Roller,  1556  Cypress  Ave., 
Burlingame,    Cal. 

Raymond  de  Sanno,  1209  Ordway  St., 
Berkeley,    Cal. 

George  E.  Ellenger,  1970  38th  Ave., 
Oakland,    Cal.  • 

Scott  Haymond,  2527  College  Ave., 
Berkeley,  Cal. 

Eldredge  T.  Spencer,  105  Tunnel  Rd., 
Berkeley,   Cal. 

Winfield  Scott  Wellington.  Euclid 
Ave.,   Berkeley,  Cal. 
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APARTMENTS 


[Contract   Awarded.  ,irnnn 

APARTMENTS  Cost,     $15,000 

SAN  FRANCISCO.  Twenty-ninth  St. 
near   S'an    Jose  Ave. 

Two-story  and  basement  frame  and 
stucco  apartment  house  (4  3  and 
4-room     apts.) 

3wner — Virginia    Bonzani. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  San  Francisco. 

Contractor — M.  C.  Ingraham,  120  Otis 
St.,   San   Francisco. 

Plans   Being   Prepared. 

APARTMENTS  Cost,    $16,000 

SAN    FRANCISCO.      NW    Francisco    and 

Powell    Sts. 
Three-story    and    basement    frame    anj 

stucco  apartment  house. 
Owner — Mr.    A.    Parntes. 
Architect — Walter  Falch,  Hearst  Bldg., 

San    Francisco. 

r'ontract  Awarded. 

APARTMENTS.  Cost,    $20,000 

OAKLAND.  N.  Hopkins  90  W.  14th 
Ave. 

Three-story  24-room  frame  apartments 
and  stores. 

Owner — W.  R.  Zumwalt,  618  Excelsior 
Ave.,    Oakland. 

Architect — None. 

Cohtractor — Hansen,  Robertson  &  Zum- 
walt,   4145   Broadway,   Oakland. 


Contract    Awarded. 

APARTMENTS.  Csst,    $24,000 

OAKLAND.      N.    E.    Home    PI.    and    Mc- 

Kinley   Ave. 
Owner — Investors     Syndicate     Co., 

Franklin    St.,   Oakland. 
Architect — None. 
Contractor — Elrod       Construction 

1710    Franklin    St.,    Oakland. 


1710 


Co., 


Contract    Awarded. 

APARTMENTS  Cost,   $20,000 

BERKELEY.  Alameda  Co.,  Cal.  No. 
2444   Hilgard  Ave. 

Two-story  22-room  shingle  and  plaster 
apartments. 

Owner — C.    Campbell,    Oakland. 

Architect — Hutchinson  &  Mills,  Hut- 
chinson Bldg.,  Oakland. 

Contractor — M.  F.  Hamilton,  603  Colusa 
Ave.,   Berkeley. 


Contract    Awarded. 

APARTMENTS  Cost,    $16,500 

OAKLAND,  Alameda  Co.,  Cal.  S  Hop- 
kins St.   140  W   38th   Ave. 

Two-story  14-room  frame  apartments 
and  stores. 

OM-ner — W.  F.  Stuart,  3839  Hopkins  St., 
Oakland. 

Architect— L.  F.  Hyde,  372  Hanover 
Ave.,  Oakland. 

Contractor — S.  F.  Hauskins,  3617  Red- 
ding  St.,   Oakland. 


Plans   Being    Prepared. 
AI'ARTMENTS  Cost,   $325,000 

SAN   FRANCISCO.     Geary   St.   W    Hyde. 
Fifteen-story     steel     frame     community 

ai)aitment   house    (3   room   apts.) 
Owner — Local  Syndicate  represented  by 

.loseph     Greenback,     Hearst     Bldg., 

San    Francisco. 
Architect — C.   O.  Clausen,  Hearst   I'.ldg., 

San   Francisco. 


Completing    Plans  —  Sub    Bids    To    Be 

Asked  S'oon. 
APARTMENTS  Cost,   $50,000 

SAN    FRANCISCO.    Rosemont    PI.    near 

14th    St. 
Three-story    and    basement    frame    and 

stucco    apartment    house. 
Owners   and    managers    of   construction 

— Vogt  &   Davidson,   185   Stevenson 

St.,    San    Francisco. 
Architect  —  Fabre   &   Hildebrandt,   HO 

Sutter   St.,   S.   F. 


Preliminaries    Being     Pr(i)ared. 
APARTMENTS  Cost,    $200,00(1 

SAN  FRANCISCO.     NW  Cor.  Union  and 

Leavenworth    Sts. 
Si.K-story,    basement    and    sub-basement 

reinforced        concrete      community 

apartment    house. 
Owner — Withheld. 
Architect    <fe    Engineer — Quandt    &    Bos. 

Humboldt    Bank    Bldg.,    S.    F. 


Plans   Completed. 

APARTMENTS'  Cost,    $20,000 

SAN    FRANCISCO.       NW    Clement    and 

Nineteenth    Ave. 
Three-story    and    basement    frame    (10) 

apartments. 
Owner — Margaret    Ruxton,    1318    Rhode 

Isand    St.,    San    Francisco. 
Architect — R.    R.    Irvine,    735    New   Cal! 

Bldg.,    San    Francisco. 


Contract    Awarded. 

REPAIRS  Cost,    $10,000 

SAN   FRANCISCO.      No.    2100    Post    St. 
Repair    fire    damage    to    apartments. 
Owner — E.    Singer.   Premises. 
Architect — None. 

Contractor — F.    L.    Hansen.    251    Kearny 
St.,    San   Francisco. 


Plans    Complete. 

.APARTMENTS.  Cost,    $25,000 

SAN  FRANCISCO.     S.  E.  Capp  and  24th 

Sts. 
'I'hree-story      frame      stores      and      (24) 

apartments    building. 
Owner — Sheehan        &       Woolfrey,       105 

Montjfomery  St. 
Architect — H.   C.    Baumann,   251   Kearny 

St. 


Plans   Being  Completed. 
APARTMENTS  Cost,    $150,000 

SAN   FRANCISCO.     N  Fell  Street  W  of 

Octavia    Sti-eet. 
S'ix-story  reinforced  concrete  apartment 

house    (90      rooms,      2    and    3-room 

apts.) 
Owner — B.   Sassio. 
Architect   —    J.    C.    Hladik,    Monadnock 

Bldg.,   San    Francisco. 


Cost,     $60,000 
N  Page  Street  —  W 


Completing   Plans. 
APARTMENTS 
SAN  FRANCISCO. 

Gough  St. 
Three-story    and    basement    frame    and 

stucco  ai)artments  (54  rooms,  2  and 

3-room   apts.),    55x120   feet. 
Owner — P.    Donahue. 
Architect   —    .1.    C.    Hladik.    Monadnock 

Bldg.,    San    Francisco. 

Contract  Awarded 

APARTMENTS. 

SAN     FRANCISCO.       N. 

Gough    St. 
Three-story    and    basement    frame    (18) 

apartments. 
Owner— L.   A.   Phelan,   1005  Jones  St. 
Architect — Geo.  E.   Ralph,  French  Bank 

Bldg. 
Contractor — L.   A.   Hinson,   756   4th  Ave. 


Cost,    $36,000 
Grove,    110    E. 


E.  T.  Thurston 

Mem.  Am.  Sec.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STRiaOT 
Kearny  6757 


To   I'.e   Done  By  Day  Work. 
APARTME.VTS.  Cost,    $30,000 

SAN    FKA.NCISCO.      N.    E.    Filbert    and 

Gough    Sts. 
"hree-story    and    basement    frame    (12) 

apartments. 
Owner—?".    E.    Pearson,    1695   Filbert   St. 
Architect — P.   C.   Fisher. 


Plans   Complete. 

APARTMENTS.  Cost,   $30,000 

5A.N  FRA.NCLSCO.     X.  W.  Mallorca  and 

Alhambra. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — Thos.     Qui^tad,     1649     Webster 

St. 
Vrchitect — H.   C.  Baumann.   251   Kearny 

St. 


PORTLAND.  Ore.  —  Arch.  John  H. 
Grant.  Board  of  Trade  Bldg..  completes 
plans  for  4-story  and  basement,  95  by 
100  ft.,  concrete,  brick  facing,  apart- 
ments to  be  erected  for  E.  B.  Hall- 
mark. Northwest  Bank  Bldg..  at  East 
20th  and  Madison  Sts.;  will  contain  60 
two  and  three  room  apts.  Bids  are 
being  taken  from  selected  list  of  con- 
tractors. 


PITTSBURG.  Contra  Costa  Co..  Cal. 
— G.  10.  Seeno.  Pittsburg,  at  approx. 
$20,000  has  contract  to  erect  ten  2- 
•••om  apartments  for  Jos.  Gormigliant 
01  the  Tivoli  Hotel,  Pittsburg.  Will  be 
..rected  at  Second  St.  and  Railroad  Ave.; 
brick   construction. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Max  Soafer,  1685  W.  Jefferson  St.,  Los 
Angeles,  has  contract  for  3-story,  54- 
suite,  120-room  brick  apartment  house 
at  214  E.  Chestnut  St.,  Glendale,  for  N. 
Graybois,  1617  W.  Jefferson  St.,  Los 
Angeles;  plans  by  M.  Maltman,  archi- 
tectural engineer,  302  Lane  Mtge.  Bldg.. 
Los  Angeles;  90x142  feet,  reinforced 
concrete  work,  part  basement  for  stor- 
age and  laundry,  composition  roof  with 
clay  tile  deck;  $100,000.  Permit  will 
be  issued  this  week. 


LOS  ANGELES,  Cal.— -A.  W.  Menkins, 
715  S  Normandie  Ave.,  desires  bids  on 
subcontracts  for  erecting  8-story  and 
basement  reinf.  cone,  class  A  apt.  bldg. 
at  s.w.  cor.  of  7th  St.  and  Normandie 
Ave;  220x110  ft..  420  rms.,  182  baths, 
stucco  exter.,  3  elevators. 


BONDS 


GILROY,  Santa  Clara  Co..  Cal. — 
Election  will  be  held  March  9  in  Gilroy 
Elementary  School  District  to  Vote 
bonds  of  $40,000  to  finance  erection  of 
new  school  in  Old  Gilroy  St..  and  a 
kindergarten  room  at  Hanna  St.  Ele- 
mentary  school. 


HEMET.  Riverside  Co.,  Cal. — Heraet 
Valley  elementary  school  dist.  has  re- 
set date  for  March  6  at  which  time  it 
is  proposed  to  vote  bond  issue  of  $60,- 
000  with  which  to  secure  new  school 
for  dist.  If  bonds  are  voted  money  will 
l>e  placed  with  $25,000  now  on  hand  to 
luiiUl  new  12-rm.  bldg.  or  purchase 
present  junior  high  school  bldg.  Should 
this  carry,  as  well  as  proposed  Hemet- 
San  Jacinto  merger  election  to  be  held 
soon,  a  third  election  will  be  held  by 
Heniet-San  Jacinto  high  school  dist.  to 
vote  on  $90,000  bond  issue  for  new 
high  School,  total  cost  of  which  would 
be    $150,000. 

LOS  ANGELES.  Cal.— The  $300,000 
bond  issue  of  El  Scgundo  High  School 
District  was  sold  to  Security  Co..  Calif. 
Securities  Co.,  and  Wm.  R.  Staats  Co.. 
•  t  a  premium  of  $9339;  Alfred  W.  Rea 
ind  Chas.  E.  Garstang,  Pacific  South- 
west Bldg-.  architects.  Long  Beach 
Cit.v  high  school  bonds  in  the  sum  of 
$2.^0.000  were  sold  to  Dean  Witter  & 
Co.  and  Banks-Huntley  &  Co.  at  a 
premium   of   $10,872.72. 
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PALERMO,  Butte  Co.,  Cal.— Election 
will  be  called  in  Palermo  School  Dis- 
trict to  vote  bonds  to  finance  erection 
of  auditorium  to  comprise  first  unit 
of  new  school  in  addition  to  purchase 
of    additional    school    lands. 

GILROY,  Santa  Clara  Co.,  Cal.— Elec- 
tion will  be  held  March  9  in  Gilroy 
High  School  District  to  vote  bonds  of 
$20,000  to  finance  interior  changes  in 
high  school  and  erection  of  cafeteria 
and  lunch  room   building. 


SANTA  ROSA,  Sonoma  Co.,  Cal.-- 
county  sells  $30,000  bond  issue  of 
Geyserville  Union  Grammar  School 
District;  proceeds  of  sale  to  finance 
erection  of  new  scheol. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Election  will  be  held  Feb.  23  in 
Mountain  View  Union  High  School  Dis- 
trict to  vote  bonds  of  $55,000  to  finance 
erection  of  gymnasium  and  manual 
training  shops.  Trustees  of  Dist.  are: 
C.  E.  Kunze,  W.  F.  Bubb,  A.  J.  Moore, 
E.   H.   Dean   and  C.  F.   Await. 


BENICIA,  Solano  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds 
to  finance  remodeling  present  Sulphur 
S'i)rings  school  or  ei-ect  new  school 
building.  D.  H.  White  is  county  supt. 
of  schools. 


AUBURN,  Placer  Co.,  Cal. — Bonds  of 
J250,000  vof  1  in  Plac.er  County  Union 
T.igh  S'chooi  District  to  finance  addi- 
tional   units    to    high    school. 


•■"ASTROVILLE,  Monterey  Co.,  Cal. — 
i-  leclion  will  be  called  shortly  to  vote 
t-.nds  of  $75,000  to  finance  erection  of 
Tiew  school,  the  present  structure  hav- 
i_  ^  been  condemned  by  State  Housing 
Commission. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  March  22,  bids  will  be  received 
by  county  supervisors  for  purchase  of 
$89,000  bond  issue  of  Berryessa  S'chooi 
District;  proceeds  of  sale  to  finance 
erection  of  new  school. 


FRESNO.  Fresno  Co..  Cal.— $600,000 
blck  of  $1,800,000  high  and  grammar 
scho  1  bond  issues  have  been  sold  for 
premium  of  $28,266;  proceeds  of  the 
sale    will   finance   school   improvements. 


WOODLAND,  Yolo  Co.,  Cal.— Until 
March  1  bids  will  be  received  by  H.  R. 
Saunders,  county  clerk,  for  purchase 
of  $45,000  bond  issue  of  Washington 
School  District;  proceeds  of  sale  to 
finance    erection    of    new    school. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  will  hold  election  April  12  to 
vote  bonds  of  $45,000  to  enlarge  and 
remodel  present  city  hall.  W.  A.  Price, 
city   clerk. 


CHURCHES 


Bids  To  Be  Asked   Soon. 

FACULTY  BLDG.  Cost,  $100,000 

OAKLAND,  Alameda  Co.,  Cal.,  Eighty- 
second  Ave. 

Three-story  brick,  concrete  and  steel 
faculty    building    (1st    unit). 

Owner  —  The  Redemptionist  Order  of 
Catholic    Priests. 


J09ST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(M'-inbera    ButMers'    Exchange) 

tORH    MAHKBT    8T. 

Phone  Mar!  ai    X9X     San  Francisco 


Architect — Wm.  Mooser  &  Son,  Nevada 
Bank  Bldg.,  San  Francisco. 
Note— Plans  have  been  completed  for 
Bome  time  but  have  been  held  up  due 
to  the  death  of  Rev.  Father  Chaperton, 
who  was  in  charge. 


GILROY.  Santa  Clara  Co.,  Cal.— 
Presbyterian  Church  will  hold  meeting 
shortly  to  discuss  ways  and  means  to 
finance  erection  of  new  edifice  to  re- 
place the   present  structure. 


ASTORIA,  Ore. — First  Presbyterian 
Church  authorizes  preparation  of 
plans  for  proposed  $125,000  edifice  to 
be  erected  at  n.  e.  cor.  of  Winter  and 
Chemeketa   Sts. 


YAKIMA,  Wash.— Arch.  John  W.  Ma- 
loney.  Yakima,  has  completed  plans 
for  $175,000  church  to  be  erected  for 
St.  Paul's  Parish;  of  the  total  esti- 
mated cost  $45,000  will  be  allowed  for 
furnishings 


GILROY,  Santa  Clara  Co.,  Cal.— St. 
Mary's  Catholic  Church  plans  immedi- 
ate construction  of  $50,000  edifice  to 
replace  the  present  structure.  Major 
portion  of  the  funds  to  finance  the 
project   is   on   hand. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Congregational  Church  will  appoint 
building  committee  to  secure  plans  for 
new  edifice  to  replace  the  present 
structure.  Rev.  W.  H.  Hannaford  is 
pastor. 


FACTORIES  S:  WAREHOUSES 


Plans    Being   Figured. 

FACTORY  BLDG.  Cost,   $8000 

STOCKTON,    S    San    Joaquin    &    Church 

Streets. 
One-story  brick  factory  building  (sheet 

metal    works). 
Owner — Frazier  A   Co. 
Architect— Ralph      P       Morrell,      Union 

Bldg.,    St-.ckton. 


Plans   Complete. 

ADDITION.  Cost,    

OAKLAND.      1001   81st  Ave. 

One-story    steel    and    brick   addition    to 

plant. 
Owner — California   Wire   &   Cable   Co. 
Architect    and    Contractor — Austin    Co. 

of   California,    244    Kearny    St.,    San 

Francisco. 


Contract   Awarded. 

WAREHOUSE.  Cost,    $12,000 

OAKLAND.      178   10th   St. 

Two-story  brick  and  tile  electric  sup- 
ply warehouse. 

Owner — Capt.  A.  Carson,  1536  Frank- 
lin  St.,   Oakland. 

.Architect — None. 

Contractor — Sommarstrom  Bros.,  Inc., 
1536    F'ranklin    St.,    Oakland. 


^'orking  Drawings  Being  Prepared. 

FACTORY  Cost,   $160,000 

SAN   FRANCISCO,   Pacific   St.    bet.   Bat- 
tery and   Front. 

Two-story      and      basement      reinforced 
concrete   factory  building. 

Owner  —  Traung   Label    &    Lithograph 
Co.,   962  Battery  St.,   San  Francisco. 

.Vrchitect  —  Couchot    &    Rosenwald,    60 
Sansome  St.,  San  Francisco. 
Three    freight    elevators,      automatic 

fire    sprinklers    and    steel    rolling    doors 

will   be  installed, 


CROW  E 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Eqnipped   To    Ilandle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


NOGALES,  Ariz. — Genl.  Alvaro  Obre- 
gon  has  raised  $150,000  for  erection  of 
oil  refinery  near  Navajoa,  Sonora,  Mex. 


Plans   Being  Completed. 
CREAMERY   BLDG.  Cost,    $17,500 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
Two-story      reinforced      concrete      and 
terra    cotta    creamery    and    apart- 
ment building. 
Owner — Watsonville       Creamery       (Mr. 

Holgerson,    owner). 
Architect— W.    H.    Weeks,    369    Pine    St., 
San    Francisco. 
Plans   are    being   completed   and    fig- 
ures will  be  asked  in  about  a  week. 


Owner  Taking  Figures. 

BAKERY  BLDG.  Cost,   $12,00(1 

STOCKTON,    San   Joaquin   Co.,  Cal.     N- 

Wilson    W. 
One-story  brick  bakery  building. 
Owner — Frank    Manfre. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,   Stockton. 


To   Be  Done  By  Day  Work. 

WAREHOUSE.  Cost,    $30,000 

OAKLAND.  106th  Ave.  and  Pearmain 
St. 

Concrete  foundation,  steel  loading  rack 
1-story  concrete  garage,  I-story 
warehouse. 

Owner — Standard  Oil  Co.,  1916  Broad- 
way, Oakland. 

Architect — None 


Permit   Applied  For. 

WAREHOUSE  Cost,  $300,000 

OAKLAND,    Alameda    Co.,    Cal.      Block 
bounded  by  First,  Water,  Franklin 
and  Webster  Sts. 
Five-story    reinforced    concrete    ware- 
house. 
Owner — Lawrence    Warehouse    Co.,    Al. 
T.    Gibson,    President,      37      Drumm 
St.,   San   Francisco. 
Vrrhitect — O'Brien  Bros.,  315  Montgom- 
ery  St.,    San   Francisio. 
Contractor- — Industrial  Constr.    Co.,    815 
Bryant   St.,   San   Francisco. 
The  site  contains  42,000  suare  feet  of 
ground    and    the    building    will    provide 
more   than   200,000   square   feet   of   stor- 
age  space.      Eleven   stores  will   be   con- 
structed on  the  ground  floor  to  provide 
headquarters    for    the    wholesale    com- 
apnies. 

W.  H.  Duncan,  Mills  Bldg.,  is  financial 
agent   for  Lawrence  Warehouse   Co. 


>  'w   Plans    to   be    Prepared. 
WAREHOUSE  Cost,   $200,000 

SAN    FRANCISCO.       Sixteenth,     Seven- 
teenth, De  Haro  and  Carolina  Sts. 
Two-story    concrete    and    steel    factory 

and   warehouse   building. 
Owner — John    A.    Roebling   &    Sons    Co., 

646  Folsom  St.,  San  Francisco. 
Architect — Engineering  Dept  of  Owner 
Original  plans  by  Architects  Quandt 
&,  Bos,  Humboldt  Bank  Bldg.,  have 
been  abandoned  and  new  plans  will  be 
Irawn  by  Engineering  Dept.  of  Owner. 

SANTA  MONICA,  Los  Angeles  Co., 
"^al. — S'ymphonaer  Co.,  504  Wilshire 
f?lvd.,  Santa  Monica,  contemplate  the 
frrction  of  organ  factory,  on  Pico 
Blvd.,  Santa  Monica,  for  self:  preTir- 
inarv  sketches  have  been  completed 
*iy  Chas.  F.  Winder,  president  of  Co.: 
51,000,000. 


WILLIAMS,  Colusa  Co.,  Cal.— Crn(-nl 
California  Co-Operative  Canning  Co., 
nlans  to  erect  canning  plant  in  this 
City.   Sites  are  now  being  investigated. 


Phone   M'sslon    2607 

Res.   Phone  Mission  6228 

Fire  Protection  Products  Go 

FIRE  DOOR  EXPERTS 

Kalamrln,      Copper      and      Broiuw 

Doors    and    Trtm 

Oraamrntnl    Bntranecs 

Sheet  Metal  Work  of  BTerr 

Description 

CHAS.   SCHULTHEIS.   M^r. 

3117-3110  TWENTIETH    STREET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 
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CLARKSBURG,  Yolo  Co.,  Cal.— 
Union  Oil  Co.,  has  started  construction 
of  $40,000  distributing  station  to  com- 
prise office,  warehouse  and  garage, 
loading  racks  and  two  storage  tanks 
of  40,000-gals.   capacity. 


LANKERSHIM,  Cal. — Until  March  15, 
2  P.  M.,  bids  will  be  received  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  erect  maintenance  shop 
building  at  Lankershim,  Los  Angeles 
county;  will  have  wood  frame  walls  and 
roof  covered  with  galv.  iron;  concrete 
foundation  and  floor.  Plumbing  and 
electric  worlv  will  be  included  in  the 
general  contract.  Sov  fall  for  bidH 
nnder  oliioisil  iiropo.sal  .scvtion  In  this 
Issue. 


FRESNO,  Fresno  Co.,  Cal.— Danish 
Creamery  Co-Operative  Ass'n.,  E  and 
Inyo  Sts.,  Fresno  (J.  R.  Murphy,  gen- 
eral manager),  plans  erection  of  $75,000 
dried  milk  plant  in  Fresno  and  a  $100,- 
OOO  plant  in  Cliowchilla,  Madera  county. 

LOS  ANGELES',  Cal. — Jersey  Farm 
Dairy  Co.,  Vermont  and  Slauson  Aves., 
will  build  1-story,  part  2-story  and 
part  5-story  Class  A  creamery  build- 
ing, 265x164  feet,  at  6001  S.  Gramercy 
PI.  for  self.  All  work  will  be  done  by 
owner  under  supervision  of  Jos. 
Schuck,  1223  W.  61st  St.,  except  steel 
work  which  will  be  sub-let.  Steel 
frame,  reinforced  concrete  floor  and 
roof   slabs;   $54,300. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Lynn  &  Perrin,  Redwood  City,  at 
$1770  awarded  contract  by  city  to  erect 
machine  shop  quarters  at  rear  of  fire- 
house;  city  automotive  equipment  will 
be   repaired   in    the   plant. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Kinslow  Brothers,  of  Santa  Rosa,  will 
111  et  for  lease  to  E.  F.  and  H.  P.  So- 
phey,  Santa  Itosa,  a  $40,000  auto  body 
and  truck  rebuilding  plant  at  Third 
and  A  Sts;  will  be  one-story  in  height, 
120  by  200  ft. 


MODESTO,  Stanislaus  Co.,  Cal. — Mo- 
desto Terminal  Co.,  Modesto,  granted 
permit  by  city  to  erect  warehouse  at 
Tenth  and   B  Sts.;   est.   cost,  $10,000. 

RIPON,  San  Joaquin  Co.,  Cal. — 
Meyenburg  Milk  Co.,  plans  additions  to 
present  plant  including  boiler  room,  40 
by  90  feet,  quarters  for  storage  tanks 
and  machine  shops  for  equipment  re- 
pairs. 


WILLITS,  Mendocino  Co.,  Cal. — 
Forest  Products  Co.,  of  California, 
capitalized  at  $100,000,  owning  615 
acres  of  land  in  Jackson  Valley  grow- 
ing choice  black  oak  timber,  plans 
erection  of  modern  furniture  factory  at 
Willits.  A  saw  mill  would  be  located 
at  Branscomb.  In  addition  to  furni- 
ture manufacturing  the  company  will 
engage  in  hardwood  flooring. 


GRIDLEY,  Butte  Co.,  Cal.— Construc- 
tion will  be  started  at  once  by  Libhy, 
McNeill  &  Libl)y,  Merchants'  Exchange 
Bldg.,  San  Francisco,  on  60  by  300  ft., 
cannery   addition   at   Gridley   plant. 


FLATS 


To   be  Done  by  Day's  Work. 

FLATS  Cost,    $15,000 

SAN  FUANCISCO.   N  California  St.  60  E 

Twenty-second  Ave. 
Three-story    and    basement    frame     (6) 

flats. 
Owner— C.    L.    Knight,    438-A    14th    St., 

■    S'an  "Francisco. 
Architect — W.    D.    Peugh      and      O'Brien 

Bros.,    Inc.,    315      Montgomery      St., 

San  Francisco. 


To  Be  Done  By  Day  Work. 

FLATS.  Cost,    $10,000    ea. 

SAN    FRANCISCO.       E.     32nd    Ave.,     50 

and   75   S.   Cabrillo  St. 
Two    two-story    and     basement    frame 

flats    (2   flats   in   each   building). 
Owner — Bryan    Feerick,    891    39th    Ave. 
Architect — None. 


:ontract    Awarded. 

FLATS.  Cost,    $15,000 

SAN  FRANCISCO.  S.  Pacific,  137  W. 
Hyde    St. 

Two-story  andi  basement  frairte  (4) 
flats. 

Owner — A.  F.  Jacobs,  28  Hemway  Ter- 
race. 

A  rchile('t — None. 

Contractor — Lindberg  &  Corbell,  1718 
Waller  St. 


To   He  Done  By  Day  Work. 

FLATS.  Cost,  $10,000  ea. 

SAN   FRANCISCO.      S.   North    Point,    W. 

Scott    St. 
Three    two-story    and    basement    frame 

flat     buildings     (2     flats     in     each 

building). 
Owner — Meyer     Bros.,     First     National 

Bank    Bldg. 
Architect — None. 


To  Be  Done  By  Day  Work. 

FLATS.  Cost,  $25,000 

SAN     FRANCISCO.       S.     Page,     106     W. 

Fillmore    St. 
Threr-story    and    basement    frame    (8) 

flats. 
Owner — Magnussen      &      Peterson,      825 

Monadnock   Bldg. 
.\rchitect — J       C.      Hladik.      Monadnock 

Bldg. 

Contract   Awarded. 

FLATS.  Cost,   $15,000 

SAN   FRANCISCO.      S.    Jackson,    130    W. 

Buchanan   St. 
Three-story    and    basement    frame     (3) 

flats. 
Owner — Mrs.      T.      E.     Mercereau,      2371 

Green    St. 
Architect — N':ne. 
Contractor — O'Brien    Bros.,    928    Oak   St. 


GARAGES 


Contract   Awarded. 

ADDITION  Cost,    $10,000 

SAN  FRANCISCO.  E  Valencia  St.  115 
3   Twenty-first   St. 

One-story  concrete  addition  to  ga- 
rage. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  Illustrated,  "Westest" 
Dead  i^'ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  toting.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels  are  approved  by 
the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pen/filly,  Inc. 

Member    Cnlifornin    Development    Association 
California   Electrnglsts'  Assoelntlon 
Mnnufncturers   and 
PiMtribntors    of 

"WESTEST" 

ELECTRIC  PRODICTS 

1264  F(ils(»m  Street 

Snn  Frnnclsco 

PbonrH!      Ilrmlook    3S74 
Hemlock   .HJ^'S 


wood. 
Finish. 


Plates    and    trim 
All    "Westest" 


Enclo.sod  externally  openitod 
S«fetv  Swiiclies,  Knife 
Swltehes,  i»!etjil  Swttcli  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

(ntnloor  nn<l  I*ri«-esi    on    Ilec|np«t 


A  "Pittsburgh  .Automatic 
Gas  Water  Heater  In- 
stalled  in  tlie  Home  indi* 
cates  high  qaallty 
thronghon'f. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a. 
wink" 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
'PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 


Owner — Moagher  Oarage,  1021   Valencia 

St.,    San    Francisco. 
Kngineers — Ellison     &     Russell,    Pacific 

Bldg.,    San    Francisco. 
Contractor — Barrett    &    Hilp.    918    Har- 

1  ison     St.,    San     Francisco. 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Industrial  Constr.  Co.,  555  Cham- 
ber of  Commerce  Bldg.,  has  the  con- 
tract to  erect  a  Class  A  garage  build- 
ing on  Canon  Drive,  Beverly  Hills,  for 
Dr.  Mae  A.  Wilson,  Bradbury  Bldg., 
Los  Angeles;  5-story  and  basement,  50 
xl50  feet,  designed  for  two  additional 
stories,  reinforced  concrete  construc- 
tion, 2   elevators;   $100,000. 


GOVERNMENT   WORK 
AND  SUPPLIES 


SAN  FRANCISCO — Following  bids  re- 
ceived by  Constructing-  Quartermaster, 
Fort  Mason,  for  exterior  painting  of 
buildings,  39  in  all,  at  Fort  Mason: 
(Note — These  bids  cover  all  structures 
or  a  portion  of  the  total  number  of 
structures    to    be    painted): 

Monroe    Moore     $6459 

Fred    Reincker    5477 

Raphael     Zelinsky 6581 

Emil   Solve    6984 

Edwin    Anderson    4554 

B.    E.    Burgess 7595 

W.     G.     Thompson 8634 

SCHOFIELD  BARRACKS,  Hawaii.— 
House  has  approved  appropriation  of 
$450,000  to  finance  erection  of  army 
hospital  at  Schofield  Barracks  in 
Hawaii,  as  was  an  appropriation  of 
$200,000  for  barracks  and  additional 
quarters   in   the   Philippines. 

SAN    FRANCISCO— Until    Feb.    26,    11 

a.  m.,  bids  will  be  received  by  U.  S  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  6616-836,  to  fur.  and  del.  Rio  Vista 
Solano  county:  500  pes.  3x4-in.  by  12- 
ft..  Hemlock,  rough  common;  500  pes. 
3x4-in.  X  14-ft.  do;  500  pes  3x4-in  by 
16-ft.  do;  500  pes.  3x4-in.  by  18-ft.  do. 
Specifications  obtainable  from  above 
office. 

ASTORIA,  Ore.— Bureau  of  Yards 
and  Docks,  Navy  Dept.,  Washington,  D[ 
C.,  preparing  Specification  5170,  for 
double  quarters  at  naval  radio  station, 
Astoria,    Oregon. 

PRESCOTT,  Ariz.— W.  D.  Yovell,  1415 
8th  St.,  S.  E.,  Minneapolis,  at  $41,163, 
time  for  completion  1-2  months,  awarded 
contract  by  Supervising  Architect, 
Treasury  Dept.,  to  erect  post  office  at 
Prescott. 

WASHINGTON,  Drc^Bids  are  being 
oceived  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  furnish 
.and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph  (Fur- 
ther information  regarding  the  Sched- 
ules may  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St.,  San 
Francisco) : 

Sched.  4989,  eastern  and  western 
yards,    Douglas    fir.    March    2. 

Sched.     4997.    Mare    I.sland,    26,000    ft 

b.  m.  sugar  pine,  March   2. 

Sched.  5000.  Mare  Island,  2000  steel 
bilge   harrel.s:   March   2. 

Sched.  5023,  Eastern  and  Western 
yards,  copper-nickel  alloy,  bars,  sheets, 
ingot   and  sliot.  March   2. 

Sched.  5031,  Mare  Island.  144,000  lbs 
electiolyte,    March    2. 

WASHINGTON.  D.  C— Following  bids 
received  Feb.  15,  3  p.  m.,  by  Supervis- 
ing Architect,  Washington,  D.  C,  to 
remodel  and  enlarge,  including  inci- 
dental changes  in  mechanical  equip- 
ment of  U.  S.  Post  Office  at  Santa  Rosa, 
Calif.: 
Henry    Papenhausen,    532    3rd    Ave., 

San    Francisco    $16  000 

Th.eriaiilt    Contracting    Co.,    Phila-  ' 

dflphia    $19,262 

OGDEN,  Utah— Until  M^rch  1,  2  P. 
M.,  bids  will  be  received  by  Purchasing 
Agent,  Forest  Service,  U.  S.  Dept.  of 
Agriculture,  Ogden,  to  fur.  No.  9  and 
No.  12  galv.  iron  telephone  wire.  Spec, 
will   be  furnished  on   request  to  above. 


"T^RATir^ 
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SACRAMENTO  WILL  celebrate. 

«      «      « 

WITH  ALL  California. 

*  *      * 

WHEN   THE    Southern   Pacific. 

*  *      * 

OPEN  THEIR  new  station. 

*  *      * 

AND  SANDY  Pratt,  President. 

*  *     * 

OF  THE  Pratt  Building  Material  Co. 

*  *      * 

WILL  TRAVEL. 

*  «  * 

WITH  HUNDREDS  of  San  Franciscans 

ON  THE  "Eldorado." 

*  «      * 

THIS  TRAIN  leaves  the  bay  city. 

*  *      * 

AT  5   P.   M.,   Saturday,  February  27. 

*  *      * 

AND  WILL  be  the  first  train. 

*  «      * 

INTO  THE  new  station. 

*  *      * 

AND  OVER  new  tracks. 

«      *      * 

BALLASTED  WITH  Crushed  rock. 

*  *      * 

FROM  PRATTROCK  (near  Folsom). 


\ 


WHERE  SANDY'S  $250,000  rock  plant. 

*  *     * 

IS  LOCATED  on  S.  P.  rails. 
THERE  WILL  be  a  dance. 

AT  9  P.  M. 

*  *      * 

AFTER  PRESIDENT  Wm.  Sproule. 

4     «     * 

PRESENTS  THE  depot. 

*  *     » 

TO  THE  City  of  Sacramento. 

*  *     * 

AND  SANDY  will  dance. 

*  •     * 

WITH  MISS  Rock  Candy. 

*  *     * 

SKYROCKETS   WILL   be   fired. 

*  «      • 

AND  SANDWICHES  will  be  sold. 

»      •      * 

BY  EVERY  Sacramento  restaurant. 

*  *     * 

A  ROCKING  chair  will  grace. 

*  *     * 

ALL  THE  officials'  offices. 

*  *     * 

AND  EVERYBODY. 

*  *      « 

WILL  HAVE  a  good  time. 


Sandy  Pratt  in  his  '49 
outfit  representing  Bret 
Harte's  gentleman  gam- 
bler. Jack  Hamlin  (see 
picture  opposite)  will  be 
at  the  formal  opening 
and  dance  on  Saturday, 
February  27th,  when  the 
Southern  Pacific  opens 
its  new  depot.  Sandy's 
hat  is  over  50  years  old 
and  came  from  Forest 
Hill,  above  Placerville. 
The  coat  from  old 
Shasta,  is  65  years  old. 
The  red  shirt,  gun, 
Windsor  tie,  boots,  gold- 
headed  cane  and  watch 
chain  is  just  like  Jack 
Hamlin  wore.  Many 
girls  and  boys  will  wear 
their  '49  outfits.  Sandy 
will  be  fioor  manager 
and  may  lead  the  grand 
march. 
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YAKIMA,  Wash.  —  Following  bids 
l"ec.  by  U.  S.  Bureau  of  Keclamation, 
Yakima,  for  wood  stave  flume  and 
w^od  stave  pipe,  under  Spec.  390-D: 
•  Item  1,  1350  ft.  D,  2-ft.  3-in.  flume; 
2,  650  ft.  D  2-ft.  6-in.  flume;  3,  erection 
item  1;  4,  erection,  item  2;  5,  1500  ft. 
6-in.  pipe;  6,  1500  ft.  8-in.  do;  7,  2500  ft. 
10-in.  do;  8,  2000  ft.  12-in.  do;  9,  300  ft. 
18-In.  do;  10,  tar  coating  for  items  5  to 
9. 

A.  B.  Fosseen,  Yal<ima,  Wash.,  item  1 
11512;  2,  $767,  discount  $45.58,  freight 
$55.90;  3,  $270;  4,  $130;  5,  $487.50;  6, 
$631.50;  7,  $1437.50;  8,  $1442;  9,  $438;  10, 
$245,   discount   $93.63. 

Federal  Pipe  A  T.  Co.,  Seattle,  Wash, 
item  1,  $1512;  2,  $780,  freight  $55.90;  3, 
$297;   4,   $143. 

Redwood  Mfg.  Co.,  San  Francisco, 
item  1,  $1431;  2,  $738,  discount  $43.18, 
freight  $117;  3,  $472.50;  4,  $227.59;  5, 
$690;  6,  $855;  7,  $1725;  8,  $1600;  9,  $414; 
10,  no  bid;  discount  $105.68,  freight 
$192.40. 

American  Wood  Pipe  Co.,  Tacoma, 
Wash.,  item  1,  $1512;  2,  $767,  discount 
$45.58,    freight    $55.90;    3,    $270;    4,    $130; 


G,  $480;  6,  $630;  7,  $1425;  8,  $1440;  9, 
$427.80;  10,  $232.50,  discount  $92.71, 
freight   $90.13. 

Cascade  Pipe  &  Flume  Co.,  Seattle, 
Wa.sh.,  item  1,  $1417.50;  2,  $715,  dis- 
count $42.65,  freight  $55.90;  3,  $243;  4, 
$117;  5,  $510;  6,  $660;  7,  $1500;  8,  $1500; 
9,  $433.50;  10,  $225,  discount  $96.57, 
freight   $90.13. 


MARE    ISLAND,    Cal. — 

Bids  for  the  construction  of  wards, 
quarters  and  heating  plant  in  connec- 
tion with  Mare  Island  Navy  Yard  Hos- 
pital, will  be  considered  by  the  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  on  March  3.  The 
w:rk  is  provided  for  under  Specifica- 
tion  No.   5105. 

Segregated  bids  are  being  taken  for 
the   woik   under   the   following  listings: 

PART  1.  General  construction,  in- 
cluding concrete  piles,  plain  and  rein- 
forced concrete,  artificial  stone,  brick 
and  hollow  tile  work,  steel  and  iron 
work,  rcofing  and  sheet  metal  work, 
steel  sash,  stucco,  composition  flooring, 
metal  furring  and  lathing,  plastering, 
marlile,    slate   and   tile    work,   carpentry 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  fVhitco/rom  your  Hardware  Dealer 


Vincent  Whitney  Company 


Sta  FranclKO 


S*nJ  alt  infufriti  tt  ntartf  Offict, 


and    joinery,    dumb-waiters,    hardware, 
painting  and   glazing. 

PART  2.  Plumbing  work,  including 
inside  soil,  vent,  drain  and  hot  and  cold 
water  lines,  storm  water  drainage.  In- 
terior standpipe  systems  and  valves, 
fittings,  and  plumbing  fixtures  within 
the  buildings. 

PART  3.  Heating  and  steam  distrib- 
uting systems  within  buildings,  includ- 
ing hot  water  converts,  hot  water 
heaters  and  pipe,  fittings,  drip  traps 
and  valves. 

PART  4.  Electric  lighting  and  pow- 
er system  and  telephone  conduits  with- 
in each  building,  nurses'  call  system 
and  special  conduits  and  service  con- 
nections to  outside  distributing  sys- 
tems. 

The  following  is  a  list  of  prospective 
l)idders  for  work,  plans  having  been 
secured  from  the  Yards  and  Docks 
Bureau  with  the  intention  of  bidding 
on    the   project: 

Carlson-LePrest  Co.,  2054  University 
Ave.,   Berkeley,  Calif.,   part  1. 

Austin  Engineering  Co.,  121  W  42nd 
St.,  New  York  city,  part  1. 

Circle  Construction  Co.,  59  Pearl  St., 
New   York  City,   part  1. 

J.  P.  Sullivan,  4515  Indiana  Ave.,  Chi- 
cago,  part   1. 

Crane  Co.,  1221  I  St.  N.  W.,  Washing- 
ton, part  2. 

James  Reid,  41  W  20th  St.,  Bayonne, 
N.  J.,  part  2. 

Austin  Engineering  Co.,  121  W  42nd 
St.,   New    York   City,   part  3. 

Whitlock  Coil  Pipe  Co.,  726  Commer- 
cial  St.,   Philadelphia,   part   3. 

Westinghouse  Electric  &  Mfg.  Co., 
Hibbs  Bldg.,   Washington,   part  4. 

General-  Electric  Co.,  Schenectady,  N. 
v.,   part  4. 

M.  E.  Ryan,  230  Main  St.,  Redwood 
City,  Calif.,  part  4. 

Bethlehem  Steel  Co.,  Bethlehem,  Pa., 
all  parts. 

American  Bridge  Co.,  Wilkins  Bldg., 
Washington,  all  parts. 

S.  Heller  Elevator  Co.,  Milwaukee, 
all  parts. 

Truscon  Steel  Co.,  Transportation 
Kldg.,   Washington,   all   parts. 

David  Gordon  Building  &  Construc- 
tion Co.,  Burnet  and  Northern  Avenue, 
Cincinnati,   all   parts. 

Robert  E.  McKee,  1128  Central  Bldg., 
Los  Angeles,  all  parts. 

Robert  E.  McKee.  1900  Texas  St.,  El 
Paso,   Tex.,   all  parts. 

Clinton  Construction  Co.  of  Califor- 
nia, 923  Folsom  St.,  Sari  Francisco, 
part  1. 

The  Turner  Co.,  329  Tehama  St.,  San 
Francisco,  parts  2,  3  and  4. 

Lawson  &  Drucker,  465  Tehama  St., 
San  Francisco,  parts  2  and  3. 

Vogt  &  Davidson,  Inc.,  185  Stevenson 
St.,    San    Francisco,   part   1. 

Reilly  &  Nemetz,  room  511,  New  Call 
Bldg.,    San   Francisco,   part   1. 

Fredrickson  &  Watson  Construction 
Co.,  354  Hobart  St.,  Oakland,  Calif., 
part  1. 

Butie  Electric  &  Mfg.  Co.,  956  Fol- 
som  St.,   San   Francisco,   part   4. 

Monson  Bros.,  251  Kearny  St.,  San 
Francisco,   all    parts. 

Hateley  &  Hateley,  1710  10th  St.,  Sac- 
ramento, Calif.,  parts  2  and  3. 

P.  J.  Enright.  2720  McAllister  St., 
San  Francisco,  part  3. 

Schultz  Construction  Co.,  rooms  304, 
5  and  6,  46  Kearny  St.,  San  Francisco, 
all  parts. 

Mahony  Bros.,  Flood  Building,  San 
Francisco,  part   1. 

Newberry-Pearce  Electric  Co.,  439 
Stevenson  St.,  near  5th,  San  Francisco, 
part  4. 

Edw.  L.  Soule  Co..  912-24  Rialto  Bldg. 
San  Francisco,  all  parts. 

Lange  &  Bergstrom,  Inc.,  627  Com- 
monwealth Bldg.,  San  Diego,  Calif.,  all 
parts. 

H.  L.  Petersen,  Lick  Bldg..  room  403 
163  Sutter  St.,  San  Francisco,  part  1. 

Severin  Electric  Co..  828  Mission  St., 
San   Francisco,   Calif.,   part  4. 

Rosooe  W.  Littlefield,  357  12th  St, 
Oakland,  Calif.,  part  1. 

Butte  Electric  Equipment  Co..  530 
Folsom    St.,   San    Francisco,   part   4. 

Crown  Electric  Co.,  153  Eddy  St.,  San 
Francisco,    part   4. 

'..atourrette-Fical  Co.,  Inc.,  2612  9th 
St.,  West  Berkeley,  Calif.,  all  parts. 

M.  Stulsaft  Co.,  270-276  11th  St..  Oak- 
land, Calif.,  part  2. 

Arthur  Priddle,  693  Mission  St.,  San 
Francisco,  part   1. 
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Geo.  O.  Bell,  jr.,  1826  East  15th  St., 
Oakland.   Calif.,   part   3. 

Davison  &  Nicolsen,  217  California 
Fruit  Building,  Sacramento,  Calif.,  all 
parts. 

Porter  Electric  Co.,  1513  Church  St., 
San   Fiancisco,   part  4. 

\V.  S.  Wetenhall,  17th  and  Wisconsin 
St.,   San   Francisco,   part   1. 

Main  Iron  Works,  7th,  Dagget  and 
16th  Sts.,  San  Francisco,  part  3. 

■  Thos.  R.  Catton,  3021  Telegraph  Ave.. 
Berkeley,  Calif.,  part  2. 

H.  C.  Vensano  &  Co.,  58  Sutter  St., 
San  Francisco,  part  1. 

Truscon  Steel  Co.,  709  Mission  St., 
San  Francisco,  part  1. 

The  More  Dry  Dock  Co.,  801-804 
Balfour  Bldg.,  San   Francisco,  part   1. 

J.  Pi  ingle,  2719  Granada  Ave.,  San 
Diego,   Calif.,    part   1. 

Geo.  A.  Schuster,  21st  and  Grove  Sts., 
Oakland,  Calif.,  parts  2  and  3. 

California  Brick  Co.,  604  Mission  St 
San   Fiancisco,  part   1. 

Anton  Johnson  Co.,  Call  Bldg.,  San 
Francisco,    all   parts. 

Pacific  Coast  Engineering  Co.,  foot 
of  W   14ih  St.,  Oakland,  Calif.,  part  1. 

James  A  Brennan,  801  Builders  Ex- 
change Bldg.,  7th  and  Los  Angeles  Sts.. 
l,us   Angeles,   Calif.,   part   2. 

Spencer  Electric  Co.,  320  12th  Street, 
Oakland,   Calif.,   part   4. 

Leiberr  &  Trobock,  1S5  Stevenson  St., 
San  Francisco,  all  parts. 

Chas.  C.  Mooie  &  Co.,  Engineers,  Inc.. 
Sheldon  Bldg.,  1st  St.,  Cor.  Market,  San 
Francisco,   parts  2,   3  and  4. 

Vallej  !  Electric  Light  &  Power  Co., 
428  Georgia  St.,  Vallejo,  Calif.,  part  4. 

Barrett  &  Hilp,  354  Hobart  St.,  Oak- 
hmd.  Calif.,  1  set. 

K.  W.  Moller,  Call  Bldg.,  San  Fran- 
cisco, part  1. 

T.  A.  Clark  Co.,  914  Claus  Spreckels 
Bldg.,   San   Francisco,   part   1. 

Planing  Mill  Listing  Bureau,  18d 
Stevenson  St.,  San  Francisco,  part  1. 

M.  B.  McGowan,  Box  17,  Builders  Ex- 
change,   180    Jessie    St.,    San    Francisco, 

Watts  Electric  Co.,  389  4th  St..  San 
Francisco,  part  4. 

Knittle  Brothers,  224  5th  St.,  San 
Francisco,  part  3. 

Builders  Institute  of  Sacramento  lo08 
J   St.,   Sacramento,   Calif.,   all   parts. 

Advance  Electric  Co..  I2th  and  Web- 
ster   Sts.,    Oakland,    Calif.,    part    4. 

R  E.  Campbell.  711  Central  Bldg.,  108 
W  6th  St.   Los  Angeles  Calif.,  all  parts 

J.  F.  Diaz.  506  Commonwealth  Bldg., 
San  Diego,  Calif.,  parts  2  and  3. 

Herndon  A  Finnigan,  1S14  17th  St., 
Sacramento,   Calif.,  part  1. 

Johns-Manville,  Inc..  of  California, 
500  Post  St..  San  Francisco,  all  parts. 

K.  E.  Parker  Co..  135  South  Park,  San 
Francisco,   all  parts. 

Mal-tt  &  Peterson,  20th  and  Harri- 
son Sts.,  San  Francisco,  part  1. 

Standard  Electrical  Construction  Co., 
80    Xatoma    St.,    San    Francisco,    part    4. 

Globe  Electric  Works,  1959  Mission 
St.,   San   Francisco,  part   4. 

Crane  Co..  301  Brannan  St.,  San 
Francisco,  all  parts. 


HALLS  AND  SOCIETY 
BUILDINGS 


Sub-Bids    To    Be    Asked   Soon. 

CLUBHOUSE,    ETC.  Cost,    $50,000 

CARIBOUR,   Feather   River  District. 

Frame   clubhouse  and  dormitory  build- 
ings  of  rustic  finish. 

Owner — Great  Western  Power  Co. 

Architect — Ashley    &    Evers,    58    Sutter 
St.,    San    Francisco. 

Contractor — Chas.   W.   Heyer,   Jr.,   Mills 
Bldg.,   San   Francisco. 
Contract  let  on  cost  plus  basis. 


Grading  Contract  Let. 

CLUB  Cost,  $1,250,000 

SAN    FRANCISCO.    SW    cor.    of    Sutter 

and  Mason   Streets. 
Twelve    story    class    "A"    steel    frame 

club    building. 
Owner — San    Francisco    Woman's    Bldg. 

Association. 
Architect — Bliss     and     Faville.     Balboa 

Bldg.,   San  Francisco. 
Contractor — Ralph     McLeran     and    Co., 

Hearst  Bldg.,   San   Francisco. 
As     previously     reported,     structural 
steel    was    awarded    to    Dwyer    Bros., 
17th  and  Kansas  Sts.,  San  Francisco. 


Grading— Sibley    Grading     &    Teaming 
Co.,    165   Landers. 
Bids  are  in  on  all  parts  of  work  and 
awards  will  be  announced  within  a  few 
days. 

PETALUMA,  Sonoma  Co.,  Cal. — Vog- 
ensen  Construction  Co.,  168  Main  St., 
Petaluma,  at  approx.  $25,000  awarded 
contract  to  erect  one-story  addition 
and  remodel  present  Odd  Fellows' 
lodge  building  in  Main  St.  Brainerd 
Jones,    architect,    Petaluma. 

MODESTO,  Stanislaus  Co.,  Cal. — 
iiverbani^  Chamber  of  rommerce 
favors  2-mill  tax  to  finance  erection 
of  modern  clubhouses  for  American 
Legion  tlircughout  the  county.  A 
?1 5,000  structure  is  contemplated  for 
liiverbank. 


NORTH  S.VCKAMENTO,  Cal. — Xor.li 
Sacramento  Women's  i  lub  is  havrig 
plans  prepared  for  proposed  club  build- 
ing. Mesdunies  W.  O.  Irwin  and  R.  L. 
McKern  are  members  of  the  building 
coniiiiittee. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — The  Fidelity  Constr.  Co..  709 
Hiilstreet  Bldg.,  Los  Angeles,  has  con- 
tract complete  for  9-story  and  base- 
ment club  building  at  the  corner  of 
Marine  Terrace  and  Appian  Wty,  Santa 
Monica,  for  The  Beach  Club  of  South- 
ern California;  200  hotel  rooms  with 
100%  baths,  reinforced  concrete  swim- 
ming pool,  40x105  ft.,  gymnasium,  ball- 
room, Turkish  baths  and  beauty  par- 
lors; 220x125  feet,  reinforced  concrete, 
brick  and  frame  construction,  struc. 
steel,  steam  htg.  sys.,  2  elec.  elevators; 
promenade  around  portion  of  building. 
340x20  feet;  $750,000.  Excavation  has 
been  awarded  to  Edwards  Bros.,'  311 
Pacific  Mutual  Bldg.,  Los  Angeles.  Ar- 
chitect A.  B.  Rosenthal,  709  Hiilstreet 
Bldg.,  is  completing  plans  for  the 
foundation  and  will  complete  plans  for 
super-structure    soon. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Architect  Julia  Morgan.  Merchants'  Ex- 
change Bldg.,  San  Francisco,  has  com- 
pleted plans  and  bids  have  been  taken 
for  two-story  and  basement  brick  and 
stucco  dormitory  building  at  San 
Pedro,  for  the  Young  Womens'  Chris- 
tian Assn.;  dining  room,  lobby  and  dor- 
mitory  space   for   50   girls;    40x80   feet. 


LOS  MOLIXAS,  Tehama  Co.,  Cal— Los 
Molinas  Women  s  Club.  Mrs.  E.  F.  Fos- 
ter, p.esident.  has  $2000  available  to 
finance  election  of  new  clubhouse.  It 
is  probable  that  additional  funds  will 
be  laised  to  finance  a  larger  structure. 

L03  GATOS,  Santa  Clara  Co.,  Cal. — 
City  plans  to  provide  funds  for  erec- 
tion of  clubhouse  for  American  Legion, 
Los  Gatos   Post   No.   158. 


HOSPITALS 


Plans   Being   Prepared. 

HOSPITAL  Cost,    $250,000 

SANTA    BARBARA,    Calif. 

Two-story    class    A    hospital    bldg.    of 

Spanish    architecture. 
Owner    —    St.    Francis    Hospital    Assn., 

Santa    Barbara,    Calif. 
Architect — Wm.    Mooser,    Nevada   Bank 

Bldg.,   S.   F. 


SAX  FRANCISCO. — Until  March  1,  3 
P.  M.,  bids  Will  be  received  by  Leon- 
ard S.  Leavey,  city  purchasing  agent, 
27U  City  Hail,  to  fur.  and  install  hos- 
pital ctiuipmeiit  in  Harbor  Emergency 
Hospital.  Lists  of  materials  desired 
olitaiiiable  from  above  office  on  re- 
iiuest. 


SANTA  MONICA,  Los  Angeles  C'>., 
Cal. — Western  States  Constr.  Co.,  6U01 
Santa  Monica  Blvd.,  Los  Angeles,  has 
c.jiiii'uct  tor  a  itireu-siory  Class  A 
liosi)ital  cor.  16lh  St.  and  Arizona  Ave., 
for  Santa  Monica  Hospital,  Inc.;  plans 
|j>  l-iank  H.  Webster,  92:^  Hollywood 
Ciuarauty  Bldg.,  Los  Angeles;  100x125 
.'-i.et,   f<z   beds. 

LO-^  AXGELlis.  Cal.  —  G.  Hartman, 
615  S  Spring  St.,  is  taking  bids  on  seg- 
regated eontrs.  for  1-story  and  base- 
iMcnt  brick  hospital  bids.,  in  Belvedere 
("a. dens,  for  Home  for  Incurables; 
taul  Brown,  Xew  Orpheum  Theater 
bldg.,  archt;  wards,  offices,  operating 
rm..  auditorium  to  se.it  200,  kitchen; 
$50,000. 


FRESXO,  Fresno  Co.,  Cal. — County 
.siipervs  rs-  propose  to  levy  direct  tax 
to  finance  purchase  of  .'iite  and  con- 
Htruciioii  of  first  unit  of  county  tuber- 
cular liospital  in  foothills.  It  is  esti- 
mated the  first  unit  would  cost  betw. 
$50,000  and   $60,000. 
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FRESNO,  Fresno  Co.,  Cal.  —  B.  A. 
Newman,  1927  Meiced,  Fresno,  at  $9,- 
711  awarded  contract  by  county  for 
heating  unit  connections  at  county 
hospital.  Barrett-Hicks  Co.,  Fresno,  at 
|1U,479  only  other  bidders.  C.  E.  But- 
ner,    architect,    Fresno. 


HOTELS 


Plans  to  be  Prepared. 

HOTEL  Cost,   $350,000 

OAKLAND,  Alameda  Co.,  Cal.  E  Frank- 
lin   St.    —   S    Nineteenth    St. 

Ten-story  Class  B  anne.K  to  hotel 
building  being  constructed. 

Owner  —  Leamington  Annex  (J.  W. 
Learning,  Ray  Bldg.,  Oakland, 
owner). 

Architect— W.  H.  Weeks,  369  Pine  St., 
San  Francisco,  and  1924  Broadway, 
Oakland. 


Sketches  Being   Prepared. 

HOTEL  Cost,     $1,000,000 

SAN    FRANCISCO.      Vicinity    of    Geary 

and   Taylor   Sts. 
Fifteen-story    Class    A    hotel    building. 
Owner — Withheld. 
Architect — G.   A.   Applegarth,   Spreckels 

Bldg.,  San  Francisco. 

Plans    Being   prepared. 

HOTEL  Cost,    $250,000 

BOYES  SPRINGS,   Sonoma  Co.,  Cal. 
Reinforced    concrete    hotel    of    Mission 

architecture    (100%    baths). 
Owner — Sonoma    Properties    Co.    (P.    C. 

Gerhardt,    President). 
Architect — Joseph     L.      Stewart,     Cl.ius 

Spreckles   Bldg.,    San   Francisco. 

BELLINGHAM,  Wash.— Balinger  & 
Ford,  Everett,  Wash.,  at  approx.  $150,- 
000  have  contract  to  erect  Mt.  Baker 
lodge  in  Mt.  Baker  National  Park;  will 
be  4-story,  frame  and  stone  construc- 
tion. Naramore  &  Menke,  architects 
Central  Bldg.,  Seattle. 


LOS  ANGELES,  Cal.  —  Wm.  Bruce, 
4221  S  Broadway,  is  preparing  working 
plans  for  a  5-story  brick  hotel  and  apt 
bldg.  on  Broadway,  s.  of  Vernon  Ave 
owner's  name  withheld;  36  hotel  rms' 
with  100%  baths,  30  hotel  rms.  with 
public  baths,  21  offices,  6  dbl.  and  2 
single    apts.,    2    stores;    $260,000. 

SAN  BERNARDINO,  Cal.  —  Frank 
Solt,  5416  Ruthelen  St.,  Los  Angeles, 
has  contr.  and  will  start  wk.  next  week 
for  3-stcry  and  basement  class  C  brick 
store  and  hotel  bldg.  at  cor.  5th  and  E 
Sts.,  San  Bernardino,  for  Roy  E.  Dub- 
bin; Frank  Benchley,  1023  W.  M.  Gar- 
land Bldg.,  Los  Angeles,  archt;  106  rms 
with  100%  baths,  21  douule  apts.,  lobby 
and   27   stores;    149x249   ft.;   $350,000 


ALHAMBRA,  Los  Angeles  Co.,  Cal.— 
Nelson  &  Wiley,  316  Bank  of  Italy 
Bldg.,  are  takeng  bids  from  a  selected 
list  of  contractors  for  5-story  and 
basement,  125-room  reinforced  concrete 
hotel  apartment  and  store  building,  at 
S.  Garfield  Ave.  and  First  St.,  Alham- 
bra,  for  the  Granada  Hotel  Co.;  Archi- 
tects, J.  Thomas  Payne,  426  Western 
Mutual  Life  Bldg.,  and  Theodore  Star- 
rett,  214  Detwiler  Bldg.,  Los  Angeles; 
171x90  ft.,  reinforced  concrete  plaster 
exterior,  tile  and  composition  roof, 
structural  steel,  100%  tiled  baths,  3 
elevators  (2  passenger  and  1  freight); 
$300,000. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


YUMA,  Ariz. — Industrial  Constr.  Co., 
555  Chamber  of  Commerce  Bldg.,  has 
contract  to  erect  a  3-story  Class  C 
hotel  and  store  building  at  i  uma,  Ariz., 
to  be  called  Southern  Pacific  Hotel,  for 
Frank  Ming;  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.  ,Lo8  Angeles, 
architect;  stores  in  1st  story,  60  hotel 
rooms,  45  baths,  reinforced  concrete 
walls,    80x160    feet;    $125,000. 


SANTA  BARBARA,  Cal. — Chas.  M. 
Urion  Co.,  1450  Alameda  Padre  Sierra, 
Sania  Barbara,  has  contr.  for  recon- 
structing 4-story  80-room  hotel,  at 
Santa  isarbara,  tor  Dwignt  L.  l?auld- 
ing;  Eaward  L.  Mayberry,  rm.  905,  122 
E  7th  St.,  Los  Angeles,  archt;  wk.  will 
include  erecting  sisel  frame  inside 
present  walls  and  llrs.,  new  front,  par- 
tiLions,   etc;    $60,000. 


BRAWLEY,  Imperial  Co.,  Cal. — Pro- 
duceis'  Hotel  Corp.,  composed  of  Braw- 
ley  men,  has  practically  completed  fi- 
nancial airangemenls  tor  new  100-rm. 
hotel  to  be  built  on  Main  St.,  opposite 
i  laza,  at  a  cost  of  $18j,000. 


POIVER  PLANTS 


REDDING,  Shasta  Co.,  Cal.— Pacific 
Gas  &  Electric  Co.,  245  Market  St.,  San 
b'rancisco,  appropriates  funds  to  finance 
steel  pipe  line  for  South  Cow  Creek 
power  house,  replacing  all  Humes  on 
canals,  betterments  at  power  houses 
and  rebuilding  of  60,000  switch  yard  at 
Inskip  power  house,  installing  $l:i,50u 
iJULterfiy  valve  at  Coleman  power 
house  and  changing  South  power  house 
to    a   semi-automatic    operation. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
water  and  power  comm.  for  lead  cover- 
ed cable  under  spec.  P-371  are:  Ameri- 
can Elec.  Works.,  (1)  $46,165.50;  (2) 
$19,214,  dep.  whse.;  U.  S.  Steel  Prod. 
Co.,  (1)  $47,373.17,  (2)  $18,719.88,  dept. 
whse.;  Safety  Cable  Co.,  (1)  $49,317,  (.2) 
$iy,ya5.u0;  Pac.  Slates  Elec.  Co.,  U) 
$47,262,  (2)  $20,291,  dept.  whse.;  Stand- 
ard Underground  Cable  Co.,  (.1)  $49,- 
150.75,  (2)  $19,348.75,  Pac.  Coast  fac- 
tory; Gen.  Elec.  Co.,  (1)  $48,8b8.50,  (2) 
$2u,uyb,  bchenectauy,  N.  v.;  OKonue 
Co.,  (1)  $49,401.25,  (2)  $20,563.49  dept. 
whse.;  Graybar  Elec.  Co.,  (1)  $51,813.84, 
(2)   $20,414.16,   Yonkers,  N.   Y. 


REDDING,  Shasta  Co.,  Cal. — Pacific 
Gas  &  Electric  Co.,  245  Market  St.,  San 
Francisco,  will  expend  $125,000  for 
changes  and  betterments  at  switch 
yard  and  Jenny  Creek  sub-station. 
Approx.  $26,000  will  also  be  expended 
to  imp.   transmission  lines. 


TEHAMA  COUNTY,  Cal.— P.  B.  Cross, 
550  Montgomeiy  St.,  San  Francisco, 
granted  permit  by  dept.  of  pub.  wks. 
div.  of  water  rights,  for  150  sec.  ft. 
fiom  Deer  Crk.,  Tehama  county,  to  de- 
velop 18,629  T.  H.  P.,  under  Permit  No. 
2410.  Appl.  No.  4575;  est.  cost,  $1,669,648 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  vyith  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters "  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


SAN  FRANCISCO — Board  of  Public 
Works  rejects  bids  to  fur.  and  del. 
cableway  euipment  for  Red  Mountain 
Bur  Division  of  the  Hetch  Hetchy  pro- 
ject. 

SHASTA  COUNTY,  Cal.  —  Mount 
Shasta  Power  Corp.  of  San  Francisco 
granted  permit  by  Federal  Power  Com- 
mission, for  power  development,  to  be 
known  as  Pit  No.  4,  on  the  Pit  River 
in  Shasta  county.  The  project  is  to 
consist  of  a  concrete,  gravity-type  di- 
version dom  forming  a  small  reservoir 
in  Pit  river,  a  tunnel  about  4%  miles 
long,  penstocks  and  a  power  house 
having  a  proposed  installation  of 
about  100,000  kva. 

The  estimated  power  capacity  of  the 
site  is  62,000  h.  p.  A  transmission  line 
about  6  mi.  long  will  connect  the  plant 
with  the  transmission  system  of  the 
Pacific  Gas  &  Electric  Company,  which 
will  use  in  its  system  the  power  de- 
veloped by  the  new  project. 

The  commission  has  authorized  an 
amendment  to  the  license  Issued  in 
1922  to  tlie  San  Joaquin  Light  &  Power 
Corporation  so  as  to  include  its  de- 
velopment on  the  upper  North  Fork  of 
Kings  river.  The  new  works  will  con- 
sist of  four  dams,  two  water  conduits 
having  a  total  length  of  about  10  miles, 
and  a  power  house  near  the  upper  end 
of  Lake  Wishon. 


PUBLIC   BUILDINGS 


Bids  To  Be  Asked  Shortly. 

RICHMOND,  Contra  Costa  C°o^,*'  ci^j*" 
Twenty-fourth  St.  and  Macdonald 
Ave.    (Nicholl    Park). 

Ornamental  concrete  memorial  gate 
and  flag  pole  base  (gift  of  John 
Nicholl    to   city). 

Owner— City  of  Richmond. 

Architect  —  James  T.  Narbett,  Syndi- 
cate Bldg  ,   Richmond. 


$100,000 
City 


Plans  Being   Prepared. 
CITY    HALL,    ETC.  Cost 

VALLEJO,   Solano  Co.,   Cal. 
Two-story      reinforced      concrete 

Hall  and  jail   building. 
Owner — City   of  Vallejo. 
Architect— C.    E.    Perry,    460    Montgora 

ery   St.,   S.   F. 


SAN  FERNANDO,  L.  A.  Co.  Cal — 
Archt.  Phillip  Dean,  701  Builders  Ex- 
change Bids.,  Los  Angeles,  has  pre- 
pared tentative  plans  for  new  bldg  at 
San  Fernando  to  house  all  city  depts 
A  bond  election  will  be  held  April  12 
clnn^^nl'^'l  *''^.^  "  '^  proposed  to  vote 
»ioo,ooo   for  financing   improvements. 

SACRAMENTO,  Cal.— City  contem- 
plates voting  bonds  to  finance  pur- 
chase of  site  and  erectLn  of  new  fire 
station  in  state  fair  grounds.  H.  G 
Denton,   city   clerk. 

CERES,  Stanislaus  Co.,  Cal. — City  or- 
ders preliminary  plans  prepared  for 
new  firehouse.  A  committee  has  been 
appointed  to  select  a  site  for  the  pro- 
posed structure. 

SAN  FRANCISCO— Board  of  Super- 
visors contemplate  installation  of  bur- 
j^lar  alarm  system  in  office  of  City  and 
County  Treasurer. 


Member  S.  F.  Builders'  BiXchanK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  SUt« 

Roofing 

and 

Random  Varietratod  Colon  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repalrinir 

Samples  Submitted 

180  JeiMie   St,M  San  FVaBclac* 

Res.    4201    Mission    St. 

Phone    Randolph    B982 
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MlOliCiOD,  Merced  Co.,  Cal. — County 
Surveyor  W.  E.  Bedesen  preparing 
plans  for  repairs  in  justice  court  build- 
ing at  Gustine.  Bids  will  be  asked 
sliortly  by  county  supervisors.  P.  J. 
Thornton    is   county    clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Local  civic  and  fraternal  organizations 
and  prominent  citizens  advocate  a  bond 
issue  to  finance  construction  of  a 
municipal  auditorium.  John  J.  Lynch 
is  city  clerk. 


BERKELEY,  Alameda  Co.,  Cal.  — 
At  $5100  Conner  &  Conner,  1726  Grove 
St.,  aw^arded  contract  by  Emma  M. 
Hann,  city  clerk,  for  alterations  to 
city  hall.  Jas.  W.  Plachek,  architect, 
Mercantile   Bank    Bldg.,   Berkeley. 

ALAMEDA,  Cal. — At  $13,571,  Dinnie 
Construction  Co.,  3757  Broadway,  Oak- 
land, awarded  contract  by  W.  E.  Var- 
c-e,  city  clerk,  to  erect  bungalow  fire 
station  at  Fountain  and  Jackson  Sts. 
Carl  Werner,  architect,  Santa  Fe  Bldg., 
San  Francisco.  Other  figures  submit- 
ted were: 

Sullivan   &   Sullivan    $13,700 

Alfred    Zina     13,984 

.J     M.   Bartlett    13,988 

Heath  &  Wendt    14,533 

Mrlintosh    Bros 14,747 

Theobold,    Starr    &    Anderton 14,678 

Conrad  Roth    14,776 

F.    R.    Siegrist     14,977 

A.    Wagner     16,870 

J.   A.   Bryant    16,881 


PORTLAND,  Ore.— City  Building  In- 
spector H.  E.  Plummer  has  prepared 
following  estimates  of  costs  for  ad- 
ditions to  city  hall;  8-story  addition, 
$845,000;  4-story,  $440,000.  Taken  un- 
der advisement. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— City  takes  option  on  Moyle  property 
at  Main  St.  and  Berford  Ave.,  a  site 
for    proposed    municipal   auditorium. 


SACRAMENTO,  Cal. — City  again  re- 
jects bids  to  fur.  and  install  organ  in 
municipal  auditorium.  New^  bids  will 
be  asked.  H.  C.  Bottorff  is  city  man- 
ager. 


RESIDENCES 


To    Be    Done    By    Day    Work. 

RESIDENCES.  Cost,  $3000  ea. 

SAN  FRANCISCO.  W.  Crescio,  N.  Whit- 
tier. 

Nine  1-story  and  basement  frame  resi- 
dences. 

Owner — E.  Malaspina,   524  Paris  St. 

Architect— None 


Segregated   Figures   to   be   Taken. 

RESIDENCE  Cost,    $6500 

BRKELEY,  Alameda  Co.,  Cal.  Vine 
Street. 

One-story   frame   and   stucco   residence. 

Owner — George    Kuum  !>  ■. 

Architect — B.  Reede  Hardman.  1st  Na- 
tional  Bank   Bldg.,   Berkeley. 


Contract   Awarded. 

UESIDENCE  Cost.    $10,000 

iiEHKELEY,    151   Alvarado   Road. 

Two-story  8-ioom  frame  and  stucco 
residence   and   garage. 

Owner — \V.  A.  Gompertz,  2930  Ashby 
Ave.,   Berkeley. 

Designer  &  Contractor — Glenn-Connol- 
ly Co.,  Mercantile  Bank  Bldg.,  Ber- 
keley. 


BEL  AIR,  Los  Angeles  Co.,  Cal. — 
D.  F.  Harrison,  975  Gramercy  Drive, 
has  the  contract  to  erect  a  two-story 
residence  at  Bel-Air  for  Arthur  S.  Bent; 
Gordon  B.  Kaufman,  Union  Bank  Bldg., 
architect;  Norman  French  style,  13 
rooms,   4   baths;   $33,000. 

(  ontract  Awarded. 

RESIDENCE  Cost,    $20,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal., 
596  Coleridge  Ave. 

Two-story  frame  and  stucco  residence 
and   garage. 

Owner — J.  M.  Blackburn,  536  Addison 
St.,    Palo    Alto. 

Architect — Birge  M.  Clark,  310  Univer- 
sity   Ave.,    Palo  Alto. 

Contractor — Wells  P.  Goodenough,  310 
University    Ave.,    Palo    Alto. 


Plans  Completed — Bids  to  Be  Taken 
Soon. 

RESIDENCE  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal.  Arling- 
ton   Ave. 

Two-story  frame  and  stucco  English 
style    residence    (8    rooms). 

Owner — J.    P.   Anderson. 

Architect — B.  Reede  Hardman,  Berke- 
ley   Bank    Bldg.,    Berkeley. 


Pl,ans  Being  Prepared. 

RESIDENCE  Cost,   $10,000 

PIEDMONT,  Alameda  Co.,  Cal.     S  Wild- 
wood  Ave. 

One-story  frame  and  stucco  residence. 
Owner— Claus  A.  Tornell,   339   15th  St., 
Oakland. 

Architect — John   Carl   Thayer,    339    15th 
St.,   Oakland. 


Plans  Being  Figured. 

RESIDENCE.  Cost,     $12,000 

OAKLAND.      Crocker    Highlands. 
Two-story   frame  and  stucco  residence. 
Owner — Murry  Foster. 

Architect — F.  H.  Reimers,  Tribune 
Tower,  Oakland. 

To  Be  Done  By  Day  Work. 

RESIDENCES.  Cost,  $5000  ea. 

SAN  FRANCISCO.  W.  Balceta,  S. 
Woodside  Ave. 

Five  2-story  and  basement  frame  resi- 
dences. 

Owner — C.   S.    Allred,   2   Plaza  Drive. 

Architect — None. 


BEVERLY  HILLS,  L.  A.  Co..  Cal.  — 
Archts.  Morgan,  Walls  &  Clements  1135 
Van  Nuys  Bldg.,  are  preparing  wkg. 
plans  for  a  2-story  early  Italian  style 
lesidence  at  Beverly  Hills  for  Mrs.  E. 
O.  McLaughlin;  35  rms..  8  baths,  frame 
and  stucco  c  nstr. ;  swimming  pool, 
cascades,  tennis  courts,  stables,  pavil- 
lions;    5   fireplaces. 


Contract   Awarded. 

REMODELING.  Cost,    $11,000! 

SAN    FRANCISCO.      W.   Walnut,    127    N. 

Washington   St.  | 

Remodel     2-story     and     basement     and 

attic   frame   residence. 
Owner — Jewel    Alexander,    233    Pine   St. 
Architect — Sylvain     Schnaittacher,     233 

Pine   St. 
Contractor — F'ontanella      &       Teza,      41 

Sheridan   St. 


All-Key 
Plaster  Lath 


Plaster 
Wall    Board 


(Patent   applied   for) 
riie  Laat   Wuril  in   Wall   Bunrd. 


(Patented) 
lWO%    Mechanical   Key. 

CALIFORMA   CEDAR   PRODUCTS  COSIPANl 

STOCKTON,   CALIFORNIA 


Cost,    $10,000' 
E.    Santa    Ana,    344] 


Contract  Awarded. 
J^.ESIDENCE. 
SAN    FRANCISCO. 

S.   Darien  Way. 

Two-story    and     basement    frame    resi-l 

dence.  I 

Owner— E.    C.    and    O.    M.    Hueter,    805 

Flatiron    Bldg. 
Architect— H.    G.    Stoner,    810    Ulloa    St. 
Conti  actor — Walter    Zwieg,     351     Santa  i 

Ana   Ave.  I 


To  Be  Done  By  Day  Work. 
1;ES1DENCES. 

Cost.  5  at  $4000  ea.;  2  at  $3000  ea. 
S-AN     FRANCiSCO.       S.     Portola     Drive 

W.     Re.x     and    S.     North     Point.     \V. 

Scott  St. 
Seven    tne-story    and    basement    frame 

residences. 
Owner — Meyer     Bro;*.,     First     National 

Bank    Bldg. 
Architect — None. 


HOLLYWOOD.  L.  A.  Co.,  Cal.— Chas. 
H.  Snyder,  6115  DeValle,  has  contr.  for 
2-story  7-room  fr.  and  stucco  dwl.  in 
Holly  woodlands,  for  Mr.  Franklin; 
.lohn  DeLario.  archt.,  2699  Beechwood 
Dr.:  48x103  ft.,  tile  ^nd  comp.  rf.,  3 
tiled  baths,;   $23,408. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Harry  Werner,  357 1/^  Beverly  Dr.,  Bev- 
erly Hills,  is  taking  segregated  bids 
fr  a  2-story  10-rm.  frame  and  stucco 
dwlg  at  7028  Chevy  Chase  Dr.,  Bever- 
ly Hills,  for  Jack  Mulnall;  83x66  ft.; 
$25,000. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— J.  H.  Clark,  general  contractor,  Paci- 
fic Grove,  will  start  erection  of  fifteen 
frame  and  stucco  bungalows  to  comprise 
bungalow  court  in  southern  section  of 
city;  will  each  have  40  ft.  frontage 
containing  4  rooms  and  bath;  tar  and 
gravel   roofs. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
D.  Vaio,  408  E-Noble  St.,  Stockton, 
granted  building  permits  by  city  to 
erect  thirteen  one-story  frame  and 
plaster  residences  in  northwest  section 
of  city,  area  bounded  by  West  Flora, 
West  Poplaar  Sts.,  and  Pershing  Way. 
Est.    cost,    $5000    each. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Henry  B.  Post,  Highway  and  Mayfleld 
Rd.,  Palo  Alto,  at  $23,000  has  contract 
to  erect  frame  and  plaster  residence 
for  Fritz  and  Ella  Barkan,  401  Lowell 
St.,  Palo  Alto,  in  Webster  St.  near 
Coleridge   Ave. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— C.  W.  Wilson  &  Sons,  1132  N.  La 
Brea  Ave.,  Lo^  Angeles,  will  build  a 
two-story,  9-room  frame  and  stucco 
dwelling  at  305  S.  Swall  Dr.,  Beverly 
Hills,  for  C.  M.  Taenger,  1132  N.  La 
Brea  Ave.,  Los  Angeles;   38x64   feet. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Mrs.  lone  Foster  McCarthy,  730  Cam- 
den Dr.,  Beverly  Hills,  has  started  wk. 
on  2-story  13-rni.  frame  and  stucco  res. 
at  723  Beverly  Dr.,  Beverly  Hills,  for 
self;  plans  by  Siegfried  Goetze  1141  N 
Vermont  Ave.,  Los  Angeles;  44x108  ft., 
tile  and  comp.  rfg.,  6  tiled  baths,  2 
tile  mantels,  elec.  htg.  sys.,  gas  unit 
htg.  sys.  in  garage.  Wk.  is  under  the 
supervision   of  Chas.   Chatten,   at  site. 


Mailing  Lists 

Will  help  you  increase  sales 
Send  for  FUCE  catoloT  erlvlng- 
I  countsniidprii:c3oncla«3ifiediiame9 
of  you  rl)est  proapectivocuatomera- 
National,  S^to,Xocttl--lndivlduail, 
ProfessloDS,  Buslocas  F irma. 
C\CiO/  Guaranteed  Crf  , 
yy/Oby  refund  of  J  "^each 
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LOS  ANGELKS,  Cal. — Macdonald  & 
Driver,  Douglas  Bldg.,  awarded  con- 
tract to  erect  a  two-story,  14-rooin 
residence  on  Hudson  Ave.  near  4th  St. 
for  Howard  S.  Dudley,  Pacific  Mutual 
BldK. ;  Pierpont  and  Walter  S.  Davis, 
architects;  frame  and  stucco  construc- 
tion;  $40,000. 


LOS  ANGELES,  Cal.— Harley  S.  Brad- 
ley, 1013  Hollywood  Guaranty  Bldg., 
is  compl.  wkg.  plans  for  a  2-story,  10- 
room  frame  and  stucco  dwelling,  cor. 
8th  St.  and  Longwood  Ave.,  for  Vaughn 
Scott;  65x60  feet;  tile  and  comp.  roof. 
4  tile  baths,  garage,  lawn  sprinkler 
system,  day  work  and  subcontr.  by 
owner. 


SCHOOLS 


I'reliminaries    Being    Prepared. 
DOKMITORY   BLDGS.  Cost,    $750,000 

lUOllKELEY,    Alameda    Co.,    Cal.      Uni- 

ver.sity    Campus, 
'i'wo   fireproof  dormitory  buildings. 
Owner — University    of    California. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,    San    Francisco. 


I'ompleting   Plans. 

.Sv'HOOL  Cost,    $20,000 

XIOAR  SACRAMENTO,  Cal. 
■Phree-classroom    hollow    tile    school. 
Owner — Washington     School     District. 
Architect   —  Geo.    C.    Sellon,    California 
State   Life   Bldg.,   Sacramento. 


Bids   to    be   Asked   Soon. 

SCHOOL  Cost,    $400,000 

OAKLAND.  Alameda  Co.,  Cal.,  Sixty- 
fourth   Ave.   and   Foothill   Blvd. 

'J'hree-story  Class  C  high  school  build- 
ing. 

Owner — Frick   Jr.    High    School. 

Architect— Wythe,  Blaine  &  Olsen,  1800 
Telegraph    Ave.,    Oal<land. 


Plans  Being  Prepared. 
SCHOOL   &    CONVENT  Cost,    $50,000 

NAPA,    Napa    and   Main    Sts. 
Two-story    reinforced    concrete    school 

and   convent   building. 
Owner — Parish  of  St.  John  The  Baptist 

(Rev.  Wm.  J.  Quirke). 
Architect — Creston  H.  Jensen,  Santa  Fe 

Bldg.,   San   Francisco. 


Plans  to  be  Figured  in  About  One  Week 
ADDITION  Cost,    $60,000 

RICHMOND,    Contra   Costa   Co.,    Cal. 
Addition    to   auditorium   and   six   class- 
rooms to  present  hollow  tile  gram- 
mar   school    building. 
Owner    —     Richmond     School     District, 

(Peres   Grammar   School). 
Architect — James  T.  Narbett,  Syndicate 
Bldg.,    Richmond. 


LOS  ANGELES,  Cal.— Dan  Callahan, 
414  Lankershim  Bldg.,  sub.  low  bid  to 
Los  Angeles  Board  of  Education  at 
$143,000  for  three-story  and  basement, 
40-unit,  Class  B  building,  L  shape,  148x 
168  feet,  at  John  Adams  Jr.  High 
School,  southwest  corner  28th  and  Hill 
Sts.  Low  bidders  on  subtrades  were: 
i'lumbing,  E.  W.  Crowell  Co.,  744  S'.  San 
Pedro  St.,  $16,879;  heating  and  venti- 
lating, Thas.  Haverty  Co.,  8th  St.  and 
Maple  Ave..  $16,989;  painting,  Paul  B. 
Johnston,  $7790;  electric  wiring,  H. 
H.  Walker,  1323  Venice  Blvd.,  $4430.  T. 
C.  Kistner  &  (Jo.,  architects;  reinforc- 
ed concrete  and  lirick  construction; 
pressed  brick  and  art  stone  exterior, 
tile  and  composition  roof,  tile  toilet 
floors,  marble  work,  steam  heating. 

EL  S'EGUNDO,  Los  Angeles  Co.,  Cal. 
— Architects  Alfred  W.  Rea  and  Chas. 
E.  Garstang,  915  Pacific  So.  W'est  Bank 
Bldg.,  are  preparing  working  plans  for 
new  high  school  buildings  at  El 
Segundo.  Preliminary  jilans  which 
have  been  approved,  provide  for  an  ad- 
ministration and  auditorium  building, 
2-story,  246x198  feet,  to  contain  20 
classsrooms  and  an  auditorium  to  seat 
1000;  2-story  household  arts  Ijuilding, 
63x104  feet,  2-story,  lil)eral  arts  build- 
ing, 63x104  feet,  1-story  gymnasium, 
90x104  feet,  and  1-story  manual  arts 
building,  61x114  feet,  with  connecting 
cloisteis;  brick  construction,  face 
brick,  clay  tile  roofing,  pine  trim, 
maple  floors,  reinforced  concrete  cor- 
ridor floors  and  stairways,  gas  heat- 
ing,  blackboards;   $375, OOU. 


Plans   Ready   for   Figures   Shortly. 

ADDITION  Cost,    $60,000 

NEAR  EL  CERRITO,  Contra  Costa  Co., 
Calif. 

Addition  of  six  classrooms  and  audi- 
torium to  present  hollow  tile  school 
building. 

Owner  —  Richmond  School  District. 
(Fairmont  Grammar  School). 

Architect — James  T.  Narbett,  Syndicate 
Bldg.,    Richmond. 

Commissioned   To   Prepare   Plans. 

SCHOOL   BLDG.  Cost,   $85,000 

CALISTOGA,    Napa   Co.,    Cal. 

Two-story  reinforced  concrete  gram- 
mar school  bldg.  (10  classrooms  & 
auditorium). 

Owner  —  Calistoga  Grammar  School 
District. 

Architect— AV.  H.  Weeks,  369  Pine  St., 
S.  F.  and  1924  Broadway.  Oakland. 
Bond  election  to  be  called  shortly. 

FRESNO,  Fresno  Co.,  Cal.  —  Until 
Feb.  25,  5  p.  m.,  bids  will  be  rec.  by 
L.  L.  Smith,  secy.  Board  of  Education, 
2425  Fresno  St.,  to  top  surface  drive- 
way fronting  Fresno  High  School.  Cert 
check  10%  req.  with  bid.  Plans  obtain- 
able   from    secretary. 


SAN  BERNARDINO,  Los  Angeles  Co., 
Cal. — At-chitects  WItmor  &  Watson, 
Bank  of  Italy  Bldg.,  have  been  com- 
missioned tn  prepare  pHns  f'ir  an  .au- 
ditorium addition  to  Sturges  Junior 
High  School  at  San  Bernardino;  4 
classrooms  and  an  auditorium  to  seat 
900;  Si)anish  style,  reinforced  concrete 
walls,  stucco  exterior,  clav  tile  roofing; 
$90,000. 


KAN  BERNARDINO,  Los  Angeles  Co., 
Cal. — Architects  Witmer  &  Watson, 
Bank  of  Italy  Bldg.,  are  preparing 
working  plans  for  the  new  Ramona 
school  building  at  San  Bernardino;  24 
classrooms,  1-story,  stone  tile  walls, 
clay    tile    roofing;    $100,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Feb.  27,  7:30  p.  m.,  bids  will  be 
received  by  Leo  H.  Vishoot,  clerk.  West 
Side  Union  High  School  District,  to 
install  (a)  special  fixture  work,  (b) 
850  opera  chairs  in  West  Side  Union 
High  School,  now  in  course  of  con- 
struction. W.  H.  Weeks,  architect,  369 
Pine  St.,  San  Francisco.  Cert  check 
5%  payable  to  pres.  of  dist.  req.  with 
bid.  Specifications  obtainable  from 
architect 


SEATTLE,  Wash.  —  Hans  Pederson, 
Alaska  Bldg..  at  $108,400,  submitted 
low  bid  to  Seattle  School  Dist.  No.  1 
for  general  construction  of  William 
Cullen  Bryant  grade  school  at  W-57th 
St.  and  33rd  Ave.  Scherer  and  Carlson, 
Seattle,   next  low  at  $109,180. 


FRESNO,  Fresno  Co.,  Cal.— E.  J.  Farr 
245  F'orthcamp  Ave.,  Fresno,  has  been 
selected  by  the  Board  of  Education  to 
act  as  general  superintendent  of  con- 
struction on  all  work  undertaken  un- 
der the  recently  voted  $1,800,000  school 
bond  issue.  He  will  receive  $350  a 
month,    effective    April    1. 


MODESTO,  Stanislaus  Co.,  Cal.— John 
J.  Donovan,  1916  Broadway,  Oakland, 
commissioned  by  Modesto  Board  of  Ed- 
cation  to  prepare  plans  for  proposed 
$650,000  high  school.  The  authorize  to 
proceed  with  the  plans  is  conditioned 
upon  the  success  of  the  bond  election 
to   be   held   March   31. 


ALAMEDA,  Alameda  Co.,  Cal.— Went- 
worth  Co.,  at  $5245.10  awarded  contract 
by  Board  of  Education  to  fur.  and  in- 
stall 560  table  arm  chairs  and  58 
teachers  desks  for  high  school;  Web- 
ber &  Co.,  at  $1950  awarded  contract 
for  600  bentwood  chairs  and  Rucker- 
Fuller  Desk  Co.,  at  $10,296.90  for  765 
desks  and  chairs. 


SAN  FRANCISCO — Building  Fund  of 
Board  of  Education  provides  $323,000 
for  the  erection  of  proposed  Five  Na- 
tion School,  according  to  announcement 
of  Mrs.  M.  R.  Norris,  Secty.  of  the 
Board. 


FRESNO,  Fresno  Co.,  Cal. — Until  Feb. 
25,  5  P.  M.,  bids  will  be  received  by  L. 
L.  Smith,  Secty.,  Board  of  Education, 
2425  Fresno  St.,  for  alterations  and  re- 
pairs in  connection  with  shop  bnilding 
at  Technical  High  School  in  O  St.,  bet. 
.Stanislaus  and  Tuolumne  Sts.  Cert, 
check  10%  req.  with  bid.  Plans  ob- 
tainable from  Trewhitt-Shields,  Paci- 
fic Southwest  Bldg.,  Fresno. 


GARDENA,  L.  A.  Co.,  Cal— .Until  9  a. 
m..  Mar.  3,  bids  will  be  rec.  by  bd.  of 
educ,  Cham,  of  Comm.  Bldg.,  for  erect- 
ing home  economics  bldg.  at  Gardena 
high  school  site;  Farrell  &  Miller, 
archts.  Bids  are  being  taken  separate- 
ly on  genl.  contr.,  plbg.,  heating  and 
painting.  Two-sto.,  62x180  ft.,  br.  con- 
struction. Tufa  stone  trim,  tile  and 
comp.  rfg.,  maple  firs.,  steam  htg. ; 
$84,000. 


WILLOWS,  Glenn  Co.,  Cal.— Archi- 
tect W.  H.  Weeks,  369  Pine  St.,  San 
Francisco,  commissioned  by  Glenn 
County  High  School  Board  to  prepare 
plans  for  proposed  Elk  Creek  High 
School.  Members  of  the  board  are  Dr. 
F.  H.  Gambell,  A.  E.  Pieper,  Mrs.  Edna 
Knight,  Mrs.  Lulu  Huddleston  and 
Harvey  E.  Provence.  Further  details 
will  be  given  on  this  project  when 
preliminary    plans    have    been    accepted. 


PASADENA,  L.  A.  Co.,  Cal.— Until  11 
a.  m..  Mar.  1,  bids  will  be  rec.  by  the 
Pasadena  bd.  of  educ.  for  addition  to 
Center  and  Oak  Knoll  Junior  high 
schools  at  Pasadena;  Austin  &  Ash- 
ley, archts..  Chamber  of  Commerce 
Bldg.,  L.  A.;  bids  being  taken  separ- 
ately on  gen.  contr.,  plbg.,  painting, 
elec.  wiring  and  htg.;  20  classrms.  and 
library  offices,  reinf.  cone,  construc- 
tion;  $200,000. 


ROSCOE,  L.  A.  Co.,  Cal.— Until  9  a. 
m.,  March  3,  bids  will  be  rec.  by  bd.  of 
educ.  for  erecting  grade  school  bldg. 
at  Roscoe;  Dodge  A  Burnett.  archts. 
Bids  are  being  taken  separately  on 
genl.  contr.,  plbg..  heating  and  paint- 
ing. Two-story,  64x192  ft.,  15  units, 
brick  constr..  face  brick,  cast  stone 
trim,  tile  and  comp.  rfg.,  pine  trim, 
maple   firs.,   steam   htg.;   $90,000. 


LOS  ANGELES,  Cal— Jas.  P.  Steele. 
Moneta.  award,  genl.  contr.  at  $63,950 
for  erecting  Euclid  Ave.  school  bldg; 
Elmer  Grey,  archt.  Other  contracts 
were  awarded  by  bd.  educ.  as  follows: 
Plbg.  to  So.  Pasadena  Plbg.  Co.  at  $8,- 
167;  heating  and  ventilating  to  Stone- 
man  &  Walker.  130  E  Slst  St..  at  $8.- 
600.35:  painting  to  Angelus  Painting 
&  Decorating  Co..  762  S  San  Pedro  St., 
at  $3245;  and  wiring  to  Amer.  Elec. 
Constr.    Co.,    757    E   9th    St..   at    $1886.70. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Improvements  contemplated  for  high 
school  include  a  two-story  central  ad- 
ministration and  classroom  building 
with  arcade  connections  for  one-storv 
wings,  an  athletic  field  and  improve- 
ments   to    shop    departments. 

SAN  PEDRO,  L.  A.  Co..  Cal.— Archt. 
N.  W.  Alpaugh.  2404  W  7th  St..  Los  An- 
geles, is  preparing  wkg  plans  for  2- 
story  12-rm.  brick  school  at  7th  St. 
sch  site,  San  Pedro,  for  bd.  of  educ. 
$84,000. 


LOS  ANGELES.  Cal.— Until  9  a.  m.. 
Mar.  3.  bids  will  be  rec.  by  bd.  of  educ. 
for  erecting  Frank  W'iggins  trade  sch. 
on  16th  St.  near  Grand  Ave.;  bids  will 
be  taken  separately  on  genl.  work., 
plbg..  heating,  painting  and  elevators. 
Austin  &  Ashley.  Cham,  of  Comm.  Bldg. 
archts.,  prepared  the  plans  and  will 
supervise  the  constr.  Two  stories  and 
grrnd  floor  will  cover  entire  site.  250 
bv  120  ft.,  central  section.  115x97  ft., 
will  be  10  stories;  class  A  reinf.  cone, 
constr.,   $700,000. 

ALAMEDA,  Alameda  Co..  Cal.— Until 
March  2,  8  P.  M.,  bids  will  be  received 
bv  Wm.  G.  Paden.  Secty.,  Board  of  Ed- 
ucation, Rm.  9,  City  Hall,  for  follow- 
ing work  at  High  School,  in  block 
bounded  bv  Central  and  Alameda  Aves., 
Walnut  and  Oak  Sts:  (1)  general 
work  for  mechanics'  shop  and  extension 
to  boiler  room;  (2)  additions  and  re- 
visions to  eiuipment  in  boiler  room, 
including  new  main  and  return  to  Old 
High  Sclioi-l:  (3)  additions  and  re- 
visions to  electrical  work  in  boiler 
room:  mechanics"  shop  and  shops  in 
Science  Building.  Cert,  check  10%  pay- 
able to  Secty.  req.  with  bid.  Plans  ob- 
tainable from  Secty.  on  deposit  of  $25, 
returnable.  See  call  for  bids  nnder  of- 
ficial  proposal   section   in   this   Issne. 
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OAKLAND.  Cal.— Until  March  2,  9:30 
a.  ni.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
1104  City  Hall,  to  furnish  and  install 
drawing  tables  for  school  dept.  Cert, 
check  10%  payable  to  secy.  req.  with 
bid.  Specifications  obtainable  from 
Business-Mgr.    of    Board    of    Education. 

ALAMEDA,  Alameda  Co.,  Cal. — Until 
March  2,  8  P.  M.,  bids  will  be  received 
bv  Wm.  G.  Paden,  Secty.,  Board  of 
Education.  Rm.  9,  City  Hall,  to  fur.  and 
install  2056  auditorium  chairs  in  high 
school  auditorium.  Cert,  check  10% 
payable  to  Secty.  req.  with  bid.  Speci- 
fications obtainable  from  Secty.  See 
Call  for  bids  under  official  proposal  sec- 
tion  in   this  issue. 


SEATTLE.  "U'ash. — Until  Feb.  24,  11 
A.  M.,  bids  will  be  received  by  Seattle 
School  District  No.  1,  to  erect  E.  C. 
Hughes  School  at  34th  Ave  S.  W.  and 
West  Kenyon  St.  F.  A.  Naramore,  city 
school  architect.  Fireproof  construc- 
tion, 9  classrooms  and  auditorium; 
$130,000    available    for    construction. 

SEATTLE,  Wash. — Hans  Pederson, 
Alaska  Bldg.,  at  $108,400  awarded  con- 
tract bv  Seattle  School  District  No.  1 
to  erect  "Wm.  C.  Bryant  School  at  W- 
57th   St.   and   33rd   Ave.,   N.   E. 


BERKELEY,  Cal.  —  Following  bids 
received  February  15,  8  P.  M.  by  Geo. 
S.  Mouser,  secy.  Board  of  Education, 
2133  Allston  Way,  for  (1)  electric 
clocks;  (2)  shades;  (3)  surf.  &  equip, 
for  grounds  at  Hillside  School,  Le  Roy 
and  Buena  Vista  Aves.  W.  H.  Rat- 
cliff,  Jr.,  architect,  Mercantile  Trust 
Bldg.,  Shattuck  Ave.  and  Center  St., 
Berkeley. 

Electric   Clocks 

Standard  Electric  Time  Co.,  DeYoung 
Bldg..    S.    F.,    $456.44. 

Pacific  Electric  Clock  Co.,  $489  and 
$721. 

International  Time  Rec.  Co.,   $937. 
Shades 

D.  N.  &  E.  Walters,  562  Mission  St., 
San  Francisco,  $749. 

Tri   City  Window  Shades,   $941. 

W.   &  J.  Sloane,   $1082. 

Surfacing   Ground 

Jepson   Bros.,    Oakland,    $11,915. 

Bids    taken    under   advisement. 


SACRAMENTO,    Cal.— Following   bids 
received     by    Chas.     C.     Hughes,     secty. 
Board  of  Education   to  furnish  and  de- 
liver metal   lockers: 
Geo.    H.    Trask,    39    Natoma   St., 

San    Francisco    $2166.00 

Purabilt   Co 2167.46 

Worley    &    Co 2215.36 

Lyon  Metallic  Mfg.  Co 2245.85 

Fred    Medart     2701  20 

C.    F.    Weber    2945.24 

All   bids   taken    under  advisement. 


SACRAMENTO,  Cal.— Following  bids 
received  by  Chas.  C.  Hughes,  Secty., 
Board  of  Education,  to  furnish  and 
install  window  shades  in  high  school, 
34th  and  Y  Streets: 
Sacramento    Window    Shade    Co.,    1626 

J    St.,    Sacramento    $650 

Sierra   Window    Shade   Co 668 

Wm.    A.    Rapp   Co 715 

San   Bruno    Co 725 

Bids   taken   under  advisement. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  20  8  P.  M.,  new  bids  v/ill  be 
received  by  Jos.  H.  Bone,  clerk,  Palo 
School  District,  to  erect  4-classroom 
and  assembly  hall  school. .  Wolfe  and 
Higgins,  architect.  Realty  Bldg.,  San 
Jose.  Bids  are  ■wanted  for  general  wk., 
excavating  and  grading,  concrete  and 
carpenter  work,  interior  equipment, 
miscellaneous  ornamental  and  struc- 
tural iron,  sheet  metal,  built-up  roof- 
ing and  painting  work,  electrical  work 
and  tile  roofing,  brick  work,  lathing 
and  plastering,  plumbing  and  heating. 
Previous  bids  for  this  work  were  re- 
jected, the  low  bid  being  submitted  by 
A.  C.  Compton  at  $31,889.  Plans  obtain- 
able from  architects. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Elementary  School  Board  is  consider- 
ing tentative  plans  for  first  unit  of 
new^  elementary  school  to  be  erected 
on  site  recently  purchased  in  Middle- 
field  road. 


LOS  ANGELES.  Cal— The  bd.  of  educ. 
has  increased  the  appropriation  for 
the  Wilshire  C'"est  grammar  sch  from 
$56,000  to  $84,000.  Archt.  Otto  H.  Neher 
1110  Insurance  Exchange  Bldg.,  has 
compl.    pre'im.    plans. 


SIMI,  Ventura  Co.,  Cal. — Archt.  Al- 
bert C.  Martin,  Higgins  Bldg.,  is  pre- 
paring plans  for  a  new  high  school 
bldg.  at  S'.mi,  Ventura  county,  for  Simi 
Valley  union  high  school  dist;  2-story, 
class  A  constr.,  16  classrms.  and  audi- 
torium: brick  walls.  There  is  $50,000 
available  and  additional  bonds  will  be 
voted. 


LOS  ANGELES,  Cal.— Archts.  Dodd  & 
Richards,  90j  Brack-Shops  Bldg.,  have 
completed  working  plans  for  main 
lildg.  for  Jacob  A.  Riis  boy's  school  at 
139  W  69th  St.  for  bd.  educ.  Bids  will 
be  called  for  soon.  It  will  be  2-story, 
32-rm.,  65x268  ft.,  brick  constr.,  $200,- 
000. 


SAUSALITO,  Marin  Co..  Cal. — Until 
March  1,  12  noon,  bids  will  be  rec.  by 
Mary  F'.  Seymur,  secy.,  Tamalpais 
Union  High  School  District,  to  fur.  and 
install  lawn  sprinkler  system  and  for 
furnishing  plants  for  landscape  gar- 
dening. Lists  of  materials  desired  ob- 
tainable  from    secretary   on    request. 


OAKLAND,  Cal. — Kawneer  Mfg.  Co., 
180  Jessie  St.,  San  Francisco,  awarded 
contract  by  Board  of  Education,  John 
W.  Edgemond,  Secty.,  for  awning  type 
window  fixtures  and  awning  for  Elm- 
hurst  Annex  School  in  Sunnyside  St. 
near   98th  Ave. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Architects.  Marston,  Van  Pelt  and 
Maybury,  25  S.  Euclid  Ave.,  Pasadena, 
have  been  commissioned  to  prepare 
plans  for  a  school  building  in  Linda 
Vista,  for  Pasadena  Board  of  Educa- 
tion,  Security  Bldg.,  Pasadena;  $50,000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Bennett  &  Haskell,  600  Security  Bldg., 
Pasadena,  have  been  commissioned  to 
prepare  plans  for  a  school  building  at 
the  corner  of  Craig  Ave.  and  Rose 
Villa  St.,  Pasadena,  for  Pasadena  Bd. 
of  Education,  Security  Bldg.,  Pasa- 
dena;   $65,000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Austin  &  Ashley,  608  Chamber  of 
Commerce  Bldg.,  Los  Angeles,  have 
been  commissioned  to  prepare  plans  for 
a  school,  corner  of  Washington  and 
Pepper  Sts..  Pasadena,  for  Pasadena 
Board  of  Education,  Security  Bldg., 
Pasadena;    $100,000. 


OAKLAND,  Cal.— Bids  to  erect  the 
San  Leandro  High  School,  for  which 
low  bid  covering  general  contract  was 
submitted  by  Sample  &  Cody.  Call  Bldg. 
S.  F.,  at  $308,000,  will  probably  be 
rejected  and  new  bids  asked  from  re- 
vised plans  by  Architect  E.  W.  Cannon, 
Ray  Bldg.,  Oakland.  Revisions  will 
probably  be  made  in  the  plans  to  elim- 
inate some  portions  of  the  work  so  as 
to  permit  the  erection  of  gymnasium 
and  shop  buildings  to  bring  the  total 
cost  of  the  structure  within  the  $260,- 
000  appropriation  available  for  con- 
struction. 


Plans  to  be  Figured  Next  Week. 

SCHOOL,    ETC.  Cost,    $130,000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 

Two  two-story  reinforced  concrete 
buildings    (school   and    convent). 

Owner — St.  Mary's  Convent,  Rev.  Fath- 
er  John   T.   Hunt,   Pastor. 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco. 


OAKLAND  Cal. — Ariss-Knapp  Co., 
961  41st  St.,  Oakland,  awarded  contract 
by  John  W.  Edgemond,  Secty.  Board  of 
Education,  211  City  Hall,  for  grading 
site  of  John  Swett  School  at  $2281.50 
and  for  grading  site  of  McChesney 
School   at   $1543.50. 


B 


Attention  !! 

Contractors  and  Builders 
Our  Specially 

eakfast  Sets 


We  are  manufactiirers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.      We  also  specialize  in  mirrors. 

Wholesale  Furniture  Agencies 


1150-1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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BANKS,  STORES  &  OFFICES 


Plans   Being   Completed. 

OFFICE    BLDG.  Cost,    $45,000 

NIL.es,   Alameda  Co.,   Cal. 

Two-story  brick  store,  office  and  apart- 
ment building. 

Owner— E.   A.    Ellsworth. 

Architect— Wythe  Blaine  &  Olsen,  1800 
Telegraph   Ave.,    Oakland. 

Plans  Being:  Prepared. 

STOKE   BUILDING.  Cost,  $250,000 

SACRAMENTO,  J  Street  bet.  11th  and 
12th. 

Two  or  four-story  and  basement  re- 
inforced concrete  store  building. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery  St.,   San   Francisco. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery St.,  San  Francisco. 

Steel    and   Grading    Contracts   Let. 

OFFICE    BLDG.  Cost,    $3,000,000 

SAN  FRANCISCO,  S  W  Sutter  and 
Montgomery    Streets. 

Twenty-four-story   class  A   office   bldg. 

Owner — Hunter  Dulin  &  Co.,  256  Mont- 
gomery St.,   San   Francisco. 

Architect  —  Schulz  &  Weaver,  New 
York     and     Pacific    Mut|ual     Bldg., 

Consulting  Engineer — H.  J.  Brunnier, 
Sharon   Bldg.,    San   Francisco. 

Contractor  —  Lindgren  &  Swinerton, 
225    Bush    St.,    San    Francisco. 

Structural  Steel  —  U.  S.  Steel  Products 
Co.,  Rialto  Bldg.,  San  Francisco, 
(approximately   5000   tons  of  steel) 

Grading; — Granfield,  Farrar  &  Carlin  67 
Hoff,    San    Francisco. 

Contracts    Awarded. 

BUILDING  Cost,     $100,000 

SAN  FRANCISCO.  NE  Twelfth  and 
Howard   Sts. 

Two-story  reinforced  concrete  commer- 
cial  building. 

Owner — J.  Pasqualetti,  Humboldt  Banfc 
Bldg.,  San  Francisco. 

Architect — Engineering  Department  o< 
Owner. 

Reinforcing  Steel — Gunn,  Carle  &  Co., 
444   Market   St.,   San   Franisco. 

Elevators — Spencer  Elevator  Co.,  16* 
7th    St.,    S'an    Francisco. 


Sub-Contracts   Let. 

OB'FICE    BLDG.  Cost,    $400,000 

SAN    FRANCISCO.      California    St.,    bet 

Grant   Ave.   and    Stockton   St. 
Four-story    Class    A    office    building. 
Owner — Hartford  Fire  Ins.  Co.,  438  Cal- 
ifornia St.,   San  Francisco. 
Architect    —    Bakewell    &    Brown,    251 

Kearny  St.,  San  Francisco. 
Contractor    —    Dinwiddle    Constr.    Co., 

Crocker   Bldg.,   San   Francisco. 
Excavating    to    Granfield,       Farrar      & 

Carlin,  67   Hoff  Ave.,  S.  F. 
Structural  Steel  to  California  Steel  Co., 

1303   Hobart   St.,    San   Francisco. 

1303  Hobart  Bldg.,   San   Francisco. 
Terra    Cotta    to    Gladding,    McBean    & 

Co.,    660    Market    St.,    S.    F. 


Cost,   $16,000 


To  Build. 

STORE   &   OFFICE 

DALY  CITY. 

One-story  frame  store  and  office  build- 
ing. 

Owner  &  Contractor — H.  H.  Smith,  215 
Los  Bancs,  San  Francisco. 

Architect — Creston  H.  Jensen,  Santa  Fe 
Bldg.,    San   Francisco. 


To  Be  Done  By  Day  Work. 

STORE.  Cost,    $15,000 

SAN  FRANCISCO.  N.  W.  46th  Ave.  and 
Irving  St. 

One-story   frame  store   building. 

Owner — Cox    Bros.,    1309    9th    Ave. 

Architect — Edward  A.  Eames,  353  Sac- 
ramento St. 


SALEM,  Ore. — Al  Krause  and  Louis 
L.  Lunsford,  local  merchants,  will  have 
plans  prepared  for  a  4  or  5-story  fire- 
proof department  store  to  be  erected 
in  business  section;  exact  location 
withheld. 


LOS  ANGELES,  Cal.  —  Architects 
Walker  &  Eisen,  701  Great  Republic 
Bldg.,  have  prepared  plans  and  are 
taking  bids  for  erecting  2-story  Class 
C  building  at  the  southwest  corner  of 
Temple  St.  and  Broadway  for  Paules 
&  Hartfield;  14  stores,  26  offices,  loft 
and    tea-room,    134x180    feet;    $100,000. 


Construction    Authorized. 

Plans  To  Be  Prepared. 

OFFICES.  Cost,   $750,000 

SAN      FRANCISCO.        Northwest      New 

Montgomery   and  Mission   Sts. 
Twelve    story    and    basement    class    A 

offices,  80  X  120  feet. 
Owner — San     Francisco     Builders'     Ex- 
change; Wm.  George  president,  180 
Jessie    St.,    San    Francisco,   Cal. 
Architect — Not    yet    selected. 

Construction  of  the  new  Builders' 
Exchange  Building  was  authorized  at 
a  meeting  of  that  body  Feb.  16.  Al- 
though preliminary  plans  were  sub- 
mitted by  two  architects  covering  floor 
layouts,  no  action  was  taken.  It  is 
expected  that  a(nl  architect  will  be 
commissioned  to  prepare  plans  within 
the  next  thirty  days. 

Steel  Bids  Being  Taken.  .,.„„„« 

STORE,    OFFICE   BLDG.    Cost,    $150,000 
RICHMOND,      Contra    Costa    Co.,    Cal., 

10th   and   Macdonald   Ave. 
Four-story    brick    bank,    store    and    of- 
fice  building. 
Owner— Mercantile  Trust  Co.,  464  Cali- 
fornia  St.,   San   Francisco. 
Architect    —    Nathaniel    Blaisdell,    255 
California   St.,   San   Francisco. 


Plans  Being  Completed. 

BANK,   ETC.  .    Cost,   $500,000 

STOCKTON,    Hunter    and    Main    Sts. 

Nine-story  class  A  bank,  store  and  of- 
fice  building. 

Owner — Bank  of  Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
San  Francisco. 

Structural  steel — Dyer  Bros.,  17th  and 
Kansas  Sts.,  San  Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Pioneer  Mercantile  Co.,  Bakersfield, 
Gus  Schamblin,  president,  has  pur- 
chased half-block  site  at  corner  of  20th 
and  N  Sts.,  and  plans  erection  of  two 
or  more  story,  100  by  125-ft.,  commer- 
cial building. 


SAN  FRANCISCO — It  is  reported  that 
Herbert  Edward  Law  will  erect  a 
twentv-two-story  Class  A  office,  store 
and  club  building  at  the  southwest 
corner  of  Powell  and  Sutter  streets, 
the  three  top  floors  to  be  occupied  by 
the  Press  Club.  The  property  has  a 
frontage  of  76  feet  in  Powell  street 
and    100    in    Sutter    St. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Santa  Cruz  County  Herald  hs  had  plans 
prepared  for  a  three-story  reinforced 
concrete  store  and  office  building  to  be 
erected  in  Soquel  Ave.  near  Pennsyl- 
vania Ave.;  est.  cost,  $40,000.  It  is 
planned  to  start  construction  May  1. 


LOS  ANGELES,  Cal. — Archts.  Morgan 
Walls  &  element.?,  1135  Van  Nuys  Bldg. 
are  preparing  plans  for  a  5-story  and 
basement  class  A  loft  bldg.  to  be  erect- 
ed at  824-28  S  Los  Angeles  St.  for 
Mai  i  n  I\.  Gray.  It  will  be  designed 
for  height-limit;  64x130  ft.,  reinf.  cone, 
constr. 


GET  BUSINESS  BY  MAIL 

BO  rages  of  vital  business  facts  and 
iigurca.  Who,  »*ere  and 
yaiir  m'ospects  are. 
8.0K)0  lines  of  business  covered.  Com- 
pilevl  by  the  Larjest  Dlrecloo'  Tuh- 
ilsliors  in  the  world,  thru  Information 
obtained  by  actual  door-to-door  can- 
vass.        Write   for   vour   FRKE  c.^py. 

R.  L  POLK  &  CO..  Detroit,  Mich. 
810  POLK     DIRECTORY     BLDQ 


Additional  Sub-Contracts  Awarded. 
STORE    BLDG.  Cost,    $150,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  South 

First  St.   S  of  San   Carlos. 
Three-story    reinforced    concrete    store 

and   loft   building. 
Owner — Trinkler-Dohrmann  Co. 
Architect — Ashley    &    Evers,    Holbrook 

Bldg.,    San    Francisco. 
Contractors  —   Lindgren    &    Swinerton, 

225   Bush   St.,    San    Francisco. 
Terra    eotta — Gladding,    McBean    &   Co., 

660   Market   St.,   S.   F. 
Si(le%valk    II|$htN — Dwan    &    Co. 
Kooline   tile  —  California   Pottery  Co., 

Mills    Bldg.,    S.    F. 
Steel    windoMK — U.    S.    Metal    Products, 

330  10th  St.,  S.  F. 
I'laNterlne — Helple    Co.,    San    Jose. 

As  previously  reported:  painting  to 
Raphael  Zelinsky,  270  Tehama  St.,  S.  F. 
I'lumbing  and  heating  to  James  H. 
Pinkertun,  935  Howard  St.,  S.  F.  Wir- 
ing to  Langlais  Electrical  Construe. 
Co.,  313  5th  St.,  S.  F.  Glass  to  Crowe 
Glass  Co.,  574  Eddy  St.,  S.  F.  Rein- 
forcing steel  to  Edw.  L.  Soule  Co.,  Ri- 
alto Bldg.,  S.  F.  Miscellaneous  iron 
to  Fair  Manuafcturing  Co.,  617  Bryant 
St.,  S.  F.  Lumber  to  Tilden  Lumber 
Co.,  2nd  and  Harrison  Sts.,  Oakland. 
Marble  to  Joseph  Musto  S'ons-Keenan 
Co.,  555  No.  Point  St.,  S.  F.  Roofing  to 
Malott  &  Petersen,  80  Vine  St.,  San 
Jose.  Hardwood  flooring  to  Geary 
Floor  Co.,  Hearst  Bldg.,  S.  F.  Grading 
to  J.  S.  Baker;  concrete  piles  to  Ray- 
mond Concrete  Pile  Co.,  Monadnock 
Bldg.,    S.    F. 


THEATRES 


FRESNO,  Fresno  Co.,  Cal.— West 
Coast  Theatres,  Inc.,  Geo.  F.  Sharp, 
Mgr.  Director,  has  appropriated  $25,-^ 
000  to  finance  remodeling  of  interior  of 
Liberty   Theatre. 


LOS  ANGELES,  Cal.— Meyer  &  Hoi- 
ler,  Wright  &  Callender  Bldg.,  have 
completed  plans  and  have  made  appli- 
cation for  bldg  .permit  for  the  new 
class  A  theater  bldg.  to  be  erected  at 
Hollywood  Blvd.  and  Orange  Ave.  for 
Sid   Grauman;   $756,000. 


HANFORD,  Kings  Co.,  Cal.— Golden 
State  Theatre  Co.,  has  taken  option  on 
First  Methodist  Church  property  on 
which  it  proposes  to  erect  theatre  and 
business  block.  Further  details  will 
be  available  when  an  architect  has 
been  selected. 


Plans  to  be  Completed  in  About  Sixty 
Days. 

THEATRE,   ETC.  Approx.    $500,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
J  St.,   bet.   38th  and   39th  Sts. 

Class  A  theatre,  store  and  office  build- 
ing. 

Owner  —  Messrs.  Geo.  Peltier,  Morris 
L.    F.    Starks    et    al. 

Architect — Leonard  &  Starks  &  Co., 
Oschner    Bldg.,    Sacramento. 

Sub-Bids   Being   Received. 

THEATRE  Cost,   $250,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  South 
First   Street. 

Reinforced  concrete  and  structural 
steel  theatre  (seating  capacity 
1500). 

Owner — West  Coast  Theatres,  Inc. 

Architect — Weeks  &  Day,  315  Mont- 
gomery  St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San  Francisco. 


Plans  to  be  Revised. 

THEATRE  Cost,     $250,000 

SAN  FRANCISCO.  Taraval  St.  and 
Twenty-ninth    Ave. 

Class  A  theatre  building  (seating  ca- 
pacity,   2000)    stores. 

Owner — Blumfeld    Theatre    Circuit. 

Architect  —  Reid  Bros.,  105  Montgom- 
ery   St.,    San    Francisco. 


Bids   To   Be  Asked  Next   Week. 

THE.A.TRE  Cost.    $200,000 

SAN    FRANCISCO,    24th    and    York    Sts. 

Class  A  theatre  building,  seating  ca- 
pacity  1000    (4   stores)    120x100. 

Owner^-A.   Levin   et   al. 

Architect — Reid  Bros.,  105  Montgomery 
St.,   San   Francisco. 


2i 


BUILDING      AND      ENGINEERING      NEWS  Saturday,    February    20,     1926 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


OAKLAND,  Cal.— Following  bids  re- 
ceived Feb.  16,  9  p.  m.,  bids  will  be 
received  by  Walter  S.  Chandler,  Secty., 
Park  Directors,  407  City  Hall,  to  fur. 
and  erect  2000  feet  of  wire  fabric  fence 
at    Sequoia    Park: 

National  Fence  Co.,  749  Bryant  St., 
San  Francisco,  Prop.  (1)  $1905;  Prop. 
(2)   $996;  Prop.   (3)   $2901. 

Michel  &  Pfeffer,  Prop.  (1)  $2496: 
Prop.    (2)    $1489:  Prop.   (3)   $3985. 

Standard  Fence  Co.,  Prop.  (1)  $2112.- 
08;  Prop.  (2)  $1119.92;  Prop.  (3) 
$3188.80. 

West  Coast  Wire  &  Iron  Works,  (1) 
$1.73  per  ft.;  (2)  $1.73  per  ft.;  (3)  $1.73 
per  ft.  and  14-ft.  gates  $75  ea. ;  10-ft. 
gates   $48   ea.;  and  5-ft.  gates   $43   ea. 

Prop.    (1)    for    approx.    1300    ft.   wire. 

Prop     (2)    for    approx.      700    ft.    wire. 

Prop.    (3)    for   approx.    2000    ft.    wire. 

All    bids    taken    under   advisement. 


BURBANK,  i^os  Angeles  Co.,  Cal.— 
Austin  Co.  of  California,  777  E.  Wash- 
ington St.,  Los  Angeles,  has  been  com- 
missioned to  prepare  plans  and  is  pre- 
paring preliminary  plans  for  group  of 
about  40  buildings  for  motion  picture 
studio,  on  75  acre  site,  at  Burbank,  for 
the  First  National  Pictures,  Inc.;  the 
group  will  include  three  2-story  admin- 
istration buildings,  6  stages  approx. 
150x240  feet  each;  power  plant  build- 
ings; dressing  room  buildings:  prop- 
erty buildings;  wardrobe  buildings; 
cottages,  shops,  etc.;  various  kinds  of 
construction  will  be  used  and  no  de- 
tails have  been  determined;  cost  ap- 
proximately $700,000. 


OAKLAND,  Cal. — Frederickson  & 
Watson,  Builders'  Exchange  Bldg.,  Oalc- 
land,  at  $256,918  awarded  contract  by 
county  supervisors  for  walks,  terraces, 
driveways,  etc.,  in  connection  with 
Highland  (County)   Hospital. 


OAKLAND,  Cal— P.  Grassi  &  Co.  (The 
Travertite  Marble  Works),  1945  San 
Bruno  Ave.,  San  Francisco,  have  been 
awarded  a  sub-contract  for  Travertite 
marble  steps,  platforms,  borders  and 
bases,  and  cut  cast  stone  balustrades 
and  other  ornamental  trim  for  the  ap- 
proaches of  the  Highland  Hospital  of 
Alameda  County,  14th  Ave.  and  Valle- 
cito  Place.  Oakland,  at  $53,595.  Freder- 
ickson &  Watson,  Builders  Exchange 
Building,  Oakland,  have  the  general 
contract. 


LONG  BEACH.  Cal. — Bids  are  being 
rec.  by  City  Mgr.  C.  H.  Windham  to 
const,  incinerator  to  handle  city  rub- 
bish. Spec,  have  been  prepared  by  City 
Engr.  R.  D.  Van  Alstine  for  three 
types.  Cost  of  this  project  will  be 
about  $80,000,  from  $120,000  bond  issue. 
Site  purchased  is  bounded  by  the  east 
bank  of  the  flood  control  channel,  San 
Francisco  Ave.,  I6th  and  17th  Sts.  Dr. 
Ralph  Taylor  is  city  sanitary  inspector. 


Contracts  to  Be  Awarded. 

CHAPEL  Cost,    $30,000 

SACRAMENTO,  Cal.       Twentieth  and  B 

Streets. 
Two-story  frame  and  brick  chapel  and 

undertaking    parlors    with   tile   and 

composition    roofing. 
Owner — James  R.     Garlick,     1517     11th 

St.,    Sacramento. 
Architect   —   Frederick      F.      Harrison, 

Peoples  Bank  Bldg.,  Sacramento. 
Pliuubiiie — Scott    Plumbing    &    Electric 

Co.,   421  J  St.,    Sacramento. 
Heating — Latourrette-Fical       Co.,       907 

Front  St.,  Sacramento. 
Figures  are   being  received  for  gen- 
eral   work   and    contract    will   probably 
be    let   Thursday. 

Cathedral  glass  and  ornamental  iron 
will    be   used. 


MERCED,  Merced  Co.,  Cal.— Southern 
Pacific  has  advised  A.  R.  Linn,  mgr.  of 
Chamber  ot  Commerce,  that  company 
will  construct  a  terminal  in  that  city, 
construction  to  be  started  shortly. 

OAKLAND,  Cal.— At  $16,413,  Hanlon 
Drydock  &  Shipbuilding  Co.,  112 
Market  St.,  San  Francisco,  awjarded 
contract  by  Eugene  K.  Sturgis,  city 
clerk,  to  drydock,  repair,  clean  and 
paint  20-inch  hydraulic  dredge,  City  of 
Oakland  No.  2,~and  anchor  barge  and 
cable  barge. 


Sub-Contracts  Awarded. 

POUND,    ETC.  Cost.    $25,000 

SAN   FRANCISCO.     N.   E.  Alabama  and 

Sixteenth  Streets. 
Two-story     reinforced    concrete     public 

pound    and    garage. 
Owner — San    Francisco    Society    for    the 
Prevention    of   Cruelty    to   Animals. 
Engineer — C.    Heller,    57    Post    St.,    San 

Francisco. 
Contractors — Barrett   &   Hilp,    918    Har- 
rison  St.,    San   Francisco. 
Roofing — Bender  Roofing  Co.,   18th  and 

Bryant    Sts.,    San    Francisco. 
Steel    Sash — U.    S.    Metal    Products    Co., 

Rialto   Bldg..  San   Francisco. 
LumbeT — Hardw'ood)    Lumber     Co., 

Brannan   St.,    San   Francisco. 
Reinforcing    Steel — Edw.    L.    Soule 

alto   Bldg.,    San   Francisco. 
Sheet    Metal — Western   Furnace   &   Cor- 
nice   Works,    202    Brannan    St.,    San 
Francisco. 
Pla.stering — Dietland    &    Cortes. 
Glass — Habenicht  A    Hewlett,    529   CHay 
St.,   San  Francisco, 
-•^s    previously    reported:      Plumbing, 
F.     W.     Snook     Co..     596     Clay    St.,     San 
Francisco;   electrical  work,   H.   S.   Tittle 
Co.,    85    Columbia    Square,   San   Francis- 
co;   heating,    P.    J.    Enright,    2720   McAl- 
lister   St.,    San    Francisco;    excavating, 
to  Granfield  Farrar  and  Carlin,  67  Hoff 
Ave.,   San  Francisco. 


480 
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SACRAMENTO,  Cal— City  plans  bond 
election  to  finance  construction  of  two 
swimming  pools,  one  in  McKinley  Park 
and  another  in  Southside  Park.  H.  G. 
Denton,   city   clerk. 


SACRAMENTO,  Cal.  —  City  contem- 
plates voting  bends  to  finance  con- 
struction of  comfort  stations  in  busi- 
ness  district.   H.   O.   Denton,   city   clerk. 


PORTLAND,  Ore. — Multnomah  Ama- 
tuer  Athletic  Club  has  voted  to  const, 
stadium  on  Multnomah  Field  seating 
100,000  and  two  units  seating  27,500.  It 
is  proposed  to  have  structure  com- 
pleted by  Oct.  9,  the  date  for  the  Ore- 
gon-Washington  football    game. 


Contract    Awarded. 

NEWSPAPER  PLANT  Cost,  $83,000 

BAKERSFIELD,    Kern    Co.,    Cal.      17th 

and  I  Streets. 
Two-story    and      basement      reinforced 
concrete    newspaper    plant,     70x121 
feet. 
Owner   —    The    Bakersfleld    Californian 

(Alfred    Harrell,   Proprietor). 
Architect — Chas.     H.    Bigger,     Bank    of 

Italy  Bldg.,  Bakerstield. 
Contractor — Henry  Eissler,  Bakers- 
field. 
XOThJ: — Contract  includes  all  work 
exctpt  heating,  ventilati^ng  and  plumb- 
ing. The  structuie  will  be  heated  with 
.Jolinsou  System  of  Temperature  Aulo- 
iiiaiic  Control  and  cooled  with  Sturde- 
vant  Air  Washer  and  Fan  System. 


li UlSh\EiSii  OPyORTUNl  TI KH 


SAN  FRANCISCO— Further  informa- 
tion regarding  the.se  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Aavance  Constiucti^n  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  .  additional  information 
shDuld  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of    eacli    opportunity. 

D-1971— Twin  F'alls,  Idaho.  Brok- 
erage company  desires  to  get  in  touch 
with  San  Francisco  firms  contemplat- 
ing establishing  a  branch  office  In 
Twin  Falls. 

D-1978— Berkeley,  Calif.  Reliable 
man,  35,  with  executive  and  sales  ex- 
perience, wants  local  connection.  Good 
personality  and  education.  Not  afraid 
of   long  hours  and  hard  work. 

D-iy79 — Nashville,  Tenn.  Manufac- 
turers of  radios  and  auto  lamps  desires 
to  appoint  a  suitable  agent  in  San 
Francisco   and   surrounding  territory. 

D-19S0  —  Phoenix,  Arizona.  Manu- 
facturers' agents  are  desirous  of  secur- 
ing representation  in  Arizona  for 
articles  manufactured  in  California 
that  are  steady  selling  and  repeat  type. 
Want  articles  that  sell  direct  to  busi- 
ness houses.  Desire  to  communicate 
directly  with  manufacturers  who  have 
no,  or  unsatisfactory,  representation  in 
Arizona. 

9978 — Milan,  Italy.  Manufacturers 
of  artistic  furniture  and  chairs  desire 
to  appoint  a  dealer  or  agent  exper- 
ienced in  this  line  to  represent  them 
in    San   Francisco. 

9986 — New  York,  N.  Y.  Firm  export- 
ing to  Eastern  Europe  and  importing 
from  Germany  desires  to  communi- 
cate with  San  Francisco  exporters  of 
agricultral  machines  and  Importers 
of   fancy  and   dry   goods   and   novelties. 

9991 — Nogales,  Arizona.  Commission 
agent  wishes  to  establish  business 
connections  with  San  Francisco  com- 
mercial or  industrial  firms  desiring  to 
establish  a  market  or  extend  the  sale 
of   their   products    in   Mexico. 

9993 — Torreon,  Mexico.  The  City  of 
Torreon  is  establishing  a  fire  depart- 
ment and  wishes  to  communicate  with 
organizations  in  a  position  to  furnish 
necessary  data  on  this  subject,  or  with 
houses  specializing  in  this  line.  Mod- 
ern apparatus  and  methods  are  de- 
sired. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818   MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  ivith  the  bida  you  received  on  that 

last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
poFsible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  pubiisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractor  to  figuiv  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Duilding  &  ELingineerlng  INews 
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STATE   OF   CALIFORMA 


CALIFORMA   HIGHWAY  COMMISSION 


jVOtice  to  contractors 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
F-uildina:,  SacramentT.  California,  until 
two  o'olopk  P.  M.,  March  15,  1926,  at 
which  time  they  will  be  publicly  opened 
and  read,  for  construction,  in  accord- 
ance with  plans  and  specifications 
therefor,  of  a  Maintenance  Shop  Build- 
irss-  in  T.o=;  Angeles  County,  at  Lanker- 
shim,  California. 

The  Maintenance  Shop  Buildina:  will 
have  wocd  frame  walls  and  roof  cov- 
ered with  galvanized  iron,  concrete 
foundation  and  floor.  Plumbing  and 
Electric  Work  will  be  included  in  the 
General    Contract. 

Cash  or  a  certified  check  made  pay- 
able to  the  "Secretary,  California  High- 
way Commission,"  in  the  sum  of  at 
least  ten  per  centum  (10%)  of  the 
amount  of  the  bid  must  be  enclosed 
with  each  bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
Highway  Commission,  515  Forum 
Building,    Sacramento. 

A  deposit  of  twenty-five  (25.00)  Dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission  in  good  condition. 

Bids  must  be  on  forms  prepared  by 
the  Commission.  Attention  of  bidders 
is  called  to  "Instructions"  on  proposal 
fcrm   for   full   directions   as   to   bidding. 

The   California   Highway   Commission 
reserves  the  right  to   reject  any  or  all 
bids    or   to    accept    the    bid    deemed    for 
the    best    interests    of   the    State. 
HARVEY    M.    TOT. 
LOUIS    EVERDIXG, 
N.   T.   EDWARDS, 
California    Highway   Commission. 
R.   M.    MORTON. 

State    Highway    Engineer. 
W.  F.  MIXON, 
Secretary. 


NOTICE    TO    CONTRACTORS 


(Healdsburg-Dry  Creek  Highway — 
Sononin  County) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,  Sonoma  County,  Califor- 
nia, Santa  Rosa,  Feb.  10,  1926. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Sonoma  County,  California,  at  his  of- 
fice until  12  o'clock  noon,  March  5,  1926, 
and  will  be  publicly  opened  and  read 
at  1-30  for  the  construction  of  a  paved 
highway  on  the  Healdsburg-Dry  Creek 
Road  in  Fourth  Supervisorial  District 
in   Sonoma  County. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  Clerk  of  the 
Board  of  Supervisors,  and  in  the  office 
of  the  County  Surveyor,  which  bidders 
are  hereby  referred  to. 

ESTIMATED   QUANTITIES    . 

4785   cu    yds.  excavation  unclassified. 

3282  cu.  yds.  class  "A"  concrete  in 
pavement. 

OR 

199,361  sq.  ft.  3  inch  asphaltic  con- 
crete base  with  2  inch  Willite  Wear- 
ing Surface. 

40  cu.  yds.  class  "A"  concrete  in  cul- 
verts  and   headwalls. 

500   lbs.   reinforcing  steel. 

30  lin.  feet  10  inch  concrete  culvert 
pipe.  ,        . 

40   lin.    feet   12    inch   concrete   culvert 

'^'lo    lin.    feet   14    inch   concrete   culvert 
^  10    lin.    feet   16    inch   concrete   culvert 
P'^'dtalestimated^osM4^.|00.00.^_ 
Clerk  of  the  Board  of  Supervisors. 


NOTICE    TO    CONTRACTORS 
(Pipe    Line — City    ot    Medford) 


Notice  is  hereby  given  that  bids  are 
now  called  for  the  construction  of  the 
Big  Butte  Springs  Pipe  Line.  The 
plans  and  specifications  can  be  seen  at 
the  office  of  the  Water  Commission,  in 
the  City  Hall,  Medford,  Oregon;  copies 
can  be  obtained  from  the  Engineer  of 
the  Water  Commission,  City  Hall,  Med- 
ford, Oregon,  upon  a  receipt  of  a  de- 
posit of  ten  ($10)  dollars,  which  will 
be  returned  to  each  bona  fide  bidder 
when  .said  plans  and  specifications  are 
returned.  The  worli  involves  the  fur- 
nishing and  laying  complete,  including 
trench  excavation  and  backfill,  of  ap- 
proximately 30  miles  of  welded  steel 
pipe  of  the  following  sizes  and  lengths: 

25-inch  welded  steel  pipe,  approxi- 
mately 35,000   lin.   ft.; 

23-inch  welded  steel  pipe,  approxi- 
mately 35,150   lin.  ft.; 

21-inch  welded  steel  pipe,  approxi- 
mately   77,000   lin.    ft.; 

20-inch  welded  steel  pipe,  approxi- 
mately 11,840  lin.  ft. 

The  Water  Commission  will  receive 
sealed  proposals  therefor  and  the  pro- 
posals will  be  opened  at  the  office  of 
the  Water  Commission,  in  the  City 
Hall,  Medford,  Oregon,  on  March  9, 
1920,   at   8   o'clock   P.   M. 

Bids  will  be  received  on  alternate 
plans  for  the  whole  or  for  separate 
bid  for  concrete  pipe  as  provided  for 
in  the  specifications.  Bidders  are  in- 
vited to  bid  as  a  whole  on  each  al- 
ternate plan.  Each  bid  must  be  ac- 
companied by  a  certified  check  or  bid 
bond  of  not  less  than  3%  of  the 
amount  of  the  bid.  The  right  is  re- 
served to  reject  any  or  all  proposals, 
to  accept  the  proposal  submitted  bv 
any  bidder,  and  to  waive  technical 
defects,  as  the  interest  of  the  City 
may   reuire. 

WATER  COMMISSION,  CITY  OF  MED- 
FORD. 

By    H.    L.    WALTHER, 

Chairman. 
By    M.L.ALFORD, 

City    Recorder. 


NOTICE    TO    DEALERS    IN    AUDITOR- 
IUM   CHAIRS 


(Alameda     High     School     District). 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of 
Alameda,  and  of  the  Alameda  High 
School  District  of  Alameda  County, 
California,  hereby  calls  for  sealed 
proposals  to  be  delivered  to  the  Sec- 
retary of  said  Board,  Room  9,  City 
Hall,  Alameda,  California,  until  8:00 
o'clock  P.  M.,  Tuesday,  the  2nd  day  of 
March,  1928,  at  which  time  said  bids 
will  be  opened,  for  furnishing  and  in- 
stalling in  the  Alameda  High  School, 
2056  Auditorium  Chairs,  more  or  less, 
as  per  seating  plan  and  specifications 
on  file  in  the  office  of  the  Secretarv  of 
said  Board,  Room  9,  City  Hall,  Ala- 
meda,  California. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Secretary 
of  said  Board,  and  signed  by  the  bidder 
and  accompanied  by  a  certified  check, 
certified  to  by  some  responsible  bank  or 


I  QUANTITY  SURVEYOR 

I  Valuation    Engrfneer 

I    ARTHUR     F»RIDDLE 
UU:t    MlKulun    Street,    at    Third    St. 
I  Snn     PrancfRrn,    Calif. 

j  Telephone    Douglas   8-4-9-3 

General  LiatlnK  Bnrean 
'    Architect's  Preliminary  Estimates 


banker  and  made  payable  to  the  Sec- 
retary, Alameda  Board  of  Education, 
to  be  retained  by  the  said  High  School 
District  as  agreed  and  liquidated 
damages  should  the  party  or  parties 
to  whom  the  contract  is  awarded 
fail  to  enter  into  the  contract  after 
the  award,  or  to  give  bonds  required 
for  the  faithful  performance  of  the 
contract,  or  any  bond  required  by  law. 
Only  surety  bonds  will  be  accepted  by 
said  Alameda  High  School  Board.  Said 
check  shall  be  for  at  least  ten  (10%) 
per  cent  of  the  amount  of  the   bid. 

Each  bid  shall  be  accompanied  by 
an  affidavit  executed  on  a  form  ob- 
tained from  the  Secretary  of  said 
Board. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids,  or  any  or  all 
items  of  such  bids. 

WM.  G.  PADEN, 
Secretary,  Alameda  Board  of  Education, 
and    Clerk,    Alameda    High    School 
Board,    Alameda    High    School    Dis- 
trict,   Alameda,    California. 


February  16.  1926 
NOTICE   TO    CONTRACTORS 


(Alameda    Hight    School    District 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County,  California, 
hereby  calls  for  sealed  proposals  to  be 
delivered  to  the  Secretary  of  said 
Board,  Room  9,  City  Hall,  Alameda, 
California,  until  8HM)  o'clock  P.  M.  Tues- 
day, the  2ud  day  of  March,  1926,  at 
which  time  said  bids  will  be  opened,  for 
all  the  labor  and  material  necessary 
for  the  following  work  on  the  Ala- 
meda High  School  Building,  located  on 
the  blocli  bounded  by  Central  Avenue, 
Oak  Street,  Alameda  Avenue  and  Wal- 
nut Street,  Alameda,  California. 

General  Work  for  Mechanics'  Shop 
and   Extension   to   Boiler   Room; 

Additions  and  Revisions  to  equipment 
in  Boiler  Room,  including  new  maiii 
and  return  to  Old  High  School  Build- 
ing; 

Additions  and  Revisions  to  Electrical 
Work  in  Boiler  Room;  Mechanics'  Shop; 
and   Shops  in  Science  Building. 

These  bids  shall  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  work  on  file  in  the  office  of 
the  Secretary  of  said  Board,  Room  9, 
City   Hall,    Alameda,    California. 

On  a  deposit  of  Twenty-five  (?25.00) 
Dollars  plans  and  specifications  for 
said  work  may  be  had  by  any  bidder 
on  application  to  said  Secretary,  and 
may  be  retained  for  seven   days. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Secretary  of 
said  Board,  and  signed  by  the  bidder 
and  accompanied  by  a  certified  check, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  the 
Secretary  Alameda  Board  of  Education, 
to  be  retained  by  the  said  High  School 
District  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  is  awarded  fail  to 
enter  into  the  contract  after  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any  bond  required  by  law. 
Only  surety  bonds  will  be  accepted  by 
said  Alameda  High  School  Board.  Said 
checks  shall  be  for  at  least  ten  (10%) 
per  cent  of  the  amount  of  the  bid. 

Each  bid  shall  be  accompanied  by  an 
affidavit  executed  on  a  form  obtained 
from   the   Secretary   of  said  Board. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids,  or  any  or  all 
items  of  such  bids. 

WM.    G.    PADEN, 
Secretary,  Alameda  Board     of     Educa- 
tion,   and    Clerk,      Alameda      High 
School  Board,  Alameda  High  School 
District,   Alameda,   California. 
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BRIDGES 


MARIPOSA  COUNTY,  Cal.— As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  March  1,  to 
const,  rein.  cone,  girder  bridge  across 
Bear  Creek  at  Briceburg,  consisting  of 
three  55-ft.  spans  on  cone,  piers  and 
abutments.  Project  involves:  3oO  cu. 
yds  Class  "A"  cem.  cone,  (piers  and 
abutments)  ;330  cu.  yds.  Class  "A  cem. 
cone,  (superstructure);  200  cu.  yds. 
Class  "C  cem.  cone;  24  cu.  yds.  Class 
"E"  cem.  cone;  88,000  lbs.  rein,  steel 
in  place;  350  cu.  yds.  excavation  for 
bridge  structure;  50  cu.  yds.  backflll 
for  bridge  structure. 

SHASTA  COUNTY,  Cal.— As  previous- 
ly reported,  bids  will  be  rec.  March  1, 
by  State  Highway  Comm.,  to  const, 
rein.  cone,  bridge  across  Doney  Creek 
1  mi.  south  of  Antler,  consisting  of  one 
175-ft.  spandrel  arch  span  and  nine  30- 
ft.  girder  approach  spans.  Project  in- 
volves: 890  cu.  yd.s  Class  "A"  cem. 
conc.;235  cu.  yds.  Class  "B"  cem.  cone: 
55  cu.  yds.  Class  "E"  cem.  cone;  975 
cu.  yds.  Class  "F"  cem.  cone;  273,000 
lbs  reinf.  steel  in  place;  640  cu.  yds. 
excavation  for  bridge  structure;  250 
cu.  vds.  backfill  for  bridge  structure; 
06(1  cu.  yds.  rdwy.  embankment  without 
ciiissification. 


MARIPOSA  COUNTY,  Cal.— As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  March  1,  to 
const.  2  rein,  cone  bridges,  one  across 
Slate  Gulch  3-mi.  north  of  Briceburg, 
consisting  of  earth  filled  arch  span  49 
ft.  with  wing  walls  and  one  over 
Sweetwater  Creek  4-mi.  north  of  Brice- 
burg, consisting  of  earth  filled  arch 
span  of  40-ft.  with  wing  walls.  Pro- 
ject involves: 

(1)  185  cu.  yds.  Class  "A"  cem.  cone. 
(Slate  Gulch);  (2)  70  cu.  yds.  Class  "C 
cem.  cone  (Slate  Gulch);  (3)  16  cu.  yds. 
Class  "E"  cem.  cone  (Slate  Gulch);  (4) 
18,500  lbs.  reinf.  steel  (Slate  Gulch); 
(5)  150  cu.  yds.  excavation  for  bridge 
structure  (Slate  Gulch);  150  cu.  yds. 
Class  "A"  cem.  cone  (Sweetwater 
Creek);  (7)  150  cu.  yds.  Class  "C"  cem. 
cone  (Sweetwater  Creek);  (8)  12  cu. 
vds.  Class  "E"  cem.  cone.  (Sweetwater 
Creek);  (9)  12,500  lbs.  reinf.  steel 
(Sweetwater  Creek);  (10)  80  cu.  yds. 
excavation  for  bridge  structure  (Sweet- 
water Creek);  (11)  620  cu.  yds.  rdwy. 
embankment  (arch  fills);  (12)  950  cu. 
yds.  rdwy.  embankment  without  classi- 
fication (approach  fills);  (13)  2500  sta. 
yds.  overhaul.  Alternative  Items:  (14) 
175  cu.  yds.  Class  "A"  cem.  cone.  (Slate 
Gulch);  (15)  110  cu.  yds.  rubble  ma- 
sonry (Slate  Gulch);  (16)  155  cu.  yds. 
Class  "A"  cem.  cone  (Sweetwater 
Creek);  (17)  195  cu.  yds.  rubble  ma- 
sonry   (Sweetwater  Creek). 

NOTE— Alt.  items  14  and  15  are  to  be 
considered  as  alt.  for  Items  1,  2  and  3. 
Alt.  Items  16  and  17  are  to  be  con- 
sidered as   alt.   for  Items   6,   7   and   8. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Proctor  and  Cleghorn,  Rosenberg  Bldg. 
Santa  Rosa,  at  $18,888  awarded  cont. 
by  county  to  const,  rein,  cone  bridge 
over  Hulbert  creek  lOn  Guernevllle- 
Jenner  highway,  5th  Sup.  Dist.,  involv. 
560  cu.  yds.  class  A  cone;  2100  lin.  ft. 
foundation  piles.  Other  bids  were:  Roc- 
ca  and  Caletti,  $18,991;  Goddard  and 
Foreman,  $19,635;  R.  Press  Smith,  $19,- 
640;  R.  Johnson,  $19,793;  A.  T.  Howe, 
$20,300;  Noble  Bros.,  Visalia,  $20,490; 
H.  C.  Whitney,  $20,850;  Smith  Bros., 
$22,480:  F.  M.  Brown,  $24,085;  C.  C.  W. 
Haun,   $25,610. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Proctor  and  Cleghorn,  Rosenberg  Bldg. 
Santa  Rosa,  at  $6100  awarded  contract 
by  county  to  reconst.  north  approach 
and  deck  on  main  spans  of  bridge  over 
Russian  river  at  Monte  Rio  and  rebuild 
south  approach  of  bridge  over  Dutch 
Bill  creek  at  Monte  Rio  in  5th  Sup. 
Dist.  Project  involves:  75,000  ft.  b.m. 
timber  (new);  10,000  ft.  b.m.  old  timber 
relayed;    1500    lin.    ft.    piles. 

EL  CENTRO,  Cal. — County  will  call 
for  bids  within  three  weeks  for  three 
bridges  on  the  Westmoreland-Brawley 
highway.  These  will  be  strue  over 
New  Riv.  on  Main  St.,  over  the  Tama- 
rack, and  over  the  Trifolium  Canal. 

SEAL  BEACH,  Cal.— City  Eng.  W.  K. 
Hillyard  preparing  spee  to  repair 
city's  vehicular  bridge  across  Anaheim 
bay.  Work  will  incl.  considerable  new 
piling   and    entire    new   floor. 

OAKLAND,  Cal.— J.  H.  Tillman  Co., 
Railway  Exchange  Bldg.,  Portland,  at 
$149,000,  time  for  completion  120  days, 
submitted  low  bid  to  county  supervis- 
ors to  reconstruct  the  Webster  street 
bridge.  Tillman  Co.  also  low  at  $134,000 
to  reconst.  the  bridge  within  a  150-day 
period.  Other  bidders  on  the  150-day 
plan  were:  Tibbitts-Pacif ic  Co.,  $134,- 
200;  Healv-Tibbits  Co.,  $139,700;  A.  W. 
Kitchen,  San  Francisco,  low  at  $137,000 
lor  ISO-day  period.  All  bids  taken  under 
advisement.  Geo.  A.  Posey,  county  sur- 
veyor. 


DHKDGlSa,  HARBOR  WORKS 
AND  EXCAVATIONS 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
A.  W.  Pioda,  consulting  engineer,  com- 
mis.s'.oned  to  make  survey  of  Martinez 
tidelands  and  submit  report  covering 
cost  of  improvements  to  municipally 
owned  lands.  Survey  being  financed 
by   Martinez  Chamber  of  Commerce. 

SAN  DIEGO,  Cal.— City  rejects  bids 
for  new  drainage  sys.  acn  ss  tidelands 
and  Purch.  Supt.  W.  H.  Cameron  in- 
.stiucted   to   re-advertise  for  bids. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
takes  under  advisement  bids  of  Haas 
and  Doughty,  Merchants  Exchange 
Bldg.,  San  Francisco  and  H.  N.  Mc- 
Clure,  Petaluma,  for  additional  cut  in 
Petaluma  Creek,  the  former  bidding 
$.60  yd.  and  the  latter  a  lump  sum  bid 
€f   $8000. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
March  23,  2  p.  m.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  to  const. 
Dobyns  Creek  bridge.     Plans  on  file  in 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In    stock 

E.    D.    BULLARD 

5«5   HOWARD  STREET 
San    FrancUco,   Calll. 

Douglas   6320 


COVINA,  Cal. — County  Flood  Control 
Dept.  completing  plans  for  flood  di- 
version channel  to  serve  San  Dlmas 
district,  and  to  be  a  part  of  the  Pud- 
dingstone  project.  Eng.  C.  E.  Lee  has 
announced  details  of  project,  which  In- 
volv. a  2-ft.  concr.  and  earth  dam  near 
the  Bright  Ranch,  to  follow  a  channel 
along  the  natural  course  known  as  the 
High  Bank,  under  the  Foothill  Blvd., 
thence  down  a  line  midway  bet.  Ra- 
mona  and  Artesia  Aves.  to  the  Carrion 
Ranch,  where  It  will  empty  into  the 
Puddingstone  Reservoir.  The  channel 
will  be  15  ft.  wide  at  bottom  with  45 
degree  angled  walls,  with  a  capacity  of 
500  sec.  ft.,  and  will  be  concr-lined. 
Plans  will  be  presented  to  the  board 
of  superv.  for  approval  before  work  la 
ordered. 


LONG  BEACH,  Cal.— W.  H.  Jones, 
Huntington  Beach,  sub.  low  bid  at  25c 
yd.  to  Belmont  Shore  Development  Co., 
James  F.  Collins,  Chief  Eng.  to  handle 
approx.  24,000  cu.  yds.  earth  In  con- 
nection with  grading  of  Lowell  St. 
school  site. 


IRRIGATION  PROJECTS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
W.  H.  Grahm  Co.,  Lodi,  at  $1275  award- 
ed cont.  by  county  to  install  2600  ft. 
cone  irrigation  pipe  at  county  hospital. 
Other  bids:  Ed.  Spiekerman.  Lodi,  $1344 
John   D.   Krlstich,   Knightsen    $1592 


LIGHTING  SYSTEMS 


LONG  BEACH,  Cal.— Jas.  C.  Perry. 
721  Detwiler  Bldg.,  Los  Angeles,  sub. 
low  bid  to  city  at  $33,730  for  ornam. 
lights  in  Locust  Ave.  bet.  Ocean  Blvd. 
and  Tenth  St. 


HERMOSA  BEACH,  Cal.— Proceed- 
ings started  for  ornam.  lights  in  Her- 
inosa  Ave.,  bet.  Pier  Ave.  and  so.  city 
limits.  Petition  in  hands  of  board  for 
Marbelite  standards  on  Manhattan  Ave. 
bet.  Pier  Ave.  and  so.  city  limits  and 
bet.  Manhattan  Ct.  and  Pier  Ave 


LOS  ANGELES.  Cal. — Newbery  Elec. 
Corp.,  726  S  Olive  St..  awarded  cent, 
by  bd.  pub.  wks.  at  $12,228  for  ornam. 
lights  in  N  Broadway,  bet.  College  St. 
and   Sunset   Blvd. 


GLENDALE,  Cal.— K.  D.  Miller,  218  S. 
Greenleaf  Ave.,  "Whittier,  sub.  low  bid 
to  city  at  $30,283.13  for  ornam.  lights 
in  portions  of  San  Fernando  Rd.  and 
Western   Ave. 

John  R.  Davies,  2131  Santee  St.,  Los 
Angeles,  low  at  $1632  for  ornam.  lights 
in  portions  of  Ben  Lomond  Dr.  and 
Kenneth  Rd. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Feb.  23,  bids  will  be  rec.  by  bd.  public 
works  for  ornam.  lights  in  Melrose 
.\ve..  bet.  La  Cienega  Blvd.  and  16  ft. 
0.   of  Fairfax  Ave;   1911  act. 


PASADENA.  Cal. — Davis-Baker  Co., 
realtors,  79  N.  Raymond,  Pasadena. 
will  install  light  sys.  in  Tract  9034,  in- 
vc^lving  37  ornam.  lights,  using  either 
metal    or    Marbelite    standards. 


LOS  ANGELES.  Cal.— Until  10  a.  m.. 
March  1,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Serrano  Ave. 
hot.  Sunset  and  Hollywood  Blvds; 
pressed  steel  posts;   1911  act. 


LOS  .\XGELE?.  Cal— County  plans 
ornam.  lights  in  streets  bet.  Slauson 
.\ve.  and  84th  PI.,  incl.,  except  Florence 
.\ve.,  from  Central  Ave.  east,  about  389 
King  met.  posts;  C.  I.  No.  406.  Est. 
contr.   price,  $56,235. 
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CULVER  CITY.  Cal. — Until  8  P.  M., 
Feb.  23,  bids  will  be  rec.  for  ornam. 
lights  in  Partenico  St..  Caroline,  Halm, 
Cattaraugus,  Fay,  McManus,  and  other 
Aves.,  involv.  concr.  posts;  1911  Act. 
Plans  obtainable  from  city  clerk. 

LOS  ANGELES,  Cal. — Robertson  Elec. 
Co.,  303  N.  Main  St.,  Santa  Ana, 
awarded  cont.  by  county  at  $23,410  for 
ornam.  lights  in  Westbourne  Dr.  and 
other  Sts.,  bet.  Santa  Monica  Blvd.  and 
Beverly  Blvd.,  in  town  of  Sherman, 
under  C.   I.  No.   246;  156  met.  posts. 


M.-iCHlSERY  8i  EQUIPMENT 


NEWPORT  BEACH.  Cal.  —  Western 
Mehy.  Co..  900  N  Main  St.,  Los  Angeles 
awarded  cont.  by  city  at  $4595  for  50 
h.  p.  natural  gas  engine. 


SACRAMENTO.  Cal. — Moeller  Auto 
Sales  Co.,  awarded  cont.  by  city  to  fur. 
5  light  trucks  for  street  cleaning  depc, 
at  $3,953.35  and  one  truclc  for  water 
mains     dept..     at     $536.75.  Universal 

Motor  Co..  at  $950  awarded  cont.  for 
two  light  truck  chassis  for  Special  As- 
sessment Division.  Stuart  F.  Smith. 
San  Francisco,  awarded  cont.  to  fur.  6- 
ton  roller  for  St.  Dept. 


HATLRCADS 


WICKENBURG,  Ariz. — Ezra  Thayer, 
pres.  of  the  Monte  Cristo  Mining  & 
Milling  Co..  and  Fred  Hanna.  asst.  gen. 
frt.  and  pass.  agt.  for  the  Santa  Fe 
Ry.,  planning  survey  for  12-mi.  rail- 
way from  Wickenburg  to  the  Monte 
Cristo  mine,   12   mi.   e.   of  Wickenburg. 


SAN  FRANCISCO.— Until  Feb.  24.  3 
P.  M.  bids  will  be  rec.  by  Board  of 
Public  Works  to  fur.  rail  bonds  for 
Sunset  Line  Municipal  Railway  Sys- 
tem, under  Contract  No.  146.  Est.  cost 
$1,000.  Specifications  obtainable  from 
Bureau  of  Engineering.  Department  of 
Public    Works.    3rd   floor.    City    Hall. 


SAN  BERNARDINO.  Cal. — Santa  Fe 
Ry.  will  spend  approx.  $500,000  of  this 
year's  budget  for  local  imp.,  including 
additional  shop,  freight  yard  and  track 
facilities,  cem.  drives,  6-in.  water  main 
with  connections,  additional  fire  fight- 
ing equip.,  etc. 


LOS  ANGELES,  Cal. — C.  E.  Crowley, 
Pacific  Elec.  Bldg.,  Los  Angeles  award- 
ed cont.  by  So.  Pac.  Ry.  to  raise  pres- 
ent track  on  Long  Beach-Wilmington 
road,    approx.    one    mi. 


FIRE  ALARM  SYSTEMS 


SACRAMENTC^  Cal.— City  contem- 
plates voting  bonds  to  finance  const. 
of  central  fire  alarm  system  manually 
operated,  additional  fi^e  alarm  boxes 
and  equipment  and  system  of  fire 
warning  gongs,  electrically  operated 
for  business  district.  H.  G.  Denton, 
city  clerk. 


SAN  FRANCISCO — Board  of  Super- 
visors contemplate  installation  of  bur- 
glar alarm  system  in  ofHce  of  City  and 
County  Treasurer. 


FIRE  EQUIPMENT 


CULVER  CITY.  Cal. — Election  will 
he  held  in  April  to  vote  $50,000  bond 
issue  to  erect  fire  station  and  purchas- 
ing following  equipment:  one  American 
La  France.  14  hook  and  ladder,  6  cylin- 
der, with  600  gallon  pump  and  SO  gal- 
lon booster  tank,  also  1000  ft.  of  hose 
and  10  alarm  boxes. 


MISCELLANEOUS   SUPPLIES 


SANTA  ANA.  Cal.— Until  7:30  p.  m., 
March  1.  bids  will  be  rec.  by  city  for 
1000  ft.  2\i-in.  double  jacket  fire  hose 
in  50 -ft.  lengths,  compl.  with  couplings. 
Cert,  check  10%.  E.  L.  Vegely.  city  elk. 


RIVERSIDE,  Cal.— Pioneer  Rubber 
Mills,  Los  Angeles,  awarded  cont  for 
21/i-in.  fire  hose  at  $1.10  ft.  and  IV^- 
in.  hose  at  80c  ft. 


LOS  ANGELES,  Cal.  —  Associated 
Supply  Co..  P.  E.  Bldg..  awarded  cont. 
by  water  and  power  comm..  for  galv. 
wrt.  steel  pipe  under  spec.  W-599,  in- 
volv. 50.000  ft.  1/2 -in.  at  $5.03  C.  ft.. 
100,000  ft.  ••'/i-in.  at  $6.16  C  ft.,  25,000 
ft.  1-in.  at  $v.80  c  ft.,  deliv.,  20%  from 
stcck.  bal.  from  mill;  f.  o.  b.  Hewitt 
St.   spur. 


h'ESEinOlRS  AW  DAMS 


SAN  DIEGO.  Cal.— City  Mgr.  F.  A. 
r  hodes  completes  plans  to  raise  height 
of    Switzer    Canyon    Creek    dam. 


BURBANK.  Cal.— City  Eng.  Mini  is 
preparing  plans  for  reservoir  on  hill 
above  present  reservoir  at  Palm  Ave. 
Bids    will    be    called    shortly. 


PIPE  LINES,  WELLS,  ETC 


RIVERSIDE.  Cal.— Until  Feb.  27,  bids 
will  he  rec.  by  the  Moreno  Mutual  Ir- 
rigation Co.,  203  Citizens  Nat.  Bank 
fildg..  Riverside,  to  const.  approx. 
31,000  ft.  of  24-in.  riv.  steel  and  cone. 
?iipp.  Work  incl.  approx.  2500  ft.  of 
short  tunnel  work.  Plans  obtainable 
from  company  office.  Geo.  G.  Holyoke, 
engineer. 


MEDFORD.  Ore.— Until  March  9,  8 
P  M..  bids  will  be  rec.  by  M.  L.  Alford. 
city  recorder,  to  const.  Big  Butte 
Springs  pine  line  in  connection  with 
water  system,  involv.  fur.  and  la-y, 
includ.  tiench  and  backfill,  of  approx. 
30  mi.  of  welded  steel  pipe  line  of  the 
following  sizes:  35,000  lin.  ft.  25-in., 
35.150  lin.  ft.  23-in.,  77.000  lin.  ft  21-in. 
11.840  lin.  ft.  20-in.  pipe.  Cert,  check 
3%  req.  with  bid.  Plans  obtainable 
from  City  Water  Commission  on  de- 
posit of  $10,  returnable.  D.  C.  Henny. 
consulting  engineer,  Spalding  Bldg., 
Portland,  Ore.  See  call  for  bids  under 
officinl    propo.sal    section    in    tbi.s    issue. 


BRYTE,  Sacramento  Co.,  Cal. — Paci- 
fic Gas  and  Electric  Co.,  245  Market 
St.,  San  Francisco,  appropriates  $36,400 
to  finance  extensions  of  gas  mains  in 
this  section;  will  involve  5300  ft.  3-in. 
and  22,300  ft.   2-in.  high  pressure  mains 

SEWAGE  DISPOSAL  PLANTS 


SAN  BUENAVENTURA.  Cal.— Until 
7:30  P.  M.,  Feb  23.  bids  will  be  rec.  by 
city  for  two  compl.  Dorrco  screen  units 
compl.,  with  screening  de-watering 
elevators  and  direct  connected  drive 
units  for  ea..  one  screening  ejector,  and 
the  required  screenings  handling  pipe 
to  extend  100  ft.  beyond  screen  house, 
etc.,  to  be  installed  as  additional  units 
to  existing  domestic  sewer  plant.  Spec, 
obtainable  from  Citv  Engr.  C  W 
Pierce,  330  California  St.,  Ventura'. 
Cert,  chk.,  3%.  Thos.  H.  Meilandt,  city 
clerk. 


MISCELLANEOUS 
CONSTRUCTION 


SACRAMENTO,  Cal.— City  contem- 
plates voting  bonds  to  finance  one-half 
cost  of  const,  of  subwav  at  H  St.:  re- 
maining half  to  be  paid  by  Southern 
Pacific  11.  R.  A.  J.  vv'asner,  ciiy  eng. 
H.    G.    Denton,    city    clerk. 


MARYSVILLE,  Yuba  Co.,  Cal.— 
Yuba  Manufacturing  Co..  Marysville, 
awarded  cont.  by  Goldsmith  Dredging 
v-u.,  to  const,  flume  type  dredger  with 
buckets  of  21/2   cu.  ft.  capacity. 


WATER  WORKS 


LINDSAY,  Tulare  Co.,  Cal.— City  has 
purchased  a  20-acre  tract  n.  of  town 
for  deep  water  wells  for  an  additional 
municipal    supply. 


NEWPORT  BEACH,  Cal.— F  J.  Kim- 
ball Co..  1860  E  15th  St.,  Los' Angeles, 
awarded  cont.  by  city  at  $1064  for  deep 
well   turbine   pump. 


RIVERSIDE,  Cal.— Bd.  of  pub.  utili- 
ties orders  10-in.  C.  I.  water  main  in 
Market  St.,  2  blks.  and  a  6-in.  main  in 
High  St.,  bet.   8th  ard   12th. 


NEWPORT  BEACH.  Cal.  —  Rodgers 
Bros.,  Newport  Beach,  awarded  contr. 
by  city  at  $11,185  for  125  h.  p.  Diesel 
marine   engine   for  new  city   water  sys, 

NEWPORT  BEACH.  Cal.  —  Byron 
Jackson  Pump  Mfg.  Co..  412  S  San  Pe- 
dro St..  Los  Angeles,  awarded  contract 
by  city  at  $2947  for  1500-gal.  centrif. 
pump. 


LOS  ANGELES,  Cal.— Bids  rec.  bv 
City  Purch.  Agent  Thos.  Oughton,  for 
5600  ft.  8-in.  and  600  ft.  12-in.  Matheson 
joint  pipe  for  park  dept.  follow:  Crane 
Co.,  $90.91  per  C  ft.  and  $145.13  per  C 
ft.  respectively;  Pacific  Pipe  &  Supply 
Co.,  $91.25  and  $130.54;  N.  O.  Nelson 
Mfg.  Co.,  $93.05  and  $147;  M.  S.  Allen 
&  Co.,  8-in.,  20  to  45  ft.  lengths,  $93.41, 
25  ft.  average  length.  $94.48.  21  ft.  av- 
erage length,  $95.05;  12-in.,  30-ft. 
lengths,   $203,   21  ft.   lengths.   $205.20. 

REDDING.  Sliasta  Co..  Cal. — Pacific 
Gas  &  Electric  Co..  245  Market  St.,  San 
Francisco,  appropriates  $27,900  to 
finance  improvements  to  Redding  water 
system  involving  new  and  larger  mains 
and  pump  for  Jenny  Creek  station. 


ALAMEDA,  Alameda  Co..  Cal. — City 
Engineer  B.  Hamilton  completes  spec, 
and  bids  will  be  asked  shortly  for  pipe 
line,  sprinkler  system,  pump  and  mo- 
tor for  Bay  Farm  Island  Municipal 
Golf  Course.  ' 


SACRAMENTO,  Cal.— City  plans  bond 
election  to  finance  const,  of  two  swim- 
ming pools,  one  in  McKinlev  Park  and 
another  in  Southside  Park.  H.  G.  Den- 
ton,  city  clerk. 


SAN  DIEGO,  Cal.— Until  11  A.  M.,  Feb 
23,  bids  will  be  rec.  by  Citv  Purch. 
Supt.  W.  H.  Cameron  to  fur.  and  install 
2-unit  enlargement  to  the  Torrey 
Pines  rapid  pressure  filtration  plant- 
spec.  No.   185012.     Cert,  chk.,   5%, 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
elex:trical  engineers  and  contractors 

525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

Np«    nnd   Used.   Boiieht.   Sold.   ExrlianafPd.   Ftented  and    Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 
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SANTA  BARBARA,  Cal.— City  coun- 
lil  authorizes  City  Mgr.  Kdw.  K.  Has- 
kell io  iidvertist  for  bids  for  water 
pip.'  iiniouiitinK'  to  ;ippro.\iinatcly  $42,- 
(IDO. 


SAl^SAI.I'i'O.  Marin  Co.,  Cal. — Until 
\iarih  1,  12  noon,  bids  will  be  rec.  by 
Mary  K.  Sevinour,  b'ecty.,  Tainalpais 
i;nioii  Hig-li  Kfliool  District,  to  fur. 
and  install  lawn  sprinkler  system  and 
for  Curni-shing-  plants  and  landscapi- 
gardening-.  Lists  of  materials  desired 
oi)tainable    from    Secty.    on    leuesi. 

WALNirr  CRIZKK,  C  intra  Costa  Co.. 
Cal.- City  plans  installation  of  water 
syt-leiu.  U  is  i)ro|)osed  to  purchase  thf 
pVnaitly  -owned  Vvuler  system  for 
•|;:;..iiii  and  fonst.  extensions  to  same. 

.SAc:ilAMENTO,  Cal.— Cit:,'  contem- 
plates bond  election  to  secure  funds  to 
litiance  extension  of  filter  beds  at  filtra- 
tion plant.  H.  O.  Denton,  city  clerk. 
A.    .1.    Wagner,    city    engineer. 


PORTLAND,  Ore. — Bids  will  be  asked 
by  city  council  shortly  to  fur.  5850  tons 
c.  i.  pipe,  117,000  ft.  galv.  iron  pipe,  35,- 
350  galv.  iron  fittings,  40,000  lbs.  lead 
pipe,  615  gate  valves,  500  c.  i.  valve 
boxes  and  300  c.  i.  frames  and  covers 
Frank  Cofflnberry  is  city  purchasing 
agent. 


LOS  ANCIOLES,  Cal.— IJntil  3  1'.  M., 
Kch.  23,  bids  will  be  lec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
iminps  and  motors  under  spec.  No.  789. 
.las.    1'.    Vroman,  secretary. 


SACIIAMKNTO,  Cal. — City  contem- 
platis  voting  bonds  to  finance  exten- 
sions to  water  system.  A.  .1.  AVagner, 
city    cng.      il.   G.   Denton,   city  clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
retitions  are  in  circulation  seeking 
establishment  of  a  watei-  supply  syste/n 
for  the  eastern  foothills.  Residents 
of  the  district  ars  circulating  the  pe- 
titirjn  which  would  call  bond  election 
for  $210,000  to  finance  the  project.  The 
district  comprises  that  section  east  of 
Capitol  Ave.  Wm.  Popp  is  city  eng. 
and    John    J.    Lynch,    city    clerk. 


BEVERLY  HILLS,  Cal. — Until  8  P. 
M.,  Mar.  1,  bids  will  be  rec.  for  two 
multiplex  type,  electric  direct  con- 
nected booster  pump  units  compl.  with 
motors.  Plans  obtainable  from  Salis- 
bury, Bradshaw  &  Taylor,  743  Petro- 
leum Sec.  Bldg.,  Los  Angeles,  engrs. 
B.   J.   Firminger,   city   clerk. 

GLENDALE,  Cal.— Until  10  A.  M., 
Mar.  2,  bids  will  be  rec.  to  lay  C.  I. 
water  pipe,  with  fittings,  in  portions  of 
Chevy  Chase  Dr.  and  Lilac  Lane;  1311 
act.  Cert,  check  or  bond,  10%.  A.  J. 
Van  Wie,  city  clerk.  P.  Diederich, 
water  supt. 

NORTH  SACRAMENTO,  Cal.— North 
Sacramento  Light  &  Water  Co.,  in- 
structed by  State  Railroad  Commission 
to  improve  and  extend  domestic  service 
water  lines.  Will  involve  expenditure 
of  approx.   $22,500. 


HL/IYGROUNDS  AND   PARKS 


TOKRANCK,  Cal. — Until  9  a.  m.,  Feb. 
24,  bids  will  be  rec.  by  Los  Angeles 
l;oard  of  Educ.  for  tennis  courts  at 
'I'oriance  high  school  site,  I'laza  Del 
A  mo  and  Martina  Aves.,  Torrance. 
Ilans  obtainable  at  761  L.  A.  Cl'.am.  of 
(  omm.  Bldg.,  Los  Angeles.  Cert,  or 
cash  chk.  or  bond  5%.  Wm.  A.  Shel- 
don,   secy. 


NAPA,  Napa  Co.,  Cal.— U.  S.  Cast 
Iron  Pipe  Co.  at  $2154  awarded  cont. 
by  city  to  fur.  c.  i.  pipe  and  fittings  for 
city  water  dept. 

OROILLE,  Butte  Co.,  Cal.  —  Pacific 
Gas  and  Electric  Co.,  245  Market  Street 
Han  Francisco,  appropriates  $4387  to 
finance  replacement  of  6-in.  main  in 
Marysville    road. 


15IGGS,  Butte  Co.,  Cal. — W  mens 
Club  ol'  Biggs  will  raise  'u.ids  to 
finance  planting  of  trees  along  state 
'highway,    just    south    of    city. 

•SAUSALITO.  Marin  Co.,  Cal.— Until 
March  1,  12  noon,  bids  will  be  rec.  by 
Mary  F.  Seymour,  Secty.,  Tamalpais 
Union  High  School  District,  to  fur. 
and  install  lawn  sprinkler  system  and 
for  furnishing-  plants  and  landscape 
gardening.  Lists  of  materials  desired 
obtainable    from    Secty.   on    reuest. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Bulldin* 
Materials  Co. 

North   Beach   Auto 
Hauling  Ck). 

Arthur    He88 

Oakland    Paving   Co. 

California    Highway 
Commission 

B;ites  and    Borland 

And    20  others 
Vll  8atisfie«i 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 
50-6C  FREMONT  ST. 
Salter  i»&2  San  PraBelsM 


SACKAMEXTO,  Cal.— City  plans  to 
vote  bonds  to  secure  funds  to  finance 
ourchase  of  lands  in  eastern  section  ol 
c.iy  to  improve  for  park  purposes.  H. 
(j.   Denton,  city  clerk. 

EL  CEHKITO,  Cntra  Costa  Co.,  Cal 

;  iiy  plans  to  lay  out  park  lands  and 

playgrounds.   Boss  L.  Caltee,  constilting 
engineer,  221  S  22nd  St..  Richmond. 


SACRAMENTO.  Cal.— State  Board  of 
Control  announces  *42,000  is  available 
for  beautiflcation  of  the  ground  sur- 
rounding the  state  capitol  extension 
buildings.  Immediate  improvements 
are  contemplated. 

BERKELEY,  Alameda  Co.,  Cal.— 
Jepson  Bros.,  at  $11,915  sub.  only  bid 
to  Board  of  Education  to  surface  and 
euuip  Hillside  School  grounds.  It  la 
probable  that  the  bid  will  be  rejected 
and  the  work  re-advertised  in  an  ef- 
lorl    to    secure   additional   bids. 

SACRAMENTO,    Cal. — Board    of    Ed 

ucation,  Chas.  C.  Hughes,  Secty.,  will 
provide  funds  in  coming  budget  to 
nuance  tree  planting,  lawns  and  shrub- 
bery in  12,000  sq.  ft.  of  Colusa  School 
in  47th  St.  The  budget  will  be  made 
up   in  June. 


SALINAS,  Monterey  Co.,  Cal.— County 
supervisors  select  60-acre  site  at  head 
of  the  Arroyo  Seco,  in  Santa  Lncia 
range,  as  site  for  soldiers'  memorial 
park;  U.  S.  Government  will  expend 
$10,000  in  const,  of  roads  and  the 
county  will  expend  a  similar  amount. 
Will  be  known  as  Santa  Lucia  Mem- 
orial Park.  Howard  Cozzens,  county 
surveyor. 


SEWERU  &  UTREET  WORK 


OAKLAND,  Cal. — J.  H.  Fitzmaurice, 
351  Hobart  St.,  Oakland,  at  $.1687  ft. 
awarded  cont.  by  city  to  const,  cem. 
walks  in  portions  of  Erie  and  York 
Sts. 


SAN  DIEGO,  Cal. — H.  H.  Peterson, 
Spreckels  Bldg.,  sub.  low  bid  to  city  at 
$29,726  to  imp.  Belvedere,  Neptune  and 
V'ista  del  Mar  Sts.,  involv.  2093  cu.  yds. 
excav.;  888.6  cu.  yds.  embank.;  88,653.09 
sq.  ft.  5-in.  cem.  concr. ;  2863.44  lin.  ft. 
cem.  concr.  curb;  11,784.57  sq.  ft.  cem. 
concr.  sidewalk;  49  %-in.  water  serv.; 
4  fire  hydrants;  8  4-in.  cem.  concr. 
sewer  laterals;  18  6-in.  cem.  concr. 
sewer  laterals;  5  culv.  compl.;  6-in. 
cem.  concr.  sewer  main  383  ft.  long; 
water  systems   compl.,   cast   iron   pipe. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— State  Highway  Commission  has 
agreed  to  pave  San  Pablo  Ave.  through 
city  of  El  Cerrito  to  width  of  30  ft., 
provided  city  will  extend  paving 
another  30  ft.  The  cost  of  the  work 
to  state  is  placed  at  $75,000  and  to  the 
city   at   $160,000. 


BERKELEY,  Alameda  Co.,  Cal.— 
Ciiy  declares  inten.  (566)  to  const.  6- 
in.  sewer  in  S-an  Palbo  Ave.  from  sewer 
in  N'irginia  St.  north  540  ft.,  one  man- 
hole and  lamphole,  drop  connection 
1911  Act.  Protests  Feb.  23.  A.  J.  Eddy, 
city  eng.     Emma  M.  Hann,  city  clerk. 


LONG  BEACH,  Cal.— Until  10  A.  M.. 
Feb.  16,  bids  will  be  rec.  by  city  Mgr. 
C.  H.  Windham  to  imp.  portion  of 
Orange  Ave.,  bet.  Willow  and  31st  Sts., 
involv.  43,340  sq.  ft.  8-in.  concr.  pave., 
with  9  ft.  should.,  and  necessary  grade. 
Spec.   R-54.      Cert,   check   or   bond,    10%. 


SAN  PABLO,  Contra  Costa  Co..  Cal. — 
State  Highway  Commission  advises 
town  trustees  the  state  will  pave  San 
I'ablo  Ave.  in  town  to  width  of  26  ft. 
provided  town  will  complete  paving  to 
width  of  46   ft. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — R. 
Press  Smith  and  Wm.  Silva,  Santa  Rosa, 
at  $18,512,  awarded  contract  by  county 
to  const,  cone,  pavement  on  road  lead- 
ing north  and  east  from  Windsor  to 
state  highway  In  3rd  Super.  Dist..  In- 
volving 1540  cu.  yds.  "A"  cone.  In  pave- 
ment; 50  cu.  yds.  "A"  cone,  in  culvert 
and  retaining  walls;  1800  cu.  yds.  ex- 
cavation. 
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PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
W.  J.  Tobin,  527  Santa  Kay  Ave.,  Oak- 
land, at  $11,015  submitted  low  bid  to 
North  i'alo  Alto  S^anitary  Dist.  to 
const.    appro.K.    3    mi.    of   sewer. 


SAN  DIEGO,  Cal.— Hazard  Cont.  Co., 
2548  Kettner  Blvd.,  sub.  low  bid  to 
city  at  $100, d68  to  imp.  Kettner  Blvd., 
Spruce,  Laurel,  Winder  and  Pierce 
Sts.,  involv.  5987.95  cu.  yds.  excav.; 
640.3  cu.  yds.  embanli.;  364,011.06  stj.  It. 
paving  with  i!-in.  asph.  concr.  top  on 
3 1/2 -in.  bitum.  base.;  38,794.6  sq.  ft.  5- 
in.  cem.  concr.;  16,122.62  lin.  ft.  cem. 
concr.  curb;  13,587.15  sq.  ft.  cem.  concr. 
sidewallv;  23  6-in.  cem.  concr.  sewer 
lateials;  12  4-in.  cem.  concr.  sewer 
laterals;    8    culv.   compl. 


SAN  FRANCISCO.— Bureau  of  Engi- 
neering, Dept.  of  Pub.  Wks.,  complet- 
ing spec,  fur  rein.  cone,  sewer  in  Glen 
Park  district  adjacent  to  Chenery  and 
Elk    Sts.      Bids    will    be    asked    shortly. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  1,  11  a.  m.,  bids  will  be 
received  by  Eugene  D.  Graham,  county 
clerk,  to  imp.  W.  R.  Jacobs  Rd.  No. 
33S  in  Rd.  Dist.  1  (Decarli  rd.),  approx. 
1.08  miles.  Cert,  check  10%  payable  to 
Chaiiman  of  Bd.  of  Sups.  Plans  ob- 
tainable from  County  Surveyor  F.  E. 
Quail  on  deposit  of  $10,  returnable. 


YUJVIA,  Ariz. — City  plans  to  improve 
Maiden  Lane  Betw.  Second  and  Fourth 
Sts.  and  Fou.th  St.,  bet.  Main  and  Gila 
Sts.:  asph.  cone,  pave.,  curb,  gut.,  m.h. 
to  giade;  Third  St.,  bet.  Madison  Ave. 
and  Main  St.,  and  portions  of  other 
sts.,  involving  6-in.  vit.  pipe  sewer, 
wyes,  4-in.  vit.  hse.  conn.,  asph.  CJnc. 
pave.,  curb,  gut.  inlets,  etc.  S.  F.  Stan- 
ley,  city   recorder. 

BERKELEY,  Alameda  Co.,  Cal.— L. 
L.  Page,  8th  and  Bissell  Aves.,  Rich- 
mond, avvaided  cont.  by  city  (560)  to 
imp.  Albina  Ave.,  bet.  Hopkins  St.  and 
Cordornices  creek  involv.  grading; 
cone,    curbs,   gutters  and  walks. 


"5ANTA    MONICA,    Cal. — City   plans   to 
imp.    Colorado    Ave.,    bet.    14th    St.    and 

ii.e.  city  limits,  involv.  2-in.  Warrenite- 
bitul.  i)ave.  on  4-in.  asph.  cone,  base, 
curbs,  walks,  6-in.  C.  I.  water  mains, 
fittings,  valves,  8-in.  vit.  sewers,  cem. 
c  nc.  open  culv.,  remov.  of  trees;  1911 
act.  Protests  Feb.  23.  Howard  B.  Carter 
city   engineer. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Mar.  1,  bids  will  be  rec.  by  bd.  public 
works  to  const.  Sec.  29  of  n.  outfall 
sewer,  bet.  intersection  of  12th  and 
Flower  Sts.  and  interesection  of  23rd 
with  Trinity  Sts.  Plans  on  file  at  office 
of  city   engr.,   242   s   city   hall  annex. 


OAKLAND.  Cal— Oakland  Paving  Co 
5000  Broadway.  Oakland,  sub.  low  bid 
to  city  to  imp.  Peralta  Ave.,  bet.  7th 
St.  and  Emeryville  city  limits  involv. 
940,565  sq.  ft.  grading,  $.03  sq.  ft; 
478,787  sq.  ft.  3-in.  Warrenite-Bit.  sur- 
face with  4-in.  asph.  cone,  base,  $.265 
sq.  ft.;  curbs,  gutters;  15-in.  to  24-in. 
dia.  pipe  sewers;  catchbasins.  manholes 
etc. 


SANTA  ANA.  Cal. — Until  11  a.  m., 
March  2,  bids  will  be  rec.  by  county  to 
Imp.  and  reconst.  Santa  Ana  Canyon 
highway,  4  mi.  bet.  Olive  and  Corona, 
widening  the  road  4  ft.,  making  a  to- 
tal width  of  20  ft.,  with  cone,  slab  sur- 
face over  all.  Approx.  quan.  are:  18,000 
cu.  yds.  excav.,  S900  cu.  yds.  gravel 
for  should,  and  sub-grade,  8627  cu.  yds. 
cone,  433,000  sq.  ft.  mesh  reinf.,  102 
cu.  yds.  struc.  cone,  4440  lbs.  reinf. 
steel,  corr.  iron  pipe,  reinf.  cone.  pipe. 
Plans  obtainable  from  County  Rd.  Com. 
.T.  L.  McBride,  upon  depos.  of  $25.  Cert, 
chk.   or   bond   5%.   Cash   job. 


OAKLAND,  Cal.  —  Frederickson  and 
Watson.  Builders'  Exchange  Bldg., 
Oakland,  at  $256,918  awarded  cont.  by 
county  to  const,  walks,  terraces,  drive- 
ways, etc.,  in  connection  with  Highland 
(County)    hospital    project. 


OAKLAND,  Cal. — City  declares  Inten. 
to  imp.  portions  of  100th  Ave.,  bet.  E- 
14th  St.  and  Bancroft  Ave.,  involv. 
grade  and  pave;  curbs,  gutters,  walks. 
1911  Act.  Protests  March  11.  E.  K. 
Sturgls,  city  clerk.  W.  W.  Harmon, 
city  engineer. 


SACRAMENTO,     Cal.— Wm.    Moreing, 

111  E-Weber  St.,  Stockton,  at  $38,600 
sub.  low  bid  to  Directors  of  Joint  High- 
way Dist.  No.  4  to  gravel  10-mi.  of 
highway  on  Sheiman  Island.  Chas.  De- 
terding,  Jr.,  engineer.  Courthouse,  Sac- 
ramento. Other  bids,  all  taken  under 
advisement,  were:  K.  Hodgman  $39,880; 
H.  L.  Ogden.  $! 0,296;  Force  &  Cumraings 
HI. 000;  Marshall  and  Howard,  $43,720; 
Irey  and  Holden,  $44,240;  Kaiser  Pav- 
.ng  Co.,  $44,450;  M.  Blumenkranz  $46,- 
800;  A.  Teichert  &  Son,  $51,390;  Geo. 
Pollock    Co.,    $55,400. 


TULARE,  Tulare  Co.,  Cal.  —  City 
starts  proceedings  to  grade  I  St.,  bet. 
San  Joaquin  and  Sonora  Sts.,  prepara- 
tory  to   pave. 


LOS  ANGELES,  C.J. — Ballis  &  Petros 
1350  W  4th  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $26,680  for  storm  drain 
cDiiipl.  in  Melrose  Ave.,  bet.  Citrus  Ave. 
and  Poinsettia  PI. 


SONOMA,  Sonoma  Co.,  Cal.— Election 
will  be  held  April  12  to  vote  bonds  of 
:foo,000    to    finance   extensions    to   sewer 

system. 

A.XTIOCH,  Conira  Costa  Co.,  Cal.— 
Ciiy  Eng.  Naas  preparing  spec,  for 
sewer  imps,  in  southeast  section  of 
city. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Feb.  25,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  City  clerk  (355-C)  to 
imp.  portions  of  Market  St.,  Washburn 
Ave.,  Berkeley  Way,  etc.,  involving 
grading;  5-in.  hyd.  cem.  cone,  pave- 
ment; hyd.  cem.  cone,  curbs  and  walks; 
colic,  caichbasins;  vit.  city  pipe  lat- 
eral sewers;  storm  water  manholes;  6- 
in.  vit.  clay  pipe  main  sanitary  sewer: 
rein.  cone,  retaining  wall,  etc.  Pro- 
ject involves  approx.  124,426  sq.  ft. 
grading  and  paving.  Cert,  check  10% 
payable  to  city  req.  Plans  obtainable 
from  Jas.  K.  James,  city  eng. 


KERN  COUNTY,  Cal.— State  Highway 
Commission  provides  $40,000  appropria- 
tion to  finance  widening  and  thicken- 
ing of  21^-in.  of  highway  north  and 
south   of  Delano. 


SANTA  ROSA,  S  noma  Co.,  Cal.— Un- 
til March  15.  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const.  Healdsburg-Dry  Creek  road  in 
4th  Sup.  Dist.,  involv.  4785  cu.  yds.  ex- 
cavation, unclassified;  3282  cu.  yds. 
"A"  cone,  in  pavement,  OR,  199,361  sq. 
ft.  3-in.  asph.  cone,  base  with  2-in. 
Willite  surface;  40  cu.  yds.  "A"  cone. 
in  culverts  and  headwalls;  500  lbs.  re- 
inforcing steel;  30  lin.  ft.  10-in.  cone, 
culvert  pipe;  40  lin.  ft.  12-in.  cone, 
culvert  pipe;  30  lin.  ft.  14-in.  cone,  cul- 
vert pipe;  10  lin.  ft.  16-in.  cone,  cul- 
vert pipe.  Est.  cost  $49,500.  Plans  ob- 
tainable from  County  Surveyor  E.  A. 
Peugh.  See  call  for  bid.s  under  offieisil 
Itropusnl   .section   in   this  issue. 


COLUSA,  Colusa  Co.,  Cal.  —  Until 
March  2,  2  p.  m.,  bids  will  be  rec.  by 
T.  D.  Cain,  county  clerk,  to  improve 
highway  from  north  end  of  approach 
of  Colusa  drawbridge  north  along  Co- 
lusa-Butte City  rd.  to  Butte  Creek 
school,  approx.  6.5-mi.,  involv.  2600 
lin.  ft.  rdwy.  grading  and  graveling; 
505,000  sq.  ft.  asph.  cone,  pavement. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable  from  J.  M.  Felknor,  county 
surveyor. 


RIVERSIDE,  Cal.  —  Until  10  a.  m., 
Feb.  23,  bids  will  be  rec.  to  improve 
Grand  Ave.,  bet.  Bandini  and  Jurupa 
Aves.,  involv.  mac.  rdwy.,  culv;  1911 
act.  Cert,  check  or  bond  10%.  G.  Al- 
bert Mills,  city  clerk. 


YUMA.  Ariz.— Until  5  p.  m.,  March  2 
bids  will  be  rec.  to  imp.  First  Ave.,  bet. 
First  and  Third  Sts.,  and  portions  of 
other  sts.,  involv.  asph.  cone,  pave., 
curb,  grade,  lowering  of  m.  h.;  F.  S. 
Ingalls,   supt.   of   sts. 


FRESNO,  Fresno  Co.,  Cal.— Until  Feb 
25,  5  p.  m.,  bids  will  be  rec.  by  L.  L. 
■iiiLli,  secy.  Board  i.t  Education,  2425 
Fresno  St.,  to  top  surface  driveway 
fronting  Fresno  High  School.  Cert,  chk 
10%  req.  with  bid.  Plans  obtainable 
from  secretary. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Until  March  5,  bids  will  be  received  by 
W.  W.  Felt,  Jr.,  county  clerk,  to  const, 
cone.  pavement  on  Healdsburg-Dry 
Creek  Rd.  Quantities  will  be  published 
shortly.  "  Plans  obtainable  from  County 
Surveyor    E.   A.    Peugh. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  (464)  to  const.  12- 
in.  cone,  pipe  storm  sewer  in  portions 
of  Santa  Ynez,  California,  Nevada, 
Cowper  Aves.,  etc.;  6-in.  vit.  clay  pipe 
sewer  in  portions  of  Santa  Ynez  Ave., 
Tasso  St.,  etc.,  with  manholes,  lamp- 
holes,  sewer  connections;  4-in.  c.  i. 
water  mains  in  Santa  Ynez  Ave.;  6-in. 
c.  i.  mains  in  California  Ave.  with  hy- 
drants, water  service  connections,  etc.; 
2-in.  wrought  iron  or  steel  gas  main; 
pave  with  1%-in.  Warrenite-Bit.  sur- 
face on  2 1/2 -in.  asph.  cone,  base  with  2- 
in.  broken  rock  foundation;  cone,  curbs 
and  gutters;  cem.  walks.  1911  Act. 
Protests  March  8.  E.  L.  Beach,  city 
clerk.     J.   F.   Byxbee  Jr.,   city   engineer. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
Until  March  1,  7:30  P.  M.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk,  (No.  1-1) 
to  imp.  Oakdale  St.,  bet.  Arlington  Rd. 
and  Whipple  Ave.,  involv.  grade;  5-in. 
cem.  cone,  pavement;  hyd.  cem.  cone, 
curbs.  1911.  Act  and  Bond  Act  1916. 
Cert,  check  10%  payable  to  city  req. 
with  bid.  Plans  on  file  in  office  of 
clerk.      C.    L.    Dimmitt,    city    engineer. 


SAN  DIEGO,  Cal.— L.  B.  Myers, 
Phoenix,  Ariz.,  sub.  low  bid  to  city  at 
$38,479  to  imp.  26th  St.,  from  Russ 
tilvd.  to  N  St.,  involv.  203,810.8  sq.  ft. 
paving  with  5-in.  cem.  concr.;  802.29 
lin.  ft.  cem.  concr.  curb;  2593.63  sq.  ft. 
cem.  concr.  sidewalk;  water  main;  14 
%-in.  water  serv. ;  3  6-in.  cem.  concr. 
sewer  laterals;  1  4-in.  cem.  concr. 
sewer  lateral,  sewer  main,  c.  b. 


SAN  FRANCISCO.— Irving  H.  Barnes, 
1516  Larkin  St.,  at  $2,720.40,  awarded 
cont.  by  Board  of  Public  Works  to 
imp.  Byxbee  Ave.  bet.  Holloway  and 
Garfield  Aves.,  involv.  375  lin.  ft.  cone, 
curb,  $1.20  lin.  ft.;  100  lin.  ft.  12-in. 
sewer,  $.20  lin.  ft.;  4  wye  branches, 
$.10  ea. ;  5,625  sq.  ft.  asph.  cone,  pave- 
ment, $.40  sq.  ft. 


OAKLAND,  Cal.— City  declares  inten. 
to  imp.  portions  of  Seminary  Ave.,  bet. 
Foothill  Blvd.  and  Camden  St.,  and 
portion  of  Walnut  St.  adjacent  to  Sem- 
inary Ave.,  involv.  grade;  pave;  curbs; 
storm  water  inlet;  corru.  iron  and  cone, 
culverts.  1911  Act.  Protests  March  4. 
E.  K.  Sturgis,  city  clerk.  W.  W.  Har- 
mon,  city   engineer. 


INGLEWOOD,  Cal.— C.  Hurley  Constr. 
Co.,  Inglewood,  sub.  low  bid  to  city  at 
$4106  is  imp.  Redondo  Blvd.  bet.  pro- 
longed line  of  Prairie  Ave.  and  Flower 
St.,  and  portions  of  other  Sts.,  involv. 
28,449  sq.  ft.  grade,  20,956  sq.  ft.  5-in. 
mac.  pave.,  3220  sq.  ft.  walk,  646  ft. 
curb,  816  sq.  ft.  5-in.  gut.,  717  sq.  ft. 
8-in.   gut.,    12    %-in.    water   serv. 

BERKELEY,  Alameda  Co.,  Cal.— 
City  declares  inten.  (5S5)  to  const.  6- 
in.  sewer  in  Oilman  St.,  from  Neilson 
St.,  240  ft.  east.  1911  Act.  Protests 
Feb.  23.  Emma  M.  Hann,  city  clerk, 
A.   J.   Eddy,   city  eng. 


VENTURA,  Cal. — City  Eng.  Pierce 
preparing  spec,  to  pave  all  city  streets 
now  unpaved,  the  greater  part  of  this 
pave,  to  be  laid  in  subdivisions  in  east 
end  of  city,  incl.  Thompson  Blvd.  and 
all  cross  streets.  Other  pave  proposed 
is  in  vicinity  of  Hobson  Bros,  packing 
plant. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Mar.  8,  bids  will  be  rec.  by  county  for 
rd.  work  as  follows: 

C.  I.  No.  326,  Prairie  Ave.,  bet.  Pine 
St.,  and  n.  city  limits,  1.015  ml.,  involv. 
3433  cu.  yds.  excav.;  165,811  sq.  ft. 
concr.  pave.;  190  ft.  curb;  320  sq.  ft.  gut. 
814  sq.  ft.  walk;  2145  ft.  8-in.  vit.  sewer 
1775  ft.  10-in.  sewer;  1385  ft.  12-in. 
sewer;  370  ft.  8-in.  vit.  lateral;  4000  ft. 
6-in.  vit.  hse.  conn;  one  flushing  m.  h.; 
6  m.  h.;  13  jet.  cham.  Est.  cost,  $50,- 
526.90. 

CARMEL,  Monterey  Co.,  Cal. — City- 
trustees  order  spec,  prepared  to  pave 
Dolores  St.  and  Seventh  Ave.  Bids 
will  be  asked  in  about  30  days. 
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LODI   San  Joaquin  Co.,  Cal.-Clty  Eng.  VALLEJO,  Solano  Co.,  Cal. — Proceed-               EL  CERRITO,  Contra  Costa  Co.,  CaL — 

L   F    Barzelotti  preparing  spec,  to  pave  ings    will    be    started    at    once    to    pave  City    trustees    petitioned    to    pave    San 

Kast  Luclieford   St.,   bet.    Woman's  Syn-  Maxwell     alley     bet.     Br'anciforte     and  I'a.^lo    Ave,    full    width    together    with 

d'icate    Addition    and    Southern    Pacific  Santa  Clara   Sts.      T.    D.   Kilkenny,   city  <,urbs,   gutters  and   walks.   Itoss  L.  Cal- 

K      K      right-of-way;     Wa.shington     St.,  engineer.  lee,      consulting      engineer,    221      South 

bet    Lockeford  St.  and  north  city  limits  i2nd    St.,    Uichmond,    Instructed   to   pre- 

and  Stockton  St.  from  pavement  in  East  CULVER    CITY,    Cal. — Until    8    P.    M.,  paie   plans   for   work. 

Locust   St.   to   north   city   limits.  Feb.  23,  bids  will  be  rec.  to  imp.  Jeffer-                                       

son   St.,   involv.   IV^-in.  Warrenite-bitul.            KICHMOXD,   Contra  Costa  Co.,  Cal. — 

LOS  ANGELES,  Cal. — Go.  H.  Oswald,  pave,  on  41/^ -in.  bitum.  concr.  base,  L.  L.  Page,  Sth  and  Bissel  Ave.,  llich- 
356  E-58th  St.,  sub.  low  bid  to  Bd.  Pub.  corr.  iron  pipe  culv.;  1911  and  1915  nifjnd,  submitted  low  bid  t :>  construct 
Wks.  at  $114,555  to  imp.  22nd  St.,  bet.  acts.  Plans  obtainable  from  city  clerk.  :  ewer.s  in  various  sections  of  the  city 
Velasco  and  Lorena  Sts.,  involv.  grad-  (3  separate  contracts;;  district  extend- 
ing, $13,000  lump  sum;  50,982  sq.  ft.  8-  PORTERVILLE,  Tulare  Co.,  Cal. —  mn,  iiom  Gaynor  Ave.  to  north  city 
in.  asph.  pave.,  21o  ft.;  36,551  sq.  ft.  SVz  County  Supervisors  of  Kern,  Tulare  and  limits  and  from  S.  P.  right-of-way  to 
in!  asph.  pave.,  1  ;.5c  ft.;  231,211  sq.  ft.  Inyo  counties  are  working  out  finance  23rd  Street  involv.  21,434  ft.  6-in.,  8d1 
evi-in.  asph.  pa'.e.,  17c  ft.;  2358  sq.  ft.  plan  for  proposed  Trans-Sierras  high-  ft.  8-in.  and  1335  ft.  10-in.  pipe;  second 
asph.  pave,  on  varying  base,  17%c  ft.;  way,  whereby  Kern  and  Tulare  counties  unit,  expending  fiom  Wendell  Ave.  to 
2181  sq.  ft.  2-in.  asph.  surf.,  7c  ft.;  8495  will  pay  45%  each  and  Inyo  county  nrth  city  limits  and  from  24th  St.  to 
sq.  ft.  6-in.  concr.,  17.8c  ft.;  1030  sq.  ft.  10%.  State  and  Federal  aid  will  be  San  I'ablo  Ave.,  27,000  ft.  6-in.,  2338  ft. 
5-in.  concr.,  15c  ft.;  18,604  ft.  curb,  55c  asked.  Survey  of  the  road  will  be  made  >-in.  and  31  ft.  10-in.;  thi.d  unit,  in- 
ft. ;    92,919    sq.    ft.    walk    at    13c   ft.;    19,-  as   soon   as   weather   will   permit.  eluding    Barrett,    Xevin,    and    Roosevelt 

007   sq.   ft.   combin.    gut.,    22c   ft.;   85   sq. Aves.,    bet.    29th    and    30th    Sts.,    involv. 

ft.  gut.,  22c  ft.;  storm  drain,  $3700;  san.  525    ft.    6-in.    sewer.    Following    is   cpm- 

sewer,  $8000;  4068  ft.  hse.  sewers,  $1.05  LOS    ANGELES,    Cal. — North    Pacific  plete   list  of  bids   received: 

foot.  Constr.    Co.,     723    Detwiler    Bldg.,    sub.                                   District  Xo.  1 

low   bid    to   Bd.    Pub   Wks.   at   $1,034,882  L.   L.   Page    $15,668 

to  imp.   I'ico  Blvd.,   bet.  Crenshaw  Blvd.  G.   W.   Gushing    16,107 

SALINAS,     Monterey     Co.,     Cal. — U.     S.  and    Exposition    Blvd.,      involv.      grade,  W.    J.    Tobin    16,499 

Gov't     will   expend   $10,000    in    const,   of  $122,617;    2,318,431    sq.     ft.     8-in.    concr.  K.     M,-yer      17,605 

roads    in    Santa    Lucia    Memorial    Park  pave.,   23c  ft.;   11,415   sq.   ft.   6-in.   concr.  A.   E.   Downer    17,652 

to    be    established    by    county    of    Mon-  pave.,    18.5c   sq.    ft.;    99,391    sq.    ft.   asph.  -Megerle    &    Ausez    23.320 

terey  on  60-acre  site  in  Arro  Seco  in  the  concr.    pave,    remod.,    26.5c    sq.    ft.;    51,-  i:ngineer's    estimate     17,642 

Santa  Lucia  range.     The  county  super-  019  sq.  ft.  asph.  concr.  pave.  (2-in.  surf.,                                 ULsirlct  .\o.  2 

visors  will  expend  a  similar  amount  in  paint  binder,  and  6-in.  concr.  base),  21c  L-    1^-    Page    $19,398 

impts.      Howard    Cozzens,    county    sur-  ft.;   2715  sq.   ft.  2-in.  asph.  concr.  w.  a.,  G-   W.  Gushing   20.139 

veyor  12c   ft. ;   28,192   sq.   ft.   remod.   with   rock  W.  J.  Tobin    20.667 

and  oil  surf.,  13c  ft.;  62,120  sq.  ft.  oiled  A.    E.    Downer    22'?^» 

SANTA    BARBARA,    Cal.— Until    5    P.  rdwy.,    6.5c   ft.;    53,101    ft.    unplas.    curb,  ».   C     Rogers    oi'22? 

M      Feb.    25,    bids    will    be    rec.    to    imp.  48c  ft.;   220,594   sq.   ft.   one-course   walk,  J-  Meyer   .. „I'I?i 

Haley  St.,  bet.  Coronel  and  Chapala  Sts.  14.25c  sq.   ft.;    5236   sq.   ft.  combin.   gut.,  Mergerle^  &    Ausez    sS'fil 

etc.,  involv.  1^/2 -in.  asph.  concr.  w.  s.  on  23.5c  sq.  ft.;  7968  sq.  ft.  concr.  gut.,  20c  I'-ngineer  s    estimate    ^.- ■  •  • 22,136 

5-in.   concr.  base,  combined  concr.  curb  ft.;    ornam.    lights,    $53,238    compl.;    san.  t      t      r>            I'fstrict    .^o.   J 

and  gut.,  cem.  gut.,  curb,  cross-gut.,  re-  sewer    compl.,     $29,229;     17,750    ft.    hse.  '.-■    ^-    Vf^*^    co- 

.set    stone    curb,    concr.    driveways,    12-  conn.,  $1.10  ft. ;  storm  drain  Sec.  1,  $50,-  f;-    ^;   ^-wner    bs, 

in.    to    18-in.    cem.    concr.    drains,    4-in.  490;    storm    drain    Sec.    No.    2,    $96,687;  '';     y  ^'Jpt^'i  =,; 7en 

vit.    pipe    hse.    sewers,   m.    h.,    6-in.    vit.  storm  drain  Sec.  No.   3,  $22,916.  «  '  < -     li^o-i^., 42^ 

mains;    1911    Act.      S.    B.    Taggart.    city  Eniinllr^s    estimate 'i  i!  i .' i!  l  .'i  i!  l !   Ill 

c  er    .                      REDWOOD  CITY,  San  Mateo  Co..  Cal.           ^^"   ''"'''  taken   under  advisement. 

LOS  ANGELES',  Cal. — Chas.  T.  Salata,  — City    will    hold    election    April    12    to           qam  RT?-R7MA-RT->TNrn    r-ni r-itv  ninn.. 

4551    E.    Sixth   St.,   sub.    low    bid    to   Bd.  vote    bonds    of    $30,000    to    finance    one-  ♦„   ,^„    ,7nH»r   iqii  ^Tr.^-  Tf^'^T^^^^ 

Pub.  Wks.  at   $22,891  to  pave  Cristobal  third    cost    of    opening    and    extending  ^nd    8th    Sts      involv-     curbs     walks     4- 

St.,    bet.    Grant    and    Anaheim    Sts.,    in-  Broadway,    85    ft.    in    width,    from   Main  fn    asnh    concr    nave  ■    ¥  <^l    ^et     26th 

volv.    grade   at    $3000   lump   sum;    54,437  to  Chestnut  Sts.;  balance  of  cost  to  be  U\'    onH    1  ^1?  ft     ««     nf S^ti?  it      i^vniv 

sq.    ft.    concr.   pave,    24c   ft.;   4135   sq  ft.  financed     by    property    owners.       C.    L.  curbs    e-ut      4   in    oil   mac    nave    '"^°'^- 

remod.    rock   and    oil   surf,    10c   ft.;    285  Dimmitt,   city   engineer.  euros,   gut.,    i  in.   011  mac,   pave. 

ft.  armor  curb,  $1  ft.;  2466  ft.  curb,  55c  

ft.;   san.   sewer,   $2000   lump  sum;   11,242  LOS  ANGELES,  Cal. — B.  R.  Ford,  407            frTJircjMO      TTroonn     r-^     r-oi           TTntii 

sq.  ft.  walk,  15c  ft.;  1085  ft.  hse.  sewers  W.    17th    St      Sanu   Ana,    sub     low    bid  Mar?h    5    2   P    iLbids   will   be   re?  by 

$1   tt.  to  county  at   $165,445   for  C.   1.  No.   21i,  t)    j,    Barnwell    countv  clerk    for  imns 

Leo  Vuksich,  1506  Pleasant  Ave.,  low  involv.    23,454   cu.    yds.   excav.,   43c;   11,-  tn"    rh     niit     Tmn     Vn     19     in'vniv     Van 

at  $22,822   to  const,   san.   sewer  in  June  533    ft.    curb,    48c;    56,730    sq.    ft.    walk.  Ness   Ave     Blvd      cem     cone     nave  men  t° 

St.   and   Rosewood  Ave.   sewer  dist.   in-  14.8c;    43,452    sq.    ft.    gut.,    19c;    502,823  const    cem    cone    slbwavundfr   tracks 

volv.  san.  sewer  compl.,  $13,800  and  10.-  sq.  ft.  concr.  pave,  etc.  ^°X  t  '^'nd   S    F     RUvv-    cone     curbs 

024   hse.  sewers,   90c  ft.  L    J.    -Turner,    205    E.    1st      St.,      Long  ^'alts,etc^     Imp.   Dist    will'pay  $53?od 

SALINAS,     Moi;i;;;7  CO..     Cal.-Clty  Fmp'VTo,  tnvilv:'383/°c'u.'i;dl  ?xc"av^  ?he' r"  R'"'^^or*k"  u'nde'r  ^Rd  ^Ditr'lm^o'^ 

starts  proceedings  to  imp.  Lake  St.,  bet.  55c;  111,295  sq.   ft.  concr.  pave,  20.85c  \"t    1907        Plans    on    filf  in    nffiVi    nf 

North    Main    and   Front    Sts.;    est.    cost,  clerk    and    obtrinaWe    frori    A^pb-pI 

$9275    for    cone,    pavement;    El    Sausal  SAN    FRANCISCO   —   Justin    Ducray,  consulttn^  ene^elr    Prisn^               ^^ 

St.,    bet.    Monterey    and    Front    Sts..    25  399   Duboee  Ave.,   at  $6080  sub.   low  bid  t-onbuiung  engineer,  r  resno. 

ft.    and    30    ft.    in    width.      Proceedings  to    Board    of    Public    Works    to    const.           '^  vrr  \  ml-vto      rai nt-^     /..^r.for.. 

will    be    started    shortly    to    imp.    Clay,  cone,  sewer  in   26th  Ave.,  bet.  Kirkham  mates    votine    bonds    to    financ.    "eu^r 

Howard    and    Auburn    Sts.,     with    6-in.  and   Laxyton   Sts.      Other   bids:      Jas.   R.  ^.lltl,    ex  ensions    and      additions      to 

waste    rock    base    and      oiled      surface.  McElroy,    $6399;      Schultz    Constr.    Co.,  ^m,  d      H    G    DenLn    Htv  ?u.rir       a     t 

Howard  Cozzens,  city  engineer.  $7109;   C.  B.   Cowden,   $8256.  Wagner    city  engineer 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH.   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

LiVipIoyues'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  nnd  21st  Streets 

!'ARK-!>ilESIDlO  BI^ANCH Clement  St.  and  7tti  Ave. 

HAICIIT  STREET  liKANC.I Haiplit  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONr.-0U.ARTER  (AH)  per  cent  per  annum, 

COMPUTED  MONTHLY  r>nd  COMPOUNDED  QUARTERLY, 

AND  \L\\   BE  V/ITIIDRA\.T^  QLVu^rEKLY 


SAX  DIEGO,  Cal.— City  plans  to  imp. 

Newton  .\ve.,  bet.  26th  and  32nd  Sts.. 
involv.  197,577.52  sq.  ft.  1%-in.  War- 
renite  w.  s.  on  2% -in.  asph.  concr.  base. 
1443.1  sq.  ft.  concr.  walk,  162.42  ft. 
curb,    35    *4-in.   water   serv. 

Oregon  St.  and  University  Ave.,  in- 
volv. 120,551  sq.  ft.  Iti-in.  asph.  concr. 
top  on  5-in.  concr.  base,  37  ft.  curb.  422 
sq.  ft.  walk.  9  ^-in.  water  serv.,  4779 
lin.  ft.  tile  drain.  115  ft.  concr.  pipe 
drain. 

Dale  St.,  bet.  Juniper  and  Beech  Sts., 
involv.  149.996.04  sq.  ft.  IMs-in.  asph. 
concr.  pave,  on  5-in.  concr.  base.  81.25 
sq.  ft.  walk.  42.71  ft.  curb.  160  ft.  6-in. 
class  "B"  C.  I.  pipe.  210  ft.  2-in.  cla.^s 
"B"  C.  I.  pipe,  3  6-in.  cem.  sewer 
laterals.  6  4-in.  cem.  sewer  laterals  4 
6-in.  gate  valves.  F.  A.  Rhodes  city 
eng.      Allen    H.    Wright,    city   clerk. 

S.A.CRAME.VTO.  Cal.—City  contem- 
plates voting  bonds  to  finance  imp  of 
main  street  arteries  within  citv  limits 
and  roads  in  Wni.  Land  and  Wm 
turtis  Parks.  H.  G.  Denton.  city 
clerk.      A.   J.    Wagner,   city    engineer. 

LONG  BEACH.  Cal.— Until  9  a.  m 
yeh.  23.  bids  will  be  rec.  to  improve 
-Maine  and  Daisy  .-Vves..  bet.  Hill  St 
and  Burnett  St.,  involv.  curbs  walks' 
,';^^l,'^'i.^  ^^S*-  Yan  Alstine.  cif  engr! 
H.   C.    Waughop.    city   clerk. 
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WHITTIER,  Cal.— Until  7:30  P.  M., 
Feb.  23,  bids  will  be  rec.  to  imp.  Phil- 
adelphia St.  from  w.  line  of  Tract  7381 
and  VVorsham  Dr.,  and  portions  of 
other  Sts.,  under  res.  int.  No.  1259, 
involv.  189,200  sq.  ft.  grade,  78.764  sq. 
It.  6-in.  concr  pave.,  110,435  sq.  ft.  5- 
in.  concr.  pave.,  13,853  ft.  curb,  39,911 
sq.  ft.  walk,  6S00  ft.  6-in.  vit.  sewer, 
1351  ft.  4-in.  hse.  sewers,  33  m.  h.  and 
jet.  cham.,  4  1.  h.,  114  wyes,  13,000  cu. 
yds.  excav.,  3000  cu.  yds.  fill,  40  Mar- 
belite  light  posts,  5  reinf.  concr.  c.  b., 
three  reinf.  concr.  stairways,  ramps, 
etc.,  numbered  respectively  A.  B.  and 
C;  est.  cost,  $80,000.  1911  act.  M.  R. 
Bowen,  city  engr.  Paul  Gilm:re,  city 
clerk. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Eng.  J.  F.  Byxbee,  Jr.,  preparing 
spec,  to  widen  El  Camino  Real  and 
C.li.ornia    Ave.,    in    Mayfield    district. 

C'OLUSA,  C  lusa  Co..  Cal. — Until  Mar. 
2,  2  p.  m.,  bills  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  to  const,  highway 
f  om  north  end  approach  of  Colusa 
d  awbridge  north  along-  Colusa-Butte 
I  ity  road  to  Butte  Creek  school  house, 
Cn-mi.  in  length,  inv  Iv.  .^)05,000  Sfj.  ft. 
asph.  cone,  suiface  including  earth 
shouldeis.  Cert,  check  10%  req.  with 
1)  d.  Plans  obtainable  from  J.  M.  Felk- 
ni'r.    county   surveyor. 


LOS  AX(jELli;S,  Cal. — Awards  by  bd. 
\)\\h.   wks.  for  St.  work  are: 

La  Cienega  Blvd..  bet.  Pico  Blvd. 
and  50  ft.  so.  of  Airdrome  St..  to  O.  U. 
XMra'-'le.  227  Ave  D  Redondo  Beach,  at 
$33,773.74,  inv  Iv.  cone.  pave,  curb, 
walk,    oinam.    lights. 

BuJ  lington  Ave.,  bet.  Temple  and 
First  Sts.,  to  Geo.  R.  Curtis  Pav.  Co., 
2440  E  26th  St.,  at  $15,568.29,  involving 
cone,  pave.,  asph.  cone,  pave.,  asph. 
cone.  w.  s.,  curb,  walk,  combin.  gut. 

COLUSA,  Colusa  Co.,  Cal.— Until  Mar. 
2.  2:30  P.  M.,  bids  will  be  rec.  by  T. 
D.  Cain,  county  clerk,  to  const.  Grimes- 
Knights  Landing  Rd.  from  Grimes  over 
Leaven  St.  and  River  Rd.,  approx.  12-, 
100  ft.  in  length,  involv.  11,388  lin.  ft. 
sub-grading  and  const.  of  eiarth 
shoulders  including  1538  ft.  grading; 
182,200  sq.  ft.  asph.  cone,  pavement. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable  from  County  Surveyor  J. 
M.    Felkner. 


BAKERSFIELD,  Kern  Co.,  Calif.  — 
Dean  &  Stroble,  Bakersfield,  awarded 
cont.  by  city  to  imp.  Baker  St.  betw. 
California  and  Dolores  Sts.,  involving 
14,563  sq.  ft.  walk  18.5c  sq.  ft.,  2579  ft. 
curb   50c   ft. 


PALOS  VERDES,  Cal. — C.  E.  Crow- 
ley, Pacific  Elec.  Bldg.,  Los  Angeles, 
awarded  cont.  by  Palos  Verdes  Syndi- 
cate to  pave  first  unit  of  Granvia  Val- 
monte,  the  road  planned  to  cut  short 
the  present  approach  to  the  Palos 
Verdes  Golf  Club.  The  first  unit  will  be 
two   mi.   long. 


SAN  RAFAEL,  Marin  Co.,  Cal— Frank 
Cuffe,  Masonic  Bldg.,  San  Rafael,  at 
$61,000,  county  to  furnish  culverts, 
awarded  contr.  by  county  to  grade  9- 
mi.  of  Fairfax  Alpine  rd,  involv.  110,000 
cu.  yds.  excavation;  568  ft.  8-in.,  1555 
ft.  10-in.,  835  ft.  12-in.,  440  ft.  18-in.,  70 
ft.  24-in.,  86  ft.  36-in.  pipe  culvert. 


MILL  VALLEY,  Marin  Co.,  Cal.— J.  C. 
Oglesby,  consulting  engineer,  Cheeda 
Block,  San  Rafael,  has  completed  sur- 
veys for  proposed  outfall  sewer  for 
Mill  Valley   and  Homestead  Valley. 

LONG  BEACH,  Cal.  —  Sully-Miller 
Contr.  Co.,  1700  W  7th  St.,  Long  Beach, 
awarded  cont.  by  city  to  imp.  Allin  St., 
bet.  Tetmino  Ave.  and  40th  PI.,  involv. 
14,350  sq.  ft.  2-in.  asph.  cone,  pave  on 
4-in.  asph.  cone,  base  22.9c  sq.  ft.,  9.45 
ft.  "B"  curb  42c  ft..  12.45  ft.  curb  armor 
40c  ft.,  544  ft.  comb,  curb  and  gut.  97c 
ft.,  597.90  sq.  ft.  gut.  24c  sq.  ft.,  2750 
S(\.  ft.  walk  19c  sq.  ft.,  rebuild  lamp- 
1  ole   $25.    Bids   noted    issue   Feb.    5. 


SAN  BERNARDINO,  Cal, — Until  7:30 
]).  m.,  March  1,  bids  will  be  rec.  to  imp. 
19th  St.,  bet.  Lugo  and  A  Sts.:  cement 
walks,  curbs,  4-in.  c  nc.  pave,;  13th  St, 
bet.  G  St.  and  607.95  ft,  west:  cement 
wilks,  curbs,  4-in.  cem.  cone,  pave.; 
7th  St.,  bet.  A  St.  and  Mountain  View 
Ave,:  curbs,  4-in.  ns.pli.  cone,  pave;  14th 
.'^t.  b"t.  Massachusetts  Ave.  and  Perris 
St.:  walks,  curbs,  4-in.  asph.  concrete 
rave.:  Magnolia  Ave.,  bet.  J  St.  and 
M.TSsachusetts  Ave.:  4-in.  asph.  cone, 
p-vo.  1911  Act.  Plans  on  file  at  office 
<:f  City  Eng.  C.  E.  Johnson.  John  H. 
Osb  ,rn,    city    clerk. 

SA.N  DIEGO,  Cal. — Awards  by  city 
for   St.   work  are: 

Belvedere,  Neptune  and  Vista  Del 
Mar  Sts.,  to  H.  H.  Peterson,  Spreckels 
indg.,   at   $29,726.02. 

Kettrier  Blvd.  and  Hancock  St..  to 
Hazard  Contr.  Co..  2548  Kettner  Bldg.. 
,".(    $100,067.26. 

26th  and  N  Sts.,  to  L.  B.  Meyers, 
Phoenix,    Ariz.,    at    $38,479,50. 


SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til March  1,  S  p.  m..  Bids  will  be  rec. 
by  F.  D.  Burrows,  town  clerk,  (68)  to 
imp.  p-rtions  of  Lansdale  Ave.  and 
Hooper  Lane  involving  grade;  hyd. 
concrete  curbs  and  gutters;  reconstruct 
6-in.  vit.  sewers;  cone,  catchbasins; 
vit.  pipe  lampholes;  corru.  iron  pipe 
storm  drains  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  town 
req.   Plans   on   file   in   office  of  clerk. 

ARCADIA,  Cal. — Until  8  P.  M.,  Mar. 
3,  bids  will  be  rec.  to  imp.  Huntington 
Lir.,  involv,  curb  along  the  so.  side  of 
Huntington  Dr.,  bet.  w.  city  limits  and 
n.  w.  right-of-way  of  S.  P.  Ry.,  and  in 
portions  of  other  S'ts,,  incl,  grade,  6-in, 
oil  imac.  pave,,  corr.  iron  pipe.  Of  the 
total,  $18,500  will  be  paid  from  the 
general  fund;  1911  act.  G.  G.  Meade, 
city  clerk.   G.  B.  Watson,  city  engineer. 

LARKSPUR,  Marin  Co.,  Cal. — Until 
Feb.  24,  8  P.  M.,  bids  will  be  rec.  by 
Belle  C.  Brown,  town  clerk,  to  imp. 
portions  of  Baltimore  Ave.,  involv. 
const,  of  rein.  cone,  walls;  West  Balti- 
more Ave.,  involv.  grade;  hyd.  cone, 
curbs,  gutters  and  pavement-;  24  and 
36-in.  corru.  iron  pipe  culverts:  Bridge 
rd.  grade;  const,  rein.  cone,  bridge;  hyd. 
cone,  pavement;  12-in.  corru.  pipe  cul- 
verts; Shady  Lane  ,  hyd.  cone,  pave- 
ment;; Piedmont  Ave.,  hyd.  cone,  pave.; 
12,  18  and  48-in.  corru.  iron  pipe  cul- 
verts; Piedmont  Way,  grade;  hyd.  cone, 
pavement;  12-ii\  corru.  iron  pipe  cul- 
verts. 1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  town  req. 
Plans    obtainable    from    clerk. 


Contractors  Machine  Works 


See   the   New 


B.  &  C.  GR  WEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

38   STANFORD   ST.  SAN   FRANCISCO  Phone   KEARNY    1885 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Town  trustees  declare  inten.  (71)  to 
imp.  Florence,  Oak  Knoll,  Pastori  Aves., 
for  their  entire  lengths,  etc.,  involv. 
grading;  hyd.  cone,  curbs  and  gutters; 
ahph.  cone,  pavement;  sanitary  sewers; 
br.  and  cone,  manholes;  vit.  pipe  lamp- 
holes;  cone,  catchbasins;  culverts,  etc. 
1911  Act  and  Bond  Act  1915,  Protests 
March  1.  H.  E.  Peusier,  town  eng.  F. 
D.  Burrows,  town  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Irey  and  Holden,  Lodi,  at  $7136  awarded 
cont.  by  county  to  imp.  1.01-mi.  of  Alice 
M.    Wcods   road. 


GLENDALE,  Cal. — Until  10  A.  M., 
Mar.  2,  bids  will  be  rec.  to  imp.: 

Dorothy  Dr.,  Spencer  St.,  S'tocker  St., 
and  Pacific  Ave.,  involv.  29,853  sq.  ft. 
grade;  17,625  sq.  ft.  5-in.  oil  mac;  2445 
sq,  ft.  5-in.  concr.  gut.;  4996  sq.  ft. 
walk;  926  ft.  curb;  1898  sq.  ft.  8-in.  vit. 
pipe  sewer;  2  m.  h. ;  1  jot.  chem.;  2  f.  t. 
68  6-in.  wyes  and  hse.  conn.;  685  ft. 
6-in.  class  "B"  water  pipe  (lay  only); 
one    fire    hydrant. 

Canyon  Dr.,  Canyon  Ct.,  Luton  Dr., 
Millar  Dr.,  Sinclair  Ave.,  Chevy  Chase 
Dr.,  and  certain  city  owned  right-of- 
way,  involv.  176,415  sq.  ft.  grade;  162,- 
109  sq.  ft.  concr.  pave.;  3951  ft.  class 
"B"  curb;  one  reinf.  concr.  intake  and 
c.  b. ;  7854  ft.  8-in.  vit.  pipe  sewer;  105 
ft.  8-in.  C.  I.  pipe  sewer;  28  m.  h.;  one 
drop  m.  h. ;  4  jet.  cham.;  7  f.  t.;  1909 
ft.  6-in.  wyes  and  hse.  conn.;  24  6-in. 
wyes  only. 

Plans  on  file  at  office  of  City  Engr. 
John  F.  Johannsen.  A.  J.  Van  Wie, 
city   clerk. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Until  Feb.  24,  7  P.  M.,  bids  will 
be  rec.  by  city  trustees  to  pave  various 
Sts.,  involv.  in  the  main  443,430  sq.  ft. 
grading;  377,900  sq.  ft.  4-in.  Warren- 
ite-Bit.  pave.;  65,530  sq.  ft.  ;4%-in. 
Warrenite-Bit.  pave.;  curbs;  corru.  iron 
pipe  and  segmental  culverts;  c.  i.  water 
mains;  etc.  1911  Act  and  Bond  Act 
1915.  Plans  obtainable  from  C.  C. 
Kennedyi,  consulting  engineer.  Call 
Bldg.,    San   Francisco. 

LOS  ANGELES,  Cal. — Approx.  quan- 
tities to  const.  Sec.  29,  North  Outfall 
Sewer,  bids  for  which  will  be  rec.  Mar. 
1    (previously  noted),   are: 

Type  1:  (a)  2578  ft.  4  ft.  9-in.  semi- 
ellip.  brick  concr.  sewer,  incl.  curves, 
etc.,  certain  4  ft.  9  in.  semi-ellip.  brick 
concr.  sewer  with  reinf.  concr.  base  and 
other  required  appurtenances,  all  ex- 
clusive of  materials  to  be  furnished  by 
city;  (b)  2209  ft.  4  ft.  9  in.  semi-ellip. 
brick  concr.  sewer  in  tunnel,  incl.  cur- 
ves, etc.,  all  excl.  of  mat.  to  be  fur.  by 
city;  (c)  3706  ft.  3  ft.  3  in.  semi-ellip. 
brick  concr.  sewer  in  tunnel,  incl. 
curves,  special  struc,  certain  3  ft.  3  in. 
semi-ellip.  brick  concr.  sewer  with  re- 
inf. base,  all  excl.  of  mat.  to  be  fur.  by 
city. 

Type  2:  (a)  2578  ft.  4  ft.  9  in.  semi- 
ellip.  concr.  sewer,  incl.  curves,  m.  h., 
transition,  etc.,  all  excl.  of  mat.  to  be 
fur.  by  city;  (b)  2209  ft.  4  ft.  9  in.  semi- 
ellip.  cone,  sewer  in  tunnel  incl.  curves, 
etc.,  all  excl.  of  mat.  to  be  fur.  by  city; 
(c)  3706  ft.  3  ft.  3  in.  semi-ellip.  concr. 
sewer  in  tunnel,  incl,  curves,  etc,  all 
excl.  of  mat,  to  be  fur.  by  city. 

Type  3:  (a)  2578  ft.  5  ft.  3in.  pre- 
cast reinf,  concr,  pipe  sewer,  incl, 
curves,  etc,  all  excl,  of  mat,  to  be  fur 
oy  city;  (b)  2209  ft,  5  ft,  3  in.  per-cast 
reinf.  concr.  pipe  sewer  in  tunnel,  incl. 
curve,  m.  h.,  etc.,  all  excl.  of  mat,  to  be 
fur,  by  the  city;  (c)  3706  ft.  3  ft.  6  in. 
pre-cast  reinf,  concr.  pipe  sewer  in 
tunnel,  etc.,  all  excl,  of  mat,  to  be  fur, 
by  city. 

Material  required  for  this  section  are: 

3500  tons  crushed  rock  or  screened 
gravel. 

4500   bbls.  cement. 

90,000  lin.   ft.   vit.   clay  lin.   blks. 

1100  M.  common  sewer  brick. 

8328   ft.   pre-cast  reinf.  concr.   pipe. 

3000  tons  sand. 


OAKLAND,  Cal.— Until  March  4,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp,  Alicia  Street, 
bet,  27th  and  Market  Sts,,  involving 
grade;  pave,  curbs,  gutters,  walks; 
culverts;  handholes,  1911  Act.  Cert,  chk 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  W.  W.  Harmon,  city 
engineer. 
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OAKLAND,  Cal. — Oakland  Paving  Co. 
,5000  Broadway,  Oakland,  awarded  cont. 
by  city  to  imp.  Peralta  St.,  bet.  7th  St. 
and  Emeryville  city  limits  involv.  940,- 
565  sq.  ft.  grading,  $.03  sq.  ft.;  cone,  curb 
with  steel  guard,  $.80  lin.  ft.;  reset 
granite  curb,  $.50  lin.  ft.;  cone,  gutter, 
$.03  sq.  ft.;  478,787  sq.  ft.  3-ln.  Warren- 
ite-Bit.  surface  pavement  with  4-in. 
asph.  cone,  base.,  $.265  sq.  ft.;  10-in. 
pipe  conduit,  $1.25  lin.  ft.;  15-in.  pipe 
sewer,  $1.75  lin.  ft.;  18-in.  pipe  sewer, 
$2.15  lin.  ft.;  21-in.  pipe  sewer,  $2.65 
lin.  ft.;  24-in.  pipe  sewer,  $3.15  lin.  ft.; 
catchbasins,  $50  each;  manholes,  $75 
each;  remove  existing  sewer,  $.20  lin. 
ft.;  deepen  manholes,  $20  ea.;  remove 
existing  lampholes,  $5  each. 


VISALIA,  Tulare  Co.,  Cal.— Ed.  Mil- 
ligan,  Taft,  at  $13,230  awarded  cont. 
by  county  to  const.  Blue  Ridge  road, 
extending  from  head  of  Yokohl  valley 
and  the  ft.  of  Blue  Ridge  Mountain 
east  to  Milo   rdwy. 


BERKELEY,  Alameda  Co.,  Cal.— City 
declares  inten.  (568)  to  imp.  Sacra- 
mento St.,  bet.  Dwight  Way  and  south 
city  limits  and  Alcatraz  Ave.,  bet.  Ade- 
line and  Sacramento  Sts.,  involv.  grad- 
ing and  paving;  curbs,  gutters,  walks, 
lateral  sewers,  manholes,  lampholes; 
catchbasins;  storm  sewers;  domestiic 
water  distributing  system.  City  will 
pay  $17,500  of  total  cost.  1911  Act  and 
nond  Act  1915.  Protests  March  16. 
Emma  M.  Hann,  city  clerk  and  A.  J. 
Eddy,  city  eng. 


MADERA  COUNTY,  Calif.— As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission  to  widen 
with  Port.  cem.  cone,  21-mi.  in  Ma- 
ilcra  county  bet.  Borden  and  Madera. 
I'roject  involves:  1300  cu.  yds.  class  'A" 
<em.  cone,  (widening  and  repairs  to 
existing  base);  1100  tons  rock  in  bor- 
ders; 100  cu.  yds.  remove  cone,  in  exist- 
ing base. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m.. 
Mar.  1,  bids  will  be  rec.  to  imp.  under 
1911   act: 

32nd  St.  and  Greely  Ave.,  involving 
17,492  cu.  yds.  excav.,  7281.2  cu.  yds. 
embank.,  37,893.43  sq.  ft.  cem.  concrete 
walk,  9052.12  ft.  curb,  104  ft.  48-in.  d.  s. 
cem.  pipe  culv.,  15  ft.  20-in.  corr.  iron 
pipe. 

17th  St.,  bet.  p  St.  and  Imperial  Ave., 
involv.  109,190.2  sq.  ft.  ly^-in.  asph. 
cone.  pave,  on  2  Ms -in.  asph.  cone,  base, 
1773.3  sq.  ft.  walk,  412  ft.  curb,  5  6-in. 
cem.  sewer  laterals,  6  4-in.  cem.  sewer 
laterals,   17   %-in.  water  serv. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  in- 
structed to  prepare  spec,  to  improve 
Cochrane  rd.,  one  mile;  Dunn  Ave.,  bet. 
Monterey  rd.  to  Hill  Ave;  Leavesly  rd; 
city  limits  of  Gilroy  to  cone,  bridge; 
Hollister  rd.  from  Monterey  rd.  to  first 
r.r.   crossing. 


OAKLAND,  Cal.  —  Until  March  4  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  const,  sewer  with 
wye  branches,  one  manhole,  in  portions 
of  Brush  St.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 


BURBANK,  Cal. — City  plans  to  imp. 
Paseo  Redondo  from  Sherlock  Dr.  to 
its  n.  boundary  in  Tr.  No.  9018,  and  Via 
Carmelita  from  Paseo  Redondo  to  its 
west  boundary  in  Tr.  9018,  involving 
curbs,  grade,  ornam.  lights,  C.  I.  water 
mains,  san.  sewers;  1911  act.  F.  S.  Web- 
ster, city  clerk. 


LOS  ANGELES,  Cal— County  declares 
inten.   to   improve: 

C.  I.  No.  326,  Prairie  Ave.,  bet.  Pine 
St.  and  n.  city  limits,  1.015  ml.,  involv. 
3433  cu.  yds.  excav.,  165,811  sq.  ft.  cone, 
pave.,  190  ft.  curb,  320  sq.  ft.  gut.,  814 
sq.  ft.  walk,  2145  ft.  8-in.  vit.  sewer, 
1775  ft.  10-in.  sewer,  1385  ft.  12-in. 
sewer,  370  ft.  8-in.  vit.  lateral,  4000  ft. 
6-in.  vit.  hse.  conn.,  one  flushing  m.  h., 
6  m.  h.,  13  jet.  cham.  Est.  cont.  price, 
$50,526. 

C.  I.  No.  503  (Belleview  Ave.),  114th 
St.,  bet.  Hawthorne  Blvd.  and  Western 
Ave.,  2.49-mi.,  involv.  17,399  cu.  yds. 
excav.,  290,467  sq.  ft.  Willite  pave,  306.- 
774  sq.  ft.  d.  g.  sub-base,  25,971  ft. 
shape  should.,  1211  ft.  curb,  5813  sq.  ft 
walk,  232.>S  sq.  ft.  6-in.  gut.,  924  sq.  ft. 
8-in.  cross-gut.,  50  ft.  24-in.  C.  I.  pipe, 
695  ft.  8-in.  vit.  main  sewer,  1914  ft. 
T2-in.  main,  305  ft.  8-in.  vit.  lateral,  8 
ft.  12-in.  vit.  lateral,  1640  ft.  6-in.  hse. 
sewers,  1  flush  m.  h.,  one  m.  h.,  2  drop 
m  h.,  4  jet.  cham.  Est.  cont.  price  $98,- 
006. 


LOS  ANGELES,  Cal— County  declares 
inten.   to   imp.: 

C.  I.  No.  381,  Baker  Ave.,  bet.  King 
and  Wilcox  Aves..  2492  ft.,  involv.  2114 
ru  yds.  excav.,  4531  ft.  6x9xl5-in.  curb 
8701  sq  ft.  6-in.  cem.  cone,  gut.,  1410 
sii.  ft.  8-in  cross-gut.,  18,209  sq.  ft.  3%- 
in.  by  4-ft.  cone,  walks,  culv.  extension 
compl.   Est.  cont.  price,   $9341. 

C.  I.  No.  436,  Fetterly  Ave.,  between 
3rd  St.  and  Brooklyn  Ave.,  0.48  mi., 
involv.  1583  cu.  yds.  excav.,  5017  ft. 
curb,  24,855  sq.  ft.  walk,  10,187  sq.  ft. 
6-in.  gut.,  550  sq.  ft.  8-in.  gut.,  92,119 
sq.  ft.  oil  and  screenings.  Est.  contract 
piice,   $14,268. 

C.  I.  No.  448,  Leahy  St.,  bet.  Centre 
St.  and  n.  line  lot  55,  Sheet  1,  Somerset 
Tr.,  0.24  mi.,  involv.  1631  cu.  yds.  ex- 
cavation. 33,023  sq.  ft.  4-in.  d.  g.  pave., 
5081  sq.  ft.  2-ft  gut.,  2541  ft.  6x9x15- 
in.  curb,  10.161  sq.  ft.  4-ft.  walk.  Est. 
cont.  price,  $6125. 

OAKLAND,  Cal. — City  plans  to  imp. 
portions  of  73rd  Ave.  l)et.  Diana  Ave. 
and  Foothill  Blvd.,  involv.  grade;  pave; 
curbs,  gutters.  1911  Act.  Protests 
March  11.  W.  W.  Harmon,  city  eng. 
E.   K.   Sturgis,   city  clerk. 


SALINAS,  Monterey  Co.,  Cal. — Until 
March  1,  7:30  P.  M.,  bids  will  be  rec. 
by  M.  R.  Keef,  city  clerk,  (46)  to  imp. 
portions  of  South  Main  St.,  involv.  re- 
grade  and  reshape  water  bound-mac- 
adam base;  const,  hyd.  cem.  cone,  curbs 
gutters;  surface  with  2%-in.  asph. 
cone.  1911  Act  and  Bond  Act  1915. 
r;ert.  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Howard 
Cozzens,  city  engineer. 

SACRAMENTO,  Cal.— Until  March  4, 
8:30  P.  M.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  (2055)  to  imp.  Mag- 
nolia Court,  bet.  2nd  and  3rd  Aves., 
involv.  c.  i.  street  drains  with  vit. 
sewer  pipe  connections;  reconst.  man- 
hole; grade  and  pave  with  4-in.  asph. 
cone.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice  of  clerk.     A.  J.   Wagner,   city   eng. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
Feb.  25,  5  P.  M.,  bids  will  be  rec.  by  L. 
L.  Smith,  Secty.,  Board  of  Education, 
2425  Fresno  St.,  to  grade  Theodore 
Roosevelt  High  School  site.  Cert, 
check  10%  req.  with  bid.  Spec,  obtain- 
able  from   Secty. 


SALINAS,  Monterey  Co.,  Cal. — City 
declares  inten.  (47)  to  imp.  Lake  St., 
bet.  North  Main  and  California  Ave., 
involv.  grade;  hyd.  cone,  curbs;  5-in. 
hyd.  cone.  pave.  1911  Act  and  Bond 
Act  1915.  Protests  March  15.  Howard 
Cozzens,  city  eng.  M.  R.  Keef,  city 
clerk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Edgewood  Park  Tract  interests  will 
have  plans  prepared  at  once  for  im- 
provements throughout  the  tract  com- 
prising paving,  sewers  and  street 
lighting   system. 


MONROVIA,  Cal.— No  bids  rec.  by 
city  for  3500  sq.  ft.  4-in.  oil  mac.  pave, 
in  alley  bet.  Pearl  Ave.  and  Sierra  Vista 
Ave.  Work  will  be  done  by  force  ac- 
count. 


GLENDALE,  Cal.— Petitions  are  in 
circulation  for  joint  city  and  county 
drainage  dist.  in  North  Glendale  and 
Casa  Verdugo,  to  const,  a  storm  drain 
costing  approx.  $200,000,  to  drain  these 
sections    into    Los    Angeles    River. 

SACRAMENTO,  Cal.— Wm.  Moreing, 
Harris  Bldg.,  Stockton,  at  $38,600 
awarded  cont.  by  Joint  Highway  Dist. 
No.  4  to  const.  11  mi.  of  highway  in- 
volv. 12.000  cu.  yds.  rock  surfacing, 
$2.95;  5700  cu.  yds.  excavation,  S.50: 
<00    cu.    yds.    fill,    $.50. 


NORTH  SACRAMENTO,  Cal.— Oiby 
Eng.  J.  N.  Bidwell  preparing  estimates 
of  cost  to  pave  Del  Paso  Blvd.  north  of 
(liol)e  Ave.  to  El  Camino  Ave.,  with  ex- 
ception of  30  ft.  center  strip  to  be 
paved  by  state  highway  commission. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall   Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 
818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check   for  .$5.00    ( Remit  tan*-.-    muHl    aooompany   order) 


Name   

S!i!opt  and  No 

Titv    - St«t« 
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Contracts    Awarded    yenacceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUN 

No. 

Owner 

Contractor 

fi18 

Blanchard 

McCarthy 

619 

Nuttman 

Owner 

6«n 

Hialsen 

lOw.Tier 

fi?l 

Clark 

Owner 

f,9.f. 

Miller 

Owner 

623 

Larson 

Owner 

624 

Brown 

O'Neill 

6?5 

Sicke 

Owner 

fi?fi 

Arnott 

Arnott 

f,9.1 

Bonzini 

Ingraham 

fi?,8 

Monson 

Owner 

6i^9 

Knight 

Owner 

630 

Hartford 

Dinwiddle 

631 

Viscarro 

Owner 

63?. 

Whittell 

Owner 

633 

Vannucci 

Owner 

634 

Manx 

Standard 

6X5 

Spirz 

Owner 

636 

Bass 

Horstmeyer 

637 

Wolpert 

Owner 

638 

O'Connor 

Oliva 

639 

Gawthorne 

Owner 

640 

BMynn 

Frasier 

(■.41 

Lang 

Owner 

642 

Ruxton 

Owner 

64  3 

Singer 

Hansen 

64  4 

Meagher 

Barrett 

6  4.", 

Grant 

Lindgren 

646 

Holmer 

Owner 

647 

Mercantile 

Montgomery 

648 

Tc-resi 

De   Martini 

649 

Taylor 

Woodside 

650 

Lunze 

Mcintosh 

651 

Oistad 

Owner 

652 

Diez 

Fiske 

653 

Saunier 

Owner 

654 

O'Connor 

Oliva 

655 

Fernando 

Owner 

65  6 

Miller 

Douglas 

657 

Gawthorne 

Owner 

658 

Nelson 

Owner 

659 

Anderson 

Meyer 

660 

Magnussen 

Owner 

661 

Sheehan 

Owner 

662 

Cox 

Owner 

663 

Feerick 

Owner 

664 

Meyer 

Owner 

665 

Same 

Owner 

666 

Same 

Owner 

667 

Benson 

Owner 

668 

Kelly 

Martin 

669 

Haffemayer 

Faggioni 

670 

Walsh 

Fetz 

671 

S'ermattei 

Johnson 

672 

Smith 

Owner 

673 

Sundell 

Owner 

674 

Cullen 

Filippis. 

675 

Rundle 

Owner 

676 

Wesendunk 

Owner 

677 

Konkel 

Owner 

678 

Quinn 

Owner 

679 

Brasile 

Donaldson 

680 

S  F 

Owner 

681 

Alexander 

Fontanella 

682 

Hueter 

Zwieg 

683 

Jacobs 

Lindberg 

684 

Allred 

Owner 

685 

Same 

Same 

6^6 

Johnson 

Owner 

687 

Johnson 

Owner 

688 

Thompson 

Owner 

689 

McKnight 

Owner 

690 

Goldberg 

Mangels 

691 

Sheehan 

Owner 

6912 

mnkel 

'Ownter 

693 

Pasner 

Owner 

694 

Peterson 

Owner 

695 

Bassi 

Mullen 

696 

Gibbs 

Bernell 

69V 

Appel 

Delaney 

698 

Mercereau 

O'Brien 

6y9 

Malaspina 

Owner 

700 

Pearson 

Owner 

701 

Quistad 

Owner 

V02 

Phelan 

Hinson 

Amt. 

3000 

4000 

6000 

4000 

4000 

4000 

1500 

4000 

21000 

10000 

12000 

15000 

300,000 

6000 

2000 

2000 

1000 

7500 

6500 

3000 

4000 

4000 

1500 

18000 

20000 

10000 

10000 

650000 

4000 

2000 

9000 

4000 

9000 

3000 

5000 

4300 

4000 

2000 

2850 

4000 

7000 

3000 

12500 

15000 

13500 

14000 

21000 

6000 

20000 

6000 

1100 

4000 

4000 

2000 

2800 

3000 

3500 

3500 

3000 

7000 

1000 

3500 

4000 

11000 

8000 

10000 

5000 

16000 

6000 

8000 

9000 

3000 

7000 

6000 

3000 

SOCIO 

3000 

3000 

8000 

2750 

12000 

22500 

15000 

20000 

36000 


D"WELLING 

(618)      SW      KIRKHAM        &        FORTY- 

slxth    Ave.    1-story    and    basement 

frame  dwelling. 


Owner — Blanchard  Co.,  Chancery  Bldg., 

San  Francisco. 
Architect — None. 
Contractor   —   John   E.   McCarthy,    1483 

Funston  Ave.,  S.  F.  $3000 


DWELLING 

(619)      N  TARAVAL  60  E  Cortez.  2-sto. 

and  basement  frame  dwelling. 
Owner — J.  B.  Nuttman,  321  Valencia  St. 

San   Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,   San   Francisco.  ?4000 


OFFICES 

(630)      NE   CALIFORNIA  &   SABIN  PL- 

4-story    and    basement      class      "A" 

offices. 
Owner — Hartford    Fire   Insurance   Co. 
Architect — Bakewell     and    Brown,     251 

Kearny   St.,   San   Francisco. 
Contractor — Dinwiddle  Construction  Co 

Crocker  Bldg.,  S.  F.  $300,000 


DWELLINGS 

(620)  W  TWENTY-FIFTH  AVE.  100 
125  S  Taraval.  2  1-story  and  base- 
ment frame  dwellings. 

Owner — A.  Halsen,  2427  25th  Ave.,  San 
Francisco. 

Architect — None.  $3000    each 


DWELLING 

(621)  E  EIGHTH  AVE.  144-5  S  Law- 
ton.  2-story  and  basement  frame 
dwelling. 

Owner — E.    A.    Clark,   768   Pine   St.,   San 

Francisco. 
Architect — Wm.    E.    Sexton,    De    Young 

Bldg.,    San    Francisco.  $4000 

DWELLING 

(622)  W  29th  Ave.  100  S  Ulloa.  1-sto. 
and    basement   frame   dwelling. 

,0'SVPer— W.    G.    Miller,    5331    Geary    St., 

'"?:-lSan   Francisco. 
ArcKitect— None.  $4000 


(623)      S    PRECITA    630    W    Folsom.    1- 
story  and  basement  frame  dwelling. 
Owner — A.  R.  Larson,  516  San  Jose  Ave. 

San   Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  $4000 


ALTERATIONS 

(624)  2370  MISSION  STREET.  Under- 
pinning for  stores  and  rooms. 

Owner- — B.   C.  Brown,   care  architect. 

Architect — Bernard  J.  Joseph,  74  New 
Montgomery   St.,   San   Francisco. 

Contractor — Daniel  O'Neill,  173  Minna 
St.,   San   Francisco.  $1500 


(625)  W  TWENTY-NINTH  AVE.  225 
N  Cabrillo.  1-story  and  basement 
frame    dwelling. 

Owner — J.  F.  Sicke.  421  4th  Ave.,  San 
Francisco. 

Architect— None.  $4000 


DWELLINGS 

(626)  E  SEVENTEENTH  AVE.  25  50 
75  100  125  S  Santiago;  W  Brighton 
50  75  N  Lakeview.  7  1-story  and 
basement  frame   dwellings. 

Owner — Jas.  A.  Arnott,  235  Granville 
Way,  San  Francisco. 

Architect — None. 

Contractor  —  Jas  Arnott  &  Son,  235 
Granville  Way,   S.  F.         $3000   each 


FLATS  _ 

(627)  S  TWENTY-NINTH  113-3  W 
San  Jose  Ave.  2-story  &  basement 
frame   (4)   flats. 

Owner   —   Mrs.    Virginia    Bonzini,    care 

Architect — Mark  T.  Jorgensen  321  Bush 

St.,    San    Francisco. 
Contractor — M.    C.    Ingraham,    120    Otis 

St.,  San  Francisco.  $10,000 

FLATS 

(628)  W  SEVENTEENTH  AVE.  100 
125  N  Klrkham.  2  2-story  &  base- 
ment frame  flats.  (2  flats  in  each 
building).  „ 

Owner — F.   Monson,   1685  8th  Ave.,  S.  F. 
Architect— None.  $6000    each 


FLATS 

(629)      N  CALIFORNIA  60  E   22nd  Ave. 

3-story    and    basement    frame     (6) 

flats. 
Owner— C.    L.    Knight.    438   A-14th      St., 

St..    San   Francisco. 
Architect — W.   D.    Peiigh     and     O'Brien 

Bros.,     Inc.,     315     Montgomery     St., 

San  Francisco.  $15,000 


DWELLINGS  _ 

(631)  N  FLOOD  AVE  100  and  125  W 
Congo.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — Raymond  J.  Viscarro,  218  An- 
dover  St.,  San  Francisco. 

Plans    by   Owner.  $3000   each 


FOUNDRY 

(632)      SW  THIRD  AND  EIGHTEENTH 

One-story    frame    foundry. 
Owner  —  Alfred       Whittell,       Whittell 

Bldg.,   San    Francisco. 
Architect — O.    L.    Burrell,    San    Rafael. 

$2000 


OFFICE 

(633)  E  SAN  BRUNO  AVE  75  S  Preclta 
One-story  and  basement  frame  of- 
fice. 

Owner — L.  Vannucci  Bros.,  401  Church 
St.,   San   Francisco. 

Architect — E.  E.  Young,  2002  Califor- 
nia St.,  San  Francisco.  $2000 


(634)  NO.  225  POWELL.  Erect  elec- 
tric sign. 

Owner — -Manx  Hotel,   Premises. 

Architect — None. 

Contractor — Standard  Elec.  Sign  Co., 
1047B  Mission   St..   S.   F.  $1000 


(635)      E    SIXTH    AVE      50    N      Judah. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Gustave    Spirz   Jr.,    124   Eureka 

St.,   San   Francisco. 
Architect — None.  $7500 


STORE 

(636)  E  VALENCIA  150  N  Duboce. 
One-story  and  mezzanine  floor  re- 
inforced  concrete   store. 

Owner — Bass  Estate  Co.,  2246  15th  St., 
San  Francisco. 

Architect — None. 

Contractor — Wm.  Horstmeyer,  31  Ord 
St.,  San  Francisco.  $6500 


DWELLING 

(637)      S    PARK    100      E      Holly      Park 

Circle.      One-story     and      basement 

frame   dwelling. 
Owner— F.    C.    Wolpert,    1201    31st  Ave., 

San  Francisco. 
Architect — E.  C.  Baker,  583  Ramsell  St., 

San  Francisco.  $3000 


DWELLING 

(638)  SE  PARIS  AND  EXCELSIOR. 
One-story  and  basement  frame 
dwelling. 

Owner — Timothy   O'Connor,    30    Francis 

St.,  San  Francisco. 
Architect — None. 
Contractor — John      Oliva.       246      Santa 

Rosa  Ave.,  San  Francisco.         $4000 

DWELLING 

(639)  S  POPE  225  SE  Cross.  One- 
story    and    basement    frame    dwlg. 

Owner — Dr.    F.      A.      Gawthorne,      5000 

Geary   St.,    San   Francisco. 
Architect — None.  $4000 

ALTERATIONS 

(640)  SE  GOLDEN  GATE  AND  VAN 
Ness  Aves.     Remodel   stock   room. 

Owner — Flynn  &  Collins,  Premises. 
Architect — None. 

Contractor — Frasier  &  Frasier.  180 
Jessie   St..   San   Francisco.  $1500 

DWWELLINGS 

1641)  SE  THIRTY-FIRST  AVE  AND 
Santiago;  E  31st  Ave  27.  60,  93,  126 
and  159  S  Santiago.  Six  one-story 
and  basement  frame  dwellings 

Owner — Lang  Realty  Co..  Exit  Twin 
Peaks   Tunnel.   San   Francisco. 

-Architect— None.  $3000  each 
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APARTMENTS 

(642)  NW  CLEMENT  &  NINETEENTH 
Ave.  Three-story  and  basement 
frame   (10)   apartments. 

Owner — Margaret  Kuxton,  1318  Rhode 
Island   St.,   San   Francisco. 

Architect — R.  R.  Irvine,  735  New  Call 
Bldg-..   San    Francisco.  $20,0U0 

REPAIRS 

(643)  NO.  2100  POST.  Repair  fire 
damage   to   apartments. 

Owner — E.  Singer     .^remises 
Architect — None. 

Contractor — F.  L.  Hansen,  ..ji  Kearny 
St.,    San    Francisco.  $10,000 

ADDITION 

(644)  E  VALENCIA  115  S  Twenty- 
first.  One-story  concrete  addition 
to  garage. 

Ovvnei' — Meagher  Garage,  1021  Valencia 
St.,   San   Francisco. 

Engineers — Ellison  &  Russell,  Pacific 
Bldg.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,   San  Francisco.  $10,000 


ADDITION 

(645)  NE  BUSH  AND  SANSOME  STS. 
Eight-story  addition  for  ofl^ces 
(Class  A;   steel  frame). 

Owner — J.  D.  Grant,  Bush  and  Sansome 
Sts.,    San    Francisco. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,   San   Francisco. 

Contractor  —  Lindgren  &  Swinerton, 
Inc.,  Standard  Oil  Bldg.,  San  Fran- 
cisco. $650,000 


DWELLING 

(646)  W  MARSILLY  125  S  Bosworth. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — B.  Holmer,  136  Marsilly  Ave., 
San   Francisco. 

Architect — None.  $4000 


OFFICE 

(647)      1515     THIRD     STREET.     1-story 

frame   office. 
Owner — Mercantile  Box  Co.,  320  Market 

St.,   San   Francisco. 
Architect — B.    A.    Montgomery    St.,    320 

Market  St.,   S.   F.  $2000 


FLATS 

(648)      E    PRECITA    275    S    Folsom.    2- 

story  and  basement  frame   (2)   flats 
Owner — Joseph  Teresi,  349  Precita  Ave. 

San   Francisco. 
Architect — None. 
Contractor — Wm.   Demartini   1144  Treat 

Ave.,  San  Francisco.  $9000 


DWELLING 

(649)  W  TWENTY-EIGHTH  AVE.  175 
N  Judah.  1-story  and  basement 
frame  dwelling. 

Owner — Frank  G.  Taylor,  56  Sanchez 
St.,   San    Francisco. 

Plans    by   contractor. 

Contractor — J.  D.  Wcodside,  2661  Sac- 
ramento   St.,    S.    F.  $4000 


DWELLING 

(650)  LOT  10  BLOCK  16  ST.  FRANCIS 
Wood  (San  Anselmo  Ave.)  2-story 
and  basement  frame  dwelling. 

Owner— W.  W.  Lunze,  Jr.,  442  Lyon  St. 

San   Francisco. 
Architect — None. 
Contractor — Mcintosh    Bros.,    180   Jessie 

St.,    San   Francisco.  $9000 

DWELLING 

(651)  E  ATHENS  250  S  Persia.  1-story 
and  basement  frame  dwelling. 

Owner— I.    N.    Oistad,    231    Paris    Street, 
San    Francisco.  «„„„„ 

Architect — None.  $3000 

DWELLING 

(652)  W  EIGHTEENTH  AVE.  100  N 
Kirkham.  1-story  and  basement 
frame  dwelling. 

Owner— W.   J.    Diez,    1242    17th   Avenue, 

San   Francisco. 
Architect — None. 
Contractor— Fred   Fiske,   1343    Sth   Ave., 

San  Francisco.  $5000 

DWELLING 

(653)  N  BRUNSWICK  330  E  Oliver.  1- 
story  and  basement  frame  dwelling 

Owner — August  Saunier,  769  Brunswick 

St.,    San    Francisco. 
Architect — None.  $4300 

DWELLING 

(654)  S  B  T'ARIS  AND  EXCELSIOR. 
1-story  and  basement  frame  dwell- 
ing. 


Owner — Timothy    O'Connor,    30    Francis 

St.,    San    Francisco. 
Arcliitect — None. 
L,tntractor — John  Oliva,  240  Saxjta  Rosa 

Ave.,    San    Francisco.  $4000 


DWELLING 

(6.)5)      S     THORNTON     75     W     Chart&r 

Oalv.    1-story    and    basement    frame 

dwelling. 
Owner — Mai  io     Fernando,     506     Charter 

Oal<   Ave.,   San   Francisco. 
Architect    —    Oscar    Mohr    and    Co.,    310 

California  St.,   S.  F.  $2000 

DWELLING 

(056)      N  NEWCOMB  150  E  Lane.  1-sto. 

and  basement  frame  dwelling. 
Owne! — Harry  I'.  Miller,  1470  Newcomb 

Ave.,    San    Francisco. 
Architect — None. 
Contractor — Douglas  and  Johnson,  1717 

Folsom   St.,   S.   F.  $2850 


DWELLING 

(657)      SW   POPE  225  SE  Cross.  1-story 

and   basement   frame   dwelling 
Architect — N.ne. 
Owner    —    Dr.    F.    A.    Gawthorne,    5000 

Geary  St.,  S.  F.  $4000 


DWELLING 

(658)      S   LINCOLN    WAY      75      E      29th 

Ave.    2-story    and    basement    frame 
dwelling. 
Owner — Fernando   Nelson   &   Sons,   Inc., 

2  west  Portal   Ave.,   S.   F. 
Architect — None.  $7000 


DWELLING 

(659)      S  CABRILLO   95   E   39th   Ave.    1- 

story  and  basement  frame  dwelling 
Owner — J.    Anderson,    care    contractors. 
Architect — None. 
Contractor — Meyer     Bros.,     First    Natl. 

Bank   Bldg.,    S.    F.  $3000 


FLATS 

(660)      S  PAGE  106  W  Fillmore.     Three 

story  and  basement  frame  (8)  flats. 
Owner   —  Magnussen    &    Peterson,    825 

Monadnock   Bldg.,  S.   F. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  $12,500 


APARTMENTS 

(661)  SE  CAPP  AND  TWENTY- 
fourth.  Three-story  frame  stores 
and  (24)   apartments. 

Owner — Sheehan  &  Woolfrey,  105  Mont- 
gomery  St.,   San   Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco.  $15,000 

STORES 

(662)  NW  FORTY-SIXTH  AVE.  AND 
Irving.      One-story    frame    stores. 

Owner — Cox    Bros.,    1309    9th    Ave.,    San 

Francisco. 
Architect — Edward   A.   Fames,    353   Sac- 
ramento   St.,    S.    F.  $13,500 


FLATS 

(663)      E    THIRTY-SECOND   AVE.    50   & 

75   S  Cabrillo.     Two  two-story  and 

basement     frame     flats     (2    flats     in 

each   building). 
Owner — Bryan    Feerick,    891    39th    Ave., 

San  Francisco. 
Architect— None.  $7000    ea 


(664)  S  NORTH  POINT  143-9,  168-9, 
193-9  W  Scott.  Three  two-story 
and  basement  frame  flats  (2  flats  in 
each    building). 

Owner — Meyer  Bros.,  1st  National  Bk. 
Bldg.,   San   Francisco. 

Architect — None.  $7000    ea 


DWELLINGS 

(665)  S  NORTH  POINT  93-9  and  118-9 
W  Scott.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Meyer  Bros.,  1st  National  Blc. 
Bldg.,    San    Francisco. 

Architect — None.  $3000    ea 


DWELLINGS 

(666)  SW  REX  AND  PORTOL.V  Dli.; 
S  Portolo  Dr.  34,  67,  100  and  133  W 
Rex  Ave.  Five  one-story  and  base- 
ment   frame    dwellings. 

Owner — Meyer  Bros.,  1st  National  Bk. 
Bldg.,    S'an    Francisco. 

Architect — None.  $1000    ea 


DWELLINGS 

(667)      E  ARCH  225  and  250  N  Garfield. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — Andrew    J.    Benson,    158    Mira- 

mar  Ave.,   San   Francisco. 
Architect — Chas.  F.  Strothoff,  2274    15th 

San    Francisco.  $3000    ea 


DWELLING 

(668)  N  PALMETTO  190  E  Capitol. 
One-story  and  basement  frame 
dwelling. 

Owner — Mrs.  T.  Kelly,  68  Palmetto  Ave 
San   Francisco. 

Architect — None. 

Contractor — M.  F.  Martin,  223  Irving- 
ton   St.,  Daly  City.  $1100 


DWELLING 

(669)  S  REVERE  175  W  Keith.  One- 
story  and  basement  frame  dwelling 

Owner — Dan  Haffemayer,  29  Thornton 
Ave.,    San    Francisco. 

Architect — None. 

Contractor — C.  A.  Faggioni,  1556  Re- 
vere Ave.,  S.  F.  $4000 


DWELLING 

(670)      E     EIGHTEENTH    AVE     92-2     S 

Revere.      One-story    and    basement 

frame   dwelling. 
Owner — Mrs.  Marie  Walsh,  5179  Mission 

St.,    San   Francisco. 
.\rchitect- — None. 
Contractor — Philipp     Fetz,     460     Wilde 

Ave.,    San    Francisco.  $4000 


DWELLING 

(671)  S  SADOWA  150  W  Plymouth 
Ave.  One-story  and  basement 
frame   dwelling. 

Owner — Peter    Sermattei,     117     Sadowa 

St.,   San   Francisco. 
Architect — None. 
Contractor — J.    A.    Johnson,     76    Broad 

St.,   S'an  Francisco.  $2000 

SHOP 

(672)  E  FOLSOM  50  S  Thirteenth. 
Two-story   frame   saw   filing   shop. 

Owner — Frank    P.    Smith,    411    10th    St., 

San    Francisco. 
Architect — None.  $2800 

DWELLING 

(673)  SE  ANDOVER  AND  TOMPKINS. 
One-story  and  basement  frame 
dwelling:. 

Owner — Sundell    &   Isaacson,    3902   Fol- 
som St.,  San  Francisco. 
Plans    by   Owner.  $3000 


STORES 

(674)  NE  TWENTY-FOURTH  AND 
Diamond.      One-story   frame   stores. 

Owner— Mrs. Maude    Cullen,    San    Jose. 
Architect— Chas.   S.   McKenzie,  Bank   of 

San  Jose  Bldg.,  San  Jose. 
Architect— V.    Filippis,     180    Jessie    St., 

San  Francisco.  $3600 

DWELLING 

(675)  E  THIRTY-SIXTH  AVE  275  S 
Lincoln  Way.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Geo.  F.  Rundle,  1250  36th  Ave., 

San  Francisco. 
Architect — None.  f3500 


DWELLING 

(676)  E  DETROIT  50  S  Flood.  One- 
story  and  basement  frame  dwelling 

Owner — J^.  A.  Wesendunk  Jr.,   1747  Do- 
lores St.,  San  Franci§co. 
Plans  by  Owner  .  $3000 

FLATS 

(677)  S  KIRKHAM  32-6  E  Tenth  Ave. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner — August    P.    Konkel,    2751    16th 

St.,  San  Francisco. 
Architect — None.  $7000 


ALTERATIONS 

(678)  W  CASTRO  25  N  State.  Re- 
model for  2  rooms  and  bath  in 
dwelling. 

Owner — A.    &    B.    Quinn,    3666    17th    St.. 

San  Francisco. 
Architect — None.  $1000 

APARTMENTS 

(679)  S  OCEAN  AVE  25  W  Lee  Ave. 
Two-story  frame  store  and  apart- 
ments. 

Owner — G.   Brasile,    %  Contractor. 
.Architect — None. 

Contractor  —  Wesley  Donaldson,     267 

Miramar    Ave.,    S.  F.                    $3500 

WAItJOIIOUSE 

(680)  NW  TREAT  AVE  &  TWENTY- 
third  St.  One-stor.v  frame  ware- 
liouse. 

•Owner — San     Francisco    Materials    Co., 

180  Jessie  St.,  San   Francisco. 
.\rihitect — N.     W.     Morrison,     601     42nd 
Ave.,   San   Francisco.  $4000 
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ATTFRATIONS  DWELLING  Filed  Feb.   11,   1926.  Dated  Feb.   9,   1926 

ffisnW    WALNUT    127-8%    N    Wash-  (694)      W    NAYLOR    58    S    MUNICH.    1-  Completion    of   frame    »2o00 

ington        Remodel     two-story     and  story    and    basement    frame    dwell-  Brown   coated -  • 2500 

basement    and    attic      frame      resl-  mg.  Completed  and  accepted    260J 

^ence  Ownei—Emil  Peterson,  940  Geneva  Ave  ^sual    35    days    A>:^-V,r?^n^ 

owner-Jewel  Alexander,   233   Pine   St..  San    Francisco.  '^,^T''^nn.°  MmVt  '120 

San  Francisco  Architect— None.                                        13000  Bond,  sureties,  forfeit,  none.  Limit,  1^0 

Arci^Ttecf-Sylvain     Schnaittacher.     233  ALTERATIONS *^^'''-      ''^^"^  and   speciflcat.ons   filed. 

-"iB£;^TF''^'     "^^1.0K  ^'''L^^Jt^'^.^-^n^^^.^l  ^^--   ^I.    UO    S    OF    IN^OF    W 

brheridan    fat-.    &•    -^  •                     »^^'""  new   partitions;  magnesite  flooring  ^^     capp   and   S  18th,    S   30    x   W   122-6. 

nWFLI  ING  ^^^-  All    work    for   reinforced    steel    and 

(682)     E    SANTA  ANA     344   S     Darlen.  Owner— Bassi   and   Attel.  concrete     for     1-story    addition     at 

'Pwn-ofnrv    anH       basement      frame  Architect — None.  rear  of  present   bldg. 

riwPHin^                     basement      irame  Contractor- Mullen    Manufacturing   Co.,  owner— S.    Licht,    314    Capp    St.,    S.    F. 

Owne7  —  E    C.    and   O.   M.    Hueter,   805  60  Rausch  St.,  S.  F.                        13000  Architect-F.   W.   Dakin,   310   California 

Flatiron    Bldg.,    San    Francisco.  St.,    S.    F.  ^^ 

^'■'^^Jan'WfncPsco^'^"'''    '''   ""^'"^   ^'■'  (C^'^SW    MISSISSIPPI    &    TWENTI-  griirFeb''Tl  •l^le.'^Datef  leC.'  2,   1926. 

Contrlctor-Walter  C.  Zwieg,  351  Santa  f^h   Sts    2-story   &   basement  frame  ^hen    forms   are   built  and   re- 

Ana  Ave.,  San  Francisco.             ?8000  owniV-Wm.'  F.  Gibbs,  1491  Ocean  Ave.  w'h"/n  ""concret'e   pouriS    "'"?'::  i  :*600 

San    Francisco.  Concrete    floor    completed    625 

PLATS  Architect— G.     T.     Murray,     1491     Ocean  TOTAL   COST,    $1825 

rfisn      «!  PAPTPTO  l.'?7  W^   Hvde      Two-  Ave.,  San  Francisco.      ,,    „      ,        ^  Bond    sureties,    forfeit,   none.   Limit,   as 

^'''stofy  a^d  bas^ement^rS  (4)  flits  ^'°"Yf,^^°^-^"\ v^'    s' p'"   """^'^80^0  ^^^^   ^'   "°^«'^'^-      ^^^"^^   ^"'^   speciflca- 

Owner— A.   F.  Jacobs,  28  Hemway  Ter-  ^^^l  Ocean  Ave.,  S.  F.                  ?8000  ^^^^^   „ot   filed. 

race,    San    Francisco.  ADDITIONS  ' 

Con'?rac'to7-L?ndberg    &    Corbell,    1718  («">, .flLff "^^^^  '""'^-  ^^^'^'°"^  ''''  {^TeT'^LOT  10  BLK  16.  St.  Francis  Ad- 
Waller  St.,  San  Francisco.       $10,000  r^..,J.,      w     a      Ann*>l     -i?!    2nci    Avenue  dition.      All    work      for      two-story 
DWELLING  Ownei— W.    A.    Appel,    321    ^nd    Avenue,  frame  dwelling  and  garage. 

(684)      SW      BALCETA      AND      WOOD-  a  ^„v?u"  t^'"Mnn^^°'  Owner— W.   W.   Funge   Jr. 

side  Ave.  Two-story  and   basement  TT,>„,'«,  ,nr           rhas     q     Delanev     2415  Architect— None         •                   ,on    t       ■ 

frame  dwelling.  R,^«h%t~q    p                                   J2750  Contractor— Mcintosh   Bros.,    180  Jessie 

Owner— C.    S.    AUred.      2    Plaza     Drive,  ^"^*^  ^^-  ^"^J *    '^  St.,   San  Francisco. 

San  Francisco.  t^-t  atc!  Filed   Feb.    13,   '25.      Dated   Feb.    11     •26 

Architect-None_^ $5000  fj^^Ts.^  jackson.  130-6  w.  BUCK-  g--^  coated  •;:::::::•::::  ■.^lllifo 

DWELLINGS  t^fl',    3-story  and  basement  frame  j^^^^y    ^^^   painting 2062.50 

^'^'^    w    ^/?:^^^T^'V'''.^^"'^/^^  Owner-Mr^-    T.     E.     Mercereau,     2371  gS'^sf  Tys  ^"'"''"'^    "  •  ' "    mlsS 

^""San-Fr^anc'isc^o"^^*^'    '    ^'^'^   ''''''''  Coftr^ori^S^lrien   Bros.,    928   Oak   St  T,\^:rT>e^^sT'hJ^'rs'o    ^d^a'^i! 

Architect — None.                          $4000    each  Forfeit,    $5.      Plans    and    specifications 

DWELLINGS.  ^'®'^"                          • 

r^wFTTTxir-  (699)       W.    CRESCIO,    75,    100,    125,    150 

fe^ef  ^rSoRANTES    100    S    Santiago.  ^,^^^^.^r'l  Ui^^^r.^!^:  fiUrF^^A^^'lls^  AND  M^    VER 

1-story  and  basement  frame  dwell-  ment    frame    dwellings.  ^'"Ln  A^vef.^  E.xt^ndin^g'^t'^m'roJl^w: 

Owner^-   Johnson    and    Erlendson.    245  i7ch1^-f_e!e.^^'"^'    "^    ^^"M^OO  ^1^  ^^^  ^y^'    P^'-'^"'"    ^"^" 

Fillmore  St.,   San  Francisco.  J .  view  line,  4i>  ciajs. 

Architect-None.                                        $6000  APARTMENTS.  °'''"kerlt''"s^an"  Fr^ncisco^^  '    ^^    ^^^'" 

DWELLING (^00>  ,3  N-  3^stor^'f  nTbas1^?nt''?r'im^  Arch^itLf^N^o^nl.'^'^^""^^"- 

(687)  E   TWELFTH   AVE.    100   133-4    S  fH\   anartments        ''^^^'"^"'    '"^^"^  Contractor— Bond  Constr.  Co.,  First  Na- 
Santiago.    2    1-story    and    basement  owner_#.^   E.     Pearson,     Filbert     and  .,,,   ^'o"^}   ?r-2fi^'n^-;.^^Tnn '■9?*''9fi°- 
frame    dwellings.  Goueh    Sts  1"  iled  b  eo.   16,    ib.     Dated  Jan.  27,    26. 

Owner   —   Johnson    and    Erlendson,    245  Architect— P.  C.   Fisher.                     $15,000  vt  at  rt  r.r        

Fillmore  St.,   San  Francisco.  i<lai   bldl- 

Architect — None.                            $4000  each  apartmFNTS  (^^^^      ^"^^'    PERRY    275    NE    Third    NE 

(701)       N    'w   ■  MALLORCA    AND    AL-  25.xNW  75.     All  work  for  two-story 

DWELLINGS  hambra         3-story      and      basement  ^       a"d   basement   frame   flat   building. 

(688)  SW  JOOST  AND  ACADIA  AND  S  fi^ime    (15)   apartments  Owner— James  and  Steve   Poulos. 

Joost  Ave.   25   50  N  cacia.  3   1-story       Ownpr Thns      Ouistad      1649     Webster  Architect  —  Henry    Shermund,    Hearst 

and    basement    frame    dwellings.  ^wiie.      xnuo.     vju           ,  Bldg.,    San   Francisco. 

Owner — Ben  Thompson,  157   Bartlett  St       Architect H    C    Baumann    251  Kearny  Contractor— A.   G.    Mattson,    250   Dublin 

San   Francisco.  qt                      '                       '              $20  000  St.,    San   Francisco. 

rchitect — None.                               $3000  each  *  Filed   Feb.   13,   '26.      Dated   Feb.   4,  '26. 

APARTMENTS  Enclosed      $2215 

DWELLING  (702)      N     GRCDVE    110    E.    GOUGH.      3-  Rough    plastered    1750 

(689)  S   CASSANDA   CT.    268   W   Whit-  storv,    and     ba,sement     frame     (18)  Completed    and    accepted 1750 

tier.    1-story    and    basement    frame  apartments  Usual    35    days 1905 

dwelling.  Owner— L    A     Phelan,   1005   Jones   St.  „      ^    ,„„„„               TOTAL    COST,    $7620 

Owner— W.    R.    McKnight,    34    Whittier  ArchUoct^Geo    E    Ralph    French  Bank  Bond,  $3800.     Sureties,  S.  W.  Towle  and 

St.,  San  Francisco.  '        Bldg  Chas.     McFarlane.       Limit,       90       days. 

Flans  by  Owner.                                      $3000       Contractor L    A    Hlnson,  756  4th  Ave.  Forfeit,    $15.      Plans    and    specifications 

$36,060  filed. 

DWELLING                                                                                     A 

(690)  N  SCENIC  WAY  10  W  25th  Ave.  niTTirMMr'      rTMVITI?  A  PTQ 

2-Story    &    basement   frame   dwell-  DUlL.LrliNVA    \^V/1^  1  I\>x^-' 1  »J  BUILDING 

°'r£'^t''^San"^an^c'sco'''^'  '°''  ^'"'  (SAN    FRANCISCO    COUNTY)  ^'''sevtn7h^Ave'w^25"— ""'A^rwork 

sion   bt.,   ban   j^  rancisco.  v for    one-story    frame    building. 

'Contrac'toTiiManS'^Bros.,     363     West  No.     Owner                        Contractor     Amt  Owner-M    Schwartz.  749  18th  Ave..  San 

Portal  Av.,  S.  F.                               $7000  524     DeLuca                            ^Miller     10100  ^..^^[f,^.!!^.^^, 

APARTMENTS  526     Funge                           Mcintosh      11000  ^''"^/a^jSj^YsTh^ve  ^sTn''p').«n".t«"^n  ^°"^^ 

(691)  S  GEARY  107-6  E  Third  Avenue.  527      SPCo.                          ,,    P^"*^       ^TTn  Filed  Feb    13   ^26      Dated  Jan  1fi-9fi 
2-storv    and    basement    frame    store  528      Poulos                            Mattson        7620  Roof    on                    ^''^^'^  •^*"-  26.    26.__ 
and    (2)   apartments.  529     Schwartz              Kenipthorne        35.  d  Brown    coated ^IH-- 

Owner   —    Sheehan    and    Woolfrey.    105  530     Eberly                           Petersen        88|,9  Completed             loi'- 

Montgomery   St..   San   Francisco.  531     La.-^ky                                   Pool     18800  bsCkl    35    dav4 lll'^t 

Architect-None.                                        $6000  532     McCarthy                         Arnott        3180  Usual    3o    '^'^J  ^,^0,^:^  "A^^^- -i   893-75 

533     McCarthy                         Arnott        3180  „       ,                          xkjlaLi   CObT,    $3o75.0il 

DWELLING  534      Eiben                                       Ray        2600  Bond,    none.      Limit.    90    days.      Forfeit. 

(692)  N   GRAFTON      25      E      Plymouth  535      Romeo                             Filippis     11845  "o"^-      ^'^ns   and   specifications   filed. 
Ave.    1-story    and    basement    frame  536     Alexander               Fontanella     11000  cnvr-RPTF  wt  T\r- 

FLATS  piuniDing    for    1 -story    and    mezza- 

FLATS  (524)       S    CHESTNUT    131-6    W    Powell  own'il"^  t'"*'p"^^7^'^,  '^'"i^o,','^^''   ^'«^^- 

(693)  S    TWENTY-SIXTH    100     125    E  W  31-6   x  S  137-6.     All  work  for  2-  |I„    p^a^M^T^l'"  ■^''             Linden   Ave., 
Guerrero.    2    2-story    and    basement  story    frame    bldg.,    (flats).  \rchitl\-t           \^t?i^^    ^     i:.   ,   w     t, 
frame  flats    (2  flats   in   each   bldg.)  Owner— Salvatore    and    Anna    De   Luca.  riHo-    T  ^^  ^"^'^    *-.    Falch.    Hearst 

Owner   —    A.    Pasner,    67    29th    St..    San  Architect— None.  Contrart.Vr     m  "t      t>^,                ,^-.    c, 

Francisco  Contractor— W.    G.    Miller,    5331    Geary  '-°"\rf ^^o*^— H.    L.    Petersen,   163   Sutter 

Architect— None.                          $4000  each  St.,   S.   F.  *'•    *'   '• 
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Filed  Feb.  15,  1926.  Dated  Feb.  13,  1926. 
Concrete  walls  poured  to  mez- 

zanine    floor    level     |14b4.<5 

Roof  completed    ^loM- 

Completed   and   accepted    1464. 7o 

Usual    35    days    'r^'^t^^J? 

TOTAL  COST,  $88oH 
Bond  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit,  70  days.  Plans  and  spec- 
ifications   filed. 

trstr'^w'^^lwENTY-EIGHTH     AVE. 
90  S  Anza  S  35  x  W  120.     All  work 
for   frame   apartment   bldg. 
Q^vner — Ben  E.  and  Deborah  Lasky,  233 

El    Camino   Del    Mar,    S.    F. 
Architect — C.   O.   Clausen,   Hearst  Bldg., 

San    Francisco.  , 

Contractor — Pool    Construction    Co.,    o8 

Sutler    St.,    S.    F.  ^  ^     -    .no^ 

Filed   Feb.   15,   1926.  Dated  Feb.   o,  192b. 

Upon    signing    this    agreement .  .$6a00 

Frame    up   and   roof   on    2600 

Brown    coated    ^i?00 

Completed    -^J^;' 

usual  35  ^->-^ot:^-^cost:Vi/,800 
Bond  sureties,  forfeit,  none.  Limit,  4 
months.     Plans  and  specifications   filed. 


BUNGALOW  ^^    .-  .,  T     1 

(532;      W  BKIGHTPN  AVE.  7o  N  Lake- 
view    Ave.    N    25    W    75    ptn.    lots    1. 
2,    3,    bik.    6,    Lakeview.      All    work 
for  '4-room   bungalow. 
Owner— The    McCarthy    Co.,     316     Busn 

St.,    S.    F. 
Architect— None. 
Contiacior — James    Arnott    &    son,    ^60 

Granville   Way,   S.   F. 
Filed  Feb.   15,   1926.   Dated   Feb.   9,   1926. 

30   days   after   frame    up    .... 2o% 

30    days    after    brown    coated     ..ii>% 
30  days   after   completed   and   ac-    ^  ^ 

cepied     ll^^ 

Usual  35   days    -a/o 

TOTAL  COST,  $3180 
B&nd  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  spec- 
ifications filed. 


BUNGALOW  „,   .,   r     , 

(533)     W  BPaGHTON  AVE.  25  N  Lake- 
view.     All  work  for  4-room  bunga- 

Ownei— The    McCarthy    Co.,    316    Bush 

St.,    S.    F. 
Architect — None. 

Contractor — James    Arnott    &    Son,    ZSo 

Granville   Way,   S.   F.  „     ,„„, 

Filed  Feb.   15,  1926.   Dated  Feb.   9,   192b. 

30    days   after   frame   up    25% 

30   days   after  brown   coated    ....25% 
30  days  after  completed  and  ac- 
cepted    25% 

Usual   35   days    2o% 

TOTAL  COST,  $3180 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications  filed. 


PLASTERING 

(534)  SW  OAK  and  LAGUNA.  All 
work  for  plastering  job  on   bldg. 

Owner — H.  Eiben,   335  Laguna  St.,  S.  F. 

Architect — None. 

Contractor — H.  B.  Ray,  636  Rivera  Ave. 

San   Francisco. 
Filed  Feb.   15,  1926.  Dated  Jan.  27,  1926. 

When    1st    coat    plaster    on     Vi; 

When   brown   coated   outside   and 

finished  inside    ^4 

30    days    after    Balance 

TOTAL  COST,  $2600 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  not  filed. 

FLATS 

(535)  N  BAY  91-3  W  HYDE,  N  125  x 
W  23-4.  All  work  for  2-story  and 
basement  frame  fiat  building  and 
moving  cottage   to   rear. 

Owner — Antonio    Romeo,    816    Bay    St., 

San   Francisco. 
Architect   —   Fabre    &   Hildebrand,    110 

Sutter   St.,    9.    F. 
Contractor — V.    Filippis,    180   Jessie   St., 

San    Francisco. 
Filed  Feb.   16,  1926.  Dated  Feb.  11,  1926. 

Roof  on    $2961 

Rough   coat   plaster   on    2961 

Completed  and  accepted    2962 

Usual    35    days    2961 

TOTAL  COST,  $11,845 
Bond,  $5922.50.  Sureties,  H.  W.  Gaet- 
jen  and  H.  J.  Horwege.  Forfeit,  $6.00 
per  day.  Limit,  100  days.  Plans  and 
specifications   filed. 


ALTERATIONS. 

(536)  W.  WALNUT  127-814  N  Washing- 
ton   N    27-S1/4    X    W    137-6.      Altera- 
tions  and   addition   to   building. 
Owner — Jewel    Alexander,    233    Pine    St. 
Architect — Sylvain      Schnattacher,      233 

Pine  St. 
Conti  actor — F^ntanella      &      Teza,      41 
Sheridan    St. 

Roof    on     $2750 

Brown     coated     2750 

Completed    and    Accepted    2750 

Usual    35    days    2750 

TOTAL  COST.  $11,000 
Bond,  $5500;  sureties,  Aetna  Casualty 
&  Surety  Co.;  forfeit,  $20.  Limit,  90 
days.      Plans   and  specifications   filed. 


FLATS 

(537)     'e.     18TH     AVE.,     75     N.     KIRK- 

ham. 
Two-story  frame  flat  building. 
Owner — Th-mas      J.      and      Estella      M. 

Duffy. 
Architect — None. 
Contractor — Arvid    Peterson,    1560    10th 

Ave. 
Filed  Feb.  17,   1926.  Dated  Feb.  15,  1926. 

Kiame    up    $1875 

Plastering  completed    1875 

Completed   and  accepted    1875 

Usual   35   days   after    1S75 

TOTAL  COST,  $9000 
Bond,  $9000;  sureties,  Fidelity  &  De- 
posit Co.  of  Maryland;  forfeit,  $10. 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 


BUILDING 

(538)      LOCATION   NOT    GIVEN. 

One-story   frame   building. 

Owner — Elizabeth    C.    and    S.    J.    Lidell. 

Architect — None. 

Contractor — McCarthy  &  Johannes. 
1363   14th  Ave..  San  Francisco. 

Filed  Feb.  17,  1926.  Dated  Feb.  15,  1926. 

Roof    on     Vi 

Brown    coated    V4, 

Inside   carpenter  work  done % 

Usual   35   days  after    ■  -hi 

TOTAL  COST,   $5950 

Bond,  sureties,  forfeit,  none.     Limit,  — . 

Plans  and  specifications,  none. 


(539)      E.    PRECITA   AVE.,    275    S.    Fol- 

som. 
Two-story    and    basement   frame   build- 
ing. 
Owner — G.     Tereci,     349     Precita     Ave., 

San    Francisco. 
Architect — None. 
Contractor — W.       D.       Demartini,       1144 

Treat  Ave. 
Filed  Feb.  17,  1926.  Dated  Feb.  15,  1926. 

Rough    frame    up    $2250 

Brown    coated    2250 

Interior    finish    completed    and    ac-_ 

cepted    2250 

Usual   35   days   after    2250 

TOTAL  COST,  $9000 
Bond,  sureties,  ferfeit,  none.  Limit  90 
days.  Plans  and  specifications,  none. 
Note:  Permit  reported  Feb.  16,  1926. 
No.    648. 


COMPLETION  NOTICES 


SAN    FK.VNCISCO    COUNTY 

Recorded  Accepted 

Feb.  10,  1926— N  JACKSON  bet. 
Cherry  and  Maple  Sts.  No.  3728 
Jackson.  R  H  Shainwald  to  Bar- 
rett  &    Hilp Feb.    4,    1926 

Feb.  10,  1926— NW  NAPLES  125  NE 
Avalon    50.\100.      Victor    Holmgren 

to  whom  it  may  concern 

Feb.    9,     1926 

Feb.  10,  1926 — W  FORTY-FIRST  AV 
50,  75  and  25  S'  Cabrillo  S  25xW 
95.  S-amuel  E  Weinberg  to  whom 
it    may    concern Feb.    10,    1926 

Feb.  10,  1926— W  TWENTY-FIRST 
Ave  125  S  Kirkham.  Willard  A 
Morse  to  August  Hallgren  .  Feb.  10,  '26 

Feb.  10,  1926 — W  PORTER  50  N 
Benton  Ave.  John  Dahla  to  whom 
it   may   concern Feb.   10,    1926 

Feb.  10,  1926— NE  GEARY  AND 
Tenth  Ave  E  45xN  100.  Hibernian 
Savings  &  Loan  Society  to  W  P 
Fuller    &    Co Feb.    6,    1926 

Feb.  10,  1926— ALL  LOTS  1,  19  &  20 
Blk  2978  Merritt  Terrace.  George 
Holden  to  whom  it  may  concern.. 
Jan.     29,    1926 


Feb.  10,  1926— W  DEWEY  BLVD  bet. 
Laguna  Honda  and  Pacheco  131 
N  Pacheco.  A  H  Martin  to  M  C 
Ingraham Jan.     29,     1926 

Feb.  10,  1926— S  BENTON  AVE  100  E 
College  Ave.,  St.  Mary's  Park  be- 
ing Lots  20,  21  and  26.  F  W 
Varney  to  whom  it  may  concern.. 
Jan.    15,    1926 

Feb.  10,  1926— SE  CALIFORNIA  & 
Eighth  Ave  E  32-6xS  70.  Harry 
and  Gertrude  Korss  to  Pacific 
Coast  Sheet  Metal  Works,  Troop 
Automatic  Water  Heating  Ag,  Mr. 
Bretcher  and   Mr.   Harris.. Feb.   4,   '26 

Feb.  13,  1926— SW  POPE  150,  175  and 
200  SB  Cross  SE  25xSW120  Ptn  Lot 
36  Bernal  Hd.  James  A  Frye  to 
whom  it  may  concern ...  .Feb.  8,  1926 

Feb.  13,  1926— S  WASHINGTON  68-9 
W  Spruce  W  68-9xS  127-8%. 
Bellede  Veuve  to  Clarence  de 
Veuve  and  John  Spargo.Feb.  10,  1926 

Feb.  13,  1926— REPAIR  ROOF  FON- 
tana   Warehouse.      Southern   Pacific 

Co   to   Robert  F   Smith   Co 

Feb.    2,   1926 

Feb.  13,  1926— N  GREENWICH  43 
W  Taylor.  Mary  Dondero  to  John 
Harder  Feb.    5,    1926 

Feb.  13,  1926— NE  LEIDESDORFF  & 
Sacramento  N  alg  E  Leidesdorff  and 
Sacramento  N  alg  E  Leidesdorft 
59-9xE  85-6.  Pacific  Gas  &  Elec- 
tric Co  to  W  Heidt  Cornice  Works 
Feb.    8,    1920 

Feb.  13,  1926 — NE  SAN  BRUNO  AVE 
175  NW  Woolsey  rung  W  alg  San 
Bruno  Ave  25x100.  L  N  Devenchenzi 
to  whom   it  may  concern .  .Feb.   8,   '26 

Feb.  13,  1926— W  FIFTEENTH  AVE 
cong  at  Pt  60  S  Ulloa  Blvd  S  30x 
W  82-6.  Argonaut  Investment  Co 
to  whom   it   may  concern.  Feb.   13,  '26 

Feb.  11,  1926  —  NE  FULTON  AND 
Pierce  E  33-4 1/2  x  N  100.  Charles 
Rapp  to  C.  F.  Parker   ....Feb.  10,  "26 

Feb.  11,  1926^W  41ST  AVE.  175  S 
Cabrillo,  frontage  on  41st  Ave.  125 
X  120.  Wesley  Reid  to  Henry  S. 
Nelson    Feb.    9,    1926 

Feb.  11,  1926  —  SE  TAYLOR  and 
Geary  S  137-6  x  E  137-6.  Clift 
Realty  Co.  to  American  Marble  & 
Mosaic  Co.  and  Phoenix  Sidewalk 
Light  Co Feb.   9,   1926 

Feb.  11,  1926— S.  E.  GEARY  AND 
Taylor    S    137.6     x    E     137.6.       Clift 

Realty  Co.   to  H.  L.  Petersen 

Feb.    10,    1926 

Feb.  11,  1926 — E  16TH  AVT  160  S 
Judah  S  25  X  W  127.6.  Mrs.  Maude 
Hope  to   W.   C.  Rench    ..Feb.   11,   1926 

Feb.  11,  1926— E  44TH  AVE  100  S 
Geary  25  x  120.  Augusct  West- 
phal  to  Albert  A.  Plagge  Feb.  9,  1926 

Feb.  15,  1926— LOT  12  BLK.  E  Mis- 
sion Terrace.  Walter  E.  Hansen  to 
whom  it  may  concern    ..Feb.   11,  1926 

Feb.  15,  1926— W  NEW  MONTGOM- 
erv  160  on  New  Montgomery  x 
146-11,  140  New  Montgomery.  The 
Pacific  Telephone  &  Telegraph  Co. 
to  Butte  Electrical  Equipment  Co. 
Feb.   5,   1926 

Feb.  15,  1926  —  S  SUTTER  75  W 
Larkin  W  90  x  S  120,  No.  1119-1129 
Sutter.  Halsted  &  Co.  to  Nation- 
al Electric  Co.,  compl.  Jan.  27.,  and 
Jas.    H.    Pinkerton    Co... Feb.    9,    1926 

Feb.  15,  1926— N  UNION  87-6  E  Fill- 
more E  40  X  N  137-6.  Leon  Gold- 
stein and  C.  O.  Clausen  to  whom 
it  may  concern   Feb.  15,  1926 

Feb.  15,  1926— S'E  MARKET  ON  VA- 
lencia  at  pt.  SW  297-6 1^  SW  Brady 
SW  38-11%  SE  51-6%  SE  72-9% 
NE    34-7   NW   124.      Edward   L.   Mc- 

Roskey  to  H.  H.  Larsen  Co 

Feb.    15,    1926 

Feb.  15,  1926— S  GREENWICH  72-6 
W  Franklin  W  25  x  S  96.  Antonio 
Romeo  to  Louis  Cereghino  &  Son 
Feb.    8,    1926 

Feb.  15,  1926 — LOT  12  BLK.  E  Mis- 
sion Terrace.  Walter  E.  Hansen 
to  whom  it  may  concern  .  .Feb.  11,  '26 

Feb.  15,  1926— W  7TH  AVE.  225  » 
Irving    S    37-6    x    120.       Arthur    H. 

Klahn   to   Anthony   H.   Klahn 

Feb.    15,    1926 

Feb.  15,  1926— W  NAPLES  about  225 
N  Persia  Ave.  G.  Moretton  to 
whom   it   may  concern .  .Feb.    15,    1926 

Feb.  15,  1926— LOTS  16  &  14  BLK. 
3077  St.  Francis  Wood  Extn.  3. 
Westgate  Park  Co.  to  W.  E.  Wood 
Feb.     10.     1926 

Feb.  15,  1926— E  LARKIN  82-6  S 
Filbert  S  27-6  x  E  137-6.  G.  B. 
Pasqualetti  to  whom  it  may  con- 
cern        Feb.   13,   1926 
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Feb     15,    1926— E    42ND    AVE.    250    S 

Lincoln    Way    S    25    x    120.      Mrs.    F. 

Kolsberg   to   whom   it  may  concern 

i"'cb.     1  .'>.     1  yi!C 

Feb  "iV)" 'me— W    7TH    AVE.    225    S 

Irving    S     37-6     x     12U.       Arthur     H. 

Klahn    to    Anthony    H.    Klahn.^.... 

Feb  "  16'  '  1926— W'  'm'tH  AVE.  335  S 
Balboa  S  25  X  W  120.  William 
Costello    to    whom    it    may   concern 

Feb    .16,    1926 

Feb"'l6,  1926— N  CHESTNUT  93  E 
Broderick  25  x  100.  Joseph  and 
Vincent  S'cola  to  Charles  Christian 

Feb.    15,    1926 

Fe"b."l6,  1926— S  SWEENEY  100  E 
Barneveld  Ave.  E  alg.  Sweeney  50 
X  75.  Sigurd  Moll  to  whom  it  may 
concern    Feb.   16,  '26 

Feb.     16,    1926— S    POST     150    W    Di- 
visadero   S   120   x   W   50.      Wm.   Van 
Herick    to    whom    it    may    concern     . 
Feb.    15,    1926 

Feb.  16,  1926— N  %  LOT  6  BLK.  20 
Forest  Hill.  Geo.  Spelt  to  Albert 
Bernhardt    Feb.    15,    1926 

Ftl).  16,  1926— NW  ST.  ELMO  WAY 
lid  SW  from  NE  line  Lot  3  Blk. 
:;(i48  Monterey  Hgts.  ptn.  Lot  3 
und  4  Blk.  3048.  Hans  and  Esther 
i;.  Nelson  to  whom  it  may  con- 
c.rn     Feb.    11,    1926 

Feb.  16,  1926— E  30TH  AVE.  275  N 
Clement    N    2.^)  x    K    120.   Orrin   Knox 

to   whom   it   may   concern 

Sept.     2,    1925 

Feb.  16,  1926— NW  18TH  AND  PO- 
trero  N  137-5  W  116  SE  40-77  S 
100   E  100.     L.  H.  Nishkian   to  A.  L. 

(iieene   Cahill   Brothers,   Inc 

Feb.   5,   1926 

Feb.  16,  1926— W  ROUSSEAU  250  S 
Bosworth  S  25  x  W  100  Ptn.  Lot 
11  Blk.  7  De  Boom  Tr.  The  Mc- 
Carthy Co.  to  James  Arnott  &  Son 
Feb.    16,    1926 

Feb.  16,  1926— S  HILL  27  E  Guerrero 
E  25xS  90.  Margaret  A  Donovan  to 
George    J    Doering Feb.    13,    1926 

Feb.  16,  1926— S  HERNONDEZ  301 
E   Vasciuez   Ave,   30x100.      Arthur   D 

Dorr  to  whom  it  may  concern 

Feb.    IC,    192G 

Feb.  16,  1926— N  GROVE  65-3  E  Clay- 
ton E  41  N  50  W  106-3  S  25  E  65-3 
S  25.  Emma  L  Moulthrop  to  C  F 
Parker Aug.    21,    1925 

Feb.  16,  1926— W  NOE  30  S  Elizabeth 
S  33x68-9%  No.  1059  Noe  St.  F 
Domenchini  to  whom  it  may  con- 
cern  Feb.    13,    1926 

« 

LIENS  FILED 


SAN   FRANCISCO   COUNTY 


Kocorded  An.^unt 

F(  b.  11,  1926— E  24TH  AVE.  205  N 
deary  N  25  x  E  120.  Draper  Hand 
as  Ash  &  Hand  vs.  E.  F.  and  Clara 
Brookhart    $3158.50 

Fob.  11,  1926— NW  ATHENS  425  NE 
Excelsior  Ave.  NE  25  x  NW  100. 
Spring  Valley  Lumber  Yard  vs. 
H.   C.   and   Jane   Doe   Davis $603.40 

Feb.  11,  1926— E  POWELL  100  N 
Clay  N  32-6  x  E  60.  Joost  Bros., 
Inc.  vs.  Estate  if  John  L.  Hitch- 
cock        $313.26 

Feb.  11,  1926— LOT  3  BLK.  13  MAP 
Crocker  Amazon  Tr.  H.  S.  Thom- 
son vs.  A.  and  Guidita  Campodo- 
nico    $166.23 

Feb.  11,  1926— S  JUDAH  57-6  E  9TH 
Ave.  S  100  X  E  25.  Albert  Cook  vs. 
Mr.  Mattsen  and  Annie  M.  Feather- 
stonehough    $156. 

Feb.  15,  1926 — W  LEAVENWOIITH 
115-4  N  Sutter  N  22-2  x  W  90-6. 
K.  V.  Lacey  vs.  C.  W.  Picketts,  01- 
ney  G.  Gordon  and  Arthur  H. 
Draughton     $4144.30 

I  -b.  If),  1926— N  PACIFIC  AVE  137 
10  Leavenworth  N  120  x  E  23. 
<;old(.n  Gate  Atlas  Mateiials  Co.  vs. 
Elizabeth  and  J.  P.  Roe  and  A.  L. 
Lundy    $43.73 

i  ■  b.  15.  1926— S  LINCOLN  WAY  82-6 
K  3rd  Ave  E  25  x  S  100.  Golden 
•  late   Atlas   Materials   Co.   vs.   Louis 

''ragen    and    Sam    Youan $438.45 

■.  13,  1926 — S  GRERNWICH  100 
;:  Franklin  S  137-6xE  130.  West- 
<rn  Lime  &  Cement  Co  vs  Fred 
Merrill  &  Son  and  Stock,  Maas  & 
Sauer     $270 

rob.  13,  1926— E  FILLMORE  27-6  N 
Eddy  N  82-6xE  100.  A  Kushnick 
vs    G    Franceschini $268.93 


Feb.  13,  1926— S  TWENTY-SECOND 
122-6  F:  Mission  E  alg  22nd  23xS 
120.       Fiank     J     Rielly       vs       May 

Edwards  and   Eloise   Schwartz 

$6447.41 

Feb.  13,  1926— SE  EIGHTEENTH  & 
Vermont  S  50xW  100.  Twin  Peaks 
Floor  Co  vs  T  A  Sourieh  and  Peter 
J     Barich     $471.28 

Feb.  16,  1926— W  SWISS  AVE  120.22 
X  Surrey  N  26.13  x  W  100.  The 
Greater  City  Lumber  Co.  vs.  Allis 
C.  Osborne  and  Geo.  Derimanes  $68.25 

Feb.  16,  1926— X  E  CROCKER  66-6% 
S  E  Colton  S  B  17-1 '^  E  13-8  N  E 
89-9%  N  W  28  S  W  99.  Excelsior 
Hardware  Co.,  Inc.,  vs.  Catherine 
McLaughlin    and    Ash    &    Hand    $32.05 


REi-.EASL  uiT  LIENS 


SAN    FRANCISCO   COUNTY 


Uecorded  \mounl 

Kb.  13,  1926— E  DOLORES'  60  N  14th 
N  80xE  90.  Granfield  Farrar  & 
Carlin  to  A   L  Hall 

Feb.  13,  1926— N  GOLDEN  GATE  AV 
82-6  VV  Buchanan  N  87-6xW  55. 
I'alace  Hardware  Co  to  J  M  John- 
son       

Feb.  11,  1926— N  PINE  112-6  E  Tay- 
lor E  25  x  N  137-6.  Robert  A. 
Roche  to  whom  it  may  concern.  .  .  . 

Feb.  16,  1926—2939  FILLMORE  ST. 
CJjncealo  Fixture  Co.  vs.  P.  H. 
Gutteride  and  Gussie  Hyman.  .$118.50 

Feb.  16.  i;t26— LOT  9  BLK  3253  Balboa 
Terrace  and  being  35x100  located 
at  S  W  cor  Santa  Ana  Ave  and 
Darien  Way.  F.  Boyd  to  Mary  E. 
Dunleavy    


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA 

COUNTY) 

No. 

Owner 

Contractor 

Amt. 

660 

Standard 

Owner 

2000 

661 

Creque 

Owner 

4000 

662 

Creque 

Owner 

4000 

663 

Payson 

Fox 

6000 

664 

,Engler 

Own«er 

8500 

665 

McDonell 

Owner 

5000 

666 

Na;cv1Uriel 

Barnald 

8000 

667 

Waidlow 

Waidlow 

3000 

668 

Ellison 

Ow^er 

6fi00 

669 

Locke 

Burks 

5900 

670 

Carpenter 

Owner 

4850 

671, 

Realty 

Owner 

1000 

672 

Martin 

Moore 

1500 

673 

Hammer 

Owner 

8800 

674 

Hodgson 

Owner 

3000 

675 

Jones 

Allen 

7000 

676 

Schlessinger 

National 

1250 

677 

Leese 

Owner 

6000 

678 

Illig 

Illig 

3650 

679 

Houck 

Owner 

12000 

680 

Standard 

Owner 

12000 

681 

Standard 

Owner 

13000 

682 

Zumwalt 

Hansen 

17000 

683 

Investors 

Elrod 

24000 

6S4 

Bonnes 

Owner 

12000 

685 

Wasner 

Owner 

2000 

686 

Eveished 

Doty 

6000 

687 

Tornell 

Owner 

6000 

688 

Johnson 

Owner 

4000 

689 

Peel 

Owner 

1800 

6<>0 

Fisher 

Anderson 

3100 

691 

Boysen 

Smith 

2700 

6^12 

Kuchin 

Jaronski 

2250 

693 

Sellander 

Koak 

1300 

694 

Campbell 

Hamilton 

19000 

6!»5 

S-ares 

Hunter 

1975 

6;i6 

Hrophy 

Bonham 

9000 

697 

Bonham 

Owner 

3000 

6!'S 

Sequoia 

Owner 

4000 

699 

Hinch 

Owner 

6300 

700 

Stuart 

Hauskins 

16aU0 

701 

Oakland 

Lawton 

125000 

702 

Lister 

Xine 

2500 

703 

Lister 

Xine 

2500 

704 

Mudge 

Hardway 

1200 

705 

Relninghaus 

Owner 

2500 

706 

Kchle 

Owner 

4000 

707 

Stack 

Bracells 

1523 

708 

Langeberg 

Owner 

2000 

709 

Bissell 

Lemon 

5500 

710 

Mid.uley 

Owner 

1016 

711 

Carson                Sommarstrom 

12000 

71.2 

Cohen 

Fernside 

8200 

713 

Fernside 

Owner 

5500 

714 

Short 

Noble 

4000 

715 

Duirin 

Fish 

4S50 

716 

Lamasney 

Owner 

5000 

717 

Bardwell 

Owner 

7000 

718 

Fernundes 

Gambarini 

4000 

719 

Champlin 

Van   Vlack 

3500 

720 

Hughes 

Hughes 

3000 

721 

La    Selva 

Brown 

3500 

722 

Gray 

Owner 

5000 

723 

Price 

Owner 

4500 

724 

Tornell 

Owtner 

3000 

725 

Bartell 

Poulter 

726 

\^^iesman 

Rushing 

1000 

727 

Pamham 

Owner 

2450 

728 

Carpenter 

Owner 

1000 

729 

Vittori 

Byrnes 

7000 

730 

Gailick.s 

McWethy 

3000 

731 

Hilstrom 

Owner 

2000 

732 

Rogers 

Rogers 

4800 

733 

McCorkle 

Owner 

2600 

734 

Duffey 

Owner 

1000 

735 

Robinson 

Owner 

3650 

736 

Dickson 

Durgin 

3400 

737 

Taylor 

Burks 

5000 

738 

Christensen 

Owner 

1000 

739 

Hubbert 

Oakland 

10000 

740 

Conner 

Owner 

5750 

741 

Tornell 

Owner 

7000 

742 

Spiers 

Owner 

6000 

743 

Dussen 

Owner 

asoo 

744 

Costa 

Correla 

3500 

745 

Stead 

Stead 

2150 

746 

Gompertz 

Glenn 

10000 

747 

Xichols 

Owner 

3700 

748 

Nichols 

Owner 

6400 

74y 

Bardelini 

Reeves 

2000 

750 

Rae 

Owner 

5200 

751 

Sherman 

Owner 

3000 

752 

Goweiaj 

Owner 

2500 

753 

Lamb 

Owner 

5700 

764 

Maxwiler 

Burgett 

2500 

1  00 

Reilli 

Ungaretti 

1200 

V56 

Wallace 

Owner 

3500 

1  ;>  1 

Walk  ins 

Owner 

3650 

758 

l^routy 

Ford 

5000 

759 

Lorge 

Owner 

3000 

SERVICE  STATION 

(660)      2701     WEBSTER    ST..    Berkeley. 

Gasoline   service   station. 
Owner — Standard    Oil    Co.,    Oakland. 
Architect — None.  $2000 


RESIDENCE 

(661)  2742  CALIFORNIA  ST..  Berke- 
ley. 1-story  4-room  1-family  resi- 
dence. 

Owner — E.  R.  Crequ  \  1203  Hopkins  St., 
Oakland. 

Architect — None.  $4000 


RESIDENCE 

(662)      1529    STUART    ST..    Berkeley.    1- 

story  5-room  1-family  residence. 
Owner — E.   R.  Creque,   1203   Hopkins  St. 

Oakland. 
Architect — Nune.  $4000 


i;esidexce 

(663)  627  SANTA  ROSA  AVE.,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — Nellie   M.  Payson. 

Designer  &  Contractor — Fox  Bros.,  1484 
University   Ave.,    Berkeley.        $6000 


RESIDENCE 

(664)      2920   RUSSELL  ST..  Berkeley.  2- 

story    9-room      1-family      residence 

(plaster). 
Owner— Louis  Engler,   2940   Forest  Ave. 

Berkeley. 
Architect — None.  $S500 


KESIDEXCE 

(665)  814  EUCLID  AVE.,  Berkeley. 
1*^ -story  6-room  1-family  residence 

Owner — G.    A.    McDonell,    16S6    Shattuck 

Ave.,    Berkeley. 
Architect — None.  $5000 

RESIDENCE 

(666)  244S  CEDAR  ST.,  Berkeley.  2- 
story  8-room  1-fajtiily  residence 
(plaster). 

Owner — Henry    F.    Nachtniel. 
Designer    &    (Tontractor — E.    S.    Barnard 
900   Oxford   St.,  Berkeley.  $8000 


RESIDENCE 

(667)      1332   KAIXES  AVE,,   Berkeley. 

1-story    5-room    1-family   residence. 
Owner — A.    Waidtlow,    5318    Genoa    St.. 

Oakland. 
.\rchitect — Xone. 
Contractor — J.     Waidtlow,     5318    Genoa 

St.,  Oakland.  $3000 


nWELLIXG 

(66S)       SW    COR.    GOLDEX    GATE    and 

Cross     Roads,    Oakland.       1\4 -story 

6-room   dwelling. 
Owner — E.   Ellison,    606   Mariposa   Ave., 

Oakland. 
Architect — None.  $6000 
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DWELLINGS 

(669)        1043,     1045     FIFTY-SIXTH     ST.. 
Oakland.        Two      1-story      5-room 
dwellings. 
Owner — T.  K.  Locke. 

Architect — None. 

Contractor  —  C.    E.    Burks,    4129    Ran- 
dolph Ave.,  Oakland.         Each  $2950 


DWELLING 

(.670)  W  CLOVER  DR.  480  S  Chabot 
Road,  Oakland.  1-story  6-roorn 
dwelling  and  1-story  garage. 

Owner — E.  E.  Carpenter,  5520  College 
Ave.,   Oakland. 

Architect — None.  $4850 


DWELLING 

(671)    LOT    106    MERRIEWOOD    TRACT 

Oakland.      1-story   3-room   dwelling 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,   Oakland. 
Architect — None.  $1000 


ALTERATIONS 

(672)  823  THIRTY-SECOND  ST.,  Oak- 
land.    Alterations   and   addition. 

Owner— Clem  B.  Martin,  821  32nd  St., 
Oakland. 

Architect— None. 

Contractor — Moore  &  Fisher,  446  38th 
St.,    Oakland.  $1500 


ADDITION 

(673)       E    TWENTY-SIXTH    AVE.    and 

S.    P.    R.    R.,    Oakland.    Addition. 
Owner — Hammer-Bray   Co.,   premises. 
Architect    —    C.    N.    Burrell,    American 

Bank    Bldg.,   Oakland.  $8800 


DWELLING 

(674)      W   HAVENSCOURT   240   S  Flora 

St.,       Oakland.         1-story       5-room 

dwelling. 
Owner — H.    R.    Hodgson,    R.    F.    D.    No. 

2,   Box  462,   San  Leandro. 
Architect — None.  $3,000 


DWELLING 

(675)  1236  HOLMAN  ROAD,  Oakland. 
1-story    6-room    dwelling. 

Owner — Mr.  Jones,  55th  Ave.  and  Foot- 
hill  Blvd.,   Oakland. 

Architect — None. 

Contractor — Allen  Bros.,  1615  83rd  Ave 
Oakland.  $7000 


SIGN 

(676)  FIFTEENTH    and    Broadway.. 

Oakland.     Electric  sign. 
Owner — Schlessinger    Bros. 
Architect — None. 
Contractor — National  Electric  Sign  Co., 

950    30th    St.,    Oakland.  $1250 


DWELLINGS 

(677)  1481,     1485    SEVENTY-THIRD 

Ave.,   Oakland.      Two   1-story   5-rm. 

dwellings. 
Owner — J.    Leese,      5037    Fairfax    Ave., 

Oakland. 
Architect — None.  Each   $3000 


DWELLING 

(678)  W  SIXTY-EIGHTH  AVE.  35  S 
Avenal  Ave.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner — S.  F.  lUig  and  A.  Soloroff,  2444 

Delmar  St.,  Oakland. 
Architect — None. 
Contractor— S.  F.  Illig,  2444  Delmar  St. 

Oakland.  $3650 

DWELLING 

(679)  959  LONGRIDGE  RD.,  Oakland. 
2-story    8-room    dwelling. 

Owner — H.    L.    Houck.    934    Alma    Ave., 

Oakland. 
Architect — None,  $10,000 

LOADING  RACK. 

(680)  106TH  AVE.  AND  PEARMAIN 
St.,  Oakland.  Concrete  foundations 
and   steel    loading   rack. 

Owner — Standard    Oil    Co.,    1916    Broad- 
way,  Oakland. 
Architect — None.  $12,000 


WAREHOUSE. 

(681)  106TH  AVE.  AND  PEARMAIN 
St.,  Oakland.  1-story  concrete 
garage    and    1-story    warehouse. 

Owner — Standard  Oil  Co.,  1916  Broad- 
way,   Oakland. 

Architect — None.  $13,000 


STORES. 

(682)      N.    HOPKINS    ST.,    90    W.    14TH 

Ave.,     Oakland.       3-story     24-room 

apartments  and  stores. 


Owner — W.    R.    Zumwalt,    618   Excelsior 
Ave.,  Oakland. 
Architect — None. 

Contractor — Hansen,  Robertson  &  Zum- 
walt,  4145   Broadway,   Oakland. 

$17,000 


APARTMENTS. 

(683)        N.     E.     COR.     HOME     PL.     AND 

McKinley    Ave.,    Oakland.      2-story 

24-room  apartments. 
Owner^Investors    Syndicate    Co.,    1710 

Franklin    St.,    Oakland. 
Architect — None. 
Contrartor — Elrod      Construction      Co., 

1710   Franklin  St.,   Oakland.   $24,000 


DWELLING. 

(684)      S.    BOND    ST.,    40    E.    COLE    ST., 

Oakland.     1-story  16-room  8-family 

dwelling. 
Owner — Daniel  Bonnes,   6141  Rockridge 

Blvd.,  Oakland. 
Architect — None.  $12,000 


T^KSIDENCE 

(685)      2710    WALLACE    ST.,    Berkeley. 
1-story    4-room    1-family    residence. 
Owner — S.  A.  Wasner,  Oakland. 
Architect — None.  $2000 


RESIDENCE 

(6S6)      428    BOYNTON    AVE.,  Berkeley. 

2-story    8-roQm    1-family  residence 

Owner — H.    B.    Eveished,    898  Eddy    St., 

San   Francisco. 
Designer   &   Contractor  —   E.   E.    Doty, 

354  Hobart  St.,  Oakland.  $6000 


RESIDENCE 

(687)      1401-03    HOPKINS   ST.,   Berkeley 

1-story    8-room    2-family    residence. 
Owner — C.    H.   Tornell,    339    15th   Street, 

Oakland. 
Architect — None.  $6000 


RESIDENCE 

(688)  1280  MONTEREY  AVE.,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — A.  A.  Johnson,  2416  Acton  St., 
Berkeley. 

Architect — None.  $4000 


(689)  1431  BANCROFT  WAY,  Berke- 
ley. 1-story  4-room  1-family  resi- 
dence. 

Owner — Marcus  H.  Peel,  10  Oakvale 
Ave.,   Berkeley. 

Architect — None.  $1800 


(690)      1400    HARMON    ST.,    Berkeley. 

1-story    5-room    1-family   residence. 
Owner — A.   F'isher,   6216  Avenal  Avenue 

Oakland. 
Architect — None. 
Contractor — A.    Anderson,     3520    Mapel 

Ave.,    Oakland.  $3100 


RESIDENCE 

(691)  1865  SAN  PEDRO  AVE.,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — J.  Boysen,  1138  The  Alameda, 
Berkeley. 

Designer  &  Contractor — J.  Harry  Smith 
805    Contra    Costa    Ave.,    Berkeley. 

$2700 


DWELLING 

(692)      930   GRAYSON  ST.,  Berkeley.   1- 

story   4-room   1-family   dwelling. 
Owner — F.   Kuchin,   Oakland. 
Architect — None. 
Contractor — H.    Jaronski,     1017    Linden 

St.,   Oakland.  $2250 


ALTERATIONS 

(693)      35    OAK   VALE   AVE.,    Berkeley. 

Alterations. 
Owner — W.     H.     Sellander,     35     Oakvale 

Ave..   Berkeley. 
Architect — None. 
Contractor — Matt  L.  Koak,  471  Ramona 

Ave.,  Oakland.  $1300 


.APT.   BLDG. 

(694)  2444  HILGARD  AVE.,  Berkeley. 
2-story  22-room  apartments  (shin- 
gles and   plaster). 

Owner — C.    Campbell,    Oakland. 

Architect — Hutchinson  &  Mills,  Hut- 
chinson Bldg.,  Oakland. 

Contractor — M.  F.  Hamilton,  603  Colusa 
Ave.,    Berkeley.  $19,000 


.ALTERATIONS    ETC. 

(695)      1829      THIRTY-EIGHTH      AVE., 

Oakland.    Alterations   and   addition. 
Owner — Manuel    Soares. 
Architect — None. 
Contractor — J.  O.  Hunter,  903  37th  Ave. 

Oakland.  $1975 


DWELLINGS 

(696)      E  SIXTY-FOURTH  AVE  300  325 

350  N  Avnal  Ave.   3   1-story   5-room 

dwellings. 
Owner — Don   Brophy. 
Architect — None. 
Contractor — M.    T.    Bonham,    2401    Hav- 

enscourt  Blvd.,   Oakland.     $3000  ea. 


DWELLING 

(697)  S  BRANN  ST.  30  W  67th  Ave., 
Oakland.    1-story    5-room    dwelling. 

Owner — M.  T.  Bonham,  2401  Havens- 
court    Blvd.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(698)      6170    LAIRD    AVE.,    Oakland.    1- 

story    5-room   dwelling. 
Owner — Sequoia   Construction   Co.,   3485 

35th  Ave.,   Oakland. 
Architect — None.  $4000 


DWELLINGS 

(699)  3707  3715  LINDEN  ST.,  Oakland 
2  1-story  5-room  dwellings  and  1- 
story    garages. 

Owner — Hinch  &  Brennan,  4127  Broad- 
way,  Oakland. 

Architect — None.  $3150    each 


APTS.  A  STORES 

(700)  S  HOPKINS  ST.  140  W  38th  Ave. 
Oakland.  2-story  14-room  apts.  and 
stores. 

Owner — W.  F.  Stuart,  3939  Hopkins  St.. 
Oakland. 

Architect  —  L.  F.  Hyde,  372  Hanover 
Ave.,   Oakland. 

Contractor — S.  F.  Hauskins,  3617  Red- 
ding St.,  Oakland.  $16,500 


SCHOOL 

(701)  SE  COR.  NINTH  &  CAMPBELL 
Sts.,  Oakland.  2-story  23-rm  brick 
and    tile    school. 

Owner — Oakland  Public  Schools. 

Architect — None. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart St.,  Oakland.  $125,000 


RESIDENCE  ^^       ^ 

(702)  NO.  1402  CARLTON  ST..  Ber- 
keley. One-story  5-room  1-family 
rGsidcncG 

Owner— C.  J.  Lister,  1016  38th  St., 
Oakland. 

Architect — L.    F.    Hyde,    Oakland. 

Contractor— Garfield  Nine,  4077  Allen- 
dale Ave.,  Oakland.  $2500 


RESIDENCE 

(703)  NO.  1404  CARLTON  ST.,  Ber- 
keley. One-story  5-room  1  family 
rGsidcriCG 

Owner— C.  G.'  Lister,  1016  38th  St.. 
Oakland. 

Architect — L.   F.  Hyde.  Oakland. 

Contractor — Garfield  Nine,  4077  Allen- 
dale  Ave.,   Oakland.  $2500 


RESIDENCE 

(704)  NO.  897  CRAGMONT  AVE.,  Ber- 
keley. One-story  3-room  1  family 
residence. 

Owner — Mr.  Mudge. 

Architect — None. 

Contractor — B.  R.  Hardway,  507  Ber- 
keley Bank  Bldg.,   Berkeley.      $1200 


RESIDENCE 

(705)  NO.  1601  CHANNING  WAY,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — B.  Reininghaus,  Berkeley. 

Architect — None.  $2500 


DWELLING 

(706)      S  ALLMAN  ST.   180  W  14th  Ave. 

Oakland.    1-story    5-room    dwelling. 
Owner— A.    F.    Kohle,    1201    Adeline   St.. 

Oakland. 
Architect — None.  $4000 


ALTERATIONS   ETC. 

(707)  2912      E      SEVENTEENTH      ST., 
Oakland.   Alterations  and  additions 

Owner— Chas.    G.    Stack,    647    14th    St., 

Oakland. 
Architect — None. 

Contractor — W.     C.     Bracells,    Oakland. 

$1623 

DWELLING 

(708)  N  HYDE  ST.  420  W  Peralta  Ave 
Oakland     1-story    3-room    dwelling. 

Owner — C.    Langeberg,    2322    Fruitvale 

Ave.,   Oakland. 
Architect— None.  $2000 
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DWELLING 

(709)  6180  BROADWAY  TERRACE, 
Oakland.    1-story    6-room    dwelling. 

Owner — W.  A.  Bissell,  4135  Park  Blvd. 
Oakland. 

Architect — None. 

Contractor— J.  M.  Lemon,  3000  Semin- 
ary Ave.,   Oakland.  $5500 


ALTERATIONS 

(710)  1551  SAN  PABLO  AVE.,  Oak- 
land.  Alterations. 

Owner — M.  Midgley. 

Architect — C.  G.  Gaston,  358  10th  St., 
Oakland.  11016 


WAREHOUSE 

(711)      178    TENTH    STREET,    Oakland. 

2-story   brick   and   tile   elec.   supply 

warehouse. 
Owner — Capt.  A.  Carson,  1536  Franklin, 

Oakland. 
Architect — None. 
Contractor — Sommarstrom     Bros.,     Inc., 

1536    Franklin,    Oakland.  $12,000 


DWELLING 

(712)  2961  SOUTHWOOD  DRIVE,  Ala- 
meda. 2-story  7-room  dwelling 
(cement    plaster    finish). 

Owner — Edgar  Cohen,  1605  Versailles 
Ave.,   Alameda. 

Architect — Wood,  Anderson  &  Symmes, 
Alameda,  Calif. 

Contractor  —  Fernside  Builders,  1401 
Park  St.,   Alameda.  $8200 


DWELLING 

(713)  2942  SOUTHWOOD  DRIVE,  Ala- 
meda. 1-story  6-room  dwelling  (ce- 
ment plaster   finish). 

Owner — Fernside     Builders,     1401     Park 

St.,    Alameda. 
Architect — None. 
Contractor    —    Fernside    Builders,    1401 

Park  St.,  Alameda.  $5500 

DWELLING 

(714)  1708  BROADWAY,  ALAMEDA, 
story  5-room  dwelling  (cement 
plaster    finish). 

Owner— W.   I.   Short,   1013   Pearl  Street, 

Alameda. 
Architect — None. 
Contractor — Geo.    H.    Noble,    1336    Park 

St.,  Alameda.  $4000 


DWELLING. 

(714)  1708  BRIADWAY,  ALAMEDA. 
1-story  5-room  dwelling  (cement 
plaster  finish). 

Owner— W.  Short,  1013  Pearl  St.,  Ala- 
meda. 

Architect — None. 

Contractor — Geo.  H.  Noble,  1336  Park 
St.,   Alameda.  $4000 


STORE. 

(715)        1505     PARK     ST.,     ALAMEDA. 

Istory    brick    store    building. 
Owner — G.  Duirin  &  G.  Thompson,  2709 

Santa   Clara   Ave.,   Alameda. 
Arch  i  tect^^None 
Contractor — M.  Fish,  1333  Fountain  St., 

Alameda.  $4850 


DWELLING. 

(716)  1819  CAMBRIIDGE  DRIVE,  Al- 
ameda. 1-story  6-room  dwelling 
(stucco    finish). 

Owner — Wm.  Lamasney,  1160  Broad- 
way,  Alameda. 

Architect — None. 

Contractor  —  Wm.  Lamasney,  1160 
Broadway,   Alameda.  $5000 


DWELLING. 

(717)  2975  GIBBONS  DRIVE,  Alame- 
da. 1-story  7-rooHi  dwelling  (ce- 
ment plaster  finish). 

Owner — Charles  E.  Bardwell,  Jr.,  522 
Santa   Ray   Ave.,    Oakland. 

Architect — Charles  E.  Bardwell  Jr.,  522 
Santa   Ray    Ave.,    Oakland. 

Contractor — Charles  E.  Bardwell,  Jr., 
522    Santa   Ray    Ave.,    Oakland. 

$7000 


DWELLING. 

(718)  908  SAN  ANTONIO  AVE.,  Ala- 
meda. 1-story  5-room  dwelling 
(cement   plaster   finish). 

Owner — M.  Fernandes,  639  Pacific  Ave., 
Alameda. 

Architect — None. 

Contractor — B.  Gambarini,  1537  Ever- 
ett St.,   Alameda.  $4000 


DWELLING. 

(719)  1162  PARK  ST.,  Alameda.  1- 
story  5-room  dwelling  (stucco  fin- 
ish). 


Owner — W.  K.  Champlin,  2308  San  An- 
tonio Ave.,   Alameda, 

Architect — None. 

Contractor — Geo.  Van  Vlack,  2309  San 
Antonio   Ave.,   Alameda.  $3500 


RESIDENCE 

(720)      2901    MABEL    ST.,    Berkeley.    1- 

story   5-room   1-family   residence. 
Owner — A.   B.   Hughes,   902  Washington 

St.,  Oakland. 
Architect — None. 
Contractor   —   Hughes  •&      Beach,      902 

Washington   St.,    Oakland.  $3000 


RESIDENCE 

(721)  1632  STUART  ST.,  Berkeley.  1- 
story    5-room    1-family    residence. 

Owner — Miss    L.    La    Selva,    850    Powell 

St.,    San    Francisco. 
Architect — None. 
Contractor   —   J.    F.    Brown,    1325    82nd 

Ave.,    Oakland.  $3500 

RESIDENCES 

(722)  1635  &  39  WARD  ST.,  Berkeley. 
2  1-story  5-room  1-family  resi- 
dences. 

Owner  —   Gray   &   Roberts,    2535    Tele- 
graph   Ave.,    Berkeley. 
Architect — None.  $2500   each 


RESIDENCE 

(723)      813    THE    ALAMEDA,    Berkeley. 

1-story    6-room    1-family   residence. 
Owner — Raymond   D.    Price,    764   Contra 

Costa    Ave.,    Berkeley. 
Architect — None.  $4500 


RESIDENCE 

(724)      1132   CARLTON   ST.,   Berkeley. 

1-story    5-room    1-family    residence. 
Owner — C.    A.    Tornell,    339    15th    Street, 

Oakland. 
Architect — None.  $3000 


DWELLING 

(725)      E   BOWLES  PL   200   S  Sunnyhill 

Rd.,  Oakland.   1-story  6-room  dwlg. 
Owner— Miss    P.    Bartell,    1077    41st    St., 

Oakland. 
Architect — None. 
Contractor   —   F.    P.    Poulter,    4322    San 

Pablo   Ave.,    Oakland. 


ALTERATIONS 

(726)      5847  SAN  PABLO  AVE,  Oakland 

Alterations. 
Owner — J.   Wiesman,   Los  Angeles,   Cal. 
Architect — None. 
Contractor — W.    E.    Rushing,    2420    10th 

St.,   Berkeley.  $1000 


DWELLING 

(727)  N  E  EIGHTEENTH  ST.  175  E 
41st  Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — H.    S.    Pamham,    2048    Rosedale 

AVe.,   Oakland. 
Architect — None.  $2450 

SERVICE  STATION 

(728)  S  E  COR.  TWENTY-EIGHTH 
Ave.  and  Ft.  Blvd.,  Oakland.  1-sto. 
steel   service   station. 

Owner — B.    E.    Carpenter,    28th    and    Ft. 

Blvd.,  Oakland. 
Architect — None.  $1000 


DWELLING 

(729)      SE    COR.    MATTHEWS    &    CAV- 

anaugh    Rds.,    Oakland.    2-story    8- 

room  dwelling 
Owner — E.    Vittori,    3820      Mission      St., 

San    Francisco. 
A  rchitect — None. 
Contractor — T.    J.    Byrnes,    2004   Lincoln 

Ave.,  Alameda.  $7000 


ALTERATIONS 

(730)      3320    EAST    FOURTEENTH    ST.. 

Oakland.   Alterations   and   additions 
Owner — Mrs.  T.  H.  Garlichs,  312  Balboa 

Bldg.,    San    Francisco. 
Architect — None. 
Contractor — McWethy  &  Greenleaf  2910 

Telegraph   Ave.,  Oakland.  $3000 


.>T,TKRATIONS 

(731)      491       THIRTY-SIXTH      STREET 

Oakland.    Alterations. 
Owner — Chas.     Hilstrom,     493     36th     St., 

Oakland 
Architect — None.  $2000 

DWELLING 

(732^  1414  MORTIMER  ROAD.  Oak- 
land.     2-st''ry    5-oom   dwelling. 

Owner — C.  A.  and  A.  J.  Rogers,  3532 
Kingsley   Ave..   Oakland. 

-Architect — None. 

Contractor — Rogers  &  Rogers,  3901 
Foothill   Blvd.,   Oakland.  $4800 


DWELLING. 

(733)      4633    FLEMING   AVE.,    Oakland. 

1-story     5-room     dwelling    and     1- 

story    garage. 
Owner — J.  F.  McCorkle,   850  Lakeahore 

Ave.,   Oakland. 
Architect — None.  $2600 


STORE. 

(734)      N   PARK   BLVD.,    70   W   EMER- 

son  St.,  Oakland.     1-story  tile  store. 
Owner — M.    E.    Duffey,    1824    Chase    St., 

Oakland. 
Architect — None.  $1000 


DWELLING. 

(735)      5851    ROBERTS    AVE.,    Oakland. 

l-/story     5-room,    dwelling    and     1- 

story  garage.' 
Owner — A.      M.      Robinson,      3032      58th 

Ave.,    Oakland. 
Architect — None.  $3650 


DWELLING. 

(736)  2262  EAST  25TH  STREET,  Oak- 
land.    1-story  6-room  dwelling. 

Owner — Mrs.  L.  A.  Dickson,  2501  23rd 
Ave.,    Oakland. 

Architect — None. 

Contractor — Ward  Durgln,  5335  East 
14th   St.,   Oakland.  $3400 


DWELLING. 

(737)  18  VAN  SYCKLEN  PLACE, 
Oakland.     1-story  6-room  dwelling. 

Owner — G.  M.  Taylor. 
Architect — None. 

Contractor — C.  E.  Burks^  4129  Ran- 
dolph Ave.,   Oakland.  $5000 

STORE. 

(738)  S  W  COR  98TH  AVE  AND 
Birch  St.,  Oakland.     1-story  store. 

Owner — F.   Christensen,   1839  98th  Ave., 

Oakland. 
Architect — None.  $1000 

DWELLINGS. 

(739)  N  EDITH  ST.,  120  AND  160  W 
Buckeye  St.,  Oakland.  Two  1-story 
6-room   dwellings. 

Owner — M.     E.     Hubbert,     Hotel     Colt, 

Oakland. 
Architect — None. 
Contractor — Oakland    Construction    Co.. 

2574   Grove   St.,   Oakland.  $10,000 

RESIDENCE 

(740)  37  POPLAR  ST.,  Berkeley.  1- 
story    7-room    1-family   residence. 

Owner — F.  J.  Conner,  2525  Durant  Ave.. 

Berkeley. 
Architect — Winfleld    Hyde,    2232    Haste 

St.,    Berkeley.        .  $5750 

RESIDENCES 

(741)  1446  &  1448  NIELSON  ST.,  Ber- 
keley. 2  1-story  5-room  1-famlly 
residences    and    garages. 

Owner   —   C.    A.    Tornell,    337    15th    St., 

Oakland. 
Architect — None.  $3500    each 

DWELLINGS 

(742)  1521  &  1519  BERKELEY  WAY, 
Berkeley.  2  1-story  5-room  1-family 
dwellings. 

Owner — James    Spiers,     1741    Delaware 

St.,  Berkeley. 
Architect — None.  $3000    each 


DWELLING 

(743)  1629  STANNAGE  AVE..  Berke- 
ley.  1-story   5-room   1-family  dwlg. 

Owner — J.    Vander    Dussen,    Richmond. 
Architect — None.  $3500 

RESIDENCE 

(744)  1032  BANCROFT  WAY.  Berke- 
ley.   1-story   5-room   1-family   dwlg. 

Owner— J.  J.  C^sta,  1314  Addison  Street 

Berkeley. 
Architect — H.  E.  Correia,  2744  Mathews 

St.,    Berkeley.  $3500 

RESIDENCE 

(745)  3206  BOSIE  ST..  Berkeley.  1-sto. 
5-room    1 -family    residence 

Owner— C.   D.   Stead.    2326    Edwards   St. 

Berkeley. 
Architect — W.   D.   Ellis.   2208   Grove   St 

Berkeley. 
Contractor — Stead  Bros.,  2326  Edwards 

St.,    Berkeley.  $2150 

RESIDENCE 

(746)  151  ALVARADO  RD..  Berkeley. 
2-sfory  8-room  l-familv  stucco 
residence  and  garage. 

Owner — "V\-.  A.  Gompertz.  2930  Ashby 
Ave..   Berkeley. 

Designer  &  Contractor  —  Glenn  Con- 
nally  Co.,  Mercantile  Bank  Bldsr., 
Berkeley.  $10,000 
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DWEI.LING  DWELLING.  Feb.    11,     1926—147    RICARDO    AVE., 

(747)  2609      FIFTY-FIFTH     AVENUE,  (757)      2840   61ST  AENUE,   Oakland.      1-  Piedmont.      Elmer     M.      Nelson      to 
Oakland.    1-story    6-room    dwelling  story    6-room   dwelling  and   1-story  whom   it   may  concern .  .Feb.    6,    .1925 
and  1-story  garage.  garage.  Feb.    11,    1926— LOT   1   ELK     A     MAP 

Owner — C.   S.  Nichols,   2048   5th  Avenue,  Owner — G.   Watkins,  2151  East  24th  St.,  Rose    Park    Tct.    Oakland.    Llewelyn 

Oakland.  Oakland.  Owen   JV.   to  whom  it  may  concern 

Architect — None                                         $3700  Archiieci^None.                                        $3650            Feb.    9,    1926 

J Feb.    11,    1926—3026    GUIDO    STREET 

DWELLING  STORE.  Oakland.     Oliver        Shoemaker       to 

(748)  NW    COR      FIFTY-FIFTH    AND  (758)       E.    TELEGRAPH    AVE.,    100    S.  whom   it   may   concern .  .Feb.    10,    1926 
Walnut   Aves.,    Oakland.    1-story    8-  35th   St.,   Oakland.      1-story  store.  Feb.   10,  1926 — 3471  MAYBELLE  AVE. 
room    2-family    dwelling   and    1-sto.  Owner — R.     S.     Prouty,     1435     Harrison  Oakland.     Grace   S.  Hickok  to  J.  L. 
garage.  <■■■    Oakland.                                                            Clough    .Feb.    10,    1926 

Owner — C.   S.   Nichols,   2048   5th  Avenue,  Architect— None.  Feb.   10,  1926 — LOT  17  AND  N  W  12y2 

Oakland.  Contractor — L.    H.    Ford,    1435    Harrison  ft   lot   18    blk    2,   map   of  Key   Route 

Architect — None                                         $6400  St.,   Oakland.                                       $5000  Heights,    Oakland.      Nick    Vukovlch 

to   G.   A.    Scott    Feb.    8,    1926 

DWELLING  DWELLING.  Feb.     10,    1926 — LOT    89    BLK    R    map 

(749)  3660    MADROXE    STREET,    Oak-  ("59)       E.    21ST    AVE.,    80    N.    E.    22ND  Fruitvale      Blvd.      Tract,      Oakland, 
land.   1-story  4-room  dwelling.  St..  Oakland.     1-story  5-room  dwel-  M.   Sundberg   to   whom   it   may   con- 
Owner — E.  Bardelini,  2800  East  16th  St.  ^       ling.                                              •                                 cern Feb.   8,    1926 

Oakland.  Owner — M.    Lorge,    1324    East    18th    St.,  Feb.   10,   1926— LOT  90  BLK  R  map  of 

Arclitect — None.  Oakland.  Fruitvale  Blvd.  Tract,  Oakland.     M. 

Contractor    —    R.     E.     Reeves,    Jr..    573  Architect — None.                                        $3000  Sundberg  to   whom   it   may  concern 

Kenwyn    Blvd.,    Oakland.             $2000  ^                                                     Feb.     8,     1926 

♦ Feb.    10,   1926 — 2227   84TH  AVE.,   Oak- 

DWELLINGS  land.       Mildred    G.    Coirll    to    J.    H.    - 

(750)  S   SUNNYSIDE   ST.      81      111      W  BUILDING     CONTRACTS             Pickrell   Feb.   10,  1926 

Jones    Ave..    Oakland.    2    1-story    5-  OV-*  "-l-'H^  V»     V,W1'«I  1  IV^V^  1  O  j,-^^^      ^^      1926—5915-5917    FOOTHILL 

rrom   dwellings  .t   l-stc-y   garages  ^.,  .  ,-.-„"ir^~"7^^,,„™,,v  Blvd.,    Oakland.      J.    L.    Gresham    to 

Owner— Etta    P.    Rae,    647    Lewis    Ave.,  (ALAMEDA    COUNTY)                        W.  N.  Glaser    Feb.  9,  1926 

San    Leandro.  Feb.  10,  1926— LOT  73  map  of  Greater 

Architect — None.                          $2600    each  nq      Owner                       Contracto'-     Amt  Oakland  Co.,   Tract  No.   1,  Oakland. 

518     Berkeley                          Conner        5100  R.  L.   Robins  to  R.  L.   Robiris  .^.^.  ..^^^ 

DWELLING  ALTERATIONS  Feb-    10,    1926- LOT  9   BLK   G  revised 

(751)  3514   SIXTY-FOURTH   AVENUE,  (5i8)       COR      GROVE    ST     AND    ALL-  '"^P    ^f    Piedmont    Park,    Piedmont. 
Oakland.    1-story    5-room    dwelling.  gton    Way      Berkeley                                            O-  A-  Fisk  to  A.  F.  Anderson 

Owner— C.   H.   Sherman,   350S   64th   Ave..  Alterations   and   repairs.  V  •••••■„•.••  •o.^-oVVVm;; 'Pfr^   ^Jv'  ,*®^" 

Oakland.  Owner— City    of    Berkeley.    Berkeley.  Feb.   10,   1926—2939   56TH  AVE     Oak- 
Architect— None.                                        $3000  Architect— James       W.       Plachek,       404  '^nd.      Edwin   W.   Dahl   to   whom   it 

.     Mercantile   Bank   Bldg.,   Berkeley.  """^y  „'=°"^®I'"  t4^;,- " ;  X^^    o     A^Vf.    , 

Contractor— Conner      &      Conner,      1726  Feb.    10,    1926— PTN    LOTS    2    AND    3 

DWELLING  Grove   St     Berkeley  blk     E     map     of     Berryman     Iract. 

752)      S   E-FIFTEENTH   ST.    100   E   19th  Filed  Feb    17"'  1926    Dated  Feb    15    1926  Berkeley.      J.    E.    Gray    to   whom    it 

Ave.,  Oakland.  1-story  5-room  dwlg  First    and   'l5t:h    of    each    month    of                ^^y    concern    

Owner— M.   Gouveia,   1921    East    15th   St.  vilue    incorporated                            75%  Feb.    11,    1926— NO.    1411     FOUNTAIN 

Oakland.  Usual    35    days    ■.■.■.■.■.■.VBalance  St.,  Alameda^     A  and  Marie  Mathe- 

Architect — None.                                        $2500  TOT  4L  COST    "65100  bat  to  H  S  Penberthy  .  .  .  .  t  eb.  8,   1926 

Two    bonds,    $1275    and    $2550;    sureties.  Feb.    13,    1/26-NO.    1259    105TH  AVE 

National   Surety  Co.   of  New  York;  for-  Oakland.      Kenuneth    M    Morse    and 

DWELLING  feit,  none.     Limit,  42  davs  from  date  of  Arthur    H.    Morton    (Morse    &    Mor- 

(753)  W  MATTHEWS  RD.   100  S  Tres-  contract.         Plans      and      specifications  ^on)   to  Morse  &  Morton.  .Feb.  10     26 
tie  Glen  Rd.,  Oakland.  1-story  6-room  filed  Feb.       13,       1926— NE       E-TWENTY- 

dwelling.  '  seventh   and    23rd      Ave.,      Oakland. 
Owner — E.  R.  Lamb,  1064  16th  St.,  Oak-                          ♦ — Associated    Oil    Co    to    T    L    Rosen- 
land.                                                         $5700                                                                                                        berg   Co Feb.    6,    1926 

— —  COMPLETION    NOTICES  Feb.   13,   1926— ptn  lots   26   and 

27    Blk    5,    Solano    Avenue    Terrace, 

/^7\        XT      A-DTTTMr>T-r,M      ATHTT'        c A     w  ALAMEDA    COUNTY  Berkeley.      Albert    Hammarberg    to 

(754)  N     ARLINGTON     A7IE.,     64     W  whom    it   may   concern .  .Feb.   13,   1926 

Grove  St.,  Oakland.     Brick  and  Tile  Recorded                                                Accepted  Feb.    13,    1926— PTN    LOT    9    BLK    1. 

Addition.  _  INIap       Broadmoor,       S'an       Leandrc 

Owner     M.    P.    Maxwiler.  Feb.  11,  1926 — W  NINETEENTH  AVE  Minnie    E    Henderson    to    whom    it 

AJ^V^o^^X7^"w  T?„,<rctt     QQ7  -Rcry,r>T,a  105    ft.    S    of    E    23rd    St.,    Oakland.                may    concern Feb.    9,    1926 

Contractor— E.W.  Bui gett,   937  Ramona  jjg,g^  ^    Jackson   to  whom   it  may  Feb.    13,    1926— LOT    150.    Map    Arbor 

Avenue,   Oakland. $2500  concern    Feb.   10,   1926  Villa,   Oakland.      Mary  E  Nelson   to 

Feb.  11,  1926 — TOWN  OF  ALVARADO  whom   it   may   concern  ..  Feb.    11,    1926 

STORES.  Alameda    Co.    The    Roman    Catholic  Feb.    13,    1926— NO.    2416    PALMETTO 

(755)  S.  BECK  ST.,  100  W.  67TH  AVE.,  Archbishop  of  S.  F.  to  J.  A.  Bryant  St.,    Oakland.       W    A    Netherby     to 
Oakland.      1-story   stores.  Feb     S     1926  whom    it   may   concern .  .Feb.    13,    1926 

Owner — A.    Reilli,    5375    Bond    St.,    Oak-  Feb.  11,   1926 — BEG.  AT  POINT  DIST.  Feb.    13,    1926 — NO.    550   ROSAL  AVE., 

land.  100  ft  SW  at  right  angles  with  SW  Oakland.     W.  B.  Slater  to  F.  Grune- 

Architect — None.  line    rf   E-14th    St    from    a   point   on                wald Feb.    13,    1926 

Contractor- Chas.    Ugaretti,     1393  ,18th  said   SW   line   of     E-14th      St      dist.  Feb.    13,    1926 — LOT    26    North    Chris- 

St.,    Oakland.                                       $2000  thereon   100   ft  SE  of  29th  Ave    (100  tiana     Tract,       Albany.         Geo       W 

by  50),  Oakland.  Margaret  A.  Myers  Stanley  to  Geo  W   Stanley. Feb.   8,  '26 

DWELLING  to  G.  A.   Scott    Feb.   10,   1926  Feb.  13,  1920— NO.  1032  ARDWAY  ST. 

(756)  S.    CAMDEN    ST..    200    E.    BIRD-  Feb.     11.    1926 — 143    RICARDO    AVE.,  Albany.     A  C  Kaiser  to  C  R  Squires 

sail  Ave.,  Oakland.     1-story  6-room  Piedmont.      Elmer     M.     Nelson      to                Feb.    10,   1926 

dwelling.  whom    it    may   concern .  .Dec.    15,    1925  Feb.    13,    1926— PTN   LOT    23   BLK    19, 

Owner — C     M.    and    C.    H.    Wallace,    451  Feb.     11,     1926 — 153     RICARDO    AVE.,  North    Cragmont,    Berkeley.       E    C 

Mitchell   Ave.,    San   Leandro.  Piedmont    to    Elmer    M.    Nelson....  Ramstad  to  whom  it  may  concern. 

Architect — None.                                        $3500  Nov.    2,    1925            Feb.    11,    1926 


Hara^n  CCnuHtntrtton  Irpnrta 

Issued  pvery  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FTIANCISCO 


Reinhart  lumber  and  Planing  Mill  Company 

fJEXERAl-    I.rMBEn    YARD 

Dry    Kiln  Capacity,  10  Million  Feet  per  Annum 
Oen<»ral    Mill    and    CBblnef    Work.    Stock     Doors,    Snwh 

KrBmen    nnrt    Monltllne:*  

JERROLD   AVE.  &  VARNHTVELD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    ^4()0j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchxnge 
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Feb.  13,  1926— LOT  7  BLK  1,  Map  San 
Palbo  Park,  Berkeley.  G  F  Fara- 
eher  to  whom  it  may  concern.... 
Feb.   10,   1926 

Feb.  13,  1926— LOT  124  BLK  23, 
Amended  Map  Havenscourt,  Oak- 
land. James  C  Barrett  to  whom  it 
may    concern  ...  .\i' Feb.    13,    1926 

Feb.  13,  1926— NO.  1517  WALNUT  ST. 
Berkeley.  Olive  K  Clarke  to  Chas 
C   Williams Feb.    10,    1926 

ACCEPTANCES—  Alameda—  PJ 

Feb.  15,  1926—2645  68TH  AVE.,  Oak- 
land. F.  C.  Duerr  to  whom  it  may 
concern    Feb     15,    1926 

Feb.  15,  1926 — 5951  CHABOLYiSI  TBR- 
race.  E.  E.  Carpenter  to  whom  it 
may  concern    Mar.  1,  1925 

Feb.  15,  1926— COR  HIGH  AND  CAR- 
rington  Sts.,  Oakland.  Charles  A., 
Mrs.    Charles    A.    and    Mary    S.    Ol- 

sen   to  whom   it  may  concern 

Feb.    10,    1926 

Feb.  15,  1926—4222  CARRINGTON 
St.,  Oakland.  Charles  A.,  Mrs. 
Charles  A.  and  Mary  S.  Olsen  to 
whom    it   may   concern .  .Feb.    10,    1926 

Feb.  15,  1926— N  E  COR  ALLSTON 
Way  and  McKinley  St.,  Berkeley. 
City  of  Berkeley  to  Heath  and 
Wendt    Feb.   9,   1926 

Feb.  15,  1926 — S  60  FT  LOT  1  AND 
S  60  ft  of  W  55  ft  of  lot  2  blk  A 
map  of  Elmwood  Park,  Berkeley. 
Mercantile  Trust  Co.  of  California 
to  K.  A.  Macmillan    Feb.  8,  1926 

Feb.  15,  1926— S  60  FT  LOT  1  AND  S 
60  ft  of  W  55  ft  of  lot  2  blk  A  map 
Elmwood  Park,  Berkeley.  Mer- 
cantile Trust  Co.  of  California  to 
K.   A.   Macmillan    Feb.   8,   1926 

Feb.  1.5,  1926— N  CENTER  ST  103.35 
ft  E  of  Grove  St.  thence  E  50  ft 
X  N  124.67  ft,  Berkeley.  Mercan- 
tile Securities  Co.  of  California  to 
Charles    H.   Burr   et  al..Feb.    10,    1926 

Ffb.  1.-),  1926— N  TENTER  ST  103.35 
ft  E  of  Grove  St.  thence  E  50  ft  x 
N  124.67  ft,  Berkeley.  Mercantile 
Securities  Co.  of  California  to  C. 
W.  and  W.  H.  Conner Feb.   8,  1926 

Feb.  15,  1926 — PTN  LOT  1  BLK  D 
amended  may  of  Fairview  Tract, 
Oaklanti.  Martin  E.  Marks  and 
Abe  Cohn  to  A.  Frederick  Ander- 
son     Ian.    6,    1926 

Feb.  15,  1926— LOT  10  BLK  5  EAST- 
lawn  Edition.  Vina  D.  .lohnson  to 
W.    D.    Curtis    Feb.    15,    1926 

Feb.  15,  1926—9718  BANCROFT  AVE., 
Oakland.  Nels  O.  Jacobsen  to  E. 
Bauer    Feb.    8,    1926 

Feb.  16,  1926 — All  that  tract  of  land 
formerly  a  portion  of  Ridg-e  Road 
lying-  between  the  line  of  frontag-e 
thereof  of  lots  1  to  9  inclusive, 
blk  3,  map  of  Daleys  Scenic  Park 
Tract  and  the  line  of  on  said  Ridge 
Road  of  lots  11  to  18  inclusive  of 
blk  2  said  tract;  being  a  portion  of 
Ridge  Road  formerly  called  Daley 
Ave.,  abandoned  and  closed  by 
ordinance  226A  and  plot  of  land 
adjoining  last  above  property  on 
N.,  Oakland.  Pacific  School  of  Re- 
ligion   to    Walter    Sorensen 

Feb.    11,    1926 

Feb.  16,  1926—2638  NICOL  AVE.,  Oak- 
land. Frank  Marini  to  G  E.  Hover 
Feb.    13,    1926 

Feb.  16,  1926— S  50  FT  LOT  23  BLK 
160  Kellersberger's  map  of  Oak- 
land, Oakland.  Grace  T.  Kent  to 
John  M.  Bartlett Feb.  15,  1926 

Feb.  16,  1926 — LOT  26  map  of  Mon- 
tera,  Oakland.  Helen  G.  Cerar  to 
Lee  Investment  Co.    ....Feb.   15.   1926 

Feb.  16,  1926— PTN  LOTS  1  AND  2 
blk  2  map  Electric  Loop  Tract, 
Oakland.  John  White  to  whom  it 
may    concern Feb.    9,    1926 

Feb.  16,  1926-2433  34TH  AVE.,  Oak- 
land. Severin  D  Dether  to  J.  and 
Severin    Dether Feb.    16,    1926 


liiJjJNS  FILED 


ALAMEDA    COUIVTY 


Recorded  Amoun' 

Feb.  10,  1926— LOT  12  Map  of  Avenue 
Terrace:  lot  D  map  of  Avenue  Ter- 
race Unit  No.  2,  Oakland.  A.  Reid 
vs.  Paul  and  Margaret  Romak....$72 

Fob.  13,  192G— NE  B  ST.  AXO  90TH 
Ave.,  Oakland.  Elmore  &  Torrence 
vs  J   W   and  Mrs.  J  W   Roberts.  ..  $96 

Feb.  13,  1926— LOT  26  BLK  16,  Map 
Havenscourt.  Oakland.  L  M  Ras- 
mussen  vs  Marcella  Reed  and  CD 
Davidson $116.70 


Feb.  11,  1926— LOT  187  UNIT  NO.  2 
Avenue  Terrace,  Oakland.  Superior 
Tile  &  Products  Co.  vs.  Peter  Mad- 
sen   and   A.    Jensen    $32 

Feb.  11.  1926— LOT  43  CENTRAL 
Terrace  Extension,  Oakland.  Mel- 
rose Bldg.  Materials  Co.  vs.  Ed- 
mund E.  Young  and  O.  A.  Penzien 
$64.59 

Feb.  11,  1926 — PTNS  LOTS  33,  36,  37, 
blk  2,  map  ppty  and  location  of 
Spaulding  Tract,  Berkeley.  Walter 
Mork  vs.  Mrs.  Elizabeth  Fox  and 
T.    M.    Carlson     $41.67 

Feb.  11,  1926— PTNS  LOTS  33,  36,  37 
blk  2  map  ppty  and  location  of 
Spaulding  Tract,  Berkeley.  Walter 
Mork  vs.  Mrs.  Elizabeth  Fox  and 
T.    M.    Carlson     $41.69 

Feb.  11,  1926— PTNS  LOTS  33,  36,  37 
blk  2  map  ppty  and  location  of 
Spaulding  Tract.  Berkeley.  Walter 
Mork  vs.  Mrs.  Elizabeth  Fox  and 
T.    M.    Carlson     $47.17 

Feb.  11,  1926— PTNS  LOTS  33,  36,  37 
blk  2  map  ppty  and  location  of 
Spaulding  Tract,  Berkeley.  Walter 
Mork  vs.  Mrs  Elizabeth  Fox  and 
T.    M.    Carlson    $41.69 


Feb.  10,  1926—2433  109TH  AVE.,  Oak- 
land.    C.  H.  Prinz  Co.  vs.  T.  String- 


er 


S50 


Feb.  10,  1926— S  W  COR  DELEWARE 
and  West  Sts.,  Berkeley.  Tilden 
Lumber  &  Mill  Co.  vs.  Builders 
Service  ►^   Supply   Co $891.25 

Feb.  10,  1926— S  W  25  FT  LOT  48  and 
N  E  15  ft  lot  49  Broadmoor  Ter- 
race, Oakland.  Reynolds  and  Gray 
vs.    Karl    Trippell    $600 

Feb.  13,  1926— NO.  948  EVELYN  AV. 
Albany.  Golden  Gate  Plumbing 
Shop  vs  E  W  and  H  Burgett  and  B 
S  and  Mildred   Dougherty    $92.60 

Feb.  13,  1926 — NO.  950  EVELYN  AV, 
Albany.  Golden  Gate  Plumbing 
Shop  vs  E  W  and  H  Burgett  and  G 
H   and   H   B   Burdick $199.65 

Feb.  13.  1926— NO.  518  MASONIC  AV., 
Albany.  Golden  Gate  Plumbing 
Shop  vs  E  W  and  H  Burgett  and  E 
J   Falk   Jr $2.50 

Feb.  16.  1926— LOTS  121  AND  122 
map  A.  J.  Snyder  Piedmont  Ter- 
race by  the  Lake,  Oakland.  S.  W. 
Carlson  v.s.  Elizabeth  Baggett  and 
S.    W.   Jones    $243 

Feb.  16,  1926— S  E  14TH  AVE  S  W  L 
E  24th,  Oakland.  Chas.  Bobbins 
and  V.  W.  Febus  vs.  J.  A.  Pilliod  $500 

Feb.  1,5.  1926 — i.OT  9  BLK  L  Kennedy 
Tract.  Oakland.  E.  K.  Wo-^d  Lum- 
ber Co.  vs.  Maria  Fraga  and  Joe 
Ferrera    $104.80 

Feb.  13,  1926 — NO.  1630  CURTIS  ST., 
Berkeley.  Golden  Gate  Plumbing 
Shop  vs  E  W  and  H  Burgett  and 
Wm  H  and  Goldie  W  Ciosman  .  $218.65 


REJEASf   n^    LIENS 


M-AMKIM     COI  \TV 

Recorded  Amount 

Feb.  16,  1926— LOT  4  BLK  9  map 
Lakemont.  Oakland.  Rhodes-Jam- 
ieson  to  John  B.  Maisano  and  Leslie 
G.    Geary     $108.83 

Feb.  13,  1926 — N  W  90  FT  LOT  23  BLK 
B  map  Lakeshore  Terrace.  Oak- 
land. Superior  Tile  and  Products 
Co.    to   A.   R.   Lapham    $54 


Feb.  13,  1926— LOT  14,  Mackinnon 
Park  Tract,  Piedmont.  Sunset 
Lumber  Co  to  Maud  and  Robert 
Boyd     $55.57 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Stp'tt 


COMPLETION  NOTICES 


FRESNO    COL.VTY 


Recorded  Accepted 

Feb.  10,  1926— LOTS  1  TO  5  -VW  V^ 
Lot  6  Blk  68  Fresno.  L.  W.  Wilson 
Co.,  Inc.  to  Trewhitt-Shlelds  Co. 
Feb.     3,     1926 

Feb.  10,  1926— N  21  FT.  LOT  17,  LOT 
18  Blk  2  Dudley  Park.  Lewis  G. 
Riggin  to  whom  it  may  concern.. 
Feb.     10,    1926 


COMPLETION    NOTICES 


FUESNO    COLNTY 


Recorded  Accppted 

Feb.  11,  1926— MAINTENANCE  SHOP 
Building  and  Truck  Shed,  Fresno. 
California  Highway  Commission  to 

J    P    Williams Feb.    8,    1926 

Feb.  13,  1926— LOTS  37  AND  38,  Vir- 
ginia Villa,  Fresno.  A  Julius  John- 
son et  ux  to  whom  it  may  concern 
Feb.   5,    1926 


BUILDING  CONTRACTS 


SANTA    CLARA    COUJVTY 


PERMITS 

RESIDENCE,  5-room,  $3500;  Locust  St. 
near  Reed  St.,  San  JoseT  owner, 
Jas.  Wilkinson,  1251  Sherman  St., 
San  Jose. 

RESIDENCE,  6-room,  $5000;  Naglee 
St.  near  Chapman  St.,  San  Jose: 
owner,  C.  E.  Randall.  145  N-Flfth 
St.,  San  Jose;  contractor,  B.  J. 
Smith,    276   Mariposa   St.,   San   Jose. 

RESIDENCE,  5-room,  $4765;  Uershinff 
St.,  near  Stockton,  San  Jose;  own- 
er, F.  TV^  Gunter,  674  Ashbury  St., 
San  Jose. 

ALTERATIONS,  $1970;  No.  47  S-Second 
St.,  San  Jose;  owner,  M.  Blum  &  Co. 
First  and  Fountain  Sts.,  San  Jose; 
architect,  Herman  Krause,  Bank  of 
San  Jose  Bldg.,  San  Jose;  contrac- 
tor. H.  Jorgensen,  63  W-Santa 
Clara  St.,  San  Jose. 

RESIDENCE.  5-room,  $3500;  17th  St. 
near  Jackson,   San  Jose;   owner.  a1 

^^^^^^'^'^'  ^^^  N-15th  St.,  San  Jose. 

STORE  and  residence,  $5650:  Delmas 
St.  near  Fuller  St.,  San  Jose;  own- 
er. John  Schrleb,  Almaden,  Calif.; 
contractor.  T.  H.  Herschbach,  Bank 

.■rrS^  ^'^"   "^°-'5e   Bldg.,   San    Jose. 

ALTERATIONS,  $900;  No.  492  N-Sec- 
ond  St.,  Pan  Jose;  owner,  Mrs  H 
Preston,  492  N-Second  St.,  San  Jose 
contractor,  Chas.  Armstutz,  Bo.x  64 
Rt.   B,  San   Jose. 

ALTERATIONS,  $750;  No.  247  S-Flrst 
St.,  San  Jose;  owner,  Ruddick. 
Your  Hatter,  Premises;  contractor. 
C.  W.  Cook,  193  N-First  St.,  San 
Jose. 

RESIDENCE.  6-room,  $5000;  Hester  St 
ne,T_r   Hilman.    San    Jose;    owner    b" 

„„  J-  Smith    276  Mariposa  St.,  San  Jose 

RESIDEINCE,  6-room,  $7000;  Alameda 
way,  San  Jose;  owner,  Thos.  J 
Price,   80   Vine   St.,   San  Jose. 

BUILDING  CONTRACTS 

CONTRA    COSTA    COUNTHY 

PERMITS 

COTTAGE,  $3000;  W  43rd  St.,  bet.  Mac- 
Donald  and  Xevin  Aves.,  Richmond; 
owner,  H.  J.  Hennlng,  500  Key 
Blvd..  Richmond.  ' 

COTTAGE,  $3500;  W  39th  St  bet 
Clinton  and  Solano  Sts..  Richmond- 
owner,  H  Furseth,  438  S-19tli  Stl 
Richmond.  ^ 


BUILDING  CONTRACTS 

S.4.1V    JOAQLIN    COUNTY 

PERMIT.S 

^'^^JPo?*"^"?^    ^"'^   garage,      $4300;     No. 

1230    N-Tosemite       St.,       Stockton: 

owner.    T.   W.    Seitz;   contractor.   A. 

F     Salfield.    260      E-Sonoma      Av^ 

Stockton. 
RESIDENCE  and  garage.  $2800;  No.  411 

S-\osemite     St.,     Stockton;     owner 

A.  Rodriuez. 
STORE     building,     $2500;    No.     230    E- 

Church   St..  Stockton;  owner.  L.   E 

Moore,  Premises. 
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Saturday,    February    20,    1926 


COMPLETION    NOTICES 


SAJ\    JOAULIN     COtlSTV 


Recorded  Accepted 

Sept.  20,  1925 — LOT  2  BLK  24,  Sup- 
plement to  Survey  No.  2999,  Filed 
March  29,  1905,  Stockton.  John  H 
Marckwardt  and  wife  to  W  H 
Ecker  and  P  J  Ecker..Sept.  20,  1925 
Feb.  9,  1926— LOT  4  BLK  3,  Rosedale 
Subd.,  Tracey.  J  F  Doughty  to 
whom  it  may  concern.  .  .  .Feb.  9,  1926 


BU'ILDINU   CONTRACTS 


SACKAiMKNTO    COLUVT* 


RECORDED 

RESIDENCE 

S    40    FT.    LOT    1905    &    N    50    FT.    LOT 

1906.  All  work  for  residence. 
Owner — Adolph    Teichert,   Jr.,    2014    25th 

St.,    Sacramento. 
Architect — None. 
Contractor — L.  F.   Gould. 
Filed  Feb.   9,   1926.   Dated  — . 
Payments   not   given   . 

TOTAL  COST,   $12,154 


PERMITS 

BUS  BLDG.,  $3000;  1800  Q,  Sacramento; 
owner,  John  A.  Skag,  4147  5th  Ave 
Sacramente;  contractor,  E.  E.  Sy- 
den&tricker,    1615    24th,    Sacramento 

DWELLING,  4-room  and  garage,  $3900 
1917  39th,  Sacramento;  O'wner,  H. 
Sullivan,  1420  O,  Sacramento;  con- 
tractor, H.  Gunther,  1931  D,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2950 
2732  Harkness  Way,  Sacramento; 
owner,  Chas.  Just,  2736  Harkness 
Way,    Sacramento. 

DWELLING,  4-room  and  garage,  $3000 
3424  45th,  Sacramento;  owner,  R.  C. 
Hager,  Del  Paso  Hgts.,  Sacramento 
contractor,  W.  Hager,  Del  Paso 
Hgts,    Sacramento. 

DWELLING.  4-room  and  garage,  $3400 
4230  I2th  Ave.,  Sacramento;  owner 
R.    W.   Brown,    1820    H,    Sacramento. 

DWELLING,  4-room  and  garage,  $3400 
4220  I2th  Ave.,  Sacramento;  owner 
R.   W.   Brown,    1820   H,   Sacramento. 


DWELLING,  5-room  and  garage  $4250; 
2841  3rd  Ave.,  Sacramento;  owner 
Ira  Dunn,  2123  P,  Sacramento;  con- 
tractor, W.  B.  Ladue,  2319  O,  Sac- 
ramento. 

DWELLING,  S-ro'm  and  garage,  $6500 
2932  25th,  Sacramento;  owner,  Dr. 
A.  Theile,  Forum  Bldg.,  Sacramen- 
to; contractor.  Siller  Bros.,  1616 
13th,  Sacramento. 

DWELLINGS  (4),  5-room  and  garages 
$3000  each;  1008  1016  1024  1017  3rd 
Ave.,  Sacramento;  owner,  Frank  P. 
Williams,    932      4:ind,      Sacramento- 

DWELLING.  5-r^om  and  garage.  $2900 
4309  2nd  Ave.,  Sacramento;  owner, 
W.  S.  Steeves,  521   38th,  Sacramento 

DWELLING,  5-room  and  garage,  $3500 
1417  36th,  Sacramento;  owner  Har- 
ry Weaver,  3158  S,  Sacramento; 
contractor.  Chas.  Peterson,  1023  W 
Sacramento. 

DWELLING,  5-room  and  garage,  $4000 
1340  Santa  Ynez  ^Vav.  Sacramento; 
owner,  J.  D.  Haworth,  1528  T,  Sac- 
ramento. 

DWELLINGS  (3)  5-ronm  and  ffarae^s. 
$4500  each;  No.  2708,  2724,  2740 
9th  Ave..  Sacramento:  owner.  N.  H. 
Lund.   2656  9th  Ave.,  Sacramento. 

DWELLING,  fi-room  and  garaae.  $5000; 
No.  2840  Castro  Way,  Sacramento; 
owner,  W.  G.  Cook,  1816  U  St.,  Sac- 
ramento: contractor.  A.  E.  Down- 
ing.   2860   Castro  Way,   Sacramento. 

DWELLING,  10-room  and  garage,  $25,- 
000:  No.  1068  45th  St.,  Sacramento: 
owner,  Adolph  Tiechert  Jr.,  2014 
25th  St.,  Sacramento;  contractor. 
T..  F    nnuld,  1623  O  St..  Sacramento. 

DWELLING,  6-room  and  garage,  $3800: 
No.  2157  Gerber  Ave.,  Sacramento; 
owner,  Henry  Schmidt,  2760  River- 
side Blvd.,  S'acramento. 

DWELLING,  5-room  and  garage,  $4500; 
No.  4625  P  St.,  Sacramento;  owner, 
Morris  Christensen,  1233  V  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  320  22nd  St.,  Sacramento;  own- 
er, P.  V.  Burgeson,  3748  Sherman 
Way,   Sacramento. 

DWELLING,  6-room  and  garage,  $5650; 
No.  2556  Marshall  Way,  Sacramento 
owner,  Watson  &  Bennie,  2719  5th 
Ave.,   Sacramento. 


DWELLING,  5-room  and  garage,  $5500; 
No.  2417  6th  Ave.,  Sacramento; 
owner,  Frank  Stiner,  %  Dolan 
Bldg.    &    Materials    Co. 

DWELLING,  5-room  and  garage,  $4500; 
No.  2425  6th  St.,  Sacramento;  own- 
er,   Chester    Gannon,    Sacramento. 


COMPLETION    I'fOTICES 


SACRAMENTO  COUNTY 


r-rr-nrded  Accented 

Feb.  3,  1926— E  %  LOT  16  J  St.  Sub 
Tract  No.  1,  Sacramento.  Elroy  R 
and  Lucille  Lewis  to  whom  It  may 
concern Feb.    3,    1926 

Feb.  — ,  1926— LOT  28  BLK  L,  Gould. 
Albert  J  Richards  to  whom  it  may 
concern — 

Feb.  10,  1926— LOT  27,  Dawson  PI, 
Sacramento.  J  W  Hoopes  to  whom 
it  may  concern Feb.   10,   1926 

Sept.  10,  1926-nSTATE  HIGHWAY 
undergrade  crossing  under  W.  P.  R. 
R.  near  North  Sacramento.  Cali- 
fornia Highway  Commission  to 
whom  it  may  concern. ..  .Feb.  8,  1926 

Feb.  12,  1926— LOT  257,  W.  &  K.  Tct. 
No.  14,  Amended,  Sacramento. 
Gustaf  Peter  Hornberg  to  whom  it 
may    concern Feb.    11,   1926 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,this"Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  namt  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects,  E^n^ineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
thie  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work   Is  let. 


J.  A.  MOHR  &  SON 

General  Painttnfir  Contraet«rii 

Speoialista  In 

C3mpressed  Air  Painting 
and  Smd  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dleyc 


TYRE  BROS.  GLASS  CO. 


668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco 


Phone  Hemlock  3110 


Dealers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


Fublication    Office 
818  Mission  Street 


SAN  FRANCISCO,  CALIF.,   FEBRrARY  27,  1926       ''"tH;*;. 
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210  American  Bank  Building,  S  F. 
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For    flal«   Jtj   AU    LiuMbw   and   Bqlldlag   Umtmeiml   D— !■— 


KOEHRINC 


Mixer 

Four-cylitider 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo'?  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may- 
be folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives: 

HABRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Ix)s  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  4  McCone  Co. 

^^^  139     Townsend    Street 

^^  San  Francisco,  Calif. 

B  Please  send  me  by  re»urn   mall 

~  complete  information  on  Koehring 

Dandie  Light  Mixer.   Also  price  witlx 

equipment  as  follows: 


/ 
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TlIK,    IWKIU^I'nV    PKBSS 

tK.  .).  Cardinal  &  .1.  1  .Stark) 
l>iil>iisli«>rs   nnd   l'roi»rl«'tor» 


.1.    I'.    KAItUIOM..    KdKor 
i;.  .1.   r\nin\AI..  GcmTnl    MannKer 
10.     (HKilCIlS.     A<lvfr«ls!iiK     Mnnager 


Drvottd  to  the  Engineering,  Arch;- 
i.ctn.al.  B-ilding  and  Industrial  Ao- 
Mvitips   of   the    Pacific  Coast. 


OFFICIAI-    PAPER    OF 

S<ii<-ktoii       Arohltects'       A«.soclntion 

lti<-liiiion<1       RiilIflerM'       Eixchnnee 

Stockton    Builders'    Kxchnnse 

Fre.sno    Builder.s'   I3xcbnni;c 

ViiUcIo  llulMoTs'  Exohnnge 

Sub.<!criptlon  terms  payable  In  advance 
U.  S.  and  Possessions,  per  year... 15.00 
Canadian  and  Foreign,  per  year..  6.00 
Single     Copies     25c 

Eiiterrd  ns  xecond-rlns.'*  mutter  at 
Snn  Praiiolseo  Po.st  Office  under  act  of 
Consress   of   Mnrch>  3.  1879. 


UXS       MEN       AMVOl'NCE       A        I'llIZE 
CONTEST     FOR     ARCHITECTS 


With  the  idea  of  ultimately  getting 
adequate  piping,  flues  and  appliances 
for  using  gas  in  every  home,  a  prize 
contest  is  being  conducted  by  the 
American  Gas  Association  among  ar- 
chitects for  plans  for  a  six-room  .sub- 
urban house. 

Twenty-flve  hundred  dollars  w^ill  be 
distributed  among  n.ine  prize  winners, 
and,  in  addition,  five  plans  will  be 
chosen   for  honorable   mention. 

"The  plan  has  been  approved  by  the 
American  Institute  of  Architects,"  said 
Alexander  Forward,  secretary-man- 
ager of  the  Association,  "and  the  judg- 
ing of  the  submitted  plans  will  be  left 
to  a  committee  with  a  preponderance 
of  architects,  and  only  a  few  gas  men 
who  are  to  decide  the  technical  sound- 
ness  of   the   plans   submitted. 

"Such  a  contest  is  sure  to  gain  tin- 
attention  of  the  architects  and  prove 
to  them  the  value  of  adetiuate  gas 
t'acilitios  in  the  home.  The  day  is  not 
far  distant  when  all  homes  will  be  'all 
gas  homes,"  completely  equipped  to  give 
the  housewife  and  her  family  every 
IJossible  convenience." 


SEEK     CI-OSER    CHECK    ON     S.    F. 
HUILDINt;     CONSTRUCTION 

A  closer  check  on  the  quality  of  ma- 
terials as  well  as  complete  supervision 
of  design  and  construction  workman- 
ship are  suggested  in  a  proposed  re- 
vision of  San  Francisco  building  codes 
presented  to  the  finance  committee  of 
the   Board   of  Supervisors. 

The  propo.sal  was  brought  before 
the  committee  by  Paul  Eliel,  repre- 
senting the  San  Francisco  Industrial 
Association.  It  contained  the  recom- 
mendations of  the  Builders'  Exchange, 
the  American  Society  of  Civil  Engin- 
eers and  the  American  Institute  of  Ar- 
chitects. 

The  following  recommendations  are 
made: 

1.  That  a  chief  engineer  and  an  as- 
sistant be  added  to  the  building  in- 
.■spection  force  "to  guarantee  that  plans 
submitted  to  the  Board  of  Public  Works 
be  properly  checked." 

2.  Rock,  sand  and  gravel  used  for 
construction  to  be  tested  by  an  analyst 
in  the  Board  of  Public  Works. 

3.  Test  sheets  of  cement,  structural 
steel,  masonry  and  brick  to  be  required 
on  file  for  all  buildings  as  constructed. 

4.  While  all  class  A,  B  and  C 
buildings  are  under  construction  an 
inspector  to  be  provided  by  the  owner 
to  assist  the  engineer  and  inspector  of 
the  board. 

5.  No  structural  elements  of  con- 
struction to  be  covered  until  they  are 
inspected    and   a   certificate   obtained. 

6.  Six  additional  inspectors  to  be 
added  to  the  department. 

7.  An  advisory  board  of  five  to  be 
created,  three  meinbers  being  named 
i)y  the  Mayor  from  recommendations 
submitted  by  the  American  Society  of 
Civil  Engineers,  American  Institute  of 
Architects  and  the  Builders'  Exchange, 
with  the  chief  engineer  and  chief  in- 
spector  acting   ex-officially. 

It  was  declared  that  the  present  code 
is  out  of  date. 


TRAVELING    CRANE    WITH    LNDER- 
HUNG    HOIST   USED 


An  overhead  traveling  crane  of  a 
type  unusual  in  this  country,  but  used 
to  a  considerable  extent  in  English 
freight  houses  and  dock  sheds,  has 
been  built  for  the  dock  shed  of  the 
Uganda  Ry.  at  Kilindini,  East  Africa. 
On  the  crane  bridge  of  42-ft.  span 
travels  a  shallow  carriage  or  trolley 
from  which  is  suspended  a  revolving 
cage  equipped  with  hoisting  apparatus 
and  a  boom.  When  the  trolley  is  at 
either  end  of  its  travel,  the  boom  ex- 
tends nearly  15  ft.  into  the  adjacent 
bay,  so  that  the  operation  of  the  crano 
is  not  limited  to  the  bay  in  which  it 
travels.  From  floor  to  runway  rail.s 
the  height  is  16  ft.,  while  the  clear 
headroom  under  the  revolving  hoist  is 
about  9V2  ft.  The  working  radius  of 
the  boom  is  from  20  ft.  to  a  minimum 
of  17  ft.  when  the  boom  is  raised  by  its 
toiiping  lift.  This  crane  has  speeds 
of  200  ft.  per  minute  for  longitudinal 
travel,  100  ft.  for  traversing  the  trolley 
150  ft.  for  hoisting,  125  ft.  for  swing- 
ing and  50  ft.  per  minute  for  lifting 
or  luffing  the  boom. — Engineering 
News-Record. 


SAWMILL,     AND     TIMUER     INTEREST 
MERGER  IS  REPORTED 


A  meiger  of  sawmill  and  timber  in- 
terests that  will  run  t)  about  $500,000,- 
000,  and  embracing  the  largest  operat- 
ing concerns  on  the  Pacific  Coast,  to- 
gether with  many  billions  of  feet  of 
standing  timber  in  the  states  of  Wash- 
ington, Oregon  and  California  as  well 
as  In  British  Columbia,  is  well  under 
uay  and  may  be  concluded  within  the 
next  month  cr  six  weeks,  according 
to  word   from   Vancouver,  B.  C. 

The  concerns  named  at  present  as 
participating  in  the  merger  are  the 
Weyerhaeuser  lumber  and  timber  inter- 
ests, Long-Bell  Company,  Pacific 
Spruce  Corporation,  the  C.  S.  Keith 
Lumber  Company  and  a  number  of 
smaller  concerns. 

In  British  Columbia  the  Weyer- 
haeuser and  Keith  interests,  directly 
;'nd  indirectly,  control  about  3.000,000,- 
(lOO  feet  of  timber,  three  sawmills  and 
several  shingle  plants,  the  sawmills 
being  capable  of  producing  more  than 
1,000,000  feet  of  lumber  per  day  of 
eight  hours. 

The  total  mill  production  of  all  the 
plants  to  be  incorporated  would  run  to 
nbout   12.000,000  feet  of  lumber  per  day. 

Such  an  amalgamation  would  put  the 
Pacific  Coast  lumber  concerns  in  the 
fusion  on  a  basis  with  the  Standard  Oil 
Company  or  the  United  States  Steel 
Corporation,  and  would  reduce  both 
buying  and  selling  costs  to  a  minimum. 


MOTOR    VEHICLE    FEES    WILL 
IMROVE    RO.ADS 

Apportionment  of  $721,785.35  col- 
lected in  motor  vehicle  license  fees 
during  the  last  six  months  of  the  year 
1925  to  the  various  counties  of  the 
state  is  announced  by  the  state  divi- 
.'iion  of  motor  vehicles.  These  funds 
will  be  used  for  road  repair  purposes 
on  California  highways  during  the 
coming  year. 

The  division's  report  shows  that  for 
the  full  year  the  apportionments  of 
the  fees  to  the  state  highway  commis- 
sion and  to  the  individual  counties 
amount  to  $6,506,218.30.  Of  this  sum, 
the  counties  receive  $3,073,607.32  and 
the  cnimission  $3,432,610.98.  The  dif- 
ference of  $359,003.66  is  represented  in 
the  sum  paid  for  salaries  of  traffic  of- 
ficers employed  in  the  counties  during 
1925. 

The  amount  paid  to  each  county  is 
based  upon  the  number  of  motor  vehi- 
cles registered  by  each  during  the 
year. 

The  rei)ort  of  the  division  gives  1,- 
561.944  as  the  grand  total  of  all  vehi- 
cles registered  in  California  during 
the  year.  This  figure  includes  50.439 
vehicles  registersd  from  other  states 
a.-;  well  as  22.280  exempt  from  payment 
of  the  license  fee  and  12,219  registered 
l>y  dealers. 

LOS  Angeles  County  has  the  greatest 
number  of  vehicles  of  any  single  Cali- 
I'ornia  euunty.  with  a  total  of  5S8,346. 
.'ud  will,  therefore,  receive  the  largest 
.-<lice  of  the  apportionment  of  the  fees. 
'I'be  total  received  by  Los  Angeles  for 
the   year   is   $1,375,395.17. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Building  operations  in  Los  Angeles 
for  February  are  running  ahead  of 
those  for  January  but  fall  short  of 
those  for  February  a  year  ago.  Up  to 
and  including  the  16th,  the  city  build- 
ing department  issued  during  Febru- 
ary. 1926,  1744  permits  with  an  esti- 
mated valuation  of  $4,914,044.  For  the 
c  rresponding  period  in  January  the 
number  of  permits  was  1752  and  the 
estimated  valuation  was  $3,897,647, 
while  for  the  first  16  days  of  February, 
1926,  the  number  of  permits  was  1928 
and  tlie  Estimated  valuation  was  $6,- 
405,703.  Indications  are  that  the  build- 
ing total  for  the  current  month  will 
not  equal  that  for  February,  1925.  For 
the  current  year  up  to  and  including 
Feb.  16.  Los  Angeles'  building  total 
was  $11,887,296  as  compared  with  $17,- 
576.865  for  the  corresponding  period 
last  year. 


More  electricity  was  generated  for 
public  use  by  public  utility  power 
plants  in  the  United  States  in  Decem- 
ber. 1925,  the  Geographical  Survey 
states,  than  in  any  previous  month. 
'!hp  tntnl  amount  of  electricity  gener- 
ated passed  the  6,000,000,000  k.  w.  h. 
iiiHrk  fot  the  first  time  with  a  total  of 
6,108,000,000  k.w.h.,  an  average  daily 
output  of  197,000,000  k.w.h.,  an  increase 
of  2  per  cent  over  the  average  rate  for 
November.  The  total  output  for  1925 
^^•as  nearly  66,000.000,000  k.w.h.,  an  in- 
crease of  more  than  11  per  cent  over 
the   output  for   1924. 


With  the  announcement  that  red- 
wood lumbering  activities  are  reducing 
the  stand  of  timber  in  California  by 
approximately  10.000  acres  annually, 
and  that  more  than  500,000  acres  al- 
ready have  been  cut  rver.  Deputy  State 
Forester  "W.  B.  Rider  estimates  that 
'h^  remaining  virgin  redwoods  will 
!a?t  at  this  rate  between  80  and  100 
years.  The  original  redwood  belt  in 
California  was  450  miles  long  and  20 
miles  wide,  and  included  1,406,393  acres. 


Suit  to  collect  $3377.29,  alleged  to  be 
due  men  employed  last  year  by  the 
Redwood  Lumber  company,  on  timber 
land  near  La  Honda  owned  by  the  Cali- 
fornia Investment  company,  is  on  file 
in  superior  court  at  Redwood  City.  The 
plaintiff  is  Walter  G.  Mathewson,  com- 
missioner of  the  Bureau  of  Labor  Sta- 
tistics. 


Efforts  will  be  made  by  the  Califor- 
nia Development  Association  and  the 
Santa  Cruz  Chamber  of  Commerce  to 
secure  the  establishment  of  a  plant  in 
Santa  Cruz  f.r  the  manufacture  of 
glass.  Mineral  deposits,  said  to  be  ex- 
cellent for  the  manufacture  of  glass, 
are   available. 


Sidney  M.  Stoner,  for  fifteen  years 
connected  with  the  U.  S.  F'orestry  ser- 
vice during  which  time  he  was  a  resi- 
dent of  Berkeley,  Calif.,  has  been  ap- 
pointed city  engineer  of  Gulf  Pert, 
Florida. 


:vif>iiihers  of  the  San  Francisco  Home 
r.nildcrs'  Association  in  a  report  that 
body  estimates  that  'hey  will  under- 
take $20,000,000  in  home  building  con- 
struction during  the  year  1926. 


City  of  Santa  Cruz  has  called  an 
'  lection  for  March  30  to  vote  bonds  of 
$4.Sfl.O0fl  to  finance  construction  of  a 
sewer  system. 


Less  than  50  per  cent  efficiency  in 
road  construction  is  wasting  millions 
of  dollars  a  year  in  this  country,  T. 
Warren  Allen,  of  the  Bureau  of  Public 
Roads  told  the  House  Roads  Commit- 
tee, which  has  before  it  a  bill  carrying 
$165,000,000  for  a  two-year  Federal  Aid 
road  program.  Although  making  no  es- 
timate of  the  losses  of  public  and  pri- 
vate money,  Allen  said  that  approxi- 
mately $1,000,000,000  is  spend  annually 
in  this  country  for  road  construction 
and  maintenance,  much  of  it  for  work 
conducted  at  less  than  half  of  possible 
efficiency.  Tliomas  H.  McDonald,  chief 
of  the  bureau,  said  road  construction 
efficiency  was  far  below  that  of  rail- 
road work. 


Negotiations  have  been  concluded  at 
Fresno  whereby  the  Grant  Rock  and 
Gravel  Company  has  acquired  the  re- 
maining holdings  of  the  White  and 
Friant  Lumber  Company  on  the  San 
Joaquin  river  at  Friant.  The  considera- 
tion involved  has  not  been  made  pub- 
lic. Rumor  has  been  current  in  business 
circles  of  Fresno  for  several  months 
that  an  expansion  program  of  large 
proportions  is  being  negotiated  by  the 
Grant  corporation,  the  financing  in- 
volved being  variously  estimated,  but 
in  each  instance  running  well  into 
the    hundreds    of    thousands    of   dollars. 


W.  K.  Etter,  general  manager  of  the 
Santa  Fe  lines,  announces  that  the 
budget  for  the  road's  coast  line  im- 
provements for  1926  had  been  placed 
at  $12,500,000.  Of  the  amount  $6,500,000 
will  be  expended  on  work  planned  for 
completion  or  placed  under  way  tills 
year,  while  $6,000,000  will  be  spent  on 
work  started  in  1925  but  not  com- 
pleted. 


The  $165,000,000  public  buildings  bill 
passed  recently  by  the  house,  has  been 
approved  by  the  senate  public  build- 
ings committee  with  two  amendments. 
Under  the  senate  amendments  not  more 
than  $50,000,000  of  the  fund  could  be 
expended  in  any  one  state  in  any  one 
year  and  sites  already  purchased  would 
be  given  preference  as  locations  for 
new  buildings. 


The  consolidation  is  announced  of 
the  Hollywood  Lumber  Co.  with  the 
Pioneer  Lumber  Co..  both  opernting  in 
Hollywo'd.  The  Hollvwood-Pinneer 
Lumber  Co.  is  the  title  of  tbe  combined 
concern  with  W.  F.  Montgomery,  presi- 
dent, and  Orville  L.  Route,  vice-presi- 
dent. 


Lower  railroad  rates  on  lumber  nnd 
timlier  products  from  the  Pacific  North- 
west to  California  terminals  will  be 
sought  by  the  Western  Red  Cedar  As- 
sociation. The  association  decided  at 
its  annual  convention  to  ask  for  an 
adjustment   of  the   present   rates. 


East  Bay  building  permits  f  r  .Janu- 
ary of  .'?4. 296, 342  rmk  eigbfb  in  volume 
nm'-ng  25  prinoip.Tl  cities  of  the  United 
States.  California  r.nnked  second 
amnnjr  all  stales,  with  a  total  of  $26,- 
.■!67.8!7.  exroedine-  Fl^ridn's  total  by 
appinximatoly  $S.0O0,00n.  and  the  East 
Bay   ranked    third   in    r'alifornia. 

Carl  Sorensen,  Hayward  buildine: 
contract  r.  has  been  named  chairman 
nf  tho  Industrial  Sites  f  ommittee  of  the 
Hayward  Chamber  o{  Commerce, 


ALONG  THE  LINE 


Thos.  E.  Pring  and  S.  A.  Lesswing 
ht've  formeid  a  partnership  for  the 
pr.'ctice  of  architecture  with  offices 
in  the  Holbrook  Building,  San  Fran- 
cist  d. 

Mr.  Pring  is  a  graduate  of  the  Unl- 
veriity  of  California  and  has  been  ac- 
tively engaged  in  architectural  work 
for  the  past  fifteen  years,  the  last 
three  years  associated  with  Meyer 
BroiJ.,    the  builders. 

Mi.  Lesswing  has  been  engaged  in 
architecture  and  building  work  for  the 
last  twenty  years  in  the  East  with  sev- 
eral large  construction  companies  and 
in  San  Francisco  with  Meyer  Bros,  as 
estimator  and  superintendent,  and  for 
the  past  year  manager  of  the  Bond 
Construction    Company. 


Edward  E.  Haskell,  acting  city  man- 
ager of  Santa  Barbara,  seeks  per- 
manent appointment  to  that  position 
and  is  said  to  be  favored  by  a  majority 
of  the  city  commissioners.  It  is  ex- 
pected that  an  appointment  will  be 
made  on  March  4.  Others  who  seek  the 
position  include  Graydon  Oliver,  petro- 
leum engineer  and  Geo.  W.  Spencer,  an 
engineer  of  20  years'  experience,  both 
of  Los   Angeles. 


Survey  of  a  pr  posed  thirty-two 
mile  automobile  and  railroad  tunnel 
through  the  Cascade  Mountains  has 
been  undertaken  by  the  State  of  Wash- 
ington. The  survey  was  authorized  at 
t!  e  last  session  of  the  State  Legisla- 
tuie.  A  lepjrt  on  the  feasibility  of  the 
project  will  be  submitted  in  January, 
1927.  Construction  would  be  financed 
with  :Tatienal,  Sta'.e  and  railway 
monies. 


Rank  inefficency  in  engineering  has 
cost  the  city  of  Santa  Barbara  thous- 
ands of  dollars  and  will  cost  many 
more  as  a  result  of  recent  Storms,  ac- 
cording to  H.  A.  Adrain,  mayor  of  that 
city,  following  an  inspection  tour  of 
damage  to  supporting  walls  and  pave- 
ments— "declared  due  to  poorly  plan- 
ned   drainage    and   construction." 


W.  F.  Baird.  assistant  general  man- 
ager of  the  Su'-jar  Pine  Lumber  Co.. 
Fresno,  left  Feb.  24  for  a  six  weeks' 
trip  through  the  eastern  centers  in 
connection  with  sales  promotion.  During 
the  trip  he  will  visit  Chicago,  Detroit, 
Indianapolis,  Buffalo,  New  York,  Phila- 
delphia,   Baltimoie    and    Boston. 

Portland  Chapter.  Associated  Gen- 
eral Contractors  of  America.  are 
against  the  five-day  week  for  the 
building  trades,  declaring  that  the  pro- 
posal   is   unsound   and   uneconomic. 

East  Bay  Manufa<t urer.s'  Exposition 
will  be  held  in  the  Oakland  Municipal 
.Auditorium  the  w^ek  commencing 
]\Iarch  20.  .Mlister  MacKenzie  is  chair- 
man   of    the    exposition. 

W  D  Harrington,  city  engineer  of 
Tracy,  due  to  sickness,  has  been  grant- 
ed a  forty-five  day  leave  of  absence 
l)y  the  city  trustees. 
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STOCKI'OIV    niJILDKKS   TO   KLECT 
IWARCH   FIRST 


Election  cf  a  board  of  directors  for 
the  ensuing  year  will  be  held  by  the 
Builders'  Excbange  of  Stockton,  Inc., 
March  1,  at  the  exchange '  quarters,  20 
North  San  Joaquin  Street,  ■  Stockton. 
The  election  of  a  full  board  of  eleven 
directors  is  made  annually  by  the  ex- 
change. 

N  minations  from  the  105  members 
of  the  exchange  have  been  made  and 
are  listed  on  the  ballot  to  be  used, 
grouped    occupationally    as    follows: 

Joe  Silver  and  John  Perry,  cement 
and  plaster;  Dan  Schroebel  and  F.  J. 
McKain,  lumber;  C.  W.  Minahen  and  H. 
K.  Takabury,  materials;  William  An- 
derson and  Joe  Severn,  paints;  Frank 
Fisher  and  W.  F.  O'Keeffe,  mill  work; 
R.  K.  Fraser  and  R.  G.  McLean,  sheet 
metal  and  floors, .  respectively ;  E.  L. 
Seller  and  W.  J.  Collins,  structural 
iron  and  electrical,  respectively;  W.  T. 
Gibson  and  E.  H.  Grogan,  plumbing; 
Dave  Vaio,  Charles  Powell,  Earl  Lewis. 
L.  S.  Peletz,  A.  F.  Salfield  and  W.  J. 
Scott,    general    contractors. 

Election  is  to  be  made  of  one  nom- 
inee out  of  each  of  the  first  eight  clas- 
sifications, and  of  three  nominees  in 
the  general  contractor  group. 

The  present  board  of  directors  con- 
sists of  C.  W.  Minahen,  president;  E. 
H.  Grogan,  vice  president;  W.  F. 
O'Keeffe,  secretary;  L.  S.  Peletz.  treas- 
urer;. J.  A.  Silver,  D.  E.  Burgess,  Don- 
ald Meek,  E.  L.  Seller,  W.  J.  Scott.  J. 
F.    Shepherd   and   W.   J    Collins. 


Architects    and    Contractors    Not 
Opponents — Co-Operation    is 


Noted 


(KflltorinI    in    Seattle       Journjil   of  Commerce) 


A  better  spirit  of  co-operation  has 
been  noted  recently  between  architects 
and  contractors  in  charge  of  building 
construction    projects. 

Time  was — and  not  so  long  ago  — 
when  the  average  architect  pictured 
the  average  contractor  as  an  enemy, 
whT  was  trying  in  every  conceivable 
inanner  to  avoid  carrying  out  his  con- 
tract in  accordance  with  specifications. 
In  fact,  the  architect  could  note  well- 
developed  bumps  on  the  forehead  of 
the  contractor  from  which  horns  would 
s  me  day  sprout.  And  the  contractor 
preferred  to  consider  the  architect  as 
an  impractical,  esthetic  individual,  un- 
fortunately placed  in  a  position  of  au- 
thority and  bent  on  driving  the  con- 
tractors over  the  hill  to  the  poor  house. 

Of  late  years  the  barrier  of  hostility 
has  been  lowered  by  both  the  archi- 
tects and  contractors.  Each  has  a  keen- 
er appreciation  of  the  work  of  the 
other.  The  architects  find  the  construc- 
ors  fair  minded  and,  as  a  rule,  making 
only  a  relatively  small  margin  of  pro- 
fit. They  note  that  the  builder  is  tak- 
ing about  as  much  pride  in  a  well  con- 
structed edifice  as  does  the  architect 
and  that  he  is  exceptionally  well  in- 
tenti   ned,    anxious    to    co-operate    and 


that   he    has   some   real    troubles   of   his 
own. 

The  contractors,  in  turn,  are  more  In- 
clined to  respect  the  work  of  the  ar- 
chitect. They  find  that  the  architects, 
lonif  considered  as  their  natural  oppo- 
nerts,  are  far  more  practical  than  they 
had  imagined.  The  contractors  now  ap- 
preciate the  fact  that  carefully  pre- 
pared plans  and  clear  specifications 
are  essential  to  the  efficient  carrying 
out  of  good  construction,  and  that  a 
competent  architect  is  ready  and  anxi- 
ous to  assist  the  contractor  in  complet- 
inu-  his  work  efficiently  and  profitably. 

W'f  hMve  not  noticed  In  published  in- 
come tax  returns  any  strikingly  swol- 
len incomes  reported  by  either  archi- 
tects or  contractors.  Members  of  both 
professions  seem  to  be  engaged  in  the 
good  (  ld-fash:oned  American  pastime 
of  making  a  living  for  themselves  and 
families  and  are,  we  are  sure,  giving 
a  full  dollar's  worth  of  service  for  each 
dollar  received  from  the  building  pub- 
lic. 

The  architects  and  the  contractors 
aie  working  more  in  harmony  now. 
These  engaged  in  all  lines  of  construc- 
tion as  well  as  those  who  invest  their 
funds  in  building  construction  may 
take  much  satisfaction  in   that  fact. 


FUFSXO    KXCHAIVGE    RENOMIIVATES 
RETIRING    DIRECTORS 

Nominations  for  directors  of  the 
I'll  sno  Buildei-s'  Exchange  were  made 
at  the  last  meeting  of  the  directors,  it 
is  announced  by  R.  W.  Crouch,  secre- 
t;irv  of  the  exchange.  The  retiring  <3i-. 
r,  rtors,  W.  K.  Kendrick,  G.  A.  Faris, 
.\.  W.  Bernhauer,  J.  G.  Martin.  Ben 
Tyre  and  O.  W.  Baty,  were  renominated, 
while  the  names  of  D.  A.  Moore,  Chas. 
AVilson,  T.  A.  Osborn,  A.  M.  Goeddel  and 
Frank  Craycroft  were  also  placed  in 
nomination. 

"E.  J.  Farr,  F.  B.  Billings.  M.  E. 
.Ruinmers,  H.  H.  CoUrtwright  and  J.  D. 
Shorb  are  the 'directors  who.se  terms 
do  tiot  expire  for  another  year. 

The  directors  bave  grahted  rnfeTnbef-- 
ship  to  the  San  Joaquin  Materials  Co., 
744  G'  St..  Fresno. 

RXGINEERS   ORGANIZE 


Five  hundred  engineers,  representing 
the  civil,  architectural,  mining,  mechan- 
ical and  electrical  branches  of  the  pro- 
fession, have  organized  the  Society  of 
Engineers.  C.  H.  Tucker  is  president, 
Glen  I!.  Ashcroft,  vice  president;  Geo. 
H.  Oeisler.  treasurer,  and  Albert  J.  Ca- 
pron,  secretary.  The  directors  are  Wil- 
liam H.  Phelps.  R.  C.  Briggs,  C.  T.  Wis- 
kocil.    T,.    W.    Tlunt   and   Louis   L.    Lenry. 

The  object    of   the   society  is   to   bring 
about    a    co-operation    among    ensineers 
and    promote    social      interests      of      its' 
lucmbrrs.   the  majority   of  whom   reside 
ill   I  ho  S,qn  Francisco  bay  region. 

The  best  safety  sermon  is  a  good  ex- 
nniple,  says  tbc  National  Safety  Coun- 
cil. .      .  ,  .     ■ 


SACRAMENTO    CLUB    GROWING 


Eleven  new  members  have  been  ad- 
mitted to  the  Architects'  and  Engi- 
neers' Club,  these  being  Leonard  F. 
Starks,'  Edward  F.  Flanders,  James  R. 
Craig,  L.  O.  Bradford..  Fred  Houwling, 
Edwin  K.  McNincH,  Harold  John  Pea- 
cock, Arthur  E.  Storti,  William  E.  Coff- 
man,  M.  W.  Sahlberg  and  Lowell  E. 
Brown 

The  club  has  appointed  the  follow- 
ing members  to  act  as  a  committee  to 
co-operate  with  the  Better  Homes  Com- 
mittee of  the  Chamber  of  Commerce  in 
the  c:ming  national  campaign:  L.  T. 
Poage,  Edw.  F.  Flanders  and  J.  O. 
Tobey..    ... 


ENGINEERS    ELECT 


Walter  B.  Hogan,  .city  engineer  of 
.itockton.  was  elected  president  of  the 
American  Association  of  Engineers, 
Stockton  Chapter,  to  succeed  Clarence 
liovic.  Other  officers  elected  were  Prof. 
c.  L.  White  of  the  College  of  the  Pa- 
cific, vice  president;  Charles  W.  Gulick. 
secretary-treasurer;  John  Tyrell  and 
Fred  n.  Beerman,  members  of  the  exe- 
cutive committee.  G.  E.  Jenner  re- 
linquishes the  duties  of  secretary- 
treasurer,  and  Prof.  White  and  J.  E. 
l^iindy  retire  from  the  executive  com-" 
inittee. 

« 

RETAII.    M  MBERMEX   ELECT 

Officers  of  the  AVestern  Retail  Lum- 
bermen's Association,  meeting  in  Port- 
land, Ore..  Feb.  20,  elected  the  follow- 
ing to  comprise  a  board  of  directors: 
David  Woodhead,  Los  Angeles;  F.  Dean 
Prescott.  Fresno;  Robert  Ingalls, 
Stockton,  and   J.  G.lferger.  Fresno, 


TILE  CONTRACTORS  ELECT 


C.  W.  McCaulley  of  Wilmington,  Del. 
was  elected  president  of  the  Tile  and 
Mantel  Contractors'  Association  of 
.\merica  at  the  final  session  of  the  con- 
vention in  Los  Angeles.  A.  H.  Siemon 
of  Baltimore  was  elected  treasurer.  Di- 
lectors  are  chosen  directly  by  districts. 
It  was  decided  to  hold  the  next  conven- 
tion in  Washington.  D.  C.  It  was  voted 
bv  the  convention  to  establish  a  na- 
tional trade  school  for  intensive  train- 
inir  of  tile  setters.  This  will  be  estab- 
lished somewhere  in  the  east,  but  the 
exact  location  has  n:t  been  deter- 
mined. 


PORTLAND    AHCIIITECTS    ELECT 


Orman  Bean  has  been  elected  presi- 
dent of  the  Portland  Chapter.  Ameri- 
can Institute  of  Architects.  Jamison 
Parker  was  chosen  vice-president,  W. 
L.  Smith,  secretary.  F.  S.  Allyn.  treas- 
urer and  A.  Glenn  Stanton,  assistant 
secretary.  The  board  of  directors  for 
the  ensuing  year  will  be  composed  of 
.lohn  V.  Bennes.  C.  D.  James  and  Jos- 
eph Jacobberger. 


ENGINEER    EXAMINATION 


The  Pnited  States  Civil  Service  Com- 
mission announces  an  examination  will 
lie  held  in  the  immediate  future  frr 
the  position  of  "Junior  Engineer"  to 
fill  vacancies  in  various  branches  of 
the  Goveinmcnt  service.  The  entrance 
salary  is  $1S60  a  year  with  promotional 
increases  ranging  as  high  as  $2400  a 
year.  Receipt  of  applications  for  the 
position  will  close  April  IT. 
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IXSURA.\CB>     BY     ENGINEERS     AS     A 
GUARANTY    IS     URGED 


A  plea  for  civil  engineers  to  put  their 
work  on  a  strict  business  basis  and  is- 
sue insurance  policies  guaranteeing 
the  accuracy  of  their  worlc  was  made 
by  Ira  Abraham  of  the  Oakland  Title 
Insu  ance  and  Guaranty  company, 
speaking  before  the  Oakland  Engin- 
eers'  Luncheon  Club. 

"I  believe  surveyors  should  follow 
the  same  general  trend  of  development 
that  has  been  followed  by  the  title 
companies,"  suid  Abraham.  "The  titl? 
companies  started  as  mere  offshoots  of 
the  law  profession,  and  little  by  little 
widened  their  sphere  and  developed 
■heir  art  until  they  became  a  special- 
ised form  of  business  in  themselves, 
bacl<od  by  la.  ge  capital,  and  giving  to 
;he  purchaser  an  absolute  guarantee — - 
cr  in  other  words  an  insurance  policy — 
on   the  accuracy  of  their  work. 

'The  work  of  the  title  man  and  the 
surveyor  must  supplement  each  other. 
The  title  man  must  take  the  measure- 
men  is  of  tl  e  surveyor  and  depend  upon 
finding  the  land  in  the  exact  spot 
whore  the  civil  engineer  has  desig- 
nated it  on  paper.  The  surveyor  must 
depend  up  n  the  title  man  for  the  ac- 
curate  derivation   of  title. 

"If  the  surveyors  would  follow  the 
fame  line  of  development  that  has 
has  been  pursued  by  the  title  men, 
the  fo  mor  would  soon  have  their  af- 
fair.s  on  a  business  rather  than  a  pro- 
fessional basis,  which,  it  seems  to  me, 
is  where  they  belong.  Large  capital 
would  hack  the  enterprise.  Insurance 
policies  could  be  issued,  guaranteeing 
the  accuracy  of  everything  that  was 
done." 
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$25,000,000   Expenditure   For 

Gov't.    Irrigation    &    Reclamation 


bi:rki'.uey  city  planners  not  in 
favor  of  skyscr.4pers 


Although  towering  buildings  may 
ailxertise  to  the  world  the  wealth  and 
industry  of  a  city  they  also  present 
health  and  s.afety  menaces  and  are 
i.ot  conducive  to  the  "city  beautiful" 
idea,  according  to  members  of  the  Ber- 
1  <-ley  City  Tlanning  Commission.  The 
Civic  Art  and  Design  division  of  the 
<  iiy  planners  contemplates  passage  of 
;  n  ordinance  which  will  place  a  limit 
on  the  heigbth  of  Berkeley  buildings. 

Whether  permits  should  be  granted 
for  any  more  12  story  buildings  ■was 
discussed  and  it  seemed  to  be  the  gen- 
eral concensus  of  opinion  that  ten- 
story  structures  are  large  enough  for 
at  least  the  present.  President  Albert 
H.  Morgan,  Jr.,  asked  Secretary  E.  L. 
Haug  to  correspond  with  the  secre- 
taries of  planning  commissions  in 
citips  the  size  of  Berkeley  to  see  what 
beigl  th  regulations  are  in  force.  "With- 
in two  weeks  the  conimission  expects 
to  have  a  height  ordinance  draft  ready 
for    the    city    council. 


WOMAN 


ENGINEER      HAS 
IN  ENGL.VND 


SUCCESS 


Margaret  Partridge  of  London,  Eng., 
did  not  sit  down  and  complain  about 
unemployment  when  she  got  her  degree 
of  bachelor  of  science  in  electrical  en- 
gineering at  Bedford  college.  She 
made  no  application  to  go  on  the  dole, 
but  went  to  Bampton  and  persuaded 
more  than  .50  per  cent  of  the  residents 
that  the  village  needed  electric  light 
and   power. 

Then  she  formed  a  co-operative  com- 
pany, sold  the  shares  to  prospective 
users,  bought  machinery  and  erected 
the  plant.  Her  woman  apprentice,  who 
is  directing  the  actual  operation  of  the 
plant,  is  also  an  electrical  engineering 
student  from  the  same  school. 


The  Government  is  expending  ap- 
proximately $25,000,000  on  new  con- 
struction of  dams,  canals,  and  irriga- 
tion works  on  12  Federal  reclamation 
projects,  according  to  a  report  made 
public  at   the   Interior   Department. 

The  work  now  being  conducted  by  the 
Bureau  of  Reclamation  is  the  largest 
that  has  been  undertaken  since  the 
original  major  projects  were  built. 
Included  in  the  construction  being 
prosecuted  are  three  large  dams,  the 
McKay  dam  on  the  Umatilla  project  in 
Oregon,  the  American  Falls  dam  on  the 
Snake  River  in  Idaho,  and  the  Guernsey 
dam  on  the  North  Platte  River  in  . 
Wyoming.  Extensive  drainage  and 
canal  construction  work  is  also  under 
way  on  other  Government  irrigation 
projects. 

In  addition  to  the  building  of  these 
dams  and  major  works,  the  report 
shows  that  expenditures  are  being  made 
by  the  Reclamation  Bureau  for  con- 
struction on  the  Yuma  project  in  Ari- 
zona, Grand  Valley  project  in  Colorado, 
Boise  project  in  Idaho,  North  Platte 
projects  in  Nebraska-Wyoming,  Carls- 
bad project  in  New  Mexico,  Klamath 
project  in  Oregon,  Yakima  project  in 
Washington,  Riverton  and  Shoshone 
projects  in  Wyoming.  A  summary  of 
the  report  follows: 

The  McKay  dam  located  on  a  creek 
of  that  name  about  eight  miles  south 
of  Pendleton,  Oregon,  is  nearing  com- 
pletion. It  is  an  earth  and  gravel-fill 
storage  dam  having  a  maximum  height 
of  160  feet,  length  of  about  half  a 
mile  and  a  volume  of  two  and  one-third 
million  cubic  yards  of  material.  Dur- 
ing the  past  year,  350  to  400  men  have 
been  employed  on  this  work.  The  dam 
was  commenced  in  1923  and  is  nearly 
completed.  It  will  form  a  reservoir 
having  an  area  of  1600  acres,  a  capac- 
ity of  75,000-acre  feet,  which  will  be 
used  as  a  supplemental  supply  for  the 
Irrigation  of  30,000  acres  of  land  in  the 
vicinity  of  the  present  Umatilla  project. 
The  cost  of  the  dam  will  total  $2,250,- 
000. 

The  American  Falls  dam  is  a  con- 
crete gravity  structure  87  feet  in  height, 
3100  feet  long,  having  a  volume  of 
170,000  cubic  yards.  It  Is  flanked  at 
either  end  with  earth  embankments 
75  feet  high,  having  an  aggregate 
length  of  1900  feet  and  containing 
150,000  cubic  yards  of  earth.  The  res- 
ervoir formed  will  have  an  area  of 
56,500  acres  and  a  capacity  of  1,700,000 
acre  feet  for  the  irrigation  of  115,000 
acres  of  land  on  the  north  side  of  the 
Minidoka  project  and  will  furnish  an 
additional  water  supply  for  a  number 
of  irrigation  districts.  The  irrigation 
projects  and  districts  have  advanced 
over  three  million  dollars  toward  the 
construction  of  this  dam,  which  in- 
volves in  addition  raising  about  two 
miles  of  the  Oregon  Short  Line  Rail- 
road and  removing  a  part  of  the  town 
of  American  Falls  to  a  new  site  above 
the  level  of  the  reservoir.  At  the  pres- 
ent time,  the  removal  of  the  town  has 
been  about  completed,  the  railroad  re- 
located and  the  foundation  of  the  west 
part  of  the  river  section  of  the  dam 
completed.  This  dam  is  being  built  by 
the  Utah  Construction  Company. 
Power  developed,  amounting  to  1400 
horsepower  will  be  installed  in  connec- 
tion with  this  work,  the  power  to  be 
largely  used  in  pumping  water  for  irri- 
gation on  the  north  side  of  Minidoka 
project.     Th*  entire  cost  will  amount 

to   $8,000,000. 


The  Guernsey  dam,  construction  of 
which  has  recently  been  commenced  by 
the  Utah  Construction  Company,  is  lo- 
cated in  a  narrow  canyon  two  miles 
above  the  town  of  Guernsey,  Wyo.,  on 
the  North  Platte  River.  The  dam  will 
be  an  earth  and  rockfill  structure  97 
feet  high,  575  feet  long,  having  a  vol- 
ume of  332,000  cubic  yards,  and  will 
form  a  reservoir  having  an  area  of 
2336  acres  and  a  capacity  of  72,700 
acre  feet  for  the  irrigation  of  lands  on 
the  North  Platte  project  in  the  States 
of  Wyoming  and  Nebraska.  A  power 
plant  with  a  capacity  of  2500  kilowatts 
will  be  constructed  in  connection  with 
the  dam  and  the  total  cost  of  the  dam 
and  power  development  is  estimated  at 
over  two  and  one-half  million  dollars. 
The  entire  contract  is  about  one-third 
completed. 

On  the  Yuma  project,  a  1200-hor8e- 
power  hydroelectric  plant  is  under  con- 
struction, at  a  drop  in  the  California 
main  canal.  This  plant  will  cost  about 
$250,000,  and  will  furnish  power  for 
pumping  ■water  to  the  Mesa  division 
land  in  Arizona.  The  foundation  of 
the  plant  has  been  completed  and  the 
contractor  has  commenced  the  erection 
of  the  power  house. 

Construction  work  is  in  progress  on 
a  number  of  other  irrigation  projects, 
as  follows: 

On  the  Grand  Valley  project,  Colo- 
rado, a  siphon  spillway  is  being  con- 
structed at  the  Orchard  Mesa  pumping 
plant,  and  excavation  Is  also  being  car- 
ried on  with  draglines  at  a  number  of 
points  in  connection  with  drainage 
work  at  a  cost  of  $200,000. 

On  the  Boise  project  in  Idaho,  riprap  ■ 
is  being  placed  for  the  bank  protection 
and  a  concrete  parapet  is  being  con- 
structed on  the  main  canal  in  order  to 
increase  Its  capacity,  th  ^  co't  being 
$278,000. 

On  the  North  Fiatte  project  the  en- 
largement of  the  Interstate  Canal  is 
in  progress  and  the  co;istruction  of  the 
Laramie  River  diversion  canal  Is  under 
way  at  a   cost  of  $465,000. 

On  the  Carlsbad  project.  New  Mexico, 
concrete  lining  of  the  main  canal  is  in 
progress  and  on  the  Rio  Grande  project 
in  the  same  State  several  dragline  ex- 
cavators are  being  utilized  in  the  con- 
struction of  drains,  levees,  and  canals, 
the   total   cost   being   $1,016,830. 

On  the  Klamath  project  in  Oregon, 
enlargement  of  a  number  of  canals  is 
in   progress  at   a  cost  of   $58,700. 

On  the  Yakima  project,  Washington, 
canals  are  bein.g  lined  with  concrete 
on  the  Tieton  division,  and  a  wasteway 
is  being  reconstructed  on  the  Sunnyside 
division,  the  cost  being  $65,000.  On  the 
Kittitas  division  rights-of-way  for  27 
miles  of  the  main  canal  are  being  pur- 
chased and  specifications  are  being  pre- 
pared for  the  early  letting  of  contracts 
that  will  involve  an  estimated  expendi- 
ture  of   $7,500,000. 

On  the  Riverton  project  In  Wyoming, 
construction  of  the  Pilot  Butte  dam 
embankments  are  in  i)rogress  together 
with  some  lateral  excavation.  The 
Pilot  Butte  dam  embankment  will  be 
42  feet  high,  2100  feet  long,  and  con- 
tain 200.000  cubic  yards  of  material. 
Its  cost  will  total  $189,000. 

On  the  Shoshone  project  in  Wyoming, 
contract  work  is  in  progress  on  the 
Willwood  division  for  the  construction 
of  canal  and  laterals  at  a  cost,  of 
$290,000. 
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BIVGINEERIIVG         STUDENTS         PLAN 
"OPE2N     HOUSE" 


"Engineers'  Day"  will  be  held  March 
19  at  the  University  of  California  to 
bring  before  the  public  the  progress 
made  in  engineering  and  the  impor- 
tance of  technical  worlt  to  daily  life. 

On  this  day  each  year  the  students 
of  all  the  engineering  colleges  hold 
open  house,  at  which  time  the  doors 
to  the  laboratories,  the  practice  mine 
shafts,  the  mineralogical  exhibits  and 
the  electrical  laboratory  units  are 
thrown  open,  and  the  public  is  escorted 
through  by  student  guides  who  explain 
the  work  and  value  of  the  different 
engineering   studies. 

A  long  and  elaborate  parade  through 
the  campus  and  through  the  streets  of 
Berkeley  is  another  usual  event  of  the 
day.  In  this  parade  floats  depicting 
the  progress  of  engineering  are  featur- 
ed. 

Souvenirs  of  Engineers'  Day  are  dis- 
tributed by  the  students  in  various 
forms,  according  to  the  section  of  the 
college  visited.  Blown  glass,  in  odd 
shapes;  copper  ash  trays;  or  golden 
bears  cast  in  metal  and  gilded  are 
among  some  of  the  remembrances  given 
guests.  The  arrangements  for  this 
year's  celebration  are  under  the  direc- 
tion of  John  P.  Yates,  of  the  College 
of   Civil    Engineering. 


PROTESTS        EXCESSIVE        FREIGHT 
RATES     ARE     CHARGED 

The  Coast  Rock  &  Gravel  Company 
has  filed  a  complaint  with  the  Rail- 
road Commission  against  the  Southern 
Pacific  Company  and  the  Atchison, 
Topeka  &  Santa  Pe  Railway  Company 
alleging  that  excessive  rates  have  been 
charged  by  defendant  carriers  for  the 
transportation  of  crushed  rock  from 
Eliot  to  Pier  No.  50,  San  Francisco,  due 
to  excessive  switching  charges  to  the 
amount  of  $6.20  per  car,  and  asking  the 
Railroad  Commission  to  require  de- 
fendants to  cease  collecting  such  ex- 
cessive rates  and  to  award  reparations 
in  the  amount  of  $6.20  per  car  for  all 
shipments  made  two  years  prior  to  date 
of  complaint. 

Service  Rock  Company  of  Fresno  has 
filed  a  complaint  with  the  Railroad 
Commission  against  The  Atchison,  To- 
peka &  Santa  Fe  Railway  Company  re- 
questing reparation  in  the  amount  of 
$506.18  for  alleged  excessive  charges 
for  the  transportation  of  iron  and  steel 
from  Needles  to  Fresno. 


PURCHASE  OP  MORE  MUNICIPAL 
RAILWAY  CARS  URGED 


On  recommendation  of  City  Engineer 
M.  M.  O'Shaughnessy,  the  Board  of 
Public  Works  has  requested  the  Super- 
visors to  authorize  the  purchase  of  not 
less  than  fifteen  and  not  more  than 
twenty  additional  cars  for  the  Muni- 
cipal Railway  System.  The  cost  of  fif- 
teen cars  would  be  $255,000  and  twenty 
cars  $340,000,  according  to  estimates  of 
the  city  engineer. 


L.    A.    POPULATION 


LiOs  Angeles,  with  its  perennial  con- 
tention that  the  national  census  never 
does  it  justice,  today  claims  a  popula- 
tion of  1,650,365.  The  claim  is  based  oa 
the  562,359  names  contained  in  the  new 
city  directory  issued  yesterday.  The 
city's  population  was  calculated  by 
multiplying  the  number  of  names  in 
the  directory  by  2.55  a  figure  recog- 
niced  as  a  conservative  standard 
throughout  the  United  States. 


TRADE    NOTES 


The  Northwestern  Portland  Cement 
Company  with  Its  principal  place  of 
business  in  Seattle,  has  been  incorpor- 
ated in  that  city,  to  take  over  and  op- 
erate the  John  Maloney  deposits  across 
the  Skykomish  river  from  Grotto,  seven 
miles  from  Skykomish.  The  company  is 
capitalized  for  $2,000,000.  G.  MacDonald, 
vice  president  and  general  manager  of 
the  Sun  Portland  Cement  Company  of 
Portland,  Ore.,  and  C.  T.  W.  Holiister 
of  the  same  concern  are  the  principal 
backers  of  the  project.  F.  T.  Crowe, 
Ijresident  of  the  F'.  T.  Crowe  Co.,  build- 
ing material  dealers  of  Seattle  and  Ta- 
coma,  is  a  member  of  the  board  of  di- 
rectors of  the  new  company  which 
plans  to  operate  a  plant  with  an  an- 
nual 750,000-barrels. 


American  Encaustic  Tiling  Co.,  Ltd., 
has  arranged  to  take  over  the  prop- 
erty and  expansion  plants  of  the 
Pr-.utyline  Products  Company  at  Her- 
mosa  Beach.  The  Encaustic  Co.,  backed 
by  Eastern  capital,  is  said  to  represent 
the  largest  tile  company  in  the  United 
States  with  its  principal  offices  in 
New  York  City  and  factories  at  Maurer, 
N.  J.,  Zanesville,  O.,  Los  Angeles  and 
Hermosa  Beach.  T.  C.  Prouty,  presi- 
dent of  the  company  bearing  his  name, 
will  remain  as  local  manager  of  the 
new  company  and  the  plant  will  oper- 
ate as  a  separate  corporation. 


HrUtchinson  Lumber  Company  will 
start  plant  operations  full  blast  on 
March  1  and  will  continue  to  operate 
during  the  Summer  months,  according 
to  word  from  Oroville.  The  mill  is 
now  closed  for  repairs  and  mill  ponds 
are   now   being   put   in   condition. 


Edward  Duryee,  of  Los  Angeles,  op- 
erating a  magnesite  deposit  in  Tulare 
county,  is  conferring  with  the  Bakers- 
field  Chamber  of  Commerce  regarding 
the  establishment  of  a  plant  in  Bak- 
ersfield  for  the  manufacture  of  magne- 
site products. 


Construction  will  be  started  shortly 
on  a  new  sheet  metal  plant  for  Frazier 
&  Company  of  Stockton.  The  plant 
will  be  erected  at  South  San  Joaquin 
and  Church  streets,  Stockton,  and  will 
cost  approximately  $10,000  exclusive 
of   equipment   to   be   installed. 


J.  C.  Perry  has  leased  property  in 
East  Petaluma  and  will  establish  a 
plant  for  the  manufacture  of  paints. 
For  the  past  three  years.  Perry  is  said 
to  have  successfully  operated  a  paint 
plant  in  San  Rafael. 


i-rederlck  Roehrig  and  Tobey  Chris- 
tiansen of  Oakland  will  operate  in  the 
East  Bay  district  under  the  trade  name 
of  C.  &  R.  Sheet  Metal  Works  with  of- 
fices and  shop  at  3907  Telegraph  Ave., 
Oakland. 


Jas.  P.  Miller  of  Miller  &  Mills  Elec- 
tric Shop  at  Healdsburg,  has  sold  his 
half  interest  in  the  business  to  Mrs. 
Frances  Dean.  The  company  will  here- 
after operate  under  the  name  of  Mills 
&  Dean. 


Forest  Products  Co.  of  Calif,  capi- 
talized at  $100,000  ,  has  been  incor- 
porated in  Oakland.  Directors  are: 
W.  H.  Slankard,  W.  L.  Renoud,  George 
Frueh,  Adolph  Meyer  and  Herman  Ner- 
kwltz. 

Harry  N.  Haynes  and  Frank  Mc- 
Govern  will  operate  from  812  Franklin 
St.,  Oakland,  under  the  trade  name  of 
Plumbers   Supply    Co. 


Merging  of  six  sash  and  door  com- 
panies of  Los  Angeles  county  is  an- 
nounced. The  merger  involves  com- 
panies with  combined  assets  of  $4,000,- 
'000.  Firms  in  the  merger  are  Pacific 
Sash  &  Door  Co.  of  Los  Angeles,  Bur- 
bank  Planing  Mill  Co.,  Tom  Merrell 
Sash  &  Door  Co.  of  Long  Beach,  Pasa- 
dena Manufacturing  Co.,  Hepburn-Top- 
ham  Mill  Co.  of  Los  Angeles,  and  Sun- 
set Sash,  Door  &  Mill  Co.  of  Hollywood. 
All  of  the  companies  will  continue  op- 
erations under  their  names  and  present 
directorates.  Directors  of  combined 
companies  will  be  C.  L.  Miller,  E.  A. 
Nicholson,  L.  R.  McKesson,  Jack  Walk- 
er, Tom  Merrell,  G.  H.  Nicholson  and 
Ollie    A.    Topham. 


Oscar  J.  Odegaard,  former  assistant 
manager  of  the  Shasta  Lumber  Com- 
pany at  Marysville,  which  operated 
five  plants  in  Yuba  and  Sutter  coun- 
ties, has  been  made  manager  of  the 
Marysville  branch  of  the  Diamond 
Match  Company,  which  concern  recent- 
ly  purchased  the  Shasta  interests. 


Bee-H-Ess  Milling  Co.  has  been  or- 
ganized at  Crescent  City  and  plans 
early  construction  of  a  fir  and  red- 
wood lumber  mill  on  the  Endert  prop- 
erties, five  miles  south  of  Crescent 
City,  with  a  daily  capacity  from  5000  to 
10,000  feet  of  finished  lumber.  Geo.H. 
Howe,  Crescent  City  attorney,  is  one  of 
the   promoters. 


Constructicn  has  been  started  on 
yards  and  structures  for  the  Diamond 
Match  Company  lumber  plant  at  Duns- 
muir.  The  plant  will  comprise  storage 
yards,  sheds  and  general  offices. 


Rhodes-Jamleson  Co.,  of  Oakland, 
has  secured  the  agency  for  "The  Iron 
Fireman,"  an  automatic  coal  burner 
manufactured  by  the  Automatic  Stoker 
Sales  Company  of  Salt  Lake  City,  Utah. 


Willcroft  Contracting  Co.,  Inc.,  with 
a.  capital  stock  of  $100,000,  has  been  in- 
corporated in  San  Francisco.  Directors 
are:  J.  H.  Robertson,  L.  V.  Riddle  and 
Alfred  Voyce. 


Elmer  Armond  will  operate  in  the 
Santa  Clara  county  section  under  the 
trade  name  of  Reliable  Electric  Com- 
pany with  headquarters  at  San  Jose. 


Tony  Pialho  and  Joe  Sllverose  of  San 
Leandro,  will  operate  in  that  section 
under  the  trade  name  of  San  Leandro 
Plumbing  Co. 


Chas.  J.  Tronoff  will  operate  from 
1281  Folsom  St.,  San  Francisco,  under 
the  firm  name  of  Pacific  Granite  & 
Marble    Works. 


AS   OTHERS   SEE}  US 


At  a  recent  meeting  of  the  borough 
council  of  Taumarunui.  New  Zealand, 
one  of  the  members  moved  that  the 
manager  plan  be  abolished.  No  objec- 
tions to  the  present  manager,  Mr.  A. 
Leese.  were  advanced,  the  sole  objec- 
tion being  the  principle  of  the  plan 
wliich  it  was  stated  "oanie  from  Amer- 
ica, the  land  of  hot  air!  and  clever  in- 
ventions." The  mover  of  the  motion 
was  the  only  one  in  favor  when  It  was 
put  to  a  vote.  This  was  followed  by  a 
vote  of  confidence  in  Mr.  Leese  ex- 
pressing appreciation  of  his  services, 
which  was  unanimously  carried. 
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Successful    Use    of   Lacquer   in    Phone    Building    is    Told 


By    George   E.  Covell   of   A.   Qiinndt    and    Sons. 


One  of  the  important  problems  which 
the  architects  of  the  new  Coast  Divi- 
sion Building-  of  the  Pacific  Telephone 
&  Telegraph  Co.  were  called  upon  to 
solve  was  that  of  the  decoration  of  the 
interior.  Time  was  an  essential  factor, 
yet  the  finishing  of  the  miles  of  steel 
trim  used  in  the  great  building,  includ- 
ing metal  windows,  door  casing  and 
base  and  hundreds  of  walnut  and  oak 
hardwocd  doors  with  holly  and  ebony 
inlay  must  be  richly  decorative,  easily 
cleaned   and   permanent. 

Since  much  wood,  iron  and  metal 
work  exclusive  of  that  used  in  build- 
ings had  for  years  been  finished  with 
lacquer  and  as  several  of  the  newly 
constructed  buildings  in  Eastern  cities 
were  reported  to  be  finished  with  this 
old  material  used  in  this  new  way,  a 
searching  investigation  of  the  possi- 
bilities of  lacquer   was  decided  up"n. 

Nitro-cellulose  lacquers,  a  by-prod- 
uct of  gun  cotton,  reduced  with  amy- 
lacetate  and  fortified  by  the  addition 
of  resinous  varnish  gums  were  new  so 
far  as  the  painting  contractor  was  con- 
cerned. Samples  of  all  the  different 
manufactured  lacquers  were  obtained 
and  exhaustive  tests  were  begun,  pend- 
ing the  time  when  actual  application 
might  be  begun.  Many  of  these  tests 
rrquired  weeks  of  careful  observation, 
i  liable  metal,  as  well  as  the  actual  18- 
i,uuge  molded  steel  casings  to  be  used 
in  the  Telephone  Building  were  coated 
with  many  different  metal  primers, 
fillers  and  lacquer  enamels  and  when 
dry  and  thoroughly  seasoned,  put  to 
the  most  severe  bending,  hammering 
and  abrasion  tests  as  well  as  to  eK- 
posure  tests  from  the  elements.  These 
tests  were  much  more  severe  than 
would  ordinarily  be  possible  on  the 
usual  accepted  varnish  or  enameled 
finish   surfaces. 

But  even  with  the  information  ob- 
tained by  these  exhaustive  tests,  our 
organization  was  not  completely  satis- 
fied, so  to  check  up  eastern  reports 
and  obtain  such  facts  as  were  available 
as  to  the  whole  problem  of  the  applica- 
tion of  lacquer.  Mr.  Fred  Quandt  of 
our  firm  went  East  and  made  a  first- 
hand study.  He  discovered  that  at  that 
lime,  March,  1925,  no  building  of  any 
consequence  in  the  United  States  had 
been  completely  finished  Avith  nitro- 
cellulose lacquer  and  the  report  as 
handed  in  from  his  observations  of 
eastern  conditions  was  not  enthusi- 
astic. 


However,  our  own  tests  and  experi- 
ments and  the  methods  we  had  devel- 
oped proved  so  convincing  and  encour- 
aging to  ourselves  as  well  as  to  the 
architects  and  the  engineer  of  the  Tele- 
phone Company  that  it  was  decided 
that  lacquer  under  the  methods  of  ap- 
plication we  devised  was  the  only  ma- 
terial that  could  be  used  successfully 
under  the  working  conditions  in  exist- 
ence: dampness,  wind  and  dust,  lim- 
ited   time    for    drying    and    for    comple- 


tion of  the  building.  The  strict  time 
schedule  adopted  "was  adhered  to  in 
every  way,  a  result  that  would  not 
have  been  possible  except  for  lacquer, 
because  lacquer  thinned  to  proper  con- 
sistency, rightly  applied  with  a  nicely 
adjusted  spray  outfit  or  air  brush  upon 
a  firm,  hard  foundation,  sets  immedi- 
ately. Work  may  be  handled  within  20 
minutes  after  its  application.  Volatile 
thinners  used  to  reduce  lacquers,  amy- 
lacetate  or  methyl  acetate,  commonly 
known    to      the      layman      as      "banana 


liquid,"   evaporates    instantly   when    ex- 
posed to  the  air. 

It  was  discovered  in  the  course  of 
our  researches  into  the  whole  fascinat- 
ing subject  that  lacquers  are  of  many 
makes  and  qualities.  Like  the  Irish- 
man's whiskey,  all  are  good  but  some 
are  better  than  others.  The  advantages 
of  a  quality  of  lacquer  are  mainly  found 
in  its  quick  setting  and  drying.  It  is 
possible  to  apply  two  or  three  coats 
in  a  day  when  necessary.  Its  hard  dry- 
ing porcelain-like  finish  presents  a 
full,  round  lustrous  coating  of  great 
beauty  that  will  stand  severe  abra- 
sions, and  constant  washing  with 
strong  alkaline  solutions  such  as  jan- 
it  rs  usually  employ.  It  may  be  rubbed 
to  a  handsome  dull  finish  or  polished 
to  a  miiror-like  surface.  Lacquer  enam- 
el.'; are  available  in  practically  all  col- 
ors. 

After  completing  this  large  under- 
taking with  this  material,  it  is  our  be- 
lief that  lacquer  finish  has  come  to 
stay  and  while  it  is  true  that  early 
lailures  were  reported  in  the  automo- 
bile industiy,  most  cf  these  were  due 
to  ia:norance  regarding  the  character 
of  the  material  used  or  carelessness  in 
preparation  and  faulty  workmanshipi 
in  application.  Just  in  the  last  six 
months,  great  improvements  have  been 
made  by  lacquer  manufacturers  in  the 
chemical  composition  of  lacquers.  Nat- 
urally we  feel  a  certain  pride  in  having 
had  a  part,  with  the  architects,  en- 
gineers and  the  Telephone  Company 
in  achieving  results  so  gratifying, 
thus  blazing  a  new  trail  in  interior 
decorative  tie^tment  which  will  be  fol- 
lowed by  much  more  widespread  use 
of  lacquer  for  similar  purposes  in  the 
future. 

Lest  one  get  the  impression  from  this 
discussion  of  lacquer  that  it  is  the  only 
material  used  in  the  interior  of  the 
Telephone  Building,  it  should  be  stat- 
ed that  our  organization  was  also 
called  upon  to  execute  a  great  variety 
of  other  work,  using  the  more  formal 
and  generally  known  methods  of  dec- 
oration throughout  this  structure.  Bold 
and  daring  color  combinations  in  the 
main  entrance  lobby,  extremely  decor- 
ative use  of  paint  in  the  highly  orna- 
mental cafeteria  and  decoration  of  the 
auditorium  and  directors'  rooms  have 
all  been  highly  praised  and  offer  abun- 
dant proof  that  we  do  not  believe  lac- 
quer, useful  and  beautiful  as  it  is  for 
the  purp"ses  for  which  it  was  here 
used,  will  supplant  all  materials  for  all 
purposes.  In  decorating  of  all  build- 
ings, paint  has  its  place  and  so  has 
varnish  and  enamel  and  all  other  ma- 
terials. But  that  lacquer  will  come  to 
be  more  and  more  in  demand  in  meet- 
ing certain  requirements  may  be  con- 
fidently  predicted. 


S.  F.  COXTRACTORS   SUE  SCHOOL, 
TRUSTEES    FOR    PAYMENT 


Suit  for  ?9081.66  alleged  due  them 
for  the  construction  of  the  Jefferson 
Union  high  school  building  at  Colma, 
has  been  filed  in  the  superior  court  at 
Kedwood  City  by  J.  H.  Sampel  and 
William  F.  Cody  of  Cody  &  Sampel. 
San  Francisco  contractors,  against  the 
Jefferson    high    school   district. 

According  to  the  complaint  filed, 
Cody    &    Sampel    were    awarded   a    con- 


tract to  construct  the  high  school 
building  March  24,  1924  for  $117,800. 
Fallowing  the  awarding  of  the  con- 
tract they  were  instructed  to  install 
additional  fixtures,  bringing  the  con- 
tract figure  to  $127,335.23,  the  com- 
plaint  states. 

Tlie  building  was  accepted  by  the 
trustees  April  23,  1925,  and  they  Were 
paid  $118,223.57,  leaving  an  unpaid 
balance  of  $9081.68,  the  contractors 
allege.  .      ,  ■■  k 


CERTIFICATES    GRANTED 


The  following  applicants  were 
granted  architects'  certificates  at  the 
meeting  of  the  California  State  Board 
of  Architecture,  Southern  District,  Feb. 
2:  Thomas  P.  Barber,  1123  Story  Bldg., 
and  Earl  De  Forest  Stonerod,  127  N. 
Kenmore  Ave.,  both  of  Los  Angeles, 
and  W.  W.  Blackburn,  218  Bennett 
Ave.,  Long  Beach. 


Saturday,    February    27.     1926  BUILDING      AND      ENGINEERING      NEWv^ 


APARTMENTS 


To  Be  Done  By  Day  Work. 
APARTMENTS.  Cost,    $22,500 

SAN    FRANCISCO.      N.    E.    Fulton    and 

Arguello   Blvd. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — Edw.  Jose,  251  Kearny  St. 
Architect — H.   C.   Baumann,   251  Kearny 

St. 


rians   Being   Revised. 

APARTMENTS  Cost,    $250,000 

SAN   FRANCISCO.      N   Vallejo   St.  —   E 

Laguna    St. 
Eight-story      and      basement      Class    A 

apartment    house    (14    apts.) 
Owner  —  Lyman  J.   Potter,   2240  Green 

St.,   San   Francisco. 
Architect— E.   H.   Denlie,   1317   Hyde   St., 

San    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,  $25,000 

SAN  FRANCISCO,  W  22nd  Ave.  350  N 
Geary   St. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — James  Oppenheimer,  3055  Paci- 
fic   Ave.,    San    Francisco. 

Architect — None. 

Contractor — R.  Miller,  5637  California 
St.,    San    Francisco. 


Segregated  Figures  Wanted. 
APARTMENTS  Cost,   $125,000 

SAN    FRANCISCO,    W    Taylor    between 

Jackson   St.   and   Pacific   Ave. 
Three    3-story   frame   and   brick  veneer 

apartments    (2   apts.   30   rms,   1   apt. 

54   rooms). 
Owner — California    Realty    &    Finance 

Co.     (O.    A.    Brow^n,    president,    319 

De    Young    Bldg.,    S.    F.;    Telephone 

Kearny   5446). 
Architect — R.    R.    Irvine,      Call      Bldg., 

San   Francisco. 


Bids  Wanted  for  General  Contract. 

APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO,  SE  Cor.  Sutter  and 
Broderick   Sts. 

Three-story  frame  and  brick  veneer 
apartments  (12  2-rm.  apts.) 

Owner — California  Realty  &  Finance 
Co.  (O.  A.  Brown,  president,  319  De 
Young  Bldg.,  S.  F.  Telephone  Kear- 
ny   5446). 

Architect — R.  R.  Irvine,  Call  Bldg.,  San 
Francisco. 


Plans    Being   Completed. 
APARTMENTS  Cost,    $35,000 

SAN    FRANCISCO.      Seventh    Ave.    and 

Geary  Street. 
Three-story    and    basement    frame    and 

stucco    apartment    building    (18    3- 

room   apartments). 
Owner  —   Asbury    Methodist    Episcopal 

Church    (Rev.    Owen,    pastor). 
Architect    —    Rollin    S.    Tuttle,    363    17th 

St.,   Oakland. 


Contract   Awarded. 

APARTMENTS.  Cost,    $30,000 

OAKLAND,  NW  4th  Ave.  NE  E-16th 
St. 

Three-story  frame  and  stucco  apart- 
ment building  (6-4  room  apart- 
ments)   and  removing  old   building. 

Owner — Susan  Hobart  Lovett,  1404 
Franklin    St.,    Oakland. 

Architect  and  Contractor — Harry  C. 
Knight,   1428  Franklin  St.,  Oakland. 


LOS  ANGELES,  Cal.— Archts.  Walker 
&  Eisen,  701  Great  Republic  Life  Bldg., 
are  completing  wkg.  plans  for  an  8- 
story  and  basement  class  A  apt.  bldg. 
on  Wilshire  Blvd.  extending  from 
Speedway  to  Rodeo  St.,  Beverly  Hills, 
for  Walter  G.  McCarty;  375  rms..  steel 
frame  constr.,  brick  filler  walls,  relnf. 
cone,  firs.,  terra  cotta  and  brick  exter., 
4  elevators;   $1,500,000. 


Contracts    Let    —    Figures    Being    Re- 
ceived. 
APT.  BLDGS.  Cost,  $125,000 

SAN   FRANCISCO,   vicinity   of   Geary   & 

38th  Ave. 
Three  2  &   3-story  and  basement  frame 
and   brick  veneer  apartment  bldgs. 
(96   rms   2  &   3    room  apts.) 
Owner — California   Realty   and   Finance 
Corp.    (O.   A.    Brown,    president,    319 
De   Young  Bldg.,  S.  F. ;  Tel.  Kearny 
5446). 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    San   Francisco. 
Lumber — J.    H.    McCallum,    748    Bryant 

St.,    San   Francisco. 
Concrete — San    Francisco    Concrete    Co. 
Plumbing; — I.   D.   Chadbourne,   424  Dew- 
ey St.,  San  Francisco 
Ileiitins — Sheile  &  Maneggie,   1607  Mis- 
sion   St.,    San   Francisco. 
Electrical    Work  —  Collonan    Elec.    and 

Mfg.   Co.,   3211   Mission   St.,   S.  F. 
Rooflii;; — Leland   Case    Roofing   Co. 

Bids  are  wanted  for  glazing,  paint- 
ing, hardwood  flooring,  sheet  metal, 
tiling,  brick  veneer,  stairways,  elec- 
trical fixtures,  hardware,  mill  work  & 
trim,  shades,  carpets,  stoves  and  lino- 
leum. 


LOS  ANGELES,  Cal.— Harry  L.  Bone, 
430  S  La  Brea  Ave.,  will  build  3-story 
and  part  4-story,  92-rm.,  41-fam.,  class 
C  apt.  bldg.,  47x164  ft.,  at  2034  Argyle 
Ave.  for  Mrs.  Daisy  S.  Bergeron,  at  lot. 
Plans  by  Roy  A.  Hatbh,  Inglewood; 
stucco  and  cast  stone  exter.,  tile  and 
comp.   rf. ;    $100,000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Sha- 
piro Const.  Co.,  736  S  Mariposa  Ave., 
will  build  3-story  65-room  31-family 
class  C  apt.  bldg.,  38x135  ft.,  at  301  S 
Lake  St.  for  J.  C.  Flowers,  Long  Beach; 
$70,000. 


CORVALLIS,  Ore.  —  Archt.  Harold 
P.  Bergen,  Henry  Bldg.,  Portland,  com- 
pletes plans  for  3-story  reinforced  con- 
crete, 100  by  100  ft.  apartments  to  be 
erected  for  Mrs.  G.  Glenn  in  3rd  St., 
bet.  Madison  and  Jefferson  Sts.;  est. 
cost  $90,000.  V.  M.  Heckart,  Corvallis, 
has   contract   to   erect. 


SEATTLE,  Wash.— Archts.  Stephen, 
Stephen  and  Brust,  Thompson  Bldg., 
preparing  plans  for  3-story  and  base- 
ment concrete  and  brick  apartments 
to  be  erected  for  Bjornstad  and  Berg  in 
block  bounded  by  Phinney  and  Green- 
wood Aves.,  and  North  53rd  and  54th 
Sts;  80  by  195-ft.;  43  3-room  and  12 
4-room   suites;   est.   cost   $190,000. 


LOS  ANGELES,  Cal.— F.  A.  Ford,  201 
S.  Canon  Dr.,  Beverly  Hills,  will  build 
4-story  and  part  basement,  102-room, 
47-family  brick  apartments,  at  423  S. 
Hoover  St.  for  self;  60x124  ft.,  built-in 
refrigerators,  wallbeds;  $100,000.  Day 
work    and    subcontracts    by    owner. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


TURLOCK,  Stanislaus  Co.,  Cal.— Ar- 
chitect G.  N.  Hilburn,  Turlock,  has 
completed  plans  for  $15,000  apartment 
hfjuse  to  be  erected  for  Hugh  P.  Don- 
elly,  secretary  of  the  Stanislaus  Cham- 
ber of  Commerce;  will  be  Spanish  tyoe 
one-story;   six   3-room   apts. 


LOS  ANGELES,  Cal.  —  Archt.  Wm. 
Bruce,  4221  S  Broadway,  is  preparing 
wkg.  plans  for  a  5-story  brick  bldg.  at 
116  S  Grand  Ave.,  for  Geo.  Wurzinger; 
30x166  ft.,  20  apts.  divided  into  singles 
and  doubles,  comp.  roof,  face  brick 
with  art  stone  trim;  incinerator,  aut. 
elevator. 


BONDS 


GLENDALE,  L.  A.  Co..  Cal.— Giendale 
union  high  school  dist.  has  called  bond 
election  for  March  9.  at  which  time  it 
is  proposed  to  vote  $350,000,  proceeds 
of  which  would  be  used  for  purchase 
of  high  school  sites.  Providing  issue  is 
affirmed,  another  election  will  be  held 
later  to  vote  on  bonds  for  new  bldgs. 

TULARE,  Tulare  Co.,  Cal. — $100,000 
bond  issue  to  finance  school  improve- 
ments was  voted  recently  in  Tulare 
School  District.  Plans  will  be  prepared 
by  Architects  Swartz  &  Ryland,  Rowell 
Bldg.,    Fresno. 


DOWNEY,  L.  A.  Co.,  Cal.— Downey 
union  high  school  dist.  has  called  bond 
election  for  March  19  at  which  time  it 
it  proposed  to  vote  $85,000.  proceeds  of 
which  would  be  used  to  build  and  equip 
manual  arts  and  gymnasium  bldgs.  at 
present  high  school. 


ROBL.\,  Sacramento  Co.,  Cal. — Elec- 
tion to  vote  bonds  of  $10,000  to  finance 
erection  of  school  auditorium  failed 
to  carry;  58  for  the  issue  and  43 
against. 


HAYWARD,  Alameda  Co.,  Cal.  — 
City  contemplates  another  election  to 
vote  bonds  of  $100,000  to  finance  erec- 
tion of  new  city  hall;  previous  election 
failed  to  carry. 


DAVIS,  Yolo  Co.,  Cal.  —  Bonds  of 
$115,500  voted  in  Davis  High  School 
District  to  finance  erection  of  new 
schocl.  Plans  are  being  prepared  by 
Architects  Stark  and  Flanders,  Sacra- 
mento. 


CHURCHES 


Suli-Bids  To  Be  Taken   .Next   Week. 
CHURCH.  Cost,    $50,000 

\LAMEDA.      Sixth  St.   bet.  Taylor  Ave. 

and   Palace  Court. 
Class    A     reinforced     concrete     church, 

seating  capacity  500. 
Owner — St.      Barnabas      Church      (Rev. 

Father   I'.   McGratton,   pastor). 
Vnchitect — John    J.    Donovan,    Tapscott 

Bldg.   Co..  Oakland. 
Contractor — Barret  -^    Hilp,   354   Hobart 

St.,  Oakland. 


Bids  to  be  Asked  Shortly. 

HURCH  Cost.    $ 

.SAX   FR.^NCISCO.     W  Masonic  Ave.  N 

Page    Street. 
.'=itt"ol    and    reinforced    concrete    church 

iiuilding   (1st  unit). 
.Uvner — Koman     (  atholic     .■\rchbi.<*iop, 

1100    Franklin    St..    San    Francisco. 
.\rchitect — Leo  J.   Devlin.   Pacific  Bldg.. 

San    Francisco. 
Structural  Steel — Schrader  Iron  Works, 

1247    Harrison    St.,    San    Francisco. 


.\LBAXY.  Alameda  Co..  Cal. — Method- 
ist Episcopal  Church  will  appoint 
building  committee  shortly  to  outline 
plans  for  proposed  new  edifice  to  re- 
place present  structure.  Estimated  cost 
$30,000. 
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Plans  to  be  Re-Figured  Next  Week. 
CHURCH  Cost,     $30,000 

SAX    FRANCISCO.       Seventh    Ave.    and 

Geary  Street, 
^rame    and      stucco      church      building 

(chapel,    auditorium,    balcony    and 

clas.srooms). 
Owner  • —   Asbury    Methodist    Episcopal 

Church    (Rev.    Owen,    pastor). 
Architect  —   Rollin    S.   Tuttle,    363    17th 

St.,  Oakland. 
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HUNTINGTON  PARK.  Los  Angeles 
Co.,  Cal.— Daniel  H.  McAllister,  402 
Hibernian  Bldg.,  Los  Angeles,  and 
Lawrence  Nowell,  Oakland,  are  pre- 
paring plans  for  one-story  and  base- 
ment church  at  northwest  corner  Zoe 
and  Middleton  Sts.,  Huntington  Park, 
lor  Church  of  Jesus  Christ  of  the  Latter 
Day  Saints,  .1.  A.  P.  Jensen,  first  coun- 
selor. Plans  will  probably  be  ready 
for  figures  in  May.  Building  will  con- 
tain auditorium  to  seat  600,  classrooms 
and  amusement  hall  with  stage  in 
basement:  stucco  exterior,  tile  and 
composition    roof,    gas    heating. 


Architect    Selected. 

CHURCH  Cost,    $25,000 

GILROY,    Santa    Clara    Co.,    Calif. 
Frame  and  stucco  church   building. 
Owner — First    Presb\terian    Church. 
-Architect     —    Ralph    Wyckoff,    Growers 
Hank   Rldg.,   San   Jose. 


IIANFORD,  Kings  Co.,  Cal.  —  First 
Methodist  Church  of  Hanford  has  pur- 
chased site.  100  ft.  by  225  ft.  at  Red- 
ington  and  Center  Sts.,  and  plans 
erection  of  new  edifice.  Rev.  L.  V. 
Lucas    is    i)astor. 


Contract   Awarded. 

FACTORY  Cost,    $11,000 

OAKLAND,    Alameda   Co.,   (.al.      S   Rus- 

sett  St.  500  W  Jones  St. 
One-story   brick   and   steel   factory. 
Owner — Coast  Metal  Products  Co. 
Architect — None. 
Contractor  —  James    Constr.    Co.,    2300 

87st   Ave.,    Oakland. 


SAX  JOSE.  Santa  Clara  Co.,  Cal.— 
J'lans  are  being  prepared  for  the  con- 
struction of  a  frame  and  stucco  church 
building  of  Mission  Architecture  at 
[he  corner  of  Morse  Ave.  and  Naglee 
S't.  for  the  Calvary  Community  Church. 
The  iiroposed  church  has  been  planned 
to  provide  an  auditorium  seating  370 
people,  a  balcony  seating  and  addi- 
tional 60,  modern  Sunday  school  ac- 
commodations, a  large  social  hall,  a 
»egiiiiiers"  cliapel  and  a  pastor's  study. 

FACTORIES  k  WAREHOUSES 


Sub-Bids   Being   Received. 

SHOP  Cost,    $16,000 

SAN   FRANCISCO.      S  Natoma  St.,   B   of 

Sixth  St. 
One-story    and      mezzanine      reinforced 

concrete    shop   building. 
Owner — Sheehan    &   Woolfrey. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,   San    Francisco. 
Contractor — Industrial   Constr.    Co.,    815 

Bryant    St..    San    Francisco. 
Bids     are     wanted       for       reinforcing 
steel,  lumber,  roofing,  steel  sash,  glass, 
plumbing,    mill    work,    electrical    work 
and    plastering. 


Plans    Being    Revised. 

BAKERY    BLDG.  Cost,    $12,000 

STOCKTON,    San    Joaquin   Co.,   Cal.      N- 

AVilson    W. 
One-story    brick    bakery    building. 
Owner — Frank   Manfre. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,   Stockton. 


Contract  Awarded. 

c-tOP.  Cost,   $20,000 

OaKLAXD.  E.  Livingston,  400  S.  Cot- 
ton. 

One-story  reinforced  concrete  cabinet 
shop. 

Owner — Concealo  Fixture  Co. 

A  --chitect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley  Ave.,  Oakland. 


Contract    Awarded. 

CAXXERY  Cost,    $15,000 

SAX  JOSE.  Santa  Clara  Co.,  Cal.  Race 
Street. 

One-story  wood  frame  cannery  build- 
ing. 

Owner — United    States    Products    Co. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,   San  Jose. 

Contractor — K.  O.  Summers,  1132  S- 
Second   St.,   San   Jose. 


3ub-Ccntracts  Awardd. 

FACTORY,  ETC.  Cost,  $86,970 

SAN  FRANCISCO.  N.  W.  Main  and 
Howard  Sts. 

One  and  two-story  reinforced  concrete 
faciv^ry  and  sales  building  (137  by 
137   feet). 

Owner — Hermann  Safe  Co.,  216  Fre- 
mont  St.,   San    Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San   Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St.,    San    Francisco. 

riuiiibiiijsr — Alexander  Coleman,  746  El- 
lis St.,  San   Francisco. 

Sheet  Metnl — Percy  Sheet  Metal  Works, 
348  Guerrero   St.,  San  Francisco. 

I'iiintingr — A.  A.  Zelinsky,  4420  Califor- 
nia St.,  San  Francisco. 

.netsil  Sash— U.  S.  Metal  Products  Co., 
330  10th  St.,  San  Francisco. 

Glas.s — Cobbledick-Kibbe  Glass  Co.,  660 
Howard    St.,    City. 

Uolliii;;     Doors — Kennerson     Mfg.     Co., 

447    Hampshire    St.,    San    Francisco. 

As    previously    reported:      Structural 

.steel,    Western    Iron    Works,    141    Beale 

St.,    San    Francisco;   grading,   Granfield, 

Farrar    &    Carlin,    67    Hoff    Ave.,    San 

Francisco. 


Cost,   $16,000 
Natoma,    E.    of 


Contract   Awarded. 

SHOP. 

SAN     FRANCISCO. 

Sixth. 
One-story     and     mezzanine     reinforced 

concrete    shop    building. 
Owner — Sheehan  &  Woolfrey. 
Architect — H.  C.   Baumann,   251  Kearny 

St.,  San  Francisco. 
Bids  are  wanted  for  reinforcing  steel, 
lumber,      roofing,      steel      sash,      glass, 
plumbing,    mill    work,    electrical    work 
and    plastering. 


SAN  FRANCISCO — Plans  will  be  pre- 
pared by  State  Board  of  Harbor  Com- 
missioners for  new  machine  shop 
building  on  water  front  for  repair  of 
state  harbor  equipment.  Frank  G. 
White,  ch.  eng.  for  commission.  Ferry 
Bldg. 


^ub-ContJ  acts   Awarded. 

FACTOR  f,  ETC.  Cost,  $86,970 

SAN  FRANCISCO.  N.  W.  Main  and 
Howard   Sts. 

""ne  and  two-story  reinforced  concrete 
factory  and  sales  building  (137  by 
137    feet). 

'=-vner — Hermann  Safe  Co.,  216  Fre- 
mont  St.,    San    Francisco. 

Engineer — T.  Ronneberg,  Crocker 
Bldg.,    San    Francisco. 

•~->ntractor — Cahill  Bros.,  55  New  Mont- 
gomery  St..   San    Francisco. 

Glas.s— Cobbledick-Kibbe  Glass  Co.,  666 
Howard  St.,   San   Francisco. 

Pliinihiiii; — Alexander  Coleman,  746 
Ellis   St.,   San    Francisco. 

l>:iiiitin» — A.  A.  Zelinsky,  4420  Califor- 
St.,  San  Francisco. 

i»le«nl  Sash — U.  S.  Metal  Products  Co.. 
San    Francisco. 

Piling — Renner      Foundation      Co.,      628 
Montgomery   St.,    San   Francisco. 
.As      previously      reported — Structural 

steel.    Western    Iron    Works,    141    Beale 

St.,    San    Francisco;    grading,    Granfield 

Farrar     &    Carlin,     67     Hoff    Ave.,    San 

Francisco. 


sub-Bids    To    Be    Asked    Soon. 

SHOP.  Cost,    

SOUTH     SAN     FRANCISCO.        Site 
present    factory. 
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Three-story  reinforced  concrete  shop 
building. 

Owner — W.  P.  Fuller  &  Co.,  301  Mis- 
sion St..   San  Francisco. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,    San    Francisco. 

Contractor — P.  J.  Walker  Co..  Sharon 
Bldg.,    San    Francisco. 

Plans  Being  Prepared. 

FACTORY.  Cost,  $600,000 

SAN  FRANCISCO.  N  E  Cor  15th  and 
Folsom  Sts. 

Six-story  class  B  warehouse  and  fac- 
tory building   256x193. 

Owner — Illinois  Pacific  Glass  Co.,  15th 
and  Folsom  Sts,,  Sah  Francisco. 

Engineer — A.  Toriggino,  Mills  Bldg., 
San    Francisco. 

Manager  of  Construction — P.  D.  Burtt, 
15th  and  Folsom  Sts.,  San  Fran- 
cisco. 


Attention  ! ! 

Contractors  and  Builders 
Our  Specialty 

reakfast  Sets 


We  are  manufacturers  and  lacquer  these  sets    any    color    to    suit    your    requirements. 
An  unusual  value.     It  will  pay  you  to  call  and  investigate.      We  also  specialize  in  mirrors. 

Wholesafe  Furniture  Agencies 


1150  1152  Mission  St.,  Bet.  7th  and  8th  Sts.,  San  Francisco,  Cal. 


PHONE  PARK  132 
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CKICSC'KNT  CITY,  Del  Norte  Co.,  Cal. 
— Iiee-H-K.ss  Milling  Co.,  has  been  or- 
ganized, and  plans  early  construction 
of  a  (ir  and  redwood  lumber  mill  on 
the  Kndert  properties,  5  mi.  south  of 
Crescent  City,  with  daily  capacity  of 
from  .5000  to  10,000  ft.  finished  lumber. 
Geo.  W.  Howe,  attorney.  Crescent  City, 
is  on;    uL   the  promoters. 

SAN  FRANCISCO— See  "Ilailroad.s," 
this  issue.  Improvements  to  be  un- 
dertaken by  Western  I'acific  U.  K.  Co. 
during    ly^b. 

Contract  Awarded. 

FACTORY  BLDG.  Cost,   $7904 

STOCKTON,  S  San  .loaquin  and  Church 
Streets. 

(;iii  -story  brick  factory  building  (sheet 
metal  works). 

'iwiier — Frazier  A  Co. 

.\r<liitect — lialph  1'.  Morrell,  Union 
Uldg.,  Stockton. 

I  cintractor — H.  H.  Manning,  1751  Berk- 
eley Ave.,  Oakland. 


Sub-Bids  Being  Taken. 

iril.DING.  Cost,  $50,000 

.SAN     FRANCISCO.       6th     and     Naloma 

Sts. 
Threo-stury      and      basement      class      A 

commercial  building. 
Owner — .Joseph    Pasqualetti,     Humboldt 

Bank    Bldg.,   San    Francisco. 
i;  i-Jneer — C.     W.     Zoellmer,     Humboldt 

Bank    Bldg.,    San    Francisco. 
I.e. ssee— Blue  Ribbon  Products  Co.,  2388 

Mission    St.,    San    Francisco. 


OliOVILLH,     Butte     Co.,     Cal. — C.     D. 

Sprague,   Orovillc,    plans   to   estalilish    a 

bo  :    factor^'   in    Yuba   or   Sutter   county, 

ording    to    announcement    of    l<'i-anl{ 

•  ih,  Sccty.,   Yuba  County  Chamber  of 

iiimerco.  Sites  are  now  Ijeing  investi- 

-.1.1  d.     riant  will  steadily  employ  from 

.'"    1.1   211   men. 


MEUCICD,  Merced  Co.,  Cal.— Libby- 
McNeil  &  Libby,  Merchants'  Exchange 
Uldg.,  San  Francisco,  contemplates 
erection  of  $500,000  milk  condensary 
pbuu  in  Merced  if  sufticieiit  ccjntracts 
can  bp  signed  to  secure  a  permanent 
niil!<  supply,  according  to  A.  R.  Linn, 
manager  of  the  Merced  Chamber  of 
Commeice. 


BOS  ANOKLES,  Cal.— Architect  John 
-M.  Cooper,  321  Rives-Strong  Bldg.,  has 
icntr.  for  2-story  bi-ick  factory  on  E. 
lb  .St.,  for  Angelus  Furniture  Mfg.  Co., 
li  JO.  I'ico  St.  Plans  by  C.  J.  Smale, 
.<!:•  S.  Western  Ave.;  177x504  ft.,  lace 
brick,    struc.    steel;    $150,000. 


STOCKTON,    San    Joaquin    Co.,    Cal. — 

■•H  ific   Uas   and   Electric   Co.,    245   Mar- 

'     St.,    San    Francisco,    has    appropri- 

'1  $9182  to  finance  additions  for  ga- 

!•    and    machine    shops    at    Stockton; 

i<i     l)y     72       feet       addition       for       ga- 

age   and   26   by   72   ft.  addition   for  ma- 

■hine    shop.    J.    H.    Fagg,    dist.   mgr. -for 

ompany  at   Stockton. 


BOS  ANGELES,  Cal.— H.  M.  Baruch 
"  ,  444  1.  W.  Hellman  Bldg.,  awarded 
"iitr.  at  about  $137,000  for  all  work 
\  ipt  pUig.,  heating  and  sprinkler 
>stem  for  2-story  and  basement  class 
\  r.-iiif,  cone,  warehouse.  93x240  ft.,  at 
:iKi  and  Vignes  Sts.  for  Challenge 
I  earn  &  Butter  Assn;  Chas.  F.  Plum- 
111(1,    1108  Story  Bldg.,  archt. 


FLAT  IS 


Tm  Bo  Hone  By  Day's  Work. 

]•  l.ATS  Cost,    each    $15,000 

SAN     FRANCISCO,     W     20th     Ave.     100 

and    125    N    Clement. 
Two     two-story    and     basement     frame 

flat    bldgs..    (6    flats    in    each    bldg.). 
Owner— H.  O.   Lindeman.   619   27th  Ave., 

San    l<"'ranfiseo. 
.\iehitect  —  None. 


PARAGES 


V  i:r.Ci;i>,  .Mened  Co..  t'al.  ( '.  K. 
I  lo'tipsnn,  .Me^e-d,  at  $15,765  awai-d<-(l 
•  "iitraet  t>  erect  one-story  reinforced 
e  nerete  garage  and  auto  sales  i-ooms 
at  18lh  and  M  Sts.,  for  Aarup  Sales 
A}  cr.cy  for  n:^dge  cars  and  Hal 
Shafer  .Ir.,  and  IClliott  Shaffer:  pressed 
briek  fron^;  100  by  100  ft.  J.  10.  Bed- 
esen,    engineer,    Shaffei-     l.Udg.,     Mereed. 


GOVERNMENT   H'ORK 
AND  SUPPLIES 


SAN  FRANCISCO,  Cal.  —  Monroe 
Vliore,  S.  l'\,  Edwin  Anderson,  S.  F., 
Gmil  Solve,  Oakland  and  B.  E.  Bur- 
gess of  Stockton,  were  awarded  con- 
tracts by  (  onstructing  Quartermaster 
l'"ort  Mason,  for  painting  portions  of 
juildings,   39   in   all,  at  Fort  Mason. 


//ALLS  AND  SOCIETY 
liUlLDlNGH 


SAN  FI'vAXCISCO.  —  Hoaly-Tibbitts 
Construction  Co..  64  Pine  Street,  San 
.'^rancisco,  at  $87,  submitted  low  bid  to 
."onsi  luct  ing  Quartermaster.  Fort 
Mason,  for  fender  pile  sheeting  at  Dock 
:'..  Fi>ri  .Mason.  Other  bids  received 
Wire: 

Geo,    A.   Renner |   91 

M.    i;.    McGowan    135 


WASHINGTON.  D.  C  — Until  March 
11,  bids  will  be  rec.  by  Purchasing  Of- 
ficer, Panama  Canal,  under  Circular 
.\o.  1723,  to  fur.  and  del.  Balboa 
(Pacific  Port):  steel,  pipe,  conduit, 
chain,  wood  screws,  cable,  wire,  gen- 
orator,  saw  machine,  surveyors  level, 
filing  cabinets,  trench  braces,  wheel- 
l)arrows,  dooi-  locks,  hinges,  hasps, 
barrel  bolts,  drawer  handles,  terminal 
lilocks,  cutouts,  resistance  units,  wall 
roe(>ptacles,  sockets,  reflectors,  re- 
ceivers, tape,  sash  cord,  brushes,  etc. 
Further  information  obtainable  from 
Assistant  I'ui'chasing  Agent,  Fort 
Mason,   San   Francisco. 


SEATTLE,  Wash.— Until  Man  h  12. 
2  1*.  M.,  bids  will  be  rec.  bv  Bureau  of 
Fisheries,  1616  L.  C.  Smith  Bldg.,  to 
fur.  and  install  in  ))atrol  boat  "Brant" 
at  yards  of  Kruse  &  Banks  Shipbldg. 
Co.,  North  Bend,  Ore.,  one  6-cylinder 
direct  drive  full  Diesel  engine  of  ap- 
prox.  225-h.  \).  Further  information 
obtainable    from    above    office. 


WASHINGTON,  D.  ('.—Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  l)iT)artment,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  d;ite  of  openin.g  bids  as 
no'ed  at  ciose  of  e:ieh  i)aragraph.  (Fur 
ther  infoi  Illation  re.gardin.g  the  Sched- 
ules mny  be  obtained  f'l-oiii  NaVv  Pur- 
chasing OfRce,  310  California  St.,  San 
Francisco) : 

Sch.d.  5039.  Mare  Island,  24,000  ft. 
phisphor  bronze  wire  rope;  Puget 
Sound,  6000  ft.  d).;  Mare  Island,  25,200 
ft.   plow  steel    wire   rope,   March   9. 

Sched.  5041,  Puget  Sound,  36,000  lbs. 
brass  pipe,  1700  lbs.  do  and  7300  lbs. 
copper   pipe.   March   i). 

Sched.  5044,  various  v'ards,  water 
gauge  glasses,  March  9. 


SAN  FRANCISCO- Until  March  3,  11 
.\.  M..  l)ids  will  be  received  bv  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6627-839.  to  fur.  and  del.  Rio  Vista, 
Solano  county:  2  pes.  flat  iron,  >4-in. 
by  4  ft.xlO  ft.;  1  pc.  flat  iron  %-in.  bv 
4  ft.xIO  ft.;  2  taper  shank  twist  drills 
.:. -in.;  2  taper  shank  twist  drills  %- 
m.;  2  taper  shank  twist  drills,  13/32-in. 
2  taper  shank  twist  drills  15/32-in.:  450 
lbs.  r.  r.  screw  track  spikes  %-n\.  by 
■'-V,-in.   B/P  T-S-260   first   quality. 


C  R  O  W  E 

GLASS 

CO. 

674  Eddy  8t 
Phone  Prospect  612 

Equipped   To   Handle 
Any    Size   Job. 

niRECT    FACTORY   BUYERS 


Cost.    $75,000 


f"    ntract   Awarded. 

GYMNASIUM 

SANTA     BARBARA.    Cal. 

Three-story  steel  and  reinforced  con- 
crete  gymnasium   building. 

Owner  —  Santa  Barbara  Recreation 
Center 

Architect — Julia  Morgan.  Merchants 
Exchange    Bldg.,   San    Francisco. 

Contractor — Waggoner  A  Fell,  1515  La- 
guna   St.,   Santa   Barbara. 

LOS  ANGELES.  Cal— Architect  Pnil 
i:.  Williams,  1400  Stock  Exchange 
Bldg.,  has  been  commissioned  to  pre- 
pare plans  for  3-story  brick  store,  of- 
fice and  lodge  building  on  Central  Ave. 
near  26th  St..  for  Golden  West  Lodge 
.Vo.  86.  I.  B.  P.  O.  K.  of  W.  O. ;  store 
and  offices  on  1st  and  2nd  floors  with 
lodge  quarters  above;  press  brick  fac- 
ing, composition  roofing,  plate  glass. 
gas  heating,  skylights,  icement  and 
hardv.-ood  floors,  toilets;   $120,000. 


COLFAX.  Placer  Co.,  Cal.— ColfUx 
Pi'St  No.  192,  American  Legion.  is 
making  drive  for  fxinds  to  finance  erec- 
tion of  memorial  hall  buib'ing.  .\)i- 
prox.  $2000  has  already  b«en  raised. 
.\  story,  35  by  100  ft.,  reinforced  con- 
crete building  with  gymnasium,  is 
c   ntemplat(d. 


SANTA  MARIA.  Santa  Barbara  Co.. 
Cnl. ^Minerva  Club  bldg.  fund  has 
reached  sum  of  $11,000  and  it  is  ex- 
pected that  work  will  be  started  on 
new  bldg.,  which  will  cost  $20,000. 
within  short  time.  Julia  Morgan  and 
L.  N.  Crawford  are  archts. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
San  Jose  La>)or  Temple  Assn.,  A.  W. 
Crawford,  president,  plans  early  erec- 
tion of  modern  structure  to  house 
labor  organizations  of  city.  Definite 
details  will  be  outlined  at  a  meeting 
to  he  held  March  12.  Oother  members 
of  the  association  aie:  J.  W.  Trousdell, 
vice  iM-esident:  G.  A.  P^tchclor,  secre- 
tary and  Joe  Sarzin.  treasurer  and  A. 
A.  Morrison. 


HOSPITALS 


T'reliminaries   Being   Prepared. 

HOSPITAL  Cost,     $500,000 

OAKL.\ND,  Alameda  Co.,  Cal.  Orchard 
St.    near    Summit    St. 

Eight-story  Class  A  reinforced  con- 
crete  and   steel   hospital. 

Owner — Hillcrest  Hospital  Corp.,  Stu- 
art Hawley,  Wm.  Cavalier.  Dr.  .1. 
L.  Lohse  and  Dr.  Dudly  Smith,  et  al 
(30    doctors). 

Architect  —  Reed  &  Corlett,  Oakland 
P.ank     of    Savings    Bldg.,    Oakland. 


Plans  Being  Figured — Bids  to  be  Open- 
ed March  Rth  at  10  o'clock  A.  M. 
HOSPITAL  Cost,     $100,000 

SAN  LIHS  OBISPO,  Cal. 
Two-storv    Class    A     hospital     building 

(10  beds). 
Owner  —  Countv    of    San    Luis    Obispo. 

(J.    G.    Driscoll.    County    Clerk). 
Architect — Wm.    Mooser,    Nevada    Bank 
Bldg..   San   Francisco. 
Plans  obtainable  from  architect's  of- 
fice.    Deposit  of  $50  required.      Follow- 
ing is  a  list  of  contractors  figuring: 

Goiieral — Mattock  &  Feasey.  Santa 
Barbara:  Carl  H.  Peterson.  919  deYoung 
Bldg..  San  Francisco;  Marion  Smith, 
San  I-uis  Obispo;  Cobby  &  Owslev.  2fiO 
Tehama  St..  SJan  Francisco;  R.  E. 
Campbell.  San  Luis  Obispo;  Faulstich 
Br. IS..  San  Luis  Obispo:  S.  P.  Milling 
Co..  San  Luis  Obispo:  Ted  Maino.  San 
l.nis  Obivpo:  Tyler  \-  Tercis.  San  Luis 
(ibisp":  .\nton  Johnson  Co..  Call  Bldg.. 
San  Francisco:  Alfred  L.  Vezina,  532 
ItJih  St..  'Oakland:  H.  H.  I.irs.n  Co..  San 
Francisco;  Edw.  L.  Soule  Co.,  Rialto 
Bldg..    S-nn    Francisco. 

I^leetrlml.  PInnibiiiK  nnd  Hrating— • 
Archie  Cline.  San  Luis  Obispo;  E.  M. 
T\Tyne.  S.Tn  Luis  Obispo :  Valley  Elec. 
<"o.,  San  Luis  Obispo:  O.  Kurtz,  445 
Stevenson  St..  San  Francisco. 


12 

SAN  DIEGO.  San  Diego  Co.,  Cal.— 
San  Diego  county  supervisors  instruct- 
ed clerk  to  advertise  for  bids  for  three 
more  county  buildings  authorized  under 
ond  issue  last  year.  Included  in  group 
are  -'-story,  40-room  fireproof  detention 
home  in  Mission  Valley;  2-story  <0-rm. 
nurses  home  at  county  general  hos- 
pital and  children's  pavilion  at  tuber- 
cular  department   of   hospital. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  March  22,  bids  will  be  received 
by  county  supervisors  to  fur.  and  in- 
stall refrigerating  plant  m  county 
hospital.  Plans  on  file  in  office  of  coun- 
ty clerk. 

PULLMAN.  Wash.— A  .$150,000  Wom- 
en's dormitory  for  Washington  State 
College  campus  will  be  started  this 
year  aacording  to  E.  O.  Holland,  pres. 
of  the  college;  4-story  brick  accommo- 
dating  120    to    130   persons. 

TRACY,  San  Joaquin  Co.,  Cal. — Dr.  J. 
F.  Doughty  backs  proposal  to  erect 
emergency  hospital  building  in  central 
section  of  city, 
being    propared. 
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Estimates   of   cost  are 


ASTORIA,      Ore.— City      council      has 


bet.  Madison  and  Niagara  Aves.     Archi- 
tect   is   yet    to    be   selected. 

BURBANK,  Los  Angeles  Co.,  Cal. — 
Dis  E.  R.  Butterfield,  J.  N.  Van  Meter, 
David  Thnison,  A.  E.  W.  Yale  and  T. 
E  McGuire  have  requested  Burbank 
city  trustees  to  grant  them  permission 
tc  erect  nreproof  hospital  building  at 
Angeleno  Ave.  and  Virginia  St.,  Bur- 
bank.  Decision  of  trustees  withheld 
for    several   days. 


HOTELS 


Working 


Additional    Sub-Contracts    Awarded 
HOTEL  General    contract    $148,9 /u 

RICHMOND,   Contra  Costa  Co.,  Cal.  NE 

Tenth    and    Main    Sts. 
Five-story     reinforced     concrete     hotel 

with    brick    facing. 
Owner — Richmond    Hotel    Company. 
Architect — Jas.   W.  Plachek,   Mercantile 

Bank    Bldg.,    Berkeley. 
General    Contractor  —  Barrett   &   Hilp, 
354    Hobart    St.,    Oakland,    and    918 
Harrison    St.,    San    Francisco. 
Tile — Superior    Tile    &    Prod.    Co.,    2725 

Shattuck  Ave.,  Berkeley. 
Hard^vare — Stege  Lumber  &  Hardware 
Co.,  Brighton  and  Almo  Sts., 
Berkeley. 
As  previously  reported:  Plastering 
to  Francis  O'Reilly,  185  Stevenson  St., 
S.  F.  Mill  work  to  National  Mill  Co., 
Richmond.  Clay  partitions  to  R.  H. 
Dornan  Co.,  Richmond.  Roofing  to 
Master  Tile  Co.,  Richmond.  Sheet 
metal  to  Pacific  Metal  Products  Co., 
2nd  and  Madison  sts.,  Oakland.  Orna- 
mental iron  to  Hillard  Iron  Works,  S. 
F.  Plumbing  to  Geo.  Schuster,  916 
Franklin  St.,  Oakland.  Electrical  work 
to  Pacific  Elec.  &  Mfg.  Co.,  827  Fol- 
som  St.,  S.  F.  Excavation  to  Arris- 
Knapp  Co.,  961  41st  St.,  Oakland.  Re- 
inforcing steel  to  W^.  S.  Wetenhall  Co., 
17th  and  Wisconsin  Sts.,  S.  F.  Heating 
to    J.    G.    Grierson,    Richmond. 


Preliminaries       Approved    — 

Drawings   to   be   Prepared. 
HOTEL  Cost    $800,000 

SAN   FRANCISCO.      South  side   of  Turk 

St.   near  Leavenworth. 
Sixteen-story    class    A    hotel      building 

fl500)    rooms). 
Owner — San   Francisco  Y.  M.  C.   A. 
Architect    —    Frederick    H.    Meyer,    742 

Market  St.,  S.  F. 
Structure  will  have  steel  frame,  re- 
in f  reed  concrete  walls.  exterior  of 
;)ressed  brick  and  terra  cotta.  The 
first  unit  to  be  erected  will  contain 
"on  rooms,  the  cost  to  be  around  $275,- 
000. 


Plans    Being    Completed. 

HOTEL  Cost,     $2,000,000 

SAN   FRANCISCO.      SE  Cor.   Sutter  and 

Powell   Streets. 
Twentv-storv    Class    A    fireproof    hotel, 

(650  rcoms;  site  138x119  feet). 
Owner — Interests   represented  by  L.  W. 

Huckins.    Forth    Worth,    Texas. 
Architect — Reid  Bros.,   105   Montgomery 

St.,   San   Francisco. 


Commissioned   To    Prepare   Plans. 

HOTET,.  Cost,    $255,000 

.\LAMEDA.  r.radway  bet.  Centra' 
and   Santa  Clara. 

Three-story  reintoiccd  concrete  com- 
munity   hotel    and    apartment. 

Owner — Alameda  Communitv  Hotel 
Co.,  Alameda 

.\rohite<-t — P.  Harvey  Slocombc  ajid 
Paul  V.  Tuttle.  3.'?7  17tVi  St.,  Oak- 
land 


.\dditioii::l   Figures    Being  Received   for 

(loneral   Contract. 
HOTEL  Cost,    $250,000 

W.XTKONVlLI.i:,  corner  Lake  and  Main 

.streets. 
I'^ivr-st'irv    rciiirorfod   concrete   <-lass    ,\ 

houl     (lidft    rooms.     I(i0'"r    baths). 
Owner    and    coiit  iac(  or      Kesctar    Bros., 

Watsonx  illf,    Cal. 
Architect — W.    H.    Weeks,    369    Pine    St.. 

San  Francisco. 
ISids  received  were  too  high  but  will 
be  held  under  advisement  and  contrac- 
tors will  be  at  liberty  to  revise  figures 
until  d;iic  of  (jp«'ning  additional  fig- 
ures,  March   15,    1926, 


LOS  ANGELES,  Cal. — Archt.  Samuel 
H.  Dunford,  616  Lincoln  Bldg.,  is  pre- 
paring prelim,  plans  for  reinf.  cone, 
hotel  and  apt.  bldg.  at  Sunset  Blvd.  and 
Olive  Dr..  for  Edwin  R.  Rockwell  Co.; 
400  rms.  with  100%  baths,  50  apts.  con- 
taining 6  and  8  rms.  each,  lobby,  din- 
kitchen,  ballroom,  etc.; 
sto.  and  basement  w^ith 
4  sto.  and  basement  each 


ingrooin,  and 
main  bldg.  8 
several  wings 


FRESNO,  Fresno  Co..  Cal. — Al  Bra- 
verman,  real  estate  operator,  Grlffith- 
McKenzie  Bldg..  heads  interests  plan- 
ning election  of  $500,000  apartment- 
hotel  building  in  Orchard  Hill  Tract. 
A    5-acre    site   is   available. 


LOS  ANGELES,  Cal.  —  Archt.  Wm. 
Bruce.  4221  S  Broadway,  is  preparing 
wkg.  plans  for  a  5-story  brick  hotel 
and  apt.  bldg..  cor.  39th  St.  and  Moneta 
Ave.,  for  E.  J.  Thomas;  90  rms.,  50% 
apts..  cafe,  lobby,  ballrm.,  gym.,  $100,- 
000.  Mr.  Bruce  is  also  preparing  wkg. 
plans  f:r  a  1-story  brick  garage.  50 
by   150  ft.,   for  Mr.  Thomas;   $20,000. 


JOOST  BROTHERS 

Builders'  Mtwt 
Tools,  Etc. 

(Members    Bullderp'    ETCban^e) 
I4MUI   MARKBT   ST. 

Phone  MarJat  891     San  rrancl«co 


ICE  AND  COLD  STORAGE 
PLANTS 


SALINAS,  Monterey  Co.,  Cal.  — 
Salians  Valley  Ice  Co.,  Salinas,  has  had 
plans  prepared  for  a  50-ton  daily  ca- 
pacity addition  to  present  plant  for 
mfgr.  of  ice  and  cold  storage.  Con- 
struction will  be  started  within  10 
days.  Frank  S.  Meyers  is  manager  of 
company. 


GLENDALE,  Maricopa  Co.,  Ariz. — T. 
B.  Stewart  Constr.  Co..  Central  Bldg., 
Phoenix,  has  started  work  on  additions 
to  plant  of  Glendale  Ice  Co-  involv. 
tank  room,  40x72  feet,  day  storage 
room,  40x45  ft.,  engine  room,  20x110 
ft.,  machine  foundations,  cooling  towers 
and  oil  reservoirs.  Gay  Eng.  Co.,  Los 
Angeles,  will  furnish  and  erect  ma- 
chinery;  total  cost.   $90,000. 


LOS  ANGELKS,  Cal.  —  Pickwick 
Stages,  C.  F.  Wren,  manager,  6th  and 
Los  Angeles  Sts.,  have  leased  a  lot, 
80x150  feet,  at  Sixth  St.  and  Maple 
Ave.  ad.ioining  the  present  building  at 
6th  and  Los  Angeles  Sts.  and  con- 
template the  erection  of  an  eight-story 
and  basement  Class  A  depot  and  hotel 
building  on  the  new  property  and  an 
addition  of  6  stories  to  the  present 
building. 


YUMA,  Ariz. — J.  M.  Molina  contem- 
jilates  erecting  100-rm.  hotel  at  s.w. 
cor.  3rd  and  Main  Sts.,  and  John  Gan- 
dolfo  contemplates  erecting  135-roorn 
botel  at  n.e.  cor.  1st  and  Main  Sts. 
Both  projects  will  probably  depend  to 
rort  lin  extent  upon  public  subscribing 
to   stock. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
Until  March  22.  bids  will  be  received 
by  county  supervisors  to  fur.  and  in- 
stall refrigerating  plant  in  county  hos- 
pital. Plans  on  file  in  office  of  county 
clerk. 


CHICO.  Butte  Co.,  Cal. — Chico  Ice  & 
Cold  Storage  Co..  V.  V.  Ogburn.  man- 
ager, will  expend  $20,000  in  additions 
and  new  equipment  installation  in 
plant. 


POWER  PLANTS 


p. 


SAN  FRANCISCO. — Until  March  3,  3 
m.,  bids  will  be  received  by  Board 
of  Public  Works  to  furnish  and  deliver 
plow  steel  cable  tor  Red  Mountain  Bar 
Cableway,  Hetch  Hetchy  project.  Est. 
cost  $5000.  Plans  obtainable  £»-om 
Bureau  of  Engineering,  Dept.  of  Pub. 
Wks..  3rd  floor.  City  Hall. 


SAN  BERNARDINO,  Cal. — Southern 
Sierras  Power  Co.  will  start  work  at 
once  on  erection  of  addition  to  local 
steam  plant  It  will  be  60x75  feet  and 
40  feet  in  height;  reinf.  concr.  and  steel 
constr.;  approx.  1000  ft.  of  new  track 
will    be    built. 


CHICO.  Butte  Co.,  Cal. — Pacific  Gas  & 
Electric  Co.,  245  Market  St..  San  Fran- 
cisco, has  appropriated  $781,483  for 
imps,  in  De  Sabla  Division.  I.  B.  Adams, 
division  manager  with  headquarters  at 
Chico  Money  will  finfAKJe  outdoor 
switch  structure,  est.  cost,  $46,000  to 
replace  structure  at  Centerville;  new  oil 
switches  at  De  Sabla  power  house,  $11,- 
000:  installation  of  outdoor  transfor- 
mer eiuipnient  at  Chico  sub-station, 
$100,000;  replacement  of  generator 
sets -at  Chico  sub-station,  $30,000; 
cbanares  in  Lima  Saddle  powder  house. 
$30,000. 


PUBLIC  BUILDINGS 


Gon tract   Awarded. 

GATE.  Cost,    $3168 

RICHMOND,     Contra     t'osta     Cot,     Cal. 

Twentv-fourth    St.    and    Macdonald 

Ave.    (Nicholl  Park). 
Owner — Citv  of  Richmond. 
ArcliitecH — J"ames     T.     Narbett, 

cate  Bldg.,   Richmond. 
Contractor — Carl    Overaa,    2105 

velt  St..  Ricnmond,  Cal. 


Syndi- 
Koose- 


Plans  To  Be  Prepared. 

\LTER.ATIO\S  Cost.   $100,000 

-NLAMEDA.   nth   and   Washington   Sts. 
Alterations     and     additions     to     3-story 

jail   bldg. 
Owner— Alameda  County. 
\i(hitect   —  Hen   y     H.     Meyers,     Kohl 

lUdg.,    San    Francisco. 

\:\0  VISTN.  Solano  Co..  Tal.  —  Eler- 
ti  n  will  be  hold  Jlar^-h  2  to  vote  bonds 
of  $:.00n  to  finance  purchn-^e  of  site  and 
$6000  to  erect  new  fire  eng. no  station. 

WATSONVH-LR,  Pnnta  C  n^  Co..  Cal. 
—  Ruckrr-Fnller  Desk  Go.,  (C.  C.  Rpen- 
(  o!)  awarded  <ont.  to  fur  and  in-tall 
office  filin.g  e<inipnifnt  in  offices 
city  clerk  and  city  water  dept. 


of 
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I.OS- ANGELES, -Cai.—UnU1.2-.P..  M... 
Marcli  15,  bids  will  be  received  by 
county  for  general  construction  of  5 
new  infirmary  buildings  at  L.  A.  county 
farm,  near  Downey.  Plans  and  speci- 
fications obtainable  from  mechanical 
engineer,  10th  floor.  Hall  of  Records. 
Cert,  or  ca.sh.  check  or  bond,  10%. 
Each  building  will  be  one-story,  ex- 
treme average  size,  3r).\165  ft.,  frame 
Wall  and  roof  construction,  treated 
with  fire  resisting  paint,  concrete 
foundation  and  floors,  tiled  baths  and 
showers,  sheet  metal  work,  extension 
to  present  steam   heating  system. 


SACRAMENTO,  Cal.— H.  S.  Crocker 
Co.,  San  Francisco,  at  .$29,540  awarded 
contract  by  city  commissioners  to  fur. 
and  install  chairs  in  civic  auditorium: 
rontr;ict  involves  3511  opera  chairs  for 
main  auditorium  balcony  and  Little 
Theatre  at  $6.30  ea.  and  1832  portable 
chjiirs  at  $4.05  each.  C.  F.  Webber  Co. 
only  other  bidder. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  March  1,  bids  will  be  received 
by  city  trustees  to  erect  one-story  con- 
crete block  and  brick  25  by  55  ft.  city 
hall  with  plasler  exterior.  Will  be 
erected  in  West  Washington  Ave.  Plans 
on  file  in  office  of  city  clerk. 


CilESCENT  CITY,  Del  Norte  Co.,  Cal. 
^  Until  March  8,  8  P.  M.,  bids  will  be 
r  reived  by  W.  O.  Poyer,  City  Clerk,  to 
(  1. ct  fire  house  in  K  St.;  frame  con- 
si  ruction,  24  by  40  feet,  est.  cost,  $1,000. 
i'l;ins  on   file  iji  office  of  clerk. 


(  HEHALIS,     Wash.— Until       •  pril     6, 

lids    will    be    received    by    county    com- 

iiis8ioners    to    complete    Lewis    county 

iirthouse.      This    work    will    comprise 

■  nd    unit    of      structure:      est.      cost, 

11.000.     .1.   DeForest  Griflln,   Chehalis, 

s   architect. 


LOS  ANGELES,     Cal.— Los     Angeles 
county  grand  jury  has  recommended  to 
superv.       erection       of      new       fireproof 
Juvenile  hall. 


UI\"!:USIDP:.  Riverside  Co..  Cal.  — 
Archt.  G.  Stanley  Wilson  and  S.  L.  Pil- 
lar have  subm.  sketches  to  city  trus- 
tees for  proposed  municipal  auditorium 
and  soldiers'  memorial  here.  Erection 
of  bldg.  is  dependent  upon  outcome  of 
bond   election. 


SAN  FRANCISCO— Until  March  8,  3 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  del.  chairs  and 
tallies  for  Relief  Home  buildings. 
Specifications  olitainable  from  above 
f)mce. 


RESIDENCES 


To  I!e  Done  By  Day's  Work. 

KESIDENCES  Cost.    $4000   each 

SAN  FRANCISCO.  W  31st  Ave.  S  Ca- 
brillo  Street. 

Eight  1 -story  and  basement  frame  resi- 
dences. 

Owner— Costello  Bros.,  821  34th  Avenue 
San   Francisco. 

.Architect — None. 


Contract    Awarded. 

RESIDENCE  Cost,    $20,665 

HILLSBOROUGH,   San   Mateo  Co.,   Cal. 
Two-story   frame  and   stucco   residence. 
Owner — Robert  G.  Hooker,  Hillsborough 
Architect — Howard  &  White,  Lick  Bldg. 

San    Francisco. 
Contractor — Oscar     L.     Cavanaugh,     432 

Occidental   Ave.,   San   Mateo. 


To  Be  Done  By  Day  Work. 
RESIDENCES. 

Three  at  $15,000  ea.;  2  at  $17,000  ea. 
SAN  FRANCISCO.     E.   .Juniper  Serra,  S. 

Paloma    and    N.    W.    Cerritos    and 

Moneada    and    N.    W.    Urbano    and 

Victoria. 
Three  2-story;  1  l*/^ -story  and  1  1-story 

and   basement  frame  residences. 
Owner — Leonard    &    Holt,    220    Kearny 

St. 
Architect — Plans   by    owners. 


<'ontract   Awarded 

RESIDENCE.  Cost.     $25,000 

SAf  RAMENTO.     1088  45th  St. 
Tw-o-story      10-room      frame     residence 

and   garage. 
Ownir — Adolph   Tiechert,   Jr.,   2014   25th 

St..    Sacramento. 
Architect — None. 
Contractor— L.    F.    Gould.     1623    O    St.. 

Sacramento. 

Contract    Awarded. 

llKSIDENCE.  Cost,    $10,000 

OAKLAND.  N.  McKlnley  Ave..  100  VV. 
Alma  Ave. 

Two-story    10-room    frame    residence. 

Owner — Ben  F.  Morris,  660  Alcatraz 
Ave.,   Oakland. 

A]  chjtect — None. 

Contractor — R.  C  Schuppert,  1723  Web- 
ster St.,  Oakland. 


Plans    Being   Figured. 

RESIDENCE  Cost,   $15,000 

LOS  GATOS,  Santa  Clara  Co..  Cal. 
Two-story    frame    and    stucco    English 

type   residence. 
Owner — Mrs.    Ina  Hobbs. 
Architect  —  Henry    H.    Gutterson,    526 

Powell   St.,   S.   F. 

Plans  Being  Figured. 

ItESIDENCE  Cost,    $ 

CLAP.EMONT,   Alameda   Co.,   Cal. 
Two-story   English   style   residence. 
Owner — R.    M.    Monroe. 
Architect    —    Henry    H.    Gutterson,    526 
Powell    St.,   S'an   Francisco. 


Cost,  $20,000 
Fulton     St.     near 


Bids    Being   Taken. 

RESIDENCE. 

SAN      FRANCISCO. 

Second. 
Two-story   frame  and  stucco  residence. 
Owner — Withheld. 
Architect — &    Manager   of   Construction 

— A.    H.    Knoll.    Hearst    Bldg..    San 

Francisco. 


EAGLE  ROCK.  L.  A.  Co.,  Cal. — Geo. 
S.  Morlan,  634  S  Western  Ave.,  is  comp] 
plans  for  8-rm.  fr.  and  stucco  dwlg.  at 
Eagle   Rock,   for   Mr.  Parker;    $22,000. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illusiratcd,    "Westest" 

Dead     I'ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.      Fittings  are 

G.    E.    standard    and    are 

mounted     on     Johns-Man- 

ville       ebony       asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.       All     "Westest"     Panels    are     approved     by 

the   National    Board    of   Fire   U'nderwrlters. 

Western  Safety  Mfg.  Co.,  Inc. 

D'hvision  of  Broii.n  k  PcnyiUy,  Inc. 

Member   Cnliforiiin    Dcvclopnieni    AHSOclation 
Cnlifornin   FleotrnKl><«ii'   .Vswoolnflon 
Mnnufncfiirers   nnd 


nistrlbiifors   of 

"WESTEST 


»» 


KT,KCTRTC  PRODUrTS 

1204  F(»ls(iin  Street 

S{ui   Frnnolsoo 

IMioiieH:      llrtnlook    .'^S74 
Hciiilork    3R7^ 


Kiit'losed  externally  operntcd 
Safety  S  >v  H  c  li  e  s.  Knife 
SwftoJies.  ^letiil  Snltcb  nnd 
Cnt-oiit  IJoxes,  Safety  I'iinel 
B<>ard.s. 

<'alnIo(i  iinil  Prii'pn    iin    lleiiin-nf 


A  -PlttHhnre^  Antomatic 
Gas  Water  Heater  In- 
jftalled  In  the  Home  Indi- 
cates blph  qnalltj 
tlirnnfrhaou 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builder.'* 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
s^Uh  ■■  Piushursr  Perfect 
Service." 

"Hot  Valor  rjuick  R8  h 
A  Ink  " 


PITTSBIRG  WATER  HEATER  CO, 

.Makers  of 

•FlT'lSnrRG      .\UTOMATIC" 

"BUNGALOW     AUTOMATIC" 

STORAGE    SYSTE.MS 
and  "T.ION"  TANTs  WATER  HE.ATFF^<5 

'M)  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Sknd  For  Catalogs 
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Contract    Awarded. 

RESIDENCE  Cost,   $11,000 

SAX  FRANCISCO.  X.  W.  Eighth  Ave. 
and   Moraga. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Elizabeth    C.    Xeuhaus. 

Architect — J.  E.  Krafft  &  Sons,  Phelan 
Bldg^..    San    Francisco. 

Contractor — O.  C.  Holt,  543  21st  Ave., 
San   Francisco. 

Contract    Awarded 

RESIDENCE.  Cost,   $14,000 

SAX   FRAXCISCO.      St.  Francis  Wood. 

Two-story  bricK  residenc«» 

Owner — A.   Meyers. 

Architect — \Vn,.    I.     Garren,    De    Young 

Bldg.,    San    Francisco. 
Contrive  tor — Henry     Papenhausen,     595 

X'icioria    Si..    San    Francisco. 

Sub-Contraetp    Let. 

IIESIDEXCE  <^ost,    $2o,000 

SAN  FRANCISCO,  Pacific  Ave.  near 
Divisadero  St. 

Two-.sioiy  anti  haseTient  frame  and 
.stucco    residence. 

Owner — Julia    Goldstein. 

Arch'r°ct— Fri\v.  E.  Young,  2002  Cali- 
fornia   St.,    San   Francisco. 

Pliiiiioiii^  —  Morris  Gibbs,  2116  Fill- 
more  St.,   S.   F. 

Sheit  miMal — Atlas  Heating  &  Venti- 
lating Co.,   557   4th   St.,  S.  F. 

TiU- — Art  Tile  Co.,  221  Oak  St..  S.  F. 

Uriok  ^\o^k — G.  Farrell.  180  Jessie  St.. 
San  Francisco. 

Plastering — John  Folan,  3858  25th  St., 
San   Francisco. 

Paintin;: — Standard  Painting  Co.,  631 
\'an    .\'«  ss   Ave.,   S.    F. 

Tcrraexo— M.  H.  Gnecco,  36  Wood  St., 
San    Francisco. 

Ornamental  iron  —  C.  J.  Hillard  Co., 
Ijili  and  Minnesota   Sts..  S.   F. 

Ilniitiit^ — .lames  Cantley,  180  Jessie  St.. 
San    Francisco. 

Electrical  work — M.  Schimetschek,  526 
Hayes    St..    S.   F. 

HartiMare — G.  B.  Jackson  &  Son.  1929 
Irving    St.,    S.    F. 

HcatinK  —  M.  J.  Reeves  Heating  Co.. 
;•.".;>  Natoma   St.,   S.  F. 

Floitrini; — Royal  Floor  Co..  620  4th  St.. 
San   Francisco. 

Walt  lieds  —  Marshall  &  Stearns  Co., 
Phelan   Bldg.,   S.   F. 

Kambir — Tiernan  Lumber  Co..  4th  and 
i  hannel    St.,    S.    F. 

Mill   work — Chase  Lumber  Co..   S.   F. 


HOLLYWOOD,  L.  A.  Co.,  Cal.— Archt. 
Harry  McAfee,  Post  Bldg.,  Wllshire 
Llvd.  and  Berendo,  is  preparing  plans 
for  2-story,  D-room  fr.  and  stucco  dwlg. 
ai  Whitley  Heights,  Hllywood,  for 
.-.iss  E.  Croawley;  tile  rf. ;  $25,000. 

PALM  SPRINGS,  Riverside  Co.,  Cal. — 
Archt.  Lee  F.  Fuller,  Post  Bldg.,  Wll- 
shire Blvd.  and  Berendo,  Los  Angeles, 
is  preparing  preliminary  plans  for  11- 
rm..  U-shape  stone  tile  dwlg.,  at  Palm 
Springs,  for  M.  H.  Brill;  130x55  ft.,  3 
tile  baths. 

BEVERLY  HILLS.  L.  A.  C')..  Cal.  — 
.\rcht  Hairy  McAfee,  Post  Bldg.,  Wll- 
shire Blvd.  and  Berendo,  is  preparing 
prelim,  plans  for  2-siory  11-room  fr. 
and  stucco  dwly  .  at  Beverly  Hills,  for 
Miss   Bateman;   $25,000. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Bay  Cities  Home  Builders,  Martinez,  is 
having  plans  prepared  for  ten  addi- 
tional bungalows  to  be  erected  in  Mt. 
View  district.  Construction  will  be 
under  supervision  of  B.  Schaplro. 

BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — Architects  Webber,  Staunton  & 
.Spaulding,  1017  llibLrnian  Bldg.,  have 
ci)mpleted  plans  for  a  three-story  and 
basement  reinforced  concrete  residence 
to  be  trected  in  Benedict  Canyon,  Bev- 
erly Hills,  for  Harold  Lloyd;  40  rooms, 
10  b;iths,  stucco  exterior,  cast  ston*-. 
wrought  iron,  clay  tile  roofing,  2  ele- 
vators, garage,  stables,  servants'  quar- 
ters and  other  accessory  buildings.  Bids 
\'.iil   iif   taken  shortly. 


To  Be  Dine   By   Dav   Work. 
RESIDENCES.  $4000    ea 

OAKL.A.VD.      6318    to   30    Racine   St    and 

.t29  to  71  North  St. 
Eleven  1-story  5-ioom  frame  residences 

and  2   1-story  garages. 
Owner — Hiifschmidt      &      Whalen,      407 

JJ'ertPral   P.Idg..  Oakland. 
.\rchitect — None. 


LOS  ANGELES,  Cal.— Harley  S.  Brad- 
ley, 1013  Hollywood  Guaranty  Bldg.,  is 
preparing  prelim,  plans  for  a  2-story 
14-rm.,  fr.  and  stucco  dwlg.  on  N  Ver- 
mont Ave.,  owner's  name  withheld;  40 
by   140   ft.,   5  tile  baths,  garage;  $50,000. 

LOS  AXGELES,  Cal.  —  L.  G.  Scherer. 
6S6%  S  Vermont  Ave.,  is  preparing 
wkg.  plans  for  2-story  and  basement 
15-rm.  fr.  and  stucco  dwlg.,  at  Los 
Feliz  Heights,  for  Carl  Thorpe;  70  by 
60  ft.,   tile  and  comp.  rf.;   $25,000. 


Cowper  St.,  for  Harold  C.  and  Frances 
S.    Brown. 


BEVERLY    HILLS,    L.    A.    Co.,    Cal.— 

Archt.  McXeal  Swasey,  Hibernian  Bldg. 
is  preparing  plans  for  an  English  style 
residence  on  Hillsiide  Rd.,  Beverly  Hills 
for  Sheldon  Porter;  2-sto.,  12  rms.,  4 
baths;   $20,000. 


PALO  .ALTO,  Santa  Clara  Co.,  Cal. — 
R.  W.  Follmer,  465  Lytton  St.,  Palo 
Alto,  at  $11,725  has  contract  to  erect 
residence    in    Santa    Ynez    Ave.    east    of 


FRESXO.  Fresno  Co..  Cal. — Consoli- 
dated Investment  Co.,  has  taken  over 
Wilson's  Xorth  Fresno  Tract  and  plans 
to  erect  a  number  of  bungalows  in 
the  district  bounded  by  Olive,  McKin- 
ley.  Echo  and  Moroa  Aves.  Cost  from 
$6000  to  $15,000.  English  and  Colonial 
type  of  architecture. 


'T^RATir^ 


CONCRETE 
MIX 


0  CcW/ru:£.V 


SACRAMEXTO    AND    all    California. 

t      *      * 

WILL    BE    in    Sacramento. 

*  *     « 

OX  SATLTRDAY,   February   27th. 

*  •      • 


OF   THE   Southern   Pacific   depot. 

*  *     * 

COSTIXG    $2,300,000. 

*  •      * 

AXD  THIS  beautiful   building. 

*  •      * 

SHOWS  THAT  California. 

*  *     * 

IS  MOVIXG   forward. 

*  *      * 

AXD  THE   Southern  Pacific. 

*  *      * 

WOULD  NOT  build  such  a  structure. 

*  *      * 

IF  THEY  were  not  sure. 

*  *      « 

THAT   SACRAMENTO. 

*  *      * 

AND  NORTHERN  California. 

*  *      * 

WOULD  HAVE  a  great  future. 

*  •      * 

IT  WAS  on  May  8th,  1869. 

«      *      * 

THAT  SACRAMENTO'S  old  depot. 

'      *      * 

WAS    OFFICIALLY    opened. 

*  •      * 

SAN  FRANCISCO  sent  a  delegation. 

*  •      • 

HEADED   BY   the   mayor,   supervisors. 

*  •      * 

AND   A   band. 


NOW   IN   1926. 

*      *      * 


SAX    FRAXCISCO   again. 


SEXDS  A  delegation. 

*  •     * 

AXD  SANDY  Pratt,   president. 

*  •      * 

OF  THE  Pratt  Building  Material  Co. 

*  *     * 

PRODUCER  OF  sand  and  rock. 

*  •     * 

AT  SACRAMENTO.  Marysvllle. 

*  •      * 

PRATTROCK    (NEAR    Folsom). 

*  •      « 

AND  PRATTCO   (Monterey  County). 

*  *      * 

CENTRAL  OFFICE — San   Francisco. 

*  •      * 

WILL   WEAR    his    '49    outfit. 

*  •      * 

AND  ACT  as  floor  manager. 

*  *     * 

AT  THE  dance. 

*  *      * 

IX   THE   new  depot. 

AND    THE    first    train    ("Eldorado") 

*  *      * 

INTO  THE  new  station. 

*  «      • 

WILL  LEAVE  San  Francisco. 

*  *      * 

AT   5   P.   M.,  February  27th. 

*  •      * 

ARRIVING   IX   Sacramento. 

*  *      » 

AT   8   P.   M. 

OVER  XEW   tracks. 

BALLASTED  WITH  crushed  rock. 

*  *      * 

FROM^  S,\NDY'S'   $250,000    plant. 

AT  PRATTROCK    (near  Folsom). 

*  »      » 

ON    THE   Southern    Pacific   tracks. 

*  •      • 

"I   THANK    you." 


This  is  the  wav  the  old  Southern  .Pacific  depot  at  Sacramento  was  opened 
on  .May  8ih.  186H  (scc^ibove  KCB  story).  Sandy  Pratt,  producer  of  sand,  rocK 
and    giav.  I     will    help    the    Sacramento   Chamber  w)f    Conimcr<e    open    the    new 


!2. 300,00(1  depot  on  February  27th.  Sandy's  unlcles  attended  the  1869  cele- 
.ralion  riding  with  cfctizens  of  Stockton.  Lodi,  Acampo  and  (.alt  o"  "']'• 
•ars  drawn   bv   the   oldT  "C.   P.   Huntington  No.   1."     Sandy   will   ride  in  a  Pull- 


man on  plush  seats. 
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SCHOOLS 


Date    of    Opening    Bids    Set    For    March 

18   at    8    p.    m. 
SCHOOL,  Cost,  $65,000 

CliEScENT   CITY,    Del    Norte    Co.,    Cal. 
One-atory    reinforced    concrete      school 

building'   with   tile   roof. 
Owner    —    Crescent    City    High    School 

District. 
Architect    —    Norman     R.     Coulter,     46 

Kearny   St.,   S.    F. 


at  120  B  52nd  St.,  $45,000;  Holmes  and 
Sanborn,  heating  engrs.;  W.  L.  Risley, 
736  S  Flower  St.,  new  bldg.  for  Nor- 
folk St.  Development  school,  $60,000;  D. 
S.  Reynolds,  heating  engr;  archtl.  dept. 
1430  San  Pedro  St.,  new  bldg.  at  Tem- 
ple St.  school  site,  $130,000;  O.  W.  Ott, 
heating  engr. 


LOS  ANGELES,  Cal. — The  bd.  of  educ. 
has  appointed  archts.  to  design  new 
school  bldgs.  as  follows:  Dodd  &  Rich- 
ards, 905  Brack-Shops  Bldg.,  new  high 
school  bldgs.  at  George  Washington 
high  school  site  at  S  Normandie  Ave. 
and  108th  St.  to  cost  $550,000;  Holmes 
&  Sanborn,  heating  engrs;  G.  White- 
cross  Ritchie,  1756  N  La  Brea,  new  bldg 
for  blind,  $60,000;  Ralph  Phillips,  heat- 
ing engr.;  Lester  T.  Squiers,  Washing- 
ton Bldg.,  add.  to  Main  St.  school  bldg. 


Bids    Being   Received. 

AUDITORIUM  Cost,    $35,000 

ROSEVILLE,    Sacramento    Co. 
Reinforced    concrete    auditorium    bldg. 
Owner — Roseville    High    School    Dist. 
Architect    —     Norman     R.     Coulter,     46 
Kearny    St.,    S.    F. 
Date  o(  opening  set  for  March   15  at 
8    P.    M. 


BERKELEY,  Cal.— At  $11,915,  Jepson 
Bros.,  Oakland,  awarded  contract  by 
Geo.  S.  Mouser,  secy.  Board  of  Edu- 
cation, 2133  Allston  Way,  for  surf.  & 
eciuip.  for  grounds  at  Hillside  School, 
Le  Roy  and  Buena  Vista  Aves.  W.  H. 
l{atcliff,  Jr.,  architect,  Mercantile  Trust 
Bldg.,  Shattuck  Ave.  and  Center  St., 
Berkeley. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 


Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  tan  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 


VENTURA,  Ventura  Co.,  Cal.— Until 
1:30  p.  m..  Mar.  16,  bids  will  be  rec.  by 
bd.  of  trustees  of  Ventura  union  high 
.sciiool  dist.  for  erecting  a  new  high 
school  bldg.  at  Ventura;  Austin  &  Ash- 
ley, 608  Cham,  of  Comm.  Bldg.,  Los  An- 
geles, archts.  Bids  are  being  taken  sep- 
arately on  genl.  contr.,  plbg.,  paint- 
ing, elec.  wiring  and  heating.  The  bldg. 
will  be  2-story,  20  classrms,  auditor- 
ium;  reinf.  cone,  constr. ;   $250,000. 


OAKLAND,  Alameda  Co.,  Ca. — Fol- 
lowing contracts  let  by  John  W.  Edge- 
mond,  Secty.,  of  Board  of  Education 
for  the  erection  of  a  two-story  steel 
frame  and  brick  high  school  building 
in  the  north  side  of  Estudillo  Ave., 
west  of  Foothill  Blvd.  Plans  by  Archi- 
tect E.  W.  Cannon,  Ray  Bldg.,  Oakland: 
Geii«'ral    Contract — Sampel    &   Cody,    693 

Mission   St.,   San   Francisco. 
Alanine     Type     Window     l<MxtTir«i 

Hardware — Kawnee     Mfg.     Co., 

Jessie   St.,  San  Francisco. 
Slale    IlhickboardM — C.     F.     Weber, 

Mission   St.,  San  Francisco. 


and 

180 


601 


SAN  FRANCISCO. — H.  Ernst  and 
Sons,  551  Hayes  St.,  at  $9100,  submitted 
low  bid  to  Board  of  Public  Works  to 
furnish  and  install  heating  system  in 
Glen  Park  School.     Other  bids  were: 

H.   Ernst  and   Sons    $9100 

Knittle    Bros 9222 

Latourette    Fical    Co 9289 

Clarence     Drucker     9290 

Scott    Co    9372 

P.    J.    Enright    9680 

J.    E.    OMara    97o < 

A.    Lettich    14,562 


SAN'  FRANCISCO.— Amoroso  and  Da- 
n.ico  180  Jessie  St..  at  $287,000  sub- 
milted  low  bid  for  general  construc- 
tion of  Edison  School  to  be  erected  m 
Chattanooga  St.  bet.  22nd  and  23rd  Sts. 
Other    low    bidders    were: 

Crown  Electric  Co.,  153  Eddy  St.,  for 
electric    work.    $10,299.  ,      „ 

Latourette-Fical  Co..  2612  9th  St., 
Berkeley,      at      $11,828      for      plumbing 

work.  „  .,  -,    jon 

Scott  Co.,  243  Minna  St..  at  $17,480 
low    for   mechanical   equipment. 

Complete    list    of    bids    follows: 
General     Construction 

Amoroso    and    Damico    *!?I'2a2 

Jas.    L.   McLaughlin   Co 292,800 

O.   Monson    o^n-iiln 

Anderson  and   Ringrose    300, 60U 

H.    L.    Petersen     301,000 

MacDonald    and    Kahn    305,000 

Reilly    and    Nemetz    ^^"•?95 

Barrett    and    Hilp     319,500 

Klectrical    Work 

Crown   lileclric   Co $10,299 

H.    A.    Porter    10,400 

Aetna    Electric    Co 10,775 

Latourette-Fical   Co 10,936 

Butte    Elec.    Equip.    Co 11,247 

PIumblnK 

Latourette-Fical  Co $11,828 

H.    Ernst    and    Sons    13,600 

J.    E.    O'Mara    13,645 

Thos.    R.    Smith    13,732 

A.    Lettich    14.200 

Wm.    F.   Wilson   Co 14,379 

Thos.     Skelly     14,379 

Clarence   Drucker    14,520 

Dowd-Welch      15,500 

Mechanical   Equipment 

Scott    Co $17,480 

Knittle    Bros 17,596 

P.     J.     Enright     18,680 

Thos.   Skelly    18.291 

Clarence   Drucker    18,300 

A.    Lettich    18,543 

Latourette-Fical   Co 18.559 

J.    E.    OMara    18,977 

H.    Ernst   &    Sons    19,600 


ROSEVILLE.  Placer  Co.,  Cal.— Until 
March  15.  bids  will  be  received  by 
Roseville  Union  High  School  District, 
to  erect  one-story  reinforced  concrete 
auditorium  building;  est.  cost,  $35,000. 
Norman  R.  Coulter,  architect.  46  Kear- 
ny St.,  San  Francisco.  Plans  obtain- 
able from  architect  and  on  file  in  of- 
fice  of   clerk. 


636-M2  Mu*.  Tnui  BUf. 


Sfd  all  inqniritt  It  mttrtr  Offitt. 


CRESCENT  CITY.  Del  Norte  Co.,  Cal. 
— Until  Alarch  15.  bids  will  be  received 
by  Crescent  City  Union  High  School 
District,  to  erect  one-story  reinforced 
concrete  school;  est.  cost,  $65,000.  Nor- 
man R.  Coulter,  architect,  46  Kearny 
St..  San  Francisco.  Plans  obtainable 
from  architect  and  on  file  in  office  of 
clerk. 
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VISALIA,     Tulare       Co.,       Cal.— Until            OAKLAND.    Alameda    Co.,    Cal.-^Fol-  SIMI,    Ventura    Co.,    Cal.— Arthur    G. 

March    9,    7:30    P.    M.,    bids    will    be    re-  lowing     bids    received    February    23    at  Liiidloy,  4Iu  Americkn   Bank  Bldg.,   L03 

ceived   by     C.  T.     Pool,      clerk,      Visalia  9:45     a.     M.     by     Board     of     Education,  Angeles,    is   preparing   pians    for   a   new 

Union    High    School    District,    to    erect  John     W.     Edgemond,     Secty.,     for     the  grade   school   building-  at  Simi,   Ventura 

Fine    Arts    Building      at      high      school  erection    and    completion    of    the    Man-  county,    tor    Simi    scnool    district;    o'ne 

grounds.      Ernest    J.    Kump    Co..    archi-  zaniia   School   in   the   East   side   of   27th  story",   196xU-J   feet,   6   classrooms,  "lava- 

tects,    532    Howeli    Bldg.,    Fresno.      Pre-  st.    between    24th   and   25th   Aves.,   Oak-  lorus,    otiices;    biick    walls,    siucco    ex- 

vious    bids    received    for    this    work    re-  land.       Plans     by     Architeclt        Howard  tirior,  cast  stone,  clay  tile  ro.jfing,  pine 

jected     as     being     above     appropriation  Schroeder,    357    12th   St.,   Oakland.  trim,  maple  floors  on  cement  base;  $50,- 

available        for        construction.          Cert.                                 Genrrul   Contract  000. 

check    10%    payable    to   clerk    req.    with  \Vm.  C.  Keating,  Svndicate  Bldg., 

b:d.      Plans   obtainable   from   architects.  Oakland    (low)      $68,650  

See  call  for  bid.s  under  ofKcial  prupusai  Lavvton    &    Vezey     69,940 

.section  in   this  issue.  Barrett    &   Hilp    70,800  LOS    ANGELES,    Cal. — J.    F.    Kobler, 

R.    W.    Littlefield     71,542  932    S.    kinipau,    submitted    low    bid    to 

DELAXO,    Kern    Co.,    Cal.    —    Archt.  Sampel    &    Codv     72.860  Board  of  Education  at  $102,678  for  new 

Arthur  Lindley,   410  Am.  Bk.  Bldg.,  Los  Schuler    &    McDonald     72,973  2-siury,     24-unir    building    at     17th    St. 

Angeles,  has  completed  plans  and  work  John     E.    Branagh     73,000  school    site,    southeast    corner    of    17th 

will    be    started    shortly    on    the    second                                Slate    Blackhoards  and     Georgia     Sts.    •    Walter     E.     Warne 

unit      of      the      Community       Methodist  c.    F.   ^^•eber   &   Co.,    601    Mission  would    be    low    if   alternate    proposal    is 

Church    building    program    to    comprise                St.,     S.     F $1085  taueii    into    account    in    making;    award. 

Sunday     school     rooms,     etc.,    est.     ccst,  r,    w.    King    1350  l-uw       bidders      on      sub-trades       were: 

$30  000;  will   be  erected  at  10th  St.  and          Awning   Type    Window    Fixtures   and  i  lumbing,    Ashworth   &   Gallop,    5853    S. 

11th    Ave;    frame    and    stucco    construe-                                       Hardware  Broadway,    $10,924;    heating   and   venti- 

tion.  Rev.  Harry  Branton,  pastor.  Kawneer  Mfg.  Co.,   180  Jessie  St.,  luting,    Thos.    Haverty    Co.,    8th   SL    and 

c.*x-rp.      T,r^c:!'^       ^                    ^          r^    .                       S'^n    Francisco    $687  Maple    Ave.,    $8,489;    painting,    D.    Wein, 

bAiMA     RObA,     bonoma     Co.,     Cal.—-  Universal    Window    Co 758  1"^^   Orchard   Ave.,    $4650;   electric    wir- 

Trustees    of    Santa    Rosa    High    School            ^11    bids    taken    under   advisemer  'ne.    uerard    Vande,    1876    W.    38th    PI., 

District    vote     to    install    showers    and                                         $2o20.       Train     &     William,     architects; 

lockers    in    high    school.  z. 3x1 12    ft.,   cast   stone    trim,   structural 

WHITTIER,    Los    Angeles    Co.,    Cal.—            ^OS     ANGEL^ES,     Cal.— Asst.     Comjp-  ''''^'''• 

Architect    Lloyd    Rally,      1019      Wright-  Poller     Struble     of     the     University     of  

Callender    Bldg.,    Los    Angeles,    is    pre-  California,     Berkeley,     announces     that 

paring  plans  for  1-story  add.  to  manual  ^    site    containing    38o    acres    in    West-  _    .v,-.^.  .-c    r-    ,       x^     ,'    t.- 

training    bld°-      at     the    "Whittier    hieh  wood.  Los  Angeles,  has  been  purchased  LU>^   A.NGi^Ll^S,   Cal. — h,.   L>.   li^ii.erton 

school   site     for   the    Whittier   high   sch  ^'^'"  ^^^  University  of  California,  South-  Co..    117    VV.    9th    St.,    submitted   low    bid 

bd  •    58x170    ft      concr     and    hollow    tile  •='''"  Branch.     Architect  Geo.  H.  Kelham,  io    Board    of    Education    at    $o7,2ao    for 

walls,  plas.  ext'er.,  steel'sash,  cem.  firs.,  Sharon    Bldg.,    San    Francisco,    is    pre-  ''tw    building    at    68th    St.    school    site, 

J40  000  paring    plans    for    the    new    university  bsth    St.,    bet.      Estrella      and      Denver 

'        ■                    buildings.  Aves.   Low  bidders  on  sub-trades  were: 

I'lumbing,     Service    Plumbing    Co.,    917 

ALAMEDA      Alameda    Co       Cal Mc-  Baker    Ave.,    Bell,    $6390;    heating    and 

Kee   and   Wentworth    at    $1884   awarded            I-OS    ANGELES,    Cal.— I.    Carroll.    506  ventilating.  Thos.  Haverty  Co..  8th  and 

contract   by  Board  of  Education  to  fur  ■"~>^-    Marengo    Ave.,    Pasadena,    submitted  Maple     Ave.,     $4748;     painting.     Alhain- 

and    install    library    equipment    in    high  l:>w  bid  to  L.  A.  Board  of  Education,  at  bra    Wall   Paper   &   Paint   Co.,   Main   St., 

school.    Mysell   and   Mysell      at      $490  80  $87,313     for     new     two-story     and     part  Alhanibra,  $2640;  electric  wir.iig.  W.  H. 

awarded    contract    to      fur       60       office  3-story    building    at    Marengo    Heights  -Nichols    Elec.    Co.,    4575    Sanea    Monica 

chairs.  school,   2171   S.  Griffin  Ave.     If  any  one  Blvd.,   $1983;  Henry  E.   Bean,  architect; 

or     all     of     4     alternate     proposals     are  2-siory,    12-room,       60x155      feet,      ruff. 

taken    into    account    in    making    award  brick   facing,   cast   stone   trim,   clay   tile 

LOS    ANGELES,    Cal. — Until    9am  Jo>J    would    go    to    either   Witt    &    Chute  roof,   steam   heating. 

March  10,  bids  will  be  rec.  by  L.  A    bd  or  Gustave  Ehrhardt,  who  were  2nd  and 

educ.   for  2-story,   8-rm.  brick  grammar  3rd  luw  bidders  respectively.     Low  bid-  - _ 

school  at  Amestoy  school  site.  Separate  ders    on    sub-trades    were:       Plumbing, 

bids    will   be      taken      on      genl.,      plbg  G.  C.  Sutton,  931  N.  La  Brae  Ave..  $10,-  HUNTINGTON     PARK,     Los     Angeles 

painting  and   htg.   and   vent    pi'ans   and  874;  heating  and  ventilating,  Hoagland-  Co..    Cal. — The    $370,000    bond    issue    for 

spec,    obtainable   at   761   L.   A.   Cham    of  Lakin  Elec.  &  Engr.  Co.,  1707  Naud  St.,  new    school    buildings      in      Huntington 

Comm.  Bldg.  Cert,  or  cash.  chk.  or  bond  $8464;    painting.    Brown    &    Co.,    329    W.  Park  School   District  were  voted  at  flie 

57c.  Will.  A.   Sheldon,  secy.  H    C.  Deck-  ^yth    St.,    $4630;    electric    wiring,    W.    H.  special  election  MoniJay.     Additions  and 

bar,    archt;    kindergarten,    offices    and  Nicholas    Elec.    Co.,    4575    Santa    Monica  auditorium    will    be    erected   a:t    existing 

classrms;  132x60  ft.,  old  rose  brick  fac-  Blvd.,     $3250.       G.     Stanley    Underwood.  schools.      Arthur  W.  Angel,   3400  E.    5th 

ing,    terra   cotta   trim,    comp.    rf.,    steam  architect;  64x174  feet.  St.,   is   the  architect, 
htg,   sys;   $56,000. 


LOS  ANGELES.  Cal. — Jas.  P.  Steele, 
15,913  Western  Ave.,  Moneta,-  awarded 
senl.  contr.  at  $93,900  for  erecting  new 
bldg.  at  Russell  school  site;  Orville 
Clark,  archt.  The  contr.  was  award  on 
the  original  l)id  of  $102,900  with  a'de- 
duction  of  $9000  for  sel.  com.  brick 
facing  with  cast  stone  trim.  Other 
(Contracts  were  award,  by  bd.  of  educ. 
as  follows:  Plbg.  to  Stoneman  ^t  Wal- 
ker, 130  E  81st  St.  at  $10,360;  heating 
and  ventilating  to  Thos.  Haverty  Co., 
801  Maple  Ave.  at  $7585;  painting  to 
li.  E.  Swan,  S117  San  Carlos  St..  South- 
gate,  at  $4000;  and  wiring  to  Jensen 
Elec.  Co..  114  AV  47th  St.,  Long  Beach, 
at    $2181.50. 


MONTEREY,  Cal.— At  approximately 
$23,000,  Cobby  &  Owsley,  260  Tehema 
St.,  San  Francisco,  submitted  low  bid 
to  J.  H.  Graves,  Clerk.  Board  of  Trus- 
tees. Monterey  Union  High  School  Dis- 
trict, to  erect  two-stOtry  reinforced 
concrete  addition  to  present  school  at 
680  Larkin  St.  Plans  by  Arthur  W. 
.\ngel.  architect.  3404i/^  Whittier  Blvd., 
Los  Angeles,  and  Paul  V.  Tuttle,  336 
17th  St.,  Oakland.  Bids  were  also  sub-  . 
mitted  by  F.  A.  Hill  of  Oakland.  Sam 
H.  _Hook  and  George  R.  Dean  of  Mon- 
terey and  Fred  Walsh  of  Los  Angeles. 
Contract  will  be  awarded  at  next  meet- 
ing of  board,   February   27,   1926. 

S.^N  JOSE,  Santa  Clara  Co.,  Cal. — 
At  $29,306,  Frank  Nevins,  Santa  Clara 
awarded  cont/ract  by  Jos.  H.  Bone, 
clerk.  Palo  School  District,  to  erect 
four-classroom  and  assembly  hall 
school  in  accordance  with  plans  by 
Architect  Wolfe  &  Higgins.  Auzerais 
Bldg.,  San  Jose.  Other  bids  submitted 
were: 

Chas.  Thomas   .1 $29,406 

Alfred    COmpton     .. •; 32.379 

Morrison    Bros 33,520 

C    W.   Cook 35.017 
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LOS  ANGELES,  Cal.— Until  9  A.  M., 
Mar  17,  bids  will  be  received  by  Board 
of  Education  for  erecting  new  build- 
ing at  118th  St.  school  site;  bids  will 
be  received  separately  on  general  con- 
tract plumbing,  painting  and  heating 
and  ventilating;  Krempel  &  Erkes, 
Bradbury  Bldg.,  Los  Angeles,  archi- 
tects' 2-story,  60x256  feet,  17Vi  units, 
brick'  walls,  selected  common  brick 
facing,  stone  entrance,  slate  roofing; 
$100,000.  Plans  may  be  obtained  at 
secretary's  office. 

NBAK  FULLERTON,  Orange  Co.,  Cal. 

Architects    T.    C.    Kistner   &   Co.,    1121 

Detwiler  Bldg.,  Los  Angeles,  will  start 
plans  at  once  for  new  union  high 
school  unit  at  E.  Birch  St.  site,  Oltnda, 
near  Fullerton,  for  the  Brea-OIlnda 
Union  High  School  District.  Bonds  to 
the  amount  of  $320,000  have  been  voted 
to  purchase  site  and  erect  buildings. 
The  above  site  was  definitely  selected 
at  election   held   Feb.   20th. 

LOS  ANGELES,  Cal. — Until  9  A.  M., 
March  17,  bids  will  be  received  by  Bd. 
of  Education  for  erecting  new  building 
at  Horace  Mann  Junior  High  School 
site,  St.  Andrews  PI.  and  69th  St.;  bids 
will  be  received  separately  on  general 
contract,  plumbing,  painting  and  heat- 
ing and  ventilating;  A.  M.  Edelman 
and  A.  C.  Zimmerman  ,assoc.  architects. 
Hellman  Bldg.,  L.  A.  Building  will  be 
1,  2  and  3-st.,  65  units,  auditorium;  527x 
180  feet,  with  shop  building,  70x150  ft.; 
reinforced  concrete  walls,  hollow  tile, 
stucco  exterior,  clay  tile  and  composi- 
tion roofing;  $340,000.  Plans  may  be 
obtained  at  secretary's  office,  Chamber 
of  Commerce  Bldg. 

WILMINGTON,  Los  Angeles  Co.,  CaL 
— Until  9  A.  M.,  March  17,  bids  will  be 
received  by  Board  of  Education  for 
erecting  addition  to  Fries  Ave.  school 
building,  Wilmington;  bids  will  be  re- 
ceived separately  for  general  work, 
plumbing,  painting  and  heating  and 
ventilating;  2-story,  8  units,  brick 
walls,  tile  and  composition  roofing, 
cast  stone  trim,  maple  floors;  $60,000; 
H.  F.  Withey,  architect.  Plans  may  be 
obtained  at  secretary's  office.  Chamber 
of  Commerce   Bldg. 


BANKS.  STORES   &   OFFICES 


ABERDEEN,  Wash. — Green  Engi- 
neering Co.,  Aberdeen,  at  approx. 
$250,000  awarded  contract  to  erect  8- 
story,  60  by  130  ft.,  reinforced  concrete 
offices  for  Frank  Becker.  A.  H.  Al- 
bertson,  architect,  Henry  IBldg., 
Seattle. 


Planned 

OFFICE  BLDG.  Cost.  $1,000,000 

SAN  FRANCISCO,  gore  corner  of  Mar- 
ket and  Fulton  Sts. 

Tweive-story  class  A  arcade  office 
building. 

Owner — Frank  W.  Leis,  105  Montgom- 
ery  St.,   S.   F. 

Architect — A.  Lacy  Worswick,  700  Oc- 
tavia  St.,   S.   F. 


Plans   Being   Prepared. 

STORE  Cost,    $150,000 

SAN   FRANCISCO,   N   S   Mission    St.    275 

E   of   7th    St. 
Four-story    reinforced    concrete      store 

and   loft    bldg. 
Owner    —    San    Francisco    Realty    Co., 

Frank   F.    Delisle,    mgr. 
Engineer  —   James   H.    Hjul,    128   Rusa 

St.,    S.    F. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Working    Drawings    Being    Prepared. 
OFFICE    BLD(i.  Cost,    $40,000 

SANTA    CRUZ,    Santa    Cruz      Co.,      Cal. 

Soquel    Ave.    near    Pennsylvania. 
Three-story    reinforced    concrete,    store 

and  office   building. 
Owner— American    Bldg.    Assn.,    278    So- 

Quel   Ave.,    Santa   Crun. 
Architect— T.  D.  Esty,  Alta  Bldg.,  Santa 

Cruz. 


Contract   Awarded. 

STORE   BLDG.  Cost,    $17,000 

1..0S  GATOS,   Santa  Clara  Co.,  Cal. 
One-story      reinforced      concrete      store 

and   garage    building. 
Owner — M.   J.    Bertin. 
Architect   —    Ralph    Wyckoff,    Growers 

Bank   Bldg.,    ban    Jose. 
Contractor    —    John     D.     Carlson,     235 

fc'ierra  St.,   San   Jose. 


Completing    Plans. 

STORE  Cost,     $100,000 

SAN    FRANCISCO,    NE    corner    Mission 

and   16th   Sts. 
One-story    reinforced   concrete   store   & 

market  bldg.,    (10   stores)    50x245. 
Owner  and  contractor — Ralph   McLeran 

&   Co.,   Hearst   Bldg.,    S.   F. 


Contract  Awarded 

STORE   BLDG.         "  Cost,   $250,000 

SACRAMENTO.  J  Street  bet.  llth  and 
12th. 

Two-story  and  basement  reinforced 
concrete  store  building. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery  St.,   San   Francisco. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery St.,  San  Francisco. 

Contractor  . —  Industrial  Construction 
Co.,    815   Bryant  St.,   San   Francisco. 


Contract  Awarded. 

REMODEL   STORES.  Cost,    $12,000 

SAN   FRANCISCO.     N   E   Van  Ness  Ave 

and   Market  St. 
Remodel    for    stores;    new    store    fronts, 

partitions  and  stairways. 
OwVier — Capital     Investmient     Co.,     550 

Montgomery  St. 
Architect— H.    A.     Minton,     525     Market 

St. 
Contractor — The  Fink   &  Schindler  Co., 

218    13th   St. 


Steel  Contract  Awarded. 

ADDITION  Cost,    $900,000 

SAN  FRANCISCO.  Bu.sh  and  Sansome 
Sts. 

Ten-story  addition  to  present  seven- 
story  class  A  office  building  (two 
additional    elevators). 

Owner — Adam    Grant. 

Contractor — Lindgren  &  Swinerton,  225 
Hush    St.,    San    Francisco. 

Mtruc-tural  Mteel — Moore  Drydock  Co., 
Balfour    Bldg.,   S.    F. 


Contract    Awarded. 

ADDITIO.V  Co.st,    $225,000 

BERKELEV,  Alameda  Co.,  Cal.  NE 
Shattuck  Ave.  and  Center  St. 

Five-story  steel,  reinforced  concrete 
and  brick  addition  to  present  bank 
building. 

Owner — Mercantile  Trust,  464  Califor- 
nia   St.,    San    Francisco. 

Architect — J.  W.  Plachek,  Mercantile 
Bank  Bldg.,  Berkeley. 

Contractor — Walter  Sorenson,  Scenic  & 
Le    Conte    Aves.,    Berkeley. 
Contract      awarded      on       percentage 

basis. 


Plans  Complete. 
ALTERATIONS. 


Cost, 


SAN     FRANCISCO.       16th    and     Mission 

Sts. 
Alterations   and  additions   to   one-story 

store   building. 
Owner   and    Contractor — R.    McLeran    & 

Co.,  Hearst  Bldg.,  San  Francisco. 


Contract   Awarded. 

ALTERATIO.NS'  Cost,  $40,000 

SAN   FRANCLSCO,  26  O'Farrell  St. 

Alterations  to  present  six-story  store 
and   loft    bldg. 

Owner — Kohler  &  Chase. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket  St.,   S.   F. 

Contractor — Geo.  Wagner  181  So.  Park 
St.,    S.    F. 


Bids  To  Be  Asked  Soon. 

STORES,  ETC.  Cost,  $250,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Pacific  Ave. 

Five-story  and  basement  reinforced 
concrete  U-shaped  stores  and  of- 
fices (garage  quarters  In  base- 
ment)  (100x120  ft.  site). 

Owner — Andy    Balich,    San    Juan    Road, 

Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 
Will  contain  five  stores  on  ground 
floor  with  garage  quarters  in  the  base- 
ment. Plans  are  being  completed  and 
figures  will  be  asked  shortly. 

Craftsmanship  is  the  priceless  ^ 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Ouandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  raANCISCO 

^.  Los  Angeles 


Plans  Complete. 

STORES.  Cost,    $12,900 

SA.N    FRA.XCISCO.      N.    Ocean    Ave..    98 

E.    Miramar. 
One-story  frame   (4)   stores. 
Owner — W.    H.   Hicks,   425   Kearny  St. 
Architect — W.  H.   Crim,  Jr.,  425  Kearny 

St. 


Steel  Bids  To  Be  Asked  Next  Week. 
OFFICE    BLDG.  Cost,    $5,000,000 

SAN  FRANCISCO.     W.  Montgomery  St.. 

from  Bush  to  Pine  Sts. 
Class  A   steel  frame  office  building,   20 

stories  high  with   double   basement 

for   garage. 
Owmlr — E.     H.     Rollins    &     Sons,     300 

Montgomery  St. 
Architect — Geo.    Wm.    Kelham.    Sharon 

Bldg. 
Engineer — H.       J.       Brunnier,       Sharon 

Bldg. 
Property   is  275   feet   on   Montgomery 
St.,    137%    feet    on    Bush    St.    and    160% 
feet  on  Pine  St. 


LOS  ANGELES,  Cal.— Architects  Dodd 
&  Richards,  905  Brack-Shops  Bldg., 
h;!ve  been  commissioned  to  prepare 
plans  for  a  12-story  and  basement  Class 
A  store  and  office  building  to  be  erec- 
ed  at  the  southeast  corner  of  5th  and 
Figueroa  Sts.  to  be  known  as  the  Ar- 
(hitects'  Bldg.;  8  floors  have  already 
l)een  leased  to  architects  and  the  Met- 
ropolitan building  material  exhibit  will 
also  be  located  in  the  building.  It  will 
be  60x156  feet;   $1,000,000. 


Member  S.   F.  Bulldera'  Sxchans« 
Phone   Sutter   6700 

ALBERT  DEAN 

Randum  Variegated  Colors  Slat« 

Uooiiug 

and 

Random   Vflriegatod  Colors  Tile 

Roofing 

Compoaltton  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeaale    St^   San   FVanrUeo 

Res.    4201    MlaaloD    St 

Phone    Randolph    S98] 
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LOS  ANGELES,  Cal.— Architect  W. 
Uuug-las  Lee,  .709  Textile  Center  Bldg., 
has  been  commissioned  to  prepare  plans 
and  will  build  12-story  and  basement 
reinforced  concrete  store  and  loft 
building  on  Pico  St.  near  Maple  Ave., 
for  Lloyd  &  Casler;   100x140   feet. 


LOS  AXGELES,  Cal.— J.  V.  McNeil 
Co.,  5860  South  Park  Ave.,  awarded 
contract  to  erect  12-story  and  basement 
Llass  A  store  and  office  building  at 
northeast  corner  of  5th  St.  and  Broad- 
way for  Sun  Realty  &  Investment  Co.; 
Curlett  &  Beelman,  408  Union  Bank 
Bldg.,  architects.  Seven  stores,  400 
offices;  81x150  ft.,  steel  frame  and  re- 
inforced concrete  construction,  brick 
filler  walls,  terra  cotta  facing;  $1,000,- 
000.  Llewellyn  Iron  Works  has  the 
contract  for  structural  steel  and  ele- 
vators and  L.  A.  Pressed  Brick  Co.  has 
contract    for    terra    cotta. 


Plans  Being  Prepared. 

STORE.  Cost,    $200,000 

SAN    FRANCISCO.      Market    St.,    site    of 

old    Pantages    Theatre. 
Three-story    class    A    department    store 

building. 
Owner— s.    H.   Kress   &   Co. 
Architect — E.  J.  Hoffman,   114  5th  Ave., 

New  York  city. 


PASADENA,  L.  A.  Co.,  Cal.— Union 
Iron  Works  awarded  contr.  at  about 
?55,000  for  furnishing  and  erecting 
struc.  steel  for  class  A  telephone  ex- 
change bldg.  at  Madison  and  Green  Sts. 
Pasadena,  for  Southern  Calif.  Telephone 
Co.  Moore  Dry  Dock  Co.  awarded  cont. 
at  about  $20,000  for  furnishing  and 
erecting  struc.  steel  for  Sterling  ex- 
change at  Pasadena;  John  Parkinson 
and  Donald  B.  Parkinson,  420  Title 
ins.   Bldg.,   archts. 


SANTA  MONICA,  L.  •  A.  Co.,  Cal.  — 
Maurice  Sasso,  661  I.  W.  Hellman  Bldg. 
Los  Angeles,  is  compl.  plans  for  6-sto. 
and  basement  class  A  telephone  bldg., 
at  Santa  Monica,  for  Santa  Monica  Tel- 
ephone Co;  60xS0  ft.,  struc.  steel  frame, 
brick  filler  walls,  reinf.  cone,  floors- 
$200,000. 


SEATTLE,  Wash— Archt.  Louis  Svarz 
Bond  Bldg.,  preparing  plans  for  6- 
story  and  basement,  class  A,  reinforced 
concrete  stores  and  offices  to  be  erect- 
ed at  n.w.  Fifth  Ave.  and  Pike  St.,  for 
Campion  investment  Co;  est.  cost  $350,- 
000;  will  have  ornam.  terra  cotta  and 
Verd    antique    marble   facing. 


FAIRFIELD.  Solano  Co.,  Cal.— Evans 
and  Pyle  Hardware  Co.  has  purchased 
site  50  by  150  ft.  in  Texas  St.  and 
plans  erection  of  one-story  reinforced 
concrete  store,  50  by  80  ft.,  with  70-ft. 
annex    for    storage    quarters. 


THEATRES 


Pub-fontruct    Let 

THEATRE.  '  Cost,    $125,000 

BEltKELKY,    Alameda    Co.,    Cal.      Uni- 
versity and  San  Pablo  Aves. 
Class    A     reinforced    concrete     moving 

picture    theatre     (1400    seats). 
Owner — Golden  State  Theatres  Co.,  Inc. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  san  Francisco. 
Contractor — Barrett    &    Hllp,    918    Har- 
rison  St  ,    San    Francisco. 
Contract    does     not     Include    heating, 
and   ventilating,  electrical  work,  paint- 
ing    and     (tecorating,     seating!,     organ. 

etc. 
Reinfuri-ins     Steel — Truscon    Steel    Co.. 

709   Mission    St.,   San   Francisco. 
Sheet    Metal — Superior    Metal    Products 
4400   Market   St.,   Oakland. 

Sub-Contracts    Awarded. 

THEATRE.  Cost,    $125,000 

BERKELEY,    Alameda    Co.,    Cal.      Uni- 
versity and  San  Pablo  Aves. 

Class     A     reinforced     concrete   .moving 
picture  theatre   (1400  seats). 

Owner — Golden    State    Theatre   Co.,    Inc. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    San   Francisco. 

Low    Bidder — Barrett    &    Hilp,    354    Ho- 
bart   St.,   Oakland. 
Contract    does     not    include    heating 

and  ventilating,  electrical  work,  paint- 
ing and  decorating,  seating,  organ,  etc. 

Structural  Steel — Schrader  Iron  Works, 
1247   Harrison   St.,   San  Francisco. 

Tile — Superior    Tile    and    Products    Co., 
2725  Shattuck  Ave.,  Berkeley. 

Sheet    Netal — Superior    Metal    Products 
Co..    4400  Market  St.,   Oakland. 

I.uniher — Sunset  Lumber  Co.,  Oak,  First 
and  Water  Sts.,  Oakland. 

Exeavatinjs — Ariss-Knapp    Co.,    961    41st 
St.,  Oakland. 

Ornamental    Iron— H.     R.     Hill,     39     Ka- 
toma   St.,    San   Francisco. 


VISALIA,  Tulare  Co..  Cal. — Building 
Committee  of  Loyal  Order  of  Moose 
Lodgp  will  open  bids  March  2nd  tor 
remodeling  and  making  additions  to 
Moose  Hall  in  East  Acequia  street  for 
theatre  quarters;  est.  cost,  $15,000.  W. 
S.  Hunsaker  is  chairman  of  the  Build- 
ing Committee. 


SAN  DIEGO,  Cal.— John  Paxton  Per- 
rine.  S14  Lincoln  Bldg.,  Los  Angeles, 
has  compl.  wkg.  plans  and  will  take 
liids  about  next  week  for  8-story  class 
A  steel  frame  loft  bldg.  and  for  2-story 
and  basement  class  C  brick  theater, 
store  and  office  bldg.,  on  C  St.,  bet.  3rd 
and  4th  St..  San  Diego,  for  Kass  and 
Ruben,  Bank  of  Italy  Bldg.,  Los  Ange- 
les; theater  leased  to  West  Coast  Thea- 
ters, Inc.,  Los  Angeles;  theater  ivill 
seat  2000.  19  stores,  offices  and  lofts; 
200x100  ft.,  class  A  section.  40x100  ft. 
and  class  C  section,  160x100  ft.:  struc. 
steel  let  to  Moore  Dry  Dock  Co.,  801 
Broadway  Arcade  Bldg.,  Los  Angeles. 


All-Key 
Plaster  Lath 

(Patented) 
M>0%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The   l.nnt  Word  in   TVali   Board. 


CALIFORNIA    CEDAR    PRODUCTS   COMPANT 

STCX:KT0N.    CALIFORNIA 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
National  Theatres  Syndicate,  George 
Saere,  manager,  plans  erection  of  thea- 
tre building  in  Stockton  to  be  leased 
to  other  interests.  Preliminary  plans 
have    been    prepared. 

MONTEBELLO,  L.  A~Co.,  Cal.— Archt 
Kichard  M.  Bates,  1007  Bracks-Shops 
Bldg.,  is  completing  plans  for  a  theatre, 
store  and  office  bldg.  at  Montebello 
tor  Oliver  P.  Justice;  75x150  ft.;  $40- 
000.  Bids  will  be  taken  this  week. 

MONROVIA,  L.  A.  Co.,  Cal.  —  John 
Paxton  Perrine,  814  Lincoln  Bldg.,  Los 
Angeles,  is  compl.  wkg.  plans  for  alt. 
class  C  theater,  at  Monrovia,  for  Asso- 
ciated Theaters,  Inc.,  C.  L.  Langley 
pres. 

I^FHARVES  &  DOCKS 


MONTEREY,  Monterey  Co.,  Cal.— 
Following  bids  received  by  Monterey 
City  Council  to  construct  municipal 
wharf  No.  2  from  plans  of  Francis 
Betts  Smith,  consulting  engineer,  Hol- 
brook  Bldg.,  San  Francisco,  bids  being 
taken  on  following  propositions:  Prop. 
1,  lump  sum  bid  for  structure  com- 
plete, involving  54,000  lin.  ft.  wood 
piles,  of  whi,ch  36,000  lin.  ft.  shall 
have  concrete  jackets;  (a)  if  more 
than  54,000  lin.  ft.  piling,  per  lin.  ft 
bid,  (b)  if  less  than  54,000  ft  piles 
per  lin.  ft;  (c)  if  more  than  36,000  ft! 
with  cone,  jackets,  per  lin.  ft.;  (d)  if 
less  than  36,000  lin.  ft.  with  cone 
jackets,   per  lin.  ft. 

Youdall  Construction  Co.,  Matson 
Bldg.,  San  Francisco,  Prop.  1  $237  744- 
(a)  Add  42c,  (d)  Ded.  27c,  (c)  Add 
$2.40,   (d)  Ded.  $1.85,  110  working  days. 

Clinton  Coni|tructioji  Co.,  Plropi  1 
$244,000,  (a)  Add  90c,  (b)  Ded.  30c,  (c) 
Add  $6,  (d)  Ded.  $1.50,  200  working 
days. 

Healy-Tibbitts  Construction  Co., 
Prop.  1  $247,300,  (a)  Add  55c,  (b)  Ded. 
^2c,  (c)  Add  $3.58,  (d)  Ded.  $1.10,  220 
working  days. 

Tibbitts  Pacific  Co.,  Prop.  1  $259,000 
(a)  Add  36c,  (b)  Ded.  12c,  (c)  Add 
$3.80,    (d)   Ded.  $2.40,  160  working  days. 

A.  W.  Kitchen,  Prop.  1  $242,000,  (a) 
Add  49c,  (b)  Ded.  23c,  (c)  Add  $3.45, 
(d)    Ded.    $1.26,    200   working  days. 

San  Francisco  Bridge  Co.,  Prop  1 
$240,000,  (a)  Add  48c,  (b)  Ded.  18c, 
(c)  Add  $5,  (d)  Ded.  $1,  280  working 
days. 

MONTEREY,  Monterey  Co.,  Cal. — All 
bids  received  by  A.  J.  Mason,  city  clerk, 
to  construct  municipal  wharf  No.  2 
were  rejected.  Consulting  Engineer 
Francis  Betts  Smith,  Holbrook  Bldg., 
San  Francisco,  will  revise  plans  and 
new  figures  will  b;e  received  until 
March  2,  1926,  at  8  o'clock  p.  m.  Cert, 
check  10%  payable  to  city  required 
with  bid.  Plans  obtainable  from  en- 
gineer on  deposit  of  $15,  returnable 
and  on   file  in  office  of  city  clerk. 

SAN  FRANCISCO,  Cal.— M.  B.  Mc- 
Gowan,  180  Jessie  St.,  awarded  con- 
tract at  $8478  by  B.  P.  Lamb,  Secty., 
F'ark  Commission,  Park  Lodge,  Golden 
Gate  Park,  to  construct  wharf  at  Ex- 
position Yacht  Harbor  in  the  Marina, 
foot  of  Scott  and  Divisadero  S'ts.  Wil- 
lis Polk  &  Co.,  Architects,  277  Pine  St., 
San  Francisco.  Other  bids  received 
were: 

Renner    Co $   9,842 

Healy  Tibbitts  Construction  Co.       6,917 

Tibbitts   Pacific   Co 7,877 

Clinton    Construction    Co 11,595 

LONG  BEACH,  L.  A.  Co.,  Cal.— Har- 
bor Commission  (Major  McGlone,  supt) 
have  prepared  prelim,  plans  for  a  reinf 
cone,  dock  with  transit  shed,  on  Chan- 
nel No.  3,  slips  4  and  5,  for  city  of 
Long   Beach;  $750,000. 


Mailing  Lists 

Will  help  youincrease  sales 
Bond  for  FUUB  catalog  clvln? 
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SAN  FRANCISCO,  Cal.— Kennerson 
Manufacturing  Co.,  447  Hampshire- 
St.,  San  Francisco,  submitted  low 
bid,  Pio)).  (a)  $22,250  and  Prop,  (b) 
|24,665  to  State  Board  of  Harbor  Com- 
missioners, J.  L.  Plielps,  Secty.,  Ferry 
Bldg'.,  San  Francisco,  to  furnish  and 
install  steel  rolling  docks  in  two  sheds 
on  Pier  50.  Frank  G.  White,  Chief 
Engineer  for  Commission.  Other  fig- 
ures submitted  were: 

V.  S.  Persons,  Prop.   (2)   $26,875,  Prop. 
(b)    $^6,875. 

C.  J.  Waterhouse  &  Sons,   (a)   $29,949, 
(b)   $32,849. 

Pacific  Material   Co.,    (a)    $33,375,    (b) 
$33,500. 

J.  G.  Wilson  Corporation,   (a)   $33,464, 
(b)   $33,464. 

rnce    &    Teltz    Co.,     (a)     $34,000,     (b) 
$34,600. 

Prop,     (a)     6-10    ozs.    of    galvanizing 
per  sci.  ft.  of  door. 

Prop,    (b)    1-2-10    ozs.    of    galvanizing 
per   .s(i.    ft.    of  door. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Permit  Applied  For. 

IIEMOVAL.  Cost,    $45,000 

SAN    FKANCISCO.      S.    E.    Market.    275 

S.    W.    5th    St. 
Demolition    and   removal    of    portion    of 

old  Pantages  Theatre  building. 
Owner— S.     H.     Kress     &     Co.,     114     5th 

Ave.,   New  York. 
Architect— E.    J.    T.    Hoffman,    114    5th 

Ave.,   New   York. 
Contractor — Kalph   McLeran  &   Co.,    717 

Hearst   Bldg.,    San   Francisco. 

SAN  FRANCISCO  —  Pring  &  Less- 
wing,  architects,  Holbrook  Bldg.,  San 
Francisco,  are  in  the  market  for 
samples  and  catalogues  of  building 
materials  and  e(!Uipment. 


General  Contract  To   Be   Awarded. 
CHAPEL  Cost,   $30,000 

SACRAMENTO,    Cal.    Twentieth    and    B 

Streets. 
Two-story  frame  and  brick  chapel  and 

undertaking   parlors    with    tile    and 

composition   roofing. 
Owner — James   R.   Garlick,  1517   11th   St 

Sacramento. 
Architect    —    Frederick      F.      Harrison, 

Peoples   Bank   Bldg.,    Sacramento. 
Contractor— Geo.   W.    McKay,    1925    10th 

St.,  Sacramento. 
As  previously  reported  plumbing  was 
awarded  to  Scott  Plumbing  &  Electric 
Co.,  421  .1  St.,  Sacramento;  heating  to 
Latourrette-F'ical  Co.,  907  Front  St., 
Sacramento. 


CULVER  CITY,  Los  Angeles  Co.,  Cal. 
— C.  B.  DeMille  Studio,  Washington 
Blvd.,  Culver  City,  is  preparing  pre- 
liminarj-  plans  for  1  stage  and  car- 
pentry shop  at  studio  Culver  City  and 
1  stage  at  the  Metropolitan  studio, 
Santa  Monica  Blvd.,  Los  Angeles;  typo 
of  constr.   not  decided   on. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
Until  March  8,  8  P.  M.,  bids  will  be 
received  by  A.  G.  Crowell,  clerk,  Tur- 
lock  Union  High  School  District,  to 
const,  two  cone,  tennis  courts.  Speci- 
fications obtainable  from  LeRoy 
Nichols,   principal  of  high  school. 


OAKDALE,  Stanislaus  Co.,  Cal.  — 
Oakdalo  Woman's  Club,  Chamber  of 
Commerce  and  Stanley  L.  Collins  Post, 
.\merican  Legion,  are  considering 
plans  of  Portland  Cement  Ass'n.,  for 
proposed  swimming  pool.  The  sum  of 
ifl.'iOO  is  available  for  construction.  Ad- 
ditional funds  are  to  be  raised. 


BAKERSFIET>D,  Kern  Co.,  Cal.— J. 
11.  Kcnnrdy  of  Los  Angeles  and  J.  G. 
Kroon  of  Arizona,  will  ixpend  $2.''>.000 
in  a  ."lO-ton  mill  and  additional  mining 
efiuipmeiit  for  (he  Josephine  group, 
comprisin.t;  8  i;()l<l  claims,  4  mi.  n.  w. 
of  Woody. 

SAN  FKANCISCO,  Cal.  —  Edward 
Lynch,  Post  and  Steiner  Sts.,  announces 
that  plans  are  well  undei'  way  for  the 
""onstniotion  of  a  reinforced  concrete 
boxing  pavilion  at  the  northwest  cor- 
ner of  Post  and  Steiner  Sts.  Structure 
will  bo  bowl-shaped  and  will  have  a 
seating  capacity  of  10,000  and  is  to 
be    known    as   Dreamland   Pavilion. 


EL  CP:NTR0,  Cal. — Inland  Empire 
.Gas  Co.,.  H.  W.  Burkhart,  gen.  mgi-. 
will  start  work  about  May  1  on  gas 
plant  and  distributing  system,  main 
plant  to  be  Ijuilt  either  at  Kl  Centro 
or  Imperial.  It  will  serve  El  Centro, 
Caloxico,  Brawh-y  and  Imperial  and 
will  cost  approx.  $500,000.  Franchise 
was  recently  obtaimd  from  stale  rail- 
road   commission. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  per.sonal  call.  Re- 
(|uests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1986 — Calexico,  Calif.  Established 
commission  agents  wish  to  represent 
San    Francisco    manufacturers. 

D-iy87 — New  York,  N.  Y.  Firm  hav- 
ing process  for  fireproofing  and  drying 
lumber  desire  to  communicate  with  a 
progressive  San  Francisco  lumber  man 
who  would  be  interested  in  equipping 
a  mill  for  fireproofing  and  drying  lum- 
ber to  have  the  exclusive  right  to  use 
their    process    in    this    territory. 

D-1990 — New  York,  N.  Y.  Finance 
cor])oration  desires  to  communicate 
with  San  Francisco  corporations  de- 
sirous of  raising  additional  capital 
through   the  salts  of  their  securities. 

D-19yi — San  Antonio,  Texas.  Mer- 
cantile brokerage  firm,  covering  the 
San  Antonio  trade  territory,  wishes  to 
represent  S'an  Francisco  industries 
looking  for  an  outlet  for  their  pro- 
ducts  in   Texas. 

9999 — Shanghai,  China.  American  im- 
porter with  established  business  in 
China,  desires  an  associate  in  the 
United  States  to  co-oi)erate  as  buyer 
and  share  in  the  business.  He  is  now 
in   San   Francisco. 

10006 — Alamos,  Mexico.  Owner  of  a 
process  of  manufacturing  flameless 
pine  gum  of  resin,  from  waste  materials, 
at  exceptionally  low  production  cost, 
desires  to  inteiest  American  capital  in 
establishing  a  plant  for  the  manufac- 
ture of  this  commodity  in  the  United 
States.  Process  and  opeiation  of  plant 
is   simple. 

10013 — Vohwinkel,  Germany.  German 
manufacturer  of  textile  machinery 
wants    representative    in    California. 

10018 — Dresden,       Germany.  Large 

manufacturers  of  compressed  asbestos 
fibre  II.  P.  steam  jointing  wish  to  es- 
tablish a  market  for  their  product  in 
San  Francisco. 

10020 — Osaka,  Japan.  Member  of  an 
American  firm  established  in  Japan,  now 
in  the  United  States,  desires  to  rep- 
resent American  tool,  hardware  and 
light  machinery  manufacturers  in  the 
Japanese  markets. 


The  safe  worker,  like  cream,  rises  to 
the  top,  observes  the  National  Safety 
Council. 


One  thought  befo.re  an  accident  is 
worth  a  million  thoughts  afterwards, 
states  the  National   Safety  Council. 


Phon«    Mission    2607 

Res.    Phone   Misston    6228 

Fire  Protection  Products  Go 

FIRE  DOOR  EXPERTS 

Kalamcln,     Copper     and     Bronae 

Doora   and    Tiiai 

Ornamental    Entraneea 

Sheet  Metal  Work  of  Kt*tj 

Deacriptton 

CHAS.   SCHULTHEIS.  MgT. 

ail7-3i1»  TWENTIETH    STUEET 

near    llarrlaon    St. 

SAN    FRANCISCO.    CALIF. 


INCREASE     PREFERRED     STOCK 

Directors  of  the  Truscon  Steel  Com- 
pany meeting  in  Detroit,  Feb.  24,  voted 
to  increase  the  preferred  stock  from 
$3,500,000  to  $5,000,000,  declared  the 
regular  1%  per  cent  preferred  dividend 
and  the  3  per  cent  common  dividend 
and  reported  net  earning  of  3.'j.5  per 
cent  after  fixed  charges.  All  officers 
and  directors  wern  re-elected. 


oi'I'osf:  rRFJSs  steel,  joists 

AMENDMENT  TO    CODE 

Los  Angeles  Section,  American  St- 
<.Hy  of  Civil  Engineers;  Southern  Cali- 
fornia Chapter,  American  Institute  of 
A.'chitects;  Southern  California  Chap- 
ter, Associated  General  Contractors, 
and  other  associations  have  gone  on 
record  as  opposed  to  the  ordinance 
pending  in  Los  Angeles  city  council 
permitting  use  of  pressed  steel  joists 
in  Class  A  buildings.  Opposition  to  the 
change>  in  the  building  ordinance  is  in 
every  case  based  on  the  ground  that 
it  would  lower  the  structural  standaid 
of  Class  A  buildings  which,  in  view  of 
the  probability  of  earthquakes,  would 
not  be  justified  by  any  economic  con- 
s:di.ration.  Following  are  the  resolu- 
tions adopted  by  Southern  California 
Chapter,  Associated  General  Contrac- 
tors: 

"Whereas,  there  is  now  before  the 
council  of  the  City  of  Los  Angeles,  for 
passage,  an  ordinance  which  will  per- 
mit the  use  of  "steel  joists"  without, 
ing  to  support  floor  slabs  in  Class  A 
what  is  in  our  opinion,  ample  fireproof- 
buildings;  and. 

Whereas,  the  use  of  such  joists,  in 
the  manner  provided  for  in  this  ordi- 
nance, would,  in  our  opinion,  result  in 
a  material  reduction  in  the  structural 
and  fireproof  qualities  of  the  Class  A 
buildings  now  contemplated  by  present 
ordinance;  now,   therefore,  be   it 

Resolved,  that  the  Southern  Califor- 
nia Chapter  of  the  Associated  General 
Contractors  of  America  hereby  recom- 
mend that  the  use  of  these  joists  be 
limited  to  buildings  of  Class  B.  C  and 
D 


ORG.'VNIZED    LABOR    WILL    FINANCE 
ITS    OWN    HOMES 


Labor  plans  to  build  its  own  homes 
with  the  aid  of  the  Million  Dollar  Am- 
erican Home-Builders,  Inc.,  whose  or- 
ganization by  the  principals  of  the 
Railway    brotherhoods    is    anounced. 

Walter  F.  McCaleb,  who  conceived 
the  successful  labor  bank  idea,  has 
been  working  on  the  new  pending  cor- 
poration. Stock  is  being  sold  among 
union  members,  although  there  is  no 
official  connection  between  the  new 
corporation  and  any  union.  W.  G.  Lee, 
president  of  the  Brotherhood  of  Rail- 
way Trainmen  is  chairman  of  the  cor- 
poration's  board  of  directors. 

Elimination  of  high  commissions  and 
excessive  interest  charges  and  event- 
ually group  housing  projects  to  reduce 
the  cost  of  home-building  are  envisaged 
by   the  directors  of  the  corporation. 

Borrowers  are  to  be  protected 
.igainst  foreclosure  resulting  from  dis- 
ability  or  death   by   group   insurance. 

The  corporation  first  will  deal  in 
mortgages,  but  it  is  designed  to  be- 
come a  holding  company  for  local  loan 
companies  in  various  union  centers. 
Isijilu  Ohio  cities  possess  active  local 
committees  and  such  committees  now 
are  being  organized  in  New  York  and 
New  Jersey. 

One  quarter  of  the  $1,000,000  worth 
of  $10  7  per  cent  preferred  shares  have 
been  subscribed,  according  to  an  of- 
ficial of  the  company.  Officers  of  tho 
corporation  retain  voting  control. 


Safely  is  cheap  at  any  price  but  it 
costs  only  a  thought  remarks  the  Na- 
tional Safety  Council. 
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(Curbs    sind    Gutters — Itciiit,    Nevada) 


Notice  is  hereby  given  that  the  City 
Council  of  the  City  of  Reno,  Nevada, 
invite  and  will  receive  sealed  bids  up 
to  five  (5)  o'clock  P.  M.  «»f  Monday. 
.Maroli  S,  19::<!.  Said  bids  to  be  filed 
with  the  City  Clerlv  of  the  City  of 
Keno,   Nevada. 

Work   to   l»e    Done    Consists   of   the  Fol- 
lowing   Estimated    Quantities: 

Sixty  ihonsand  (60,000)  square  feet 
of   cement    concrete    sidewalks. 

Twenty  thousand  (20,000)  feet  of 
cement  concrete  curb  and  gutter  8  feet 
6   inches  in   width. 

Eight  thousand  (8000)  feet  of  ce- 
ment concrete  curb  and  gutter  2  feet 
6  inches   in  width. 

Tw  )  ihouj^aiid  two  hundred  (2200) 
feet  of  cement  concrete  gutter  8  feet 
in   width. 

Four  thousand  (4000)  feet  of  cement 
concrete  gutter  6  feet  in  width. 

Ten  thousand  (10,000)  square  feet  of 
cement  concrete  alley   pavements. 

oi),es  ut  ,ne  plans  and  specifications 
may  be  obtained  from  Harry  Chism, 
A-ity  huf^niecr,  upon  the  deposit  of  five 
($5.00)  dollars;  said  money  to  be  re- 
lunded  it  the  specifications  are  return- 
ed within  five  (5)  days  after  the  award 
oi'  the   contract. 

Plats  and  plans  may  be  seen  and 
examined  at  the  office  of  the  City  En- 
gineer. 

Each  hid  must  be  accompanied  by  a 
certified  check  payable  to  the  City  of 
ueiio,  Nevada,  certified  to  by  some 
responsible  bank,  for  an  amount  not 
lebs  iiian  ten  (10%)  per  cent  of  the 
aggregate    of   the    bid. 

For  further  information  inquire  at 
the   ollice   of    the   City   Engineer. 

I  ;.<■    (Jity    Council    reserves    the    right 
t.   riuct  any  and  all   bids. 
^o^'^\[^9     ^'     Heno,     Nevada,     February 

,,  ^i      .  J-  B-   REESE, 

c.i.v    Clerk    and    Clerk      of      the      City 
>  ounc.l   of   the  City  of   Keno.  Nevada 


A  cal!  for  bids  published  in 
this  section  Indicates  that  bids> 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  la  assured 
through  BUILDING  A.VD  E.\G1- 
N'EEni.VG  NEWS  which  reaches 
ev.ry  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
p\ibllc    work. 

Ratet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
flig-hway  Commission  are  pub- 
Hshfd    In    this    section. 


STATE    OF    CAHFORMA 

r.VLIFORMA  HIGHAVAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
„'?.".V''"'  Commission,  51.5  Forum 
lIuildinKT,  Sacramento,  Cal.,  until  •' 
o'clock  P.  M.  on  March.  TJ,  1926.  at 
which  time  thoy  will  be  publicly  open- 
ed and  read,  for  construction,  in  ac- 
cordance with  the  specifications  there- 
I  _r.  to  which  special  reference  is  made 
low'"?'  "^  ^^^*^   Highway,   as   fol- 

(ViVi  Y%^^S^  County,  at  Chalk  Hill 
(nil  ,.:  ,■  '^h  \''^"'  seven'-tenths 
paved   With  bituminous  macadam 

LoK  Angeles  Countv,  bridge  'arrn<;<: 
the   Kio   Hondo  near  Los   Angeles    (VIl! 

four  io,' fir.  ^^  •  y'*^^"'^'^  ^y  moving 
toui     100    foot    e.vistmg    steel    spans    off 

nr?m.'r"l'^  ""-^  roadway  and  cons?ruct- 
ng   four  similar  spans  at  side  thereof- 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  a  the  said 
fi  ;s'o?fhJ''r;-  "'"^'  ^r;^^^"  at  the  o'f^ 
\i.geU.  J  ;/i!:;:'"'T?"  Engineers  at  Ln.s 
-\ngen.s  and  .San  Francisco,  and  at  the 
office    o(    the    Division    Engineer   ot    th^ 

A    representative    from    the    r>ivioi/,„ 


of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
worlv  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  In- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The   California  Highway   Commission 
reserves   the   right   to   reject   anf   or  all 
b:ds    or    to    accept    the    bid    deemed    for 
'he  best   interests   of  the   State. 
HARVEY    M.    TOY, 
LOUIS   EVERDING, 
N.    T.    EDWARDS, 
California   Highway   Commission 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:    February   23,    1926. 


NOTICE   TO    CONTRACTORS 

(VMsalia     Inion     High     School    District) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  the  Visalia 
Union  High  School  District,  County  of 
Tulare,  State  of  California,  will  receive 
sealed  bids  for  the  furnishings  of  all 
labor  and  materials  necessarv  in  the 
erection  and  completion  of  a  Fine  Arts 
Building,  addition  including  works  ac- 
cording to  plans  and  specifications  pre- 
pared by  the  Ernest  .7.  Kump  Companv 
Architects,  of  the  City  of  Fresno  ancj 
in  strict  accordance  with  the  bids  and 
tion'"^^^    bids    asked    for    in    speciflca- 

S.Tid  sealed  bids  will  be  received  uii 
*o   and    including:   7:30   V.   M.   of   the   0th 

cTe';-!"    o7"t"h"- ^"-'V^'  '^^  undersigned 
^-lei  K    or    the    Board. 

Said  sealed  bids  must  be  accompanied 
by  a  certified  check  or  bidder's  bond 
in  a  sum  equal  at  least  to  10%  (ten 
per  cent)  of  the  total  amount  of  bid 
to  do  the  work  mentioned  •  and  made 
ThJ^R^^  i°  ^^^  undersigned  Clerk  of 
the    Board,    as    a    guarantee      that      the 


bidder  will  execute  proper  contracts 
and  bonds  in  case  the  contract  is 
awarded  to  him  or  them,  by  reason  of 
his   or   their   bid. 

Plans  and  specifications  are  on  file 
at  the  offices  of  the  undersigned  Clerk 
of  the  Board,  and  additional  copies  may 
be  secured  at  the  offices  of  the  Dis- 
trict's architects,  the  Ernest  J.  Kump 
Company,  532-5  Rowell  Bldg.,  Fresno, 
California. 

All  bids  to  be  made  out  on  blank 
forms  furnished   by  the  Architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
50%  (fifty  per  cent)  covering  labor 
and  materials  and  an  additional  25% 
(twenty-five  per  cent)  bond  for  faith- 
ful performance  as  fully  set  forth  in 
specifications,  and  10%  (ten  per  cent) 
maintenance  bond  at  completion  of 
building. 

The  said  Board  of  Trustees  of  the 
said  High  School  District,  as  (owners) 
reserve  the  right  to  reject  any  and  all 
bids  or  alternate  bids  or  any  part  or 
parts  of  any  bids  and  reject  the  balance 
thereof,  and  to  waive  any  informality 
'"  A^i^^      '*^^  °^  alternates   received 

All  bids  to  be  addressed  to  C.  T    Pool 
lerk  of  the  Board   of  Trustees   of  the 
Visaha  Union    High    School    District 

By  order  of  said  Board  of  Trustees 
C.   T.   POOL,  Cleric. 

NOTICE  INVITING   BIDS 

<Pil»e    and    Fittin8:.s--Snnta    Barbara) 

Sealed  proposals  or  bids  will  be  re- 
ceived in  the  office  of  the  Manager  of 
the  City  of  Santa  Barbara  in  the  City 
Hall  of  said  city  up  to  8  o'clock  P.  M. 
on  March  3.  1»2<J,  for  furnishing  the 
said  city  with  cast  iron  water  pipe! 
fittings,  valves  and  fire  hvdrants 

Information  and  specifications  can  be 

a  ,er'"        '"  °^^^  ^^   ^^®  ^"^  *'^"' 

r«!^tm^^'''^  "'',"'^1   ^^  accompanied   by  a 

ceitified    check    for    10   per   cent    of   the 

amount  of  the  bid  made  payable  to  tht 

%^^':  of  the.  City  of  Santa   Barbara^ 

1  ne    light    IS    reserved    to    reiect    anv 

Ues^'i^'iS^^id^''   -^'^^  any^n^fl-^rUfil 
EDW.  E.  HASKELL, 

City    Manager. 


QUANTITY    SURVEYOR 

A  .-ihinn'oii    KiiK'iiK'cr 

AMXHUR     GRIDDLE 

<iJ>  t     Mi.Nsioii     Mrccl.    u*    Third     .St. 
''iau    Franc»;ico,    Calif. 

■|'' l''i'lioii.'    |iont;i^is    K-i-;»-:! 

ACCREDITED  APPRAISER 


NOTICE  TO  Bidders 

(C.    I.    Pipe — Redwood    City) 

Public  notice  is  herebv  given  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  Town  of  Red- 
wood   City,    California,    up    to    and    in- 

?  .Vw,'"^.  ^i°"t^^''  ♦'•«  ^''*  «l«y  «'  March, 
lJ>-«.  at   the   hour  of  7:30  o'clock  P.  M.. 

for  the  following  materials  to  be  de- 
livered f.  o.  b.  cars  at  Redwood  City 
t  o  -  w  1 1 : 

2000  lineal  feet  of  six  (6)  inch  cast 
Ivefghr^^'"  ^'^^'  ^'^^^  ^'  St''"''ard 
.  6000  lineal  feet  of  four  (4)  inch  casi 
iron  vyater  pipe.  Class  B,  Standar.', 
weight. 

■1 — six    (6)    inch    cast   iron    tees 

lo—four   (4)    inch    tees  cast    iron 

All  pipe  to  be  of  bell  and  spigot  form 
and  not  less  than  twelve  (12)  feet  nor 
more  than  sixteen  (IG)  feet  lengths,— 
all  tees  to  have  bells  all  around.  Pipe 
and  fittings  to  conform  to  American 
Water    U  orks    Association    Standards 

All  pipe  and  specials  to  be  subject 
to  inspection  by  the  Superintendent  of 
AVater  System  of  the  Town  of  Red- 
wood City  upon  delivery  and  rejected 
))ieces  to  be  stored  at  the  e.xpense  and 
j^ul)ject    to   the   order   of   shipper. 

Delivery  to  be  made  within  ninety 
t!tO)  days  after  placing  order  and  con- 
tract to  be  entered  into  within  five  (5) 
days  after  acceptance  of  bid. 

Bids  to  be  aoconii)ani<-d  bv  certified 
■cliifk  in  the  amount  of  ten  (10)  per 
vtiit  n{  bid,  ))ayable  to  the  President 
"t    thf    Hoard    of   Trustees    of   Redwood 
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City  Checks  of  unsuccessful  bidders 
to  be  returned  at  once,  check  of  suc- 
cessful bidder  to  be  returned  upon  ac- 
ceptance of  goods  ordered. 

The   Board   of   Trustees   reserves    the 
rieht  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees  of 
the  Town  of  Redwood  City,  California. 

Dated  February  15,  1926. 

W.  A.  PRICE, 
Clerk   of  the   Board  of  Trustees  of  the 

•    Town   of   Redwood  City. 

NOTICE  TO  BIDDEK.S  ON  SPRI1VKL.ER 
SYSTEM 

(Sitrlukler    System,    FJtc. — City    of    Ala- 
meda) 
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NOTICE  IS  HEREBY  GIVEN  THAT 
the  Council  of  the  City  of  Alameda 
will  receive  sealed  bids  or  proposals 
for  the  construction  of  an  automatic 
pipe  line  sprinkler  system,  including 
pump,  motor  and  automatic  control, 
for  the  Municipal  Golf  Course  on  Bay 
Farm  Island,  said  city,  up  to  the  hour 
of  8  o'clock  P.  M.,  on  Tuesday,  the  2nd 
duy  of  March,  1021J,  in  accordance  with 
the  plans  and  specifications  adopted 
therfor  and  on  file  with  the  city  engi- 
neer, copies  of  which  may  be  procured 
upon  application  at  the  office  of  the 
city  engineer  and  depositing  the  sum 
of  Five  Dollars  (|5.00).  Said  deposit 
will  be  refunded  upon  return  of  the 
plans. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  responsible  bank 
in  a  sum  equal  to  ten  per  cent  (10%) 
of  the  aggregate  amount  of  the  bid, 
payable  to  the  City  of  Alameda,  as  a 
guaiantee  that  the  successful  bidder 
will  enter  into  a  contract,  otherwise  to 
be  forfeited  to  the  city  should  he  fail 
or  refuse  to  do  so  within  ten  days 
after  the  same  has  been  awarded  to 
him. 

AH  bids  must  be  in  writing,  endorsed 
"Bid  for  Sprinkling  System,"  and  filed 
with  me  on  or  before  the  day  and  hour 
aforementioned,  whereupon  the  same 
will   be   publicly   opened   and   declared. 

The  Council  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Council  of  the  City 
of  Alameda. 

Dated  February  16,  1926. 

W.  E.  VARCOE, 
City  Clerk  of  the  City  of  Alameda. 
♦ 

NOTICE   TO    CONTRACTORS 

(AVelded   Steel   Pipe  Line— Marin   Muni- 
cipal Water  District) 

Sealed  bids  will  be  received  by  the 
Secretary  of  the  Board  of  Directors  of 
the  Marin  Municipal  Water  District  at 
his  office,  468  Fourth  Street,  City  of 
San  Rafael,  County  of  Marin,  State  of 
California,  up  to  the  hour  of  7:00 
o'clock  P.|  M.,  Tuesday,  March  l(5th, 
lUZO,  for  supplying  and  also  for  supply- 
ing and  installing  7346  feet  of  30  inch 
diameter  and  29,504  feet  of  26  inch 
diameter  welded  steel  pipe  line  in  the 
Marin  Municipal  Water  District,  Marin 
County,  California,  in  strict  accordance 
with  the  plans  and  specifications 
adopted  by  the  Board  of  Directors  of 
the  Marin  Municipal  Water  District  by 
Resolution  No.  861  on  February  16th. 
1926,  and  now  on  file  in  the  office  of 
the  Secretary. 

A  copy  of  the  plans  and  specifica- 
tions, "Instructions  to  Bidders,"  and 
official  blanks  for  proposals,  may  be 
secured  by  prospective  bidders  upon 
payment  of  a  deposit  of  $10.00,  which 
will  be  refunded  upon  their  return  to 
the  Marin  Municipal  Water  District  in 
good   order. 

Dated  this  17th  day  of  February, 
1926. 

E.   R.   PRENTICE, 
Secy.,   Board   of   Directors    of   the 
Marin   Municipal    Water   District. 

* 

NOTICE   TO    CONTRACTORS 

(Pavins — Reno,   Nevada) 

NOTICE  IS  HEREBY  GIVEN  THAT 
the  City  Council  of  the  City  of  Reno, 
Nevada,  invite  and  will  receive  sealed 
bids,  up  to  five  (5)  o'clock  P.  M.,  of 
Monday,  March  15th,  193«.  Said  bids 
to  be  filed  with  the  City  Clerk  of  the 
City  of  Reno. 

Work  to  be  done  consists  of  the  fol- 
lowing      estimated       quantities:         Six 


hundred  sixty  thousand  (660,000) 
s(iuare  feet,  more  or  less,  of  three  and 
one-half  (31/2)  inch  base  and  one  and 
one-half  (11/2)  inch  surface  asphaltic 
concrete    pavement. 

Sixty  thousand  (60,000)  square  feet 
of  patching  and  replacing  old  aHphaltlc 
pavement. 

Copies  of  the  plans  and  specifications 
may  be  obtained  from  Harry  Chism, 
City  Engineer,  upon  the  deposit  of  Five 
($5.00)  Dollars;  said  money  to  be  re- 
funded if  the  specifications  are  re- 
turned within  five  days  after  the  award 
of    the    contract. 

Plats  and  plans  may  be  seen  and 
examined  at  the  office  of  the  City  En- 
gineer. 

Each  bid  must  be  accompanied  by  a 
certified  checlt  payable  to  the  City  or 
Reno,  Nevada,  certified  to  by  some  re- 
sponsible bank,  for  an  amount  not  less 
then  ten  (10)  per  cent  of  the  aggre- 
gate of  the  bid. 

For  further  information  inquire  at 
the   oflfice   of   the   City   Engineer. 

The  City  Council  reserves  the  right 
to   reject   any   and   all   bids. 

Dated  at  Reno,  Nevada,  February 
2nd,  1926. 

J.    B.    REESE, 
City  Clerk  and  Clerk  of  the  City  Coun- 
cil of  the  City  of  Reno. 


STATE  OF  CAL1FOR.M.4 


NOTICE   TO    BIOUERS 
(Ditch    DiKger — City    of    Santa    Cru*) 

Notice  is  hereby  given  that  the 
Council  of  the  City  of  Santa  Cruz  in- 
vites sealed  proposals  or  bids  for  fur- 
nishing the  following: 

One  21  inch  by  seven  feet  Boom 
Ditcher  on  Caterpillar  Traction  and 
e(iuipped  with  power  operated  Boom 
Hoist;  four  digging  speeds  and  pow- 
ered with  a  four  cylinder  Gasoline 
Engine.  The  Ditcher  to  be  complete 
with  all  equipment  and  tools  necessary 
for  operation. 

Ditcher  to  be  delivered  f.  o.  b.  Cor- 
poration Yard,  City  of  Santa  Cruz. 

Delivery  to  be  made  within  30  days 
after    award. 

Said  proposals  or  bids  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
in  the  City  Hall,  Church  Street,  in  the 
City  of  Santa  Cruz  up  to  the  hour  of 
»  o'clock  in  the  forenoon  of  Thurs- 
day, the  4th  day  of  March,  103<J,  and 
will  be  opened  by  said  Council  at  9:30 
o'clock    in    the   forenoon    of   said   day. 

All  proposals  or  bids  must  be  in 
writing  and  accompanied  by  a  certified 
check  or  bond  for  ten  per  cent  of  the 
amount  bid,  payable  to  the  City  of 
Santa   Cruz. 

The  Council  of  said  City  reserves 
the  right   to   reject  any   and   all   bids. 

Dated  February   20th,   1926. 

S.   A.   EVANS, 
City  Clerk. 


GET  BUSINESS  BY  MAIL 

60  liases  of  tilal  business  faols  and 
ftgurrs.  Who.  where  and  iKW  many 
your  v>'nsi>ects  are. 
8.000  lines  of  business  covered.  Com- 
pl]e\1  by  the  I^rsest  Dlrettorj-  Pub- 
llsliors  in  U)e  world,  thru  Information 
obtained  bv  actual  door-to-door  can- 
vass.        Write   for   vour   FREE  copy 

R.  L  POLK  &  CO.,  Detroit  Mkh. 
810  POLK     DIRECTORY     BLDQ 


CALIFORNIA    HIGHWAY   COMMISSION 

NOTICE    TO    CO.XTRACTORS 

SEALED  PItOPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
l^uiiding,  .Sacramento.  California,  until 
two  o'clock  P.  M„  March  15.  1»2«,  at 
which  time  they  will  be  publicly  opened 
and  read,  for  construction,  in  accord- 
ance with  plans  and  specifications 
therefor,  of  a  Maintenance  Shop  Build- 
ing In  Los  Angeles  County,  at  Lanker- 
shim.  California. 

The  Maintenance  Shop  Building  will 
have  wood  frame  walls  and  roof  cov- 
ered with  galvanized  iron,  concrete 
foundation  and  floor.  Plumbing  and 
Electric  Work  will  be  Included  In  the 
General   Contract. 

Ca.sh  or  a  certified  check  made  pay- 
able to  the  "Secretary,  California  High- 
way Commission,"  in  the  sum  of  at 
lea.st  ten  per  centum  (10%)  of  the 
amount  of  the  bid  must  be  enclosed 
with  each  bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
Highway  Commission,  515  Forum 
Building,    Sacramento. 

A  deposit  of  twenty-five  (25.00)  Dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission  in  good  condition. 

Bids    must    be    on   forms   prepared    by 
the    Commission.    Attention    of    bidders 
is   called   to   "Instructions  '   on   proposal 
form   for  full   directions  as   to   bidding. 
The   California   Highway   Commission 
reserves   the   right  to   reject  any  or  all 
bids    or    to    accept    the    bid    deemed   for 
the    best    interests    of   the    State. 
HARVEY   M.    TOY. 
LOUIS    EVERDING, 
N.   T.   EDWARDS, 
California   Highway   Commission. 
R.  M.   MORTON, 

State    Highway    Engineer. 
W.  F.  MIXON, 
Secretary. 


NOTICE    TO    CONTRACTORS 


(Pipe    Mne — City    of    Medford) 

Notice  is  hereby  given  that  bids  are 
now  called  for  the  construction  of  the 
Big  Butte  Springs  Pipe  Line.  The 
plans  and  specifications  can  be  seen  at 
the  oHlce  of  the  Water  Commission,  in 
the  City  Hall,  Medford.  Oregon;  copies 
ran  be  obtained  from  the  Engineer  of 
the  Water  Commission,  City  Hall.  Med- 
ford, Oregon,  upon  a  receipt  of  a  de- 
posit of  ten  ($10)  dollars,  which  will 
be  returned  to  each  bona  fide  bidder 
when  said  plans  and  specifications  are 
returned.  The  work  involves  the  fur- 
nishing and  laying  complete,  including 
trench  excavation  and  backfill,  of  ap- 
proximately 30  miles  of  welded  steel 
pipe  of  the  following  sizes  and  lengths: 

25-inch  w^elded  steel  pipe,  approxi- 
mately 35,000   lin.   ft.; 

23-inch  welded  steel  pipe,  approxi- 
mately  35,150   lin.  ft.; 

21-inch  welded  steel  pipe,  approxi- 
mately  77.000   lin.    ft.; 

20-inch  welded  steel  pipe,  approxi- 
mately 11,840  lin.  ft. 

The  Water  Commission  will  receive 
sealed  proposals  therefor  and  the  pro- 
posals will  be  opened  at  the  office  of 
the  Water  Commission,  in  the  City 
Hall.  Medford,  Oregon,  on  March  9, 
10241.   at   8   o'clock   P.   M. 

Bids  will  be  received  on  alternate 
plans  for  the  whole  or  for  separate 
bid  for  concrete  pipe  as  provided  for 
in  the  specifications.  Bidders  are  in- 
vited to  bid  as  a  whole  on  each  al- 
ternate plan.  Each  bid  must  be  ac- 
companied by  a  certified  check  or  bid 
bond  of  not  less  than  3%  of  the 
amount  of  the  bid.  The  right  is  re- 
served to  reject  any  or  all  proposals, 
to  accept  the  proposal  submitted  by 
any  bidder,  and  to  waive  technical 
defects,  as  the  interest  of  the  City 
mav    reuire. 

WATER  COMMISSION,  CITY  OF  MED- 
FORD. 

By    H.    L.    WALTHER, 

Chairman. 
By    M.L.ALFORD, 

City    Recorder. 
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BRIDGES 


SAN  GABRIEL,  Cal. — Until  7:30  P. 
M.,  Mar.  2,  bids  will  be  rec.  to  const, 
reinf.  concr.  bridge  on  Ramona  St. 
across  the  Arroyo,  consisting  of  2  20- 
ft.  spans,  in  accordance  with  plans  and 
spec,  prepared  by  C.  N.  Wright,  city 
engr..  Pacific  Elec.  Bldg.  Bonds  of 
$20,000  voted  for  this  work.  Cert.  chk. 
5%.     Ira   H.   Stouffer,  city  clerk. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— County  Surveyor  Geo.  A.  Kneese 
preparing  spec,  for  cone,  culvert  on 
San  Gregorio  road  at  junction  of  La 
Honda  Rd.  Elizabeth  M.  Kneese, 
County  Clerk. 


OAKLAND,  Cal.— J.  H.  Tillman  Co., 
310  East  Cabrillo  Blvd..  Santa  Barbara, 
at  1149,000  awarded  cont.  by  county  to 
rehabilitate  Webster  St..  bridge  over 
Estuary. 


FRESNO,  Fresno  Co.,  Cal. — See 
"Railroads,"  this  issue.  Bridge  planned 
bv  A.  T.  and  S.  F.  R.  R.  near  Center- 
ville. 


SAN  FRANCISCO — See  "Railroads," 
this  issue.  Improvements  to  be  under- 
taken bv  Western  Pacific  R.  R.  Co. 
during   1926. 


LOS  ANGELES  COUNTY  Cal.— Until 
March  22,  2  P.  M.,  bids  will  be  rec.  by 
State  Highwa.v  Commission  for  bridge 
work  across  the  Rio  Honda  near  Los 
Angeles,  involv.  widening  of  present 
bridge  by  moving  four  100-ft.  existing 
steel  spans  off  center  line  of  rdwy. 
and  const.  4  similar  spans  at  side  there- 
of; piers  and  cone,  approach  spans  to 
be  widened.  R.  M.  Morton,  state  high- 
way eng.  See  call  for  bids  under  of- 
iicisil   propo.ssil   .section    in   this    issue. 


DREDGING.  HARBOR  WORKS 
AND  EXCAVATIONS 


RICHVALE,  Butte  Co.,  Cal.  —  Until 
March  1.5,  2:30  p.  m.,  bids  will  be  rec. 
by  Drainage  District  No.  100,  Butte 
County,  to  repair  and  enlarge  portions 
of  drainage  system.  Cert,  check  10% 
payable  to  dist.  req.  Plans  obtainable 
from  F.  S.  Robinson,  consulting  en- 
gineer,   Chico. 


CALIFORNIA  —  See  "Sewers  and 
Street  Work,"  this  issue.  Plans  being 
prepared  by  State  Highway  Commis- 
sion. 


PETALUMA,  Sonoma  Co.,  Cal. — Haas 
&  Doughty,  Merchants'  Exchange  Bldg., 
San  Francisco,  at  $.60  yd.  awarded 
cont.  by  city  for  new  cut  in  Petaluma 
river  near  Bridge   St. 


IRRIGATION  PROJECTS 


LOVELOCK,  Nevada— Lovelock  Ir- 
rigation District,  comprising  approx. 
20,000-acres,  was  organized  at  a  recent 
election.  A  bond  election  will  be  sub- 
mitted shortl.v  to  secure  funds  to 
finance   const,    of   irrigation    works. 


LIGHTING  SYSTEMS 


ONTARIO,  Cal. — City  Serv.  Mgr.  O. 
S.  Roen  preparing  data  to  present  to 
city  council  in  Mar.  regarding  mod- 
ernization   of  St.    light    system. 


POMONA,  Cal. — Bids  will  be  asked 
shortly  for  ornam.  lights  in  Hunting- 
ton  Blvd.   City   Eng.   F.  C.   Proehde. 


ONTARIO,  Cal. — City  approves  plans 
for  ornam.  lights  in  subdivision  at  Ely 
St.  and  Walker  Ave.,  Klepper  Co.,  Pas- 
adena, owners.  Henry  Garrett,  Ontario, 
engineer. 

LONG  BEACH,  Cal.— Jas.  C.  Perry, 
721  Detwiler  Bldg.,  Los  Angeles  award- 
ed cont.  by  city  at  $33,730  for  orna.m. 
lights  in  Locust  Ave.,  bet.  Ocean  Blvd. 
and   10th  St. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m.. 
Mar.  1,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Mission  Beach,  City 
Engr.  F.  A.  Rhodes;  1911  Act.  Allen  H. 
Wright,   city  clerk. 


LOS  ANGELES,  Cal.— City  plans  or- 
namental lights  under  1911  act  in: 
Lloverdale  and  Cochran  Aves.,  between 
Rcseland  &  Jefferson  Sts;  cone,  posts; 
Orlando  Ave.,  bet.  city  limits  and  Mel- 
rose Ave:   cone,   posts. 

BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  declares  inten.  to  install  street 
lighting  system  in  portions  of  Burlln- 
game  ave.,  California  Dr.,  Primrose  rd., 
El  Camino  Real,  etc.,  together  with  un- 
derground conduits,  etc.  Union  Metal 
Mfgr.  Co.  standards.  1911  Act  and  Bond 
Act  1915.  Protests  March  8.  J.  Mur- 
phy, city  clerk. 


ALHAMBRA,  Cal.— John  R.  Davies, 
2131  Santee  St.,  Los  Angeles,  awarded 
cont.  by  city  at  $44,200  for  ornam. 
lights  in  Emery  Park  Lighting  Dist., 
involv.  approx.  308  Marbelite  posts  of 
type  No.  1100,  and  approx.  61,475  ft. 
conduit. 


BEVERLY  Hii^LS,  Los  Angeles  Co., 
Cal. — E.  A.  Irish.  619  I.  W.  Hellman 
Bldg.,  Los  Angeles,  awarded  cont.  by 
Geo.  Reed  Co.,  realtors,  at  $26,595  for 
underground  conduits,  etc.,  in  Beverly 
Crest  Tract,  invalv.  77  m.  h.;  42,000  ft. 
3-in.  fibre  conduit;  41,000  ft.  2-in.  fibre 
conduit;  3000  11/2 -in.  black  iron  pipe. 
Met.  lighting  posts  for  this  work  al- 
ready   installed. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Edgewood  Park  Tract  interests 
having  plans  prepared  for  installation 
of  electroliers  throughout  streets  in 
the  tract. 


SAN  MARINO,  Cal.— City  plans  or- 
namental lights  in  Monterey  Rd.,  betw. 
El  Molino  and  Oak  Knoll  Aves;  1911 
act.   H.   W.  Joyce,  city  clerk. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
Mar.  8,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  ornam.  lights  in  Figueroa  St., 
bet.  Jefferson  St.  and  Vernon  Ave.; 
pressed    steel*  posts;    1911    Act. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

RrtR  iio>VAnn  strket 

San    Francinro,   Calif. 

Douglas  6320 


GLENDALE,  Cal.— K.  D.  Miller,  218  S. 
Greenleaf,  Whittier,  awarded  contr.  by 
city  at  $30,283  for  ornam.  lights  in  San 
Fernando  Kd.  and  a  portion  of  West- 
ern Ave. 

John  R.  Davies,  2131  Santee  St.,  Los 
Angele.s,  awarded  cont.  at  $1632  for 
urnam.  lights  in  portions  of  Ben  Lom- 
ond Dr.  and  Kennetli  Rd. 


COLTON,  Cal. — Property  owners  pe- 
tition city  to  install  ornam.  lights  in 
F  Street. 


MONROVIA,  Cal.— City  Eng.  H.  S. 
Gierlich  preparing  plans  for  ornam. 
lights  in  Lincoln  Ave.,  Sixth  Ave.,  and 
Fifth  Ave. 


INGLE  vVOOD,  Cal.— Proceedings  for 
ornam.  Marbelite  posts  on  Centinela 
Ave.,  bet.  Manor  Dr.  and  Market  St., 
abandoned   by   city   trustees. 


MANHATTAN  BEACH,  Cal.  —  City 
plans  for  ornam.  lights  in  Manhattan 
Ave.  1911  act.  Protests,  March  9. 
Llewellyn   Price,   city   clerk. 


MONROVIA,  Cal.— Bids  will  be  called 
shortl.v  for  ornam.  lights  in  Oak  Park, 
n.  of  Recreation  Park.  H.  S.  Gierlich, 
city    engineer. 


LOS  ANGELES,  Cal.— D.  S.  McEwan, 
2930  Main  St.,  Ocean  Park,  awarded 
conts.  by  Bd.  Pub.  Wks.  to  install  or- 
nam. lights  in:  Orlando  Ave.,  bet. 
Rosewood  Ave.  and  Beverly  Blvd.  at 
$2.")89;  Hillhurst  Ave.,  bet.  Los  Feliz 
and  Hollywood  Blvds.,  at  $32,200i 


LOS  ANGELES,  Cal.— City  plans  or- 
nam. lights  (190  pressed  steel  posts), 
in  Allen  Ave.,  Oxford  Ave.,  Sinaloa 
Ave.,  Dominion  Ave.  and  other  Sts.,  un- 
der  C.   I.    No.   486. 


MACHINERY  &  EQUIPMENT 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  March  4,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  to  fur.  one 
21-in.  by  7  ft.  boom  ditcher  on  cater- 
pillar traction  and  equipped  with  power 
operated  boom  hoist;  4  digging  speeds 
and  powered  with  4-cylinder  gasoline 
engine,  complete  with  tools;  delivered 
f.  o.  b.  corporation  yard,  Santa  Cruz, 
30  days  after  award  of  contract.  Jas. 
K.  James,  city  eng.  See  call  for  bids 
under  official  propossil  section  in  this 
issue. 


RAILROADS 


FRESNO,  Fresno  Co.,  Cal.— Atchison, 
Topelva  and  Santa  Fe  Railroad,  ap- 
plies to  Interstate  Commerce  Commis- 
sion to  take  over  the  Fresno  Interur- 
ban  Railroad.  If  the  deal  is  con- 
sumated  the  A.  T.  and  S.  F.  will  const, 
approx.  3%  mi.  of  r.  r.  and  a  new  bridge 
over  the  Kings  river  just  north  of 
Centerville  at  a  cost  of  $150,000. 


LOS  ANGELES.  Cal.— Pacific  Elec. 
Ry.  will  expend  $296,000  bet.  Valley  Jet. 
and  Vindaiul  nr.  El  Monte,  involv.  re- 
placement of  70-lb.  by  90-lb.  rail. 
Grooved  girder  rails  are  to  be  laid  at 
Garfield  Ave.  and  San  Gabriel  Blvd. 
crossings. 


SAN  FRANCISCO— Western  Pacific  R. 
R.  Co.,  Mills  Bldg.,  San  Francisco,  con- 
templates the  following  Improvements 
during   the   year   1926: 

San  Francisco — New  tracks  in  whole- 
sale and  industrial  districts,  extending 
from  6th  to  9th,  Folsom  to  Brannan 
Sts.,   cost    in   excess   of  $200,000. 

Alameda — In  conjunction  with  Santa 
Fe,  the  utilization  of  the  Alameda  Belt 
Line,   including  const,   of  slips   on   Oak- 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.     That  means     | 
competition  and — competition  means  the  lowest 
poFsible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NKWS  have  a  circulation  of 


3340 


— reaching  the  JJngineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  yon  want  competition — if  you  want  independent 
contractoi-s  to  figure  your  job — if  you  want  the 
loicest  possible  hid — send  particulars  of  your 
project  to 

Duilding  &  iLngineering  INews 
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land  estuary  and  extension  of  present 
rails  of  Belt  Line  west  to  San  Fran- 
cisco bay.  (Other  construction  to  meet 
the  needs  of  Alameda  is  under  con- 
sideration). 

Oakland  —  Extension  of  existing 
yards.  Two  eighty-car  tracks  are  to 
be  added. 

Lodi — A  branch  line  to  connect  Lodi 
with  main  line  of  Western  Pacific  at 
Villinger.  Plans  call  for  extension  of 
this  proposed  branch  east  from  Lodi. 
Altogether  a  total  of  bet.  12  and  13 
mi.  of  track  is  proposed.  (The  appli- 
cation to  build  this  branch  is  now  be- 
fore the  interstate  commerce  commis- 
sion). 

Yolo  and  Solano  Counties — Through 
the  Sacramento  Northern,  a  subsidiary 
line,  will  be  built  a  13  mi.  extension, 
electric  from  Lisbon  on  Sacramento 
Short   Line    to   Holland   tract. 

Nevada — Let.  Elko  and  Wells  about 
$250,1100  will  be  expended  in  replacing 
five  large  wooden  bridges  with  steel 
structures;  many  other  smaller  wooden 
structures  are  to  be  replaced  with  con- 
crete. 

Sacramento  imps,  include  an  inter- 
change of  track  near  American  River 
crossing  to  connect  with  Sacramento 
Northern  tracks,  extension  of  Jeffery 
shopyards  and  provision  of  new  heavy 
too:s   in  shops.  , 

Other  improvements  provided  by  the 
budget  are: 

Replacement  of  a  long  and  high 
wooden  trestle  near  Doyle,  Calif.,  with 
a  fill;  a  110-ft.  continuous  turntable 
and  new  signals  at  Oroville,  and  addi- 
tional trackage  at  Oroville  and  Por- 
tola;  a  general  program  of  improve- 
ments at  the  Stockton  yards  and  ex- 
tensions of  the  yard  at  Winnemucca; 
two  new  passing  tracks  in  Alameda 
county,  and  the  capacity  of  sixteen  of 
the  passing  tracks  now  in  use  in  Cali- 
fornia  and   Nevada   to   be   enlarged. 


SAN  FRANCISCO.— R.  W.  Jamison,  at 
$1,166.20,  submited  low  bid  to  Board  of 
Public  Works  to  furnish,  deliver  and 
install  rail  bonds  for  Sunset  Line  of 
Municipal  Railway. 


FIRE  ALARM  SYSTEMS 


SUSANVILLE,  Lassen  Co.,  Cal. — 
Lassen  Lumber  &  Box  Co.,  plans  im- 
mediate installation  of  combination 
rire  alarm  and  watchman  system  at 
plant. 


SEATTLE,  Wash.— Until  March  12, 
10  A.  M.,  bids  will  be  rec.  by  Walter 
D.  Freeman,  city  purchasing  agent,  to 
fur.  60  P.  N.  1.  succession  and  10  P. 
fire  alarm  boxes.  Alt.  bids  will  be  con- 
sidered for  260  P.  N.  I.  succession  and 
40  P.  N.   I.   sector  fire  alarm  boxes. 


FIRE  EQUIPMENT 


RIO  VISTA,  Solano  Co.,  Cal. — Elec- 
tion will  be  held  March  2  to  vote  bonds 
of  $8000  to  finance  purchase  of  chem- 
ical fire  engine. 


PASADENA,  Cal.  —  Until  11  a.  m.. 
Mar.  9,  bids  will  be  rec.  by  city  for  1000 
gal.  triple  combination  pumping  en- 
gine, in  accordance  with  spec,  on  file 
at  office  of  city  directors,  price  to  be 
delivered  f.  o.  b.  Central  Fire  Station, 
Holly  St.  and  Broadway,  Pasadena. 
Cert.  chk.  10%.  Bessie  Chamberlain, 
city  clerk. 


WATER  WORKS 


TURLOCK,  Stanislaus  uo.,  cai. — City 
returns  un-opened  lone  bid  of  Ameri- 
can La  France  Co.  to  fur.  motor  fire 
truck:  est.  cost,  $14,000.  New  bids  will 
be  asked. 


MISCELLANEOUS   SUPPLIES 


PORTLAND.  Ore. — Until  March  5.  2 
P.  M.,  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
5800  ft.  fire  hose  for  Bureau  of  Fire. 
Cert,  check  10%  payable  to  city  req. 
with  bid. 


RESERVOIRS  &  DAMS 


MONTICETO,  Santa  Barbara  Co.,  Cal. 
—Election  will  be  held  March  23  in 
Monticeto  Water  District  to  vote 
bonds  of  $678,000  to  finance  const,  of 
Mono   dam. 


LOS  ANGELES,  Cal. — Pasadena  En- 
gineers Society  adopt  resolution  asking 
Co.  Supervisors  to  const,  flood  control 
dam  at  Granite  Dike  site  in  San  Ga- 
briel Canvon  in  place  of  proposed  dam 
at  forks.  It  is  claimed  that  $8,000,000 
can    be    saved    thereby. 


PIPE  LINES,  WELLS,  ETC. 


PORTLAND,  Ore. — Parker-Schramm 
Co.,  Couch  Bldg.,  Portland,  awarded 
cont.  by  city  at  $279,403  for  Lock-bar 
steel  pipe  line  for  Vernon  Supply  Main 
from  E.  60th  St.  to  Hawthorne  Ave.,  to 
33rd  and  Skidmore  Sts. 


SAN  FERNANDO,  Cal. — ^Until  7:30 
P.  M.,  Mar.  8,  bids  will  be  rec.  for  18- 
in.  water  well  in  vicinity  of  8th  and 
Hubbard  Sts.,  n.  e.  of  San  Fernando, 
known  as  Reservoir  Site.  City  Water 
Supt.  E.  L.  DeRemer.  Cert.  chk.  or 
bond,     10%. 


MISCELLANEOUS 
CONSTRUCTION 


SEATTLE,  Wash. — State  of  Wash- 
ington has  started  surveys  for  pro- 
posed 32  mi.  automobile  and  railroad 
tunnel  through  the  Cascade  Mountains 
and  will  report  next  January  on  the 
feasibility  of  the  project.  The  sur- 
vey was  authorized  by  the  State  Legis- 
lature at  the  last  session.  The  project 
would  be  financed  with  national,  state 
and  railway  monies. 


SAN  FRANCISCO,  Cal.— Byron  Jack- 
son Pump  Manufacturing  Co.,  55  New 
Montgomery  St.,  awarded  contract  at 
$19,899  by  B.  P.  Lamb,  Secty.,  Park 
Commission,  Park  Lodge,  Golden  Gate 
Park,  to  furnish  and  install  pump  for 
park  irrigation  system.  Other  bids 
submitted    were: 

Youdall   Construction   Co $23,609.40 

United  Iron   Works    24,743.00 

Latourette-Fical    Co 25,030.00 

American    Well    Works    27,212.00 

Krogh   Pump   Co 29,542.00 

Butte  Electric  Equipment  Co.     32,398.00 

REDLANDS,  Cat.— Committee  ap- 
pointed by  trustees  to  investigate  water 
system  recommends  bond  election  in 
April,  to  vote  $525,000  for  additional 
water  system,  etc. 

NORTH  SACRAMENTO,  Sacramento 
Co.,  Cal. — City  plans  to  purchase  15  or 
more  fire  hydrants  for  installation  in 
various  sections  of  city. 

OAKDALE,  Sttnislaus  Co.,  Cal. — 
Chamber  of  Commerce,  Oakdale 
Woman's  Club  and  Stanley  L.  Collins 
Post,  American  Legion,  are  consider- 
ing plans  of  Portland  Cement  Assn.  for 
proposed  swimming  plool.  $1500  is 
available  for  construction  and  it  is 
proposed    to    raise    additional    funds. 

PORTLAND,  Ore.  —  Peerless-Pacific 
Co.  at  $.70  ea.,  submitted  low  bid  to 
City  Purchasing  Agent  Frank  Coffin- 
berry  to  fur.  200  fire  hydrants.  Other 
bids:  R.  D.  Wood  Co.,  $.79;  Indepen- 
dent Foundry,  $.80;  Rensealler  Valve 
Co.,  $.82;  Phoenix  Iron  Works,  $.82; 
Helser  Machine  Works,  $78.20;  United 
Costing  Co.,  Los  Angeles,  $110;  Key- 
stone Iron  &  Steel  Works,  Los  Angeles, 
$130;   Ricks  Co.,   Los  Angeles,   $135. 

WILLOWS,  Glenn  Co.,  Cal.— Glenn- 
Colusa  Irrigation  District  contemplates 
installation  of  Wood  screw  pump  at 
pumping  plant  to  replace  old  S.  V.  I. 
pumps  now  in  use. 

LOS  ANGELES,  Cal.— Until  10  A.  M., 
Mar.  3,  bids  will  be  recv.  by  City  Purch. 
Agent  Thos.  Oughton,  202  N.  City  Hall 
Annex,  for  refiltration  and  chlorination 
system    under   Spec.    1277. 

LOS  ANGELES.  Cal.— Until  3  P.  M., 
Mar.  2,  bids  will  be  rec.  by  water  and 
power  Comm.,  207  S.  Broadway,  for  990 
ft.  30-in.  riv.  sheet  steel  pipe  deliv.  f.  o. 
b.  trenchside,  beginning  at  intersection 
of  Undine  Way  and  Beverly  Blvd.; 
Spec.  789-A.     Jas.   P.   Vroman,  Secty. 

PORTLAND,  Ore.— Until  March  5,  2 
P.  M..  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
5850  tons  c.  1.  water  pipe.  Lists  of 
materials  desired  obtainable  from 
above  on  request.  Cert,  check  10% 
payable   to  city   req.   with   bid. 

GLENDALE,  Cal. — City  of  GlendaU 
(Pub.  Serv.  Dept.)  sub.  low  bid  to  city 
at  $12,890  for  water  system  compl.  in 
Vine  St.,  Elk  Ave.,  and  Kenilworth 
Ave.     Chas.  U.  Heuser,  bid  $16,404. 


QUALITY  QUANTITY  SERVICE 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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PORTLAND,  Ore.— Until  March  4  2 
P.  M.,  bids  will  be  rec.  by  Frank  Cof- 
flnberry,  city  purchasing  agent,  to  fur. 
gate  valves  for  Bureau  of  Water 
Works.  Lisits  of  materials  desired  ob- 
tainable from  above  on  request.  Cert, 
check   10%    payable   to   city   req. 


GARDEN  GROVE,  Cal.  —  Orange 
County  Water  Works  Dist.  No.  3  $50,- 
000  bond  issue  carried  at  recent  elec- 
tion. Issue  is  for  purchase  of  Garden 
Grove  City  Water  Works  and  Home 
Tract  Water  Co.,  incl.  extensive  imps, 
mains,   tanks,   flrefighting  equip.,   etc. 


TULARE,  Tulare  Co.,  Cal. — Byron- 
Jackson  Co.,  San  Francisco,  at  $2695 
sub.  low  bid  to  city  to  fur.  and  install 
well  pump  at  water  works.  Other 
bids,  all  under  advisement,  were:  Harry 
Crowe  Hardware  Co.,  Tulare,  $2700; 
Sterling  Pump  Co.,  San  Francisco, 
$2790;  Peerless  Pump  Co.,  S.  F.,  $2818; 
Layne  Pump  Co.,  S.  F.,  $3132. 


LAGUNA  BEACH,  Cal.— Until  7  P.  M., 
Mar.  2,  bids  will  be  rec.  by  Laguna 
1  leach  County  Water  Dist.   to  fur.: 

.'i500  tons  4-in.  to  24-in.  cast  iron 
l)ipo;  also  for  drilling,  casing  and  test- 
ing two  16-in.  water  wells  to  approx. 
depth   of  350  ft. 

Plans  may  be  obtained  from  Secretary 
of   Dist.      Cert.   chk.   or   bond    107o. 


SANTA  BARBARA,  Oal.  —  Until 
March  3,  2  P.  M.,  bids  will  be  rec.  by 
lOUw.  E.  Haskell,  city  manager,  to  fur. 
c.  i.  water  pipe,  fittings,  valves  and 
liydrants.  Cert,  check  10%  payable  to 
•Mayor  ret].  Lists  of  materials  desired 
olitainal)le  from  City  Mgi*.  on  request. 
.See  ejill  for  l>i<ls  iindor  oflicial  iiroposjil 
.section   ill  tlii.s   iMNue. 

EUREKA,  Humboldt  Co.,  Cal.— 
-\nie)icaM  C.  I.  Pipe  Co.,  at  $1,336  ft. 
awarded  cont.  by  city  to  fur.  citv  with 
3500  lin.  ft.  8-in.  Class  B  c.  i.  pipe  with 
prepared  joints  for  use  of  city  water 
dept.     Delivered   f.   o.   b.   Eureka. 


SOUTH  GATE,  Cal.— Bids  .  cc.  by  city 
for  deep  well  pump  of  1000  gals  per 
min.  capacity  are:  Layne  &  Bowler 
Corp.,  $2673  with  Westinghouse  or 
Fairbanks,  Morse  motor,  $2633  with  G 
E.;  Pacific  Pump  Wks.,  $2385.40  with 
Westinghouse  and  $2442  with  G.  E  ; 
Frank  J.  Kirnball  Co.,  $3275  with  100 
h.  p.  motor,  and  $2865  with  75  h.  p.; 
Pomona  Mfg.  Co.,  $2207.80;  Byron- 
Jackson  Pump  Mfg.  Co.,  $2264.50;  Peer- 
less Pump  Co.,  $2322. 

Bids  rec.  for  steel  tank  for  water 
dept.  are:  Baker  Iron  Wks.,  $9600  100 
day  deliv.  and  $9900  60  day  deliv; 
Llewellyn  Iron  Wks.,  $10,850;  Minnea- 
polis Steel  &  Iron  Co.,  $9848;  Western 
Pipe  &  Steel  Co.,  $10,520;  McClintic- 
Marshall  Co.,  $9925;  Chicago  Bridge  & 
Iron  Wks.,  $10,455;  Pittsburgh-Des 
Moines  Steel  Co.,  $10,220.  Bids  re- 
ferred to  Edw.  M.  Lynch,  Central  Bldg. 
Los  Angeles,  city  engr.  for  recommen- 
dation. 


RIO  VISTA  Solano  Co.,  Cal. — Elec- 
tion will  be  held  March  2  to  vote  bonds 
to  finance  reconst.  of  pumphouse, 
overhaul  its  equipment,  $16,250;  install 
c.  i.  water  pipe  system,  $13,500;  also 
proposed  to  purchase  new  pump  and 
gas   engine. 

ALAMEDA,  Alameda  Co.,  Cal.— Until 
Alarch  2,  8  p.  m.,  bids  will  be  rec.  by  W. 
E.  Varcoe,  city  clerk,  to  const,  auto- 
matic pipe  line  sprinkler  system,  in- 
cluding pump,  iTiotor  and  automatic 
control  for  Municipal  Golf  Course  on 
Bay  Farm  Island.  Cert,  check  10%  pay- 
able to  city  req.  Plans  obtainable  from 
City  Eng.  on  deposit  of  $5,  returnable. 
See  c:ill  for  bids  under  official  propo.sal 
seetion   in    this  iM.sue. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Campbell  &  BvMlong,  San  Jose,  at 
$801.60  awarded  cont.  by  Pala  School 
District  to  fur.  and  install  deep  well 
turbine  pump  and  motor  and  controll- 
ing apparatus  and  wiring  for  same. 
Byron-Jackson  Co.  bid  $935. 


ARCADIA,  Cal.  —  B.  Nicoll  &  Co., 
1001  W.  M.  Garland  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $1.63  ft.  for 
1825  ft.  10-in.  C.  I.  pipe  deliv.  trench- 
side,  and  $1,215  ft.  for  2020  ft.  8-in. 
same,  incl.  necessary  fittings. 

Bids  for  trench,  lay,  and  backfill  were 
rejected  as  too  high  and  work  will  be 
done  by  water  supt.  This  water  line 
is  approx.  3880  ft.  and  will  be  laid  in 
Huntington  Dr.  G.  B.  Watson,  city 
engincei-. 


REDWOOD  CITY,  San  iviacei.  Co.,  Cal. 
— Until  March  1,  7:30  P.  M.,  bids  will 
be  rec.  by  W.  A.  Price,  city  clerk,  to 
fur.  f.  o.  b.  cars  Redwood  Citv:  2000  lin. 
ft.  6-in.  and  6000  lin.  ft.  4-in.  cast  iron 
water  pipe,  Class  B  standard  weight: 
four  6-in.  c.  i.  tees;  sixteen  4-in.  c.  i. 
tees.  Pipe  to  be  bell  and  spigot  and 
not  less  than  12  ft.  or  more  than  16 
ft.  lengths;  all  tees  to  have  bells  all 
around.  Delivery  to  be  made  90  days 
after  acceptance  of  bid.  See  cnll  for 
l»l<ls  under  otiioial  proposal  section  in 
this    issue. 


SAN  RAFAEL.  Marin  Co.,  Cal.— Until 
March  16.  7  P.  M.,  bids  will  be  rec.  by 
K.  K.  Prentice,  Sccty.,  Marin  Municipal 
Wafer  District,  to  (a)  furnish  and  (b) 
to  furni.sh  and  install  7346  ft.  36-in 
dia.  niid  20, ,'104  ft.  2fi-in.  dia.  welded 
s'.cci  pipe  lino.  Plan.s  obtainable  from 
Sict.w  of  district  en  d^  ])osit  of  $10,  re- 
turnable. S«M'  e.-iil  for  Itiils  under  of- 
tieial    pr»'|'os;il    s<-eti<in    in    this   issue. 

P L A  YG  hO  U X  D.^    A  X  D    PA  R KS 


MERCED,  Merced  Co.,  Pal.— Merced 
Country  Club  plans  to  finance  9-hole 
goir  course.  Plans  will  probablv  be 
prepared  by  W.  E.  Bedesen,  consulting 
engineer,   Shaffer  Bldg.,   Merced. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Prof.  H.  Sheppard  of  the  University  of 
California  has  prepared  plans  for 
landscape  work  in  connection  with  U. 
S.  Veterans'  Hospital  grounds  at  Liver- 
more.  Sum  of  $1800  is  available  for 
the  work. 


SEWERS  &  STREET  WORK 


SAN  CARLOS,  San  Mateo  Co.,  Cal — 
H  E.  Conner,  100  Duane  St.,  Redwood 
City,  at  $18,224  for  vit.  or  cone  pipe 
subm.  low  bid  to  city  to  const,  sewers 
in  various  sections  of  the  city.  Project 
involv.  6,  8,  10.  12,  15  and  21-in.  sewers. 
Jaken  under  advisement.  G.  A.  Kneese. 
Redwood   City,   engineer. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m.. 
Mar.  8,  bids  will  be  rec.  to  imp.  Upas. 
Redwood,  Palm  Sts.,  etc.,  involv  12  - 
184.7  cu.  yds.  excav.,  18,260  cu.  yds 
embank.,  49,450.3  sq.  ft.  cem.  cone,  side- 
^:alk  10.312.9  lin.  ft.  cem.  cone,  curb 
4^0,842  sq.  ft.  l»^-in.  asph.  cone,  top  on 
4-ln.  cem.  cone,  base,  530.5  lin.  ft.  cem 
cone,  sewer,  3  4-in.  cem.  cone,  sewer 
laterals,  3  6-in.  cem.  cone,  sewer  lat- 
erals, 253  lin.  ft.  of  12-in.  d.  s.  cem 
cone,  pipe,  44  lin.  ft.  of  18-ln.  d.  s.  cem! 
cone,  pipe,  373  lin  ft.  of  24-in.  d  s 
cem.  cone.  i)ipe,  30  lin.  ft.  of  10-in.  corr 
iron  pipe,  50  lin.  ft.  of  12-in.  eorr.  iron 
pipe:  1911  act. 

Bids,  same  date  to  imp.  Louisiana 
and  Texas  Sts..  involv.  102,699.02  sq  ft 
I'/L'-in.  asph.  cone,  top  on  4-in.  cem 
cone,  base,  5172.78  sq.  ft.  cem.  cone, 
sidewalk,  1170.62  lin.  ft.  cem.  concrete 
curb,  1775.5  lin.  ft.  of  6-in.  class  "B" 
cast  iron  water  main:  15  % -in.  water 
serv.  conn;  1911  act.  F.  A.  Rhodes,  city 
engineer. 


VALLEJO,  Solano  Co..  Cal. — City  de- 
clares inten.  (97)  to  imp.  Maxwefl  Al- 
ley bet.  Braneiforte  and  Santa  Clara 
St.,  involv.  grade;  r.w.  curbs,  5-in.  cone 
pavement.  1911  Act  and  Bond  Act  1915 
Protests  March  6.  T.  D.  Kilkenny,  city 
eng.  Alf.  E.  Edgecumbe,  city  clerk. 

.SANTA  ROS.-V,  Sonoma  Co.,  Cal — 
Until  Alarch  2,  8  P.  M.,  bids  will  be  rec 
o^..*'o^^-  r^^'^^'  *^'*y  clerk,  (1021)  to  imp. 
3rd  St.,  bet.  F  and  B.  P.  R.  R.  and  F 
.St.  bet.  3rd  and  4th  Sts.  and  Pierce  St 
bft.  3rd  and  4th  Sts..  etc.,  involving 
grade;  reconst.  waterbound  macadam 
surface  to  form  4-in.  base  and  surface 
witn  3-in.  Willite  process  asph.  cone, 
laid  in  1-course;  hyd.  cem.  cone,  curbs 
.-ind  gutters,  1911  Act  and  Bond  Act 
191o.  Cert,  cheek  10%  payable  to  city 
req.  Plans  obtainable  from  Paul  Green 
city  engineer. 

xx'^^^T^'S^y-"^^^'  Santa  Clara  Co.,  Cal — 
U  .1.  Tobin.  527  Santa  Ray  Ave  Oak- 
and,    at    $16,845    awarded    cont    by    cUy 

vlrSous   its     ^"^    ^"'"-    *'°"*'-    "^^"^    '" 


SUBSCRIPTION  BLANK 


Cat  Out  and  Mall  Today 


TO  BUILDING  AND  ENGINEERING  NEWS. 

818  Mission  Street,  San  Franoiseo,  Calif. 

Send  me  Building  and  Engineering  News  for  one  yc-.w.  oonimencing  with  next  issue,  for  which 

I   enclose  check   for  $5.00     (Remit  tnnee    must    accompany    order  I 
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SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—Until  March  4,  bids  will  be  rec.  by 
S.  A.  Evans,  city  clerk,  to  imp.  (357) 
Aiiss'on  St.,  betvv.  Lower  Plaza  and 
liay  St.,  portions  of  River,  Vine,  Em- 
met, Sylvar,  King,  Loccust,  Rigg  Sts., 
etc.,  involv.  grading;  5-in.  hyd.  cem. 
cone,  pavement  and  portions  of  asph. 
ocnc.  surface  to  be  reconstructed  to 
form  waterbound  macadam  base  and 
surface  with  2iA-in.  asph.  macadam; 
cone,  curbs,  gutters,  walks,  catchbas- 
ins;  vit.  clay  sewer  pipe  laterals;  br. 
or  cone,  storm  water  manholes;  vit. 
clay  pipe  san.  sewers;  c:rru.  metal  and 
cone,  culverts.  Cert,  check  10%  payable 
to  city  leq.  Plans  obtainable  from  Jas. 
K.    James,    city    eng. 

SAN  ANSELMO,  Marin  Co.,  Cal.— Val- 
ley Paving  and  Const.  Co.,  Visalia.  at 
$89, OSS,  sum.  low  bid  to  town  trustees 
to  imp.  (69)  Mariposa  Ave.,  Belle  Ave., 
Jones  St.,  Kensington  Rd.,  Austin  Ave., 
Waverly  Rd.,  Oak  Ave.,  etc.,  involv. 
giading;  c:nc.  curb  and  gutter;  reconst 
sanitary  sewers;  cone,  and  brick  man- 
holes; vit.  pipe  lampholes;  const.  6-in. 
sanitary  sewers  and  4-in.  laterals; 
cone,  catchbasins;  rein.  cone,  and  corru 
iron  pipe  storm  drains;  segmental  (part 
circle)  culverts,  etc.  Other  bids:  Paci- 
fic States  Const.  Co.,  $90,675;  Hanrahan 
Co  $93,985;  Raisch  Imp.  Co.,  $99,200;  A. 
Tei'chert  $106,185.  Taken  under  advise- 
ment.  H.   E.   C.   Feuiser,  town   eng. 

OAKLAND,  Cal.— Until  March  4,  12 
noon,  bids  will  be  rec.  by  E.  K  Sturgis 
citv  clerk,  to  imp.  Ney  Ave.,  bet.  75th 
and  82nd  Aves.,  involv.  grade;  curbs, 
gutters,  pavement.  1911  Act.  Ceit. 
check  10%  payable  to  city  req  Plans 
on  file  in  office  of  clerk.  W.  W.  Har- 
mon,   city    engineer. 

KLAMATH  FALLS,  Ore.— City  Eng. 
C  T  Darlev  preparing  plans  for  Fair- 
view  Sewer  unit,  est.  to  cost  $91,907. 
Protests,  Mar.  1.  Alternative  bids  will 
be  taken  on  vit.  and  cem.  cone.  pipe. 
This  project   under   assessment   dist. 

SANTA  ANA,  Cal.— Until  7:30  p.  m.. 
Mar  1  bids  will  be  rec.  to  imp.  alley 
bet  W  5th  and  W  6th  Sts.,  and  betw. 
N  Main  and  N  Sycamore  Sts.,  and  por- 
tions of  other  sts.,  involv.  5-in.  cone, 
pave.,  curb,  walk.  Nat.  H.  Neff,  city 
engr.  No  bid   rec.   Feb.    15. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Thompson  Bros.,  Divisadero  and  H 
Sts  Fresno,  at  $23,817  awarded  cont. 
by  city  (356)  to  imp.  Laurel  St.,  betw. 
California  and  Blackburn  Sts..  involv. 
grade;  5-in.  hyd.  cement  cone,  pave- 
ment- hyd.  cem.  cone,  curbs  and  walks; 
vit.  sewer  laterals  with  wyes;  concrete 
drivewavs;  sanitary  sewer;  6-in.  vit. 
main  sanitary  sewer;  corru  'ron  pipe 
culvert;  cone,  intake  basins,  etc.  W.  t-. 
Miller,  Santa  Cruz,  only  other  bidder 
at  $23,951. 

MARYSVILLE.  Yuba  Co..  Cal. — Until 
March  8,  8  p.  m.,  bids  will  be  rec.  by 
Geo  W.  Richards,  city  clerk,  to  const. 
Orange  St.  sewer.  Cert,  check  10%  req. 
with  bid.  Plans  on  file  m  office  of  elk. 


MOUNT  SHASTA,  Siskiyou  Co..  Cal.— ^ 
Oakland  Sewer  Const.  Co.,  Builders 
Exch  Bldg.,  Oakland,  at  approx.  $12,250 
subm'.  low  bid  to  city  to  extend  sewer 
system.  A.  Young,  Yreka,  next  low  U 
approx.  $12,950.  Taken  under  adv;sc- 
mcnt.  ^ 

SOUTH  OATE,  Cal. — Vido  Kovace- 
vich  1553  Loma  Ave.,  Long  Beach,  sub. 
low 'bid  to  city  at  $18,908  to  improve 
Garden  View  Ave.  and  other  sts.,  in- 
volving 65  ft.  curb  50c  ft.,  275  sq  ft 
walk  18c  ft.,  71,031  sq.  ft.  grade  l^c 
ft..  67,276  sq.  ft.  6-in.  cone.  pave.  17. <c 
sq  ft..  3755  sq.  ft.  8-in.  cone.  pave.  24.4c 
sq  ft..  2309  ft.  4-in.  c.i.  water  main 
$1  63  ft..  58  ft.  10-in.  c.  i.  water  main 
$5'40  ft.,  16  ft.  2-in.  std.  screw  pipe 
$1.40  ft..  760  ft.  1-in.  galv.  iron  serv. 
(•inn.   $1.10. 

S\N  BBUNAUDINO,  Cal.— City  plans 
to  imp.  Grant  Ave..  Fairfax  Alley,  San- 
tee  Alley.  K  St  Scott  Ave..  J  St.,  Bun- 
ker Hill  Dr..  Marvess  Dr..  I  St..  Hill- 
riest  Ave.,  Mill  St.,  Hazel  Ave.  and 
Esperanza  St..  involv.  cem..  walks,  curbs 
4-in.  asph.  cone,  pave^,  8-in.  v.t  sewer 
4-in  hso  conn.,  m.  h.,  f.  o..  etc,  1911 
act.  Protests  Mar.  8.  J.  H.  Qsborn,  city 
clerk. 


CALIFORNIA— Bids  for  the  follow- 
ing reconstruction  projects  will  be 
asked  shortly  by  State  Highway  Com- 
mission,   R.    M.    Morton,    chief   engineer: 

Ke- n  County — Widening  and  thicken 
uxisting  pavement  bet.  Delanu  and 
north    boundary,   3.5    mi. 

Monterey  county — Three  culverts  and 
fills  to  take  place  of  dangerous  wooden 
aestle   near   San  Ardo. 

Los  Angeles  C  unty — Relocation  of 
0.7  mi.  of  Ventura  Boulevard  at  Chalk 
Hill  to  remove  dangerous  grades  and 
curves. 

Stanislaus  County— Reconst.  of  8  mi. 
pavement  (widen  and  thicken)  Modes- 
to to  north  boundary. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
N.  J.  Sisevich,  San  Mateo,  at  $3826  sub. 
low  bid  to  city  to  imp.  Poplar  Ave.,  bet. 
t  and  D  Sis.,  involv.  6-in.  cone,  pave- 
ment with  asph.  surface  and  other  in- 
c  dentals.   Taken   under  advisement. 


COLUSA,  Colusa  Co.,  Cal. — Until  Mar. 
2,  2:30  p.  m.,  bids  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  to  imp.  Grimes- 
Knights  Landing  rd.  from  Grimes  over 
Leaven  St.  and  River  Rd.,  12,100  ft.  in 
length,  involv.  11,388  lin.  ft.  sub-grad- 
ing and  building  earth  shoulders,  in- 
cluding 1538-ft.  grading;  182,200  sq.  ft. 
asph.  cone,  pavement.  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from  J. 
M.   Felknor,   c^nnty  surveyor. 

SANTA  MONIC4.  Cal. — Plans  will  be 
ready  shortly  for  city  outfall  sewer 
line,  bet.  Santa  Monica  and  Hyperion, 
bet.  3  and  4  mi.  in  length,  involv.  24- 
in.   C.   I.   pipe;   bond   issue,  $326,000. 

COLUSA.  Colusa  Co.,  Cal. — Until  Mar. 
1,  8  p.  m.,  bids  will  be  rec.  by  B.  L.  Mc- 
Cue,  city  clerk,  to  const,  cone,  walks 
and  driveway  at  Municipal  Water  Wks. 
plant.    Plans   on   file   in    office   of  clerk. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Wm. 
Moreing.  Harris  Bldg..  Stockton.  at 
$17,440  (contractor  fur.  culverts)  subm. 
low  bid  to  county  to  surface  2.6-mi.  of 
rd.  in  Red  Hill;  county  to  furnish  cul- 
verts, bid  was  $16,340,  surfacing  $1.50 
cu.  yd. 

T.  A.  McDougal  and  Son,  San  Rafael, 
at  $6406  (County  furnish  culverts)  to 
grade  2.2-mi.  of  road  to  Sonoma  county 
line  out  of  Tomales;  contractor  furnish 
culverts,  $8263.  1250  cu.  yds.  surfacing 
$2.70   yd. 

.QANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
C-uncil  petitioned  to  pave  King  St.,  bet 
Baq  and  Baldwin  Sts.  and  Olive  St.,  bet. 
King  and  Mission  Sts.  James  K.  James, 
city   engineer. 

SANTA  MARIA,  Cal. — City  plans  to 
pave  Church  St..  bet,  McClelland  and 
i.incoin   Sts,.   2  blks;  1911  act. 


TORRANCE,  Cal, — Petitions  in  circu- 
lation for  macadam  pave.,  walks,  curbs, 
sewers,  lights,  in  Tract  No.  4070  and  in 
Vista  Highlands. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H  Crummey,  55  New  Mont- 
gomery St.,  S'an  Francisco,  awarded 
cont.  by  city  (2777)  to  imp.  Floyd  St., 
bet.  First  and  Plum  Sts.,  involv.  grade; 
IVo-in.  Warrenite-Bit,  surface  on 
3-i"n  bit.  cone,  base  pavement;  hyd. 
cem.  cone,  curb  and  gutter;  cem.  cone, 
walks;  2  hyd,  cem.  cone,  storm  water 
inlets;    8-in.    pipe    drain. 


SACRAMENTO,  Cal.— Clark  and  Hen- 
ery  Const.  Co.,  Chancery  Bldg.,  San 
Francisco,  awarded  cont.  by  city  (2057) 
to  imp.  9th  Ave.  between  24th  St.  and 
West  Diive  of  Curtis  Park;  24th  St., 
bet  9th  and  10th  Aves;  and  portions  of 
AVest  Drive  and  certain  rights  of  way, 
involv.  concrete  curb,  gutter,  walks; 
c.i.  street  drains  with  vit.  sewer  con- 
nections; const,  vit.  sewers;  cone.  m.  h; 
1-in.  water  main  connections;  grade; 
asph.   cone,   pavement   with  seal  coat. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Oal. — Until  March  15,  7:30  p.  m., 
bids  will  be  rec.  by  Daniel  McSweeney, 
city  clerk,  to  grade  Orange  Ave.,  bet. 
Commercial  .^ve.  and  n.e.  end  of  Third 
Ave.,  in  Baden  Tract.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in  of- 
fice of  clerk.  Geo.  A.  Kne'ese.  court- 
house. Redwood  City,  eng. 


SIERRA  MADRE,  Cal.— Until  8  p.  m. 
Mar.  11,  bids  will  be  rec.  to  imp.  Moun- 
tain Trail  Ave.,  bet.  Central  Ave.  and 
Mira  Monte  Ave.,  involv.  grade  and 
cem.    walks.    L.    Dietz,   city   clerk. 


WATTS,  Cal.— Until  8  p.  m..  Mar.  8. 
bids  will  be  lec.  to  imp.  Monitor  Ave., 
30  ft.  in  width,  bet.  114th  St.  and  Hun- 
ter Tract,  involv.  6-in.  cone,  pave.,  cone 
curbs,  cone,  walks;  1911  act.  Sarah  A. 
Smith,   city  clerk 


SANTA  CRUZ,  Santa  Cruz  Co,  Cal.— 
March  30  is  date  set  to  vote  bonds  of 
$450,000  to  finance  construction  of 
sewer  improvements  and  extensions. 
Jas.  K.  James,  city  eng. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  cont.  by 
city  (1017)  to  imp.  Beaver  St..  bet.  5lh 
and  Benton  Sts.,  involv.  grading;  re- 
construct waterbound  macadam  base 
to  form  4-in.  base  and  surface  with  3- 
in.  Willite  process  asph.  cone,  pave- 
ment laid  in  1-course;  hyd.  cem.  cone, 
curbs,    gutters. 

SAN  BERNARDINO,  Cal. — Until  7:30 
p.  m..  Mar.  S,  bids  will  be  rec.  to  iiip. 
Pine  St.,  bet.  Mt.  Vernon  and  Stanford 
Aves:  cem.  walks,  curbs,  4-in.  asph. 
cone,  pave;  1911  act.  J.  H.  Osborn.  city 
clerk. 


OAKLAND,  Cal.  —  W.  J.  Tobin,  527 
Santa  Ray  Ave.,  Oakland,  sub.  low  bid 
to  city  to  const,  vit.  pipe  sewer  in 
Webster  St..  bet.  12th  and  2nth  Sts., 
inv.>lv.  126  lin.  ft.  24-in.,  $4.40;  2960  lin. 
ft.  18-in..  $3.40;  799  lin.  ft.  15-in.,  $2.74; 
573  lin.  ft.  12-in.,  $2.17;  628  lin.  ft.  10- 
in.  vit.  pipe  sewer,  $1.73;  207  lin.  ft. 
10-in.  vit.  pipe  conduit,  $1.73;  17  man- 
holes. $100  ea. ;  deepen  2  manholes.  $40 
ea. ;  const.  3  catchbasins.  $60  ea. ;  4 
drop  connections,   $10   each. 


SACRAMENTO.  Cal.— Until  March  4, 
5  P.  M.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk  (2058)  to  imp.  6tb 
Ave.,  bet.  Freeport  Blvd.  and  pt.  820 
ft.  easterly,  involv.  const.  of  vit. 
sewer;  cone,  manholes  with  c.  i.  curbs 
and  covers.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  A.  J.  Wagner,  city 
engineer. 


LA  MESA,  Cal. — David  H.  Ryan,  1615 
Fern  St.,  San  Diego,  awarded  cont.  by 
city  at  $39,564  to  pave.  Chollas  Rd., 
involv.  162,900  sq.  ft.  5-in.  concr.  pave., 
curbs,    excav.,   embank.,   culv. 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 


MOTORS 


N<'«    tind    Used,   Roiight,   Sold.   ExrIiunpH,    KenteH   and    K»'|»;iirrr1 
Industrial  Lijorlit  nnd  Power  Instnllntion 

Telephone  SUTTER  326fi 
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SANTA  KOSA,  Sonoma  Co.,  Cal. — 
Clark  &  Henery  Constr.  Co.,  Chancery 
Hide-.  San  Franci.sco,  awarded  cont.  by 
city  (101.5)  to  imp.  Johnson  St.,  bet. 
Mendocino  Ave.  and  Orchard  St.,  involv. 
grade;  i  econ.st.  waterbound  macadam 
liiise  to  form  4-in.  base  and  surface 
with  3-in.  Willite  process  asjih.  cone, 
laid  in  1 -course;  hyd.  cem.  cone,  curbs, 
gutters. 


LONG  BEACH,  Cal.— City  plans  to 
impr.  alley  east  of  Olive  Ave.,  extend- 
ing n.  from  19th  St.,  bet.  19th  and  20th 
Sis.:  grade,  O-in.  cem.  concr.  pave.; 
1011  act  and  Santa  Fe  Ave.,  bet.  Third 
and  Colorado  Sts.,  and  portions  of 
C'Tritos  Ave.,  12th  St.,  Orange  Ave.  and 
Alamitos  Ave.;  curljs,  walks,  grade; 
1911    act. 


LOS  ANGELES,  Cal.— Awards  by  Bd. 
I'ub.  Wks.  for  street  work  are: 

Frigate  Ave.,  bet.  J.  and  Anaheim 
Sts.,  to  Baker  &  Vigus,  at  $28,876  involv. 
concr.  pave.,  remod.  with  rocl<  and  oil 
su.f.,  unplas.  curb,  wallis,  san.  sewer, 
etc. 

Manchester  Ave.,  bet.  Western  Ave. 
atid  40  It.  east  of  Van  Ness  Ave.,  to  Geo. 
11.  Oswald,  :566  E.  58th  St.,  at  $31,671, 
involv.  concr.  pave.,  remod.  with  rock 
and  oil  surf.,  curb,  walk,  gut.,  san. 
sewer. 

San  Marino  St.,  bet.  Magnolia  Ave. 
::iid  Kingsley  Dr.,  to  Geo.  H.  Oswald, 
at  $,")0,7.'j,j,  involv.  sheet  asph.  w.  s., 
asph.  pave.,  8-in.  and  6-in.  concr.  pave., 
iM.td  rdvvy.,  uni)Ias.  cuil),  walks,  gut., 
'iiinbin.   gut.,  storm  drain,  san.  sewer. 

Third  St.,  bet.  Harbor  Blvd.  and 
i'ucific  Ave.,  to  Geo.  H.  Oswald,  at  $78,- 
7-18,  involv.  asph.  pave.,  concr.  pave., 
unplas.  curb,  walk,  coinbin.  gut.,  storm 
drain,  san.  sewer,  wooden  guard  rail, 
alter  ornani.   lights. 


CHICO,  Butte  Co.,  Cal.— City  de- 
clares inten.  (1926-A)  to  imp.  portions 
of  Gth,  7th,  8th.  9th  Sts.,  Dayton  Ave., 
lalem  St.,  Normal  Ave.,  etc.,  involv. 
grading;  hyd.  cem.  cone,  curbs,  gut- 
lers,  wailcs,  galv.  iron  corru.  culverts; 
reconst.  gutter  drain  indets,  manholes; 
const.  4-in.  vit.  pipe  lateral  sewers; 
1%-ln.  asph.  cone,  surface  on  3>4-in. 
asph.  cone.  Ijase  pavement;  liyd.  i-.eni. 
cone,  alley  apjjroaches;  const.  man- 
holes; vit.  p:i)e  storm  sewers.  1911 
Act.  and  Bond  Act  1915.  Protests 
March  9.  Ira  K.  Moi-rison,  city  clerk. 
Raymond  Witt,  city  engineer. 


MONROVIA,  Cal. — Stansbury  Constr. 
Co.,  H.  W.  Hellman  Bldg.,  Los  Angeles, 
liRS  contr.  at  $40,000  for  grade,  pave., 
curbs,  walks,  gas  mains,  elec.  light 
s.ss.,  etc.,  for  a  new  subdivision  known 
as  c  bateau  I'arlv,  near  Monrovia,  for 
which  Frank  Meline  Co.,  Pasadena,  are 
.sales  agents. 


SACRAMENTO,  Cal.— City  declaires 
inten.  (20G0)  to  imp.  portions  of  50th 
.St.  and  7th  Ave.,  involv.  gradiiiug;  cone. 
lurbs,  gutters,  walks;  c.  i.  drains  with 
\it.  pipe  sewer  connections;  vit.  pipe 
scwers;  cone,  manholes;  4-in.  drain  tile; 
asph.  cone.  i)ave  with  seal  coat;  Stock- 
ion  ]?lvd..  bet.  n.  and  s.  lines  of  Boule- 
\ard  Terrace  involv.  cone,  walks  and 
slriet  lighting  system  and  imp.  2 
1  ights-of-way.  1911  Act  and  1915  bond 
.\ct.  Protests  March  11.  A.  .T.  Wagner, 
1  ity   eng.      H.   G.   Denton,    city   clerk. 

INGLEWOOD,  Cal.— City  plans  to 
iini).   under   1911   act: 

Buckthorn  St.,  -bet.  Eucalyptus  and 
Damask  Aves.,  involv.  curbs,  gut.,  5- 
in.  Willite  pave.  dVz-in.  Willite  w.  s. 
on  31,2-in.  asph.  concr.  base),  %-in. 
water  serv.  conn.,  8-in.  vit.  san.  sewer. 
itc;   1911    act.      Protests,  Mar.    15. 

Fir  Ave.,  bet.  Poinsettia  Ave.  and 
I'ine  St.,  and  portions  of  Truro  Ave., 
and  other  Sts.,  involv.  walk,  curbs,  oiled 
rdwy. ;  1911  and  1915  acts.  Protests, 
Mar.   15. 


SAN  JOSE,  Santa  Claia  Co.,  Cal.— 
r.aymond  H.  Crummey,  55  New  Mont- 
gomery St.,  S'an  Francisco,  awarded 
c  nl.  by  city  (2786)  to  imp.  Prospect 
it.,  bet.  Willow  and  Oak  Sts.,  involv. 
g.ade;  IV^-in.  Warrenite-Bit.  surface  on 
3-in.  bit.  cone,  base  pavement;  hyd. 
cem.  cone,  curb  and  gutter;  cem.  cone, 
walks. 


SANTA  MONICA,  Cal.  —  City  Eng. 
Howard  B.  Carter  reports  proposed 
ouifali  sewer  connecting  with  Hyperion 
ocean  outfall,  will  be  built  by  city 
under  superv.  of  city  engr.  This  pipe 
line  will  consist  of  about  :iO,no(l  ft  '^4- 
in.  C.  I.  pipe.  Bonds  in  sum  of  $326,- 
000  were  voted   for   this  work. 


TRACY,  San  Joaciuin  Co.,  Cal. — Pe- 
titions presented  to  city  trustees  seek- 
ing paving  of  portions  of  12th  St.  and 
Highland  Ave.  and  12th  St.,  bet.  Adam 
and  Center  St.  Previous  proceedings 
a.doi)ted  by  city  to  imp.  Center  St.  have 
been  cancelled  and  new  proceedings 
will  be  started.  W.  D.  Harrington,  city 
engineer. 


\  \  NOI    \<I.N'« 

III:  \ititiVAi.  OP 
%  (  n>iri.i)ri-; 

STOCK    OK 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com- 
pact— suited  for  all 
classes  of  concrete 
construction  —  can 
be  had  with  or 
without  power — on 
steel  truck*  or 
trailer  with  pneu- 
matic  tire*. 

SPECIAL  INTRODUCTORY  OFFER 

steel      iriirk      type     with     Herculei"      ■      Trailer   tvpe    with    Heroulea  4ngln<> 

3    cu   T,'e7pn"..y'.*.*'.'..'.".""."^r«K,  '"    «»««'    »^0"«">«-    P-"""^""    '^^' 

b   cii     ft     CApHclly $300     I      3   <""     'I     capacity (SSS 

7    cu     ft     capacity f370     |      6    cu.     ft.    capacity tSSO 

All   equipped   with   latest   Improved    type   mixing   drum,   ea.sy    to  charue 
and  p"ur      The  utandard  small  builders     mixer   for   the   past    twenty    venra 
ON    DISPLAY     AT 

SMITH-BOOTH-USHER  CO. 

Phoiif  Sutter  U'»l>  60-60  Fremont   St^  San    Frainclsco 


I'OilTLAND,  Ore.— City  Eng.  Laur- 
gaard  completes  plans  for  b't.  Johns 
Ave.  and  James  St.  trunk  sewer;  est. 
cost,  177,555. 


ItENO,  Nevada — Until  March  15,  5  p. 
in.,  bids  will  be  rec.  by  J.  B.  Reese, 
city  clerk,  for  st.  work  as  follows:  660,- 
000  sq.  ft.  3'^-in.  base  with  l>^-in.  asph 
cone,  ij'avement  surface;  60,000  sq.  ft. 
jjatch  and  replace  old  asph.  pavement. 
Cert,  check  10%  payable  to  city  req.- 
Plans  obtainable  from  Harry  Chism, 
city  eng.,  on  deposit  of  $5,  returnable. 
.See  enll  fur  bidM  under  official  prupoital 
Me«-tii>ii    In    (IiiM   iaoue. 


MAUYSVILLE,  Yuba  Co.,  Cal.— Peti- 
tions being  circulated  seeking  paving 
of  Pine  St.,   bet.  5th  and  9th  Sts. 


SAN  BEKNAKDINO.  Cal.— Until  7:30 
p.  m..  Mar.  8,  bids  will  be  rec.  for  cem. 
cone.  gut.  in  7th  St.,  bet.  Arrowhead 
Ave.  and  D  St.;  1911  act.  J.  H.  Osborn, 
city    clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  declares  inten.  (359)  to  imp.  por- 
tions of  Leibrandt,  1st,  2nd,  3rd  and 
4th  Aves.,  involv.  earth  fill;  cem.  cone, 
walk.s;  cone,  driveway  approaches.  1911 
Act  and  Bond  Act.  1915.  Protests  March 
11.  Jas  K  James,  city  eng.  S.  A.  Evans, 
city   clerk. 


SACRAMENTO,  Cal.  —  McGillivray 
CVnst.  Co..  4th  St.  and  5th  Ave.,  Sacra- 
mento, awarded  cont.  by  city  (2056)  to 
imp.  portion  of  52nd  St.,  involv.  cone. 
curb  and  gutter;  c.  i.  street  drains  with 
vit.  sewer  connections;  const,  vit.  sew- 
er; reconst.  manholes;  1-in.  water 
main  connections;  grade;  asph.  cone, 
pave    with   seal   coat. 


SANTA  MONICA,  Cal.— Until  10  a. 
m..  Mar.  3,  bids  will  be  rec.  to  improve 
alley  bet.  3rd  and  4th  Sts.,  from  Idaho 
Ave.  to  Washington  Ave.,  involv.  asph. 
cone,  pave.,  san.  sewer,  C.  I.  water  pipe. 
1911  act.  Cert,  check  or  bond  10%. 
Howard  B.  Carter,  city  engr. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
City  declares  inten.  (125)  to  imp.  por- 
tions of  Wolfe  Ave.  and  Thor  St..  in- 
volv. grade;  3-in.  asph.  cone,  base  with 
l>^-in.  Warrenite-Bit.  surface  pave- 
ment; cone,  curbs  and  gutters;  corru. 
iron  culverts.  1911  Act  and  Bond  Act 
1915.  Protests  March  16.  A.  P.  Fer- 
guson, city  clerk.  Horace  Hall,  city 
eng. 


OAKLAND,  Cal. — City  declares  in- 
ten. to  imp.  Midvale  Ave.,  bet.  Arizona 
and  Wisconsin  Sts.,  involv.  grade; 
pave;  curbs,  gutters,  walks.  1911  Act. 
Protests  March  11.  Eugene  K.  Sturgis, 
city  clerk.     W.  W.  Harmon,  city  eng. 


MARYSVILLE.  Yuba  Co.,  Cal.— 
County  supervisors  will  be  petitioned 
to  pave  Hammonton  Rd.  from  state 
highway  east  to  O'Brien  Corners,  ap- 
pro.x.   9   mi. 

SIERRA  MADRE,  Cal.— City  plans  to 
imp.  Montecito  .\ve.,  bet.  Baldwin  Ave., 
and  Mountain  Trail  Ave.,  and  portions 
of  Baldwin  Ave.,  Mountain  Trail  Ave., 
and  other  Sts.:  oil  mac.  pave.,  curbs, 
gut.,  walk,  reinf.  concr.  culv.  lateral, 
concr.  intakes,  etc.;  1911  act.  Protests 
.Mar.   11.     L.  Dielz,  citv  clerk. 


MANHATT.\N  BEACH,  Cal.— City 
plans  to  imp.  Hermosa  -Ave.,  involv. 
cem.  curbs,  walks,  cem.  gut.,  ornam. 
lights;  1911  act.  I'rotests.  Mar.  9. 
Llewellyn    Price,   city   clerk. 


LOS  .\NGELES  COUNTY.  Cal.— Until 
March  22,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  to  grade 
and  pave  with  bituminous  macadam, 
0.7  mi.  in  Los  .Angeles  county  at  Chalk 
Hill.  R.  M.  Morton,  state  highwav  en- 
gineer. See  cnll  for  bidn  under  oiBeial 
l»ro|ioNal    .section    in    thiN    iK.nae. 


CL.AKE.MONT.  Cal— Citv  Engr.  O  A 
Crierlich.  1st  Natl.  Bank  Bldg.,  Mon- 
rovia, making  surveys  for  route  of 
.Arrow   highway   through   Claremont. 


CriINO,  Cal. — Petitions  in  circulation 
for  extension  of  Magnolia  .Ave.  south 
about  two  mi.,  Involv.  asph.  pave., 
work  to  be  done  under  a  county  Imp. 
district. 
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OAKLAND,  Cal.— City  starts  pro- 
ceedings to  imp.  9-lth  Ave.,  bet.  E-14th 
St.  and  Foothill  Blvd.  Details  of  work 
will  be  published  shortly.  W.  W. 
Harmon,   city   engineer. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — City  Eng.  Geo.  A.  Kneese 
preparing  spec,  to  pave  Butler  road, 
from  point  where  it  joins  San  Bruno 
rd.  to   Western  Pipe  and  Steel  property. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
Mar.  4,  new  bids  will  be  rec.  by  Co. 
Sanitation  Dist.  No.  4,  230  Court  St.,  for 
const.  La  Cienega  Blvd.  trunk  sewer 
from  Third  St.  and  La  Cienega  Blvd. 
north  to  the  south  boundary  City  of 
Los  Angeles,  and  const.  Sherman  trunk 
sewer  trom  Santa  Monica  Blvd.,  con- 
sisting of  approx.  11  ft.  8-in.,  20  ft.  10- 
Ut.,  liye  ft.  12-in.  (with  wves),  4798 
it.  lo-in.  (with  wyes),  and  2046  ft.  18- 
in.  (with  wyes),  vit.  clay  sewer,  24 
std.  m.  h.,  6  std.  jet.  cham.-  and  2 
drop  m.  h.  Plans  and  spec,  may  be 
obtained  ai  the  office  of  A.  K.  Warren, 
chief  engr.,  230  Court  St.,  Los  An- 
geles. Cert,  check  or  bond,  10%.  Bids 
received   Feb.    2,    returned   unopened. 

KENO,  Nevada — Until  March  S,  5  p. 
m.,  bids  will  be  rec.  by  J.  B.  Reese,  city 
clerk,  to  const.  60,000  sq.  ft.  cem.  cone, 
walks;  20,000  sq.  ft.  cem.  cone,  curb 
and  gutter,  S-ft.  6-in.  wide;  8000  ft. 
cem.  cone,  curb  and  gutter  2-ft.  6-in. 
wide;  2200  ft.  cem.  cone,  gutter,  8-ft. 
wide;  4000  ft.  cem.  cone,  gutter,  6-ft. 
wide;  10,000  sq.  ft.  cem.  cone,  alley 
pavement.  Cert,  cheek  10%  payable  to 
city  req.  Plans  obtainable  from  Harry 
Chism,  city  eng:.  en  deposit  of  $5,  re- 
turnable. See  call  tor  bids  iiiicler  offi- 
cial propuisal  section  in  this  issne. 


MONTEREY,  Monterey  Co.,  Cal — City 
declares  inten.  (223S)  to  imp.  portions 
of  I'ark  Ave.,  involv.  grade;  3% -in. 
asph.  c^nc.  base  with  IVi-in.  asph.  cone, 
surface;  cone,  curbs  and  gutters;  2 
eatchbasins  with  12-in.  cem.  pipe  cul- 
vert connections;  12-in.  corru.  iron 
culverts,  60-ft.  long  with  cone,  head- 
Avalls;  35  sidewalk  crossilngs;  6-in.  vit. 
ironstone  sewer;  1  inspection  manhole. 
1911  Act  and  Bond  Act  1915.  Protests 
March  9.  H.  D.   Severance,  city  eng. 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til March  8,  8  p.  m.,  bids  will  be  reo. 
by  A.  G.  Crowell,  clerk,  Turlock  Union 
High  School  District,  to  const.  two 
cone,  tennis  courts.  Specifications  ob- 
tainable from  LeRoy  Nichols,  principal 
of  high  school. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  starts  proceedings  to  pave  Vine  St. 
bet.  Locust  and  Mission  Sts;  Bitulithic 
pavement  will  probably  be  specified. 
Jas.  K.  James,  city  eng. 

INGLEWOOD,  Cal. — City  plans  to  im- 
prove 65th  St.,  bet.  Gay  St.  and  West 
Blvd.:  grade,  IVa-in.  Willite  pave,  on 
3%-in.  asph.  cone,  base,  cone,  gut., 
%-in.  water  serv.,  8-in.  cem.  pipe  sew- 
er, m.  h.,  f.  t.,  jet.  cham.  etc;  1911  and 
1915    acts.    Willis    Peffer.   city    clerk. 

FULLERTON,  Cal. — Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  sub.  low 
bid  to  city  at  $42,218  to  imp.  S  Law- 
rence Ave.,  East  Ash  Ave.,  and  S  Har- 
vard Ave.,  involv.  67,000  sq.  ft.  5-in. 
asph.  cone.  pave.  I8c  ft.,  31,000  sq.  ft. 
6-in.  cone.  pave.  18c  ft.,  gut.  19c  sq.  ft., 
4568  ft.  6-in.  x  24-in.  curb  $1  ft.,  cone, 
drain  $8525.50  lump  sum,  reconstr.  curb 
$1.05  ft.,  1029  sq.  ft.  remove  and  rebuild 
5-in.  pave  25c  ft.,  2  storm  drains  $49.50 
cone,  culv  $3556.50.  775  ft.  4-in.  C.  I. 
water  main  «i.l0  ft.,  20  %-in.  water 
serv.  $9  ea.,  725  ft.  6-in.  vit.  sewer  SOc 
ft..  20  4-in.  hse.  conn.  $10  ea;  cone,  culv 
$5396. 

BAKERSFIELD,  Kern  Co.,  Cal. — City 
plans  to  imp.  portions  of  Union  Ave.. 
(Res.  of  Inten.  526)  involv.  grade;  4-in. 
asph.  cone,  base  with  IV^-in.  Warren- 
ite-Bit.  surface  pavement.  1911  Act 
and  Bond  Act  1915.  Protests  March  8. 
V.  Van  Riper,  city  clerk.  W.  D.  Clark, 
city  engineer. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  Church  St.,  bet. 
Arthur  St.  and  Foothill  Blvd.,  involv. 
grade  and  pave.;  curbs,  gutters,  walks; 
conduit  with  appurtenances;  corru. 
iron  and  cone,  culvert.  1911  Act.  Pro- 
tests March  11.  W.  W.  Harmon,  eity 
eng  .  E.  K.  Sturgis,  city  clerk. 


CALIFORNIA— State  Highway  Com- 
mission, R.  M.  Morton,  chief  engineer, 
preparing  plans  for  following  projects, 
bids  for  which  will  be  asked  on  com- 
pletion  of   specifications: 

Bridge  over  Smith  River,  Del  Norte 
County,  to  make  usable  new  section  of 
Redwood  Highway  constructed  by  con- 
victs. 

Bridge  over  Gaviota  Creek,  Santa 
Barbara  County,  and  0.25  of  a  mi.  of 
new  highway  to  eliminate  dangerous 
place   in    existing   highway. 

Under  pass  under  tracks  of  South- 
ern Pacific  railroad  at  Branagan, 
Orange  County,  on  the  Coast  Highway 
(Cooperative    project    with    railroad). 

Paving  of  1.25  mi.  near  Seal  Beach, 
Orange  County,  on  South  Coast  High- 
way. 

Pave  of  2  mi.  through  Laguna  Beach 
Orange  County,  on  South  Coast  High- 
way (Cooperative  project  with  muni- 
cipality). 

Two  grade  separatizns  of  Santa  Fe 
railroad  at  Serra,  Orange  County,  to 
connect  South  Cost  Highway  with  in- 
land route  to  Los  Angeles,  and  coast 
loute  to  San  Diego;  (cooperative  pro- 
ject   \\ith    railroad). 

Grade  and  pave  4.5  mi.  from  Oxnard 
to  Hueneme  Road,  Ventura  County,  to 
open  to  traffic  northern  end  of  the 
Oxnard-San    Juan    Capistrano    route. 

Pave  7  mi.  on  Mountain  Springs 
grade  on  El  Centro-San  Diego  highway 
in    Imperial   and   San   Diego   Counties. 

Const,  seven  timber  bridges  on  State 
highways  in  Imperial  County  over  fol- 
lowing streams  and  canals:  Brawley 
Canal,  New  River,  Tamarack  Canal,  Ala- 
mo River,  East  Highline  Canal,  Low 
Line   Canal,   Trifolium   Canal. 


BRAWLEY,  Cal.  —  Bert  Noble,  669 
Spreckels  Bldg.,  San  Diego,  aw^arded 
cont.  by  eity  at  $37,566  to  imp.  K  St., 
involv.  119.997  sq.  ft.  6-in.  cem.  cone, 
pave  and  incidental  items;  H.  H.  Pet- 
erson was  second  at  $38,464.20,  and  G. 
W.  Cushing  next  at  $39,746.34. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  starts  proceedings  to  pave  Ocean 
and  Parks  Aves.  in  Oak  Grove  section. 
H.   D.    Severance,  city  engineer. 


COMPTON,  Cal.  —  Vido  Kovacevich, 
1553  Loma  Ave.,  Long  Beach,  awarded 
cont.  by  city  at  $74,465  to  imp.  Belle 
Vernon  Ave.,  Pearl  Ave.,  Van  Ness  Ave, 
Tucker  St.,  Kay  St.,  and  Orange  St., 
involv.  72.260  sq.  ft.  walk,  14,151  ft. 
curb,  263.601  sq.  ft.  5-in.  cone,  pave., 
263,601  sq.  ft.  grade,  140  ft.  10-in.,  5575 
ft.  S-in.  cem.  sewer,  1750  ft.  6-in.  cem 
hse  sewers,  16  m.  h.  and  jet.  eham.,  4 
f.  t.,  8S7  ft.  10-in.,  788  ft.  6-in.,  5130  ft. 
4-in..  225  ft.  2-in.  C.  I.  water  mains, 
1745  ft.   1-in.  galv.   iron  serv. 


GLENDALE.  Cal.— Until  10  A.  M., 
Mar.  2,  bids  will  be  rec.  to  imp.  Vista 
Dr.,  Foothill  Dr.  and  Mountain  St.,  in- 
volv. 46,500  sq.  ft.  grade;  37,927  sq. 
ft.  3-in.  oil  mac.  pave.;  132  ft.  wooden 
header;  773  ft.  class  "B"  curb;  4594  sq. 
ft.  gut.;  1238  sq.  ft.  walk;  730  ft.  8-in. 
vit.  pipe;  1  f .  t. ;  1  m.  h.;  400  ft.  6-in. 
hse.  conn.;  135  ft.  20-in.;  710  ft.;  16-in.; 
220  ft.  8-in.,  and  17  ft.  6-in.  C.  I.  class 
"B"'  water  pipe,  2  std.  fire  hydrants, 
one  8-in.  valve  to  be  connected  to  main 
in  place.  Water  pipe  items  for  laying 
only.  1911  Act.  John  F.  Johannsen, 
city   eng.      A.   J.   Van  Wie,   city  clerk. 


ALHAMBRA,  Cal.— Bartlett  & 

Mathews,  221  Braley  Bldg.,  Pasadena, 
awaided  cont.  by  city  at  $8252  for' 
Woodward  Ave.  storm  drain.  Approx. 
quan.:  322  sq.  ft.  walk;  1697  sq.  ft. 
gut.;  471  lin.  ft.  curb;  11,798  sq.  ft.  2hi- 
in.  oil  mac.  pave.;  1036  lin.  ft.  30-in. 
heavy  reinf.  eoner.  pipe;  41  lin.  ft.  24- 
in.;  84  lin.  ft.  18-in.,  324  lin.  ft.  16-in. 
medium  reinf.  eoner.  pipe;  14  e.  b.  incl. 
curb  inlets. 

Bartlett  &  Mathews,  awarded  cont. 
at  $4435  to  imp.  Maple  St.,  involv.  12,- 
403  sq.  ft.  2 1/2 -in.  oil  mac.  pave.;  1133 
lin.  ft.  curb;  2128  sq.  ft.  6-in.  gut.;  495 
sq.  ft.  8-in.  gut.;  5280  sq.  ft.  walk;  421 
lin.  ft.  8-in.  vit.  sewer  pipe;  1  m.  h.;  1 
f.  t.;  20  8x4  "Y"  branches;  14  h.  s.  4-in. 
pipe;   2  culv.  complete. 

ALHAMBRA,  Cal— Geo.  R.  Curtis 
Paving  Co.,  2440  E.  26th  St.,  awarded 
cont.  by  city  at  $26,165  to  imp.  8th  St., 
involv.  9414  eu.  yds.  grade,  50c  yd.;  4982 
ft.  curb,  50c  ft.;  24,957  sq.  ft.  walk,  14c 
ft.;  9999  sq.  ft.  gut.,  18c  ft.;  82,764  sq. 
ft.  5-in.  asph.  eoner.  pave.,  16c  ft.;  43 
hse.  conn..   $10  each. 


SALINAS,  Monterey  Co.,  Cal.— City 
plans  to  imp.  (47)  portions  of  Sausal 
St.,  involv.  grade;  hyd.  cone,  curbs; 
5-in.  hyd.  cem.  cone,  pavement.  1911 
Act  and  Bond  Act  1915.  Protests  Mar. 
15.  Howard  Cozzens,  city  eng.  M.  R. 
Keef,   eity   clerk. 


LOS  ANGELES,  Cal.— Will  F.  Peck. 
602  Hollywood  Security  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $764,764  for 
storm  drain  compl.  for  Sec.  No.  2  Ar- 
royo de  la  Sacatela  Storm  Drain  Sys , 
in  Wilton  PI.,  bet.  Third  and  San  Mar- 
ino Sts.,  and  portions  of  other  sts. 


SAN  Fi;.'vACISCO— Until  March  4,  2 
p.  m.,  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  pave  and  const,  sewers  in  Berry  St.. 
bet.  3rd  St.  and  The  Embareadero,  in- 
volving- 2  manholes;  3  storm  water 
closets;  1  cesspool;  338  lin.  ft.  12-in. 
ironstone  pipe  sewer:  3  12-in.  wye 
branches;  100  lin.  ft.  10-in.  ironstone 
pipe  culverts;  100  lin.  ft.  rein.  cone, 
casing;  620  lin.  ft.  3-ft.  cone,  gutter; 
815  lin.  ft.  cone,  wheel-guard;  37,500 
sq.  ft.  asph.  pavement  with  binder 
course  on  6-in.  cone,  base;  14,500  sq. 
fe.  asph.  pavement  on  4-in.  binder 
course  without  cone.  base.  Cert,  check 
5%  payable  to  secy,  of  comm.  required 
with  bid.  Plans  cbtainable  from  Frank 
G.  White,  eh.  eng..  Ferry  Bldg. 


POMONA,  Cal. — City  plans  to  improve 
Hamilton  Blvd.  and  Lordsburg  Rd.,  and 
portions  of  other  sts..  involv.  approx. 
268.000  sq.  ft.  5-in.  oil  mac.,  14,000  sq. 
ft.  gut..  7400  ft.  curb.  2916  ft.  8-in. 
sewer,  1500  ft.  4-in.  hse.  conn;  1911  act. 
F.  C.  Froehde,  city  engr. 

OAKLAND.  Cal.— Until  March  4.  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis. 
city  clerk,  to  imp.  portions  of  33rd 
Ave.,  involv.  grade;  pave;  curbs,  gut- 
ters.     1911  Act. 

Separate  bids,  same  date,  to  grade 
and  const,  cem.  walks  in  portions  of 
Ocean  View  Dr.     1911  Act.- 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  "W. 
Harmon,    eity   engineer. 


Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GRWEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

38   STANFORD   ST.  SAN   FRANCISCO  Phone  KEARNY   1885 
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CAHMEL,  Monterey  Co..  Cal.  —  City 
Kiig.  preparing:  spec,  for  cone,  pave- 
intnt  ill  l^oloies  St.,  l)et.  Ocean  and  8lh 
Aves.,  and  in  llh  Ave.,  bet.  San  Carlos 
Ave.  and  Dolores  St. 

OLENDALE,  Cal. — Cha.s.  U.  Heuser, 
816  Allen  Ave.,  Glendale.  .sub.  low  bid 
lo  city  at  $804.5  to  imp.  Irving  Ave., 
bet.  Lalie  St.  and  Victory  Blvd.,  involv. 
5.-.. 043  sq.  ft.  grade  2c  sq.  ft.,  2126  ft. 
>urb  40c  ft.,  3S09  sq.  ft.  gut.  18c  ft.,  30,- 
090  sq.  ft.  3-in.  asph.  cone,  pave  12c  ft., 
37  6-in.  hse.  conn.  $15  ea,  990  ft.  8-in. 
vit.  sewer  90c  ft.,  2  m.  h.  $85  ea.,  one 
f.   t.   $180. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Mar.  1,  bids,  will  be  rec.  by  county  for 
grade,  pave.,  etc.,  in  San  Diego  Blvd., 
Santa  Fe  Ave..  Michigan  Ave.,  Indiana 
Ave.,  The  Circle,  Orange  St.,  Massa- 
chu.'^etts  Ave.,  and  California  Ave.,  un- 
der Co.  Imp.  No.  5.  J.  B.  McLees,  clerk. 
Work  will  involv.  272,690  sq.  ft.  2i^- 
in.  bitum.  mac.  pave.;  13,210  cu.  yds. 
excav.;  8600  cu.  yds.  embank.;  10,845 
ft.  cuncr.  curb.;  20554  sq.  ft.  gut.;  2 
concr.  headwalls;  2  concr.  c.  b.;  one  18- 
in.  corr.  iron  pipe  culv.  Paul  V'^alle, 
engineer. 


GLENDALE,  Cal.— A.  G.  Giebisch, 
Virgil  Walk,  (Box  361-W,  K.  1),  Long 
Beach,  sub.  low  bid  to  city  at  $165,- 
601.25  for  sewer  const,  in  Sewer  Dist. 
No.  2.  involv.  8281  ft.  10-in.  vit.  pipe, 
$1.95  ft.;  80  ft.  10-in.  pipe  encased, 
$2.60  ft.;  58,840  8-in.  vit.,  $1.60  ft.;  46 
ft.  8-in.  encased,  $2.10  ft.;  79  m.  h.,  $90 
eacli;  14  drojj  m.  h.,  $95  ea.;  43  jet. 
chem.,  $95  ea. ;  61  f.  t.j,  $150  ea. ;  1  1.  h., 
$20;  water  pipe  compl.,  $5000;  28,302 
ft.  (I-in.  hse.  conn.,  $1  ft.;  7  6-in.  wyes 
only    $1.10    ft. 


HERMOSA  BEACH,  Cal.— H.  Wig- 
man,  1905  Monterey  Rd.,  Hermosa  Beach 
awarded  cont.  by  city  at  $63,066  to  imp. 
I'ier  Ave.,  Camino  Real  and  portions  of 
other  S'ts.,  involv.  291,000  sq.  ft.  concr. 
pave.,  21c  ft.;  curb,  70c  ft:,  and  sewer 
hse.    conn.,    $22.50    each. 

SANTA  ROS.\,  Sonoma  Co.,  Cal. — 
Until  March  2,  8  P.  M.,  bids  will  be 
rec.  by  C.  B.  Reid,  city  clerk,  (1019)  to 
imp.  8th  S:t.,  bet.  Wilson  and  Davis 
Sts.,  involv.  grade;  reconst.  water- 
bound  macadam  surface  to  form  4-in. 
macadam  base  and  surface  with  3-in. 
W'illite  asph.  cone,  laid  in  1-course: 
hyd.  cem.  cone,  curb  and  gutter.  1911 
.Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  City  req.  Plans  obtain- 
able from  Paul  Green,  city  eng. 


CORONADO,  Cal.— Until  3  P.  M.,  Mar. 
'1,  bids  will  be  rec.  to  imp.  Pomona 
Ave.,  bet.  Guadalupe  Ave.  and  produced 
line  of  7th  St.,  and  i)ortions  of  Miguel 
-Ave.,  Guadalupe  Ave.,  San  Luis  Rey 
Ave.,  Maria  PL,  and  other  Sts.,  involv. 
4-in.  biium.  mac.  pave.,  curbs,  cem. 
sewers,  concr.  m.  h.,  etc.;  1911  act.  W. 
Tildcn   <iark,  city  clerk. 


COLTON,  Cal. — City  plans  to  pave.  La 
Cadena  Ave.  Type  has  not  been  decided. 
C.  A.  Hutchinson,  city  eng. 

ORANGE,  Cal.— Until  1  p.  m..  Mar.  16 
bids  will  be  rec.  by  city  for  sewer  sys. 
in  five  streets,  in  West  La  Veta  Ave., 
Montgomery  I'l.,  So.  Pixley  St.,  South 
Batavia  St.  and  -N'  Main  St.,  under  1911 
act.  Woi  k  will  involv.  6-in.,  8-»in.,  12- 
in.  pipe  with  necessary  m.  h.,  f.  t.,  and 
connections.  C.  C.  Bonebrake,  city  engr. 
I  al.  D.  Lester,  city  clerk. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p,  ni.,  Mar.  1  bids  will  be  rec.  for  8-in. 
vit.  pipe  sewer  in  Base  Line,  bet.  Mt. 
Vernon  Ave.  and  1370  ft.  w.  est.,  incl. 
f.  t.,  m.  h..  etc;  1911  act.  J.  H.  Osborn, 
city   cleik. 
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OAKLA.NJ),  Cal.  —  Council  declares 
inten.  to  ir.ip.  portions  of  Harrison  St., 
involv.  grade;  cone,  curbs,  gutters; 
cone.  l)aso  with  Warrenile-Bit.  sur- 
face pavement;  reset  granite  curbs; 
const,  sewers  with  manholes,  drop 
connections,  catchbasins  and  conduits. 
1911  Act.  Protests  March  18.  Eugene  K. 
Sturgis,  city  clerk.  W.  W.  Harmon, 
city  engineer. 

LONG  BEACH,  Cal.  —  Until  9  a.  m.. 
Mar.  16,  bids  will  be  rec.  to  imp.  Loma 
Ave.,  1  et.  Anaheim  :-r.d  State  Sts.,  in- 
volving 801.26  ft.  curb,  84. S3  ft.  curb 
armor,  3914.01  sq.  ft.  walk,  36  ft.  6-in. 
cem.  pipe  conn,  sewer,  96,599  sq.  ft. 
7-in.  cem.  cone,  pave.;  1911  act.  H.  C. 
Waughop,  city  clerk.  R.  D.  Van  Alstine, 
city   engr. 


OAKLAND,  Cal.  —  M.  Blurgenkranz, 
Farmers  and  Merchants  Bank  Bldg., 
Stockton,  at  $49,710  sub.  low  bid  lo 
county  to  imp.  Crow  Canyon  rd..  involv. 
52,000  cu.  yds.  grading,  $.50;  1700  cu. 
yds.  excavation  for  culverts,  $1;  clear- 
ing, $250;  1500  lin.  ft.  guard  rail,  $.80; 
600  cu.  yds.  c  nc.  in  culverts,  etc.  $21.50 
cu.  yd.;  65,000  lbs.  rein,  steel,  $.04  lb; 
150  sq.  ft.  6-in.  rein.  cone,  slopewall, 
$.40;  2000  lin.  ft.  6-in.  drain  tile,  $.60; 
500  cu.  yds.  broken  rock  fill,  $3;  60  lin. 
ft.  36-in.  corru.  culvert.s,  $5;  200  lin. 
rt.  24-in.  corru.  culverts,  $3.50;  160  lin. 
ft.  18-in.  corru.  culvert,  $2.50;  400  lin. 
ft.  12-in.  corru.  culverts,  $2;  50  lin.  ft. 
10-in.  corru.   culvert,   $2.   Other   bids: 

.1.   F.   Collins    $51,112 

C.   A.   Bruce   &   Sons 51,565 

H.   V.    Tucker    51,709 

Tieslaw   Bros 51,812 

W.   Moreing    51,839 

Kaiser   Paving   Co 52,316 

C.   R.   Adams    54,659 

Heafy    Moore   &   McNair 54,923 

Jtnes  Si    King    54,945 

A.    W.    Kitchen     55,727 

Ariss-Knapp     56,159 

Ken    Hodgman     57.582 

Fredericksen   &   Watson    60,641 

J.    P.    Holland    62,032 

Jasper   Stacey   Co 68,031 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY   lOTH.    1S68 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  meriiers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BAMKS  OF  SAN  FRANCISCO 

526  Califoriiia  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  DRANCH Mission  and  21st  Streets 

P,^KK-I'RES1D(0  BRANCH Clement  St.  and  7th  Ave. 

IIAIGIIT  STR::::T  branch Haigln  and  Belvedere  Streets 

WEST  POR  lAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

I  OUR  AND  ONE-QUARTER  (4'^i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  liE  WITHDRAWN  QUARTERLY 


SAN  FRANCISCO— Justin  Ducray,  399 
l^uijoce  Ave.,  al  |60d0  awarded  cont.  by 
lid.  Pub.  VVks.  to  c-nst.  cone,  sewer  in 
26lh  Ave.,  bet.  Kirkham  and  Lawton 
Streets. 


NORTH  SACRAMENTO,  CaL— Can- 
tract  awarded  by  city  to  Chambers  and 
UeColyer,  Oakland,  at  approx.  $80,000 
to  const,  sewer  system  has  been  de- 
claied  invalid  by  the  Superior  Court 
and  new  bids  for  constructi.n  will  be 
a.sked.  J.  N.  liidwell,  city  engineer. 


S.AN  JOSE,  Santa  Clara  Co.,  Cal.  — 
A.  J.  Ralsch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  cont.  by  city  to  imp. 
Whiiien  Ave.,  bet.  24th  St.  and  King 
Rd.,  involv.  grade;  lV4-in.  Durite  asph. 
cone,  surface  on  3-in.  asph.  cone,  base 
pavement;  hyd.  cem.  cone,  curb,  gutter, 
walks;  4-in.  vit.  hse.  sew.  laterals  and 
4-in.  c.  i.  sewer  laterals;  hyd.  cement 
cone,  storm  water  inlets;  8-in.  vit. 
Ijipe  drain;  hyd.  cem.  cone,  culverts. 


MT.  SHASTA,  Siskiyou  Co..  Cal — City 
rejects  bids  to  const.  6,  8,  10  and  12-in. 
sewer  extensions  and  new  bids  will  be 
considered  March  12.  Oakland  Sewer 
I  onst.  Co.,  Oakland,  previous  low  bid- 
der at  approx.  $12,150.  Plans  on  file  In 
office   of   clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— Im- 
provement district  will  be  formed  in 
Highland  Tract  to  finance  const,  of  4- 
mi.  of  sidewalks  and  curbs.  W.  D. 
Clarke,  city  eng.,  will  prepare   plans. 

28 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Kaus  Bros.,  Stockton,  at  $1641  award- 
ed cont.  by  city  to  const,  curbs,  gutters 
and  walks  in  Pacific  Ave.,  bet.  Walnut 
St.  and  Bedford  rd. 


LARKSPUR,  Marin  Co..  Cal.— 
Freitas,  Oakland,  at  $22,533  submitted 
low  bid  to  town  to  imp.  portions  of 
Baltimore  Ave.,  involv.  const,  of  rein. 
cone,  walls;  West  Baltimore  Ave.,  in- 
volv. grade;  hyd.  cone,  curbs,  gutters 
and  pavement;  24  and  36-in.  corru.  iron 
pipe  culverts;  Bridge  Rd.  grade;  const. 
rein.  cone,  bridge;  hyd.  cone,  pavement; 
12-in.  corru.  pipe  culverts;  Shady  Lane, 
hyd.  cone,  pavement;  Piedmont  .Ave 
hyd.  cone,  pave.;  12.  18  and  48-in.' 
corru.  iron  pipe  culverts;  Piedmont 
Way,  grade;  hyd.  cone,  pavement;  12- 
in.  corru.  iron  pipe  cuKerts.  1911  Act 
and  Bond  Act  1915.  Other  bids,  all 
taken  under  advisement,  were-  M  C 
McDonald,  Sausalito,  $22,618-  Jes 
Curry,  Burlingame,  $23,592:  A  B  Ril- 
ovich,   San    Francisco,    $23,221. 


FRESNO,  Fresno  Co..  Cal.  —  County 
Surveyor  Chris  P.  Jensen,  Corv  Bldg 
has  prepared  3  sets  of  preliminary 
plans  for  proposed  subway  under 
tracks  of  Southern  Pacific  at  McKinlev 
Ave.  and  the  state  highway;  est.  cost 
bet.  $100,000  and  $135,000.  This  project 
has  no  connection  with  North  Van  Xess 
Ave.  subway  under  Santa  Fe  tracks 
bids  for  which  will  be  opened  by  coun- 
ty supervisors  March  5. 

RICH.MOND,  Contra  Ccsta  Co,  Cal — 
I-.  L.  Page.  Sth  and  Bissel  Ave.  Rich- 
mond, at  $15,668  for  Dist  No  1  $19  398 
for  Dist.  No.  2  and  $554  for  Dist.  No.  3 
awarded  conts.  by  city  to  const,  approx 
;>b,o2j  ft.  of  6  and  8-in.  sewers  in  vari- 
ous  sections  of   the  citv. 


EL  CERRITO.  Centra  Costa  Co..  Cal 
City  Eng.  Ross  L.  Calfee  completes 
spec,  to  imp.  portions  of  Willow  and 
Kims  Sts;   oil   macadam  pavement. 

LOS  ANGELES,  Cal.  —  Awards  by 
county   for  road  work  are: 

C.   I.   No.   443,    to  L.  J.  Turner,  205  E  1st 
St.,   Long  Beach,   at   S10,009,   imp.   Euca- 
lyptus   and    Ccrnuta      Aves..      0.65      mi 
involv.  curb,   walks,  gut.  ' 

C.  I.  No.  211,  to  B.  R.  Ford,  407  W 
17th  St..  Santa  Ana  at  $165,473.  imp 
Vermont  Ave.,  bet.  I20th  St.  and  L.  A 
city  limits  involv.  curb,  walks,  cone 
pave.,  sewer  etc. 

City  Boundary  Imp.  No.  19,  to  L  J 
Turner,  at  $25,315.  imp.  182nd  St..  bet. 
Normandie  Ave.  east  to  Vermont  Ave., 
involv.  cone,  pave.,  etc. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 

(SAN  FRANCISCO  COUNTY) 


No. 
03 
04 
05 
06 
07 
08 
09 
10 
11 
12 
13 
14 
15 
16 
17 
18 

719 
20 
21 


24 
25 
26 
27 
28 
29 
30 
31 
32 
33 
34 
35 
36 
37 
38 
39 

740 
41 
42 
43 
44 
45 
46 
47 
48 
49 
50 
51 
52 
53 

754 
55 
56 


59 
60 
61 
62 
63 
64 
65 
66 
67 
68 
69 
70 
71 
72 
73 
74 
775 
776 
777 


Owner 

Douglas 

Vertner 

Heizig 

Lundberg 

Ecclesiastical 

Wells 

Dodd 

Mohr 

Leonard 

Same 

Same 

J^  se 

Johnson 

Frank 

Bertram 

Smith 

Speyer 

Steele 

Kelly 

Lesber 

Peterson 

Duffy 

Justus 

Sanden 

Mickelson 

Serrano 

McSheehy 

MacAdani 

Hicks 

Kohler 

Schultz 

Soracco 

Chiodo 

Gawihorne 

Besio 

Sharman 

Ricardi 

Oppenheimer 

Cosiello 

Swanson 

Campbell 

De  Natale 

Schalffer 

Smith 

Nelson 

Schmidt 

Grech 

Koch 

Steele 

Lydon 

Valente 

Norman 

George 

Hansen 

Capital 

Perry 

Thomas 

Fresno 

Rigazzl 

Haggans 

Bloom 

Carlson 

Moeller 

Hamill 

Oppel 

Sicke 

Turri 

Lagan 

Sisters 

Gardner 

Wolpert 

McDonald 

Elkington 

Johnsen 

Lindeman 


W 


Contractor 

Owner 

Owner 

Owner 

Owner 

Mullen 

Buschke 

orkingmans 

Arnott 

Owner 

Same 

Same 

Owner 

Owner 

Owner 

Owner 

Owner 

Neilsen 

Thornton 

Owner 

Oorr 

Owner 

Peterson 

Owner 

Owner 

Owner 

Fetz 

Owner 

Owner 

Owner 

Wagner 

Steifel 

Soracco 

Owner 

Owner 

Plov 

Owner 

Fracchini 

Miller 

Owner 

Owner 

Owner 

Anderson 

Anderson 

Owner 

Owner 

Owner 

Sherry 

Owner 

Thornton 

Stahl 

Owner 

Stahl 

George 

Owner 

Fink 

Helbing 

Owner 

Owner 

Brisa 

Owner 

Miller 

Industrial 

Little 

Owner 

Owner 

Owner 

Owner 

Owner 

Hurley 

Johnson 

Owner 

Owner 

Owner 

Owner 

Owner 


Amt. 

3000 

4000 

4000 

3000 

3000 

1000 

1500 

3000 

45000 

17000 

17000 

22500 

37800 

15000 

9000 

17500 

1450 

4950 

5000 

4000 

7000 

7000 

1500 

3000 

3000 

2000 

5000 

3500 

12900 

35000 

4000 

8000 

6000 

8000 

6000 

3000 

6500 

10000 

32000 

3000 

7590 

5000 

3000 

8000 

3000 

5000 

3000 

3000 

1950 

3000 

3000 

4000 

9000 

10000 

9800 

60000 

2500 

9000 

5000 

5000 

3600 

7000 

8000 

6000 

9000 

8000 

3500 

2500 

1400 

8000 

12000 

12000 

12000 

18000 

21000 


DWELLING 

(703)      W   TWENTY-EIGHTH  AVE   175 

S  UUoa.      One-story    and    basement 

frame    dwelling. 
Owner— T.   A.   Douglas,    2727   Geary   St., 

San    Francisco. 
Architect  —  R.  R.  Irvine,  736  New  Call 

Bldg.,    San    Francisco.  $3000 


DWELLING 

(704)      E     HAMBURG     25     S     Mangels. 

One-story  and  basement  frame  dwlg. 

Owner — Vertner  &   Hartzell,   1005   Hyde 

St.,   San   Francisco. 
Architect — None.  $4000 


DWELLING 

(705)     E     VICTORIA     102     S    Urbano. 

Two-story  and  basement  frame  dwlg. 

Owner — Mrs.   A.   J.   Herzig,   635   Victoria 

St.,    San   Francisco. 
Contractor— G.  H.  Vore.  $4000 


DWELLING 

(706)      N    HEARST    AVE    125    E    Congo. 

One-story      and      basement      frame 

dwelling. 
Owner — A.    E.   Lundberg,    1215-A  Rhode 

Island   St.,   San   Francisco. 
Plans   by   Owner.  $3000 


ALTERATIONS 

(TU.)      SE   STOCKTON   AND  HAMPTON 

Court.       E.Ktend     mezzanine     floor; 

erect    stud    and    plaster    partitions, 

etc. 
Owner — Ecclesiastical    Supply    Co.,    330 

Stockton    St.,    San    Francisco. 
Architect — Beezer     Bros.,     1915     Steiner 

St.,    San    Francisco. 
Contractor — Muilen  ]Mfg.  Co.,  60  Rausch 

St.,    San   Francisco.  $3000 


ADDITION 

17  08)  SVV  FOLSOM  AND  HAMPTON 
Place.     Addition  of  mezzanine  floor 

Owner — Wells  Mfg.  Co.,  673  Folsom  St., 
San    Francisco. 

Ai  chitect— Nune. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion St.,  San  Francisco.  $1000 


ADDITIONS 

(709)      NO.  208  GRANADA  AVE.     Minor 

additions   and   alterations    to    dwlg. 
Owner — Edward      and      Amelia      Dodd, 

Premises. 
Architect — None. 
Contractor — Workingmans     Bldg.     Co., 

50  Edgar  Place,   S.   F.  $1500 


DWELLING 

(710)  N  STAPLES  250  E  Edna.  One- 
story    and    basement    frame    dwlg. 

Owner — Howard  Mohr,  233  Pacific  Bldg. 
San   Francisco. 

Architect — None. 

Contractor — James  Arnott,  235  Gran- 
ville  Way,   San  Francisco.  $3000 


RESIDENCES 

(711)  E  JUNIPERO  SERRA,  60,  113 
and  166  S  Paloma.  Three  two-story 
and   basement   frame  residences. 

Owner — Leonard    &    Holt,    220    Kearny 

St.,   San   Francisco. 
Plans  by  Owner.  $15,000  each 

RESIDENCE 

(712)  NW  URBANO  AND  VICTORIA. 
One-story  and  basement  frame 
residence. 

Owner— Leonard    &    Holt,    220    Kearny 

St.,   San  Francisco. 
Plans   by  Owner.  $17,000 

RESIDENCE 

(713)  NW  CERRITOS  AVE  AND  MON- 
cada.  One  and  one-half-story  and 
basement    frame    residence. 

Owner — Leonard    &    Holt,    220    Kearny 

St.,   San    Francisco. 
Plans  by  Owner.  $17,000 

APARTMENTS 

(.14)      NE    FULTON    AND    ARGUELLO 

Blvd.       Three-story    and    basement 

frame    (15)    apartments. 
Owner — Edw.     Jose,     251     Kearny     St 

San    Francisco.  ' 

Arciiiiect— H.  c.  Baumann,  251  Kearny 

St.,   San  Francisco.  $22,500 

APARTMENTS 

(715)  SW  PARKER  AVE  AND  Mc- 
Allister. Three-story  and  base- 
ment    frame    (27)    apartments. 

Owner— A.xel  A.  Johnson,  632  Belvedere 
ot.,   San   Francisco. 

Architect— J.  c.  Hladik,  Monadnock 
mag.,   ban   Francisco.  $37,800 

DWELLINGS  ' 

<'^''>  ^SE  EDINBURGH  175,  200,  225 
^00  and  275  NE  Brazil.  Five  one- 
story  and   basement  frame   dwlgs 


Owner — A.    B.    Frank,    4607   Mission   St., 

San    Francisco. 
Architect — None.  $3000  ea 


DWELLINGS 

(717)  W  FORTY-FIRST  AVE.  150  175 
200  N  Geary.  3  1-story  and  base- 
ment   frame   dwellings. 

Owner — George  A.  Bertram,  2831  Mis- 
sion St.,  San  Francisco. 

Architect — None.  $3000    each 


DWELLINGS 

(718)  W  SEVENTEENTH  AVE.  214-9 
239-4  139-4  164-4  189-4  W  Santiago. 
5  1 -story  and  basement  frame 
dwellings. 

Owner — Byrd  O.  Smith,  155  Montgom- 
ery  St.,   San   Francisco. 

Architect — None.  $3500    each 


ALTERATIONS 

(719)      S    MISSION    —    E    Plum.    Install 

plate  glass  fronts. 
Owner — L.    B.    Speyer,    869    Folsom    St., 

San    Francisco. 
Architect — None. 
Contractor — N.    F.    Nielsen,    180    Jessie 

St.,   San    Francisco.  $14?n 


DWELLING 

(720)      W  PLYMOUTH  AVE.  300  N  Hol- 

loway.  1-story  and  basement  frame 

dwelling. 
Owner — Chas.  B.  Steele,  4871  Mission  St 

San   Francisco. 
Architect — None. 
Contractor— J.  C.  Thornton.  20  De  Wolf 

St.,    San   Francisco.  $4950 


DWELLING 

(721)      W    PACHECO    325    N    Lopez.    2- 

story  and  basement  frame  dwelling 
Owner — R.  H.  Kelly,  21  San  Pablo  Ave. 

San   Francisco. 
Architect — None.  $5000 


DWELLING 

(722)  S  BALCETA  115  S  Laguna  Hon- 
da Blvd.  1% -story  and  basement 
frame  dwelling. 

Owner — Hoyt  Lesber,  1  Laguna  Honda 
Blvd.,    San    Francisco. 

Architect  &  Contractor — A.  D.  Dorr,  1 
Laguna  Honda  Blvd.,  San  Fran- 
cisco. $4000 


FLATS 

(723)      E    18th    Ave.    50    N    Kirkham.    2- 

story    and      basement      frame      (2) 

flats. 
Owner — Arvid   Peterson,   1620   Sth   Ave., 

San   Francisco. 
Architect — None.  $7000 


FLATS 

(724)      E  EIGHTEENTH      AVE.      75      N 

Kirkham.    2-story      and      basement 

frame    flats    (2). 
Owner — Thos.   J.   Duffy,   2235  Larkin  St 

San    Francisco. 
Architect — None. 
Contractor — Arvid    Peterson,     1620     Sth 

Ave.,    San    Francisco. 


REMODEL 

(725)      3864   TWENTY-FIRST  STREET. 

Remodel    for    flats. 
Owner — Carl  A.  Justus,  3664  21st  Street, 

San    Francisco. 
Architect — None.  $1500 


DWELLING 

(726)      S   EDINBURGH  275   SW   Russia. 

1-story  and  basement  frame  dwell- 
ing. 
Owner — L.   F.   Sanden,   3577   22nd  Street 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(727)  SW  BADEN  AND  JOOST  WE. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — C.  Mickelson,  34  Nordhoff  Ave. 
San   Francisco. 

Plans    by    owner.  $3000 
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DWELLING 

(728)  E  BRUSSELS  190-5  N  Campbell 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Manuel  Serrano. 

Architect — None. 

Contractor — P  Fetz,  460  Wilde  Ave., 
San  Francisco.  $2000 


FLATS 

(729)  S  CLIFFORD  115  W  Upper  Ter- 
race. 2-story  and  baseemnt  frame 
(4)   flats. 

Owner — J.  B.  McSheehy,  1147  Dolores 
St.,  San  Francisco. 

Architect — None.  $5000 


DWELLING 

(730)  W  TWENTY-NINTH  AVE.  125  S 
Taraval.  1-story  and  basement 
frame    dwelling. 

Owner — A.  MacAdam,  3772  25th  St.,  San 
I^rfl-iicisco 

Architect — Mr.  Hirschfield,  2G50  Harri- 
son   St.,    S.    F.  $3500 


STORES 

(731)      N    OCEAN    AVE.    98-41/2    E   Mira- 

mar.      One-story    frame    (4)    stores. 
Owner— W.    H.    Hicks,    425    Kearny    St., 

San   Francisco. 
Architect — W.   H.   Crim  Jr.,   425   Kearny 

St.,   San   Francisco.  $12,900 


ADDITION 

(732)  S  O'FARRELL  821/2  W  Stock- 
ton. Two-story  addition  for  stores 
change    front,    etc. 

Owner— Kohler  &  Chase,  60  O'Farrell 
St.,    San    Francisco. 

Architect — Fred  H.  Meyer,  742  Market 
St.,   San    Francisco. 

Contractor — George  Wagner,  181  So. 
Park   St.,   San   Francisco.  $35,000 


DWELLING 

(733)      W   TWENTY-FIRST     AVE.      350 

S   Kirkham.    1-story     &,      basement 

frame  dwelling. 
Owner— O.   Schultz,    1832   Balboa  Street. 

San    Francisco. 
Architect — None. 
Contractor — John    V.    Stiefel,    1S4    23rd 

St.,   San   Francisco.  $4000 


FLATS 

(734)      SW   COSO    303.619   N      E      Retiro 

Way.    2-story   and   basement   frame 

(2)    flats. 
Owner — J.  L.  Soracco.   125  30th  St..  San 

Francisco. 
Architect — None. 
Contractor — Soracco  Bros..   125  30th   St. 

San  Francisco.  $8000 


DWELLING 

(735)  E  CONNECTICUT  125  S  Mari- 
posa.   2-story   frame   store   &   dwig. 

Owner — M.  Chiodo,  343  Connecticut  St., 
San   Francisco. 

Architect — None.  $6000 


DWELLINGS 

(736)  E  TWENTY-EIGHTH  AVE.  120 
149  S  Balboa.  2  2-story  and  base- 
ment  frame  dwellings. 

Owner  —  Dr.  F.  A.  Gawthorne,  5000 
Geary  St.,  San  Francisco. 

Architect — None.  $4000  each 


DWELLINGS 

(737)      N    ALLISON     300     325     E    Cross. 

2      1-story     and     basement      frame, 

dwellings. 
Owner — Lorenzo    Besio,    439   Lisbon    St.. 

San   F'ranclsco. 
Architect — None.  $3000    each 


DWELLING 

(73S)  E  CLAYTON  92  S  Demming.  2- 
story  and  basement  frame  dwell- 
ing. 

Owner — Thos.  R.  Sharman,  1514  Irving 
St.,    San    Francisco. 

Architect— None.  $3000 


FLATS 

(739)      S  CHESTNUT   100   W   Powell.   2- 

story  and  basement  frame   (2)   flats 
Owner — V.   Ricardi,   463  Chestnut  Street 

San    Francisco. 
Architect — None. 
Contractor — p''racchii)i    &    Son,    36    Cun- 

iiinghani   Place,  S.  F.  $6500 

.\I'.\KT.MENT.S 

iTIii)      \\     TWE.X'rV-SlOroND    .WE    :!.'>il 

\     ilearx.       Thr»>e-story    and     liase- 

nient  frame   (12)   apartment.^. 
Owner — .lames  Ojipenheimer.   30.")3   I'aci- 

flc    Ave..    San    Francisco. 
Architect— None. 
Contractor — R.    Miller,    5637    California 

St.,    San    Francisco.  $10,000 


DWELLINGS 

(741)  W  THIRTY-FIRST  AVE  50.  75. 
100,  125.  150,  175.  200  and  225  S 
Cabrillo.  Eight  one-story  and 
basement   frame   dwellings. 

Owner — Costello  Bros.  821  34th  Ave., 
San    Francisco. 

Architect — None.  $4000    ea 


DWELLING 

(742)      W    THIRTY-FIFTH   AVE   225    N 

Taraval.      One-story   and    basement 

frame    dwelling. 
Ownt'r — Ernest     Swanson,     329     Lowell 

St.,   San   Francisco. 
Architect— Chas.  F.  Strothoff,   2274   15th 

St..   San   Francisco.  $3000 


FLATS 

(743)      E  WILLARD  250-4   S  Parnassus 

Ave.       Two-story      and       basement 

frame    (2)    flats. 
Owner — J.    V.    Campbell,     1072    Bryant 

St.,    San    Francisco. 
Architect — None.  $7500 


FLATS 

(744)  S  GENEVA  AVE  203-4  W  Naples 
Two-story   frame   store   and   flat. 
Owner — Andrea    De    Natale,    Acton    St., 

Daly  City. 
.\rchitect — None. 
Contractor — C.   A.   Anderson,   256   North 

Park    Ave.,    Daly    City.  $5000 

DWELLING 

(745)  W  TWENTY-FIRST  AVE  90  N 
Vicente.  One-story  and  basement 
frame    dwelling. 

Owner- A.    M.    Schalffer. 
Architect— None. 

Contractor — Anderson  Mros..  1264  Noe 
St.,   San   Francisco.  $3000 

NOTE; — Recorded    contract    reported 
today. 


DWELLINGS 

(746)  E   TWENTY-FIRST   275  and  275 

N  Santiago.  Two  one-story  and 
basement  frame  dwellings. 

Owner — Martin  Smith,  166  Dolores  St., 
San  Francisco. 

Architect — None.  $4000  ea 

DWELLING 

(747)  i\K  ATHENS  50  NE  Russia. 
One-story  and  basement  frame 
dwelling. 

Owner — C.    L.    Nelson.    519    Genesee    St., 

San  Francisco. 
Aichitect — None.  "'■JOOO 


FLATS 

CiiX)      N    PRECITA      200      M      Mission. 

Two-story  and  basement  frame   (2) 

(lats. 
Owner— J.  C.  Schmidt,  136  Precita  Ave., 

San    Francisco. 
Architect — None.  $5000 


DWELLING 

(749)  NO.  144  7  McKINNON  AVIO.  One- 
story    and    basement    frame    dwlg. 

Owner — Pacifico    Grech,    Premises. 

Architect — None. 

Contractor — Frank  Sherry,  1147  Mc- 
Kinnon    Ave.,   S.   F.  $3000 


DWELLING 

(750)  W  VIENNA  200  S  Persia.  One- 
story  and  basement  fi-ame  dwelling 

Owner — W.  R.  Koch,  3(!6  Arlington  St., 
San  Fi-ancisco. 

Architect — None.  $3000 

DWELLING 

(T.'il)      E    GAMBIER    200      N      Sllliman. 

One-story      and      basement      frame 

dwelling. 
Owner- Chas.     P..    Steele,    4871    Mission 

S't.,    San    Francisco. 
.\rchitect — None. 
Contractor — .).   C.   Thornton,   20   DeWolf 

St.,   San   Francisco.  $1950 


DAVELLING 

(7.->2)      \V  EIGHTH  AVE  125   S  Moraga. 

One-story      and      basement      frame 

ilwell'ng 
ti-.vn.r     'I'liomas    P.    Lydon.    850    Baker 

St.,   San    Francisco. 
.\  11  liiiocl      None. 
(  cMiiraitnr  -J.    .1.    stahl,    G'!"?    8th    Ave.. 

N;ni    Franci.s.o.  $;!000 

DWELLING 

».•>..)  .->  l>AYMOND  AVE  1  ,  T.  AV  Jtut- 
l.Trd.  One-.<^t()ry  and  basement 
friime    dwolline-. 

Owne- — Nichol.is  Valente.  2-M  AVillianis 
Ave.,   t:an    Francisco. 

•■Architect — None.  $3000 


DWELLING 

(754)      S    MONTEREY    BLVD.      200      B 

Congo.      Two-story    and    basement 

frame  dwelling. 
Owner — Dorothy   Norman,    1730    Bryant 

St.,   ban   Francisco. 
Architect — None. 
•Jontractor — J.    J.    Stahl,    666    St'ji    Ave., 

San    Francisco.  $4000 


DWELLINGS 

(705;      E     EDINBURGH     300,     325     and 

350     S   France.       Three     one-story 

and    basement   frame   dwellings. 
Owner — Bernard    E.    George,    i'iZ    Carl 

St.,   San   Francisco. 
Architect — None. 
Contractor — G.     C.     George,     2040     16th 

Ave.,  San  Francisco.  $300u  ea 


DWELLINGS 

KibM)  N  MONTEREY  BLVD.  40,  and  90 
E  San  Jacinto  Ave.  Two  iwo-story 
and    basement    frame    dwellings. 

Owner — Waller  E.  Hansen,  485  Capis- 
trano   Ave.,   fcran   l-'rancjsco. 

Architect — None.  $5000   ea 

ALTERATIONS    "^  ' "^     "  ^^^     -" '--^ 

lVi>o  NE  VAN  NESS  AVE  AND 
Market.  Remodel  tor  stores;  new 
store  iionts;  partitions  and  stair- 
ways. 

Owner — Capital  Investment  Co..  550 
Aiontgoinery  St.,   San   Francisco. 

Architect — H.  A.  Minton,  Underwood 
Bldg.,   ban  Francisco. 

Contractor— The  Fink  &  Schindler  Co.. 
iil8    13th   St.,    S.    F.  J980O 


APARTMENTS 

(758)      s  h.DDX    201-6    E   Leavenworth. 

Six-story     and     basement    concrete 

(32)    apartments. 
Owner — Jennie     Perry,     916     Van     Ness 

Ave.,    San    Francisco. 
Plans   by   Owner. 
Contractor— Helbing  Co.,   916   Van  Ness 

Ave.,  San  Francisco.  $60,000 


DWELLING 

(759)      W    SEVENTEENTH   AVE.    160-8 

S  Rivers,      l-story     and     basement 

irame  dwelling. 
Owner — F.   Thomas,  400   Congo  St.,   San 

i?'rancisco. 
Architect — None.  $2500 


DWELLINGS 

(7bO)  N  JUDSON  130,  160  and  190  E 
Edna.  Three  one-story  and  base- 
ment  frame  dwellings. 

Owner — Fresno  Homes  Inc.,  275  Staples 
Ave.,    San    Francisco. 

Architect — None.  $3000  ea 


DWELLING 

(..bi;  NE  CRESCENT  AVE  AND  AN- 
dover  St.  Two-story  and  base- 
ment frame   dwelling. 

Owner  —  A.  Itigazzi,  608  Andover  St., 
San    Francisco. 

Architect — None. 

Contractor — A.  Brisa,  525  Vallejo  St.. 
San    Francisco.  $5000 


(762)      S    CASTELLI    677-3    W    Douglass. 

Two-story  and  basement  frame  (2) 

flats. 
Owner- Chas.    Ilaggans,    3685    Cabrillo 

St.,   San   Francisco. 
Architect — None.  $5000 


DWELLING 

(763)      NW    CORDOVA    AND    PRAGUE. 

One-story      and      basement      frame 

dwelling. 
Owner— Lloyd     Bloom,     28     Peoria     St 

Daly   City. 
Architect— J.    E.    A.    Miller,    28    Peoria 

St.,  Daly  City. 
Contractor— J.    E.    A.    Miller,    28    Peoria 

St..   Daly   City.  $3600 


\\  WKKIIOUSE 

(T'.l)      N    FOLSOM    ."lOO    W    Fifth.      One- 

sto.y  concrete   warehouse. 
lUMier— E.   Carlson,    179   Minna   St.,   San 

Francisco. 
.\rrhit..t    —    O'Brien    Bros..    Inc.,    315 

.Montgomery    St..    San    Francisco, 
Contractor — Industrial   Constr.   Co.,   815 

Bryant   St.,   S.   F.  $7000 
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Ks^^w'^'^FORTY-EIGHTH     AVE     331 

N  Balboa.     One-story  and  basement 

frame   dwelling. 
Qvs'ner— Gustave   Moeller,   2221   Clement 

St.,    San    Francisco. 
Architect — None.  _ 

Contractor— Little  &  Christiansen,  1219 

39th   Ave.,   S.   F.  18000 


FLATS  ^       _ 

(766)  W  PIERCE  75  S  Beach.  Two- 
story  and  basement  frame  (2) 
flats.  „     ^     ,^   ,, 

Owner — Thos.    Hamill    and    R.    G.    Hall, 

Inc.,  6242  Geary  St.,  San  Francisco. 

Architect — None.  $6000 

DWELLINGS 

(767)  E  CORA  —  N  Visitacion.  Three 
one-story  and  basement  frame 
dwellings. 

Owner— John    V.    Oppel,    904    York    St., 

San    Francisco. 
Architect— None.  $3000   ea 


DWELLINGS 

(768)  W  FIFTEENTH  AVE  250  and 
275  S  Taraval.  Two  one-story  and 
basement   frame  dwellings. 

Owner — J.  F.  Sicke,  421  4th  Ave.,  San 
Francisco. 

Architect — None.  $4000    ea 


DWELLING 

(769)  W  FAXON  AVE  125  N  Hollo- 
way.  One-story  and  basement 
frame   dwelling. 

Owner  —  Caesar  Turri,  119  Brighton 
Ave.,   San    Francisco. 

.\rchitect — None.  $3500 


DWELLING 

(770)  S  ARMY  150  W  Shotwell.  One- 
story    and    basement    frame    dwlg. 

Owner — ^Emma  and  August  Lagan,  3287 
Army    St.,    San    Francisco. 

Architect — None.  $2500 


AT-TERATIONS 

(771)  NE  HAYES  AND  FILLMORE. 
Remodel  dormitory;  remove  and  re- 
build   partitions    for    convent. 

Owner — Sisters  of  the  Holy  Family, 
Premises. 

Architect — None. 

Contractor — P.  J.  Hurley,  711  Duboce 
Ave.,   San   Francisco.  $1400 


DWELLING 

(772)  S  MARINA  BLVD.  180  E  Divisa- 
dero.  Two-story  and  basement 
frame    dwelling. 

Owner — ^Mrs.    H.    Gardner. 

Architect — J.  S.  Gould,  251  Kearny  St., 
San   Francisco. 

Contractor — Louis  Johnson,  729  Occi- 
dental Ave.,  S.  F.  $8000 


DWELLINGS 

(773)      W    PLYMOUTH    AVE    25,    50,    75 

and     100    N    Montana.       Four     oiie- 

storv    and    basement    frame    dwlgs. 
Owner— F.    C.    Wolpert,    1201    31st  Ave., 

San  Francisco. 
Architect — E.     C.     Baker,     583     Ramsell 

St.,   San  Francisco.  $3000   ea 


DWELLINGS 

(774)      W   THIRTY-EIGHTH    AVE    200, 

225,    250    and    275    N    Irving.      Four 

one-story      and      basement      frame 

dwellings. 
Ownpf — Wm.     McDonald,     7100     Geary 

St.,    San    Francisco. 
Architect— None.  $3000    ea 


DWELLINGS 

(775)  W  TWENTY-S-EVENTH  AVE. 
175,  200  and  225  N  Vicente.  Three 
one-story  and  basement  frame 
dwellings. 

Owner— Geo.    J.    Elkington,    1231    33rd 

Ave.,  San  Francisco. 
Architect— None.  $4000    ea 

DWELLINGS 

(776)  NE  HALE  AND-  BARNEVALD; 
N  Hale  25,  50,  75,  100  and  125  E 
Parnevald.  Six  one-story  and 
basement   frame   dwellings. 

owntM-— Thomas     Johnsen,      136     Wesl- 

wood    Drive,    San    Francisco. 
Architect — None,  $3000    ea 


BUILDING  CONTRACTS 

(SAN  FRANCISCO  COUNTY) 


'"'LATS 

.777)     W  TWENTIETH  AVIS  100  and 

125   N   Clement,      Two    two-story   & 

basement    frame    flat    buildings    (6 

flats   in    each    buildinu). 
Owner— H.  O.  Lindeman,   filO   27th   .\ve,, 

San     Francisco. 
Architect— Js one.  Cost.    $10,500   ea 


No. 

Owner 

Contractor 

Amt 

540 

McCarthy 

Ar..'jtl 

2963 

541 

California 

Michel 

1848 

542 

Bonzani 

Ingraham 

12414 

543 

Neuhas 

Holt 

11276 

544 

Cullen 

Filippis 

6000 

545 

S.   F.   Club 

McLeran   1050000 

546 

S    P    Co 

vVegner 

2o73 

547 

Naffziger 

Ash 

2350 

548 

De   Lay 

Johnson 

3035 

549 

Kobson 

Raisch 

9500 

550 

Schaeffer 

Anderson 

5950 

551 

Kress 

McLeran 

44260 

55!^ 

Sandford 

MacMillen 

5500 

553 

Cunningham 

Steiger 

5645 

554 

Goldberg 

Mangels 

15890 

BUNGALOW  ,    ^      ^ 

(540)      W    HAROLD   AVE.    300   N   Graf- 
ton   Ave.    N    25    X    W    112-6,    Lot   42, 
Blk.    E,    Lakevii-w,      All    worl'    for 
1-story    frame    bungalow. 
Owne*-    -The    McCarthy    Co.,     31b    Bush 

St.,    9.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    S.    F. 
Filed  Feb.  18,  1926.  Dated  Feb.  16,  1926. 

30    days   after  frame   up    25% 

30  days  after  brown   coated    25% 

30   days  after  completed   and  ac- 
cepted      25% 

Usual    35    days     25% 

TOTAL  COST,  $2963 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 


IRON   WORK 

(541)  S  WASHINGTON  108-9  E  Bat- 
tery E  37-7  X  S  120  No.  317-319 
Washington  St.  All  iron  work  for 
alterations  to  5-story  reinforced 
concrete   loft   bldg. 

Owner    —    California    Poultry    Co.,    315 

Washington   St.,    S.   F. 
Aichitect  —  Engineer    H.    J.    Brunnier, 

612    Sharon    Bldg.,    S.    F. 
Contractor    —    Michel     &    Pfeffer    Iron 
Works,  10th  and  Harrison  Sts.,  S.F. 
Filed  Feb.   18,   1926.  Dated  Feb.  16,  1926. 

10th     of    each    month     10% 

Usual   35  days    25% 

TOTAL  COST,  $1848 
Bond,  $925.  Sureties,  Fidelity  &  De- 
popit  Co.  of  Maryland.  Forfeit,  none. 
Limit,  Apr.  1,  1926.  Plans  and  specifi- 
cations  filed. 

APARTMENTS 

(542)  S  TWENTY-NINTH  113-31/4  W 
San  Jose  Ave.  W  29  x  S  89.  All 
work  for  2-story  and  basement 
frame  apartment  bldg. 

Owner — Virginia    Bonzani. 

Architect  —  Mark  T.  Jorgensen,  321 
Bush  St.,  S.  F. 

Contractor — M.  C.  Ingraham,  120  Otis 
St      S     F 

Filed  Feb.  18,  1926.  Dated  Feb.  10,  1926. 

Roof   on    $3103.50 

Brown  coated   3103.50 

Complet  ;d   and   accepted    •■••    3103.50 

Usual    3.)    days    3103.50 

TOTAL  COST,  $12,414 

Bond,   $6207.     Sureties,   J.   E.   Back   and 

J.  C.  Moore,  Jr.     Forfeit,  $10.00  per  day 

Limit,  90  days.  Plans  and  specilicationf 

filed. 


FR.^ME    BLDG. 

(543)      NW    MORAGA    and    STIT    AVI.., 

N    31    X  W   100   Lot    24    Allen    &  Co. 

■     .Sul).    Windsor    Terrace.      All    work 

for    1-story    and      basement    frame 

building. 

Owner— Elizabeth    C.    Neuhaus. 

Architect — J.   E,   Krafft   &   Sons,   Phelan 

Bldg.,    S    F. 
Contractor— O.    C.    Holt.    523    41st   Ave.. 

San   Francisco. 
Filed   Fob.   l!l,   1926.  Dated  Feb.   11,   1926. 
Frame    up    and    rough    plumb- 
ing   in     $25()0 

I'iNturi^s   connected    "^^II] 

I  nniplfted    and    accepted    3457 

:'.(!    tiaj  s    after    2819 

TOTAL  COST.  $ll,2i(> 
Bond,  $5638.  Sureties.  The  Aetna  Cas- 
unltv  &  Suretv  Co.  Forfeit.  $•>  "0  per 
day."  I^imit.  June  19,  1926.  Plans  and 
specifications    filed. 

Ar,TEI^\TTONS 

w'.4n  NIC  TAVENTY-FOURTH  and  Dia- 
mond N  114  X  E  3f».  All  work  for 
alterations  to  store  front  of  bldg. 
"at    SW   cOr.    lof    "hef61riaftei*    'de-^ 


scribed    and    erection      of    ^l-story' 
store   building. 
Owner — Maude  E.  Cullen,  executrix  es- 
tate   Richard   M.    Brooks,   deceased, 
San   Jose,   Cal. 
Architect— Charles    S.    McKenzie,    Bank 
of    San    Jose    Bldg.,    San    Jose,    Cal. 
Contractor — V.    Filippis,    180   Jessie   St., 

San   Francisco. 
Filed  P'eb.  19,  1926.  Dated  Feb.  18.  1926. 
New    building: 

Rough   frame   up    $1250 

Brown    coated    1250 

Completed    and    accepted    1250 

Usual    35    days    1250 

Alterations: 

Completed    and    accepted    $500 

Usual   35  days    500 

TOTAL  COST,  $6000 
Bond,  $3000,  Sureties,  Continental 
Casualty  Co.  Forfeit,  $20  per  day. 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 


CLUB. 

(545)       S.    W.    SUTTER    AND    MASON. 

11-story   club   building. 
Owner — San   Francisco    Women's  Build- 
ing  Association. 
Architect — Bliss    &    Fairweather. 
Contractor — Ralph  McLeran  &  Co. 
On    1st   and   15th   of  ea.   new   contr. 

to  receive  full  amount  paid. 
To  labor  and  material  new. 
31  days  after  compl.  contr. 
To  receive  amount  due  him. 

TOTAL  COST.   $1,505,000 
Contractor    to    receive    8%. 
Bond,  $525,000;  sureties.  National  Sure- 
ey  Co.;  forfeit,  none.     Plans  and  speci- 
fications  filed. 


TICKET    OFFICE 

(546)      ON  EMBARCADERO.     All  work 

for  installing  ticket  office  in  Annex 

"C." 
Owner — Southern  Pacific  Co.,  65  Market 

St.,    San    Francisco. 
Architect — None. 
Contractor — A.   Wegner,    180   Jessie   St., 

San    Francisco. 
Filed  Feb.  20.  '26.     Dated  Feb.  13,  '26. 

Monthly     payments     of 75% 

Usual    35    days 25% 

TOTAL  COST,  $2573 
Bond.  $2573.  Sureties,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  30 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


GARAGE 

(547)      STAV    LARKIN    AND    LOMBARD. 
All    work    for    reinforced    concrete 
garage   building. 
Owner — Howard    Naffziger. 
Architect — None. 
Contractor — Ash  &   Hand,    1728   Mission 

St.,   San   Francisco. 
Filed  Feb.  20.  '26.     Dated  Aug.  11.  '25. 

Excavation    completed    $783.33 

Concrete    wails    and    roof    poured 

783.33 

Completed    and    accepted 783.34 

TOTAL  COST,  $2350.00 
Bond,  limit,  forfeit,  none.  Specifica- 
tions  only  filed. 


BUNGALOW 

(548)      N    FARALONES    350    E    Capitol 

25    .      All    work    for   four-room 

bungalow. 
Owner —    Marguerite    DeLay. 
Architect — None. 
Contractor — Johnson    &    Erlandson,    958 

Post    St.,    San   Francisco. 
Filed  Feb.  20,  '26.     Dated  Jan.  26.  '26. 

Rough    boards   on   roof $758.7.5 

Brown   plastered    758.75 

Finished      758.75 

Usual    35   days 758.75 

TOTAL  COST.  $3035.00 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


STItEET   WORK 

(549)      MISSION  AND  SAN   JOSE  AVE. 
All    work    for      construction      of    a 
street   (Rice  Street). 
Owner- — Kernan     Rohson     and     McGary 

Robson. 
.\rcliitect — None, 
(""on tractor — A.  G.  Raisch. 
Filed  Feb.  20.    26.     Dated  Feb.  16,  '26. 

.\s    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $9500 
r.ond,  limit,  forfeit,  none.  Plans  only 
liicd. 


BUNGALOW 

i:..-|0>      W    TWENTY-FIRST   AVE.    90    N 
Vicente    N    30    x    W    120.      All    worK 
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Owner— Geo.  M.  and   Klsie   V.   Scheaffor. 
A)chitei-t — None. 
Contractor — Aiidt-rson     Bros.,     1264     Xoe 

i-.t..    S.    F. 
Filed  Feb.  23,   n)2G.   Dated   Feb.  17,    ]'.r2r, 

Frame    up      '4 

l.ough    plHstei-   on    '4 

ronipleicd   and  .icct  ptfO    % 

Usual    35   days    V* 

TOTAL  COST,  $5950 
Bond,  sureties,  forfeit,  none.  Limit,  160 
days  after  Mar.  1,  1926.  Plans  and 
^specifications   filed. 


ALTEPvATlOXS 

(551)       SE    MARKET    275    SW    FIFTH, 
b'VV    90   X   SE   165.      All    work    for   de- 
molition   and    removal    of    ptns.    of 
Paniages   Theater  Bldg. 
Owner — S.  H.  Kress  &  Co.,  114  5th  Ave. 

New    York. 
Architect — E.     J.     T.     Hoffman,     114     5th 

Ave.,    New    York. 
Contractor — l^alph    McLeran    &   Co.,    717 

Hearst  Bldg.,  S.  F. 
Filed  Feb.  23,  1926.  Dated  Feb.  23,  1926 
20  days  after  completion  ....$44,260 
TOTAL  COST,  $44,260 
Bond,  $22,130.  Sureties,  National  Sur- 
ely Co.  Forfeit,  $250  per  day.  Bonus, 
$250  per  day.  Limit,  Apr.  10,  1926. 
Plans    not    filed.      .Specifications    tiled. 


DWELLING. 

(552)       E    BAKER    112-6    N    GEARY    N 

25    X   E    110   WA   536. 
Six-room    frame    dwelling   and    garage. 
Owner — Walter  Sandford,  2721  Pine  St., 

.San  Francisco. 
Architect — None. 
Contractor — R.     S.    K.    MacMillen,     2646 

Howard   St. 
Filed  Feb.   24,  1926.  Dated  Feb.  18,  1926. 

Frame    up     $1291.66 

Brown    coated     1291.67 

Completed    1291.67 

35   days  after    1375.00 

Note  for    250.00 

TOTAL  COST,  $5500 
Bond,  $2750;  sureties,  Josephine  Mac- 
Millen; forfeit,  $10;  limit  fiO  days. 
Plans    and    specifications    filed. 


BUILDING. 

(553)      W    30TH   AVE    175    N    J   N    25   x 

W   120. 
One-story    and    basement    frame    build- 

Owner — Joh«  and  Eleanor  Cunning^- 
ham,   1559  Fulton   St. 

Architect — None. 

Contractor — H.  Steiger,   1630  Haight  St. 

Filed  Feb.  24,  1926.  Dated  Feb.  11,  1926. 

Roof   framed    $1411.25 

Brown    coated     1411.25 

Completed    and    accepted    ....    1411.25 

35   days  after    1411.25 

TOTAL  COST,  $5645 

Bond,    $3000;    sureties,    Chas.    Reinhart; 

forfeit,     none;     limit.     90    days.       Plans 

and   specifications   filed. 


RESIDENCE. 

(554)       LOT     34     SUB     1     SCENIC    WAY 

Sea   Cliff. 
Frame   residence. 

Owner — Hazel    G.    and    Garret    M.    Gold- 
berg,  1019   Mission   St. 
Architect — J.    S.    Gould,    251    Kearny   St. 
Contractor — Mangels     Bros.,     363     West 
Portal   Ave.  „      „„^ 

Filed   Feb.    24,   1926.   Dated   Feb.   8,   1926. 

Frame    up     ^onlofS 

Brown    coated    o  55 

Completed  and  accepted   „„2„ix 

•^'i  finvs  after 3972.50 

,55  days  aiier       ^^^^^  ^^g.j,    jj^  390 

Bond,  sureties,  none.  Forfeit,  $5.  Limit 
120  days.  Plans  and  specifications 
filed. 

♦ 

COMPLETION  NOTICES 


S.VX    FUANCISCO   COUNTY 


Ttecorrted 


Accented 


Feb  17  1926— NW  MOSCOW  226  NB 
Russia  Ave  NE  25xNW  100  Ptn 
Blk  6  Elk  74,  Bxcl  Hd  Assn.  An- 
thony L  Noriega  to  Wm  Vaughan 

Jan.    20,   19<5d 

Feb  '  17."  1926— W  SANCHEZ  26-11  N 
Hancock  N  24-7xW  105.  Alice  E 
and  Walter  J.  Harlow  to  Meyer 
Bros         Feb.  16,  1926 

Feb  17,"  1926— W  TWENTIETH  AVE 
200  N  Taraval.  Walter  G  Arm- 
strong to   virhom   it  may   concern.. 

Feb.    lo,    la^D 

Feb  17,'  i'926— LOTS  7  AND  8  BLK  26 
Amended  Map  Ingleside  Terraces. 
Gordon  W  and  LInnie  Morris  to 
whom  it  may  concern.  .Feb.   15,   1926 


Feb.  17,  1926— SE  STAPLES  AVE  & 
Foerster  E  25xS  100  Ptn  Lots  1,  2, 
3  and  4  Blk  17;  Lots  21,  22,  25,  26, 
29,  30,  33,  34,  37  and  38  Blk  17, 
Sunnyside;  SE  Judson  Ave  and 
Edna  E  lOOxS  100  Ptn  Lots  1,  2,  3 
and  4  Blk  31,  Sunnyside;  Lots  11, 
12,  15,  16,  19.  20,  23  and  24  Blk  31. 
Sunnyside.  Fresno  Homes  Inc  to 
whom  it  may  concern.  ..  .Feb.  3,  1926 

Feb.  17.  1926— W  PRIEST  97-6  S 
Washington  S  20  x  W  51-3.  Patrick 
V  and  Therese  Dlnneen  to  R  Para- 
tore Feb.     12,     1926 

Feb.  17.  1926— SB  LAWTON  AND 
Eighth  Ave  dist  116  S  alg  E  8th  Ave 
28  E  110  N  W  28.43  W  105.05.  Arvid 
Peterson  to  whom  it  may  concern 
Feb.    17.    1926 

Feb.  17.  1926— SB  LAWTON  AND 
Eighth  Ave  116  S  8th  Ave  28  NW 
110  W  105.05.  Arvid  Peterson  to 
whom   it   may   concern .  .Feb.    17.   1926 

Feb.  17,  1926— NW  HAYES  AND  L.A- 
guna  W  alg  Hayes  31-3  N  72  W  50 
N  48  to  S  Ivy  E  81-3  to  W  Laguna 
S  120.  Willa  M  Shrik  to  J  S 
Malloch    Feb.    17,    1926 

Feb.  17,  1926— S  JUDSON  AVE  115  W 
Detroit.  Lindsaiy  Constr  Co  to 
whom   it  may  concern 

Feb.  17,  1926— S  JUDSON  AVE  90.  65 
and  40  W  Detroit.  Lindsay  Constr 
Co  to  whom  it  may  concern 

Feu.  18,  lii26  —  LOTS  2:5.  24,  25  BLK. 
54  on  cor.  Sargent  and  Brith.  Cai  1 
A.  Mikailovits  to  whom  it  may  con- 
cern         April    12.    1925 

Feb.  18,  1926— SW  ROANOKE  50  NW 
Laidley  25x113.  Mrs.  J.  P.  O'Don- 
nell  to  Wm.  H.  Grahn    ..Feb.   12,  1926 

Feb.  18,  1926  —  SW  SUTTER  AND 
IMonlgomery  S  100  x  W  160.  Hunt- 
er Dulen  &  Co.  to  Lindgren  & 
Swiiurton,    Inc Feb.    18,    1926 

Feb.  IS.  1926— W.  MOULTRIE  75  and 
100  N  Thonipkins,  Nos.  572  and  566 
Moultrie.  A.  A.  Wesendunk,  Jr.  to 
whom    it   may   concern .  .Feb.  20,  1920 

Feb.  18,  1926- W  TWENTY-NINTH 
Ave  75  S  Ulloa  S  25xW  95.  Wm  G 
Miller  to  whom  it  may  concern.. 
Feb.     16,     1926 

Feb.  18,  1926— E  NINETEENTH  AVE 
82  S  Rivera  S  125.  Schwartz  & 
George  to  whom  it  may  concern.. 
Feb.    15,    1926 

Feb.  18,  1926— LOT  4  BLK  6436 
Southern  Hillsides  Unit  1.  Crocker 
Estate  Co  to  whom  it  may  concern 
Feb.     8,     10  26 

Fell  18.  1926— N  J.\.('KSON  57-6  E 
Ado    Alley   E   57xN   62.      Zellerbach- 

Levis-n  Co  to  Deluca   &  Son 

Feb.    16,    1926 

Feb.  18,  1926— S  PARK  175  W  An- 
dover,  25x100.  Philip  Winkler  to 
whom    it    may    concern .  .Jan.    6,    1926 

Fel).  18.  1926— W  ROUSSEAU  225-4 
S  Cosworth  S  24-8xW  100  Ptn  Lot 
10  Blk  7,  De  Boom  Tract.  The  Mc- 
Carthy Co  to  Jas  Arnott  &  Son... 
Feb.     17,     1926 

Feb.  18,  1926— NW  PIERCE  AND 
-Mhambra  62-6  on  Pierce  by  103  on 
Alhambia.  Otto  Anderson  to  whom 
it    may    concern Feb.    17,    iW2o 

Feb.  19,  1926— N  E  RUSS  AND  FOL- 
som.  J.  F.  Barrett  and  H.  H.  Hilp 
to   Barrett   &   Hilp Feb.    IS,    1926 

Feb.  19,  1926— S.  HOWARD  300  W. 
5th  25x155.  Martin  Stelling,  Jr.,  to 
J.    S.    Malloch    Feb.    16,    1926 

Feb.  19,  1926— S.  MUNICH  120  E. 
Drake  Crocker  Amazon  Tract. 
Oscar  L.  Erickson  to  whom  it  may 
concern    Feb.   6,   1926 

Fob.  10,  1926— S  CARMBL  163-4  W 
Cole  W  31-8  S  228-9%  N  222-9%. 
Wm.  and  Elizabeth  Shortall  to  John 
Spargo    Jan.    18,    1926 

Feb.  19,  1926— S  E  VAN  NESS  AVE 
and  Hayes  S  120  x  E  100.  Califor- 
nia State  Automobile  Association  to 
Pa.^ific  Materials  Co Feb,  15,  1926 

Feb.  19,  1926— S  E  GEARY  AND  Tay- 
lor S  137-6  X  E  137-6,  Clift  Realty 
Co.  to  Federal  Ornamental  Iron  & 
Bronze     Co.,      completed      Feb.      11. 

1926.    and    S.    Kulchar   Co 

Feb.    18,    1926 

Feb.     10.     1026  — SW      GENEVA       AVE 
2ii().0  NW  Naples  Lot   10   rUk   6113/11 
Crfu-ker     .Amazon       Park       Tract. 
.\lbin  M  Samuelson  to  whom  It  may 
lonr-crn Kih.      ]  S.      i:i-j); 

K'l>  I'l  l''2<'-  S  FT  OOn  AXMO  12  ■ 
and  100  E  Edna.  W  W  Jeffers  to 
whom    it   may   concern .  .Feb.    18,    1926 

l'<-li.  10.  102^—10  SA.VTA  AX\  AVE 
100  N  St.  Francis  Blvd.  Oliver  L 
;iiid  Ruth  I<  .lohnson  to  whom  it 
may   concern Feb.    14,    1926 


Feb.  19,  1926 — SW  GRANT  AVE  & 
Sacramento  W  137-6xS  137-6.  Trus- 
u  e!5  loung  tVlens  jnrislian  Assn 
o:-  S.  F.  lo  A.  A.  Zelinsky  &  Co. 
Feb.    11,    1926;    H    S   Tittle. Feb.    5,    '26 

Kel).  18,  1926— S  ANZA  65  W  Thirty- 
fifth  Ave  W  50xS  100.  Gustave 
Aioeller  to  whom  it  may  concern.. 
Fel).    8.    :'i:;'i 

Feb.  18,  1926— W  NINTH  AVE  100  S 
i  acheco  S  75xW  120.  Elmer  H 
Benyman  to  Meyer  Bros.  .Feb.  5,  192S 

Feb.  18,  1926— W  NINTH  AVE  175  S 
Pael'eco  S  25xW  120.  Nathaniel 
I'liompson  t.j  Meyer  Bros.  Feb,  5,  1926 

!"eb.  18,  1926— W  NINTH  AVE  200 
S  Pacheco  S  25x  W  120,  Henry  C 
Moeller   to    Meyer   Br   s..Feb.    5,    1926 

l''e:>.  18,  1926 — W  TVV'E.XT Y-FOUUTH 
Ave  25  .\  Ulloa  25x82-6.  Cora  B 
Hum  lo  whom  it  may  concern... 
Fel).    18.    1926 

Feb.  19.  1926— COMG.  130  S  from  in- 
e.  >ectl.,ii     .S     I4[h     .^t.     with     W    Do- 

lores  St.  S  alg  W  Dolores  23-6%x 
\.  100.  Dr  C  Masoero  to  G  W 
W;H!ams    Co Feb.    15,    1926 

Fel).  20,  1926— S  OAK  175  E  Masonic 
Ave  44-4i/i;xl37-6.  T  B  Strand  to 
whom    it   may   concern .  .Feb.    20,    1926 

Fel).  20,  1926— S  COR.  THIRD  AND 
Q.iesada  St.  Bank  of  Italy  to  whom 
it    may    concern Feb.    19,    1926 

Feb.  20,  1926— N  SIXTEENTH  237  E 
Di.Lres  E  27x111-6,  John  C  Bram- 
.'ion    to   P  Sorenson  and   E   Jensen.. 

,,  •, Feb.    20,    1926 

l-eb.  20,  1926— W  SEVENTH  AVE  125 
.\'  Ivirkham  25x120.  Ragner  Mon- 
son    to    whom    it   may   concern 

„ Feb.     20,     1926 

Feb.  20,  1926— W  44TH  AVE  250 
N  Irving  N  25xW  120.  Thos  Hamill 
lo  whi)m  it  may  concern.. Feb    20    '26 

Feb.  20,  1026— V/  PIERCE  100  's 
Beach  S  25xW  100.  Thos  Hamill 
and  R  C  Hall  Inc  to  whom  it  may 
concern Feb.     20,     1926 

Feb.  23,  1926— N  GREENWHICH  80 
^\  Steiner  25x105.  L.  Bodrati  to  G. 
Ghezzi    Feb    23     1926 

Feb.  23,  1926— N  UNION  100  W  WEB- 
ster    W  alg   N  Union    30   x  N   137-6 

Anna   Fishel  to   S.   J.   Israel .' 

Feb     19     1926 

Feb.  23,  1926— N  W  SHRADER  'and 
Fell  N  alg  Shrader  37-6  x  W  100. 
O.    M.    Oyen    to    whom    it    mav   con- 

,^cern     Feb.    23,    1926 

Feb.  23,  1026— W  17TH  AVE  250  S 
Judah  S  25x120.  Anton  and  wife 
Ora  Larsen  to  whom  it  may  con- 
cprn    Feb    17,    1926 

Feb,  23,  1926— N  McALLISTER  137-6 
E  Broderick  B  alg  McAllister  75  x 
N  137-6.  Joseph  A.  Pasqualetti  to 
whom   it    may   concern.  .Feb.   23,   1926 

Feb.  23,  1926— S  E  TAYLOR  AND 
Geary  S  137-G  x  E  137-6.  Clift 
Realty  Co.  to  James  A.  Nelson,  Inc.. 
completed  Feb.  17.  1926;  Incandes- 
cent  Supply   Co.,  completed 

Feb.    18.    1926 

Feb.  23,  1926— N  HEARST  AVE  200 
N  Detroit  W  2.^  x  110  E  25  S  to 
beg.      Alice    C.    Sullivan,    Margt    H. 

McKenna    to    D.    W.   Parks    

Feb.    23,    1926 

Feb.  23,  1926— LOT  14  BLK  43  Map 
.Sunnyside.  S.  E.  Johnson  to  D. 
W.   Parks    Feb.    23,   1926 

Feb.  20,  1928— NO.  3348  TWENTY- 
sixth  St..  being  N  26th  30  E  Capp 
E  28-4x65  M  B  182.  J  Shafran  to 
whom    it   mav   concern .  .Feb.   20,    1026 

Feb,  20,  1926— SW  LARKIN  AND 
Lombard  S  aig  Larkin  :!7-6xW  105-9 
W  A  27.  Louise  McNear  Naffziger 
to    Ash    &    Hand Feb.    20,    1926 

Feb.  23,  1026— NE  GEARY  AND 
Tenth  Ave  E  45xN  JOO.  The  Hiber- 
nia  Savings  &  Loan  Society  to 
Raphael    Zelinsky    Feb.    18,    1926 


LIENS  FILED 


'RAIVCISCO   rOITNTY 


.rd.  d 


Feb,  17,  1926— S  RANDALL  125  W 
Chonery  W  25xS  100,  Central 
Plumbing  Supply  Co  vs  John  Moore 
(as   Moore   Constr   Co) $155.99 

Feb.  17,  1926— S  EIGHTEENTH  75  W 
Guerrero  W  25xS  100.  Central 
Plumbing    Supply      Co    vs      George 

I-'eb.  18,  1026— N  FOURTEENTH  76-4 
W  tlucrrero   W   23-8xN  90.     Harter 

t'.ros   vs   FHen   J   Jones $80 

Wara  and    Thomas   Mitchell. .  1486.91 
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Feb.  18,  192G— K  NATOMA  230  W 
IJth  N  25  X  li  75.  Excelsior  Hard- 
ware Co.,  Inc.  vs.  Tht-ressa  Von 
Moon  and  Ash  &  Hand    $47.14 

Feb.  18,  1926  —  SW  CERVANTES 
Blvd.  130  NW  Avlla  NW  27-6  SW 
y.".  NW  94  S  72.870  E  37-6  N  60 
W  10.562  NE  85.914.  E.  A.  Jans- 
sen   vs.   T.  J.  and  Jane   Webb 

$2 1  291  55 

Feb."  19,  '  1926— NE  CROCKER  66-0% 
HE  Colton  SE  17-1  Vz  K  13-8  NE 
89-9%  N  28  SW  99.  Bert  I'rebble 
vs  Catherine  McLaughlin  and  Ash 
&    Hand    $97.88 

Feo.  19,  1926— W  12TH  AVE.  175  S 
Lawton  S  25  x  W  120.  Portinan's 
Planing  Mill  vs.  Irving  C.  Koth  and 
B.  Stone    $190.25 

Feb.  23,  1926— S  HAIGHT  139-6  E 
Divisadero  S  137-6  x<  E  30.  Mang- 
rum  &  Otter,  Inc.  vs.  Robert  A.  and 
Eleanor  A.  Williams  and  Hamilton 
Construction    Co $196.65 

Feb.  23,  1926— S  HAIGHT  139-6  E 
Divisadero  S  137-6  x  E  30.  Mang- 
rum  &  Otter,  Inc.,  vs.  Robert  A.  and 
Eleanor  Wilkins  and  Hamilton 
Construction    Company    $196.65 

Feb.  23,  1926— S  HAIGHT  139-6  E 
Divisadero  S  137-6  x  E  30.  J.  H. 
McCullum  vs.  Robert  A.  and  Elea- 
nor A.  Wilkins  and  Hamilton  Con- 
struction  Company    $115.50 

I'L-b.  2U,  iy26 — S'  MONTEREV  iiLVD 
175  VV  Kdna  S  n2-6xW  25.  Guy  L 
Wayne  vs  Francesca  Malta  and 
Cliiis     Hanson $617.59 

RELEASE   OF   LIENS 


.S.\.N    I^Mt.VNCISCO    COUNTY 


l;»'ror<lf  (1  \tnoiini 

Feb.  17.  1926— LOT  14  BIK  15,  Forest 
Hill  No.  95  Castenada  Ave.  Fred 
H  Field  to  J  C  and  Ethel  La  Boy- 
teaux    

Felj.  iy,  1926 — NE  GROVE  AND 
Clayton  Lot  50x106-3.  Harold  C 
Geyer    to    Clinton    F    Parker 

Ki  1).  19,  1926  —  N  SUTTER  135  E 
Cough  E  27-6  X  S  120.  Evans  it 
to.  and  S.  S.  Evans  to  Timothy 
E.    and    Marp-qret    O'Learv    .  .  $.j5:j5.65 

Feb.  23,  1926— S  RANDALL  125  W 
Chenery  W  alg  S  Randall  25  x  S 
100.  Central  Plumbing  Supply  Co. 
to  George  Wara  and  John  Moore 
as  Moore  Construction  Co $155.99 

Feb.  23,  1926— S  18TH  75  W  GUER- 
rero  W  25  x  S  100.  Central  Plumb- 
ing Supply  Co.  to  George  Wara  and 
■"'homas   Mitchell    $486.91 

1  jb.  20,  1926— N  FELL  lUS-lVs  W 
Cole  W  alg  N  Fell  103-1%  xN  155 
W  A  689.  N  Giorgi,  A  Giorgi,  A 
Del  Presta  and  G  Giampoali  ,as 
North  Beach  Auto  Hauling  Co)  to 
Isaac   and    Gussie   Epp 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA 

COUNTY) 

No. 

Owner 

Contractor 

Amt. 

760 

Hinman 

Owner 

5500 

761 

Paulson 

Rosenberry 

4800 

762 

Grubb 

Owner 

4900 

763 

Jensen 

Jensen 

9500 

764 

Turner 

Owner 

3000 

765 

Charles 

Owner 

5000 

766 

Lingard 

Broderick 

4750 

767 

Kesti 

Owner 

3500 

V68 

Midgley 

Owner 

6000 

769 

Firebaugh 

Firebaugh 

4000 

770 

Krafft 

Owner 

5000 

771 

Green 

Owner 

2000 

772 

Berkeley 

Conner 

5100 

773 

Realty 

Owner 

5000 

774 

Scott 

Wierk 

1000 

775 

Meyer 

Owner 

2000 

776 

Rainestad 

Owner 

4600 

777 

Straub 

Metz 

2495 

778 

Horwinski 

Owner 

2500 

779 

Collison 

Owner 

2650 

780 

Morris 

Schuppert 

10000 

7H 

Laurence 

Industrial   296000 

782 

Jacobs 

Rednours 

3500 

78.i 

Grand 

Brumfield 

1600 

784 

Grist 

Owner 

4J0U 

785 

Sims 

Griffiths 

2500 

786 

C  tirden 

Flittner 

4600 

787 

McMullin 

Owner 

4000 

788 

Ghigliotti 

Owner 

5750 

789 

Sorenson 

Ghigliotti 

3500 

790 

Ghigliotti 

Owner 

4500 

791 

West 

Owner 

'ii-o 

792 

Mclntire 

Mclntier 

8000 

793 

Cederborg 

Owner 

4000 

794 

fe'anden 

Hambleton 

4800 

795 

Thuman 

Owner 

3200 

796 

Xussbaum 

Peacock 

4289 

797 

Davis 

Owner 

5750 

798 

Hervieu 

Leiter 

3500 

799 

Hufschmidt 

O  w  n  e  r 

12220 

800 

Same 

Same 

31600 

801 

Concealo 

Valenle 

20000 

802 

Diener 

Owner 

2500 

803 

Faragher 

Owner 

3500 

804 

Cottam 

Cede 

7500 

805 

Selman 

Owner 

2000 

806 

Bean 

Beadel 

4500 

807 

Gould 

Owner 

3500 

808 

Hansen 

Hansen 

2000 

809 

Saake 

Owner 

2000 

810 

Baker 

Owner 

1000 

811 

Low 

Owner 

1000 

812 

Winrow 

Owner 

1000 

813 

Coast 

James 

11000 

814 

Nylander 

Nylander 

5500 

815 

Rhodes 

Owner 

5000 

816 

Pickrell 

Pickrell 

5000 

817 

Hally 

Owner 

3300 

818 

Diel 

Falk 

6000 

819 

Gardner 

Hooper 

1500 

82u 

McAllister 

Owner 

3000 

821 

Hollested 

Grcden 

3800 

822 

Geary 

Owner 

6000 

823 

Timoney 

Owner 

3500 

824 

Tanner 

Dill 

8200 

82.'. 

J  ones 

Re  id 

bOOO 

826 

liURg 

Owner 

3200 

827 

Ru  ■;  s 

Owner 

7500 

828 

Rugg 

Owner 

3200 

829 

Jei  tlen 

Owner 

3600 

830 

Koskenen 

Petersen 

6200 

831 

Yosemite 

Christensen 

2000 

832 

Stolte 

Stolte 

4600 

833 

Stolte 

Stolte 

13500 

aiii 

Pioseberg 

Owner 

3000 

835 

Betman 

Niedt 

2800 

836 

Ekstram 

Owner 

3100 

837 

Fins 

Owner 

3500 

838 

Sorensen 

Owner 

2800 

8:<9 

Aiderson 

Owner 

4300 

840 

Jones 

Owner 

1000 

841 

Hassard 

Owner 

2000 

842 

Clier 

Stewart 

2000 

843 

Fillmore 

Owner 

2150 

844 

Fillmore 

Owner 

2150 

84'. 

Waitchaw 

Waitcliaw 

2500 

846 

Newloii 

Wilson 

4200 

847 

Warner 

Owner 

2500 

848 

Huddart 

Wesco 

1000 

849 

Mason 

Owner 

1000 

850 

Gray 

Smith 

3500 

851 

Crcne 

Crane 

7750 

852 

Pugii 

Associated 

4200 

853 

Kavanaugh 

Peters 

2500 

854 

Fish 

Owner 

5300 

855 

Santos 

Williams 

4700 

856 

Young 

Wise 

2500 

857 

Pkiess 

Owner 

2000 

858 

Mattos 

Suburban 

4000 

859 

C  obb 

Owner 

3000 

86(1 

Forsee 

Oak 

4500 

861 

Sheil 

Owner 

2000 

862 

Murdock 

Owner 

4000 

863 

Bradbury 

Ericson 

5000 

864 

Smith 

Owner 

12800 

865 

Johanson 

Owner 

18900 

Pied- 
frame 


DWELLING 

v760)      NO.    170    MORAGA    AVE 

mont.      One-story      5-room 

dwelling   and    garage. 
Owner— J.    T.    Hinman,    552    Waller    St., 

San  Francisco. 
Architect — None.  $5500 


DWELLING 

(761)  NO.  104  ALTA  AVE.,  Piedmont. 
One-story  6-rooni  frame  dwelling 
and  garage. 

Owner— P.  A.  Paulson,  848  36th  St., 
Oakland. 

.\rchitect — Contractor. 

("ontraclor— C.  C.  Rosenberry,  Mr. 
Boulevard  and  Florence  S*.,  Oak- 
land. $-<800 


ub:sidence 

(762)    no.  84     portsmouth     ave.. 

Piedmont.     One-story  5-room  frame 

residence   and   garage. 
Owner — James    B.    Grubb,    588    42nd   St.. 

Oakland. 
Architect — Diten     &     Hillen.     4th     Ave., 

Oakland.  $4900 


PESIDENCE 

(763)      NO.  99   SPRING   AVE.,   Piedmont 

Two-story   7-room   frame   residence 

and   garage. 
Owner — K.    K.   Jensen,    Premises. 
Architect — Jensen,  Covey  &  Rose. 
Contractor — Jensen,    Covey   &    Rose,    88 

Spring  Ave.,  Piedmont.  $9500 


RESIDENCE 

(764;      NO.    1122   BLAKE   ST..    Berkeley. 

One-story   1   family  residence. 
Owner— L.    B.    and    Alma    Turner,    1308 

lilake  St.,   Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(765)  NO.  1631  CEDAR  ST.,  Berkeley. 
Or.e-story  5-room  1  family  resi- 
dence. 

Owner — Mrs.  Cora  Charles,  2032  Los 
Angeles  Ave.,  Berkeley. 

Architect — None.  $5000 


RESIDENCE 

(766)  NO.  2102-04  ACTON  ST..  Ber- 
keley. One-story  8-room  2  family 
residence. 

Owner — W.   T.    Ling'ard. 

A  re  h  i  t  ec  t  — Xon  e. 

Contractor — W.  L.  Brodrick,  554  Santa 
Clara   Ave.,  Berkeley.  $4750 


RESIDENCE 

(7(i7)  NO.  619  COLUSA  AVE.,  Berkeley 
One-story  6-room  1  family  resi- 
dence. 

Owner  —  David  Kesti,  2215  Browning 
St.,    Berkeley. 

Architect — None.  $3501) 


STORE 

(768)  NO.  2999  COLLEGE  AVE..  Ber- 
keley.    Store  (cement  construction) 

Owner— Van    V.    Midgley,    Premises. 
Architect — None.  $6000 

RESIDENCE 

(769)  NO.  1218  DWIGHT  WAV,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— G.  W.  Firebaugh,  1556  Broad- 
way, Oakland. 

Architect — None. 

Con  tractor— Firebaugh  &  Lomas,  1556 
Broadway.  Oakland.  $4000 

RESIDENCE 

(770)  NO.  55  COLORADO  AVE.  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner  —  J.    W.   Krafft,    1895   San   Juan 

Ave.,    Berkeley. 
Architect — None.  $5000 

RESIDENCE  ' 

(771)  NO.  1228  EVELYN  AVE  Ber- 
keley. One-story  4-room  1  family 
residence. 

Owner— Herbert     Green.     819     Romano 

Ave.,  Berkeley. 
Architect — None.  $?oa() 

ALTERATIONS 

(772)  c;R0VE  and  ALLSTON  WAV 
Berkeley.     Alterations. 

Owner— City  of  Berkeley. 

Architect — None. 

(ontractor  --   Conner    &    Conner.     1726 

NOTr'.^   .?'••     J^'^'-keley.  ,5100 

AOil!^. — Recorded     contr 
Feb.    18.    1926.   No.    518. 


tract     reported 


DWELLINGS. 

(773)  LOTS  95,  181,  242.  249,  331  Mer 
riewood,  Oakland.  5  i-story  3 
room    dwellings.  ^     ^ 

Owner— Realty       Syndicate 
Broadway.   Oakland. 

.Architect — None. 


Co.,       1440 
11000  ea. 


GARAGE. 

(774)  6051  PROSPECT  DRIVE.  Oak- 
land.    1-story  garaee 

Owner — W.    P.   Scott. 
Architect — None. 

Contractor— Nick    Wierk.    404    45th    St 
Oakland.       jiopd 

ADDITION". 

(775)  2630-2638  14TH  AVENUE.  Oak- 
land.     Addition. 

Owner— G.    Meyer.    628     12th    St..    Oak- 
land. 
Architect — None.  $2000 

DWELLING. 

(776)  E.  WOODHAVEN  WAY  204  N 
Indian  Way,  Oakland.  1-story  5- 
rocm   dwelling  and   1 -story   garage 

Owner— S.  C.   Rainsestad  and  R.   HarnD- 

land,   622   15th  St..  Oakland. 
Architect — None.  $4600 

OVENS. 

(777)  N.  W.  COR.  36TH  AND  MARKET 
Sts..    Oakland.      Brick    Bakery   Ovens 

Owner- Eugene     SVraub.      1461     Manila 

Ave..  Oakland. 
Architect — None. 
Contractor — Paul     Metz,     855     44th     St 

Oakland.  $249S 
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ALTERATIONS. 

(778)  1537  WEBSTER  STREET,  Oak- 
land.    Alterations. 

Owner — Horwinski    Co.,     1537    Webster 

St.,   Oakland. 
Architect — None.  $2500 

DWELLING. 

(779)  N.  E.  COR.  58TH  AVE.  AND 
Tevis  St.,  Oakland.  1-story  4- 
room  dwelling  and   1-story   garage. 

Owner — H.   W.   Collison,    1244    61st  Ave., 

Oakland. 
Architect — None.  $2650 


DWELLING. 

(7S0)        N.     McKINLEY     AVE.,     100     W. 

Alma    Ave..    Oakland.       2-story     10- 

room   dwelling. 
Owner — Ben     F.     Morris,     660     Alcatraz 

Ave.,    Oakland. 
Architect — None. 
Contractor— K.       C.       Schuppert,       1723 

Webster    St.,    Oakland.  $10,000 

WAREHOUSE. 

(781)  N.  E.  COR.  FRANKLIN  AND 
Water  Sts.,  Oakland.  3-story  con- 
crete  warehouse. 

Owner — Laurence  Warehouse  Co..  37 
Drumm    St.,   San    Francisco. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery   St..   San   Francisco. 

Contractor  —  Industrial  Construction 
Co.,  815  Bryant  St.,  San  Francis- 
co $296,000 


RESIDENCE 

(782)  NO.  1243  OILMAN  ST..  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner— Mabel   H.   Jacobs,    1276   Univer- 

sitv   Ave.,   Berkeley. 
Designer — C.    E.    Rednours,   734    Peralta 

Ave.,  Berkeley. 
Contractor — C.    E.    Rednovs,    734    Per- 

aita  Ave.,  Berkeley.  ??500 

SIGN 

(783)  NE  COR.  GRAND  AND  SANTA 
Clara  Aves.,  Oakland.  Roof  sign  & 
electric   sign. 

Owner — Grand  Lake   Theatre. 
Architect — None. 

Contractor  —  Brumfield  Electric  Sign 
Co.,    802    East   12th  St..   Oakland. 

$800  &  $800 


STABLE 

(784)  NW  COR.  THIRTEENTH  AND 
Center  Sts.,  Oakland.  1-story  con- 
crete stable. 

Owner — N.  H.  Grist,  1200  18th  Street. 
Oakland. 

Architect — None.  $4200 


DWELLING 

(785)  W  SIXTIETH  AVE.  160  S  Tevls 
St.,    Oakland.    1-story   4-room   dwlg. 

Owner  —  Gunner  Sims,  1517  Indepen- 
dence   "Way.    Oakland. 

Architect — None. 

Contractor— E.  O.  Griffiths,  1246  61st 
Ave.,  Oakland.  $2500 

DWELLING 

(786)  2.5.50  SIXTY-FIFTH  AVENUE, 
Oakland.  1-story  6-room  dwelling 
and    1-story   garage. 

Owner — Lola  L.  Garden,  1803  33rd  Ave., 

Oakland. 
Architect — None. 
Contractor — Jos.  Flittner  1700  35th  Ave 

Oakland.  $4600 


DWELLING 

(787)      N   NEY    AVE.    120    E    82nd   Ave.. 

Oakland.    1-story    5-room    dwelling. 
Owner — G.    S.   McMullin,      747      Victoria 

Ave.,  Oakland. 
Architect — None.  $4000 


FLATS 

(788)  N  FORTY-THIRD  ST.  165  E 
Grove.,  Oakland.  2-story  10-room 
flats. 

Owner — R.  A.  Ghigliotti  5503  Telegraph 

Ave.,  Oakland. 
Architect — None.  $5750 

DWELLING. 

(789)  4039  FRUITVALE  AVE..  Oak- 
land.     1-story   6-room    dwelling. 

Owner — R.  P.  Sorenson,  4039  Fruitvale 
Ave.,    Oakland. 

Architect — None. 

Contractor — R.  A.  Ghigliotti,  5503  Tele- 
graph   Ave.,    Oakland.  $3500 


DWELLING. 

(790)      N.    W.    COR.    NEW    BROADWAY 

and    Chabot    Manor.    Oakland.       1- 

story   6-room   dwelling. 


Owner— Ghigliotti      &      Capelinl,      5503 

Telegraph  Ave.,  Oakland. 
Architect — None.  $4500 


DWELLING. 

(791)        1178     TRESTLE     GLEN     ROAD. 

Oakland.      2-story   6-room  dwelling. 
Owner — Elmer    W.    West,    816    Erie    St.. 

Oakland. 
Architect — None.  $7125 


DWELLING. 

(792)      S.   38TH  ST.,   170  W.  GROVE  ST., 

Oakland.     1-story  12-room  6-family 

dwelling. 
Owner — Mclntier    &    MacFarlane,     6251 

College  Ave.,  Oakland. 
.Architect — None. 
Contractor — H.     VV.    Mclntier    Co.,    6251 

College  Ave.,  Oakland.  $8000 


DWELLING. 

(793)  N.  E.  31ST  ST.,  605  W.  STUART 
St..  O-kland.  1-story  6-room  dwel- 
ling. 

Owner — A.     Cederborg,     1455     Excelsior 

■.Ave..    Oakland. 
Architect — None.  $4000 

DWELLING. 

(794)  6329  COLBY  STREET,  Oakland. 
1-story    6-room    2-family   dwelling. 

Owner — S.    O.    Sanden,    6329    Colby    St., 

Oakland. 
Architect — None. 
Contractor — Fred   Hambleton,  3737   13th 

Ave.,  Oakland.  $4800 


DWELLING. 

(795)  E.  54TH  AVE.,  OPP.  E.  lOTH 
St.,  Oakland.  1-story  5-room  dwel- 
ling 

Owner- Jos.  Thuman.  998  54th  Ave.. 
Oakland. 

Architect — None.  $3200 


ALTERATIONS. 

(796)  709  BROADWAY,  Oakland.  Al- 
terations. 

Owner — Mr.  Nussbaum. 

Architect — None. 

Contractor^John  Peacock,  2512  Chest- 
er   St.,    Alameda.  $4289 


STORES.  „^^^,,^ 

(797)      E.    HIGH   ST.,    128    S.    REDDING 

St.,    Oakland.      1-story    stores. 
Owner — Geo.     B.     Davis,     4508     Fleming 

Ave.,    Oakland. 
Architect — None.  $5750 


ALTERATIONS. 

(798)  3705  WEST  ST.,  Oakland.  Al- 
terations to  apartments  and  1-story 

Owner — J.  Hervieu,  3711  West  St.,  Oak- 
land. 

Architect — None. 

Contractor— E.  T.  Leiter  &  Son,  3601 
West   St.,   Oakland.  $3500 


DWELLINGS  

(799)  NO.  6318-24-30  RACINE  ST., 
Oakland.  Three  one-story  5-room 
dwellings    and    two    one-story    ga- 

Owner — Hufschmidt    &       Whalen,       407 

Federal    Bldg.,    Oakland. 
Architect — None.  $12,220 


DWELLINGS 

(800)NO.     529,     535,     541,     547,     553,     o59, 

r>65     and     571     North     St.,     Oakland. 

Eight   one-story    5-room    dwellings. 
Owner  —  Hufschmidt    &    Whalen,     407 

Federal   Bldg..   Oakland. 
Architect — None.  $3950    ea 


.SHOP 

(801)  E  LIVINGSTON  ST.  400  S  Cot- 
ton St..  Oakland.  One-story  cabinet 
shop. 

Owner — Concealo    Fixture    Co. 

A  re  hi  tec- 1 — None. 

Contractor — M.  E.  Valente,  5215  Lock- 
slev    Ave..    Oakland.  $20,000 


RESIDENCE 

(802)      2S28  DOHR  ST.,   Berkeley.   1-sto. 

5-room    1-family   residence. 
Owner — Charles  Diener.  3211  California 

St.,  Berkeley. 
Architect — None.  $2500 


I^>ESIDENCE 

(803)      2128     NINTH     ST.,     Berkeley.     1- 

story    5-room    1-family    residence. 
Owner — G.  F.  Faragher.  2001  Essex  St., 

Berkeley. 
Architect — None.  $2500 


RESIDENCE 

(804)      713    SAN    LOUIS    RD..    Berkeley. i 

2-story    6-room    1-family    residence 

(stucco). 
Owner — T.  H.   Cottam,  Berkeley. 
.Architect — None. 
Contractor — Victor  R.  Gede,  1919  Cedar 

St.,  Berkeley.  $7500 


RESIDENCE 

(805)      1307   HASKEL  ST..   Berkeley.   1- 

story    4-room    1-family    residence.      ' 
Owner — Robert  Selman,  1301  Haskel  St, 

Berkeley.  j 

Architect — None.  $2000 


RESIDENCE 

(806)  1738  1000  OAKS  BLVD.,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — G.   A.   Bean. 

Designer  A  Contractor — Beadel  &  Lane 
909    Spruce   St.,    Berkeley.  $4500 


RESIDENCE 

(S07)  2415  SPAULDING  AVE.,  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Owner  —  A.  E.  Gould,  2405  Spaulding 
Ave.,  Berkeley. 

Architect — None.  $3500 


RESIDENCES 

(80S)  1403  CHANNING  WAY  &  2311 
Acton  St.,  Berkeley.  2  1-story  5- 
room    1-family    residences. 

Owner — Lee  Hansen,  2422  Edwards  St., 
Berkeley. 

Architect — None. 

Contractor — Hannon  &  Strand  2423  Ed- 
wards St.,   Berkeley.  $3000  ea. 


DWELLING 

(809)  E  COLE  ST.  100  N  Ft.  Blvd., 
Oakland.    1-story    3-rcom    dwelling. 

Owner — E.  J.  Saake,  1601  Clay  St.,  Oak- 
land. 

Architect — None.  $2000 


DWELLING 

(810)      W  EDGEMORE  AVE.  375  S  Sun- 

nymere,   Oakland.     1-story     3-room 

dwelling. 
Owner  —  V.    Baker,    .'5218   Florida  Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(811)      E      EDGEMORE      AVE.      150      N 

Millsmont,  Oakland.   1-story  3-room 

dwelling. 
Owner — C.   E.  Low,  82nd   Ave.  and  Utah 

St.,   Oakland. 
Architect — None.  $1000 


DWELLING 

(812)      E    DELMOXT    225    N    Millsmont, 

Oakland.    1-story    3-rocm    dwelling. 
Owner — A.   Winrow,   5228   Apgar  Street. 

Oakland. 
Architect — None.  $1000 


<^  VCTORY 

(813)      S   RUSSETT  ST.   500     W     Jones. 

Oakland.   1-story   brick     and     steel 

factory. 
Owner — Coast   Metal    Products   Co. 
Architect — None. 
Contractor    —    James    Const.    Co..    2300 

87th    Ave.,   Oakland.  $11,000 


DWELLING 

(814)  1831  HARVARD  DRIVE,  Ala- 
meda. 1-stOry  6-room  cement  and 
plaster   finish    dwelling. 

Owner — Alick  Nylander,  1610  Excelsior 
Ave..  Oakland. 

Architect — Nylander    Bros. 

Contractor — Nylander  Bros.,  1610  Ex- 
celsior  Ave.,  Oakland.  $5500 


SHOP 

(815)  STANDARD  AVE  &  WEBSTER 
St.,  Alameda.  Shop  for  fabricating 
steel. 

Owner — Rhodes  &  Jamieson  Co..  Broad- 
way  and   Water   Sts..    Oakland. 

Engineer — Ralph  A.  Beebee.  727  14th 
St..   Oakland. 

Contractor — Rhodes  &  Jamieson  &  Co., 
Broadway  and  Water  Sts..  Oak- 
land. J5000 


BUNGALOW 

(816)  3050  THOMPSON  AVE.,  Ala- 
meda. 1-story  5-room  bungalow 
(cement    plaster    finish). 

Owner — J.  H.  Pickrell,  696  Nevada  St., 
Oakland. 

Architect— E.    S.   Symmes. 

Contractor— J.  H.  Pickrell,  696  Nevada 
St.,  Oakland.  J5000 
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DWELLING 

(817)      1704    BROADWAY,    Alameda. 

1-story     5-ruom     dwelling     (cement 

plaster    finish). 
Owner— Hally    &    Co.,    2315    Santa   Clara 

Ave.,   Alameda. 
Architect  and  Contractor — Hally  &.  Co., 

2315    Santa   Clara   Ave.,   Alameda. 

$3300 


DWELLING 

(S18)      2827    CENTRAL   AVE.,    Alameda. 

1-story   fj-room     dwelling     (cement 

plaster   finish). 
Owner— Albert  E.  Diel,   1015  Walnut  St. 

Alameda. 
Architect— None. 
Contractcr — Chas.  W.   Falk   1520  E-38th 

St.,  Oakland.  $6000 


ALTERATIONS 

(819)  1428  HIGH  ST.,  Alameda.  Al- 
terations. 

Owner — Gardner  Bros.,  Alameda. 

Architect — None. 

Contractor — Walter  Hooper,  1301  High 
St.,  Alameda.  CISOO 


DWELLING 

(820)      1831   PACIFIC  AVE.,  Alameda. 

l-story   5-room      dwelling      (cement 

plaster  finish). 
Owner — D.    J.    McAllister,    363    38th    St., 

Oakland. 
A  rchitPct — None. 
Contracti  r— D.    J.    McAllister,    363    38th 

St.,  Oakland.  $3000 


DWELLING 

(821)  1029  BROADWAY,  Alameda.  1- 
story  6-room  dwelling  (stucco  fin- 
ish). 

Owner  —  Max  Hollstead  &  Co.,  1910 
Webster  St..  Alameda. 

Architect — None. 

Contractor— J.  .1.  Groden,  1028  San  An- 
tonio   Ave.,    Alameda.  $3800 


REPIDENCES 

(822)      2834    &    282S    MILVIA    ST.,    Ber- 

K-eiey.     2     1 -story    5-room     1-family 

1  e.sidences. 
Owner — .lohn    Geary,    1221    Grand    Ave., 

On  k  land. 
.'Vrchitect — .\one.  $3000     each 


I^.ESIDE.NTCE 

(823)      2421     CURTIS    ST.,  Berkeley.    1- 

story  5-room   l-fainily  residence. 

Owner   —   E.    G.   Timoney,  529    59th    St., 

Oakland. 
.Architect — None.  $3500 


RESIDENCE 

(824)      2.574    HILGARD   AVE.,    Berkeley. 

1-story    7-ronm    1-famiIy    residence. 
Ownei — T.    K.    Tanner,    1619   Oxford   St., 

Berkeley. 
Hesigner    and    Contractor — J.    W.    Dill, 

2112   Addison   St..   Berkeley.        $8200 


I)  WELL!  NO. 

(825)      380    RHODA    AVE.,   Oakland 

story   8-room   dwelling. 
Owner — Mrs.     L.     Jones,     2602     Harold 

St. 
\  1  oh  i  tec  t — None. 

Contractor— C.    W.   Reid,    2534    Pleasant. 

$6000 


1- 


DWELLINGS. 

(S26)  W  83RD  AVE  170-275  FT  S 
Foothill  Blvd.,  Oakland.  Two  1- 
story  5-room  dwellings  and  2  gar- 
ages. 

Owner- Rugg  &  Lisbon,   351   17th  St. 

Architect — None.  $3200 


DWELLINGS. 

(827)  W  S3RD  AVE  100-205  S  Foot- 
hill Blvd.,  Oakland.  Two  1-story 
5-room    dwellings    and    garages. 

Owner — Rugg  &  Lisbon. 

Architect — None.  $7500 


DWELLINGS. 

(828)  W  83RD  AVE  135-240  S  Foot- 
hill Blvd..  Oakland.  Two  1-story 
4'-room   dwellings. 

Owner — Rugg  &  Lisbon. 

Architect — None.  $3200 


DWELLING. 

(829)       3407     MORRISON,     Oakland.       1- 

story    5-roni    dwelling    and    garage. 

Owner— N.   C.    Jerden,    3421    Adel   Court 

Architect — None.  $3600 


SERVICE    STATION. 

(830)      S   E   16TH  ST   100   E   39TH  AVE.. 

Oakland.         Istory      brick      service 

Station. 


Owner — Mrs.  T.  Koshenen. 
Architect— =-None. 

Contractor — J.    D.    Petersen,    3021    Agua 
Vista    St.  $6200 


STEEL  TANK. 

(831)   N  W  COR  47TH  AND  GROVE, 

Oakland.      Steel   tank. 
Owner — Yosemite   Laundry. 
-A  rchitect — None. 
Contractor — H.  J.  Christensen,  585   17th 

St.  $2000 


DWELLING. 

(832)  N  SYLVAN  AVE  240  W  LAUR- 
el,  Oakland.  1-story  5-room  dwel- 
ling and   garage. 

Owner — S.    C.    Stolte,    3455    Laguna    .St. 

Architect — None.  $4600 


STORE. 

(833)       W    HARRISON    125    S    TENTH, 
Oakland.       1-story    concrete    store. 
Owner — H.  C.  Stolte. 
Architect — None.  $13,500 


1- 


DWELLING. 

(834)      7911    HOLLY    ST.,    Oakland 

story   5-room  dwelling. 
Owner^August    Roseberg. 
Architect — None.  $3000 


ADDITION. 

(835)      1189    65TH   ST.,   Oakland.      Brick 

addition. 
Hwner — George  Betman. 
Architect — None. 

Contractor — A.   F.   Niedt,   500   Hyde  St. 

$2800 


DWELLING. 

(836)  W  MONTEREY  BLVD  120  S 
Atlas  Ave.,  Oakland.  1-story  5- 
room   dwelling  and  garage. 

Owner — N.  K.  Ekstram.  15681/4  Pacv 
Ave.,   Alameda. 

Architect — None.  |3100 


DWELLINGS. 

c837)  3206-20  MILLSMERE  AVE.,  Oak- 
land. Two  1-story  5-room  dwel- 
lings. 

Owner — Wm.   H.  Fins,   1940   42nd   Ave. 

Architect — None.  $7000 


DWELLING. 

(838)      4079    E    18TH,   Oakland. 

5-room   dwelling. 
Owner — L.    R.   Sorensen. 
Architect — None. 


1-story 
$2800 


DWELLING. 

(839)       N    PROSPECT    E    ATHOL    AVE., 

Oakland.      1-story    5-room    dwelling 

and  garage. 
Owner— A.    R.    Aidersen,    526    59th    St. 
Architect— None.  $4300 


DWELLING 

(840)  W  PEARSON  100  S  Morcom,  Oak- 
land.      1-story    3-room    dwelling. 
Owner — Hetty   C.   Jones. 
Architect — None. 
Contractor — C.   L.   Million,   El  Cerrito. 

$1000 


SERVICE    STATION 

(841)  S'W  PARK  BLVD.  and  Welling- 
ton, Oakland.  Steel  service  sta- 
tion. 

Owner — W.  G.  Hassard,  5th  Ave.  and 
E-12th    St.,    Oakland. 

Architect — None.  $2000 

DWELLINGS 

(843)      SE    SICMINARY   and    Pevis   Ave., 

Oakland.        Two      1-story      3-rooni 

dwellings. 
Owner — Mrs.    L.   Ulier,   670   Grove,   Oak- 

1  a  n  d . 
.Vrchitect^ — None. 
Contractor — W.  Stewart,  1568  78th  Ave. 

Oakland.  Each    $1000 


DWELLING 

(844)       W    106TH    AVE.     140    N    Dante 

Ave.,    Oakland.      1 -story   dwlg. 
Owner — W.   H.   Fillmore,   12  Sierra  Ave. 

Piedmont. 
Architect — None.  $2150 


DWELLING 

(845)      S    DERBY    ST.    450    W    Jones. 

Oakland        1 -story    3-room    dwlg. 
Owner — I.   Waitchaw. 
Architect — None. 
Contractor    —    A.     H.    Waitchaw.     9706 

Foothill    Blvd.,    Oakland.  $2500 

DWELLING 

(846)^     N    PORTER    ST.     300     E    Loma 

vista,    Oakland.      1-story    dwelling 

and   garage. 


Newton,       678     16th 
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St., 


Owner — C.    P. 

Oakland. 
Architect — None. 
I  on  tractor — W.  B.  Wil.<<on,  5351   Lawton 

Ave.,    Oakland.  $4200 


RESIDENCE 

(847)      NO.    2700    WALLACE    ST..    Ber- 
keley.    One-story  5-room  rustic  resi- 
dence. 
Owner— S.     A.     Warner,     850     Cleveland 

Ave.,    Oakland. 
-Architect — None.  $2500 


INCINERATOR 

(848)  NO.  1035  MURRAY  ST.,  Ber- 
keley. Steel  and  fire  brick  shaving 
incinerator. 

Owner — Huddart  Lumber  Co.,  Prem 
Architect— C.   L.   Campbell,    1739   E-14th 

St.,    Oakland. 
Contractor — Wesco   Blower  &   Pipe   Co 

1739    E-14th    St.,    Oakland.  $1000 

ALTERATIONS 

(849)  NO.  2801  COLLEGE  AVE..  Ber- 
keley. Alter  lower  6-room  flat  into 
two   apartments. 

Owner— Frank   H.    Mason,    2809   College 

Ave.,    Berkeley. 
Architect — None.  $1000 

iUCSIDENCE 

(850)  Kl.NG  ST.,  Berkeley.  One-story 
5-room  rustic  and  stucco   residenc 

Owner— E.    B.    Gray,    223    Blake    Bldg 
Oakland.  ^ 

Architect — None. 

Contractor— A.    Smith.    1469    First    Ave.. 

$35ud 


Bldg.. 


Oakland. 


liESIDENC.^ 

^^''^-^■^'^■,^'^^  ^1^^  LUIS  ST.,  Berkeley, 
iwo-story    <-room  stucco  residence 

'  ""rv7^^trk"i     ^-    ^'•^"^-    1231    Glen 
■rtve.,   rserkeley 

Architect— None. 

Contractor  --  P.    l.    Crane,     1231    Glen 

Ave.,  Berkeley.  $7750 

DAVELLING. 

(852)  W  DU.VCAN  WAY  10  S  BROAD 
way  Terrace.  Oakland.  1 -story  5 
room   dwelling  aiory   &- 

(3wner— E.  R.  Pugh. 

.Architect — None. 

'^°"V';-.^^?f-/?sociated      Builders.      511 

$4200 


Richfield    Bldg.,   Oakland. 


DWELLING. 

.Architect — None 

Contractor— L.  A.^Peter.s.  69  Santa  Clara 

$2500 


Ave.,  Oakland. 


DAVELLING 

"''oakHn?  r.-^^'POLP?  AVENUE. 
uaKiand.  1>4 -story  6-room  dwel- 
ling   and    l-storv    trarage 

"■"^'r/'    S-    ^'Sh.     2453 
Oakland 
Architect — None. 


Park    Blvd., 

$5300 


DWELLING. 

(S55)       1738     87TH     .AVENFE     OakHnrl 
1-story  5-room   dwelling     °^'*'^"<' 

""oal^and"-    ^""'"-'''    ''''    '"'"^    ^- • 
-ArcIiitPct — None 

f  ontractor-c.  C   Williams,  1524  Frank- 
lin   St..    Oakland.  $4700 


DAVELLING. 

(8,56)      2325   CHrRr„   st^     Oakland.      1- 
story  4-room  dwelling. 

°''"AIr>^"!i"'^  ^    Young,   86th  Avenue. 

uaKiana. 
.Architect — None. 
Contractor— M.  F.  Wise.  2848  6Sth  Ave 

0«'*'a"<l-       $2500 

ALTERATIONS. 

^"^iuf^-H    ^^"^^    AVENUE.    Oakland. 
.Alterations. 

Owner— F.    Riess.   2029    13th  Ave..   Oak- 
land. 
Architect — None.  $2000 

Oakland.      1- 


DWELLTVO, 

(858)       2645    77TH    AVE.. 

story    5-room   dwellintr 
Own^r- Manuel     V.     Mattos.     1431     46th 

-Ave..    Oakland. 
Architect — None. 
Contractor — Suburban    Realty   Co      1431 

46th  Ave.,  Oakland.  $4000 
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DWELLING. 

(859)  E  60TH  AVE.,  160  S  TRENOR 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — Cobb  &  Huffman,  82.5  Fallon  St. 
Oakland. 

Architect — None.  ?3000 


DWELLING. 

(860)  N  E  15TH  ST.,   150  W  9TH  Ave., 
Oakland.     1-story  5-room  dwelling. 

Owner — L.    Forsee. 

Architect  —  A.     W.     Smith,     American 

Bank    Bldg.,    Oakland. 
Contractor — Oak     Wood     Cabinet    Co., 

1338   East   14th  St.,  Oakland.     $4500 

ALTERATIONS. 

(861)  N   E  COR   IITH  AND   CLAY  Sts.. 
Oakland.      Alterations. 

Owner — Shell     Co.     of     California,      200 

Bush    St.,    San    Francisco. 
Architect — None.  $2000 


DWELLINGS.  

(Si62)  LOTS  154,  214,  470,  499  MEL- 
rose  Highlands,  Oakland.  4  1-story 
3-room   dwellings. 

Owner— C.  P.  iMurdck,  Inc.,  1440  Broad- 
way,  Oakland.  ,,„„« 

Architect — None.  $4000 


DWELLING.  „n,^„ 

(863)  S  LILLY  ST.,  170  E  MASTER- 
son  St.,  Oakland.  1-story  7-room 
dwelling.  „^^,      ^ 

Owner — C.  V.  Bradbury,  3681  Green 
Acre   Road,  Oakland. 

Architect — None. 

Contractor — Walter  Ericson,  3221  Flo- 
rida   St.,    Oakland.  $5000 

DWELLINGS  _     ^  ,^^      _„ 

(864)  \V  EIGHTY-THIRD  AVE.  110, 
140.  180,  215  N  Iris  St.,  Oakland. 
Four  1-story  5-room  dwellings  & 
1-story    garages. 

Owner— G.  P.   Smith,  351   17th   St.,  Oak- 
Architect — None.  Each    $3200 


DWELLINGS 

(865)  3020  MORCOM  AVE;  5301-07-65 
Camden  St.,  and  3086,  3100  Bird- 
sail,  Oakland.  Si.x  1-story  5-room 
dwellings    and    6    1-story   garages. 

Owner — K.  A.  Johanson,  2429  13th  Ave., 
Oakland. 

Architect — None.  Each    $3150 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No 

Owner 

Contractor 

Amt. 

519 

Bean 

Beadell 

5450 

5?0 

Griffiths 

Camp 

521 

Garden 

Flittner 

4600 

522 

Crane 

Crane 

8000 

523 

Roman 

Barrett 

50393 

524 

Lovett 

Knight 

30000 

DWELLING. 

(519)  PTN.  LOT  9,  BLK.  8,  map  of 
Thousand  Oaks  (S.  Thousand  Oaks 
Blvd.,  formerly  ,Escondido  Ave.) 
(bet.  San  Louis  Ave.  and  Domingo 
Ave.),  Berkeley. 
General     construction     1-story     S-room 

frame   dwelling  and  garage. 
Owner — George  A.  Bean. 
Architect — Plans      furnished      by      con- 
tractor. 
Contractor — R.     Beadell     and     Geo.     J. 

Lane,  909  Spruce  St.,  Berkeley. 
Filed  Feb.  18,  1926.  Dated  Feb.  17,  1926. 

When   frame    is  up    $1362.50 

First  coat  of  plaster    1362.50 

When   completed    1362.50 

Usual    35   days    1362.50 

TOTAL  COST,  $5450 
Bond,  surety,  forfeit,  none.  Limit  100 
working  days  after  Feb.  15,  1926.  Plans 
and   specifications,  none. 

DWELLING. 

(521)       LOT    26    BLK    17    Havenscourt 
(S.    E.    Cor.    65th    Ave.    and    Arthur 
St.),    Oakland.       General    construc- 
tion   6-room   plastered   dwelling. 
Owner— Lola  L.  Garden,  1803  33rd  Ave., 

Oakland. 
Architect — Jos.    Flittner. 
Contractor — Jos.      Flittner,      1700      35th 

Ave..   Oakland. 
Filed  Feb.  19,  1926.  Dated  Feb.  17,  1926. 

When  frame  is  up $1150 

First   coat   of   plaster    1150 

When    completed    1150 

Usual   35   days    v -aa,"  ■  .]l^1t 

TOTAL  COST.   $4600 


Bond,  sureties  none;  forfeit,  $2  per  day. 
Limit,  90  working  days  from  Feb.  18, 
1926.     Plans   and   specifications  filed. 

CLEARING 

(520)       INTERSECTION    N    CEDAR    ST. 

with     E     line     of     La     Loma     Ave., 

Berkeley.       Falling    and    removing 

irees    and    removing    stumps. 

Owner — Farnham    P.    Griffiths,    1401    Le 

Roy   Ave.,   Berkeley. 
Architect — None. 
Contractor   —   E.    F.    Camp,    (Camp    the 

Treeman). 
Filed  Feb.   19,   1926.   Dated  Feb.   5,   1926. 
Piece   work. 

TOTAL   COST,    $ 

Bend,  $500.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  limit, 
none.  Plans  and  specifications  not 
filed. 

BUILDING. 

(522)      S16   OXFORD   ST.,   Berkeley. 

General   Construction  Building. 

Owner — C.  B.  Crane,  2693  Cedar  St., 
Berkeley. 

Architect — None. 

Contractor — P.  L.  Crane,  1231  Glen 
Ave.,    Berkeley. 

Filed   Feb.   23,    1926.   Dated  Feb.   1,   1926. 

When  frame   is  up    14 

When    plastered    ^ 

A\'hen    completed    ^4 

Usual     35     days      ^ 

TOTAL  COST,   $8000 

Bond,    sureties,   forfeit,   none;   limit   100 

working    days    from    date.       Plans    and 

.■■  pecif ications.    none. 

CHURCH. 

ALAMEDA.  6th  St.  bet.  Palace  Court 
and    Taylor   Ave. 

General  construction  except  heating, 
church  and  parish  residence. 

Owner — The  Roman  Catholic  Archbis- 
hop of  San  Francisco,  1100  Frank- 
lin   St.,    San   Francisco. 

Architect — John  J.  Donovan,  1916 
Broadway,    Oakland. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisico,  and  354 
Hobart  St.,  Oakland. 

Filed  Feb.  24.  1926.  Dated  Feb.  19,  1926. 
First  of  each  month  of  value  in- 
corporated     75% 

Usual   35    days    Balance 

TOTAL   COST,    $50,393.00 

Bond,    $25,196.50;   sureties,   Fidelity   and 

Co.  Deposit  of  Md.;  forfeit,  none;  limit, 

150  working  days  from  date;  plans  and 

specifications  filed. 

APARTMENTS. 

(524)      N   W   line   4th  Ave.,   300   ft.   N   E 

of   E  16th  St. 
General     construction      S-sifory     apart- 
ment   building     (6-4     room     apart- 
ments)   also   removing   old   bldg. 
Owner — Susan      Hobart      Lovett,       1404 

Franklin    St.,    Oakland. 
Architect — Harry       C.       Knight,       1428 

Franklin   St.,  Oakland. 
Contractor — Harry      C.      Knight,       1428 

Franklin   St.,  Oakland. 
Filed  Feb.  23,  1926.  Dated  Feb.  20,  1926. 

When    roof   is   on    $7500 

First  coat  of  plaster   7500 

When    completed    7500 

Usual  35   days   7500 

TOTAL  COST,  $30,000 
Bond,  sureties,  forfeit,  none;  limit  90 
working  days;  plans  and  specifications 
filed. 

COMPLETION    NOTICES 


ALAMEDA    COUNTY 

Recorded  Accepted 

Feb.  17,  1926— 1ST  PARCEL  LOT  77 
and  N  8  ft  4  in.  lot  76  blk  5;  2nd 
narcel  lot  74  and  S  8  ft  4  in  lot  75 
blk  5;  3rd  parcel  ptn  lots  75  and 
76  blk  5,  map  No.  4  Regents  Park, 
Albany;  4th  parcel  ptn  lots  6  and 
7  blk  H;  5th  parcel  ptn  lots  5  and 
6  blk  H.  amended  map  of  Regents 
Park,  Berkeley.  Thos.  F.  L.  Fur- 
long to  S.  W.  Hathaway. Feb.  15.  1926 

Feb.  IS,  1926 — 2746  PARKER  AVE. 
Elton  M  Young  to  whom  it  may 
concern    Feb.   10.   1926 

Feb.  18.  1926— PTN  LOTS  8  AND  9 
blk  B  map  of  Apgar  Tract,  Oak- 
land. H.  W.  Mclntier  and  Robert 
H.  Macfarlane  to  whom  it  may 
concern    Feb.   15,  1926 

Feb.  18,  1926 — LOT  11  BLK  E  Lake- 
wood  Park,  Piedmont.  Hans 
Christensen  to  whom  it  may  con- 
cern     Feb.    17,    1926 


Feb.  18,  1926— S  E  GRANT  AND  AD- 
dison  Sts.,  Berkeley.  J.  E.  Strain 
to  whom  it  may  concern. Feb.  16,  1926 

Feb.  18,  1926 — 8IOO  NEY  AVE.,  Oak- 
land. L.  D.  Magers  to  whom  it 
may    concern    Feb.    17,    1926 

Feb.  18,  1926— LOT  2  map  of  Gorrill 
Glen,  Oakland.  Joseph  Schneider 
to  Adolph  Morgensen.  .  .  .Feb.  18,  1926 

Feb.  18.  1926—810-808  RAMONA  Ave., 
Albany.  Peter  J.  Schiller  to  whom 
it  may  concern    

Feb.  17,  1926  —  1357  HOPKINS  ST., 
Berkeley.  R.  Y.  Hanlon  to  Han- 
Ion  &  Steele   Feb.  15,  1926 

Feb.  17,  1926  —  1355  HOPKINS  ST., 
Berkeley.  R.  Y.  Hanlon  to  Han- 
lon &  Steele    Feb.  15,   1926 

Feb.  17,  1926—1353  HOPKINS  ST., 
Berkeley.  R.  Y.  Hanlon  to  Han- 
lon &  Steele    Feb.   15,  1926 

Feb.  17,  1926  —  3021  ACTON  ST., 
Berkeley.  R.  Y.  Hanlon  to  Hanlon 
&    Steele    Feb.    15,    1926 

Feb.  17,  1926  —  2218  108TH  AVE., 
Oakland.  S.  A.  and  Mrs.  S.  A.  Phill- 
ips to  Harry  L.  Hewitt. Feb.  15,   1926 

Feb.  17,  1926— PTN.  BLK.  G,  Lake- 
shore  Hills,  Oakland.  Carl  S.  Par- 
ker and  Mary  Parker  to  Lee  In- 
vestment Co Feb.  10,  1926 

Feb.  17,  1926— PTN.  LOTS  26,  27,  28 
Blk.  D,  Map  of  a  ptn.  of  the  Berke- 
ley Property,  Berkeley.  Calif.  Beta 
of  Sigma  Alpha  Epsalon  Inc.  to 
A.    Cederborg    Feb.    10,    1926 

Feb.  17,  1926— E  107TH  AVE.  360  N 
of  Voltaire  Ave.  Fillmore  &  Smith 
to  whom  it  may  concern. Feb.  13,  '26 

Feb.  17,  1926 — PTN.  LOTS  9,  10  BLK. 
3,  Map  of  the  Pacific  Homestead, 
Oakland.  D.  C.  Stevenson  to  H,  J. 
Christensen    Feb.    10,   1926 

Feb.  17,  1926 — W  BDY.  250  FT.  S 
of  16th  St.,  Oakland.  Money  Back 
Smith  Co.  to  F.  A.  Muller.Feb.  17,  '26 

Feb.  17,  1926 — 987  SPRUCE  STREET, 
Berkeley.  H.  D.  Robinson  to  A. 
Nurse    Feb.   16,   1926 

Feb.  20,  1926— PTN.  LOTS  5  AND  6 
Map  of  Shaw  Tct,  Berkeley.  Frank 

F.  Candido  to  K.  C.  Morrison 

Feb.    1,    1926 

Feb.  20,  1926 — SW  33.4  FT.  LOT  2 
Blk  25  Map  of  the  AVarner  Tract 
Brook  Twp.  F.  R.  Sharp  to  whom 
it   may   concern Feb.    12,   1926 

Feb.  18,  1926— NE  COR.  B  AND 
Myrtle  Sts.,  Hayward.  Carrie  L 
Van  Epps  to  whom  it  may  con- 
cern        Feb.    18,   1926 

Feb.  19,  1926 — PTN  LOTS  1  AND  2 
Blk  3,  Amended  Map  Ptn  of  La 
Loma  and  Wheeler  Tcts,  Berkeley. 
F  J  and  Mary  Stephenson  to  Carl- 
son-Lo    Brest    Co Feb.    10,    1926 

Feb.  19,  1926 — PTN  LOTS  6,  7,  8  & 
9  Blk  M,  Map  Excelsior  Heights, 
Oakland.  Samuel  Dvorin  to  whom 
it    may    concern Feb.    15,    1926 

Feb.  19,  1926— LOT  26  Alta  Heights, 
Piedmont.  M  B  Gunter  to  A 
Frederick    Anderson ..  .Jan.     25,    1926 

Feb.  19,  1926— PTN  LOT  72  BLK  4, 
Map  Resub  Ptn  of  North  Crag- 
mont,  Berkeley.  Margaret  H  Mor- 
rison   to    Charles    F    B    Roeth 

Feb.     18,     1926 

Feb.  19,  1926 — NO.  1709  TWENTY- 
sixth    Ave.,     Oakland.       Clesson    A 

Rogers    to    Rogers    &    Rogers 

— Feb.    ,    1926 

Feb.     19,  1926— WEST     OAKLAND 

Storage  Yard.     Southern  Pacific  Co 

to   Hutchinson    Co Feb.    13,   1926 

Feb.  19,  1926— S  Vz  LOT  14  and  all 
Lot  15  Blk  2,  Chevrolet  Park, 
Oakland.      C   E    Atkinson    to   whom 

it    may    concern Feb.    19,    1926 

Feb.  19,  1926— LOT  16  BLK  19,  Hav- 
enscourt Tract,  Oakland.  William 
A  Degen  to  whom  it  may  concern 
Feb.     19,     1926 

• — ♦ 

LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amoun' 

Feb.  18,  1926— S.  E.  14TH  AVE. .AND 
24th  St..  Oakland.  Marshall  & 
Stearns  Co.  vs.  J.  A.  Pilliod $35 

Feb.  18,  1926— PTN  LOT  174  4TH 
Ave.  Terrace  Extension,  Oakland. 
Marshall  &  Stearns  Co.  vs.  J.  A. 
Pilliod    $188 

Feb.  18,  1926— S  E  30  W  80  LOT  2 
blk  O  Santa  Fe  Tract  No.  1,  Oak- 
land. H.  C.  Brown  Roofing  Co. 
vs.  C.  Pregno  and  A.  N.  Rowe....$80 
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Feb  18,  1926—3432  HANNAH  ST.. 
Oakland.  General  Mill  &  Lumber 
Co.  vs.  Mary  K.  Spooner  and  Jos. 
Amorol    $108.98 

Feb.  17,  1926 — 1630  CURTIS  ST.,  Berk- 
eley. Eureka  Mill  &  Lumber  Co. 
vs.  W.  H.  and  G.  W.  Crosman  and 
E.   W.    Burgett    $149.48 

Feb.  17,  1926— INTERSECTION  S.  E. 
line  14th  Ave.  with  S.  W.  line  E. 
24th  St.,  thence  E.  90  ft  S.  44  ft  N 
W  103.69  ft  N  E  40.52  ft  to  beg.. 
Oakland.  B.  Simon  Hardware  Co. 
vs.  J.  A.  Pilliod    $196.28 

Feb.  17,  1926—948  EVELYN  AVE.,  Al- 
bany. Stege  Lumber  &  Hardware 
Co.  vs.  E.  W.  and  H.  Burgett  and 
B.  S.  and  Mildred   Doughty $561.90 

Feb.  17,  1926 — 950  EVELYN  AVE.,  Al- 
bany. Stege  Lumber  &  Hardware 
Co.  vs.  G.  H.  and  H.  Burdick  and 
E.    W.   and    H.   Burgett $634.88 

Feb.  17,  1926—1630  CURTIS  ST.. 
Berkeley.  Stege  Lumber  &  Hard- 
ware Co.  vs.  T.  W.  and  H.  Burgett 
and  Wm.  H.  and  Goldie  W.  Cross- 
man    $454.92 

Feb.  17,  1926—518  MASONIC  AVE., 
Albany.  Stege  Lumber  &  Hard- 
ware Co.  vs.  E.  J.  Falk,  Jr.,  and  E. 
W.    and   H.    Burgett    $643.20 

Feb.  19,  1926— LOTS  17  AND  18  BLK 
A,  Olenwood,  Oakland.  H  Wil- 
liams, $161;  J  Ruiz,  $75;  Jacob  B 
Oehm,  $89.30  vs  Bertha  Price  and 
H    L    Valleroy     

Feb.  20,  1926— LOT  16  BLK  H  MAP 
Country  Club  Acres,  Oakland.  C.  G. 
Betz  vs  W.  C.  Sprague,  Gay  Lynn 
Rosebrook    $50.40 

Feb.  20,  1926— NE  COR.  TWENTY- 
fourth  and  Poplar  Sts.,  Oakland. 
Eureka  Mill  &  Lumber  Co.  vs  Ros- 
coe   Day,    Hidecker   Brick   Co.. $376. 33 

Feb.  20,  1926— LOTS  19  &  20  BLK  F 
Amended  Map  of  the  Chri.stiana 
Tract,  Oakland.  Superior  Tile  and 
Products  Co.  vs  F.  J.  Roberts,  R. 
Hansen    $126.50 

Feb.  20,  1926— LOTS  17  &  18  BLK  A 
Map  of  Glenwood,  Oakland.  Duner- 
Matheny  Sash  and  Door  Co.  vs 
Bertha   Price,   H.   L.    Valleroy ....  $153 

Feb.  20,   1926— LOT  24  &  E  20  FT  LOT 

25  Blk  5  Map  Lakeshore  Highlands, 

Oakland.    Sunset      Lumber     Co.      vs 

Joseph   W.   and  Annette   E.   Kramm 

$1639.40 

Feb.  19,  1926— INTERS'ECTION  E 
line  Lot  29  Blk  A  Map  Latham 
Terrace  with  N  line  Latham  Ter- 
race E  102.22  S  40.05  W  104.21  N 
40  to  beg,  Oakland.  W  T  Baldwin 
vs.  John  Burgess    $100 

FFeb.  19,  1926— LOT  11  BLK  2,  Lake- 
short  Highlands,  Oakland.  Hunter 
Lumber  Co  vs  Roy  C  Conner  .  $1  001.39 

Feb.  20,  1926— LOT  8  BLK  4  MAP 
Dwight  Way  Terrace,  Berkeley. 
Victor  Nielson  vs  E.  N.  and  S.  M. 
Shaw    $106.60 


RELEASE   OF   LIENS 


AbAIUGDA    COUNTY 

Recorded  Amount 


Feb.  17,  1926— N.  E.  VERMONT  AND 
Mandana  Blvd.,  Oakland.  Neigh- 
bors Lumber  Yard  to  W.  K.  and 
Ella  L.  Nottingham  and  O.  G.  Smith 
Bldg.     Co $90.26 

Feb.      17,      1926— PURPORTED      RE- 

lease    of    Lien.      Eureka    Mill    and 

Lumber    Co.    to    G.    W.   Ketch.   Mills 

•  Fraser,    S.    O.    Thompson    and    A.    B. 

Feb.  IS.  1926- LOT  21  BLK  4  map 
San  Pablo  Park,  Berkeley.  Hilde- 
brand  Planing  Mill  to  L.  A.  Brown 
and   R.   C.   Trailer    $803.80 


BUILDINi*  CONTRACTS 


SAN    MATEO    COUNTY 

RESIDENCE 

HILLSBOROUGH.   All   work  for  2-story 

frame  residence. 
Owner   —    Robert    G.    Hooker,   Hillsbor- 
ough. 
Architect— Howard   &    White,    35   Mont- 
gomery St.,  San  Francisco. 
O   nt'raotor    —    Oscar    L.    Cavanagh,    432 

Oocidental.  San  Mateo. 
Kiterl  Feb.  11.  1926.  Daeted  Fob.  10,  1926 

Frame    up     $.")166.25 

Plastered     5166.25 

C    mpleted     5166.25 

Usual    35    days    5166.25 

TOTAL  COST,  $20,665 
Bond.  $10.332..''.n.  Sureties,  The  Etna. 
l-'orfeit.  none;  Limit.  120  working  days 
IMans  and  specifications,  none. 


COTTAGE 

LOTS  22  &  23  BLOCK  27  ELM  STREET 
San    Carlos.    All    work    for   cottage. 

Owner — Max  Sivke,  571  Vienna  Street, 
San   Francisco. 

Architect — None. 

Contractor — Joseph   Schneider. 

Filed   Feb.   9,    1926.  Dated   Jan.   26,   1926. 

Frame    up    $1250 

Plastered     1250 

Plumbing  and  elec.  wk.  done...    1250 

Usual    35    days    1850 

TOTAL  COST,  $5600 

Bond,   Sureties,    Forfeit,     Limit,      none; 

Plans   and   specifications   filed. 


COMPLETION    NOTICES 


8AN   MATEO    COUNTY 


BUNGALOW 

LOT   19   BLOCK  31    REDWOOD    HIGH- 
lands.   All   work  for   bungalow  and 
garage. 
Owner— Henry    Sisle    Winter,    Redwood 

City. 
Architect — None. 

Contractor  —  Russell   &  Duncan,   Red- 
wood  City. 
Filed  Feb.  11,   1926.  Dated  Jan.  29,  1926 

Partitions    raised    $1210 

Ready  for  roof   1210 

Plastered     1210 

Completed    and    accepted    1210 

Usual   35  days    1210 

TOTAL  COST,  $6050 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
filed. 


BUNGALOW 

LOT  24  BLOCK  7  CENTRAL  ADD.,  San 
Mateo.  All  work  for  bungalow. 

Owner — A.    Wittrock    et   al. 

Architect — None. 

Contractor — Crichton    &    Warner. 

Filed  Feb.  11,  1926.  Dated  Jan.  16,  1926. 

Frame    up     $2113.75 

Brown   coated    2113.75 

Completed    and    accepted 2113.75 

Usual    35    days    2113.75 

TOTAL  COST,   $8455 

Bond,   Sureties,   Forfeit,    none;  Limit   90 

working  days;  Plans  and  specifications 

none. 


ALTERATIONS    ETC. 

NORTH      BRAE     SCHOOL      SITE,      San 
Bruno,    Cal.    Alterations    and    addi- 
tions   to    North    Brae    School. 
Owner — San   Bruno   School   District. 
Architect— W.    H.    Weeks,    369    Pine   St., 

San    Francisco. 
Contractor — Prosper  Bou,  San  Bruno. 
Filed   Foil.   0,    1926.   Dated   Jan.   27.   1926. 

As   worlt   progresses    75% 

25    ilsiy.**    after    25 % 

TOTAL  COST,  $16,497.75 
Bonds  (2)  $S21S.S8  each;  Sureties,  Unit- 
ed States  Fidelity  &  Guar.  Co.  Forfeit, 
$10.  Limit,  100  working  days.  Plans 
and  spccific.itions   filed. 

BUNGALOW  and  garage,  $5000;  Lot  9 
Blk.  5  South  G  St.,  San  Mateo; 
owner,  James  B.  Rixen,  154  North 
B.  San  Mateo;  contractor  James  B. 
Rixen  154  North  B  San  Mateo. 

RESIDENCE  and  garage  $4000:  11  ft. 
of  Lot  1  25  ft.  of  Lot  2  Blk  5  5tli 
Ave.  San  Mateo;  owner  Wm.  Ber- 
wick and  Wm.  McRae  1040  Geneva 
St.   S.   F.;   contractor  Wm.   Berwick. 

BUNGALOW  and  gaiaKo,  $1000;  39  ft. 
of  Lot  1  Blk  5  5th  Ave.  San  Mateo: 
owner,  Wm.  Berwick  and  Wm.  Mc- 
rae.  1040  Geneva  St..  S.  F. ;  con- 
tractor. Wm.  Berwick. 

BUNGALOW  and  garage.  $3000;  Lot 
26  Blk  4  South  G,  San  Mateo;  own- 
er. Itoy  Allen,  Box  165  San  Carlos, 
.'an  Mateo;  contractor,  Roy  Allen. 
Box   165  San  Carlos,  San  Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  36 
Blk  r  Palm  Ave,  San  Mateo;  owner 
Ray  See:  contractor,  Harry  Kime, 
50")  North  C  St..  San  Mateo. 

ALTERATIONS.  $4500;  L'-t  9  Blk  C 
Highland.  San  Mateo;  owner.  L. 
Rchelo.  509  Hichland,  San  Mateo; 
contrartor.  H.  T.  Ho'.sher.  32.'>  Elm 
St..    San    Mateo. 

rrCSIDEXCE.  $6000:  Lot  F  Blk  9  Aca- 
cia Drive.  San  Mateo;  owner,  Chas. 
L.   Bell. 

l'nX(?ABOW  and  garage.  $5000;  50  ft. 
of  Lot  48  Blgme  Gates,  Burlingame 
owner,  Harry  B.  Kime  Inc;  contrac- 
lo'-.   Mpfpo  s^   Briggs. 

nUVGALOW  and  garage.  $5000:  Lot  27 
Blk  60  Carlos  Ave..  Burlingame; 
wni-r.    Gihialter    Bldg.    Co. 

nUNGALOW  and  ararage.  $5600;  Lot  14 
Beverly  Terrace.  Carmelifa.  Bur- 
lingame; owner.  Donald  C.  Sudden; 
contractor,    E.    A.   Johnson. 


Recorded  Accepted 

Feb.  8,  1926— LOMITA  PARK  SCHOOL 
Site.  Lomita  Park  School  District 
to  whom  it  may  concern .  .Jan.  21,  '26 

Feb.  8,  1926— LOT  6  BLK  14,  Dingee 
Park,  S'an  Mateo.  St.  Peters  Parish 
to   Frank    H   Mowwe    Feb.    4,   1926 

Feb.  9,  1926— LOT  6  BLK  2,  Burlin- 
game Park  No.  2,  Burlingame. 
Marie  V  Kast  to  Louis  N  Pollard.. 
Dec.    17.    1925 

Feb.  9,  1926— LOT  7  BLK  2,  Glen- 
wood Park,  San  Mateo.  Marie  V 
Kast  to  Louis   ..   Pollard. Dec.   8,   1925 

Feb.  9,  1926— LOT  35  BLK  12,  San 
Bruno  Park,  San  Mateo.  H  J 
Stockton  to  whom  it  may  concern 
Ian.     29.     1926 

Feb.  10,  1926— PORT  LOTS  19  AND 
20  Blk  26,  Dingee  Park,  San  Mateo. 
J  B  Perry  to  H  C  Grover.Feb.  10,  1926 

Feb.  10.  1926— LOT  4  BLK  64  Easton 
No.  7.  Edw  C.  Aldwell  to  whom 
it    may    concern Feb.    1.    1926 

Feb.  10,  1926 — LOTS  8  AND  9  BLK  8, 
De  Coulan  Sub,  Burlingame.  Doug- 
las W  Nichols  to  whom  it  may 
concern Feb.     8.     1926 

Feb.  11,  1926— PART  STATE  HIGH- 
way  bet  South  San  Francisco  and 
Broadway  Station,  San  Mateo. 
California  State  Highway  Com- 
mission   to  D  A  Foley  &  Co 

Feb.     8,    1926 

Feb.  13.  1926— LOT  6,  Hermosa  Tct 
San  Mateo.  George  C  Stowell  et 
al    to    whom    it    may    concern 

^- Feb.    13,    1926 

Feb.  13.  1926— T.XDT9  22  AND  23  BLK 
25,  Crocker  Estate  Tract.  San 
Mateo.  Bert  Ghiotto  to  whom  it 
may    concern Feb.     10,     1926 

Feb.  15,  1926— PART  LOT  11,  Hills- 
borough Acres,  San  Mateo.  Harold 
F  Taggart  to  Doley  Bros. Feb.  12,  '26 

Feb.  15,  1926— LOT  26  BLK  2.  Bur- 
lingame. William  L  Grateguth  to 
whom    it   may   concern .  .Feb.   13.    1926 

Feb.  15,  1926— LOTS  5  AND  6  BLK 
B,  Huntington  Park.  San  Mateo. 
Delmar  Maede  to  whom  It  may 
concern     peb     1926 

Feb.  16.  1926— LOTS  13  AND  14  BLK 
13,  Woodland  Place,  San  Mateo. 
Bert  T  Harper  to  whom  it  mav 
concern peb      15      198(1 

Feb.    16.    1926-LOT   4    BLK    20.    Vis" 
Grand     No.     1.       Harry     Liston     to 
Whom    It  may  concern ..  .Feb.   5,    1926 
^■J-  Wt^-^^'^  ^2  BLK  10,  North 
Palo     Alto.       Carroll     Da     Mant     to 

r^^K   "t"-.^   'L?l,^y  concern.. Feb.   15,  1926 

'^'"'n'i-  }^-  "26-PORT  LOT  115.  San 
Mateo  Park.  Allan  Mclntyre  to 
Whom   it   may  concern .  .Feb.    16,    1926 

Feb.  17,  1926-LOT  25  BLK  57 
Easton  No.  6.  S  J  Olafson  to  whom 
It    may    concern Feb     12     109R 

Feb.  17,  1926-LOTS  5  AND  6  BLK  19 

Trfl^^'''"-.^''^'^^-      L    A    Brazelton 
to   Whom    It  mav  concern      Feb    R    ">ti 
Feb.    17,    1926-L6T   28   Ilk    2     Part- 
V^^^J'l^-    ^v"*"    ^^y^o.      Myron    F 
Palmer  to   whom   it  may  concern.. 

^''h'^-  'J92V-l6ts'47  Ak^D^g  BLk'*' 
14    \ista  Grand  No.    1.     Lillie   vtz- 
zola    to   John    W    Rosengren.    .        . 
Feb.    16,    1927 


BUILDING  CONTRACTS 

SANTA    CLARA   COUNTY 

PKHMIT.S 

RESIDENCE,  6-room,  $4500;  Mariposa 
St.  near  Race,  San  Jose;  owner, 
Clyde  Alexander.  384  Hanchett  St., 
San  Jose. 

RESIDENCE.  5-room.  $2800;  Hawthorne 
St.  near  San  Pedro,  San  Jose;  own- 
er. Ira  Brotzman.  939  S-Nlnth  St . 
San   Jo.'se. 

IIESIDENCE.  4-room,  $3000;  Bllghth 
St.  near  Humboldt.  San  Jose;  own- 
er.  A.  L.  Crosby,  1013  Sherman  St.. 
San  Jose. 

KKSIDENCE,  4-room,  $3300;  Taylor  St. 
near  San  Pedro.  San  Jose;  owner 
Clyde  Alexander.  384  Hanchett  St.. 
San  Jose. 

r.ESIDENCE.  5-room.  $3500;  Warre* 
St.  near  Willow.  San  Johe:  owner 
Goo.  Klavano,  112  Cherry  Ave.,  San 
Jose. 
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RESIDENCE,  4-room,  $2800;  Santa 
Clara  Ave.  near  Alameda;  owner, 
S.  T.  Brady,  424  N-Fourth  St.,  San 
Jose;  contractor,  F.  C.  Paskie,  1686 
E-San    Fernando    St.,    San   Jose. 

RESIDENCE,  5-rooni,  $3000;  Twenty- 
first  St.  near  San  Antonio  St.,  San 
Jose;  owner,  M.  C.  Kent,  127  S-2:st 
St.,   fean   Jose. 

ALTERATIONS,  $1130;  William  and 
Joseta  Sts.,  San  Jcse;  owner,  Jas. 
Tate,  uoG  Willis  St.,  San  Jose;  con- 
tractor, W.  P.  Gretiie,  890  Willow 
Olen    Way,    San    Jose. 

RESIDENCE,  4-room,  $2500;  Fuller  St. 
near  Delmas  St.,  San  Jose;  owner, 
A.  B.  Howell,  General  Delivery, 
San  Jose;  contractor,  U.  O.  Tomp- 
kins,  746   University  Ave.,   San  Jose 

ALTEiiATlONS,  $900;  No.  Z65  S-17th 
St.,  San  Jose;  owner,  B.  D.  Mer- 
chant, Preinises;  contractor,  W. 
A.  Furtwangier,  273  S-23rd  St.,  San 
Jose. 

RESIDENCE,  4-room,  $3500;  16th  St. 
near  Jackson,  San  Jose;  owner, 
ria.ry  iviiller,  6i  Asbury  St.,  San 
Jose. 

ADD  o  stories,  $60,000;  No.  246  S- 
First  tot.,  ban  jose;  owner,  M. 
uurj  el,  355  W-Julian  St.,  San  Jose: 
architect.  Binder  &  >.^urlis,35  W- 
San  Carlos  St.,  San  Jose;  contrac- 
tor, E.  Nommens^n,  101  S-i6th  St.. 
San   Jose. 

RESiUiiiA^ii,,  4-room,  $1800;  Sherman 
oL.  near  Humboldt,  San  Jose;  own- 
er, G.  E.  li.nbois,  4  loii.ci-  Ave., 
t,an    Jose. 

WAREHOUSE,  $2500;  27th  and  Santa 
Clara  Sts.,  San  Jose;  owner.  West 
Pacific  Co  Premises;  architect, 
Company'."^  Engineers;  contractor, 
Bensberg  &  Kay,  238  W-Reed  St., 
San   Jose. 

REalDENCU,  4-room,  $>2700;  Myrtle 
and  Polhemus  Sts.,  San  Jose;  own- 
er, M.  Dangdon,  General  Delivery, 
San  Jose;  contractor,  F.  Neves, 
Santa   Clara,    Cal. 


COMPLETION    NOTICES 


SAj^  fA   CILARA   COUNTY 


Recorded  Accepted 

Feb.  9,  1926— N  SAN  CARLOS  ST.  88 
E  Tenth  St.  E  49.84xN  115  Pt  Lot 
7  Blk  2  R  11,  South  City,  San  Jose. 
Elizabeth  B  Dodson  to  whom  it 
may  concern Jan.   28,   1926 

Feb.  9,  1926 — W  EIGHTH  ST.  90  S 
Washington  S  47.94xW  138.03,  San 
Jose.  Bert  Gamble  to  whom  it  may 
concern Feb.     8,     1926 

Feb.  9,  1926— N  BONNIE  BRAE  WAY 
near  Saratoga-Los  Gatos  Highway. 
Edward  S  Baumann  to  whom  it 
may     concern Felx     8,     1926 

Feb.  10,  1926— NW  VILLA  AVE  AND 
NE  Elm  St.  NW  42.86.\NE  70,  San 
Jose.  Harry  F  Dowell  et  al  to 
whom   it  mav  concern  ....  Feb.   9,   1926 

Feb.  10,  1926— LOT  10  BLK  F,  South- 
gate,  Palo  Alto.  The  Palo  Alto  De- 
velopment Co  and  Jasper  Stacy  Co 
to  whom   it  may  concern.  Feb.   9,   1926 

Feb.  10,  1926— LOT  8  BLK  P.  South- 
gate,  Palo  Alto.  A  1.  Uhler  et  al  to 
whom    it   may   concern ..  Feb.   10,    1926 

Feb.     10,     1920- W      AIAIN     ST.     5t>     N 


Lewis  St.  N  50xW  140  Part  Blk  5 
N  li  2  W,  Santa  Clara.     John  Lemos 

Jr.    to    wham    it    may    concern 

Feb.    8,    1926 

Feb.  13,  1926- SE  FRANKLIN  AND  S 
Eighteenth  Sts  60  on  18th  St  by  50 
Part  Lot  1  Blk  14,  East  San  Jose 
Homestead  Assn.  A  M  Elliott  to 
whom  it  mav  concern.  .  .  .Feb.  13,  1926 

Feb.  13,  1926— E  DELMAS  AVE  132 
N  Park  Avenue  E  69xN  22,  San  Jose. 
Mrs.  M  Keiiser  to  whom  it  may 
concern Feb.    11,    iJ26 

Feo.  13,  1926— LOT  15  BLK  13,  Ever- 
green Park,  Los  Gatos.  Frank 
Corvellera  to  whom  it  may  concern 
Feb.    11,    1926 

Feb.  13,  1926— LOT  23,  Barron  Park, 
San  Jose.  Florence  Ohler  to  whom 
it    may    concern Feb.    10,    1926 

Feb.  16,  1926— LOTS  17  AND  18  BLK 
36,  College  Terrace,  Palo  Alto..  D 
F  Russell  to  whom  it  may  concern 
Feb.    15,    1926 

Feb.  IG,  1926— NE  WAVERLY  AND 
University  Ave  N  120x50,  San  Jose. 
Eva  S  Schwabacher  to  whom  it 
may    concern Feb.    11,    1926 

Feb.  16,  1926— S  BONNIE  BRAE  WAV 
near  Saratoga  &  Los  Catos  High- 
way, San  Jose.  Louis  Mendelsohn 
to   whom   it  may  concern .  F'*»v^    15,   '26 


LIENS  FILED 


SANTA    CLARA   COUNTY 


Recoi'ded 


Amount 


Feb.  9,  1926— LOTS  2  AND  3  Rulfs 
Tract  being  part  Sec.  29.  Los  Gatos 
Tsp  6  S  Range  2  W.  The  Minton 
C  ),  Inc  vs  Harry  L  Rosenfeldt  et 
al  V  .$145.32 

Feb.  9.  1926- NO.  311-321-331-341  and 
351  Castillija  Ave  and  Lot  3  Blk 
M,  Southgate  Tract,  Palo  Alto.  F 
L  Hatch  and  J  E  Higgins  Lumber 
Co    vs    J    E    Quails $936.12 

Feb.  10,  1926— LOT  1  BLK  G,  South- 
gate,  Palo  Alto.  Dudfield  Lumber 
Co   vs  J    E   Stevens   et  al $743.85 

Feb.  10,  1926— LOT  8  BLK  P,  South- 
gate,  Palo  Alto.  F  M  Gorton  vs 
J    E    Quails $93.48 

Feb.  10,  1926— LOT  7  BLK  P,  South- 
gate.  Palo  Alto.  F  M  Gorton  vs  J 
E    Quails    et    al $32.02 

Feb.  10,  1926— LOT  8  BLK  P  South- 
gate,  Palo  Alto.  Septic  Tank  Co 
vs    J    E    Quails $151.96 

Feb.  10,  1926— LOT  16  BLK  M,  South- 
gate,  Palo  Alto.  Septic  Tank  Co 
vs    J    E    Quails $277.05 

Feb.  10,  1926— LOT  15  BLK  M,  South- 
gate,  Palto  Alto.  Septic  Tank  Co 
vs   J   E    Quails    $155.74 

Feb.  13,  1926— SW  GUINDA  ST.  50 
NW  Homer  Ave  NW  50  x  SW  100 
Part  Blk  65,  Palo  Alto.  Thomas 
Grady   vs    P   W   Wilson $58 

Feb.  13,  1926— SW  GUINDA  ST.  50 
NW  Homer  Ave  NW  SOxS'W  100 
Part  Blk  65 (  Palo  Alto.  E  G 
Fogartv   vs    P  W   Wilson    $64 

Feb.  13.  1926— SW'  GUINDA  ST.  50 
NW  Homer  Ave  NW  50  x  SW  100 
Part  Blk  65.  Palo  Alto.  John  Vip- 
ham    vs    P    W    Wilson $78 

Feb.  16.  1926-197/1000  ACRES  a  Ptn 
Lot    49,    Subd    Lot    2,    Taaffe    Parti- 


tion also  Lot  48  Subd  Lot  2  and 
Part  Lot  1,  Taaffe  Partition,  San 
Jose.   Stanley  Constr  Co  vs  William 

H    Little    et    ux    $2358.42 

Feb.  16,  1926— LOT  16  BLK  M,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
.1    E    Quails     $182.75 


RELEASE  OF  LIENS 


SAN'i  \    CI..\riA    COI  i\TV 


It.v    rded  .Vinount 

Feb.  13,  1926— LOTS  7  AND  8  BLK  P 
P,  Southgate,  Palo  Alto.  F  M  Gor- 
ton   to   A   L  Uhler 

Feb  16  1926— SE  SE.ALE  AVE  50  NE 
Em.erson  St.  NE  50xSE  100  Part 
Lot  17  Blk  38,  Seale  Addn  No.  2, 
Palo  Alto.  Merner  Lumber  Co  to 
L  G   Wallace    

Feb.  16,  19^6- LOT  8  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co    to    A   L  Uhler 


BUILDING     CONTRACTS 


•JACnAHIRNTO     COUNTY 


PERMITS 

DWELLING.  4-r'^om  and  garage,  $2500; 
No.  2525  9th  Ave.,  Sacramento; 
nwnehr.  Jas.  Gordon,  4010  8th  Ave., 
Sacramento;  contractor.  'W.  W^. 
T^ohP'-tson.     2633     fith     Ave..     Sacto. 

DV.^FLLTNO  5-rnom  and  garage,  $2500: 
No.  2225  14th  St..  Sacramento; 
rvwnT  L.  Millsnaugh,  2264  Oerber 
Ave..  Sacramento. 

DWFTj^TN-r;,  5-room  and  garage.  $3000; 
N".  1841  2nd  Ave..  Sacramentri : 
owne--.  Eugene  Tussey.  2628  Hark- 
ppcjK    v^av.    Sacramento. 

DWFLLT^'G. '5-room  arid  garage,  $2950 
No.  2104  25th  St.,  Sacramento; 
o-wner.  .John  Fernandez.  4354  8th 
.Ave..    Sacramento. 

BITSTNFSS  building.  «2nnon:  No  3341 
to  3367  3rd  Ave..  Sacramento:  own- 
er. .Arata  Bros..  12th  an'1  .T  St.«!.. 
P-icramentn:  contractor.  T.  Schlu- 
ckebier.    2734    Marshall   Way,    Sacto. 

DW'FLLT^'O.  fi-room  and  erarage.  $5500 
No.  3064  24th  St..  Sacramento:  own- 
er r,  R.  Mendenhall,  Rt.  2  Box  1649 
Sacramento. 

DWFLLING.  5-rooTn  and  garage,  $5500 
No.  3060  24th  St..  .Sacramento;  own- 
er C.  E.  Mendenhall.  Rt.  2  Box 
1649     Sacramento. 

DWELLING.  5-room  and  garage,  $3950 
No.  94ni  42nd  St..  Sacramento;  own- 
er. J.  'W.  Hoopes,  5140  14th  Ave., 
S'Hcramento. 

DWELLING.  4-room  and  garage.  $2000: 
No.  1989  4th  Ave.,  Sacramento: 
owner.  Robt.  Stokesberry.  4858  U 
St..  Sacramento;  contractor.  J. 
Dammeier,  2400  26th  St.,  Sacra- 
mento. 

DWELLING.  5-room  and  garage,  $2800; 
No.  1556  36th  St.,  Sacramento:  own- 
er, Otto  H.  and  Rose  Garver,  1009 
49th   St.,   Sacramento. 

DWELLING.  6-room  and  garage,  $5500: 
No.  2624  Rochon  Way,  Sacramento; 
owner.  E.  A.  Corum.  2533  Portola 
Way,  Sacramento. 


iCararn  (Ennstrurtton  ISrpnrts 

issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
marhinerv.  elo.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STRFFT  SA.N     FRANCISCO 


Reinliart  Lumber  and  Planing  Mill  Company 

<;f.\f;b*i-  umbf.h   vabd 

Dry    Kiln   Capacity,    10   .Million    Feet  per   Annum 

«;oiifriil     IMMI    nnd    CaMiH-l     Work.    Stock     Doofb.    S«»I» 

FrnuifM    nua    MonI«ll"a:« 

.lERUOI.n    AVF,,  *   V\UN»^VBl.D  AVEl, 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    '■)4()0j 


FRED  H.  BOGGS 

INSURANCE 


490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Rxch/inKe 


Saturday,    February     27,     1926 

COMPLETION    NOTICES 

SACRAMENTO    COUNTY 

Recorded  "777  w  ;e    ^""rCT^ 

Feb  16,  1926— LOT  771  W  &  K  TCT 
No  20,  Sacramento.  Angelo  Pepi- 
tone   to   whom    It   may   concern.... 

Jan.    16,    IS-iD 

FeVlV,"  V92V— LOT  19,  Klotz  Tract 
No  1,  Sacramento.  Josephine,  Mary 
and  William  Hickey  to  whom  it 
may    concern ^''^■^^  ^;  Jl^^ 

Feb  17.  1926— H.  I,  S-ECOND  AND 
Fifth  Sts.,  Sacramento.  Southern 
Pacific  Co  to  whom  it  may  concern 

Feb.    15,    19.^6 

Feb  18,  19'2'6— LOT  31,  Dawson  Place, 
Sacramento.  James  L  Dickson  to 
whom    it    may   concern .  .Feb.    18,    Ib-io 

Feb  19,  1926— LOT  19,  Schulze  Tract, 
Sacramento.  Otis  O  and  Delia  Moss 
to  whom  it  inav  ponoern  .  Feb.   19.  1926 

Feb  12,  1926— LOT  258  W.  &  K.  Tct. 
No  14,  Amended,  Sacramento. 
Gustaf  Peter  Mornberg  to  whoin 
it  may  concern Feb.  11,   1926 

Feb.  15,  1926— BDD  THIRD  AND 
Sixth,  G  and  L  Sts.,  Sacramento. 
Southern  Pacific  Co  to  whom  it 
may   concern Feb.   12,   1926 

Feb  15,  1926— LOT  88,  Heilbron  Oaks, 
Sacramento.  A  H  Wilson  to 
whom    it   may   concern .  .Feb.    13,   1926 
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LIENS  FILED 
.sa*;ka!»ieivto  county 

Recorded  Amount 

FKK  — ,  1926— PTN  LOT  6,  Florin  in 
XE  1/4  Sec.  2,  7-5,  Sacramento.  E 
S  Carpenter   vs  C  W   Tisdale ..  $250.71 

Feb.  18.  1926— LOT  18,  Burlingame 
Ter.,  Sacramento.  Western  Bldg 
Materials  Co  vs  Frank  T  and  Eva 
L     Smith     $39.90 

Feb.  19,  1926— LOT  15  and  SW  25  ft. 
Lot  14  Blk  17,  North  Stc.  Sub.  No. 
9.     J  E  Thomas  vs  Fred  Davis. $63.75 

Feb.  19,  1926— LOT  36,  Showier  Terr, 
Sacramento.  Carl  K  Fielder  vs^ 
Thomas     Prichard     $102.25 

Feb.  19,  1926— LOT  32,  Showier  Terv, 
Sacramento.  Carl  R  Fielder  vs 
Thomas     Prichard     $130.70 

Feb.  20,  1926— LOT  31  BLK  8,  Maple 
Park  Amd.,  Sacramento.  T  M 
Whitfield  vs  H  W  and  Grace 
Vaughn      $240 

Feb.  9,  1926 — LOT  6,  Florin.  Frank 
Z  Ahl  vs  Rose  Frasinetti    $63 

Feb.  9,  1926 — LOT  359  Homeland. 
Clayton  C  and  Leight  B  Pierce  vs 
Carly  Realty  Co,  F  E  Creighton  and 
James  A  and  Pearl  R  Bell $42.04 

Feb.  11,  1926 — LOT  5517,  Bonita  Vista 
W  D  McKoy  vs  Henry  E  and  Pearl 
Gaughn     f  257.65 


BUILDING  CONTRACTS 


CONTUA    COSTA    COUNTY 


BUILDING     CONTRACTS 

SAN   JOAftUIN    COUNTY 

RESERVOIR  „  .„ 

SEC  29  T  2  S  R  5  E,  Near  Tracy.  All 
work  for  three  million  barrel  con- 
crete   lined    earthen    reservoir. 

Owner — Southern    Pacific    Co. 

Architect — None. 

Contractor — Bent    Bros.,    Los    Angeles. 

Filed  Feb.   6,  '26.     Dated  — — -^^    , 

TOTAL   COST,    % 


HOTEL  and  store  building,  131,000; 
No.  30  9-American  St.,  Stockton; 
owner,  Samuel  Giovannoni;  con- 
tractor, E.  H.  Riley. 
RESIDENCE  and  garage,  $5250;  No. 
1865  N-Lomita  St.,  Stockton;  own- 
er, Julia  R.  Markgraf;  contractor, 
Felix  Sarrasin. 
■residence,  $5000;  No.  1743  E-An- 
derson  St.,  Stockton;  owner,  O.  F. 
Chelgren. 

REMODEL  store  building,  $5000;  No. 
125  N-Caiifornia  St.,  Stockton; 
owner.  City  Development  Co.;  con- 
tractor,   O.    H.    Chain. 

UBSIDENCKS  (13)  and  garages,  $5000 
each;  No.  1418-1426-1436-1446-1454 
and  1460  W-Poplar  St.  and  No|  1433 
1439-45-53-61  W-Flora  St.,  and  No. 
805  and  829  Pershing  Way,  Stock- 
ton;  owner,   V.    D.    Vaio. 

RESIDENCE  and  garage,  $5000;  No. 
657  Bristol  St.,  Stockton;  owner, 
Stockton  Home  &  Inv.  Co.;  contrac- 
tor, H.  W.  Johnson,  1229  W-Mag- 
nolia  St.,   Stockton. 

MOVE  dwelling  and  erect  private  ga- 
rage, $1000;  No.  2325  E-Worth  St., 
Stockton;  owner,  B.  M.  Franke; 
contractor,  B.  A.  Fisher,  923  S- 
iluntor  St.,  Stockton. 

RESIDENCE  and  garage,  $3600;  No.  40 
E-Geary  St.,  Stockton;  owner,  A. 
Hollenback,  428  E-Poplar  St., 
Stockton. 

ADDITION  to  building,  $4800;  No.  5 
E-Market  St.,  Stockton;  owner, 
Jose  Grannucci;  contractor,  H.  E. 
Vickory,  1122  N-Commerce  St., 
Stockton. 

STOllJC  building,  $15,700;  No.  145  N- 
Wilson  W.-'.y,  Stockton;  owner,  M. 
Colossi;  contractor,  Carl  Nelson, 
1421    E-Chaiinel    St.,    Stockton. 

RESIDENCE  and  garage,  $4500;  No. 
1524  W-Market  St.,  Stockton;  own- 
er, S.  K.  King;  contractor,  Stock- 
ion    High    School    Carpentry   Class. 


COTTAGE  and  garage,  $3200;  N  of  Sola- 
no, betw.  Lucas  and  Ventura,  Rich- 
mond; owner.  Bay  Cities  Home 
Bldrs.,    1002    MacDonald,    Richmond. 

COTTAGE  and  garage,  $4000;  W  of  28th 
bet.  Ncvin  and  Barrett.  Richmond; 
owner,  A.  Basso,  1866  Stockton  St  . 
San  Francisco;  contractor,  C. 
Oceraa   2105    Roosevelt,   Richmond. 

FLATS,  4,  $8000;  E  of  7th,  bet.  Lucas 
and  Lincoln,  Richmond;  owner, 
Martin  Affel,  S28  7th,  Richmond; 
contractor,  C.  Overaa,  2105  Roose- 
velt,   Itichmond. 

STORE  &  RESIDENCE.  $2000;  S  of 
Barrett  bet.  Wilson  and  San  Pablo, 
Richmond;  owner,  E.  B.  Taylor,  715 
North   St.,   Santa  Rosa. 

COTT.MJE,  $3.">00;  W  McLaughlin  St., 
het.  Bairett  and  Ruo.'<cvelt,  Rich- 
mond; owner.  Henry  Nelson,  5129 
I>.  smoiul.  Oakland;  contractor,  R. 
o.    Sauiiden.    910    5r>th    St.,    Oakland. 

ADD  to  brick  store,  $1200;  S  MacDon- 
ald Ave,  bet.  9th  and  10th  Sts.. 
lliclimond;  owner,  i;.  J.  Nt-ill,  4.i0 
Frcdorick  St.,  San  Francisco;  ct>n- 
traotor.  AV.  Snelgrove,  160  18th  St., 
Richmond.       —   -.^ -r^-— •,    •  .--.■ 


COMPLETION    NOTICES 


SAN    JOAaUkN    COUNTY 


Recorded  Accepted 

Feb.  19,  1926— r.OT  1,  except  W  7.5 
and  all  Lot  2  Blk  1,  North  Stockton. 
Arthur  Hollenbeck  to  whom  it  may 

concern Feb.    19,    1926 

Ftl).  16,  1926— LOTS  1  AND  2  BLK  2 
Overshiner  Add  to  Manteca.  T  J 
Wisecarver  to  M  O  Ward.  Feb.   11,  '26 


LIENS   rii.Gr 


SA\    JOAQUIN    COUNTY 


IJecorded                                                   Amount 
Fob.    17,  .■■.926— E    Vj    lot    34   and    all 
Lot    35,   .Shippee   Homo   Ranch.   Stock- 
ion.       .">an    .Toa(|uin    Brick    Co    vs    C 
C    iuul    A    llolzel    $32.73 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OP^FICE 

ROSS  E.  PIERCE.   Manager 

905  SIXTH  STKFIT 


Feb.  13,  1926— E  '^  LOT  34,  all  Lot 
33,  Shippee  Home  Ranch,  Stockton. 
Dolan  Building  Materials  Co,  Inc 
vs  C  C  and  A  Holzel    H313.26 


BUILDING     CONTRACTS 


FUESNO    COUNTY 


DWELLING  and  garage,  $7000;  No.  521 
Terrace  Ave.,  Fresno;  owner,  L.  D. 
Dahlgren,    Roweli  Bldg.,   Fresno. 

DWELLING  ana  garage,  $4000;  No. 
3303  Balch  Ave.,  Fresno;  owner,  — 
Wakefield;  contractor,  A.  F.  Lam- 
bert. 

DWELLING  and  garage,  $3500;  No.  1046 
Arthur  St.,  Fresno;  owner,  J.  C. 
Steitz;  contractor,  A.  F.  Lambert, 
1229    Harrison    St.,    Fresno. 


COMPLETION    NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Feb.  18,  1926— COALINGA  PUMP 
Station  of  Co.  (Cottages).  Asso- 
ciated   Pipe    Line    Co    to    Harvey    E 

Miller Feb.     12,     1926 

Feb.    18,   19Z6 — LOT   7   and  N   40  Lot   8 

Bik    1,   Woodlawn.     Carl   Gustafson 

to  whom  it  may  concern. Feb.  18,  1926 

Feb.   18,    1926— LOTS  23   AND  24   BLK 

8,    Calwa.      J    A    Maioy    to    whom    it 

may    concern Feb.    16,    1926 

Feb.  19,  1926— E  125  FT.  LOT  5  BLK 
10,  Terry  Tract,  Fresno.  Nina  M 
Dorn    to    whom    it    may    concern... 

Jan.     1,     1926 

Feb.  19,  1926—80x150  FT.  LOT  35, 
Central  Cal.  Col.,  Fresno.  Clifford 
L  Reed   to  whom  it   may  concern.. 

Feb.     15,     a926 

Feb.  19,  1926— LOTS  35  &  36  Stock- 
ton Tr,  Fresno.  W  S  Proctor  to 
whom  it  may  concern .  .Feb.  18,  1926 
Feb.  20,  1926— LOTS  19  AND  20  BLK 
12,  Roedding  Addition,  Fresno. 
Dennis  B  Wheeler  to  whom  it  may 

concern.. Feb.    19,    1926 

Feb.  20,  1926 — E  45  FT.  OF  W  90  FT. 
Lots  1  to  5  Blk  6,  Van  Ness  Hghts, 
Fresno.  Dennis  B  Wheeler  to  whom 

it    may    concern Feb.    19,    1926 

Feb.  20,  1926— LOS  ANGELES  AND 
N    Sts.,    Fresno.      Associated    Oil    Co 

to   Paul   Bourzac Feb.    17     1926 

Feb.  20,  1926— LOT  44,  High  Add. 
Annex  No.  2,  Fresno.  Cons.  Inv. 
Corpn.    to  A  R  Eklund   to  whom   it 

may  concern Feb.   20.   1926 

Feb.  20,  1926— LOTS  19  AND  20  BLK 
1,  High  Add.  Annex  No.  1,  Fresno 
Cons.   Inv.   Corpn  to  A  R  Eklund..' 

Feb     20     19^6 

Feb.  20,  1926— NO.  1137-43' VAX  NESS 
Ave.,    Fresno.      Granz    Estate    to    J 

1    Cowan Feb     "'0     19"'6 

Feb.   23,   1926— LOTS  35  AND   Se'sLK"" 
81,  Sierra  Vista  Add.,  Fresno.     Wm 
P   Pedigo   to  whom   it  may  concern 

Feb     *>?     iQ9i; 

Feb.  16,  1926-LOTS  13  AND  i4"BLK 
.,  Roedding  Addition,  Fresno.  S 
A   Richmond    to   whom    it   may   con- 

^'7r^i-  "^e-LbTS  17  ■AifD"i8^BLK^*' 
l^-TT.??^*^^'"^  Addition,   Fresno.     A 
R  Eklund  to  whom  it  may  concern 

^'^ini^^^-'^-^";^' "^o^'^^NoUf  ' 
"  Yf'^l^^  Fresno.     W  A  Beran  to  whom 

It  may  concern Feb.  17    igofi 

I- Ob.    17.     1.26-l.OTS    8    AND    :.    b'lK^ 

b      Torrance     Tcrrac*,     Fresno.       J 

Glenn   Coleman    to   D   M   Bonton... 

J_:j  ■  -  •    •  •  • Feb.     3,  '  1926 

BUSINESS    OPPORTUNITY 


B.  F.  Reynolds  and  Co.,  118  West 
Ohio  St..  Chicago.  111.,  desires  to  ap- 
point^  special  sales  engineer  in  Cali- 
rornia  to  sell  to  architects  who  spec- 
iaR/e*  fh  designing  theatres,  auditor- 
iums and  public  buildings.  (Communica- 
tions-Should  he  addre."5Sed  to  the  com- 
pany.' 


t'ATALOCilES   "»V.\>TED 


Pring:  and  Lesswing,  architects.  Hol- 
bro  k  Building.  San  Francisco,  are  in 
ibe  market  for  samples  and  catalogues 
of  building  materials  and  equipment. 
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"Organic   Glass"    is   Perfected — 

Transparent — Bends    Like    Rubber 


Saturday,     February     27.     1926 


RAILROAD    MILBAGE 


LONDON,  Feb.  12. — The  age  when 
women — and  maybe  men — will  live  in 
glass  clothes  draws  near,  thinks  J.  C. 
Vi  endenburg. 

This  because  Vredenburg's  Viennese 
friend,  Dr.  Fritz  Pollak,  has  perfected 
"organic  glas.s,"  which  has  just  about 
all  the  good  points  of  mineral  glass 
and  none  of  the  bad  ones. 

"Organic  glaiss"  bends  readily,  is| 
perfectly  clear  and  transparent,  and 
can  be  woi  ked  with  many  different 
kinds  of  t:ols. 

Men  for  years  have  been  dreaming 
of  the  invention  of  some  such  sub- 
stance. The  invention,  declares  Vred- 
enburg.    now   is   an    accomplished    fact. 

A  flexible  rod  of  "organic  glass"  can 
be  broken  if  bent  too  far,  but  the  frac- 
tured surfaces  are  merely  rough,  not 
sharp  and  jagged. 

Hold  it  in  a  flame,  and  it  will  char 
but  not  burn.  Take  the  flame  away 
and    the   charring  ceases. 

A  ball  of  the  substance,  dropped  on 
the  floor,  bounces  better  than  a  golf 
ball. 

The  new  glass  will  absorb  any  kind 
of  dye.  Delicate  vegetable  dyes  can 
be  used  to  color  it. 

It  can  be  made  into  imitation  meer- 
schaum pipes  and  cigar  holders,  and 
into  fancy  umbrella  handles  or  door 
knobs. 

It  can  be  used  in  many  instances  in 
place   of   lubber   or   vulcanite. 

Still  more  Important,  it  will  be  suit- 
able to  substitute  for  mineral  glass  as 
the  material  of  automoble  windshields, 
and  to  replace  celluloid  in  side  curtains, 
with  increased  safety. 


The  "organic  glass"  transmits  the 
ultra-violet  ray,  and  therefore,  unlike 
mineral  glass,  can  be  used  as  a  shelter 
for  patients  requiring  sun  treatments. 
It  is  far  better  than  mineral  glass,  says 
Vredenburg,    for   greenhouses. 

One  form  of  it  is  liquid,  flowing  slowly 
like  thick  honey.  This  opens  up  an- 
other wide  range  of  possibilties. 

Vredenburg  looks  at  the  substance 
from  the  standpoint  of  the  woman  of 
fashion,  and  becomes  more  and  more 
enthusiastic. 

The  plague  of  a  woman's  life  is  a 
beaded  dress.  The  beads  must  be 
sewed  on.  If  one  knot  in  a  thread 
breaks,  a  whole  string  of  beads  probab- 
ly falls  off. 

Vredenburg  and  his  associates  have 
perfected  machinery  to  manufacture 
any  kind  of  dress  material  permanent- 
ly adorned  with  beads  of  this  new  "or- 
ganic glass." 

The  beads  are  made  a  part  of  the 
cloth.  They  can't  drop  off.  And  if 
one  bead  is  torn  loose,  no  others  are 
affected. 

They  are  lustrous,  and  glow  beauti- 
fully when  held  up  to  a  light. 

Still  not  content,  Vredenburg  has 
worked  out  another  device  with  which 
a  thread  of  any  color  of  material  can 
be  studded  with  tiny  beads.  The 
threads  can  be  woven  directly  into  the 
dress  material. 

A  little  more  experimenting  and  the 
gown  of  practically  all  glass  may  be 
forthcoming  to  herald  a  new  era  In 
women's  clothes. 


The  following  table  compiled  from 
reports-  of  the  Interstate  Commerce 
Commission  shows  the  miles  of  rail- 
roads owned  and  the  total  mileage  op- 
erated  in   the  years   1914-1924: 


Year 

ended  Miles  of 

June   30  Road  Owned 

ir'14 252,105 

1915 253,789 

1916* 254,037 

1917 253,626 

191S 253,529 

1919 253,152 

1!;20 252,845 

1!21 251,176 

1922 .250,413 

1923 • 250.222 

1924 250.003 


Miles 
of  All  Tracks 
Operated** 
387,208 
391,141 
397,014 
400,353 
402,344 
403,892 
406,579 
407,531 
409,353 
412,993 
415,099 


*1916   and  subsequent  figures  are  for 
calendar  years. 

**Covers   miles   of  al'   main   tracks   and 
ya:d   tracks   and   sidings. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word — the  meaning  of  overliead, 
novoceune,  etc. ,this"Supreme  Authority" 
WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,OOOWords. 
2700  Pages.  6000  Illustrations.  Reg-ular  and  India 
Paper  Editions.  Write  forspecimen  pages, phces, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plafie  and  specifications  may  be  filed  by  Architects,  Engrinfprs  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  (ht-  R.n  Coun- 
tlefi. 

Architects.  EJngrlneers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BlULDING  AND  ENGINEERING  NEWS  No  charge  for 
thi«  service.  The  plans  will  be  returned  In  Rood  condition  when  contract 
for  work  Is  let 
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Dealers  &  Manufacturers  of  Plate  &  Window 
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KOEHRINC 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

K*ehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may- 
be folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty    Hoist. 


Representatives : 

HARBON,  RICKARD  &  McCONE  CO, 
139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  *  MeCONE  CO, 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^k^*  Harrcn,  Rickard  &  McCone  Co. 

^^^  139    Townsend    Street 

^^  San  Francisco,  Calif. 

\  Please  send  me  by  return   mall 

^  complete  information  on  Koehring 

Dandie  Light  Mixer.   Also  price  with 

equipment  as  follows: 
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CIVIC    DEVELOPMENT       IN       MOTION 
PICTURES 

The  Alexander  I'roductions  of  San 
Francisco,  California,  are  shortly  to 
produce  a  2  reel  photoplay  entitled 
"The  Pay  Roll  Dollar"  giving  a  graphic 
presontation  of  industrial  developrnont 
in  an  alert,  vigorous  community  in 
contrast  with  a  sluggish  one. 

The  play  traces  the  evolution  of  a 
modern  city  from  the  first  Indian  vil- 
lage and  trading  post  and  shows  how 
scientific  city  planning  helps  industry 
and  creates  a  worth-while  environment 
for  the  employees. 

The  planned  city  is  shown  through 
all  its  stages  by  means  of  tochna- 
graphs,  and  the  individual  scenes  are 
filmed  entirely  in  California  within  100 
mik's  of  San  Francisco. 

Guy  Wilfrid  Ilayler,  Assoc.  M.  Am. 
Soc.  C.  ]■:.,  city  planning  engineer,  has 
been  responsible  for  the  basic  technical 
features  and  has  directed  the  produc- 
tion. The  photoplay  has  received  the 
generous  support  of  large  industrial  en. 
terprises  of  the  West  and  is  said  to  be 
sponsored  by  chambers  of  commerce  in 
all  part.s  of  California,  as  well  as  in- 
dustrial associations  in  Oregon  and 
Washington. 


A  damage  suit  of  $250,000  for  an  al- 
leged breach  of  contract  has  been  filed 
in  the  superior  court  at  Martinez 
against  the  firm  of  Hislop  &  Myers, 
also  known  as  the  California  Art  Tile 
Company,  of  Richmond,  by  Eri  H. 
Richardson,  an  individual,  and  the  Clay 
Glow  Tile  Company. 

James  W.  Hislop,  W.  L.  Hislop,  L.  J. 
Hislop,  A.  C.  Myers,  C.  E.  Cummings, 
.Toe  Doe  and  Richard  Doe  are  listed  in 
the   complaint  as   defendants. 

Richardson  sets  forth  in  his  com- 
plaint that  on  July  14,  1922,  an  agree- 
ment was  entered  with  Hislop  & 
Myers,  of  which  company  he  was  at 
that  time  a  partner,  to  the  effect  that 
the  Clay-Glow  Tile  Company  was  to 
have  exclusive  right  to  sell  all  clay 
and  tile  products  in  the  Western 
states  and  Hawaii  and  that  all  pro- 
ducts were  to  be  sold  under  trade  name 
selected    by   the    Clay-Glow    Company. 

He  further  alleges  that  on  February 
26,  1923,  Hislop  &  Myers  agreed  to 
transfer  all  designs,  molds  and  models 
of  the  firm  to  the  Clay-Glow  Company. 

Up  to  February  26,  1923,  Richard- 
son avers,  Hislop  &  Myers  made  all  re- 
turns to  the  Clay-Glow  Company  as 
agreed,  but  alter  that  time  he  received 
nothing.  The  agreement  in  regard  to 
the  trade  name  has  not  been  kept  nor 
has  Hislop  &  Myers  turned  the  molds, 
designs  and  models  over  to  the  Clay- 
Glow  Company,  according  to  the  com- 
plaint. 

For  the  sums  he  claims  to  have  lost 
between  February  26,  1923,  and  the 
present  time,  Richardson  asks  $200,000, 
He  wants  $50,000  more  for  the  alleged 
infringement  on  the  trade  name  and 
asks  that  all  models,  molds  and  de- 
signs or  their  equivalent  in  money  be 
granted    in    the    judgment    sought. 

An  order  restraining  Hislop  & 
Myers  or  the  California  Art  Tile  Com- 
pany from  disposing  of  any  of  its 
property  is  exi)ected  to  be  issued.  In 
listing  the  defendants,  Richardson  said 
he  did  not  know  the  names  of  the  two 
persons  known  as  Richard  Roe  and 
Joe  Doe.  He  asked  that  when  the 
true  names  become  known  they  be 
inserted  in  place  of  the   fictitious  ones. 


-♦- 


ANOTHER    TIMBER    MERGER 


The  wave  of  consolidations  which 
has  swept  through  many  lines  of  in- 
dustry has  touched  the  lumber  business. 
Twenty-five  lumber  firms  with  a  capi- 
talization of  approximately  $40,000,000 
have  agreed  upon  plans  to  .ioin  forces, 
it  is  announced   in  New  York. 

Peter  C.  Warwick  Jr.,  of  Richmond, 
Va.,  is  chairman  of  the  committee  ar- 
ranging details  of  the  consolidation, 
vvliich  is  expected  to  lessen  costs  of 
production  and  transportation.  The 
names  of  the  firms  involved  were  not 
made  known.  They  include  mills,  re- 
tail  firms  and  producers. 

This  proposed  consolidation,  it  is 
announced,  will  be  entirely  distinct 
from  a  reported  combination  of  com- 
panies on   the  Pacific  coast, 


Suit  to  force  payment  of  $52,264, 
alleged  to  be  the  balance  due  for  the 
construction  of  the  new  San  Jose 
Knights  of  Columbus  building,  has 
been  filed  at  San  Jose  by  John  D.  and 
G.  E.  Carlson,  contractors,  against  the 
San  Jose  Knights  of  Columbus  Hall 
Assn.  The  Bank  of  Italy  is  named  as 
party  defendant. 

The  contract  called  for  the  erection 
of  the  Knights  of  Columbus  building 
for  a  total  of  $168,959.  All  of  this 
sum  has  been  paid  except  the  $52,264, 
for   which   the  contractors  are   suing. 

The  suit  arose  from  a  disagreement 
between  the  contractors  and  the  of- 
ficials of  the  building  association  as  to 
whether  or  not  the  building  is  com- 
pleted. The  condition  of  the  swimming 
tank  and  certain  other  features  in  the 
basement  is  such  that  the  building  can- 
not be  accepted,  according  to  the 
Knights  of  Columbus  Hall  Assn..  and 
Leo  J.  Devlin,  the  architect,  has  re- 
fused to  sign  a  certificate  stating  that 
the  work  is  completed.  Until  complet- 
ed, the  remaining  $52,264  is  not  due, 
according  to   the  contract. 

In  their  suit  to  force  payment  the 
contractors  declare  the  building  to  be 
completed  in  accordance  with  the  terms 
of  the  contract  and  declare  Devlin's 
refusal  to  deliver  the  signed  certificate 
of  completion  is  without  cause  or  Justi- 
fication. 

The  contractors  ask  that  the  amount 
alleged  to  be  due  be  adjudged  a  lien 
upon  the  property  and  improvements. 


F.      Bl  ILDING      OPiOR.VTIONS      IN 
FEBULWHV     TOT.\L     $4,711,886 


San  Francisco  building  operations 
for  the  month  of  February,  1926,  rep- 
rc-^ent  an  expenditure  of  $4,711,886  as 
compared  with  $3,871,487  for  the  cor- 
responding period  in  1925  and  $5,153,- 
504  for  the  month  of  January,  1926. 
During  the  past  month  753  permits 
were  issued  as  compared  with  846 
permits  in  February,  1925,  and  786 
l)ermits  in  January,  1926. 

During  the  past  month  384  permits 
were  issued  for  frame  buildings,  the 
bulk  of  these  being  for  the  erection  of 
homes,  flats  and  apartments.  Home 
building  operations  continues  to  be  the 
bulk   of   construction    activities. 

Included  in  the  February  total  is  the 
.sum  of  $348,076  covering  school  im- 
l)rovements  undertaken  by  the  muni- 
cipality. 

Following  i.s  itemized  report  as 
issued  by  the  Bureau  of  Building  In- 
spection, Department  of  Public  Works, 
classified  according  to  materials  of  con- 
struction, covering  the  month  of  Feb- 
ruary: 

No.   of 
Class  Permits     Est.  Cost 

"A"  2         $1,000,000 

•B"  1  25.000 

•C"  18  357,595 

Frames  384  1.979.815 

Alterations  346  1,001,400 

Public    Bldgs.  2  348,076 


Total 


r53 


14.711,886 
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The  Building  Trades  Council  of  Chi- 
cago has  demanded  that  the  uniform 
form  of  agreement  that  has  been  In 
effect  during  the  past  few  years  be 
modified  to  allow  the  calling  of  sym- 
pathetic strilves  on  jobs  where  non- 
union men  are  employed.  Since  the 
adoption  of  the  present  form  of  agree- 
ment which  makes  a  sympathetic  strike 
a  breach  of  the  agreement  Chicago  has 
enjoyed  a  greater  era  of  peace  and  ac- 
tivity than  at  any  time  in  the  history 
of  the  construction  industry  in  that 
city.  The  various  contractor  groups 
of  the  City  of  Chicago  are  united  in 
their  determination  to  refuse  to  accede 
to  the  demands  of  the  Building  Trades 
Council. 


Chas.  E.  Mitchell,  president  of  the 
National  City  Bank  of  New  York  and 
the  National  City  Company,  on  a  re- 
cent visit  to  San  Francisco,  uttered  a 
serious  warning  against  a  combination 
of  dangerous  tendencies  menacing 
America's  present  prosperity  and 
financial  stability  among  which  are  the 
increasing  stock  speculations,  almost 
nation-wide  land  speculation  and  over- 
building and  undue  extension  of  par- 
tial payment  or  installment  buying. 
"These  are  three  puffy,  though  at  the 
moment  harmless,  clouds  in  the  blue 
sky  of  conditions  today,"  said  Mitchell. 


All  attempts  to  modify  the  building 
laws  of  San  Francisco,  except  further 
safeguards  for  workers  and  property 
owners,  will  be  resisted  by  the  Build- 
ing Trades  Council,  according  to  Thos. 
Doyle,  secretary  of  that  organization. 
Modifications  to  suit  certain  lines  of 
business  are  being  sought,  according  to 
Doyle,  who  said  the  changes  would  run 
counter  to  the  safety  rules  approved 
by  the  council  and  applied  equally  on 
all    property    owners    and    builders. 


Sacramento  building  during  Febru- 
ary totaled  $443,673,  according  to  Ben 
H.  Covell,  building  inspector.  During 
the  month  199  permits  were  issued,  of 
these  88  covered  one-story  frame 
dwellings  representing  an  expenditure 
of  $291,825.  In  February,  1925,  the 
totals  were  240  permits  for  improve- 
ments aggregating  a  valuation  of  $1.- 
966,158.  The  total  number  of  permits 
for  the  past  two  months  in  394,  the 
improvements    totaling    $900,985. 


Rates  on  lumber  and  related  pro- 
ducts in  carload  lots  from  Washington, 
Oregon,  Idaho,  Montana  and  California 
to  destinations  in  Iowa,  have  been 
found  unreasonable,  and  the  Inter- 
state Commerce  Commission  has  order- 
ed new  rates  prescribed  on  or  before 
May  17  next.  Complaints  against 
present  rates  from  the  northwest  on 
these  commodities  had  been  filed  on  be- 
half of  dealers  in  and  manufacturers 
of'lumber   in   Iowa. 


Portland,  Ore.  building  permits  dur- 
ing February,  just  closed,  represent  an 
expenditure  of  $2,481,715  as  compared 
with  $3,504,680  for  the  corresponding 
period   in    1925. 


Construction  expenditures  in  Modesto 
during  February  totaled  $59,165,  show- 
ing a  gain  of  $12,000  over  those  of 
January. 


At  the  meeting  of  the  directors  of 
the  West  Coast  Lumber  Trade  Exten- 
sion Bureau  in  Portland,  Botsford- 
Constantine  Company  was  selected  as 
the  advertising  agency  for  the  promo- 
tion and  advertising  of  West  Coast 
lumber.  Newspapers,  farm  and  trade 
papers  and  magazines  will  be  used, 
and  a  full  line  of  sales  helps,  exhibits 
and  similar  matter  will  be  a  part  of 
the  campaign.  The  actual  subscriptions 
to  the  fund  now  are  in  excess  of  $300,- 
000  a  year  for  three  years,  and  the  di- 
rectors believe  that  this  will  be  in  ex- 
cess of  $400,000  a  year  at  th«»  end  cf 
thirty   days. 


Statistics  compiled  by  the  Depart- 
ment of  Commerce,  Bureau  of  Mines, 
show  that  the  production  of  crude 
magnesite  mined  in  the  United  States 
in  1925  was  120,660  short  tons,  valued 
at  $1,432,700.  Six  operators  at  seven 
mines  in  four  counties  in  California 
produced  64,600  tons  of  magnesite, 
valued  at  $872,100,  all  of  whom  reported 
only  fair  business  due  to  foreign  com- 
petition. All  of  the  output  in  Wash- 
ington was  from  the  mines  of  one 
magnesite  company,  which  operated 
only  one  of  its  six  furnaces  at  Che- 
welah,   Stevens  county. 


In  the  second  trial  of  one  of  thirty 
suits  filed  by  property  owners  to  re- 
cover $66,000  damages  from  the  Cali- 
fornia Door  Company  of  Oakland  be- 
cause of  a  fire  which  destroyed  part 
of  the  town  of  Eldorado  in  September, 
1923,  Antone  Pavia  was  awarded  $3000 
damages  by  a  jury  at  Plaoerville,  Feb. 
27.  Pavia  sued  for  damages  to  his 
property.  Property  owners  alleged 
that  the  blaze  was  started  by  sparks 
caused  by  the  door  company  burning 
trash   at    its    Diamond   Springs   plant. 


Expenditure  of  $5,173,735  for  con- 
struction and  maintenance  in  the  San 
Francisco  division  of  the  Pacific  Gas 
&  Electric  Co.  for  the  year  1926  has 
been  approved  by  the  company.  Of 
this  amount  $1,311,435  will  be  spent  in 
the  gas  department  and  $3,862,300  will 
be  spent  for  construction  and  main- 
tenance work  in  the  electric  and  steam 
heating  departments. 


A  bill  to  carry  out  the  recommenda- 
tion of  Secretary  of  Interior  Work 
calling  for  a  $125,000,000  bond  Issue  for 
building  a  high  dam  in  the  Black 
Canyon  of  the  Colorado  river  for  power 
and  flood  control  and  irrigation  pur- 
poses, has  been  introduced  into  the 
senate  by  Hiram  Johnson.  An  identi- 
cal bill  already  has  been  introduced  in 
the  house  of  representatives. 


The  United  States  Steel  Corp.,  the 
world's  largest  industrial  enterprise, 
celebrated  its  twenty-fifth  birthday  on 
Feb.  25.  Elbert  H.  Gray,  chairman  of 
the  board  of  directors,  completed  on 
that  date  a  quarter  of  a  century  as 
chief  executive  ofllcer  of  the  $2,500,- 
000,000   corporation. 


Richmond  Builders'  Exchange  has 
created  the  "Exchange  Hour"  when  all 
members  of  the  organization  are  re- 
quested to  transact  business  on  the 
floor  of  the  exchange  quarters,  be- 
tween the  hour  of  12:30  and  1:30  dally. 


ALONG  THE  LINE 


The  resignation  of  Division  Engineer 
J.  C.  McLeod  of  division  X,  California 
Highway  Commission,  <ls  announced 
by  R.  M.  Morton,  state  highway  engin- 
eer. Mr.  McLeod  left  the  highway  de- 
partment on  March  1  to  associate  him- 
self with  the  contracting  firm  of  Force 
&  Currigan,  former  Oregon  contractors 
now  located  in  Oakland.  He  will  be 
succeeded  by  R.  E.  Pierce  as  acting 
division  engineer.  Mr.  Pierce  is  now 
division    X    maintenance    engineer. 


Architects  are  not  entitled  to  a  lien 
upon  a  building  for  services  rendered 
in  preparing  plans  and  specifications 
and  superintending  thereunder,  accord- 
ing to  a  decision  handed  down  by  the 
Oregon  supreme  court,  action  on 
which  has  created  no  little  attention 
on  the  part  of  the  Portland  chapter  of 
the  American  Institute  of  Architects. 
A  request  for  a  rehearing  has  been 
made. 


E.  C.  Earle  has  been  named  assistant 
harbor  engineer  of  Los  Angeles.  The 
appointment  is  effective  March  15.  R. 
P.  Hovey,  acting  assistant  harbor  en- 
gineer, will  assume  his  former  position 
as  chief  draftsman  for  the  department. 
For  the  past  several  years,  Earle,  has 
been  vice-chairman  and  chief  engineer 
for  the  Manila  harbor  board.  Port  of 
Manila. 


The  state  railroad  commission  has 
authorized  the  construction  of  the 
Seventh  Street  viaduct  in  Los  Angeles 
to  cost  $1,450,934.  The  viaduct  will 
cross  the  tracks  of  the  Santa  Pe  and 
the  Los  Angeles  &  Salt  Lalte  railroads 
and  will  carry  the  tracks  of  the  Los 
Angeles  Railway. 


John  E.  Brown,  manager  of  the 
Standard  Lumber  Co.  at  Tuolumne  and 
Valley  Home  and  later  at  Oakdale, 
died  in  Modesto,  Feb.  21,  following  ex- 
tended illness.  Deceased  was  a  native 
of  Canada,  67  years  old. 


Chas.  H.  Henderson,  former  sheriff 
of  Silver  Bow  county,  Montana,  has 
been  named  city  manager  of  Long 
Beach,  succeeding  Chas.  H.  Windham 
who  resigned  to  become  trafllc  man- 
ager  of   Hollywood,    Florida. 

The  18th  National  Conference  on  City 
Planning  will  be  held  at  St.  Peters- 
burg, Florida,  March  29,  30,  31  and 
West  Palm  Beach,  April  1. 

Leo  J.  Devlin.  S'an  Francisco  archi- 
tect, recently  returned  from  an  exten- 
sive pleasure  tour  of  France,  England 
and  Italy. 


PALO    ALTO    BUILDING 

Permits  for  23  homes  costing  $182,708 
were  issued  in  Palo  Alto  during  the 
month  of  February,  1926.  The  total  op- 
erations for  the  month  represent  an 
expenditure  of  $214,383,  a  gain  of  $35.- 
21S  over  the  total  for  the  correspond-, 
ing  period  in  1925. 
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direct    connection    vritli    tlie   conatractien    Indnstry   are   tn-vited    to   siibBilt    nevra    for    pabllea- 
tlon  in  this  department. 


SEVENTKKX    CANDIDATES    SEEK   TO 
BECOME  EXCHANGE  DIRECTORS 


Seventeen  candidates  will  be  on  the 
ballot  of  the  San  Francisco  Builders' 
Exchange,  seeking  a  place  on  the 
Board  of  Directors  of  that  organization. 
Eleven  are  to  be  elected.  The  election 
will  be  held  March  15,  between  the 
hours  of  12  noon  and  3  P.  M. 

Following  is  a  list  of  the  candidates 
and  the  craft  which  they  resperent:  C. 
S.  Allred,  Home  Builders'  Assn.;  C.  G. 
Berg,  Common  Brick  Manufacturers' 
Assn.;  C.  F.  Butte,  Electrical  Contrac- 
tors' and  Dealers'  Assn.;  Chas.  Carl, 
Reinforcing  Steel  Dealers'  Assn.;  S. 
F.  Cohn,  Master  Plasterers'  and  Dec- 
orators' Assn.;  Wm.  M.  Cashman,  Roof- 
ing Contractors'  Assn.;  R.  J.  H. 
Forbes,  Concrete  Contractors'  Assn.; 
W.  H.  George,  Material  Dealers'  Assn.; 
Emil  Hogberg,  Masons'  and  Builders' 
Assn.;  Jos.  B.  Keenan,  Marble  Dealers' 
Assn.;  J.  D.  McGilvray,  Cut  Stone  Con- 
tractors' Assn.;  Alex.  Mennie,  Master 
Plasterers'  Contractors'  Assn.;  C.  O. 
Munson,  Lathing  Contractors'  Assn.; 
John  E.  Mullen,  Cabinet  Manufacturers' 
Assn.;  Jas.  H.  Pinkerton,  Master 
Plumbers'  Assn.;  D.  J.  Sullivan,  Under- 
pinners'  and  House  Movers'  Assn.;  A. 
H.  Wilhelm,  General  Contractors  of 
San  Francisco. 


L.       A.        GENERAL,        C'ONTRACTOR,S 
EAVOR   OPEN    SHOP   CONDITIONS 


A  definite  policy  on  industrial  re- 
lations was  adopted  by  Southern  Cali- 
fornia Chapter,  Associated  General 
Contractors,  at  a  recent  meeting,  when 
it  decided  by  unanimous  vote  to  co- 
operate with  the  Merchants  and  Manu- 
facturers' Association  on  maintaining 
the  open  shop  in  Los  Angeles.  This 
action  was  preceded  by  a  full  discus- 
sion of  the  present  industrial  situation 
in  the  building  trades  and  a  suggested 
plan  for  registration  of  workers  em- 
ployed by  members.  Establishment  of 
a  registration  bureau  at  this  time,  it 
was  generally  agreed,  would  be  im- 
practicable. To  carry  out  its  defined 
policy  the  Chapter  decided  to  increase 
the  industrial  relations  committee  to 
five,  comprising  three  members  -of  the 
chapter,  as  now  constituted,  and  two 
from  the  M.  &  M.  comprising  the  man- 
ager and  engineer  of  the  organization, 
who  shall  be  associate  members.  The 
enlarged  committee  now  consists  of 
Ford  J.  Twaits,  chairman,  and  J.  C. 
Edwards  and  Walter  Slater  of  the  A. 
G.  C.  and  Manager  C.  A.  FuUz  and  En- 
gineer Edgar  R.  Perry  of  the  M.  &  M, 


EAST       BAY       ITNIONS        UNITE 
ELIMINATE    OPEN    SHOP 


By  order  of  Wm.  L.  Hutoheson,  gen- 
eral "president,  the  Bay  Counties  Dis- 
trict Council  of  Carpenters  has  in- 
structed their  affiliated  unions  that  an 
intensive  campaign  will  be. carried  on 
"with  the  end  in  view  of  establishing 
in  the  East  Bay  district  not  later  than 
.A.prll  1,  the  union  shop."  After  that 
date,  the  order  says,  no  one  carrying 
a  card. of  the  council  will  be  permitted 
to  work  on  a  .lob  whore  non-union  men 
of  the  same  crafts  are  employed. 


Master    Plasterers'    Conference 

Closes    Most    Successful    Convention 


The  Fourth  Annual  Pacific  Coast  Con- 
ference of  Master  Plasterers'  Associa- 
tions, called  to  order  by  Francis 
O'Reilly,  president  of  the  Master 
Plasterers'  Association  of  San  Francisco, 
at  the  Hotel  St.  Francis,  on  February 
22,  proved  to  be  the  best  attended  and 
most  educational  convention  held  in 
the   history  of  the  organization. 

Among  the  more  important  matters 
discussed  were  the  adoption  of  or- 
dinances for  the  betterment  of  plaster- 
ing, the  journeyman  and  apprentice 
situations  and  the  encouragement  of 
formation    of   local   associations. 

H.  A.  Holmes,  chief  building  inspec- 
tor of  Oakland,  was  among  the  prin- 
cipal speakers  at  the  conference. 
Holmes  told  of  the  benefits  derived 
from  the  plastering  ordinance  adopted 
by  the  Oakland  city  commissioners 
which  is  meeting  with  approval  both 
from  the  plasterer's  point  of  view  and 
that  of  his  client.  Slight  modifications 
in  the  ordinance,  however,  are  con- 
templated, acoording  to  Holmes,  to 
bring    the    ordinance    to      a      standard 


which  will  practically  eliminate 
plastering  complaints  being  filed  with 
the   city   plastering   inspector. 

The  following  ofllcers  were  elected. 
Wm.  Makin,  Oakland,  president;  Fred 
Voung,  Los  Angeles,  first  vice-presi- 
dent; Philip  Patnude,  San  Jose,  sec- 
ond vice-president;  E.  R.  Zieguist,  Sac- 
ramento, third  vice-president;  J.  O'Con- 
nor, Los  Angeles,  treasurer;  W.  G. 
Newman,    Oakland,   secretary. 

The  executive  committee  will  com- 
prise: Geo.  Pedgrift,  Los  Angeles;  C. 
H.  Brown,  Richmond;  A.  J.  Hillam, 
Oakland;  M.  W.  Overhulse,  San  Jose; 
J.  E.  Connell,  S'an  Francisco;  W.  E. 
Summers,  Fresno;  John  Perry,  Stock- 
ton; Robert  Orr,  Sacramento. 

Los  Angeles  was  unanimously  chosen 
as  the  1927  convention  city. 

The  convention  closed  with  a  ban- 
quet and  dance,  with  the  following 
members  serving  as  a  social  committee: 
J.  E.  Connell,  P.  Bradley,  Francis 
O'Reilly,  J.  O'Brien,  A.  W.  Knowles, 
C.    Morehead. 

A.  W.  Knowles  presided  as  toast- 
master  at  the  banquet. 


SAN     JOSE     BUILDERS'     EXCHANGE 
ELECTS  OFFICERS 


SAX     M.VTEO     GENBR.VL     CONTRACT- 
ORS   FAVOR   .\DVERTISIXG 


W.  F.  Serpa  has  been  elected  presi- 
dent of  the  San  Jose  Builders'  Ex- 
change, Kenneth  Morrison,  vice-presi- 
dent, R.  M.  Butcher,  secretary,  Wm. 
Loos,  treasurer  and  L.  D.  Canfleld,  sar- 
geant-at-  arms. 

President  Serpa  has  appointed  the 
following  committees: 

Executive  committee: — Kenneth  Mor- 
rison, R.  M.  Butcher,  William  Loos,  L. 
D.  Canfleld,  G.  M.  Latta,  R.  O.  Summers, 
J.  Provenzano,  F.  T.  Edmans,  A.  M. 
Elliott,  E.  H.  Galpin,  J.  L.  Pierce,  Paul 
.Fi^azer,  T.  H.  Price,  George  Heath.  Geo. 
Fuhrman. 

Membership: — G.  M.  Latta,  R.  M. 
Butcher,  A.  M.  Elliott.  Arbitration  and 
Grievance:  R.  O.  Summers,  F.  T.  Ed- 
mans,  K.  Morrison.  Finance:  L.  D. 
Canfleld,  F.  Johnson,  J.  Johnson.  Pub- 
licity: T.  H.  Price,  O.  C.  Tretton, 
Chester  Dunn.  House:  William  Loos, 
F.  Gardiser,  Charles  Buettner.  Social: 
J.  A.  Wagner,  W.  F.  Parr,  J.   Piazza. 

All  members,  at  the  annual  meeting, 
reported  excellent  conditions  prevail- 
ing, and  promising  prospects  for  the 
building  industry  for  the  coming  year. 

Among  the  favorable  reports  made  on 
Feb.  20  was  the  information  th'it  the 
exchange  increased  its  membcship  by 
26   during   ]02.'i. 


The  matters  of  a  general  advertising 
campaign  to  aid  in  the  growth  and  de- 
velopment of  Peninsula  and  the  adop- 
tion of  a  unified  building  code  by  vari- 
ous Peninsula  communities  were  dis- 
cussed by  members  of  the  San  Mateo 
County  General  Contractors  Associa- 
tion at  a  meeting  in  their  headquar- 
ters,  1215  Broadway,  San  Mateo. 

The  members  were  of  the  ooinion 
that  some  sort  of  a  fund  should  be 
raised  to  advertise  the  residential  and 
commercial  advantages  of  the  Penin- 
sula in  nearby  communities.  A  commit- 
tee composed  of  Frank  J.  Regan  and 
J.  P.  Daley  was  appointed  by  Presi- 
dent Arthur  Dusenderry  to  confer  with 
committees  from  chambers  of  com- 
merce and  other  civic  associations  in 
view  of  raising  the  money  necessary 
to   carry   on   the   advertising  campaign. 


STOCKTON      BUILDERS'      EXCHANGE 
ELECTS  DIRECTORS 


James  Silver,  Joseph  Severn,  William 
O'Keefe,  E.  Leiler,  Edward  Grogan, 
Earl  Lewis,  Lewis  Peletz,  W.  J.  Scott,  F. 
J.  McKain,  R.  E.  Eraser  and  C.  W. 
Minahen  were  elected  directors  of  the 
Building  Exchange  of  Stockton  at  the 
annual   meeting  of  that  organization. 

Edward  Grogan  was  elected  presi- 
dent of  the  board.  William  O'Keefe  was 
chosen  .secretary  and  Lewis  Peletz 
treasurer. 


PLUMBERS     SEEK     RAISE 

Members  of  the  United  Association 
of  Journeymen  Plumbers  &  Steam  Fit- 
ters Local  No.  170,  Vancouver,  B.  C. 
have  notified  master  plumbers  that 
they  will  walk  out  on  April  1  unless 
their  wages  are  increased  from  $S  to 
$a  per  day.  The  men  are  receiving  $1 
an  hour  and  ask  an  increase  of  12% 
cents  an  hour.  The  present  rate  has 
been  paid  here  since  1919,  and  about 
160  men  are  affected. 

Master  plumbers.  In  discussing  the 
ultimatum,  state  that  the  wages  paid 
in  Vancouver  are  as  high  as  in  any 
city  in  Canada.  Toronto,  Winnipeg  and 
Calgary  are  paying  the  same,  with 
Halifax  paying  60  cents  an  hour  and 
Montreal    65   to   75   cents. 


Berkeley  Builders'  Exchange  has 
been  admitted  to  membership  of  the 
National  Association  of  Builders'  Ex- 
chnnges,  according  to  announcement 
mado  by  W.  C.  Tooze,  secretary  of  the 
Berkeley  organization. 
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TRADE  NOTES 


Reduction    of    School    Building 

Costs   Sought   by   U.    of   C.    Savants 


Cannon  &  Co.  of  Sacramento,  "Mak- 
ers of  America's  Finest  Face  Brick," 
have  the  contract  to  furnish  fifty  car- 
loads of  face  brick  to  be  used  on  the 
Mark  Hoplvins  Hotel,  now  under  con- 
struction in  San  Francisco.  The  con- 
tract is  said  to  be  the  largest  face 
brick  order  ever  placed  on  the  Pacific 
Coast.  To  complete  the  order  the 
Sacramento  concern  will  operate  full 
capacity,  over  a  period  of  six  weeks. 


Sale  of  the  Alley  Brothers  Lumber 
company  holdings  at  206  North  Salsl- 
puedes  Street,  Santa  Barbara,  to  L.  M. 
Meyer  of  Los  Angeles  for  a  considera- 
tion of  approximately  $50,000  it  is  an- 
nounced by  H.  J.  Alley,  one  of  the  own- 
ers. The  purchase  price  includes  all 
lumber  now  in  stock,  together  with 
machinery,  shops,  sheds,  trucks  and 
ether  equipment,   according  to  Alley. 


Acme  Gravel  Co.  of  San  Francisco 
has  purchased  185,000  square  feet  of 
property  in  Ninth  street,  between  Co- 
dornices  Creek  and  Oilman  street  in 
West  Berkeley  and  plans  erection  of 
bunkers  and  general  storage  yards. 
Negotiations  are  said  to  be  under  way 
for  a  site  to  establish  a  similar  plant 
in  the  West  Oakland  section. 


The  Disappearing  Screen  and  Blind 
Company,  Inc.,  has  completed  arrange- 
ments to  purchase  the  Case  Goods 
Manufacturing  Company's  plant  in 
Sbattuck  Ave.  south  of  Russell  Street, 
Berkeley,  and  expects  to  start  opera- 
tions at  once.  Additional  plant  equip- 
ment  costing   $50,000   will   be   installed. 


Christensen  Hardware  &  Plumbing 
Company  has  opened  new  quarters  at 
357  University  Ave.,  Palo  Alto.  The 
company  has  been  in  business  in  the 
Santa  Clara  section  for  the  past  twenty 
years,  previously  occupying  offices  and 
store  rooms  at  167  Hamilton  Ave.,  Palo 
Alto. 


Peerless  Ornamental  Iron  and  Bronze 
Co.,  of  San  Francisco,  capitalized  at 
$50,000,  has  been  incorporated.  Direc- 
tors are:  H.  Jailer,  W.  Pfister  and  F. 
Wolff. 

Seaboard  Electric  Co.  of  San  Fran- 
cisco, has  been  incorporated,  with  the 
following  directors:  F.  W.  Brazel,  T. 
J.  Garvey  and  R.  H.  Rowland.  The 
concern    is  capitalized   at   $50,000. 


Celite  Products  Co.,  formerly  oc- 
cupying quarters  in  the  Monadnock 
Bldg.,  has  moved  to  140  Spear  street, 
San  Francisco,  which  provides  better 
operating   facilities. 


Fred  W.  Sheffield  and  Alfred  F.  An- 
dresen  will  operate  at  Pleasanton,  Ala- 
meda county,  under  the  firm  name  of 
Pleasanton    Electric    Company. 

G.  M.  Hickman  of  Oakland  plans  to 
open  up  a  hardware  store  in  the  quar- 
ters formerly  occupied  by  the  L.  J. 
Klemmer  Hardware  Co.   at  Willows. 


Henry  L.  Howse  will  operate  from 
2729  Mission  Street,  San  Francisco,  un- 
der the  trade  name  of  Howse  Hard- 
ware Company. 


Attacking  unwisie  expenditures  in 
school  building,  Professors  F.  W.  Hart 
and  L.  H.  Peterson,  consultants  on 
school  planning  in  the  Department  of 
Education  of  the  University  of  Califor- 
nia have  just  completed  an  investigation 
indicating  that  many  economies  are 
possible  that  will  leave  funds  for  es- 
sential  housing. 

"In  many  large  cities,"  according  to 
their  report,  "and  in  many  small  ones, 
for  that  matter,  thousands  of  children 
either  are  on  short  sessions  or  housed 
in  shacks,  bungalows  or  antiquated, 
unsanitary,  and  unsafe  structures.  It 
it  the  purpose  of  these  investigations 
to  discover  where  defensible  economies 
may  be  practiced  in  order  that  the 
Savings  thus  effected  may  be  expended 
in  increasing  or  improving  the  quality 
of  service  to  be  rendered." 

That  school  building  plans  do  not 
change  in  relation  to  changes  in  the 
uses  of  school  buildings  is  the  conten- 
tion of  the  educational  advisers.  As 
an  indication  of  this  tendency  they 
conducted  an  investigation  of  the  use 
made  of  blackboards  in  the  junior  and 
senior   high    school   grades. 

The  re.sults  of  the  investigation  in- 
dicated that  the  blackboard,  which  was 
once  an  indispensible  teaching  device, 
has  become  practically  obsolete  with 
the  advent  of  cheap  paper,  the  school 
library  and  the  project  method  of  in- 
struction. This  fact,  according  to  the 
educators'  report,  has  not  been  con- 
sidered in  the  planning  of  new  high 
school   buildings. 

Data  was  assembled  showing  the 
actual  use  made  of  blockboards  in  four 
hundred  instructional  rooms,  in  junior 
and  senior  high  schools  of  California. 
Records  were  kept  of  the  use  made  of 
these  blackboards  over  a  period  of  five 
regular  school  days.  In  100  out  of  394 
rooms    investigated    by     Dr.      Peterson 


and    Dr.    Hart   not    one    pupil    used    the 
blackboards   during   the    entire   week. 

In  these  rooms  more  than  six-tehths 
of  a  linear  mile  of  blackboard  was  in- 
stalled. 

"After  making  a  generous  allowance 
of  blackboard  on  the  forward  wall  of 
these  rooms  for  the  use  of  the  teacher 
and  the  occasional  use  by  pupils,"  the 
report  continues,  "a  saving  of  $13,000 
might  have  been  effected  had  the  plan- 
ning of  these  rooms  reflected  the 
changes  that  have  taken  place  in 
teaching  methods. 

"In  226  rooms,  or  57  per  cent  of  the 
total  number,  fewer  than  six  pupils 
were  at  the  blackboard  at  any  one  time 
during  the  five-day  period.  In  70  per 
cent  of  the  total  number  of  rooms 
fewer  than  eleven  pupils  mark  the 
maximum  use  during  the  week.  In  84 
per  cent,  fewer  than  sixteen,  and  in 
97  per  cent,  fewer  than  twenty-one 
pupils  were  at  the  blackboard  at  any 
one  time. 

"After  exceedingly  generous  allow- 
ances were  made  in  terms  of  actual  use 
and  the  variations  of  the  different 
subjects  given  consideration,  it  was 
calculated  that  in  the  planning  of  the 
394  rooms  more  than  $33,000  might 
have  been  saved  without  in  any  way 
interfering  with  the  instructional  ser- 
vice of  the  rooms. 

"This  is  only  one,  in  fact,  one  of  the 
smallest  items  in  school  planning  upon 
which  large  savings  may  be  effected 
and  the  tax-payer's  dollar  made  to 
reach  proportionally  farther  in  provid- 
ing safe,  sane,  sanitary  and  commodi- 
ous school  buildings,"  the  report  con- 
cludes. 

Dr.  Hart  and  Dr.  Peterson  as  educa- 
tional advisers  have  completed  school 
surveys  and  projects  that  involve  about 
twenty  million   dollars. 


Hollow    Building   Tile    Sizes 

Reduced  From  39  to  19  in  Number 


A.  K.  Goodmundson,  roofing  contrac- 
tor, announces  the  opening  of  new 
quarters  at  Forty-fifth  Avenue  and 
Clement   Street,   Oakland. 


After  having  been  in  effect  nearly 
two  years,  the  Simplified  Practice 
Recommendations  as  to  hollow  building 
tile,  which  reduced  39  sizes  to  19,  have 
been  revised.  The  original  conference 
of  makers,  building  supply  dealers, 
contractors,  architects,  building  engin- 
eers and  others,  held  on  October  19, 
1923,  under  the  auspices  of  the  Division 
of  Simplified  Practice,  U.  S.  Depart- 
ment of  Commerce,  based  the  limita- 
tion of  dimensions  on  results  of  a  sur- 
vey conducted  by  the  industry.  The  re- 
visicn,  which  was  adopted  at  a  meet- 
ing in  Chicago  last  week,  instates  but 
one  size  not  included  in  the  previous 
simplified  list,  and  makes  only  slight 
modifications  in  other  items.  H.  R.  Col- 
well  of  the  Division  presided  at  this 
meeting. 

The  survey  which  preceded  the  re- 
vision conference  was  based  on  figures 
supplied  by  143  of  the  201  companies 
in  the  United  States  making  this  pro- 
duct. These  143  companies  produce 
more  than  7S%  of  the  total  tonnage  of 
the  country;  and  the  figures  cmpiled 
in  the  survey  were  based  on  the  num- 
ber of  hollow  tiles  made  during  the 
year  1924  and  the  first  half  of  1925.  It 
AVa.s  shown  that  in  the  "recognized 
sizes",   the  demand     had     steadily     in- 


creased, while  the  orders  for  sizes  out- 
side of  the  simplified  list  had  dropped 
to    a    negligible    figure,    in    most    cases. 

In  load  bearing  wall  tile  of  end  con- 
struction, the  figures  show,  there  were 
gains  of  679,947  pieces  in  recommended 
sizes  in  an  output  which,  for  the  first 
l-alf  of  1925  involved  2,658,830  pieces. 
Less  than  10%  of  the  output  for  the 
first  half  of  1925  was  in  sizes 
not  included  in  the  simplified  list. 

In  hollow  tile  for  side  construction, 
the  increase  for  the  first  half  of  1925 
over  a  similar  period  in  1924  in  the  rec- 
ognized sizes  was  5,082,669,  while  the 
sales  in  "unlisted  sizes"  for  the  1925 
period  were  150,000  less  than  the  1924 
period,  and  represented  some  10%  of 
the  sales  in  the  group. 

In  standard  partition  tile  there  was 
a  gain  of  6,513,811  pieces  in  the  recog- 
nized sizes  between  the  first  half  of 
1924  and  of  1925.  At  the  same  time  the 
non-recognized  sizes  decreased  1,175,- 
000   pieces  during   the  period. 

The  single  size  which  was  added  un- 
der the  revision  program  was  a  wall 
tile  8  inches  by  8  inches  by  8  inches, 
with  nine-cell  construction.  This  was 
found  in  the  survey  to  be  in  growing 
demand  as  a  result  of  building  trends 
and  requirements. 
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BILL,      SEE2KS    TO   REGULATE      FED- 
ERAL   DAY    LABOR    WORK 


A  bill  "to  regulate,  control  and  safe- 
guard" disbursements  for  federal  pub- 
lic works  projects  has  been  introduced 
in  the  House  by  Representative  Guy 
E.  Campbell,  of  Pennsylvania.  The 
measure,  which  was  referred  to  the 
judiciary  committee,  provides  that  be- 
fore money  is  spent  on  any  project  ex- 
ceeding ?5000  in  cost,  a  complete  esti- 
mate of  the  expenditures  to  be  made 
shall  be  made  public.  A  further  provi- 
sion stipulates  that  bids  shall  be  so- 
licited in  all  such  cases  and  that  the 
government  officials  "if  such  bids  be 
reasonable  shall  award  the  contract 
to  the  lowest  bidder  capable  of  per- 
forming said  construction  project." 
The  measure  does  not  apply  to  main- 
tenance and  repair  worlt.  It  is  esti- 
mated the  federal  government  will 
spend  more  than  1100,000,000  annually 
for  construction  work,  exclusive  of  ex- 
penditures for  maintenance  and  repair 
jobs.  The  measure  is  seen  as  holding 
significance  in  connection  with  the  6- 
year  building  program  now  awaiting 
approval  by  Congress  to  provide  hous- 
ing for  government  activities  in  Wash- 
ington and  throughout  the  country. 
Violation  of  the  bill's  provisions  calls 
for  summary  removal  of  the  involved 
official,  with  a  fine  or  jail  sentence  to 
be    additionally    imposed. 


GENERAL    CONTRACTORS    PLEDGED 
TO    AMERICAN   PLAN 

Adoption  of  a  motion  endorsing  the 
American  Plan  in  the  construction  in- 
dustry and  the  election  of  a  board  of 
directors,  were  the  principal  features 
of  the  regular  annual  meeting  of  the 
General  Contractors  of  San  Francisco, 
Inc.,  last  Thursday  evening,  at  the  St. 
Germain  Restaurant. 

Between  seventy-five  and  one  hun- 
dred members  attended  the  meeting 
which  was  closed  with  an  excellent 
dinner. 

Other  matters,  in  addition  to  the 
regular  business  discu^psed,  included 
the  labor  situation  and  apprenticeship. 

The  following  directors  were 
elected:  A.  H.  Bergstrom,  John  Monk, 
J.  G.  Leibert,  W.  J.  Stevens,  J.  W. 
Cobby,  W.  W.  Hayes  and  N.  F.  Nielsen. 
At  an  organization  meeting  the  fol- 
lowing day  the  following  officers  were 
elected:  A.  H.  Bergstrom,  President; 
John  Monk,  First  Vice-President;  J.  G. 
Leibert,  Second  Vice-President;  W.  J. 
Stevens,  Treasurer  and  C.  J.  Dixon, 
Secretary. 

The  following  motion,  duly  seconded 
and  unanimously  carried,  provided: 
"That  the  General  Contractors  of  San 
Francisco,  in  meeting  assembled,  do 
hereby  go  on  record  as  standing 
solidly  for  the  American  Plan  and  the 
exhibiting  of  American  Plan  cards  on 
all  members  jobs." 


LUMBER     SHIPMENT     GAIN     18     RE- 
PORTED BY  BUREAU 


The  annual  report  of  the  Pacific 
Lumber  Inspection  Bureau  for  1925 
shows  a  gain  of  9.2%  over  1924  In  the 
waterborne  movement  for  the  north- 
west, the  figures  for  1925  beina:  4,- 
876,179,529  ft.  A  shade  less  than  21% 
of  the  total  is  credited  to  California, 
and  particularly  (within  6,000,000  ft.) 
the  same  to  the  Atlantic  coast.  The 
movement  to  Japan,  China,  west  coast 
of  South  America  and  Africa  decreased 
as  against  1924.  The  entire  foreign 
trade  was  340  million  ft.  less  than 
either  California,  or  the  east  coast. 


Wage    Increases   This   Year   Will 

Tend    to    Reduce    Building   Activity 

(Special     CftrreHpondence     From     National   AMHoclatlon   of  Building:  Trade* 

E)inpIoyerM) 


Building  craftsmen  in  demanding 
wage  increases  this  year  call  attention 
to  the  fact  that  the  gradual  stepping 
up  of  rates  during  the  last  year  has  not 
tended  to  curtail  the  volume  of  con- 
struction. They  maintain  that  in- 
creases this  year  would  have  no  effect 
on  the  situation  so  far  as  cutting  down 
the  volume  of  construction  is  con- 
cerned. 

With  this  point  of  view  we  differ. 
There  is  an  entirely  different  situation 
confronting  the  industry  this  year  than 
that  which  has  prevailed  during  the 
past  three  years.  As  recently  pointed 
out,  the  building  shortage  has  been 
largely  overcome,  and  in  fact  in  a  num- 
ber of  cities  there  is  a  surplus  of 
available  space  especially  in  office 
buildings.  Consequently  the  pressure 
has  been  largely  removed  and  builders 
this  year  will  be  more  concerned  with 
costs  than  they  were  in  the  past. 

One  reason  why  increased  wage  rates 
did  not  curtail  building  during  the  past 
few  years  was  due  to  the  fact  that 
declining  material  prices  and  improv- 
ing production  methods  offset  the 
higher  labor  charges  to  such  an  extent 
that  the  ultimate  cost  of  construction 
to  the  owner  was  not  greatly  increas- 
ed. 

Material  prices  are  not  expected  to 
decrease    any    this    year,    consequently 


(vage    increaseg    will   for    the   first   lime 

in  three  years  add  considerably  to  the 
cost  of   building. 

Another  important  factor  is  the 
tightening  of  the  money  market  as 
seen  in  the  announcement  of  certain 
Eastern  financial  houses  to  the  effect 
that  future  loans  will  be  scrutinized 
more  closely.  Since  labor  costs  play 
such  an  important  part  in  any  build- 
ing operation  it  is  believed  that  in- 
creases will  mean  that  it  will  be  just 
that  much  more  difficult  to  float  loans 
on    the   larger   structures. 

A  survey  of  the  rental  situation 
shows  that  the  general  tendency  is 
downward  rather  than  upward,  indi- 
cating that  buildings  erected  this  year 
will  not  enjoy  as  high  a  rental  return 
as  has  been  the  case  in  the  past. 

Contractors  who  have  been  confront- 
ed with  wage  increase  demands  will  do 
well  to  consider  the  probable  effect 
that  the  granting  of  such  requests  will 
have  on  the  industry  this  year.  Cogni- 
zance must  be  taken  of  the  fact  that 
although  increases  during  the  past  few 
years  did  not  curtail  building,  under 
present  conditions  where  the  added  cost 
would  have  to  be  passed  along  to  the 
building  public  there  is  every  reason 
to  believe  that  the  granting  of  higher 
rates  this  year  would  be  untimely  and 
have  a  tendency  to  slow  down  the  in- 
dustry generally. 


TEMPORARY    INJUNCTION    IS    MADE 
PERMANENT 


PALMER   &   PETERSON   OF   8.   F.  MTlfi 
yiO.OOO   BRIDGE    SUIT 


The  recently  granted  temporary  re- 
straining order  against  the  Building 
Trades  Council  of  Westchester  County, 
N.  Y.  and  a  number  of  the  local  unions 
has  been  made  permanent,  according  to 
Law  and  Labor.  Suit  was  brought  by  a 
number  of  building  supply  houses  to 
restrain  the  various  unions  from  strik- 
ing to  compel  the  unionization  of  the 
teamsters  and  truck  drivers  employed 
by  the  plaintiffs.  In  rendering  the  de- 
cision the  Court  said  in  part:  "The 
right  of  the  individual  to  work  or  re- 
fuse to  work  according  to  his  whims 
is  recognized.  It  has  been  held  that 
those  affiliated  in  the  same  work  may 
join  together  for  a  legal  purpose  and 
refuse  to  work  as  an  organization.  But 
I  feel  that  a  combination  such  as  is 
disclosed  in  the  present  case  of  work- 
men having  no  direct  concern  with  the 
matter  of  difference  between  this 
teamsters  union  and  these  plaintiffs 
have  gone  beyond  the  bounds  in  that 
they  have  extended  their  actions  be- 
yond a  point  where  their  direct  inter- 
ests cease  and  public  policy  and  the 
common  good  requires  that  they  be  en- 
joined as  an  unlawful  combination." 


BUILDING  WAGES   AT  RECORD 


The  Third  District  Court  of  Appeal, 
sitting  in  Sacramento,  Feb.  27,  affirmed 
the  decision  of  Judge  J.  F.  Ellison  of 
the  Tehama  County  Superior  Court 
against  the  County  of  Shasta  and 
awarding  to  the  contracting  firm  of 
Palmer  &  Peterson  $10,568  claimed  by 
that  concern  to  be  due  on  the  con- 
struction of  the  Anderson  bridge  across 
the  Sacramento  river.  The  county  is 
allowed,   however,    its  cost   on   appeal. 

The  suit  arose  over  a  dispute  be- 
tween the  contractors  and  County  Sur- 
veyor C.  R.  Wiegel.  Wiegel  claimed 
the  contractors  had  used  defective  ma- 
terials and  the  company  claimed  Wle- 
gel's  plans  were  responsible  for  the 
trouble.  Wiegel  refused  to  recommend 
payment  of  the  last  installment  of 
$9750  on  the  contract  and  when  the 
contractors  quit  he  finished  the  bridge 
for    the   county. 

The  contracting  firm  then  brought 
suit  for  something  like  $18,000  and 
Judge  Ellison  rendered  judgment 
against  the  county  for  $10,568.  Dis- 
trict Attorney  Jess  W.  Carter  appealed 
the  case  to  the  higher  court  and  it  is 
on  this  appeal  that  the  decision  was 
affirmed. 


Average  hourly  wage  rates  in  the 
building  trades  now  are  higher  than 
at  any  previous  time,  according  to  data 
gathered  by  the  United  States  Depart- 
ment of  Labor  from  representative 
cities  througliout  the  country.  The 
level  of  rates  in  the  building  trades  is 
now  133  per  cent  above  the  level  of 
1913.  A  year  ago  it  was  124  per  cent 
above,  and  in  1923  it  was  107  per  cent 
above  the  1913  level.  In  1922  the  level 
was  87  per  cent  above  1913. 


CERTIFICATES    GRANTED 


Jas.  R.  Miller,  secretary.  State  Board 
of  Architecture,  Northern  District,  an- 
nounces certificates  have  been  granted 
to  the  following  for  the  practice  of  ar- 
chitecture in  California:  Hammond 
Weeks,  16  Woodland  Way,  Piedmont; 
Louis  Schalk,  526  Powell  St.,  San  Fran- 
cisco and  C.  Jefferson  Sly,  638  Miranda 
St.,  Oakland. 
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APARTMENTS 


Contract   Awarded. 

APARTMENTS  Cost,    $30,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  San 
Mateo  Heights. 

Two  frame  and  stucco  apartment 
house. 

Owner — Richard  Fleming  &  Son,  1524 
Howard   St.,   San  Mateo. 

Architect — Ida  F.  Mcain,  701  Occiden- 
tal Ave.,  San  Mateo. 

Contractor — Bert  Norberg,  832  Morrell 
St.,  San  Mateo. 


Co.,  Henry  Bldg.,  at  approx.  $100,000 
awarded  contract  by  C.  W.  Lyle,  455  E- 
49th  St.,  to  erect  tliree-story  reinforced 
concrete  apartments  at  E-12th  and 
Hklsey  Sts.;  80  by  92  feet;  21  apts. 
Universal  Plan  Service,  architects. 
Railway  Exchange  Bldg. 


Sub-Bids    Being    Taken.  ^ 

APARTMENTS  Cost,    $50,000 

SAN    FRANCISCO,    Rosemont    PI.    near 

14th   St. 
Three-story    and    basement    frame    and 

stucco    apartment    house. 
Owners    and   managers    of    construction 

■ — Vogt   &   Davidson,   185    Stevenson 

St.,    San   Francisco. 
Architect  — -  Fabre    &   Hildebrandt,' irO 

Sutter    St.,    S.    F. 

Plans  Complete. 

APARTMENTS  Cost,   $20,000 

SAN  FRANCISCO,  N  Fell  27  W  Laguna. 
Three-story    and    basement    frame    (10) 

apartments. 
Owner — Benjamin    Fireman,    663    Hayes 

St.,    S.    F. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    S.   F. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO,  SW  Baker  &  Filbert 

Streets. 
Three-story    and    basement   frame    (12) 

apartments. 
Owner  —   J.    Martinelli,   180   Jessie   St., 

San   Francisco. 
Architect — None. 

Contract  Awarded.  _ 

APARTMENTS  Cost,     $lo,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Sixth 

St.  near  San  Carlos. 
Two-story       frame       (3)       apartments 

building. 
Owner — Mrs.  I.  Huxtable,  377  S-6th  St., 

San  Jose. 
Architect — None. 
Contractor — F.    J.    Huxtable,    377    S-6th 

St.,   San  Jose. 


Bids    Opened. 

APARTMENTS  Cost,   $200,000 

BERKELEY,  Alameda  Co.,  W  Shattuck 
Ave.    from    Bancroft    Way    to    Du- 
rant    Ave. 
Three-story    reinforced    concrete    addi- 
tion    to    1-story    bldg.    for    apart- 
ments;   35    2-    and    3-room    apart- 
ments. 
Owner — T.  W.  Corder,  Inc. 
Architect  —  J.  W.  Plachek,  Mercantile 
Bank  Bldg.,   Berkeley. 

General   Contract 
Chas.       H.       McCullough,       1634 
Berkeley      Way,      Berkeley 

(low)    $185,940 

R.   W.  Littlefield    192,930 

Barrett   &   Hilp    193,700 

Vogt    &    Davidson    194,363 

Connor    &    Connor    197,255 

Lawton  &  Vezey    200,438 

Heating? 
Fearey    &    Moll,    1075    40th    St., 

Oakland,    (low)     $8,581 

W.    K.    Nottingham    8,700 

Scott    Company 8,780 

Geo.    A.    Schuster 9,094 

F.   J.    Edwarda   9,477 

W.    H.    Picard     9,557 

Newman   Co. 10,809 

Walter    Mork    13,585 

•All    ■bitis'   were    taken    under    advise- 
ment. 


To  Be  Done  By  Day  Work. 
APARTMENTS.  Cost,    $15,000 

OAXLAND.       S.     28th    Si.,    160    W.    9th 

Ave. 
Two-story    20-room    frame    and    stucco 

apartments. 
Owner — M.     Liss^     721     First    NaV;ioin<al 

Bank   Bldg.,   Oakland. 
Architect — None. 


PORTLAND,  Ore. — Architect  Ernest 
Kroner,  Worcester  Bldg.,  completing 
plans  for  three-story,  220  by  80  feet, 
reinforced  concrete  (57)  apartments, 
to  be  erected  for  Wm.  Isensee  at  24th 
and  Quimby  Sts.;  estimated  cost  $150,- 
000.  Work  will  probably  de  done  by 
day  labor. 


Contract  Awarded. 

APARTMENTS  Cost,   $27,500 

SAN    MATEO,      San      Mateo      Co.,      Cal. 

Grand   and   San   Mateo   Drive. 
Two  two-story  frame  apartment  bldgs. 
Owner — Richard  Fleming,  1524  Howard 

Ave.,  Burlingame. 
\rchitect — None. 
Contractor — Norberg    &    Wickland,    832 

Merrell  Ave.,   Burlingame. 


Sub-Contract   Awarded. 
APARTMENTS  Cost,    $520,000 

SAN   FRANCISCO.      SW  Pacific  Avenue 

and  Laguna  Street. 
Ten-story    Class    A    community    apart- 
ment   house,    with    terra    cotta    ex- 
terior   (20    9-room    apts.) 
Owner — Pacific-Laguna   Corp.,    E   Tropp 
et  al,   120  Sutter  St.,  San  Francisco. 
Architect    —    Hyman    &    Appleton,    168 

Post  St.,  San  Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 

gomerv  St.,  San  Francisco. 
Roofiner  Tile — N.  Clark  &  Sons,  116  Na- 
toma  St.,  San  Francisco. 
As  previously  reported,  sheet  metal 
work  awarded  Guilfoy  Cornice  Works, 
1234  Howard  St.,  S.  F.;  plastering,  Thos. 
Carroll,  180  Jessie  St.,  S.  F. ;  tile  work, 
Rigney  Tile  Co.,  180  Jessie  St.,  S.  F. ; 
electric  work  to  Crown  Elec.  Co.,  153 
Eddy  St.,  S.  F. ;  plumbing  and  mechan- 
ical work,  Rodoni  Becker  Co.,  1230 
Folsom  St.,   S.   F. 

LOS  ANGELES,  Cal.— Arcnitect  Rich- 
ard D.  King,  1124  Van  Nuys  Bldg.,  is 
completing  plans  for  a  5-story  and 
basement  Class  B  apartment  house  to 
be  erected  On  McCadden  PI.  near  Sun- 
set Blvd.  by  Harold  Greenbaum,  430  S. 
La  Brea  Ave.,  for  a  client;  L-shaped, 
80x140  ft.,  125  rooms,  40  apts.  and  hotel 
rooms;  reinforced  concrete  walls  and 
frame,    stucco    exterior;    $180,000. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 

57    POST   STREET 
Kearny  6757 


BONDS 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
To  relieve  crowded  school  conditions  in 
tne  Northern  section  of  the  city,  a  bond 
election  for  approx.  $80,000  is  con- 
templated by  Burlingame  .Grammar 
School  District  to  finance  additional 
classrooms  at  Roosevelt  School.  L.  E. 
Adams,    principal   of   school. 


PORTLAND,  Ore.  —  Arch.  C.  A. 
Houghtaling,  Gearin  Bldg.,  complet- 
ing plans  for  two-story  and  basement, 
100  by  150  ft.,  apartments  to  be  erected 
for  L.  H.  Hoffman;  brick  construction; 
will  contain  forty  2  and  3  room  apts.j 
est.  cost,  $175,000. 


.a'AN  JOSE,  Santa  Clara  Co.,  Cal. — 
iTntil  March  22,  bids  will  be  received 
jy  county  supervisors  for  purchase  of 
f89,000  bond  issue  of  Berryessa  Union 
School  District;  proceeds  of  sale  to 
finance  school   improvements. 


MARYSVILLE,  Yuba  Co.,  Cal.^Pre- 
liminary  estimates  have  been  submitted 
to  the  Marysville  High  School  District 
for  the  proposed  new  high  school 
group  by  Architects  Dean  and  Dean 
of  Sacramento  and  T.  C.  Kistner  &  Co., 
of  Los  Angeles.  A  structure  costing 
$400,000  is  contemplated.  Bonds  will 
be   voted    to    finance    construction. 


BRYTE,  Yolo  Co.,  Cal.— Bryte  School 
District  will  vote  March  20  on  .  pro- 
posal to  issue  bonds  of  $8000  to  finance 
2-classroom  addition  to  present  school. 


SEBASTOPOL,  Sonoma  Co.,  Cal. — 
Analy  High  School  District  rejects 
proposal  to  issue  additional  bonds  of 
$16,500  to  finance  completion  of  school 
memorial  auditorium,  now  in  course  of 
cu.istruction. 


SANGER,  Fresno  Co.,  Cal. — Election 
will  be  held  March  9  in  Sanger  High 
School  District  to  vote  bonds  of  $270,- 
000  to  finance  erection  of  additional 
wings  to  present  school. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Mountain  View  High  and  Gram- 
mar School  Districts  defeats  proposal 
to  issue  bonds  of  $205,000  to  finance 
erection  of  two  new  grammar  schools 
ind  additions  to  present  high  school. 
The  grammar  school  issue  would  pro- 
vide $150,000  for  2  new  schools  and  the 
high  school  issue  $55,000  for  shops  and 
ffymnasium. 


SANTA  ROSA,  Sonoma  Co.  ,Cal.— 
Election  will  be  held  March  26  in  Dun- 
bar Union  School  District  (near  Glen 
Ellen)  to  vote  bonds  of  $29,000  to 
finance  erection  of  new  school;  previous 
election   defeated. 


LOS  ANGELES,  Cal.— Until -2  P.  M., 
March  15,  bids  will  be  received  by  L.  A. 
county  supervisors  for  the  purchase  of 
school  bonds  to  the  amount  of  $o0,000 
of  the  Wiseburn  school  district,  near 
Inglewood.  Proce-eds  to  be  used  to 
erect  addition  to  present  school'  build- 
ing. J.  A.  Larfalde,  1400  Stock.  Ex- 
change   Bldg.,    Los   Angeles,    architect. 

CALISTOGA,  Napa  Co.,  Cal.— Election 
will  be  held  March  26  in  Calistoga  Joint 
Union  Grammar  School  District  to  Vote' 
bonds  of  $80,000  to  finance  erection  of 
new  school.  Trustees  of  district  are: 
\V.  D.  Tucker,  C.  E.  Bentley,  George 
Fechter,    Irnia   L.    Whitney,    Nona    Wol- 


XEWCASTLE,  Placer  Co.,  Cal.— 
.l^lection  will  be  held  March  26  in  New- 
;a.'^tle  Elementary  School  District  to 
i-ote  bonds  of  $20,000  to  finance  erec-' 
tion   of  new  school. 


S.\N  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  March  25  in 
Frankjin  School  District  to  vote  bo'nds 
of  $4  5,600  to  finance  erection  of  new 
school.  Trustees  of  district  are:  A. 
B.  Ander.son,  Mrs.  Catherine  L.  Wool 
and  H.   H.   Titcomb. 
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NORTH  SACRAMENTO,  Cal.— Klec- 
tion  to  vote  bonds  of  158,000  to  finance 
enlargement  of  two  schools  failed  to 
carry  299  for  and  181  against  the  Is- 
due;  two-thirds  majority  vote  required. 

NORTH  SACRAMENTO,  Cal.— Second 
election  is  contemplated  to  vote  bonds 
of  $58  000  to  finance  additions  to  two 
schools;  previous  election  defeated  by 
vote  »*.  299  in  favor  and  181  against, 
two-thrrd's'"majority  being  required  to 
carry  the  issue. 

BURLINGAME,    San    Mateo    Co.,    Cal. 

City     contemplates       bond     issue       to 

finance  erection  of  new  fire  stations, 
purchase  of  additional  equipment  and 
installation  of  fire  alarm  system. 

BURLINGAME,  San  Mateo  Co.,  Cal. 
—Election  will  be  called  shortly  to 
vote  bonds  to  finance  erection  of  new 
library  building.  Site  at  Primrose  Rd. 
and    Bellevue   Ave.    is   available. 

OROVILLE,  Butte  Co.,  Cal. — Election 
will  be  held  March  26  in  Palermo 
School  District  to  vote  bonde  of  $15,- 
500  to  finance  erection  of  new  school. 
Trustees  of  district  are:  Rudolph  C. 
Lavey,  (clerk),  Nettie  V.  Monro  and 
Grinnell  Burt. 

RAYMOND,  Madera  Co.,  Cal. — Elec- 
tion will  be  held  this  month  in  Ray- 
mond Grammar  School  District  to  vote 
bonds  to  finance  erection  of  new  audi- 
torium  for   present   school. 


CHURCHES 


Plans  Being  Prepared. 

CHURCH  Cost,  ? 

GILROY,   Santa  Clara  Co.,  Cal. 
Reinforced  concrete  church   building. 
Owner— St.    Marys,    Rev.    Father    P.    J. 

Hennessy,   pastor. 
Architect — Creston  H.  Jensen,  Santa  Fe 

Bldg.,   S.   F. 


Architect   Selected.  ^   ^  ^„^ 

CHURCH  Cost,    $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Morse 

Ave.  and  Naglee  St. 
Frame    and    stucco    church    building    of 

mission    architecture. 
Owner  —   Calvary   Community  Church, 

San   Jose. 
Architect  —  Rollin    S.    Tuttle,    363    17th 

St.,  Oakland. 
Plans  provide  for  an  auditorium  seat- 
ing 370  people,  a  balcony  seating  and 
additional  60,  modern  Sunday  school 
accommodations,  a  large  social  hall,  a 
beginners'  chapel  and  a  pastor's  study. 


Cost,    $120,000 


Contract   Let. 

CHURCH 

RENO,   Nevada. 

One-story  (reinforced  concrete  frame 
and  thermotite  curtain  walls) 
church    building. 

Owner  —  Trinity  Memorial  Cathedral, 
Rev.  Edw.  Tanner  Brown,  pastor, 
Reno,  Nevada. 

Architect^ — Chas.  K.  Sumner,  57  Post 
St.,  S.  F.  „„    ^   ,. 

Contractor— R.  S.  Schaedler,  666  Cali- 
fornia  St.,    Reno,   Nevada. 


Plans  Being  Completed. 

CHURCH  Cost,   $35,000 

EL  CERRITO,   Contra  Costa  Co.,  Cal. 

Frame  and  stucco  church  building. 

Owner — St.  Johns  Church  (Rev.  An- 
thony J.  Heneshaw,  Pastor). 

Architect  —  Shea  &  Shea,  454  Kearny 
St.,   San   Francisco. 

LOS  ANGELES,  Cal.— Architect  Al- 
bert C.  Martin,  227  Higgins  Bldg.,  is 
taking  bids  for  erecting  a  junior  col- 
lege building  at  3rd  and  Detroit  St.,  for 
Roman  Catholic  Bishop  of  Los  Angeles 
and  San  Diego;  school,  chapel  and  audi- 
torium; 2-story,  250x120  ft.,  brick  con- 
struction, pressed  brick  and  terra 
cotta  exterior;  clay  tile  roofing,  rein- 
forced concrete  floors;  $325,000. 

Plans  to  go  Out  Next  Week. 

CHURCH    BLDG.  Cost,    $20,000 

SAN  LEANDRO,   Alameda   Co.,   Cal. 

Frame  church  building,  seating  ca- 
pacity  250. 

Owner — 1st  Church  of  Christ   Scientist. 

Architect — Henry  Gutterson,  526  Powell 
St.,  San  Francisco. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
March  16,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, 9  City  Hall,  to  fur.  and  install 
pipe  organ  in  auditorium  of  high  school 
in  block  bounded  by  Alameda  and  Cen- 
tral Aves.,  Walnut  and  Oak  Sts.  Cert, 
check  10%  payable  to  Secty.  req.  with 
bid.  Further  information  obtainable 
from   Secty. 


PORTLAND,  Ore. — Arch.  Raymond  W. 
Hatch,  Henry  Bldg.,  completing  plans 
for  $100,000  edifice  to  be  erected  for 
First  Church  of  the  Nazarene  at  12th 
and  Main  Sts.,  Donell  J.  Smith,  pastor. 
Brick   and   terra   cotta   construction. 


FACTORIES  &  WAREHOUSES 


To  Be  Done  By  Day  Work. 

CRUSHER    PLANT.  Cost,    $20,000 

OAKLAND.       E.     Seminary     Ave.,     opp. 

73rd   Ave. 
Crusher  Plant. 
Owner — Central    Construction    Co.,    528 

Oakland    Bank   Bldg.,   Oakland. 
Architect — None. 


Plans    Being   Completed. 

BAKERY  Cost,    $15,000 

SAN     FRANCISCO,     W    Polk    St.    —    S 

Green  St. 
Two-story    reinforced    concrete    bakery 

and  apartment  house. 
Owner — Martin   Stelling. 
Architect — S.    Heiman,    57   Post   St.,    San 

Francisco. 


Plans  Being  Completed. 

FACTORY  Cost,  $160,000 

SAN  FRANCISCO,   Pacific  St.   bet.   Bat- 
tery and  Front. 

Two-story     and     basement     reinforced 
concrete   factory  building. 

Owner  —  Traung  Label   &   Lithograph 
Co.,   962  Battery  St.,  San  Francisco. 

Architect  —   Couchot   &   Rosenwald,   60 
Sansome  St.,  San  Francisco. 
Three     freight     elevators,     automatic 

fire   sprinklers   and   steel   rollimj   doors 

will  be  installed. 


FRESNO,  Fresno  Co.,  Cal.— Fresno 
County  Chamber  of  Commerce  consider- 
ing proposal  to  finance  permanent  pre- 
cooling  plant.  F.  E.  Twining,  chair- 
man of  Industrial  Committee,  instruct- 
ed to  secure   estimates  of  cost. 


Bids  Being  Received. 

CREAMERY    BLDG.  Cost,    $20,000 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

Two-story  reinforced  concrete  and 
terra  cotta  creamery  and  apart- 
ment  building. 

Owner  —  Watsonville  Creamery  (Mr. 
Holgerson,    owner). 

Architect — W.    H.    Weeks,    369    Pine   St., 
San  Francisco. 
Bids   for   a    general    contract   will   be 

received    until    noon    March    19,    1926. 

SAN  FRANCISCO. —American  Radi- 
ator Co.,  New  York,  (San  Francisco 
Tffices,  2nd  and  Townsend  Sts.),  has 
purchased  site  at  Fourth  and  Town- 
Bend  ,Sts.,  with  190  ft.  frontage  in 
Fourth  St.,  on  which  will  be  erected 
a  two-story  class  B  office  and  ware- 
house structure  costing  $200,000.  Pro- 
vision will  be  made  in  the  plans  to 
permit  additional  stories.  R.  M.  Clark 
»s  San  Francisco  manager  for  the  con- 
cern. 
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FRESNO,  Fresno  Co.,  Cal. — Until 
April  6,  2  P.  M.,  bids  will  be  received 
by  D.  M.  Barnwell,  county  clerk,  to 
orect  cpunty  mechanical  department 
building  at  Fair  Grounds,  Chance  and 
Butler  Aves.;  will  be  frame  construc- 
tion, 100  by  100  ft.  and  will  provide 
quarters  for  county  shop  departments 
and  storage  of  county  road  equipment. 
Plans   on   file    in   office   of  clerk. 


WILMINGTON,  Los  Angeles  Co.,  CaL 
— Oatalina  Terminal  and  Warehouse 
x^orp.,  John  Y.  Lambert,  Secty.,  609 
Stock  Exchange  Bldg.,  Los  Angeles, 
2ontemplate  erecting  3-story  reinforced 
concrete  warehouse  on  Broad  Ave.,  be- 
tween B  and  C  Sts.,  Wilmington,  for 
nelf;  60x250  feet,  electric  freight  ele- 
vator. An  architect  will  be  chosen 
joon. 


GUERNEVILLE,  Sonoma  Co.,  Cal. — 
'^'estern  States  Lumber  Co.,  C.  L.  Bur- 
gett,  local  manager,  plans  early  con- 
struction of  a  planing  mill  in  this 
section. 


POMONA,  Los  Angeles  Co.,  Cal.— 
Fernstrom  &  Company,  Stockholm, 
Sweden,  has  completed  negotiations 
for  erection  of  paper  factory  at 
Pomona  to  cost  $75,000.  Output  will 
consist  principally  of  wrappers  for 
citrus  fruit.  Ponmona  branch  to  carry 
name  of  California  Fruit  Wrapping 
Mills.  It  is  reported  that  plans  for 
building  have  been  drawn.  F.  O.  Fern- 
strom, Oakland,  Cal.,  banker,  will  rep- 
resent company   for   present. 

SALEM,  Ore. — Arehs.  Kni^ton  & 
Howell,  U.  S.  Bank  Bldg.,  Portland, 
commissioned  to  prepare  plans  for 
$130,000  machine  room  addition  to 
plant  of  Oregon  Pulp  &  Paper  Co.;  2- 
storv,  reinforced  concrete,  200  by  136 
feet." 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Reo-Mobile  Manufacturing  Co.,  manu- 
facturing a  child's  vehicle  worked  by 
hand  and  propelled  through  automobile- 
like transmission  with  forward,  re- 
verse and  neutral  position,  is  confer- 
ring with  Chamber  of  Commerce  re- 
garding the  erection  of  a  plant  in  that 
city  to  manufacture  the  product.  The 
company  seeks  a  free  site  and  $15,000 
stoclv  subscription  from  Santa  Cruz 
interests. 


MARYSVILLE,  Yuba  Co.,  Cal.— 
Pacific  Gas  &  Electric  Co.,  245  Market 
St.,  San  Francisco,  appropriates  $30,000 
to  finance  erection  of  garage  and  ma- 
chine shop  at  Third  and  A  Sts.;  E.  C. 
Johnson,  manager  of  Marysville  dis- 
trict.    Concrete  and  brick  construction. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Southern  California  Edison  Co.,  Con- 
struction Dept.,  5th  floor,  Edison  Bldg., 
Los  Angeles,  has  completed  plans  and 
will  build  one-story,  reinforced  con- 
crete and  steel  warehouse  and  garage 
on  Union  Pacific  Railway  right-of-way 
between  Logan  and  Hammond  Sts., 
Pasadena,  for  self;  85x100  ft.,  reinf. 
concrete  to  window  line,  steel  frame, 
corrugated  iron  exterior.  Bids  will 
be  taken  on  structural  steel  and  other 
work    will    be   done    by   day   labor. 


FLATS 


To    be    Done    by   Day's   Work 

FLATS  Cost.    $20,000 

SAN  FRANCIS-CO.  S  Oak  156  E  Shrader 

Street. 
Three-story    and    basement    frame    (6) 

fiats. 
Owner — J.    C.     Kirby,     2125    Hayes    St., 

San    Francisco. 
.Architect — None. 


Contract   Awarded. 

FLATS  Cost,   $25,000 

SAN  FRANCISCO,  SW  Mission  &  Santa 
Marina. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — G.  P.  Anderson. 

Architect — O.  R.  Thayer.  110  Sutter  St., 
San   Francisco. 

Contractor — Alex.  G.  Mettson,  250  Dub- 
lin St.,  San  Francisco. 
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Contract  Awarded. 

STORE,    FLATS  Cost,    $20,000 

SAN  FRANCISCO,  NE  Mission  and 
Italy    Ave. 

Owner — A.  Biagini,  4703  Mission  St., 
San  Francisco. 

Architect — Dodge  A.  Riedv,  821  Mar- 
ket   St.,    S.    F. 

Contractor — Louis  Cereghino  &  Son, 
180    Jessie    St.,    S'.    F. 


GARAGES 


Plans  Being  Prepared. 

GARAGE  Cost,  $35,000 

SAN  FRANCISCO.  NE  16th  and  Shot- 
well. 

One-story  reinfoi'ced  concrete  commer- 
cial garage. 

Owner — Furrer  Bros. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery  St.,    San   Francisco. 


OAKLAND,  Cal. — Following  bids 
opened  February  25,  12  noon,  by  E.  K. 
Sturgis,  city  clerk,  to  erect  garage  at 
rear  of  firehouse  at  Milton  and  Market 
Sts. 

Sullivan  &  Sullivan,  1940-44  Folsom 
St.,  San  Francisco,  Prop,  (a)  $1495; 
(b)    $1465. 

A.  Weener,  Prop  (a)  $1883;  (b)  $1837. 

Bids  were  taken  under  advisement 
until    next    meeting    of    Board. 


GOVERNMENT   WORK 
AND  SUPPLIES 


n'ASHINGTON,  D.  C. — At  $299,817, 
Mahony  Bros.,  Flood  Bldg.,  San  Fran- 
cisco, submitted  low  bid  to  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  specification 
5i«j5,  for  general  work  to  construct 
•n'ard  building  and  heating  plant  at 
^are  Island.  Other  low  bids  submitted 
Tvere: 
riunibins      and      Heating — Lawson      & 

Drucker,      465      Tehama      St.,      San 

Francisco.      Plumbing    $34,000    and 

heating  $23,000. 
Electrical    Work — Porter    Electric    Co., 

1513   Church   St.,   San   Francisco,   at 

$12,000. 
A   complete    list    of   bids    will   appear 
shortly. 


SAN  FRANCISCO— Until  March  8,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office,  85  2nd  St.,  under  Order  No. 
6634-836  to  fur.  and  del.  Rio  Vista,  So- 
lano county:  miscellaneous  packings, 
gaskets,  etc.  Lists  of  materials  desired 
obtainable  from  above  office  on  re- 
quest. 


HONOLULU,  T.  H.— Until  March  15, 
11  a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  401  Customhouse,  San 
Francisco,  for  breakwater  construction 
in  Hilo  Harbor,  T.  H.  Plans  obtainable 
from  above  office. 


SAN  FRANCISCO— Until  March  10, 
11  A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  6630-836-41,  to  fur.  and  del.  Rio 
Vista,  Solano  County,  miscellaneous 
castings,  etc.  Lists  of  materials  de- 
sired obtainable  from  above  office  on 
request. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph. 
(Further  information  regarding  the 
Schedules  may  be  obtained  from  Navy 
Purchasing  Office,  310  California  St., 
San    Francisco): 

Sched.  5057,  Mare  Island,  9000  sq.  ft. 
expanded  metal  lathing,  March  9. 

Sched.  5061,  Mare  Island,  67,000  lbs. 
pig  lead:  Mare  Island  and  Puget  Sound, 
25.400  lbs.  sheet  lead,  March  16. 

Sched.  5062,  eastern  ,t  western  yards 
grease  cups,  priming  cups  and  oil  cups, 
March  16. 

Sched.  5064,  Mare  Island,  48  deck 
chair.s,    March    16. 

Sched.  5065,  Mare  Island,  806  lights 
window  glass,  March  16. 

Sched.  5067,  Mare  Island,  24,000  lin. 
yds.  burlaji.  March  16. 

Sched.  5069,  Mare  Island,  6000  llss. 
ingot  aluminum;  Puget,  Sound,   600  lbs. 


do,  and  Mare  Island,  5000  lbs.  alloy 
aluminum,   March   16. 

Sched.  5070.  Puget  Sound.  5000  lbs. 
bar  solder;  Puget  Sound,  10,000  lbs.  do, 
2600  lbs.  wire  solder  and  3500  lbs.  spel- 
ter solder,  and  Mare  Island,  1400  lbs. 
wire   solder,   March    16. 

Sched.  5072,  Mare  Island,  1700  ft. 
leather   belting,   March   16. 

Sched.  5078,  Mare  Island,  2800  lbs. 
Phosphor  tin,  ingot,  March  16. 

SAN  DIEGO,  Cal.  —  Following  bids 
rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  under  Specification  5165 
for  water  meter  and  equipment  at 
Marine  Base,    San   Diego: 

Walter  Bellon,  2968  F  St.,  San  Diego, 
Calif.,    $8984. 

Jackson  Iron  Works,  Boyle  &  Slau- 
sen  Aves.,  Huntington  Park,  Cal.,  $8100. 

W.  E.  Kier  Construction  Co.,  First 
National  Bank  Bldg.,  San  Diego,  Calif., 
$8083. 


EUREKA,  Cal. — Until  March  17,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  W'ashington,  D. 
C,  under  Specification  No.  5161,  for 
125-ft.  steel  radio  tower  and  concrete 
foundations  at  Naval  Radio  Station, 
Rureka,  Humboldt  County.  Bids  pre- 
viously received  for  this  work  rejected. 
(70547)      1st   report   Jan.    27,   1926  7 


PEARL  HARBOR.  T.  H.— Following 
bids  received  by  Bureau  of  Yards  and 
Docks,  Navy  Dept.,  under  Specification 
\o.  5149,  for  extension  of  administra- 
tion building  at  Naval  Operating  Base, 
Pearl  Harbor: 

Item  1,  work,  complete;  2,  do,  based 
m  omission  of  bay  X;  3,  work,  com- 
Dlete,  based  on  omission  of  bays  X  and 
Y;  4,  work,  complete,  gypsum  block 
partitions;  5,  do,  gypsum  block,  parti- 
tions, omission  of  bay  X;  6,  work,  com- 
plete, gypsum  block  partitions,  omis- 
sion of  bays  X  and  Y;  7a,  add  or  de- 
duct from  items  1  and  4  for  reuse  of 
doors,  only,  etc.;  7b,  do,  items  2  and  5; 
7c,  do,  items  3  and  6;  8,  deduct  from 
item  1  for  omission  of  all  of  the  north- 
west lanai  extension;  9,  concrete;  10a, 
:educt  from  items  1  to  6  for  omission 
Tf  the  interior  sliding  shutters,  includ- 
ing track  and  sheaves  and  correspond- 
ing reduction,  etc.,  7-ft  6-in.  opening 
omitted;  10b,  do,  10-ft.  opening  omit- 
ted. 

Walker  &  Olund,  Honolulu,  T.  H., 
item  1,  $115,870;  2,  $111,353;  3,  $107,- 
177;  4,  $113,970;  5,  $109,553;  6,  $105,- 
177;  7a,  $200;  7b,  $200;  7c,  $200;  8, 
S3000;  9,  $23;  10a,  deduct  $176;  10b, 
deduct  $210;  time,  275  days. 

J.  L.  Young  Engineering  Co.,  Ltd., 
D^mon  Bldg.,  Honolulu,  T.  H.,  item  1, 
$118,000;  2,  $113,000;  3,  $108,000;  4, 
$117,000;  5,  $112,00;  6,  $107,000;  7a, 
deduct,  $1000;  7b,  deduct  $1000;  7c,  de- 
duct $1000;  8,  $3500;  9,  $20;  10a,  $71; 
10b,   $95. 

Russell  R.  Ames,  Hawaiian  Trust 
Bldg.,  Honolulu,  T.  H.,  item  1,  $112,- 
000;    2,     $108,000;    3,    $110,000;    4,    $128,- 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandt  &  Sons 

Painters  *  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  rBANCISCO 

Los  Angeles 


000;  5,  $110,800;  6,  $110,700;  7a,  add  $500; 
7b,  add  $400;  7c,  add  $300;  8,  deduct 
$400;  9,  add  $18  and  deduct  $13;  10a, 
deduct    $65;    10b,    deduct    $83. 

Wm.  Wills,  502  Thompson  Bldg.,  Se- 
attle, Wash.,  item  1,  $98,621;  2,  $93,- 
b21;  3,  $89,121;  4,  $97,821;  5,  $92,821;  6, 
$88,321;  7a.  add  $700;  7b,  add  $75;  7c, 
add  $100;  8,  $4500;  9  $30;  10a,  $18;  10b. 
$23. 


MARE  ISLAND,  Cal.— Following  are 
two  lowest  bids  received  for  general 
construction  of  Mare  Island  Hospital 
buildings,  in  addition  to  details  already 
published: 

Concrete  Wall  Construction — Barrett 
and  Hilp,  918  Harrison  St.,  San  Fran- 
cisco, low  at  $556,325;  Mahony  Bros., 
San   Francisco,  next  low  at  $586,825. 

Brick  Wall  Construction — Mahony 
Bros.,  Flood  Bldg.,  San  Francisco,  low, 
$599,375;  Barrett  and  Hilp,  next  low  at 
$608,000. 

Stucco  Wall  Construction — Barrett 
and  Hilp,  low  at  $594,551;  Mahony  Bros, 
next   low  at   $599,375. 

Complete  list  of  bids  on  this  project 
will    be   published  shortly. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans    Being    Prepared. 

HOME.  Cost,  $30,000 

SANTA   CRUZ,    California. 

One  and  part  3-story  reinforced  con- 
crete  or   brick   community    home. 

Owner — East    Side    M.    E.    Church. 

Architect — Rollin  S.  Tuttle,  363  17tll 
St.,   Oakland. 


Plans  Being  Revised. 

REMODELING  Cost,   $20,000 

RICHMOND,  Contra  Costa  Co.,  Cal.  SW 
cor.   8th  St.  and  Macdonald  Ave. 

Remodeling    of    two-story    brick    bldg. 

Owner — Masonic  Temple  Assn.,  Rich- 
mond,   Calif. 

Architect — Jas.  T.  Narbett,  910  Mac- 
donald Ave.,  Richmond,  Calif. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  W.  Asa  Hudson,  1809 
Santa  Monica  Blvd.,  Beverly  Hills,  is 
preparing  worlving  plans  for  a  one- 
story  and  part  two-story  reinforced 
concrete  and  frame  clubhouse  on  Rox- 
bury  Dr.,  Beverly  Hills,  for  Beverly 
Hills  Club,  Inc.;  card  and  billiard 
roonis,  gymnasium,  hand  ball  and 
squash  courts,  dormitory,  swimming 
pool,  steel  lockers,  kitchen  and  kitchen 
equipment,  dining  and  banquet  rooms, 
lobby,  170x127  feet,  stucco  exterior, 
hardwood  and  cement  floors. 


YUBA  CITY,  Sutter  Co.,  Cal. — Fer- 
dinand Anglade,  Yuba  City,  at  approx. 
$5500  awarded  contract  by  Woman's 
Club  to  erect  clubhouse  in  Wilson  Dis- 
trict; will  contain  auditorium  and  club- 
rooms. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
San  Mateo  Odd  Fellows  Lodge  will  ex- 
pend $10,000  to  repair  fire  and  water 
damage  to  lodge  rooms. 


SACRAMENTO,  Cal.— Young  Women's 
Christian  Assn.  of  Sacramento  has 
taken  option  on  property  at  the  north- 
west corner  of  Seventeenth  and  L  Sts. 
on  which  it  is  proposed  to  erect  a 
$200,000  structure.  W'iH  contain  hotel 
quarters,  gymnasium,  etc.  Miss  Neva 
.\.  Chappell  is  general  secretary  at  Sac- 
ramento. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Directors  of  Masonic  Hall  Assn.,  have 
had  plans  prepared  to  remodel  Rich- 
mond Hall  at  s.  w.  8th  St.  and  Mac- 
donald Ave.  The  entire  interior  and 
exterior  of  the  structure  will  be  re- 
modeled providing  lodge  and  banquet 
rooms,   club   rooms,    etc. 


Sub-Contracts  Let. 

CLUB.  Cost,  $1,250,000 

SAN  FRANCISCO.  S.  W.  Corner  of 
Sutter  and  Mason  Sts. 

Twelve-story  class  A  steel  frame  club 
building. 

Owner — San  Francisco  Woman's  Build- 
ing Association. 

Archiitect — Bliss  and  Faville,  Ballbtoa 
Bldg.,  San  Francisco. 

Contractor — Ralpth    McLeran    and    Co., 
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Hearst  Bldg.,  San  Francisco. 

GlaKK — W.  P.  Fuller  &  Co.,  301  Mission 
St.,   g.   F. 

mm  Work — Reinhart  Lumber  &  Plan- 
ing Mill  Co.,  Jerrold  and  Barneveld 
Sts.,   San    Francisco. 

IMumbing: — Alexander  Coleman,  746  El- 
lis St.,   San   Francisco. 

Art    Stone — I'.    Grassi,    1945    San    Bruno 
St.,  San  Francisco. 
As      previously      reported — Structural 

steel.  Dyer  Bros.,  17th  and  Kansas  Sts., 

San  Francisco;  grading,  Sibley  Grading 

&   Teaming  Co.,    165   Landers. 


..OS  ANGELES,  Cal. — The  California 
Club  voted  448  to  216  at  the  meeting 
M  nday  to  exercise  its  option  and  pur- 
chase the  site  on  Hope  St.  north  of  6th 
St  as  a  location  for  a  new  height-limit 
class  A  club  bldg.  President  S.  M.  Has- 
kins  stated  that  work  would  be  com- 
menced on  the  new  building  within  6 
months.  The  property  extends  from 
Hope  St  to  Flower  St.,  with  a  front- 
age of  180  ft.  on  each  street,  and  has 
a  depth  of  330  ft. 

WOODLAND,  Yolo  Co.,  Cal. — Dunni- 
gan  Lodge  No.  318,  I.  O.  O.  F.,  will  ex- 
pend $1200  in  the  construction  of  an 
annex  to  the  present  lodge  building. 
Members  of  building  committee  are: 
Frank  W.  Kennedy,  A.  E.  Amaden  and 
W.  C.   Stetson. 


HOSPITALS 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Mar.  15,  bids  will  be  received  by  San 
Diego  county  for  nurses'  home  at 
county  hospital;  also  for  addition  to 
county  detention  home,  according  to 
plans  and  specifications  by  Architects 
Quayle  Bros,  and  now  on  file  in  super- 
visors' office.  Separate  bids  on  gen- 
I  ral  and  plumbing  and  heating.  Cert. 
(luck  5%.     J.  B.  McLees,  clerk. 

FRESNO,  Fresno  Co.,  Cal. — Chas. 
Brown,  formerly  connected  with  the 
psychopathic  ward  of  the  county  gen- 
eral hospital,  has  leased  the  old 
Wheeler  Hospital  at  Tehama  St.  and 
Kearney  Ave.  and  will  expend  $20,000 
in  improvements.  Structure  is  two- 
story   in    height  of  frame   construction. 


LOS  ANGELES,  Cal.— Architects 
Austin  &  Ashley,  608  Chamber  of  Com- 
merce Bldg.,  have  completed  prelimin- 
ary plans  for  changing  bricli  and  con- 
crete hospital  building  into  Class  A 
structure,  at  1925  Trinity  St.,  for  the 
Angelus  Hospital.  The  building  will 
be  altered  so  as  to  conform  with  pres- 
ent  building   ordinances. 


NAPA,  Napa  Co.,  Cal. — Community 
Hospital  Committee,  Mrs.  O.  E.  Clark, 
chairman,  has  appointed  building  com- 
mittee to  secure  preliminary  plans  for 
proposed  community  hospital.  Com- 
mittee is  composed  of  John  D.  Coch- 
rane, Chairman;  .Tohn  Bosworth,  Dr. 
Dwight  Murray,  Dr.  Laurence  Welti, 
Mrs.   Wm.   Clifford,   Mrs.   John   Mount. 


TUCSON,  Ariz. — Emergency  bill  pro- 
viding funds  for  veterans'  hosjiital 
here,  which  passed  liouse  several  days 
ago,  has  been  passed  by  senate  and 
now  goes  to  President  for  his  signa- 
ture. Bill  would  make  availal)le  about 
$1,000,000  for  new  buildings  at  Vet- 
erans'  Hospital  No.    51. 


ZENITH,  Wash.— Morris  lloaid,  Inc., 
I'antages  Bldg.,  Seattle,  at  $441,999 
awarded  contract  by  Washington  State 
Masonic  Home  Cbmmittee,  to  erect 
Masonic  Home  buildings  at  Zenith. 
Contract  price  covers  all  work  cxce|)t 
foundations  (already  in  place),  plumb- 
ing, heating,  ventilating  and  electric 
work. 


S.VN  DIEGO,  Cal.— Mercy  Hospital  au- 
ilM>rities  have  api)lied  to  superior 
court  iiere  to  s;inction  additional  mort- 
gage of  $175,000,  proceeds  of  which 
would  be  used  to  build  and  equip  hos- 
pital addition. 


FAIRFIELD.  Solano  Co.,  Cal.— Geo. 
F.  Barenchi,  Valle.io,  at  $16,477  award- 
ed eontract  by  county  to  erect  Wideii- 
mann  Child  ^^'clfare  building  at 
(^ounty  Hosjiital  grounds.  Other  bids: 
David  Pagininl,  Vallejo,  $17,113;  Smith 
&    .I>iLk.<!on,    San    Anselmo,    $19,792. 


SAN  GABRIEL,  L.  A.  Co.,  Cal. — J.  D. 
Sherer  &  Son,  1880  E  Anaheim  Rd., 
L  ng  Beach,  awarded  contr.  at  about 
$155,000  for  all  work  complete  for 
erecting  2-story  and  basement  dormi- 
tory bldg.  at  San  Gabriel  for  Califor- 
nia Christian  Home;  Robt.  H.  Orr,  1305 
Corporation  Bldg.,  archt;  accommoda- 
tions for  75  people  with  sleeping  rms., 
kitchen,  dining  rm.,  reading  rms.;  brick 
walls,   tile   rfg. 


HOTELS 


Working  Drawings  Being   Prepared. 

ADDITION  Cost,  $100,000 

DUNSMUIR,   Siskiyou  Co.,  Cal. 

Two-story  side  addition  to  and  com- 
plete remodeling  of  present  4-story 
brick  hotel  building. 

Owner — Hotel  Weed. 

Architect  —  Geo.  C.  Sellon,  California 
State  Life  Bldg.,  Sacramento. 

Plans  Being  Prepared. 
HOTEL.  Cost,    $70,000 

SACRAMENTO,    Calif.      715    1    St. 
Three-story   brick  and   steel    (addition) 

to   garage   building   for   hotel,   lOOx 

160  feet. 
Owner — John     Rassmjussen,     1225     41st 

St.,  Sacramento,   Calif. 
Architect — Jens     C    .Petersen,     Peoples 

Bank  Bldg.,  Sacramento,  Calif. 
Fifty  per  cent  of  the  rooms  will  have 
private  baths  and  all  of  them  steam 
heat.  Insulation  of  walls  and  roof 
against  inclement  weather  will  be  a 
feature  of  the  addition. 


Contract   Awarded. 

HOTEL.  Cost,    $250,000 

SAN  FRANCISCO.     W.  Taylor  St.,  S.  of 

O'Farrell   St. 
Eight-story    steel    frame    and    concrete 

hotel     building     (120    rooms,    100% 

baths'). 
Owner — Mr    Tilden. 
Architect- -J.     O.     Hladik,     MIonatinock 

Bldg.,  San  Francisco. 
Contractor — Lacey     &     Vukicevich,     708 

Hearst    Bldg.,    San    Francisco. 


Permit  Applied  For. 

HOTEL  Cost,   $125,000 

SAN  FRANCISCO,  E  Jones  91   S  Geary 

Street. 
Six-storv  and  basement  brick  and  steel 

hotel. 
Owner- H.    C.    Keenan,    110    Sutter    St., 

San   Francisco. 
Architect — H.  C.  Baumann,   251  Kearny 

St.,    S.   F. 


Completing   Plans. 

HOTEL  Cost,   $45,000 

SAN  FRANCISCO,  NE  cor.  Stockton  & 
Jackson   St. 

Four-story  and  basement  steel  and  re- 
inforced concrete   Chinese   hotel. 

Owner— Withheld. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter    St.,   S.    F. 


Sub-Contract    Let. 

HOTEL.  Cost,    $1,500,000 

OAKLAND,    Alameda    Co.,    Cal.       Nine- 
teenth and  Franklin  Sts. 

Ten-story     class     B     hotel     building     of 
Spanish      architecture 
rooms). 

Learning, 


Owner — J.      K. 

Oakland. 
Architect— W.     H.     Weeks, 

Oakland. 
General    Contractor  —  Anton    Johnson, 

Call    Bldg.,    San    Francisco. 


(300  guest 
Ray  Bldg., 
Ray    Bldg., 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any  Size  Job. 

DIRECT  FACTORY   BUTEBS 


Sheet  Metal — To  Forderer  Cornice 
WorkB,  269  Potrero  Ave.,  San 
F'rancisco. 
Ah  previously  reported — Finished 
liardware.  Builders  Hardware,  Inc.,  2081 
Franklin  St.,  Oakland;  ornamental  iron, 
-Monarch  Iron  Works,  262  7th  St.,  San 
Francisco;  metal  windows,  Michel  & 
I'feffer  Iron  Works,  354  Hobart  St., 
Oakland;  lathing  and  plastering,  Ce- 
nient  Gun  Construction  Co.,  Holbrook 
lildg.,  San  Francisco;  tile  work  and 
I'.ith  fixtures,  Robt.  Howden  &  Sons, 
16:^8  Webster  St.,  Oakland;  glass  and 
glazing,  Cobbledick-Kibbe  Glass  Co.. 
301  Washington  St.,  Oakland;  terra  cot- 
ta.  Gladding,  McBean  &  Co.,  22nd  and 
Market  Sts.,  Oakland;  well  boring,  J. 
M,  Ough,  1201  E.  12th  -St.,  Oakland; 
painting,  J.  J.  Bardon,  354  Hobart  .'^i.. 
Oakland;  electrical  work,  Severln 
Electric  Co.,  828  Mission  St.,  San  Fran- 
cisco; roofing.  Bradhoff  Roofing  Co., 
1278  E.  34th  St.,  Oakland;  removal  of 
steel  forms,  Steelform  Contracting  Co., 
Monadnock  Bldg.,  San  Francisco;  heat- 
ing, ventilating  and  plumbing,  Scott 
Co.,   381    nth   St.,   Oakland. 


EL  CENTRO,  Imperial  Co.,  Oal.— 
I^ange  &  Bergstrom,  Washington  Bldg., 
L(;s  Angeles,  awarded  contract  to  erect 
a  Cla.ss  A  addition  to  Barbara  Worth 
Hotel  at  El  Centre,  Imperial  County, 
for  Will  R.  Conway;  Walker  &  Eisen, 
Los  Angeles,  and  Don  W.  Wells,  El 
Centro,  associate  architects;  6-story 
and  basement,  60x140  feet,  stores  and 
offices  in  first  story,  125  guest  rooms, 
reinforced  concrete  construction,  stucco 
exterior;   $300,000. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
J.  Loren  White  and  W.  M.  Walls,  Santa 
Barbara  hotel  operators,  conferring 
with  chamber  of  commerce  regarding 
erection  of  two-story  mission  type 
hotel  building  on  a  site  already  select- 
ed. A  structure  costing  |173,000  Is 
contemplated. 


LOS  A.NGELES,  Cal.— M.  Maltzman, 
300  Great  Republic  Life  Bldg.,  has  pre- 
pared plans  and  desires  sub-bids  for 
erecting  4-story,  66-room  class  C  hotel 
at  n.w.  cor.  of  2nd  and  Hope  sts.  for 
Horn  &  Cohn,  Lane-Mortgage  Bldg.; 
59x110  ft.,   brick  walls,  elevator. 


WILLOWS,  Glenn  Co.,  Cal.— C.  Bren- 
nan,  San  Francisco  hotel  operator,  has 
leased  Willows'  new  $200,000  hotel  and 
will  expend  $55,000  in  furnishing  the 
structure.  The  lease  covers  a  period  of 
15   years. 


LOS  ANGELES,  Cal. — H.  M.  Baruch 
Corp.,  444  I.  W.  Hellman  Bldg.,  award- 
ed contract  to  erect  13-story  and  base- 
ment Class  A  store  and  hotel  building 
at  7th  and  Hartford  Sts..  for  Sun  Real- 
ty &  In  Vestment  Co.;  Curlett  &  Beel- 
man,  408  Union  Bank  Bldg..  architects. 
Stores  in  first  story,  350  hotel  rooms, 
private  baths;  pressed  brick  and  terra 
cotta  facing;  3  elevators;  $1,000,000. 
Llewellyn  Iron  Works  has  conirect  for 
structural  steel  and  elevators. 


ICE  &  COLD  STORAGE 
PLANTS 


WATSONVILLE,  Santa  Cruz  Co.  CaL 
— Union  Ice  Co.,  354  Pine  Street,  San 
Francisco,  plans  to  expend  $150,000  or 
more  in  the  enlargement  of  the  present 
ice  manufacturing,  car  icing  and  pack- 
ing   plant. 


POWER  PLANTS 


S.VN  FRANCISCO— Board  of  Super- 
visors has  appropriated  $20,000  to  fi- 
nance survey  for  proposed  electric 
transmission  line  from  Newark,  Ala- 
meda County,  to  San  Francisco,  along 
the  Bay  shore.  M.  M.  O'Shaughnessy, 
city  engineer. 

SAN  FRANCISCO — Pacific  Gas  and 
Electric  Co..  245  Market  St..  appropri- 
ates $1,311,435  to  be  expended  by  Gas 
Dept.  and  $3.S62,300  for  c.  nstruction 
and  maintenance  work  in  the  electric 
and  steam  heating  departments.  These 
lund^  will  be  expended  during:  the  cur- 
lent    year. 
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LOS  ANGELES,  Cal.— Gem  Elec.  Co. 
awarded  cont.  by  water  and  power  com- 
mission at  $28,280  for  high  voltage 
transformer  under  Spec.  P-370. 


ABERDEEN,  Wash. — Stevens  &  Koon, 
Consulting  Engineers.  Spalding  Bldg., 
Portland,  Ore.,  commissioned  by  city  to 
make  report  on  proposed  Wynooche 
water  works  and  power  projects,  for 
which  citv  has  voted  $700,000  for  for- 
mer and   $2,000,000    for   latter. 

SAN  FRANCISCO.  —  E.  H.  Edwards 
Co.,  225  Bush  St.,  at  $1.08  per  ft.  sub. 
low  bid  to  Bd.  Pub.  Wks.  to  fur.  2,900 
lin.  ft.  plow  steel  cable  for  Red  Moun- 
tain Bar  cableway,  Hetch  Hetchy  pro- 
ject.     Complete   list   of   bids   follow: 

Per.  Ft. 

E.  H.   Edwards   Co $1.08 

A.    R.    Edwards    Co •   1.56 

F.  A.    Burden    Co 1.57 

U.    S.    Steel   Prod.    Co 1.66 

W.    H.    Worden    Co 1.816 

A.    Leschen    &    Sons    Rope    Co 1.845 

Roebling   and    Sons    1.845 

Clyde    Equip.    Co 1.43 


PUBLIC   BUILDINGS 


Plans    Being   Figured — Bids    Close    Apr. 
5th  at   11   A.  M. 

CITY   HALL.   ETC.  Cost.    $80,000 

VALLEJO,    Solano    Co.,    Cal. 

Two-story    reinforced    concrete    branch 
county  jail  and  <;ity  hall. 

Owner — City   of   Vallejo    (Alt.   E.   Edge- 
cumbe,  City  Clerk>. 

Architect — C.    E.    Periy,    460    Montgom- 
ery   St.,    San    Francisco. 
Plans    on    file    in    ofRce    of    clerk    and 

obtainable     from     architect.       City     of 

Vallejo    will    pay    $50,000    of   total    cost 

and  county  of  Solano,  $30,000. 


CLOVERDALE,  Sonoma  Co.,  Cal. — 
Cloverdale  Chamber  of  Commerce  has 
$5000  available  to  which  will  be  added 
other  funds  to  finance  erection  of  a 
combined  city  hall,  fair  auditorium  and 
community  center.  A  structure  cost- 
ing $30,000   is   contemplated.    ~ 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  Cleric  Cora  J.  M.  Simson,  au- 
thorized to  purchase  steel  filing  sys- 
tem for  Installation   in  that  office. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,  $15,000 

OAKLAND,  Alameda  Co.,  Cal.  N  Ex- 
celsior Ave.   100  W  Alma  Ave. 

Two-story    10-room   residence. 

Owner — J.  Fenton,  41st  and  Howe  Sts., 
Oakland. 

Architect — East   Bay   Planners. 

Contractor — F.  W.  Peters,  1424  Cavu- 
naugh    Rd.,    Oakland. 


Contract    Awarded.  ^ 

RESIDENCE  Cost,   $10,000 

OAKLAND,  Alameda  Co.,  Cal.  N  North- 
vale    150   E   Rosemont   Rd. 

Two-story  9-room  frame   residence. 

Owner— Geo.  T.  Wheeler,  6279  Chabot 
Road,  Oakland. 

Architect — None. 

Contractor — J.  E.  Wheeler,  1307  Marine 
Ave.,   Albany. 


Bids   Being  Taken. 

^EISIDENCE.  Cost,  $22,000 

ATHERTON,    San    Mateo   Co.,    Cal. 
Two-story  frame  and  stucco  residence. 
Owner— H.  J.  B.  Calliott. 
Architect — Gottschalk    &   Rist,    Crocker 
Bldg.,    San    Francisco. 


SANTA  BARBARA,  Cal.— H.  R.  Gra- 
ham, 2301  Castillo  St.,  Santa  Barbara, 
submitted  low  bid  to  City  of  Santa 
Barbara,  Feb.  24  at  $56,800  for  re- 
building public  library  building  at 
Anacapa  and  Anapamu  Sts.  It  is  likely 
that  contract  will  be  awarded  to  low 
bidder.  Carleton  M.  Winslow,  archi- 
tect, 111  E.  De  la  Guerra;  one-story. 
Other  bids:  C.  H.  Sentell,  $56,990;  An- 
ton   Johnson    Co.,    $63,350. 


To    Be   Done   By   Day's   Work. 
RESIDENCES  Cost,   each   $6000 

SAN    FRANCISCO,      W      Hernandez      S 

Woodside  Ave. 
Eleven    one-story   and   basement   frame 

residences. 
Owner— C.  S.  Allred,  2  Plaza  Ave.,  S    P 
Architect — None. 


NAPA,  Napa  Co.,  Cal. — E.  W.  Doughty 
Napa,  at  $13,375  awarded  contract  by 
city  council  to  erect  fire  house  and 
water  dept.  war'='house.  Graham-Lau- 
ritsen  Co.,  Napa,  at  $175  awr.rded  con- 
tract for  electric  work. 


Contract  Awarded. 

RESIDENCE.  Cost     $10  000 

OAKLAND.      662   Longridge    Road      '"'**' 
iwo-story   8-room  frame  residence 
Owner— J.    s.    Burt,    620    Stewart   Bldg 

Oakland. 
Architect — None. 
Contractor — Alfred       L.       Vezina,       620 

Stewart    Bldg.,    Oakland. 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal- — P.  T.  Walstrum.  Berkeley,  at 
$2669  awarded  contract  by  city  to  erect 
flrehouse   in  Bonanza  Ave". 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Mar.  22,  bids  will  be  rec.  by  county  to 
install,  additional  dictograph  connec- 
tions bet.  the  depts.  of  the  Superior 
Court  in  the  new  Hall  of  Justice  and 
the  office  of  Secy,  of  the  Superior  Court 
m  Hall  of  Records.  Spec,  on  file  at  of- 
fice  of   superv.,    303    Hall   of   Records. 

SUNNYVALE,  Santa  Clara  Co.,  Cal — 
At  $3720,  Geo.  D.  Huston,  421  Argues 
St.,  Sunnyvale,  submitted  low  bid  to 
city  trustees  to  erect  one-story  con- 
crete block  and  brick  25  by  55  feet  city 
hall  with  plaster  exterior.  Will  be 
erected   in   West  Washington  Ave. 

Other   bids    received    were: 

Z-  ii     Doyle    $4890 

N.  Melneczuk 4925 

James    DeMaut 5450 

W.  P.  Goodenough-  .  . .  ; 6960 

Bids  taken  under  advisement  until 
next  meeting  of  Trustees. 

SAN  FRANCISCO— Until  March  29,  2 
P.  M.,  bids  will  be  received  by  State 
Department  of  Public  Works,  Division 
of  Architecture,  Forum  Bldg.,  Sacra- 
mento, for  (1)  general  work;  (2) 
structural  steel  work;  and  (3)  elec- 
trical work  in  connection  .  with  roof 
construction  and  remodeling  of  State 
Armory,  14th  and  Mission  Sts.  Est. 
cost,  $100,000.  Deposit  of  $25  required 
for  plans  covering  each  section  of  the 
work.  Geo.  B.  McDougall,  State  Ar- 
chitect.  See  chII  for  bids  iintler  official 
proposal   section,   thi.s   is.suc. 


Plans   Being  Prepared 

PARISH    HOUSE.  '         Cost,    $12  000 

DALY  CITY.  Wellington  Ave  and 
Mission  St. 

Two-story  reinforced  concrete  parish 
house. 

Owner — Roman  Catholic  Archbishop 
(Rev.  Father  J.  P.  Donohue,  pas- 
tor). 

Architect— Creston  H.  Jensen,  Santa  Fe 
Bldg.,    San    Francisco. 


Contract   Awarded. 

RESIDENCE.  Cost.    $18,000 

SAN    FRANCISCO.      St.    Francis    Wood 
Two-story    English    style    residence. 
Owner — Miss    C.   B.   Edwards. 
Architect— Masten     &     Hurd,     278     Post 

St.,  San  Francisco. 
Contractor— J.  Prout,   515  Magellan  St.. 

San   Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members    Builders'    Exchange) 
lOAS    MARKJETT    KT. 

Phone  Marhsf  891     San  FranclBco  ' 


Sub-Bids    Being   Taken. 

RESIDENCE.  Cost,    $75,000 

SAN   FRANCISCO.      N   E  corner  Broad- 
way  and   Broderick. 

Two-story   and   basement  class   C  resi- 
dence. 

Owner — Frank  Fuller. 

Architect — Bakewell      &      Brown. 
Kearny    St..    San    Francisco. 

Engineer — C.     H.     Snyder.    251    Kearny 
St..    San   Francisco. 

Contractor — Chas.     Stockholm    &     Son, 
Hearst    Bldg.,    San    Francisco. 


251 


LOS  ANGELES,  Cal.  —  Fisher  C. 
Bailey,  419  Bradford  Drive,  Beverly 
Hills,  will  build  two-story  18-room 
frame  dwelling  at  Beverly  Glen,  for 
self;  John  R.  Kibby,  architect,  660 
S.  Vermont  Ave.;  70x111  ft.,  shingle 
roof,     tiled    baths;     $30,000. 


Contract  Awarded. 

RESIDENCE.  Cost.    $30,000 

SAN    FRANCISCO.      St.    Francis    Wood. 

Two-story  stucco  Spanish  style  resi- 
dence with  tile  roof. 

Owner — N.   Breaux. 

Architect — Masten  &  Hurd,  278  Post 
St.,    San    Francisco. 

Contractor — J.  Prout,  515  Magellan  St.. 
San   Francisco. 


To  be  Done   by  Day's  Work. 

RESIDENCE  Cost.     $15,000 

SAN  FRANCISCO.  S  Cerritos  162  E 
Moncada  St. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Leonard  &  Holt,  220  Kearny 
St..   San  Francisco. 

Plans   by  Owners. 


Contract  Awarded. 

RESIDENCES.  Cost.  $5000  ea. 

SAN  FRANCISCO.  S.  W.  Avalon  and 
London  Sts. 

Four  1-story  and  basement  frame  resi- 
dences. 

Owner — G.   Martin,   901   Bryant  St. 

Architect — Benj.  Schreyer.  105  Mont- 
gomery St. 

Contractor — I.  M.  Sommer  &  Co..  901 
Bryant  St. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,500 

CLAREMONT,   Alameda   Co.,   Cal. 

Two-story   English  style   residence. 

Owner — R.  M.  Monroe. 

Architect   —    Henry    H.    Gutterson.    526 

Powell    St.,    San   Francisco. 
Contractor  — -  Frank    G.    Appelbe,    2405 

Acton    St.,    Berkeley. 


Contract    Awarded. 

RESIDENCES'  Cost,    $4000    ea 

SAN    FRANCISCO.      W    Bannock    St.   — 

N  Geneva   St. 
Eleven    one-story   and   basement   frame 

residences. 
Owner — Wm.    A.    Newsom,    Jr..    625    San 

Jose   Ave.,    S.    F. 
Architect — None. 
Contractor — Johnson    &    Erlendsen,    245 

Fillmore   St.,   S.    F. 


To  Be  Done  By  Day's  Work. 
RESIDE.NCE  Cost,  $30,000 

BERKELEY,    6   Robel  Road. 
Two-story    11-room    frame    and    plaster 

residence. 
Owner — Mary    S.    Dickie,    2428    Hillside 

Ave.,  Berkeley. 
Architect — None. 

Contract   Awarded. 

DWELLING  ETC.  Cost.   $15,000 

OAKLAND,  W  33rd   Ave.    165   N  E-16th 

Street. 
One-story      16-room      8-family        frame 

dwelling  -and  1-storv  frame  shed. 
Owner — G.  C.  Briggs,  1636  Franklin  St. 

Oakland. 
.■\rchitect — None. 
Contractor  —  California  Builders,   1636 

Franklin    St.,    Oakland. 


Contract    Awarded. 

PARISH   HOUSE  Cost,   $14,393 

AL.\MEDA,  Alameda  Co.,  Cal.  Palace 
Court  and  Taylor  Ave. 

Two-story  10-room  frame  and  stucco 
parisii    house. 

Owner — The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  Franklin  St.. 
S'an   Francisco. 

Arrhiteof — .lohn  .T.  Donovan,  1916 
Broadway,    Oakland. 

Contractor— Barrett  &  Hilp,  354  Ho- 
bart  St.,  Oakland. 


Satur'daV;  „M*i:elji-6;  "1?36 
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To  Be  Done  By  D3,y's  Work. 
RESIDENCES      '•    '^j      Cost,   $5000  each 
SAN  FRANGlSCOi  ^g.  Mon|erey  E.,5J|>rlh 

Gate   Drive*-..,;  /        ,  '  '_,       i'T^ 

Three     1^-story     ati'd:     baeeih^rit  -^ji,me 

residejices;         ',       y     '..,  .^v^fft^-j;'^ 
Owner— G>®^  \V.  BojfVin,   iei'5^  BJ^pr,*^-,. 

J^n  Fpanciseo.'"'  -"'^L^;' 

Architect; — Harold   G.   Stoner,  «ia  UHfi^i 

St.,    San    Francfsc^r-       :  ■.' r  .■  " r  i-  •■■ 


Contract   Awarded.  -■ 
KEH»Di:X<E 


Cost,    $20,000 


Contract  Awarded. 

RESIDENCE  Cost,    $10,285 

OAKLAND,  Alameda  Co.,  Cal.  1059 
Longridf^e    Road. 

Two-story    9-room    frame    residence. 

Owner — Wm.    H.    Hobbs. 

Architect — None. 

Contractor — Walter  Ericson,  3221  Flor- 
ida  St.,    Oakland. 


(  ompletinK  Plans. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO,  Forrest  Hill. 
Two-story     frame    and    stucco    English 

type   residence. 
Owner— Fred  L.  Berry,  Mills  Bldg.,  San 

Francisco. 
Architect— Masten  &  Hurd,  278  Post  St. 

San   Francisco. 


I'ormit  Applied  For. 

iUOSIDENCE  Cost,   $10,000 

SAN  KliANCISCO,  W  Baker  85  N  Lom- 
bard  St. 

Two-story  and  basement  frame  resi- 
dence. 

Owner— Mrs.  A.  Duane,  1230  Ellis  St., 
San   P'rancisco. 

Architect — Dodge  A.  Riedy,  850  Pacific 
Bldg.,    San    Francisco. 


t'ontract  To  Be  Awarded. 
KKSIDENCE  Cost.   $18,000 

SAN  FRANCISCO,  St.  Francis  Wood. 
'J'wo-story   English  type  residence  with 

exterior  of  stucco  and  brick  veneer 
Owner — M.  M.  Levis. 
Architect  —  Masten   &   Hurd,   278   Post 

St.,  San  Francisco. 
Contractor — W.  E.  Wood,  1219  12th  Ave 

San  Francisco. 


SA-kV4%Af\aiSC&r  -^iFuit^ajj  St.  near  Sec- 
■:".■■     .diid  if^fce.      "       /■  '-   ,  "       ''- 
— 'iWo'^lory  'frame  afid-tstuft'eo  residence. 

Owi')er--^7-T'«'erta^aaI^#.  -v 

Archlte^l  ^&    Afg/.      of      CotisfiT- A.    H. 
Knoll/  Jfearst  Bldg.,  '"^an  Francisco. 

Com  ractor-^John     Castei*    &     Son.     180 
..\.  Jessie   St.,   Kanirpraifielscso.    _    .' 

Bids  Being  Received  For  General  Con- 

■  tract. 
RESIDENCE.  Cost,    $15,000 

SAN  FRANCISCO.     Forest  Hill  District. 
Two-story     and     basement    frame    and 

stucco   residence    (7   rooms). 
Owner — Joseph  Abrams. 
Architect — Mel     I.     Swal^tz,     1202     Nev. 

Bk.  Bldg.,   San  Francisco. 


Cost,   $20,000 


Plans   Being   Prepared. 

lUOSIDK.VCE 

OAKLAND,   Park  Blvd. 

Two-story    frame    and    stucco    Spanish 

type   residence   with   tile   roof. 
Owner — Mr.    Grant    Miller,    1815    Irving 

St.,    Oakland. 
Architect — Miller    &    Warnecke,    Actico 

Bldg.,  Oakland. 

FRESNO,  Fresno  Co.,  Cal. — J.  E. 
York,  906  Broadway,  Fresno,  general 
contractor,  has  had  plans  prepared  and 
work  will  be  started  at  once  on  twenty 
residences  to  be  erected  in  the  St. 
Francis  Wood  Tract  at  a  cost  of  ap- 
prox.  $180,000;  each  building  costing 
from  $6.^00  to  $15,000.  One  and  two- 
story    type,   stucco   exteriors. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Roy  S.  Price,  Heegaard 
Blvd.,  Beverly  Hills,  is  revising  plans 
and  will  take  new  bids  for  a  two-story, 
34-room  frame  and  stucco  dwelling, 
swimming  pool  and  tennis  court,  on 
Angels  Dr.  west  of  Sunset  Blvd.,  Bev- 
erly Hills,  for  Fred  Niblo;  200x30  ft. 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Anthony  Ueberroth,  329  N.  Ber- 
endo  .St.,  Los  Angeles,  will  build  a  two- 
story  10-room  frame  and  stucco  dwell- 
ing at  921   Roxbury  Dr.,   Beverly  Hills, 


for  self;  plans  by  Frank  S.  Crowhurst, 
4.'i7>4  Beverly  Dr.,  Beverly  Hills;  73x 
G2  feet,  tile  roof,  patio,  swimming  pool, 
garage  with  laundry  and  servants' 
•luaiters;  $36,500. 


BEVERLY  HILLS,  Los  AngeleS  Co., 
Cal. — Jonathan  L.  Smith,  1018  N.  Ridge- 
wood  PI.,  Los  Angeles,  will  build  a  two- 
story,  12-room  frame  and  stucco  dwell- 
ing at  208  Lasky  Dr.,  Beverly  Hills, 
for  Mrs.  C.  E.  Smith,  1018  N.  Ridge- 
wood  Dr.,  Los  Angeles;  40x50  feet,  tile 
and  composition   roof,  hardwood  noors. 


SANTA  BARBARA,  Cal.— Herbert  G. 
Wylie,  Santa  Barbara,  is  having  plans 
l^repared  for  residencee  at  Dos  Put-blos 
Ranch,  Naples,  west  of  Santa  Barbara. 
Large  reservoir  will  also  be  built; 
$100,000. 


LOg  ANGELES,  Cal.-^Architect  Al  F. 
Mantz,  7024  Melrose  Ave.,  has  com- 
lileted  plans  for  2-story,  16-room  frame 
and  stucco  dwelling  on  Moore  Dr., 
(  arthay  Center,  for  David  L.  Oberg; 
37x50  ft.,  patio,  fountain,  garage, 
landscaping.  Day  work  and  sub-con- 
tracts   by    owner. 


LOS  ANGELES,  Cal.  —  Architects 
Austin  &  Ashley,  C.  of  C.  Bldg.,  are 
taking  bids  for  a  two-story  residence 
on  Catalina  St.  near  Los  Feliz  Blvd. 
for  Judge  Waldo  M.  York,  1129  W.  22nd 
St.;   14   rooms,   4   baths;   $40,000. 


LOS  ANGELES,  Cal.— Architect  Al  F, 
Mantz,  Rm.  7,  7024  Melrose  Ave.,  is 
preparing  working  plans  for  a  two- 
story'  9-room  frame  and  stucco  dwell- 
ing at  the  northeast  corner  of  Clinton 
and  June  Sts.  for  Mr.  and  Mrs.  T.  H. 
Williams;  30x50  feet,  tile  and  composi- 
tion  roof. 


SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — Architect  Harwood  Hewitt  and 
Norman  Miller,  engineer,  Rm.  515.  110 
W.  11th  St.,  is  preparing  plans  for  tw.o.- 
story  and  basement  frame  and  stucco 
l(i-room  dwelling  in  Santa  Monica  for 
Harry  W.  Elliot,  Van  Nuys  Bldg.;  tile 
roofing  and  garage. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westesl" 

Dead     "r'ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville      ebony       asbestos 

wood.      Plates    and    trim    are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  &.  Pengilly,  Inc. 

Mciuber   California   De-velopmenl   Association 
California  Electragl.sts'  AnHOolatJon 

MnnnfnctnrrrM   and 
rUsfrllmtors    of 

"WESTEST" 

KLECTRir  PKODrn  s 

1264  Folsoni  Street 

Sflii  Francisco 


Plionrsi 


ncmlock   3S74 
Hetnlork    8875 


Enclosed  externally  operated 
Safety  S  w  H  c  It  e  s.  Knife 
Switclics,  Metal  Swltcli  and 
fnt-out  Roxcs,  Safety  Panel 
Boards. 

Catalog  and  Prices  on   ncqne«< 


A  "Plttsbnr?^  AntomaHc 
Gas  Water  Heater  In- 
•italled  in  the  Home  indi- 
cates high  qnality 
tlironi^hoDi. 

Recommended  and  sp'ect- 
fled  by  all  of  the  'eadlne 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
■Pim'SBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATEPS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Se^D  For  Catalogs 
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LOS  ANGELES,  Cal.— Architect  Al  F. 
Mantz,  Rm.  7,  7024  Melrose  Ave.,  has 
completed  plans  and  is  taking  bids 
from  a  selected  list  of  contractors  for 
2-storv,  16-room  frame  and  stucco 
dwelling  on  June  St.  near  6th  St.,  for 
Kellog  Van  Winkle;  72x92  ft.,  tile  roof, 
stone  entrance  and  mantel,  7  tiled 
baths,  4-car  garage  with  servants' 
quarters,   laundry. 


FLINTRIDGE,  L.  A.  Co.,  Cal. — Archt. 
Paul  R.  Williams,  1400  Stock  Exchange 
Bldg.,  Los  Angeles,  is  preparing  plans 
and  Glen  O.  Winget,  3950  W  6th  St., 
Los  Angeles,  will  build  2-story,  14-rm. 
frame  and  stucco  res.,  on  Inverness 
Dr.,  Flintridge,  for  Motley  Flint;  57x70 
ft.,  hand  made  tile  rfg.,  basement,  reinf 
cone,  swimming  pool,  stables,  garage; 
$40,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Ralph  C.  Flewelling, 
423  Camden  Dr.,  Beverly  Hills,  has 
completed  working  plans  for  a  *wo- 
story,  12-room  frame  and  stucco  dwell- 
ing at  809  N.  Roxbury  Dr.,  Beverly 
Hills,  for  J.  R.  Moiso,  229  S.  Palm  Dr., 
Beverly  Hills;  tile  roof,  4  tile  baths, 
lavatory,  tile  sink,  cast  stone  and 
travertine  mantels,  cedar  lined  closets, 
tile  and  hardwood  floors,  gas  unit  heat- 
ing system,  electric  controlled  auto- 
matic water  heater,  electric  refrigera- 
tor, patio  with  fountain,  garage,  lawn 
sprinkler  system;  $35,000.  Day  labor 
and  subcontracts  by  owner. 


SAN  FRANCISCO     —     Brockhage, 

Schwarz  &  La  Torres,  185  Stevenson 
St.,  are  having  plans  prepared  for 
forty-two  dwelling  houses  to  be  erect- 
ed in  the  block  bounded  by  37th  and 
38th  avenues,  Taraval  and  Santiago 
streets;  each  structure  will  contain 
from  five  to  six  rooms  and  will  have 
every  modern  convenience;  each  build- 
ing will  sell  at  a  cost  of  from  $7150  to 
$8500.  Special  breakfast  room  sets  will 
be  installed  with  a  special  ventilating 
system  in  the  kitchen.  The  total  ex- 
panditure  will  involve  approximately 
$350,000. 


LOS  ANGELES,  Cal.— Winter  Con- 
struction Co.,  2404  W.  7th  St.,  has  con- 
tract to  erect  a  two-story  16-room 
residence  at  362  Last  Plamas  Ave.  for 
It.  N.  Park;  Norman  W.  Alpaugh,  2404 
W.  7th  St.,  architect;  frame  and  stucco 
construction,    4    tiled    baths;    $30,000. 


FLINTRIDGE,  Los  Angeles  Co.,  Cal. 
— Architect  Ray  J.  Kieffer,  Great  Re- 
public Bldg.,  is  preparing  plans  for  a 
Lwo-story,  English  style  residence  at 
Hmtridge  for  George  H.  Bemus;  15 
rooms,  8  baths,  frame  construction, 
brick  and  half-timber  and  plaster  ex- 
terior; slate  roof,  4-car  garage  and 
servants'  quarters. 


SCHOOLS 


Plans  Being  Figured — Bids  To  Be 
Opened  March  16  at  8  p.  m. 

ADDITION.  Cost,  $60,000 

NEAR  EL  CERRITO,  Contra  Costa  Co., 
California. 

Addition  of  six  classrooms  and  audi- 
torium to  present  hollow  tile  school 
building. 

Owner — Richmond  School  District. 
(Fairmont  Grammar  School). 

Architect — James  T.  Narbett,  Syndicate 
Bldg.,   Richmond. 
Bids    are    being   received    for   general 

contract   and   heating. 

Bids   Being  Received. 

SCHOOL,   ETC.  Cost.   $130,000 

SAN    LEANDRO,    Alameda    Co.,    Cal. 
Two      two-story      reinforced      concrete 

buildings    (school   and   convent) 
Owner — St.       Mary's       Convent       (Rev. 

■     Father  John  T.   Hunt,  pastor). 
Architect — John   J.   Foley,  770  5th  Ave., 

San    Francisco. 
Figures    being    received    for    general 
contract.  Bids  to  be  opened  March  15th. 


Plans   Being   Prepared. 
SCHOOL  Cost,    $75,000 

CASTROVILLE,    Monterey   Co.,   Cal. 
One-story  reinforced  concrete  grammar 

school. 
Owner   —   Castroville   Grammar    School 

.     District. 
Architect  —  Wm.    H.    Weeks,    369    Pine 

St.,    S.    F. 


CONCPETE 
MIX 


SACRAMENTO,  February  27,  1926:^Featured  by  colorful  ceremonies,  the 
Southern  Pacific's  new  $2,317,000  passenger  terminal  was  formally  dedicated 
and  opened  to  the  public  here  today.  Representatives  of  the  railroad  and 
various  civic,  commercial  and  industrial  organizations  participated  in  the 
ceremonies.  The  celebration  began  at  2  o'clock  ^vhen  the  Sacramento  Chamber 
of  Commerce  presented  a  beautiful  silk  flag  to  the  Southern  Pacific  Company. 
An  historical  pageant  depicting  scenes  of  California  in  the  early  days  was 
presented  by  members  of  the  Sacramento  Whiskerette  and  Whiskerino  Clubs. 

A  delegation  of  San  Francisco  business  men,  with  Southern  Pacific  officials, 
headed  by  Clarence  F.  Pratt,  arrived  here  tonight  to  participate  in  the  celebra- 
tion, w^hich  ended  with  an  informal  dance  in  the  new  building.  Mr.  Pratt, 
wearing  a  '49  costume,  was  floor  manager  of  the  same.  The  "Eldorado,"  in 
charge  of  Pratt,  was  the  first  train  into  the  new  station,  and  was  received  by 
a  crowd  of  approximately  15,000  people.  Miss  Bernadine  Ahern,  daughter  of 
Thomas  Ahern,  Assistant  General  Manager  of  the  Southern  Pacific  Company, 
sponsored  the  new  station  and  dedicated  it  to  the  public.  This  new  building 
marks  a  new  era  in  the  progress  and  growth  of  Northern  and  Central  Califor- 
nia. 

News   items  from   the   San  Francisco  Chronicle  and  the  San  Fran- 
cisco Examiner,  February  28,  1926. 


EVERYBODY    IN   Sacramento. 

*  *     * 

ON    SATURDAY   last. 

*  *      * 

SAID    THE    above    celebration. 

*  •      * 

WAS'  A  great  success. 

*  *      * 

AND  SANDY  Pratt,   President. 

*  •      * 

OF    THE    Pratt   Building   Material   Co. 

*  *      » 

CONSIDERS  IT  a   great  honor. 

*  *      * 

TO  BE   a  member. 

*  *      * 

OF   THE   Sacramento. 

*  *      * 

CHAMBER  OF  Commerce  Committee. 

*  *      * 

IN   CHARGE   of  this   celebration. 

*  «      * 

THIS  NEW  depot. 

*  •      * 

IS  SO  beautiful. 

*  •     * 

THAT  IT  is  worth. 

*  *      • 

GOING  TO  Sacramento  to  see. 

*  *      * 

AND  OVER   15,000  people. 


VIEWED  THE  model  train. 

*  •     * 

ON  SATURDAY  last. 

«      *      * 

THE  LARGE  crowd  present  proved. 

*  *     * 

THAT  IT  pays  to  advertise. 
«      *      * 

ESPECIALLY  IN   newspapers, 

*  «      * 

AND   THE    KPO   announcement. 

*  *      * 

ON  WEDNESDAY,  February  24th. 

*  *      * 

TOLD  A  million  people. 

*  •     * 

ABOUT   SACRAMENTO'S  new    depot. 

»      •      » 

AND   THE   prosperity   and   growth. 

*  •      * 

THAT   A   $2,300,000  depot   represents. 

*  *      * 

SANDY  PRATT  is  glad. 

*  *      * 

THAT  THREE  out  of  four. 

*  »      » 

OF  SANDY'S  rock. 

*  •      * 

AND  SAND  producing  plants. 

*  »      » 

ARE  NEAR  Sacramento. 

*  •     * 

"I  THANK   you." 


This  photo  shows  Sandy  Pratt,  president  Of  the  Pratt  Building  Material 
Co.,  producer  of  clean,  sharp  sand,  hard,  crushed  rock,  and  washed  gravel 
at  Sacramento,  Prattrock  (near  Folsoiii).  Marysville  and  Prattco  (Monterey 
County)— Central  ollice,  San  Francisco,  al  the  opening  of  the  new  $2,300,000 
Southern  Pacific  depot  at  Saicramento.  Two  of  the  Sacramento  Whiskerettes 
are  helping  Sandy  advertise  Sacramento's  latest  achievement.  All  are  dress- 
ed  in   " '49er's"   costumes. 


Saturda:^    March   *,   1926 
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Date   of    Opening   Bids    Set   For   March 

16  at  8  p.  m, 
ADDITION.         '  Cost,  $60,00a 

RICHMOND,  Contra  Costa  Co.,  CaL        . 
Addition    to    auditorium  and   six   claesr 

rooms  to  pre^nt  hollow  tile  graJ^i-; 

mar  «eho')l  building.  ? 

Owner  —  ■Richmojid     School     Disti;l<;t, ' 

(Peres  Grammar  School), 
Architect — -Jamea  T.  Narbett,  Syndicate. 

Bldg.,   Richmond. 
Bids  being  received  for  general  con- 
tract and  heating. 


Sub-Contracts  Let. 

ANNEX  Cost,   1138,600 

OAKLAND,  Alameda  Co.,  Cal.  Sunny- 
side   S't.  near  98th  Ave. 

Annex  to  present  reinforced  concrete 
school    building. 

Owner — Oakland  Board  of  Education, 
(Elmhurst  School). 

Architect — Howard  Schroeder,  357  12th 
St.,  Oakland. 

Contractor — W.  G.  Thornally,  354  Ho- 
bart   St.,  Oakland. 

Reinforcing:  steel — Truscon  Steel  Co., 
354    Hobart    St.,    Oakland. 

Structural    steel — Pac.    Coast   Eng.    Co., 


Ft.    14th    St.,    Oakland. 

HcatfuK— S'cott  Co.,  10th  and  Oak  Sts., 
Oakland;  ^J- 

Lumlier— Tildt-n  Ll^.  <:;p.,  2nd  and  Har- 
rison St.,  Oakland.,  ^  , 

RoaiinK^— .larti^s  "  McKeton^?Booflng  Co., 
Oakland.  t;.    '    •'      '" 

irIAiNit  liardware  —  Maxwell  Hardware 
,,  Co.,    13'20   Washington,  O^-kland. 

Pplnting-r^Jos.  J.  ButtloJi,^  354  Hobart 
St ,    Oakland.   ''•'■■-•■'     '      - 

Glaus— Tyre  Bros.  Glass  Co.,  354  Ho- 
bart St.,  Oakland. 

Plumbing — Latourrette-Fical  Co.,  2612 
9th   St.,   Oakland. 

Mill  work — Sunset  Lumber  Co.,  Oak  & 
1st,   Oakland. 

Electrical  work  —  Roberts  Mfg.  Co., 
2214    Broadway,    Oakland. 


FRESNO,  Fresno  Co.,  Cal. — Prelim- 
inray  plans  by  Architect  Robt.  B. 
Hotchkin,  Rowell  Bldg.,  Fresno,  for 
additions  to  Chester  H.  Rowell  school 
addition  are  awaiting  approval  of  Board 
of  Education;  will  provide  2nd  story 
addition  and  extension  of  central  heat- 
ing system  together  with  re-arranging 
plumbing,    etc.      Est.    cost,    $30,000. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


Bids    To    Be    Taken    Next    Week    From 

Selected    Contracts. 
SCHOOL  AND  CONVENT.     Cost,  |50,000 
NAPA.      Napa  and   Main    Sts. 
Two-story    reinforced    concrete    school 

and   convent    building. 
Owner — Parish  of  St.  John  The  Baptist 

(Rev.   Wm.   J.   Quirke). 
Architeat — Creston     H>     Jensen,     Santa 

Fe   Bldg.,  San   Francisco. 
Bids  are  wanted  for  general  contract, 
plumbing,  heating  and  electrical  work. 


S«o  Fnacteco 


Stmd  mil  infuiriti  (•  ntattt  Offict, 


SAN  FRANCISCO.— C.  H.  Peterson, 
185  Stevenson  St.,  at  |50,900,  submitted 
low  for  general  construction  of  annex 
to  Parkside  School  in  block  bounded 
by  24th  and  25th  Aves.,  Uiloa  and  Vi- 
cente Sts. 

Dowd-Seid  Electric  Co.,  2389  Mission 
St.,  at  $1932,  lowest  regular  bidder  for 
electric  work,  low  bid  of  H.  A.  Porter, 
at  $1925,  declared  invalid. 

Scott  Co.,  243  Minna  St.,  at  $2280,  low 
for  heating  system. 

A.  Lettlch.  365  Fell  St.,  at  $4998,  low 
for  plumbing  work. 

Following  is  a  complete  list  of  bids 
received: 

General    Contract 

C.    H.    Peterson    $50,900 

Anderson-Ringrose    62,000 

Bond  Construction   Co 52,300 

O.   Monson    53,540 

Barrett    and   Hilp    64,300 

Vogt   and   Davidson    54,447 

J.    A.    Bryant    64,760 

Frank  J.  Reilly    55,845 

Amoroso   and   Damico    59,900 

F.   L.    Hansen    59,988 

H.    H.   Larsen    60,935 

Elliott    &    Grant    61,948 

Reilly  &  Nemetz 64,000 

Macdonald   and   Kahn    71,262 

Electric  Work 

H.   A.    Porter    (irregular)     $1925 

Dowd-Seid    Co 1932 

Latourette-Fical    Co 2056 

Crown  Electric  Co 2245 

Heating 

Scott   Co $2280 

Lawson   and  Drucker   2450 

Thos.    Skelly    2495 

P.    J.    Enright    2542 

Carl   F.    Ernst    2650 

A.    Lettich     2811 

Latourette-Fical     2812 

Kniltle   Bros 3096 

Plumbing: 

A.    Lettich     $4998 

Thos.    Skelly     5533 

Lawson    &    Drucker    6800 

J.   E.   O'Mara  Co 6100 

Dowd-Welch    6220 

i^atourette-Fical    Co 6273' 

Carl    F.    Ernst     6280 

Thos.   R.   Smith    6426 

S.  W.  Band   7212 

LOS  ANGELES,  Cal.— L.  A.  bd.  educ. 
archtl.  dept.  has  completed  w^orking 
plans  for  2-story  class  D  gymnasium 
bldg.  113x165  ft.,  at  Belmont  high 
school  site,   1523   W  2nd  St;   $100,000. 

ALAMEDA,  Alameda  Co.,  Cal.  —  At 
$18,832.96  C.  F.  Weber  &  Co.,  601  Mis- 
sion St.,  San  Francisco,  awarded  con- 
tract by  Wm.  G.  Paden,  Secty.  Board 
of  Education,  Room  9,  City  Hall,  to 
fur.  and  install  2056  auditorium  chairs 
in  high  school  auditorium.  Complete 
list  of  bids  follow: 

C.  W.  Weber  &  Co $18,832.96 

Heywood  Wakefield   18,298.40 

Ink   Ribbon   Mfg.   Co 18,019.56 

Stewart    School    Supply     18,092.80 

F.    W.    Wentworth     19,161.92 

Rucker-FuUer    Desk    Co 21,690.80 

H.    S.    Crocker     22,616.00 

SAN  FRANCISCO — Amoroso  &  Da- 
mico, 180  Jessie  St.,  at  $287,000  awarded 
general  contract  by  Board  of  Public 
Works  to  erect  Edison  School  in  Chat- 
tanooga St.,  bet.  22nd  and  23rd  Sts. 
tither  contracts  awarded  are:  Crown 
Electric  Co.,  153  Eddy  St.,  electric 
work,  $10,299:  Latourrette-Fical  Co., 
2612  9th  St.,  Berkeley,  plumbing  work, 
$11,828;  Scott  Co.,  243  Minna  St.,  me- 
chanical   equipment,    $17,480. 

ALAMEDA,  Alameda  Co.,  Cal. — Until 
March  16,  8  P.  M..  bids  will  be  received 
by  Wm.  G.  Paden.  Secty..  Board  of  Ed- 
ucation, 9  City  Hall,  to  fur.  and  install 
pipe  organ  in  auditorium  of  high  school 
in  block  bounded  by  .\laineda  and  Cen- 
tral Aves.,  Walnut  and  Oak  Sts.  Cert, 
check  10%  payable  to  Secty.  req.  with 
bid.  Further  information  obtainable 
from  secretary. 
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SAN  FRANCISCO — Board  of  Educa- 
tion has  approved  final  plans  for  "West 
Portal  School  to  be  erected  in  Taraval 
St.  near  Mountain  Blvd.  and  Lenox 
Way,  also  for  the  Everett  Junior  High 
School  to  be  erected  in  the  west  section 
of  th«  block  bounded  by  Church,  16th, 
17th  and  Sanchjz  Sts.  Total  estimated 
cost  of  both  structures  is  $1,250,000. 
Further  mention  will  be  made  of  these 
projects   when   bids   are   desired. 

ALAMEDA,  Alameda  Co.,  Cal.  —  At 
$9,000  Cochrane-Boehm  Co.,  Inc.,  74 
New  Montgomery  St.,  S.  F.,  awarded 
contract  by  Wm.  Paden,  Secty.  Board 
of  Education,  Room  9,  City  Hall,  for 
general  work  for  mechanics  shop  and 
extension  to  boiler  room,  at  $14,888,  W. 
K.  Nottingham  Co.,  368  10th  St.,  Oak- 
land, awarded  contract  for  additions 
and  revisions  to  equipment  in  boiler 
room,  including  new  main  and  return 
to  Old  High  School,  at  $5,473.26,  Crown 
Electric  Co.,  153  Eddy  St.,  S.  F.,  award- 
ed contract  for  additions  and  revis-ions 
to  electrical  works  in  boiler  room, 
mechanics'  shop  and  shops  in  Science 
Building. 

BENICIA,  Solano  Co.,  Cal. — Until 
March  13,  12  noon,  bids  will  be  rec. 
by  H.  B.  Staley,  clerk,  Benicia  School 
District,  to  level  athletic  grounds  at 
high  school.  Plans  obtainable  from 
clerk.- 
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FRESNO,  Fresno  Co.,  Cal.— Until 
March  12,  5  P.  M.,  bids  will  be  received 
by  L.  L.  Smith,  Secty.,  Board  of  Edu- 
cation, 2425  Fresno  St.,  to  furnish 
shrubbery  for  planting  at  Theodore 
Roosevelt  High  School  site.  Lists  of 
materials  desired  obtainable  from  Sect. 
on    request. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
March  18,  2  p.  m.,  bids  will  be  received 
by  Perry  O.  Clark,  clerk,  Lodi  Union 
High  School  District,  to  construct 
shower  rooms  and  for  alterations  to 
present  girls'  gymnasium  and  other 
buildings.  Bids  are  wanted  for  a  gen- 
eral contract.  Wright  and  Satterlee, 
architects.  Bank  of  Italy  Bldg.,  Stock- 
ton, from  whom  plans  may  be  obtain- 
ed on  deposit  of  $10,  returnable.  See 
call  for  bids  under  official  proposal 
section  in  this  issue. 


ELKO,  Nevada. — Miller  and  Reinholt, 
Manit,  Utah,  at  approximately  $100,000, 
awarded  contract  to  erect  Carlin  School 
building  at  Elko.  Horace  Farady,  Salt 
Lake  City,  Utah,  awarded  plumbing 
contract. 

LOS  ANGELES,  Cal. — Dan  Callahan, 
414  Lankershim  Bldg..  awarded  gen- 
eral contract  at  $143,000  for  erecting 
3-story  and  basement  Class  B  forty- 
unit  building,  L-shaped,  184x168  feet, 
at  John  Adams  Junior  High  School  site, 
southwest  corner  of  28th  and  Hill  Sts. ; 
T.  C.  Kistner  &  Co.,  architects.  Other 
contTaets  were  awarded  by  Board  of 
Education  as  follows:  Plumbing  to  E. 
W.  Crovvell  Co.,  744  S.  San  Pedro  St., 
at  $16,879;  heating  and  ventilating  to 
Thos.  Haverty  Co.,  801  Maple  Ave.,  at 
$16,989;  painting  to  Paul  B.  Johnston 
at  $7790;  and  electric  wiring  to  Ameri- 
can Elec.  Constr.  Co.,  at  $5334.20. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
Until  March  19,  11  A.  M.,  bids  will 
be  received  by  L.  W.  Mehaffey,  clerk, 
Antioch-Live  Oak  School  District,  to 
erect  new  school.  Davis-Heller-Pearce, 
architects,  Weber  St.  and  Grant  Ave., 
S'tocliton.  Cert,  check  10%  payable  to 
clerk  req.  Bonds  of  $70,000  voted  .to 
fin^ne'e  cdnstriictlbn.  -  See  call  for  hid.s 
under  olHeial  itroposal  section  in  this 
is.sne. 

LOS  AXGELE.S,  Cal.  —  Architects 
Xoerenberg.  &  Johnson,  401  •  L.  A.  Hy. 
Bldg.,  are  '-completing  working  plans 
for  3-story  top  addition  to  three-story 
and  basement  reinforced  concrete  hig'h 
school  building  and  for  cutting  10  ft. 
from  front  of  present-  3-story  build- 
ingr  for  the  wid&ning  of .  Venice  Blvd., 
at  .part  Time  high  school  site  on 
Venice  Blvd.  between  Hill  St.  and 
Grand  Ave.,  for.  Board  of  Education; 
100x255  feet,  t<?chnioal  laboratories,  of- 
fices, classrooms,  etc.;  pressed  brick 
and  terra  cotta  faji-ing,  composition 
roofing,  2  electric  passenger  elevators, 
addition  to  .  present  .  steam  heating 
plant;   $300,000. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal.— Architect  Arthur  W.  Angel, 
3400  E.  5th  St.,  Los  Angeles,  has  com- 
pleted sketches,  which  will  be  approved 
soon  for  classroom  and  auditorium 
wing  additions  to  the  following  schools 
and  for  a  new  10-classroom  and  audi- 
torium school,  at  Huntington  Park,  for 
the  Huntington  Park  Grammar  school 
Board;  Liberty  Blvd.  School,  San  Ga- 
briel Ave.  School,  Irvington  School, 
Pacific  School,  Malabar  School  and 
Milan  Ave.  School.  The  new  building 
will  be  erected  at  the  State  St.  school 
site.  Bonds  to  the  amount  of  $370,000 
were  voted  for  this  work  at  a  recent 
election  of  which  about  $70,000  will  be 
used   to   purchase   additional   sites. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Architect  Birge  M.  Clark,  600  Embar- 
cadero  St.,  Palo  Alto,  commissioned  hy 
Board  of  Education  to  prepare  plans 
for  proposed  South  Palo  Alto  Grammar 
school  in  Middlefield  Road;  estimated 
cost,    $15,000. 


LOS  ANGELES,  Cal. — Architect  Ro- 
land E.  Coate,  608  Union  Bank  Bldg., 
has  completed  plans  fdr  a  junior  high 
school  to  be  erected  at  Thos.  Starr 
King  Junior  High  School  site  in  block 
bounded  by  Fountain  Ave.-,  Manzanita 
St.,  Sunset  Dr.  and'  Myra  St.;  main 
building  will  be  three-story,  243x62  ft., 
with  a  central  wing  for  an  auditorium 
to  seat  1000;  cafeteria  and  domestic 
science  building,  138x64  feet,  and  1- 
story  manual  arts  building.  169x63  ft.; 
brick  construction^  painted  exterior, 
clay  tile  roofing;  $340,000.  The  Board 
of  Education  will  advertise  for  bids  as 
soon  as  plans  have  been  approved  by 
city  building  department  and  con- 
struction department  of  Board  of  Ed- 
ucation. 


DELANO,  Kern  Co.,  Cal.— Boles  and 
Saterstad.  Madera,  at  $18,900,  awarded 
contract  by  Delano  Joint  Union  High 
School  District  to  erect  manual  arts 
building,  50  by  100  ft.  Ernest  J.  Kump 
Co.,  architects,  Rowell  Bldg.,  Fresno. 
Other  Bids:  A.  C.  Neal,  Lemoore,  $19,- 
4S6:  Graham  and  Son,  Dinuba,  $19,806; 
Jolly  and  Jolly,  Fresno,  $20,844;  Squire 
Cooper,  Selma,  $21,490;  H.  E.  Miller, 
Fresno,  $22,966;  Peterson  and  Eissler, 
Baker.sfield,   $24,800. 


OAKLAND,  CaJ. — At  ^1045,  Ink  Rib- 
bon Manufacturing  Co.,  635  Howard 
St.,  San  Francisco,  submitted  low  bid 
to  John  W.  Edgemond,  secy..  Board  of 
Education,  1104  City  Hall,  to  furnish 
and  install  drawing  tables  for  school 
department. 

Other   bids   received   as   follows: 

R.    Brandlein     $1047.00 

Kawaunee    Mfg.    Co 1342.50 

Stuart  School  Supply ..    1410.00 

C.    F.    Weber   Co 1447.50 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
March  9,  8  P.  M.,  bids  will  be  received 
by  Oliver  Hartzell,  Secty.,  Board  of 
Education,  to  fur.  and  install  electric 
wiring  and  conduits  in  Vocational 
Building  of  high  school.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  secretary. 


OAKLAND,  Cal.  —  At  $68,650,  Wm. 
Keating,  Syndicate  Bldg.,  Oakland, 
awarded  contract  by  Board  of  Educa- 
tion, John  W.  Edgemond,  Secty.,  for 
general  work  for  the  erection  ot  th>: 
Manzanita  School  in  the  East  side  of 
27th  St.  between  24th  and  25th  Aves., 
Oakland.  Plans  bv  Architect  ilowar.) 
Schroeder,    357    12th   St.,   Oakland. 

Other  contracts   let  were    : 

C.  F.  Weber  &  Co.,  601  Mission  St., 
San  Francisco,  for  slate  blackboards, 
$1,085. 

Kawneer  Manufacturing  Co.,  180 
Jessie  St.,  S.  F.,  for  awning  type  win- 
dow fixtures  and  hardware,   $687. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
March  16,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, 9  City  Hail,  to  fur.  and  install 
window  shades  in  High  School  in  block 
bounded  by  Oak  and  Walnut  S'ts.,  Cen- 
tral and  Alameda  Aves.  Cert,  check 
10%  payable  to  Secty.  req.  Specifica-' 
tions  obtainable  from  Secty.  See  call 
fur  bids  under  ofiicial  proposal  section 
in   thi.s  issue. 


SAN  FRANCISCO.— Until  March  24, 
3  P.  M.,  bids  v/ill  be  received  by  Board 
of  Public  Works  to  erect  West  Portal 
School  in  Taraval  St.  bet.  Lennox  Way 
and  Claremont  Blvd.  Segregated  bids 
are  wanted  for  (1)  general  construc- 
tion, estimated  cost  $156,000;  (2) 
plumbing,  $6,300;  (3)  mechanical  equip- 
ment, $6,800;  (4)  electrical  work, 
$3,200.  Plans  obtainable  from  Bureau 
of  Architecture,  2nd  floor.  City  Hall. 


.  »  *..    .■■-ir  ;* 
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BERKELEY,  Cal.  —  Pacific  Electric 
oclc  CO.,  950  Parker  St.,  at  |721 
awarded  contract  for  electric  clocKS 
and  D  N.  &  E.  Walters,  562  Mission 
St  S  F.,  at  $749  awarded  contract  for 
shades  by  Geo.  Sf.  Mouser,  secy.  Board 
of  Education,  2133  Allston  Way,  for 
Hillside  School,  Le  Koy  and  Buena 
Vista  Aves.  W.  H.  Katcliff,  Jr.,  archi- 
tect,  Mercantile   Trust   Bldg.,   Berkeley. 

MONTEREY,  Monterey  Co.,  Cal. — As 
previously  reported.  Cobby  &  Owsley, 
260  Tehama  St.,  San  Francisco,  at  ?23,- 
225  awarded  contract  by  Monterey 
Union  High  School  Dist.,  to  erect  two- 
story  reinforced  concrete  addition  to 
school  at  680  Larkin  St.  A.  W.  Angel, 
architect,  336  17th  St.,  Oakland.  Other 
bids  were:  S.  H.  Hooke,  Monterey, 
$22,445  not  including  heating;  F.  A. 
Hill  &  Co.,  San  Francisco,  $24,166;  Fred 
Walsh,  $24,500;  Geo.  R.  Dean,  Monterey, 
$24,793. 

AUSTIN,  Nevada — Anderson  &  Mc- 
Shea,  Winnemucca,  Nevada,  at  $39,895 
awarded  contract  by  Lander  County 
School  Trustees  to  erect  Austin  High 
School.  Geo.  Ferris  &  Son,  architects, 
Reno,  Nevada.  Other  bids  were: 
Ernest   White      Co.,   Twin      Falls, 

Idaho     $40,603 

T.  J.   Reese,  Fallon,   Nevada   44,998 

J.    C.    Dillard,    Reno,    Nevada 48,888 

Jenkins   &   Elton,    Sacto.,    Cal 49,860 

A.    L.    McGinty,    Elko,    Nevada..    52,695 
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RICHMOND,  Contra  Costa  Co.,  Cal. — 
As  previously  reported,  bids  will  be 
received  by  W.  T.  Helms,  clerk,  Rich- 
mond School  District,  to  erect  additions 
to  Fairmount  and  Peres  Schools;  each 
to  consist  of  6-classroom  and  audi- 
torium addition;  hollow  tile  construc- 
tion. Jas.  T.  Narbett,  architect,  Syn- 
dicate Bldg.,  Oakland.  Leland  &  Haley, 
heating  engineers.  Cert,  check  10% 
payable  to  dist.  req.  Plans  on  file  in 
office  of  clerk  and  obtainable  from  ar- 
chitect. See  call  for  bids  un^er  ofllcial 
Mectiuii   in   this   issue. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Until 
7:30  p.  m..  Mar.  24,  bids  will  be  rec.  by 
bd.  of  trustees  of  Inglewood  city  school 
dist.  for  erecting  a  new  grammar 
school  bldg.  n  Oak  St.,  Inglewood; 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  archt.  Bidsi  will  be  rec.  sep- 
arately on  genl.  wk.,  electrical  work, 
htg.,  painting  and  plbg.  Bldg.  will 
have  10  classrms.  and  administration 
offices,  frame  constr.,  face  brick  ve-» 
neer,  comp.  and  tile  rfg;  $70,000. 

PASADENA,  L.  A.  Co.,  Cal.— United 
Bldg.  &  Fin.  Co.,  1262  N  Fair  Oaks, 
Pasadena,  submitted  low  bid  to  Pasa- 
dena bd.  educ.  at  $107,300  for  add.  to 
Center  and  Oak  Knoll  Jr.  high  school, 
at  Pasadena;  Austin  ,^  Ashley,  archts., 
Cham,  of  Comm.  Bldg.,  Los  Angeles; 
other  low  bidders  were:  htg.  and  vent., 
Fraser  &  Hillier,  1353  N  Lake,  Pasa- 
dena, at  $16,477;  plbg.,  Munger  &  Mun- 
ger,  174  E  Union,  Pasadena,  at  $7387; 
elec.  wiring,  Baty  Elec.  Co.,  124  W  4th 
St.,  Long  Beach,  at  $6050.50;  painting, 
Paul  B.  Johnson,  at  $4050;  20  classrms., 
library,  offices,  reinf.  cone,  constr., 
stucco  exter. 


SAN  LUIS  OBISPO,  Cal. — Archts.  T. 
C.  Kistner  &  Co.,  1121  Detwiler  Bldg., 
Los  Angeles,  and  L.  N.  Crawford,  Santa 
Maria,  assoc,  have  been  commissioned 
to   prepare   plans   for     groupi     of     high 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


school  bldgs.,  at  San  Luis  Obispo,  for 
San  Lui.s  Obispo  high  sch.  bd.,  site  for 
sch.  has  been  purchased  and  amt.  of 
money  to  be  spent  will  be  determined 
in  a  short  time. 


ROSEVILLE,  Placer  Co.,  Cal. — Until 
March  18,  bids  will  be  received  by  Rose- 
ville  Union  High  School  District  to 
erect  one-story  reinforced  concrete 
auditorium  building;  est.  cost,  $35,000. 
Norman  R.  Coulter,  architect,  46  Kear- 
ny St.,  San  I<''rancisco.  Plans  obtainable 
from  architect  and  on  file  in  office 
of  clerk. 


BANKS,  STORES  &  OFFICES 


Plans  To  Be  Prepared. 
BUILDING.  Cost,    $100,000 

MARYSVILLE.      4th    St.    bet.    D   and   B. 
Seven-story    reinforced    concrete    store 

and   office   building. 
Owner — Hart   Bros. 
Architect — Dean   &   Dean,   City   Library 

Bldg.,  Sacramento. 


Sub-Bids   Being   Received. 

ADDITION  Cost,     $ 

SAN  FRANCISCO.     No.  1041  Market  St. 
Two-story  addition  to  present  fireproof 

department   store. 
Owner^ — Weinstein   Co.,   Premises. 
Architect    &    Mgr.      of      Constr. —    Wm. 

Knowles,   Hearst  Bldg.,   S.   F. 


Elevator   Contract   Let. 

BANK    BLDG.  Cost,    $300,000 

SACRAMENTO,     Cal.       Seventh     and    J 

Sts.,   adjoining   D.    O.   Mills   Bank. 
Four-story   Class   A  steel   and  concrete 

bank  building. 
Owner — California    National    Bank. 
Architect — Starks   &   Flanders,   Ochsner 

Bldg.,   Sacramento. 
E:ie\-ut(ir.s   to   Otis   Elevator  Co.,   Forum 

Bldg.,  Sacramento. 
As  previously  reported,  grante 
awarded  Raymond  Granite  Co.,  3  Po- 
terero  Ave.,  S.  F. ;  steel  to  Palm  Iron 
Works,  1814  15th  St.,  Sacramento;  con- 
crete piles  to  Geo.  Hudnut,  1915  S-Sac- 
ramento    St.,    Sacramento. 


Plans   Being   Prepared. 

STORE  Cost,   $10,000 

OAKLAND,  Alameda  Co.,  Cal.  Foot- 
hill  Blvd. 

One-story  class  C  store  building. 

Owner — Silas  D.   Gibbs. 

Architect — Leonard  H.  Ford,  1435  Har- 
rison  St.,  Oakland. 


Additional    Sub-Contracts   Let. 
OFFICE    BUILDING.  Cost,    $400,000 

SAN    FRANCISCO.      California    St.    bet. 

Grant    Ave.    and    Stockton    St. 
Four-story  class  A   office  building. 
Owner — Hartford    Fire    Insurance    Co., 

438    California    St.,    San    Francisco. 
Architect — Bakewell      &      Brown,      251 

Kearny  St.,  San  Francisco. 
Contractor  —  Dinwiddle        Construction 

Co.,  Crocker  Bldg.,  San  Francisco. 
KlectTioal       Work    —    Globe       Electric 
Works,  1899  Mission  St.,  San  Fran- 
cisco. 
riiiinbiiiK — Wm.   J.   Forster  Co.,   355   4th 
As    previously    reported — Excavating, 
Granfield,    Farrar    &    Carlin,    67    Hoff 
Ave.,    San    Francisco;    structural    steel, 
California  Steel  Co.,   1303  Hobart  Bldg., 
S.      F. :      terra      cotta.      Gladding,      Mc- 
Bean  &  Co.,   660  Market  St.,   San  Fran- 
cisco. 


Additional    Contracts   Let. 
STORE.  Cost,   $100,000  approx. 

SAN    FRANCISCO.      S.   Mission   St.   near 
8th,    running   through   to   Minna   St. 
One-story,     basement     and     mezzanine 
floor    steel     frame     and     concretie 
store    and    loft    building    and    one- 
story    concrete    garage.      Designed 
to    carry    5    additional    stories,    85 
by    235. 
Owner — Mangrum     &     Otter,     Inc.,     827 

Mission    St.,    San    Francisco. 
Engineer    —    T.      Ronneberg,      Crocker 

Bldg.,    San    Francisco. 
Steel   Sash — U.   S.   Steel   Products,   Rial- 

to  Bldg.,  San  Francisco. 
Steel  RuUinK  Doors— Kinnear  Mfg.  Co. 
444  Market  St.,  San  Francisco. 
As  previously  reported — Concrete 
work,  Cahill  Bros.,  San  Francisco;  steel, 
Moore  Drydock  Co.,  foot  of  Adeline  St., 
Oakland;  reinforcing  steel.  Steel  Serv- 
ice Co.,  1280  Indiana  St.,  San  Francisco; 
excavating,  Sibley  Grading  &  Teaming 
Co. 


Plans   To    Be   Prepared. 

OFFICE   BLDG.  Cost,   $300,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  (Lo- 
cation  withheld). 

Six-story    class    B    medical    office    bldg. 

Owner  —  Local  physicians  represented 
by  Dr.   Mark   Hopkins. 

Architect — Not    selected. 


.Sub-Contracts  Let 

STOliES  &  OFFICES  Cost,  $60,000 

illCHMO.XD,    Contra    Costa    Co.,    Calif. 

Tenth   and   Macdonald  Ave. 
Two-story   brick  store  and  office  bldg. 
Owner — F.    A.    Muller,    Syndicate    Bldg., 

Oakland. 
Architect  &  Builder — F.  A.  Muller,  Syn- 
dicate Bldg.,  Oakland. 
.Sheet  metal — W.  H.  PIcard,  354  Hobart 

St.,   Oakland. 
Brick    vrork — Dinnie    Construction    Co., 

354   Hobart   St.,   Oakland. 
Pluniblnjs— W.   D.   Rihn,   220   6th   Street, 

Richmond. 
dectrlcal   work  —  Richmond   Electrical 

Co.,  248  14th  St.,  Richmond. 
As  previously  reported,  glass  was 
awarded  to  Tyre  Bros.  Glass  Co.,  354 
Hobart  St.,  Oakland;  steel  to  Califor- 
nia Steel;  lumber  to  Sunset  Lumber  Co. 
1st  and  Oak  Sts.,  Oakland;  concrete  to 
Carl  Overaa,  250  So.  12th  St.,  Richmond. 


Plans  To  Be   Prepared. 

TELEPHONE  BLDG.         Cost,  $1,500,000 

STOCKTON,  Lindsay  and  San  Joaquin 
Streets. 

Class  A  reinforced  concrete  and  steel 
frame  telephone  exchange  build- 
ing,  100  by   100  ft. 

Owner — Pacific  Tel.  &  Tel.   Co. 

Architect — E.  V.  Cobbey,  444  Bush  St., 
San   Francisco. 


Plans  Being  Figured. 

BUILDING.  Cost,  $250,000 

SAN  FRANCISCO.  N.  E.  Corner  22nd 
and   Mission    Sts. 

Three-story  reinforced  concrete  bank 
building.  Mission  type  of  archi- 
tecture. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect — Miller  &  Pflueger,  Lick 
Bldg.,    San    Francisco. 

Engineer — W.  L.  Huber,  First  National 
Bank   Bldg.,    San    Francisco. 


Contract  Awarded. 

STORES,   OFFICE  Cost,   $47,500 

OAKLAND,  Alameda  Co.,  Cal.  Foot- 
hill   Blvd.    and    Walnut    Ave. 

Two-story  concrete  stores  and  offlce 
building. 

Owner— Geo.  E.  Bennett,  291  10th  St., 
San   Francisco. 

Architect — None. 

Contractor — L.  H.  Nishkian,  618  Un- 
derwood Bldg.,   S.   F. 


Cost,   $30,000 
Los      Angeles 


Plans    Complete. 

STORE 

HUNTINGTON      PARK, 

Co.,    Calif. 
One-story      frame      and      stucco      store 

building    with    display    and    recital 

rooms. 
Owner — Rudolph   Wurlitzer  Co.   of  Cal., 

814  S.  Broadway,  Los  Angeles. 
Architect — Vernon     W.     Houghton,     275 

Post   St.,  S.  F. 


MONROVIA,  Los  Angeles  Co..  Cal. — 
Security  Trust  i"t  Savings  Bank  5th  and 
Spring  Sts.,  Los  Angeles,  has  purchased 
site  at  corner  of  Myrtle  and  White 
Oaks  Sts.,  Monrovia,  and  contemplate 
erecting  a  branch  bank  building  in  the 
near  future. 


Member  S.  F.  Builders'  Exchans« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Yuriegated  Colors  Slat« 

Roofing 

and 

Kandoin  Variepatcd  Colors  Tile 

Roofing 

Compoaltlon   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jcaale   8t^  San  F>mncl*e« 

Res.    4201    Mission    St. 

Phone    Randolph    698] 
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Contract  Awarded. 

STORES  Cost,    $16,000 

SACRAMENTO,  Calif.  3030  S  St. 
One-story  frame  (4)  stores  bldg. 
Owner — Gicetti    Dying    &   Cleaning   Co., 

3020    S   St.,    Sacramento. 
Architect — None. 
Contractor — Thos.    B.    Hunt,    1510    30th 

St.,    Sacramento. 


Segregated  Figures  Being  Received. 
ALTERATIONS.  Cost,   $12,000 

SAN   FRANCISCO.     W.   Seventh  St.  bet. 

Harrison  and  Folsom  Sts. 
Alterations   and  additions   to   one-story 

brick  building. 
Owner — L.  Abrams. 
Architect — Mel    I.    Schwartz,    1202    Nev. 

ery  St.,  San  Francisco. 
Worlt  will  consist  of  raising  first 
floor  to  one-story  heighth  and  the)  ad- 
dition of  second  story.  First  floor  will 
provide  office  space.  Front  of  struc- 
ture   to   be    pressed    brick. 


Sub-Figures     Being     Received     On    All 

Portions    of    Work    From    Selected 

Contractors. 

OFFICE   BUILDING.  Cost,   $3,000,000 

SAN    FRANCISCO.      S.    W.    Sutter   and 

Montgomery    Sts. 
Twenty-four-story  class  A  office  build- 
ing. 
Owner — Hunter  Dulin  &  Co.,   256  Mont- 
gomery  St.,   San,  Francisco. 
Architect — Schulz  &  Weaver,  New  York 
and   Pacific  Mutual  Bldg.,  Los  An- 
geles. 
Consulting    Engineer — H.    J.    Brunnier, 

Sharon  Bldg.,  San  Francisco. 
Contractor — Lindgren  &  Swinerton,  225 
Bush  St.,  San  Francisco. 
As  previously  reported — Structural 
steel,  U.  S.  Steel  Products  Co.,  Rlalto 
Bldg.,  San  Francisco;  grading,  Gran- 
field,  Farrar  &  Carlin,  67  Hoff,  San 
Francisco. 


Plans  Being  Prepared. 

STORE    BLDG.  Cost,    $90,000 

SACRAMENTO,    Cal.       J    St.,    bet.    11th 

and  12th  Sts. 
Two-story     reinforced     concrete     store 

building,  75x160. 
Owner  —  Eastern    Outfitting    Co.,    1017 

Market  St.,   San  Francisco. 
Architect — Starks   &  Flanders,   Ochsner 

Bldg.,   Sacramento. 


LOS  ANGELES,  Cal.— Archt.  A.  B. 
Rosenthal,  790  Hillstreet  Bldg.,  has 
compl.  sketches  for  10-story  and  base- 
ment reinf.  cone,  auto  bldg..  at  s.  w. 
cor.  Santa  Monica  Blvd.  and  Vermont 
Ave.,  for  M.  Jacobowsky  and  R.  Rosen- 
berg;  140x135  ft.;  elec.   elevators. 


SEATTLE,  Wash.— V.  yv.  Voorhees, 
Eitel  Bldg.,  Preparing  plans  for  8- 
story  reinforced  concrete  stores  and 
offices  to  be  erected  at  Third  Ave.  and 
Union  St.,  for  Vance  Lumber  Co.;  est. 
cost,  $950,000;  113  by  111  feet.  Bids 
for  wrecking  the  present  structure  will 
be  asked  at  once. 


LOS  ANGELES,  Cal.  —  Architect 
Edwin  Bergstrom,  Citizens  National 
Banli  Bldg.,  is  taking  bids  for  erecting 
a  4-story  ai  d  basement  Class  A  store 
and  loft  building  at  319-:il  W.  8th  St. 
for  the  Owl  Drug  Co.;  52x116  feet,  rein- 
forced concrete  frame,  wall  and  floors, 
terra   cotla   front. 


LOS  ANGELES,  Cal.— J.  V.  McNeil 
Co.,  5860  South  Park  Ave.,  has  been 
awarded  contr.  in  addition  to  general 
contract  for  mechanical  branches  for 
the  Class  A  office  building  at  5th  and 
Broadway  for  Sun  Realty  Co.,  making 
the  contract  for  all  work  complete  ap- 
proximately $1,150,000;  Curle'tt  & 
Beelman,  4U8  Union  Bank  Bldg.,  archi- 
tects. 


REDDING,  Shasta  Co.,  Cal. — Until 
Maz-ch  y,  5  P.  M.,  bids  will  be  received 
by  August  H.  Gronwoldt,  chairman  of 
Board  of  Trustees,  Redding  Lodge  No. 
1073,  B.  F'.  O.  E.,  to  remodel  store 
fronts  al  Elks'  Building  and  for  the 
construction  of  metal  ceilings  in  store 
rooms  of  Leslie  Jones  Dept.  store  and 
James  Young  Hardware  store.  Plans 
obtainable  rrom  chairman  at  Golden 
Eagle  Hotel,  Redding.  Cert,  check  1U% 
reti.  with  bid. 


THEATRES 


Plans  Being  Prepared. 

THEATRE  BLDG.  Cost,  $250,000 

MARYSVILLE,  Yuba  Co.,  Cal. 
Class  A  theatre  building,  seating  capa- 
city 1700. 
Owner — Golden   State  Theatre  Corp.,   86 

Golden  Gate  Ave.,  San  Francisco. 
Architect — Aithur  H.  Lamb,  Plaza  Bldg 
Sacramento. 
Eugene  H.  Emmick  of  San  Francisco 
is  president  and  R.  A.  McNeil,  general 
manager  of  the  Golden  State  corpora- 
tion. The  company  has  36  theaters  in 
its  present  string,  with  12  more  under 
construction.  These  12  are  as  follows: 
Oakland,  five;  San  Francisco,  four; 
Berkeley,  one;  Hay  ward,  one;  Monterey 
one;  a  $1,500,000  house  in  Seattle  and 
$1,000,000  theatre  in  Portland. 


Plans    Being    Prepared. 

REMODEL  Cost,  $150,000 

SACRAMENTO,   1013  K  St. 

Complete  remodeling  of  present  thea- 
tre building,  (seating  capacity  to 
be  increased  to  2300) 

Owner — Hippodrome  Theatre. 

Architect — Arthur  H.  Lamb,  Plaza  Bldg 
Sacramento. 

Lessees  —  Golden  State  Theatre  Corp. 
(Eugene  H.  Emmick,  president,  86 
Golden  Gate  Ave.,  S.  F. 


TULARE,  Tulare  Co.,  Cal. — Robt.  A. 
Hazel,  manager  of  Tulare  Theatre,  to 
be  erected  at  Tulare  and  L  Sts.,  an- 
nounces bids  will  be  opened  for  the 
new   structure    on   March    10.      In   addi- 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  L.aat  Word  In  Wall   Board. 


CAI^IFORNIA  CEDAR   PRODUCTS  COMPANl 

ST(X:KT0N,   CALIFORNIA 


tion  to  theatre  quarters  plans  also 
provide  for  seven  stores  and  ten  offices. 
Plans  by  Architects  Miller  &  Pflueger. 
580  Market  St.,  S.  F. 


WHARVES  &  DOCKS 


LOS  ANGELES,  Cal. — Bids  rec.  by  L. 
A.  harbor  comm.  for  piling  and  re- 
ferred to  engr.  for  analysis  and  re- 
port. Bids  were  taken  as  follows:  Sec. 
A  (1)  17,790  ft.,  17-in.  sq.  concr.  piles, 
asph.  painted;  (2)  17,790  ft.  16-in.  sq. 
concr.  piling,  treated  with  hot  asph. 
by  vacuum  pressure  process;  (3)  17,- 
790  ft.  with  concr.  jackets  painted  with 
hot  asph.;  (4)  17,790  ft.  concr.  piles  with 
concr.  jackets  treated  in  asph.  with 
vacuum  pressure;  (5)  17,790  ft.  17-in. 
round  concr.  piles  (Gunite)  painted 
with  hot  asph.;  (6)  20,464  ft.  concr. 
sheet  piling,  incl.  necessary  wale  sup- 
port lugs,  all  asph.  treated;  (7)  20,464 
ft.  concr.  sheet  piling,  incl.  necessary 
wale  support  lugs,  treated;  (8)  983  ft 
concr.  wales,  treated;  (9)  983  ft.  concr. 
wale,  treated;  (10)  123  steel  tie  back 
rods;  awaid  to  be  made  for  one  only 
of  items  (1),  (2),  (3),  (4),  or  (5);  one 
only  of  (6)  or  (7);  one  only  of  item 
(8)  or  (9);  Section  B:  incl.  transporta- 
tion from  site  of  manufacture,  deliv. 
driving,  and  placing  of  piles  and  wales 
at  Berth  228D  and  E:  (1)  17,790  ft 
concr.  piles  driven  in  place;  (2)  20  454 
Q«o  I}-  concrete  sheet  piling;  '(3) 
/?f  ,  ,„  Pre-cast  concr.  wales,  placed; 
V\,  ^J  ^^^^^  '^'^  ^^ck  rods,  compl.,  in- 
stalled, incl.  furn.  of  all  material,  ex- 
cept tie  back  rods.     Bids  follow- 

it.  H.  Travers,  420  S.  Westlaice  Ave 
(apparently  low)— A:  (1)  $2.16-  (6) 
$3.01;  (8)  $4.25;  (10)  $27;  Sec.  B:  (1) 
^|c;  (2)  46c;  (3)  $1;  (4)  $26;  bond  for 
$10,000. 

Koss  Constr.  Co.— A:  (1)  $2  26-  (6) 
f^/SO;    (8)    $3.30;    (10)    $70;    B:*     1)'  60c 

M.  A.  Bechtel  Co. — A-  (1)  S2  8^-  at 
f,-('5;  (6)  $3.51;  (8)  $4.-75;  (10)  $5044; 
f9..1'\'^-^^%^2)  75.8c;  (3)  60.7c;  (4) 
$23.35;    bond    for    $20,000. 

Merritt-Chapman  &  Scott— A:  $3225 
(0)  $3225;  (5)  $3.82;  (6)  $3.82;  (8) 
$0.16;  (10)  $43.40;  B:  (1)  33cl  (2)  73  5c- 
(3)    $1  95;    (4)    $34.30;    bond   for    $20,6oo! 

$.'9r•(9^1l'2^4;"Tl^i72!^L^%^^^  5^4l^. 


MONTEREY^  Monterey  Co.,  Cal —A 
W.  Kitchen,  900  Jay  St.,  Alameda, 
awarded  contract  by  Monterey  City 
Council  to  construct  municipal  wharf 
No.  2  from  plans  of  Francis  Betts 
Smith,  consulting  engineer,  Holbrook 
Bldg.,  San  Francisco,  bids  being  taken 
on  following  propositions:  Prop.  1, 
lump    sum    bid    for    structure    complete' 

W'^r}7-  ^•*'^*^'^  ^'"-  ft.  wood  piles  of  which 
3b, 000  hn.  ft.  shall  have  cone,  jackets; 
(a)  if  more  than  22,000  lin.  ft.  with 
cone,  jackets,  per  lin.  ft.  (b)  if  more 
than  30,000  lin.  ft.  green  piles,  per  lin. 
ft.  (c)  if  less  than  30,000  lin.  ft.  green 
piles,  per  lin.  ft.  (d)  if  more  than 
24,000  lin.  ft.  creosoted  piles,  per  lin. 
ft.  (e^  if  less  than  24,000  lin.  ft  cre- 
osoted piles,  per  lin.  ft.  Complete  list 
of   bids    follows: 

A.  W.  Kitchen,  Pron.  1.  $199,977;  (a) 
add  $3.45;  (b)  add  49c;  (c)  ded.  20c: 
(d)  add  98c;  (e)  ded.  70c;  160  work- 
ing days. 

M.  B.  McGowan,  Prop.  1,  $204,000;  (a) 
add  $3.00;  (b)  add  32c;  (c)  ded.  20c- 
(d)  add  90c;  (e)  ded.  72c;  170  work- 
ing  days. 

San  Francisco  Bridge  Co.,  Prop  1 
$206,000;  (a)  add  $3.10;  (b)  add  45c 
(c)  ded.  18c:  (d)  add  $1.25;  (e)  ded. 
65c;  180  working  days. 

Youdall    Construction    Co.,      Prop.    1 


Mailing  Lists 

'  Will  help youincrease sales 
Send  for  FUEE  catalog  k<vIii7 
countsond  prices  on  cla£SlliedDames 
of  you  rbest  prospective  customer*-" 
National.  SUtp,  Local-Individiula. 
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$211,744;  (a)  add  $3.10;  (b)  add  45c; 
(c)  ded.  27c;  (d)  add  $1.05;  (e)  ded. 
77c;   lilO  working  days. 

Healy  Tibtaitts  Const.  Co.,  Prop.  1, 
$217,000;  (a)  add  $.'3.58;  (b)  add  55c; 
(c)  ded.  22c;  (d)  add  $1.10;  (e)  ded. 
65c;   I'JO   working  days. 

Clinton  Construction  Co.,  Trop.  1, 
$220,000;  (a)  add  $6.00;  (b)  add  90c;  (c) 
ded.  ;iOc;  (d)  add  $1.50;  (e)  ded.  50c; 
\1.>    working   day.s. 

MISCELLANEOUS  BUILDING 
CONSTRUCTION 


nans   To   Go   Out   For   Figures   Mar.   8, 

1926. 
SWIMMING  POOL  Cost,   $50,000 

MARYSVILLE,    Yuba   Co.,   Cal. 
Owner — City  of  Marysville. 
Architect  —   Geo.    C.   Sellon,    California 

State   Life   BIdg.,    Sacramento.     . 


KEXO,  Nevada — Preliminary  plans 
will  be  prepared  at  once  for  the  San 
Francisco  Exposition  Building  to  be 
erected  in  Idlewild  I'ark,  Reno,  for 
the  Nevada  Trans-Continental  High- 
ways   E.x'position;    est.    cost,    $50,000. 


SAN  BERNARDINO,  Cal.— H.  C.  Mc- 
Alester,  president  National  Orange 
Show  Assn.,  announces  that  Assn.  con- 
lemiilates  erecting  another  exposition 
building   the   size  of   the   present   bldg. 


SACRAMENTO,  Cal.— John  S.  Knapp, 
601  E.  Main  St.,  Turlock,  at  $137,500 
and  $148,500  (Alt.  1),  submitted  low 
bid  to  Geo.  B.  McDougall,  State  Archi- 
tect, Chief  Division  of  Architecture, 
Forum  Bldg.,  for  general  construction 
of  grandstand  at  State  Fair  Grounds. 
Other  low  bidders  were: 

Golden  Gate  Iron  Works,  1541  How- 
ard St.,  San  Francisco,  for  structural 
steel,    $12,587   and   $13,632    (Alt.   1). 

Scott  Plumbing  &  Electric  Co.,  421  J 
St.,  Sacramento,  for  plumbing  work, 
$11,906  and  $11,970   (Alt.  1). 

Latourette-Fical  Co.,  907  Front  St., 
Sacramento,  for  electrical  work,  $8990 
and   $9538    (Alt.    1). 

Complete  list  of  bids  follows: 
GENERAL   CONTRACT 
John    S.    Knapp,     140    days,    $137,500; 
Alt.    1,    $148,500. 

Fred  H.  Betz,  124  days,  $140,820;  Alt. 
1,  $153,810 

Wm.  Keating,  150  days,  $143,748;  Alt. 
1,  $155,548. 

Geo.  D.  Hudnutt,  120  days,  $143,300; 
Alt.    1,    $156,950. 

Wm.  Murcell,  160  days,  $147,080;  Alt. 
1,  $157,890. 

J.  A.  Bryant,  130  days,  $148,700;  Alt. 
1,  $159,800. 

Campbell  Construction  Co.,  110  days, 
$149,524;  Alt.   1,  $160,646. 

Holdener  Construction  Co.,  120  days, 
$149,080;   Alt.   1,   $162,878. 

McGillivray  Construction  Co.,  130 
days,   $151,731;  Alt.   1,  $162,917. 

Industrial  Construction  Co.,  135  days, 
$153,773;   Alt.    1,   $164,463. 

Lindgren  &  Swinerton,  135  days, 
$160,000;  Alt.   1,  $168,000. 

Herndon      &     Finnigan,     days, 

$161,495;  Alt.   1,   $172,470. 

STRUCTURAL    STEEL 
Golden    Gate    Iron    Works,    65    days, 
$12,587;   Alt.   1,   $13,632. 

Western  Pipe  &  Steel  Co.,  120  days, 
$14,700;   Alt.    1,   $16,000. 

Minneapolis  Steel  &  Machinery  Co., 
75  days,   $15,100;  Alt.   1,   $16,430. 

Schrader  Iron  Works,  60  days,  $15,- 
194;   Alt.    1,    $16,521. 

Virginia,  P.ridge  &  Iron  Works,  120 
days,    $15,763;    Alt.    1,    $17,131. 

Moore  Drydock  Co.,  100  days,  $16,100; 
Alt.   ],   $17,500. 

Palm  Iron  &  Bridge  Works,  90  days, 
$lfi,33n;   Alt.   1,   $17,725. 

McClintic   Marshall   Construction   Co., 
90   days,    $16,450;    Alt.    1.    $17,827. 
PLUMBING 
Scott    Plumbing   &    Electrical   Co.,   90 
days,    $11,906;    Alt.    1,    $11,970. 

Latourctte-Fical  Co.,  100  days,  $11,- 
085;   Alt.    1,    $12,114. 

Hateley  &  Hateley,  40  days,  $12,000; 
Alt.   1,   $12,140. 

Luppen  A  Hawley,  90  days,  $12,197; 
Alt.   1,   $12,354. 

ELECTRICAL    WORK 
T>atourette-Fical  Co.,  100  days,  $8990; 
Alt.  1,  $9538. 

Scott  Plumbing  &  Electrical  Co.,  90 
days.   $9625;   Alt.    1,   $10,110. 

Pacific  Electric  Construction  Co.,  

days,  $9551;  Alt.  1,  $10,533. 


Newbery-Pearce      Electric      C,     

days,$ll,128;  Alt.  1,  $11,620. 

Alt.  1  for  additional  section  (approx- 
imately  500   seats). 

All    bids   taken   under   advisement. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Acme  Gravel  Co.,  1401  Potrero  Ave., 
San  Francisco,  has  purchased  site  in 
Ninth  St.,  bet.  Oilman  Ave.  and  Cordor- 
nices  Creek  and  plans  to  erect  a  new 
plant  and  storage  yards.  Preparations 
are  under  way  to  erect  a  new  plant  in 
the  West  Oakland  section.  Negotiations 
for  a  site  for  the  latter  plant  are  now 
under   way. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  22,  11  A.  M.,  bids  will  be 
received  by  Eugene  Graham,  county 
clerk,  to  erect  wood  frame  chicken 
house  at  San  Joaiiuin  County  General 
Hospital.  Ralph  P.  Morrell,  architect. 
Union  Bldg.,  Stockton.  Plans  on  file 
in  office  of  clerk. 

SAN  JOSE,  Santa  Clara  Co., — South- 
ern Pacific  R.  R.  Co.,  65  Market  St., 
San  Francisco,  contemplates  erection 
of  $1,000,000  station  to  replace  present 
structure. 


SAN  FRANCISCO— John  Tait,  Phelan 
Bldg.,  will  have  plans  prepared  for  a 
new  boxing  pavilion  on  the  site  of  the 
Dreamland  Pavilion,  Steiner  and  Post 
Sts.;  will  have  seating  capacity  of  10,- 
000  or  more  persons;  cost  will  exceed 
$100,000. 


HOLLYWOOD,  L.  A.  Co.,  Cal.— H.  M. 
Baruch  Corp.,  444  I.  W.  Hellman  Bldg., 
has  contr.  at  approx.  $50,000  for  reinf. 
cone,  work  for  seat  support  sys.  for 
Hollywood  Bowl,  2  blocks  s.  of  cor.  of 
Highland  Ave.  and  Cahuenga  Blvd.,  for 
the  Hollywood  Bowl  Assn;  plans  by 
the  Allied  Archts.  Assn;  there  will  be 
additional  wk.  done  on  a  unit  price 
basis. 


very  dersirous  of  securing  the  represen- 
tation of  San  Francisco  companies 
which  are  not  now  represented  in  Kobe. 

10U39 — Hiroshima,  Japan.  Gentle- 
man contemplating  establishing  a  plant 
for  the  manufacture  of  flour  from  rice 
and  various  kinds  of  beans,  wishes  to 
communicate  with  manufacturers  and 
'xporters  of  machinery  suitable  for  such 
a   inill.   Solicits  catalogs  and  pt  ice  lists. 

10041 — London,  England.  Manufac- 
turers of  an  electric  boiler  scaler  wish 
ii'  appoint  an  agent  to  handle  the  sale 
of  iliis  article  in  this  territory. 

1U042 — London.  England.  Manufac- 
turers of  a  device  for  removing  dents 
from  automobile  fenders  desires  a  suit- 
able representative  on  the  Pacific  Coast. 

10045 —  Hamburg,  Germany.  Firm 
wishes  representative  in  San  Francisco 
for  China,  earthenware  and  enamel- 
ware,  aluminum  goods. 

10046 — Frankenthal,  Pfalz,  Germany. 
German  manufacturers  of  semi-rotary 
wingpumps  wishes  representative  In 
S'an   Francisco. 

10047 — Magdeburg,  Germany.  Firm 
wishes  connection  with  manufacturers 
of  porcelain  and  earthenware  for  sup- 
plying them  with  raw  material. 

10048 — Cassel-B.,  Germany.  German 
manufacturer  of  copper  kettles  wishes 
representatives  in  San  Francisco. 

10051— France.  Established  French 
importers  are  desirous  of  representing, 
on  a  commission  basis,  American  ex- 
porters of  raw  materials  and  finished 
products.  Are  in  a  position  to  establish 
branch  offices  for  American  firms  In 
which  they  might  invest  some  capital. 
This  firm  will  also  act  as  buying  agents 
for  American  importers  of  French 
specialties. 

10052 — Valencia,  Spain.  Firm  desires 
to  communicate  with  American  manu- 
facturers of  machinery  for  the  manu- 
facture of  sausages  and  preserved 
meats.  Alto  wishes  to  get  in  touch 
with  refineries  of  medicinal  drugs  and 
perfumes. 


OAKLAND,  Alameda  Co.,  Cal.  —  All 
bids  received  Feb.  16th  by  Walter  S. 
Chandler,  S'ecty.  Park  Directors,  407 
City  Hall,  to  furnish  and  erect  2000 
feet  of  wire  fabric  fence  at  Sequoia 
Park  were  rejected  and  new  bids  will 
probably   be   asked. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

10026 — Alamos,  Mexico.  New  process, 
forest  and  desert  waste  for  the  recov- 
ery of  extracts,  inks,  oils,  gums,  from 
any  plants  or  trees.  Tests  carried  out 
for  any  variety  of  waste  material. 
Terms  moderate.  Party  is  also  in  need 
of  an  experimental  auger  press  for 
use    in    the   above   process. 

10027 — Culiacan,  Mexico.  Gentlemen 
wishes  to  communicate  with  San  Fran- 
cisco lapidaries.  Wishes  catalogs  and 
prices   on   grave   headstones. 

10034 — Tientsin,  China.  Young  man 
with  older  brother  and  father  in  es- 
tablishid  shipping  business  in  Tient- 
sin, North  China,  returning  to  Tientsin 
within  a  few  weeks,  is  willing  to  con- 
duct business  for  anyone  interested  in 
China,  also  willing  to  talk  business 
with  any  individual  or  business  firm 
not  at  present  connected  with  China 
exports  but  considering  establishing 
(connections  there. 

10036 — New  Orleans,  La.  Dealers  in 
advertising  novelties,  premium  spec- 
ialties, etc.,  arc  in  the  market  for  a 
large  quantit.v  of  imported  unique  or- 
namented boxes,  made  of  wood,  vul- 
canized or  mechanical  rubber,  celluloid, 
or  any  material  other  than  metal,  in- 
side measurement  of  the  boxes  is  to  be 
4V4x7>/4  inches,  and  the  larger  size, 
3%x7%  inches,  to  be  used  in  packing 
fruit   cake. 

10038  ^-  Kobe,  Japan.  Experienced 
manufacturers'  representative,  very 
closely  connected  with  the  various 
busines-p  houses  in  the  port  of  Kobe,  is 


ALAMED.l    BUILDING 


City  of  Alameda  reports  the  issuance 
of  28  permits  for  new  construction 
during  the  month  of  February,  the  cost 
of  the  improvements  approximating 
$183,443.  During  the  month  40  per- 
mits were  issued  for  alterations  and 
repairs  costing  $12,265.  There  were  83 
permit  sissued  in  January,  1926,  and 
67    in   February,    1925. 


San  Jose  building  permits  in  Feb- 
ruary aggregate  an  expenditure  of 
$303,895,  according  to  the  monthly  re- 
port of  City  Building  Inspector  M.  C. 
Woodruff.  $149,680  of  that  sum  going 
into  the  construction  of  forty-four  new 
homes.  The  largest  permit  for  the 
month  covered  a  $60,000  addition  to 
the   Burrell   Block. 


Supervisors  of  Californi,;!  qounties 
will  meet  in  San  Diego  on  March  9,  10, 
11,  12  and  13  to  attend  sessions  of  the 
sixteenth  annual  convention  of  the 
County  Supervisors  as.-sociation  which 
is  composed  of  the  302  members  of  the 
boards  of  supervisors  of  California's 
58  counties.  Probably  the  most  im- 
portant subject  to  be  discussed  at  the 
convention  will  be  proposed  wa>s  and 
moans  of  financing  the  completion  of 
the  California  state  highway  system. 
Leading  men  of  the  state  have  been  in- 
vited to  place  their  view.s  before  the 
convention  and  after  considering  all 
methods  it  is  expected  that  the  super- 
visors will  Indorse  some  method  which 
will  result  in  the  early  completion  of 
the    highways. 


It  is  reported  a  new  ordinance  will 
bo  submitted  to  Los  Angeles  county 
supervisors  requiring  a  permit  for 
erection  and  operation  of  rock  crush- 
ers and  similar  plants,  no  permit  to 
be  granted  without  a  public  hearing 
which  shall  be  held  not  less  than  60 
days  after  filing  of  application.  Pub- 
lic health  and  safety  are  cited  as 
grounds   for   the   proposed   legislation. 
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(Antioch-L,ive     Oak     School    District) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Antioch-Live  Oak  Union 
S«hool  District  at  Antioch  City  Hall, 
in  the  Town  of  Antioch,  County  of 
Contra  Costa,  State  of  California, 
until  11  o'clock  A.  >I.  on  Friday,  March 
l»th,  1020,  for  the  furnishing  of  all 
labor  and  material  necessary  to  con- 
struct and  complete  a  school  building 
for  said  .school  district  in  accordance 
with  plans  and  specifications  now  on 
file  with  said  Clerk  at  his  office,  or  at 
the  office  of  the  Architects,  Davis- 
Heller-Pearce  Co.,  Stockton,  California, 
to   Which    bidders   are    hereby    referred. 

All  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank, 
or  a  cash  deposit  equal  to  ten  per  cent 
(10%)  of  amount  bid  on  whole  con- 
tract, conditioned  that  if  the  contract 
is  awarded  to  the  party  submitting  the 
accepted  bid,  he  will  enter  into  a  con- 
tract or  contracts  and  furnish  such 
bonds  as  may  be  required  by  said 
Board,  within  five  (5)  days  after  notice 
of  award  of  contract,  or  failing  so  to 
do,  the  amount  of  such  cash  deposit  or 
certified  check  to  be  forfeited  as 
liquidated   damages   for   such   failure. 

All  checks  to  be  made  payable  to  the 
order  of  the  Clerk  of  the  Antioch-Live 
Oak  Union  School  District,  Contra  Costa 
County,  California. 

The  Board  of  Trustees  of  said  School 
District  reserves  the  right  to  reject 
any  and  all  of  said  bids  and  to  waive 
any   informality   in   any  bid   received. 

By  order  of  the  Board  of  Trustees 
of  Antioch-Live  Oak  Union  School  Dis- 
trict,  Contra   Costa   County,  California. 

Dated:     Antioch,  February  25th,  1926. 
L.    W.    MEHAFFEY, 
Clerk      of      Antioch-Live      Oak      Union 
School   District. 


NOTICE   TO    CONTRACTORS 


(Lodi     Union     High     School     District) 

Notice  is  hereby  given  by  the  High 
School  Board  of  Trustees  of  the  Lodi 
Union  High  School  District  that  seal- 
ed bids  will  be  received  at  the  High 
School  Building  in  said  town  of  Lodi, 
County  of  San  Joaquin,  State  of  Cali- 
fornia, np  to  the  hour  of  t^vo  o'clock 
(2)  P.  M.,  on  the  ISth  day  of  March, 
1926,  at  which  time  all  bids  will  be 
{)ublicly  opened.  Said  bids  to  be  fo,r 
the  furnl-shing  of  labor  and  material 
and  construction  of  a  shower  and 
dressing  rooms  and  making  alterations 
to  the  present  girls'  gymnasium,  and 
other  buildings,  all  of  which  build- 
ings, constitute  a  group  of  buildings 
known  as  The  Lodi  Union  High 
School,  located  in  the  City  of  Lodi, 
County  of  San  Joaquin,  State  of  Cali- 
fornia. 

Bids  shall  be   for: 

(1)     ,Ouo   general   contract. 

And  shall  be  for  all  work  according 
to  plans  and  specifications  which  may 
be  obtained  at  the  office  of  Wright  & 
Satterlee,  Architects,  for  the  Board 
located  in  the  Bank  of  Italy  Bldg 
Stockton,  California,  during  business 
hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  Ten  (10%)  per  cent  of  the 
amount  of  bid  tendered,  made  payable 
to  Perry  Clark.  Clerk  of  the  High 
School  Board,  and  conditioned  that 
successful  bidder  shall  enter  into  a 
contract    in    accordance    with    said    bid 

fZ'l  A%  "^'"^  ^^'"^  ^'^^  School  Board 
two  (2)  approved  bonds  within  six 
days  after  the  acceptance  of  his  bid 
one  of  which  bond  shall  be  for  50% 
of  the  contract  price  and  shall  be  con- 
ditioned for  the  faithful  fullfllment  of 
the    contract    entered    into    and    to    be 


A  call  for  blda  publlahed  In 
thlB  section  indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  ia  assured 
through  BUILDING  AND  ENOl- 
•VEERING  N.EWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
N'orthern  California  who  bids  on 
public    work. 

Rntet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


done  thereunder,  and  one  for  Ffty 
(50%)  per  cent  of  the  contract  price 
for  the  protection  of  all  persons  per- 
forming labor  or  furnishing  materials 
for  the  construction  and  alterations  of 
said   buildings. 

In  case  the  said  contractor  shall 
fail  to  execute  the  bonds  above  men- 
tioned which  are  acceptable  to  the 
Board  within  the  said  six  days,  due 
notice  having  been  given  hini,  then 
shall  the  contractor  forfeit  all  claim 
to  the  said  amount,  said  certified 
check  for  Ten  (10%)  per  cent  of  his 
bid,  and  it  shall  become  the  property 
of  the  Lodi  Union  High  School  Dis- 
trict. 

All  bids  must  be  submitted  upon 
forms    obtained    from    the    Architects. 

Contractors  must  make  a  deposit  of 
Ten  ($10)  Dollars  with  the  Architect 
when  taking  plans  and  specifications 
from    the   office. 

The  Board  reserves  the  right  to  re- 
ject any   or  all  bids. 

Dated  February   26,   1926 

By   order  of   the   High   School   Board. 
W.   E.   SHIPMAN,   President 
W.    S.    MONTGOMERY. 
FRED    PERROTT. 
W.    H.    CROSWHITE. 
PERRY     O.     CLARK,     Clerk 
as    and    constituting    the    School    Board 

of  the  Lodi  Union   High   School   Dist 


NOTICE   TO   RIDDERS 


Alameda   Hoard   of  Education — Window 
Shades— High    School 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of 
n  «i^r.'  "•  .""1*1  ''^  Alameda  High  School 
Distiict  of  Alameda  County,  California, 
hereby  calls  for  sealed  proposals  to  be 
delivered  to  the  Secretary  of  said 
Board.  Room  9.  City  Hall.  Alameda 
California,     until     S:00    o'clock     P.     M 

at  uhich  lime  said  bids  will  be  opened 
for  furnishing  and  installing  window 
.shades    in     the    Alameda    High    School 

Cenf;.",*^  °"  '^^  ''l'^^*^  bounded  °by 
Centra]  avenue.  Oak  .stre.-t.  Alamed^ 
avenue  and  Walnut  street,  Alameda 
California.  Shades  are  to  be  inttatleli 
and  furnished  according  to  Scludule 
and  Specifications  for  Window  Shades 
on  file  in  the  office  of  the  Secretary  of 
sau  Board,  Room  9,  City  Hall  Ala- 
meda,    California.  '    "*'^ 


QUANTITY    SURVEYOR 

>  a  (nation    I'>ngiiicrr 
AWXHL'R     »=RIDDLE 

(i«.?    Mi.s.sion     SIrret.    at    Third    St 
San    FrancHico,    CalU. 

Telephone    Doupla.'^    >(-}-'i..'? 

ACCREDITED  APPRAISER 


Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Secretary 
of  said  Board,  and  signed  by  the 
bidder  and  accompanied  by  a  certified 
check,  certified  to  by  some  responsible 
bank  or  banker  and  made  payable  to 
the  Secretary,  Alameda  Board  of  Edu- 
cation, to  be  retained  by  the  said  High 
School  District  as  agreed  and  liquidat- 
ed damages  should  the  party  or  parties 
to  whom  the  contract  is  awarded  fail 
to  enter  into  the  contract  after  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any  bond  required  by  law. 
Only  surety  bonds  will  be  accepted  by 
said  Alameda  High  School  Board.  Said 
check  shall  be  for  at  least  ten  (10%) 
per  cent   of  the  amount  of  the  bid. 

Each  bid  shall  be  accompanied  by 
an  affidavit  executed  on  a  form  ob- 
tained from  the  Secretary  of  said 
Board. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids,  or  any  or  all 
items  of  said  bids. 

WM.    G.    PADEN, 
Secretary,    Alameda    Board    of    Educa- 
tion,   and    Clerk,      Alameda      Hign 
School  Board.  Alameda  High  School 
District,    Alameda,    California. 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


S'EALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
High^vay  Commission,  515  Forum  Build- 
ing, Sacramento,  Cal.,  until  2  o'clock 
P.  M.  on  March  29,  192«.  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State  Highway,  as  follows: 

San  Luis  Obispo  County,  a  reinforced 
concrete  girder  bridge  across  Santa 
Maria  River  about  2  miles  north  of 
Santa  Maria,  ( V-S.L.O-2-F),  consisting 
of   thirty-six   38   foot   spans. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  ine  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San.^  Francisco,  San  Luis  Qbispo, 
Fresno.  Los  Angeles,  San  Bernardino 
and   Bishop. 

A- representative  from  the  Jivision 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
DetfTiled  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  -".received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
best   interests   of  the  State. 

HARVEY    M.    TOY, 
LOUIS     EVERDING, 
N.    T.    EDWARDS, 
California    Highway   Commission. 
R.    M.  'MORTON. 
.  -  ■   -        State    Highway    Engineer 
W.    P:    MIXON,    Secretary. 
Dated:     March  1,    192»». 


Saturday,    March   6,   1926 

NOTICE   TO    CONTRACTORS 
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(Structural   Steel   Work — State   Armory 
— Sun    FrunclMCo) 


(Cienerul       Work. — State       Armory — San 
Francisco) 


\ 


Sealed  bids  will  be  received  by  Geo. 
B  McDougall,  State  Arciiitect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
o'clock  P.  M.,  March  29th.  1020,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
Structural  Steel  Work,  on  State  Armory 
14th  and  Mission  Streets,  San  Fran- 
cisco, California,  in  accordance  with 
plans  and  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  the  Division  •  of  Architecture, 
State  Department  of  Public  Works, 
Forum  Building,  Sacramento,  Cali- 
fornia. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  "Works," 
in  the  sum  of  at  least  ten  pen  centum 
(10%)  of  the  amount  of  the  bid,  must 
be  enclosed   with  each   bid. 

A  deposit  of  twenty-five  ($25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of  the  plans  and  specifications  to  the 
Division  of  Architecture,  at  Sacra- 
mento, California,   in  good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bids 
received. 

All  bids  must  be  addressed  to  Geo.  B. 
McDougall,  State  Architect,  Chief,  Di- 
vision of  Architecture,  Forum  Building, 
Sacramento,  California,  and  plainly 
marked  on  the  envelope:  "Proposal 
for  Structural  Steel  Work,  State 
Armory,  San  Francisco,  California." 
STATE  DBPARMENT  OF  PUBLIC 
WORKS,  DIVISION  OF  ARCHI- 
TECTURE. 

GEO.  B.  McDougall, 

state  Architect. 
W.    F.    McCLURE, 
Director  of  Public  Works. 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  Srtate  Architect,  Chief, 
Division  or  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
o'clock  1*.  M.,  March  'Mth,  lit2*i,  said 
bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials,  and  labor  required 
for  the  erection  and  completion  of  the 
Geuerul  Work  on  State  Armory,  14th 
and  Mission  Streets,  San  Francisco, 
California,  in  accordance  with  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  on  application 
to  the  Division  of  Architecture,  State 
Department  of  I'ublic  Works,  Forum 
Building,   Sacramento,   California. 


School,  according  to  plans  and  specifi- 
cations prepared  by  Mr.  James  T.  Xar- 
ijett.  Architect,  and  Leland  &  Haley, 
Heating  Engineers.  Said  plans  and 
specifications  may  be  obtained  at  the 
office  of  the  Architect,  337  Tenth 
Street,  Richmond,  California,  upon  de- 
posit   of    $10.00    to    Insure    their    return. 

Bids  must  be  signed  by  the  bidder 
(;n  proposals  obtained  at  the  office  of 
the  Architect.  ._.       _ 

Bids  must  be  addressed  to  W.  T. 
Helms,  Clerk  of  the  Board  of  Educa- 
tion, and  accompanied  by  a  certified 
check,  certified  to  by  some  responsible 
bank  or  banker  and  made  payable  to 
the  Richmond  School  District,  to  be  re- 
tained by  said  School  District  as  agreed 
and  liquidated  damages  should  the 
party  or  parties  to  whom  the  contract 
should  be  awarded  fail  to  enter  into 
the  contract  within  ten  days  after  the 
date    of   award,   or   give   the    bonds    re- 


General     Work    includes    all    manner       ^^^^    —    . •      w^^i    ,'        .     „,„„^   „# 

)f    work    ejfcept     Structural     Steel     and       quired   for   the   faithful   performance   or 

the   contract   or   any    bond    required   by 
law.  ...    ,      I.     , 

The  amount  of  said  certified  check 
shall  be  for  at  least  ten  per  cent  of  the 
total  amount  of  all  bids  submitted  by 
each   bidder. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids.  

By  order  of  the  Board  of  Education 
of  Richmond  School  District. 

W.  T.  HELMS,  Clerk. 
Richmond,  Calif. 


Electrical. 

Cash,  a  Bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works,"  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,   must  be   enclosed   with   each   bid. 

A  deposit  of  twenty-five  ($25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  upon  the  return  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  at  Sacramento, 
California,    in    good   condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

Ail  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  (Vrchitecture,  Forum  Build- 
ing, Sacran  jnto,  California,  and  plain- 
ly marlied  on  the  envelope:  "Proposal 
for  General  Work,  State  Armory,  San 
Francisco,    California." 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS,  DIVISION  OF  ARCHI- 
TECTURE. 

GEO.    B.    McDOUGALL, 

State   Architect. 
W.  F.   McCLURE, 
Director  of  Public   Works. 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  BIDDERS 


(Electrical    W^ork — State    Armory — San 
Francisco) 

Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  3 
o'clock  P.  M.,  March  20th,  1»26.  said 
bids  then  and  there  to  be  publicly 
opened    and    read,    for      furnishing      all 


(Richmond   School  District) 


Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Richmond 
and  of  Richmond  School  District,  Con- 
tra Costa  County,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Clerk  of  said  Board  at  his  office  in  the 
„, .  Lincoln   School,   235   Tenth  street.   Rich- 

plant,  materials,  and  labor  required  mond,  California,  until  the  ICth  day  of 
for  the  erection  and  completion  of  the  March,  WSOU^,  at  8:0O  o'clock  p.  m.,  at 
Electrical  Work  on   State^  Armory,   Mth       which   time  and  place  said   bids   will   be 


and  Mission  Streets,  San  Francisco,  Cal- 
ifornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,  Sacramento,   California. 

Cash,  a  Bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certified 
check,  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Works," 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid,  must 
be  enclosed  with  each   bid. 

A  deposit  of  twenty-flve  ($25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return 
of  the  plans  and  specifications  to  the 
Division  of  Architecture  at  Sacramento, 
California,   in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plainly 
marked  on  the  envelope:  "Proposal  for 
Electrical  Work,  State  Armory,  San 
Francisco.  California. 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS,  DIVISION  OF  ARCHI- 
TECTURE. 

GEO.    B.    McDOUGALL, 

State  Architect. 
W.  F.  McCLURE, 
Director  of  Public  Works. 


opened,  for  the  supplying  of  materials 
and  tlie  construction  of  additions  to 
the   Fairmont   School     and     the     Peres 


GET  BUSINESS  BY  MAIL 

eo  rages  of  vital  business  f.io:s  and 
figures.  Who,  where  ana  Ikmv  many 
ytnw  vinspects  are. 
8,000  lines  of  business  covered.  Com- 
plleil  by  Uie  LarRest  Directors'  Tub- 
lisliers  In  the  world,  thru  Information 
obtained  by  actual  di>or-to-door  can- 
vass.        Write   for   your   FREE  oors' 

R.  L  POLK  &  CO.,  Detroit.  Mich. 
810  POLK     DIRECTORY     BLDQ 


STATE    OF    CALIFORNIA 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  CommlMMlon,  515  Fonun 
Uailding:,  Sacramento,  Cat.,  until  - 
o'clock  P.  M.  on  March,  l^i,  1020,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
of   portions   of   State   Highway,   as   fol- 

Los  Angeles  County,  at  Chalk  Hill 
(V1I-L.A.-2-B),  about  sevei»'-tenths 
(0.7)  mile  in  length;  to  be  graded  and 
paved  with  bituminous  macadam. 

Los  Angeles  County,  bridge  across 
the  Rio  Hondo  near  Los  Angeles  (VII- 
L.A-2-D),  to  be  widened  by  moving 
four  100  foot  existing  steel  spans  off 
center  line  of  roadway  and  construct- 
ing four  similar  spans  at  side  thereof; 
piers  and  concrete  approach  spans  to 
be   widened. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  said 
olfice  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information'  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the   Division  office. 

.No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  w^ork 
to   be  done,   etc. 

The   California  Highway  Commission 
reserves   the   right   to   reject   any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best   interests  of  the  State. 
HARVEY    M.    TOY. 
LOUIS   EVERDING, 
N.    T.    EDWARDS, 
California   Highway   Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXOX,    Secretary. 
Dated:   February  23,   1926. 
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BRIDGES 


SANTA  BARBARA,  Cal. — Until  Mar. 
18,  12  noon,  bids  will  be  rec.  by  Edw. 
E.  Haskell,  city  manager,  to  construct 
bridge  in  Punta  Gorda  St.  ov€r  Alisos 
creek  and  another  in  Gutierrez  Street 
over  Mission  Creek.  Bids  may  be  sub- 
mitted on  either  one  or  both  struc- 
tures. Cert,  check  10%  payable  to 
Mayor  req.  Plans  obtainable  from  City 
Manager. 

LONG  BEACH,  Cal. — E.  G.  Perham, 
4711  Willowbrook  Ave.,  awarded  cont. 
by  county  at  $2124  for  wood  truss 
bridge  over  Alhambra  Wash  at  Rush 
Ave.  and  at  $1810  for  wood  truss  bridge 
over  Alhambra  Wash  at  Range  Ave. 


PHOENIX,  Ariz. — Until  2  p.  m.,  Mar. 
8,  bids  will  be  rec.  by  Arizona  highway 
comm.  for  bridge  on  Phoenix-Prescott 
highway,  fed.  aid  proj.  No.  72-A,  lo- 
cated in  People's  Valley.  W.  C  Le- 
febvre,  state  engr. 

MARIPOSA  COUNTY,  Cal. — Follow- 
ing bids  received  March  1  by  State 
Highway  Commission  to  construct  two 
reinforced  concrete  bridges;  one  across 
Slate  Gulch  about  3  miles  north  of 
Briceburg,  consisting  of  an  earth  filled 
arch  span  49  feet  wide  with  wing  walls; 
another  across  Sweetwater  Creek  about 
4  miles  north  of  Briceburg,  consisting 
of  earth  filled  arch  span  of  40  feet 
with    wing    walls. 

Noble  Bros.,  San  Jose,  Prop.  1,  $18,- 
487;  Prop.   2,   $19,286;    (low  bid). 

Otto  Parlier,  Tulare,  Prop.  2,  $19,- 
847.50;   Prop.   2,    $20,667.50. 

Gutleben  Bros.,  Oakland,  Prop.  1, 
$19,217;   Prop.   2,   $20,184. 

H.  C.  Whittley,  Sanger,  Prop.  1, 
$23,069.50;   Prop    2,   $24,857.50. 

Elmer  K.  Angle,  Dos  Palos,  Prop.  1, 
$20,322;   Prop.    2,  . 

De  Ward  &  Son,  San  Diego,  Prop.  1, 
$20,210;   Prop.   2,  . 

Smith  Bros.  Co.,  Eureka,  Prop.  1, 
$18,!>U4;    iTop.    2, . 

T.  A.  Hill  &  Co.,  Oakland,  Prop.  1, 
$19,495;  Prop.   2,   $36,474. 

Engineer's  estimate.  Prop.  1,  $21,- 
637.50,  reinforced  concrete;  Prop,  2, 
$24,822.50,   masonry   facing. 

SHASTA  COUNTY,  Cal. — Following 
bids  received  March  1  by  State  High- 
way Commission  to  construct  reinforc- 
ed concrete  bridge  across  Doney  Creek 
1  mile  south  of  Antler,  consisting  of 
one  175-foot  open  spandrel  arch  and 
nine   33-foot  girder  apprach  spans. 

Bordwell  &  Zimmerman,  Napa,  $79,- 
925,   (low  bid). 

Smith   Bros.    Co.,    Eureka,    $79,977.90. 

R.    B.    McKenzie,    Gerber,    $82,475. 

John  H.  May,  Napa,  $82,479.75. 

H    E.   Doring,   Portland,    $87,908. 

S.   H.   Nielson,  Orland,   $93,932.25. 

Engineer's  estimate,  $82,834.50. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
March.  23,  2  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
cable  suspension  bridge  over  Trinity 
river  near  mouth  of  Willow  Creek  in 
Kd.  Dist.  No.  5.  Cert,  check  5%  req. 
with  bid.  Plans  on  file  in  office  of 
clerk. 

SAN  LUIS  OBISPO,  Cal. — Until  March 
29,  2  p  m.,  bids  will  be  rec.  by  State 
Highway  Comm.  to  const,  rein.  cone, 
girder  bridge  across  Santa  Maria  river, 
2- mi.  ncrth  of  Santa  Maria,  consisting 
(;f  thirty-six  39-ft.  spans.  See  c«ll  for 
bids  under  official  proposal  section  In 
this  Issue. 

SAN  FRANCISCO — Bids  will  be  asked 
by  Board  of  Public  Works  shortly  for 
mechanical  repairs  to  Sixth  St.  bridge 
M.  M.  O'Shaughnessy,  city  engr. 


MARIPOSA  COUNTY,  Cal. — Follow- 
ing bids  received  March  1  by  State 
Highway  Commission  to  construct  re- 
inforced concrete  girder  bridge  across 
Bear  Creek  at  Briceburg,  consisting  of 
three  55-foot  spans  on  concrete  piers 
and   abutments. - 

Smith  Bros.,  Eureka,  $25,817,  (low 
bid). 

Carl    N.    Swensen,    Turlock,    $26,883. 

Noble  Bros.,   San  Jose,   $27,985. 

Gutleben,    Oakland,    $29, 23b. 

De    Ward,    San    Diego,    $29,765. 

Otto  Parlier,  Tulare,  $29,851. 

T.  A.   Hill  &   Co.,   Oakland,   $32,061. 

Rocca  &  Coletta,  San  Rafael,   $33,008. 

Geo    J.  Ulrich  &  Son,  Modesto,  $33,914. 

E.  k.   Angle,   Dos  Palos,   $35,599. 

R.    T.    Da    Mant,    Sanger,    $35,890. 

H.    C.   Whittley,    Sanger,    $36,203. 

Engineer's    estimate,    $31,060. 

LOS  ANGELES,  Cal. — As  previously 
reported,  bids  will  be  rec.  March  22  by 
State  Highway  Commission  to  widen 
bridge  over  Rio  Honda  near  Los  Ange- 
les bv  widening  involving  moving  four 
100-ft.  existing  steel  spans  off  center 
line  of  rdwy.  and  const,  four  similar 
spans  at  side  thereof;  piers  and  cone, 
approach  spans  to  be  widened.  Project 
involves:  move  4  existing  steel  spans; 
546,000  lbs.  struc.  steel;  565  cu.  yds. 
class  "B"  cem  cone;  390  cu.  yds.  class 
"A"  cem.  cone,  (piers);  205  cu.  yds. 
class  "A"  cem.  cone,  (superstructure  of 
approach  spans).  345  cu.  yds.  class  "A 
cem.  cone,  (floor  and  curbs  of  steel 
spans):  48  cu.  yds.  class  "A"  cem.  cone, 
(pavement  and  curbs);  160  Douglas  fir 
piles;  500  lin.  ft.  reinforced  concrete 
piles;  145,000  lbs.  rein,  steel;  13  M  ft. 
b.  m.  Douglas  fir  timber  (selected  corn- 
mon  structural);  1500  sq.  yds.  asph. 
cone  Tvpe  "B"  surface;  1000  cu.  yds. 
structure  excavation;  270  cu  yds.  struc- 
ture backfill;  90  cu.  yds.  rdwy.  em- 
bankment  without   classification. 

LINCOLN,  Placer  Co.,  Cal— California 
Highway  Comm.  and  city  of  Lincoln 
will  finance  const,  of  rein.  cone,  bridge 
24-ft  wide,  to  replace  present  wooa 
structure  in  Eastside  state  highway 
bet.  Roseville  and  Red  Bluff  over 
Auburn  Ravine,  south  of  Lincoln  and 
within  the  corporate  limits.  City  will 
pay  one-half  the  cost,  approx.  $7500, 
the  state  to  pay  the  other  half. 

RIVERSIDE,  Cal.— Jno.  L.  Brickels, 
116  W  5th  St.,  Santa  Ana,  awarded 
cont  by  county  at  $2659  for  .  80  ft 
bridge   across   Chino   Creek,   1   mi.   n.   of 

E  G  Perham,  4711  Willowbrooke 
\ve'  Los  Angeles,  awarded  cont.  at 
S2765  for  45-ft.  bridge  across  Peti-ero 
Creek,  2'  mi.  n.  w.  of  Relief  Hot 
Springs,   on   San  Jacinto-Moreno  Rd. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles— Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5«5  HOWARD   STREET 
San  Francisco,  Calif. 

Douglas  6320 


RENO,  Nevada — King  &  Malone,  con- 
suiting  engineers,  Reno,  commissioned 
by  city  council  to  prepare  plans  for 
Center  St,  bridge  over  Truckee  river. 


EUREKA,  Humboldt  Co.,  Cal.— Un- 
til March  23,  2:30  P.  M.  bids  will  be 
rec.  by  Fred  M.  Kay,  county  clerk,  to 
const,  timber  truss  bridge  over  Dob- 
byn  creek  on  Alderpoint-Zenia  new  co. 
rd.  in  Rd.  Dist.  2.  Cert,  check  5%  req. 
with  bid.  Plans  on  file  in  office  of 
cleric. 


SAN  DIEGO,  Cal.— Until  10  A.  M., 
Mar.  11,  bids  will  be  rec.  by  directors 
of  Joint  Highway  Dist.  No.  2,  meeting 
in  chambers  of  supervisors,  San  Diego, 
to  consl.  live  wooden  pile-trestle  bridges 
and  four  wooden  cattle  passes.  Plans 
by  Burch  &  Beck,  Commercial  Bank 
Bldg.,  San  Luis  Obispo.  Cert,  chk.,  5% 
E.    W.   Black,    Secretary. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
March  23,  1:30  P.  M.  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  to 
const,  rein.  cone,  girder  bridge  over 
Miner  Creek  near  Blair's  Redwood 
Creek,  in  Rd.  Dist.  No.  5.  Cert,  check 
5  7c  req.  with  bid.  Plans  on  file  in 
office   of  clerk. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


HONOLULU,  T.  H.— Until  March  15, 
11  a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  401  Customhouse,  San 
Francisco,  for  breakwater  construction 
in  Hilo  Harbor,  T.  H.  Plans  obtainable 
from   above  office. 


SAN  FERNANDO  VALLEY,  Calif.  — 
Greater  San  Fernando  Valley  Assn. 
plans  bond  issue  for  extensive  flood 
control  in  valley.  Geo.  W.  Brunton,  for- 
mer secy,  of  Van  Nuys  chamber  of 
comm.,  has  been  chosen  mgr.  of  the 
association. 


CORONADO,  Cal.— Approx.  $31,000  is 
available  for  repair  of  city  sea-wall 
damaged    by   recent   storms. 


BLYTHE,  Cal. — Only  bid  rec.  by  Palo 
Verde  Irrig.  Dist.,  that  of  A.  T.  Ingalls, 
1604  W.  39th  St.,  Los  Angeles,  at  21c 
cu.  yd.  on  all  units,  rejected  Feb.  27. 
The  work  was  for  a  total  of  329,000  cu. 
yds.  excav.  Caldwell  &  Richards, 
Blythe,  and  2923  S'.  Hoover  St.,  Los 
Angeles,   engineers. 


ALAMEDA,  Alameda  Co.,  Cal. — City 
plans  developments  on  Government  Is- 
land and  strip  of  land  fronting  on  the 
estuary,  bet.  Webster  St.  and  Southern 
Pacific  mole,  which  will  include  the 
construction  of  a  dyke  from  the  ft.  of 
Pacific  Ave.  to  Southern  Pacific  mole 
for  reclamation  of  the  naval  base  tract. 

LOS  ANGELES,  Cal.— L.  A.  Rock  & 
Gravel  Corp.,  1735  N.  Main  St.,  award- 
ed cont.  by  Bd.  Pub  Wrks.,  at  63c  cu. 
yd.,  for  excav.  on  N.  Main  St.,  bet.  First 
and  Temple  Sts.,  approx.  50,000  yds., 
for   City   Hall  site. 


OAKLAND,  Cal.— Eng.  Dept,  South- 
ern Pacific  Co.,  65  Market  St.,  San 
Francisco,  completes  spec,  for  approx. 
100,000  cu.  yds.  dredging  in  Oakland 
Estuary   at    foot   of    Peralta   St. 


IRRIGATION  PROJECTS 


TERRA  BELLA,  Tulare  Co..  Cal.  — 
C.  G.  Usher.  Terra  Bella,  at  $1019 
awarded  cont.  by  Terra  Bella  Irriga- 
tion Dist.  to  ditch  and  lay  2800  ft.  18- 
in.  (14-gauge)  pipe;  500  ft.  10-in.  (16- 
gauge)  pipe  and  500  ft.  8-in.  (16-gauge) 
pipe. 
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■  MERGED,  Merced  Co.,  Cal. — Merced 
Irrigation  District  will  vote  bonds  of 
$1,000,000  March  31  to  finance  com- 
pletion of  works  in  district. 

PEKRIS,  Cal. — A.  Almquist  awarded 
contrs.  for  malving  and  laying  cem. 
irrig.  pipe  as  follows:  600  ft.  10-in. 
on  Gregory  alfalfa  ranch  n.  of  Val 
Verde;  800  ft.  12-in.  on  ranch  near 
Henriet  owned  by  P.  Green  of  Los  An- 
geles; 400  ft.  12-in.  on  ranch  owned  by 
N.  VV.  Deems  in  Temescal  Canyon;  1000 
ft.  8-in.  pipe  in  walnut  grove  of  A. 
Hammersmith  near  Nuevo;  25,000  ft. 
14-in.  and  10,000  ft.  16-in.  on  Pauba 
ranch. 


LIGHTING  SYSTEMS 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  Eng.  Weissgerber  estimates  cost 
of  installing  electroliers  in  San  Mateo 
Dr.,  bet.  Peninsular  and  Dellevue 
Aves.,    at    |1.50    front    ft. 

DCS  ANGELES,  Cal.— Until  2  p.  m., 
March.  15,  bids  will  be  rec.  by  county 
for  ornam.  lights  in  streets  between 
Slauson  Ave.  and  84th  PI.,  incl.,  except 
Florence  Ave.,  from  Central  Avenue 
east,  about  890  King  met.  posts;  C.  1. 
No.    406.    Est.   contr.    price   $56,235.20. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til March  16,  10  a.  m.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  (564)  to 
install  6  electroliers  with  conduits  and 
appurtenances  in  Hillegass  Ave.,  betw. 
Ru.ssell  and  Stuart  Sts.;  single  lamp. 
Pacific  States  Electric  type.  1911  Act 
and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 


LOS  ANGELES.  Cal.— L.  A.  El.  Wks., 
1128  S  Los  Angeles  St.,  sub.  low  bid 
to  bd.  pub.  wks.  at  $18,882  for  ornam. 
lights  in  Melrose  Ave.,  bet.  Fairfax  Ave 
and  Cienega  Blvd. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til March  16,  10  a.  m.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  (563)  to 
install  5  electroliers  with  conduits,  etc. 
in  west  side  Shattuck  Ave.,  bet.  Cen- 
ter and  Addison  Sts.;  2-lamp,  Pacific 
States  Electric  type.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  clerk. 


LONG  BEACH,  Cal.  —  Until  9  a.  m., 
Mar.  9,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Atlantic  Ave.,  from 
Ocean  Blvd.  to  Hill  St.,  involving  198 
Union  Met.  No.  1193  posts,  with  G.  E. 
Novalux  rippled  glass  units,  including 
street  signs;  est.  cost,  $85,000.  R.  D. 
Van  Alstine,  city  engr.  H.  C.  Waughop, 
city  clerk. 


CULVER  CITY,  Cal.— Walker  & 
Martin,  402  W.  Wilshire  St.,  Fullerton, 
awarded  cont.  by  city  at  $12,823  for 
ornam.  lights  in  Partenico  St.,  Caro- 
line, Halm,  Cattaraugus,  Fay,  Mc- 
Manus,    and    other   Aves. 


POMONA,  Cal. — Bids  will  be  asked  at 
once  for  ornam.  lights  (26  standards) 
on  Huntington  Blvd.,  bet.  Holt  Ave.  and 
entrance  to  Ganesha  Park.  F.  C. 
Froehde,   city   engr. 


BANNING,    Cal. — City    trustees    plan 
extensions    to    street    lighting    system. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
Mar.  15,  bids  will  be  rec.  for  ornam. 
lights  in  University  Ave.  and  30th  St. 
F.  A.   lihodes,  city  engr. 


POMONA,  Cal. — Until  Mar.  16,  infor- 
mal bids  will  be  rec.  by  city  for  ornam. 
lights  in  Huntington  Blvd.,  involving 
28  posts.  No  special  type  of  standard 
is  specified  and  bidders  may  bid  on  any 
type,  the  only  reciuirement  being  that 
l)osts  shall  be  at  least  15  ft.  In  height. 
F.  C.   Froehde,   city   engr. 


LA  VERNE,  Cal. — Petition  sigr^tures 
practically  complete  for  $10,00^  light 
pro.iect  for  business  district  of  La 
Verne.  Paul  P.  Meyers,  chairman  of 
street    lighting   committee. 


LOS  ANGELES,  Cal. — City  plans  or- 
nam. lights  in  Allen  Ave.,  New  York 
Ave.,  Sinaloa  Ave.,  Meadowbrook  Rd., 
Baker  St.  and  other  Sts.,  involv  .  87 
pressed  steel  posts;  C.  I.  No.  518. 
Hearing,   March   22. 


TULARE,  Tulare  Co.,  Cal. — Peti- 
tions presented  to  city  for  ornam.  lights 
on   North    "K"   St.,   bet.    King  and   Pine 

Sts. 


MACHINERY  &  EQUIPMENT 


PORTLAND,  Ore. — Until  March  10. 
10:30  A.  M.,  bids  will  be  rec.  by  Mul- 
tnomah County  Commissioners,  to  fur. 
and  del.  under: 

Proposal  No.  1 — One  grader  equipped 
with  rubber  tired  wheels  with  non- 
slcid  tread;  wheels  equipped  with 
stand.  Hyatt  or  Timkins  bearings  and 
satisfactory  dust  proof  device  at  each 
end  of  each  hub.  Grader  to  have  steer- 
able  engine  hitch.  Points  of  connection 
and  bearings  bet.  control  wheels  and 
blade  shall  be  bushed  and  provided  with 
a  mechanical  take-up  to  take  care  of 
wear  at  these  points.  Grader  shall 
have  8-ft.  blade  and  the  total  weight 
of  machine  including  tire,  shall  not  be 
less  than  5000  lbs.,  and  not  more  than 
5500  lbs.  Wheels  base  shall  not  be 
less  than  12  ft.  and  not  more  than  14 
ft.  Tread  of  front  wheels  shall  be  not 
less  than  4  ft.  nor  more  than  4  ft.  6  in. 
tread  of  rear  wheels  shall  not  be  less 
than  6  ft.  4  in.  nor  more  than  7  ft.  3 
in. 

•  Proposal  No.  2 — Same  specifications 
as  above  except  grader  shall  be  equip- 
ped with  stand,  steel  wheels  and  shall 
weigh  not  less  than  4600  lbs.  and  not 
more  than  5000  lbs. 

Proposal  No.  3 — One  grader  with 
steel  wheels  and  7-rt.  blade  and  steer- 
able  engine  hitch,  weighing  not  less 
than   3600   lbs.    nor   more    than    4500   lbs 

Proposal  No.  4— Bids  will  also  be 
rec.  for  furnishing  one  horsedrawn  6- 
ft.  grader  weighing  not  less  »han  1400 
lbs.  nor  more   than   1600  lbs. 

Bidders  shall  fur.  detail  plans  and 
specifications  on  the  machine  they  pro- 
pose to  furnish;  specify  time  of  delivery 

SAN  DIEGO,  Cal.— County  super- 
visors authorize  purchase  of  four  trac- 
tors and   other   road   equipment. 
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SAN   FRANCISCO 
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RIVERSIDE,  Cal. — Until  10  A.  M., 
Mar.  9,  bids  will  be  rec.  by  city  for 
purchase  of  any  or  part  of  discarded 
equip,  as  follows:  One  8-ft.  road  King 
grader,  900  gal.  oil  tank  and  running 
gear,  one  dump  trailer,  one  horse  light 
wagon,  one  steam  sweeper,  one  power 
tamper,  one  L.  A.  Young  2-sack  concr. 
mixer,  4  dump  beds,  one  dump  bed  and 
running  gear,  one  scarifier  attachment 
for  steam  roller,  one  2-horse  tank  and 
running  gear,  one  one-horse  tank  and 
running  gear.  Equip,  may  be  examined 
at  city  yard.   G.  Albert  Mills,  city  clerk. 


RAILROADS 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Southern  Pacific  R.  R.  Co.,  65  Market 
St.,  San  Francisco,  contemplates  relo- 
cation of  tracks  in  vicinity  of  terminal; 
also  the  const,  of  viaducts  In  The  Ala- 
meda, Park  Ave.  and  San  Carlos  St. 
Railroad  is  conferring  with  city  coun- 
cil regarding  the  proposed  improve- 
ments. 


SAN  FRANCISCO— R.  W.  Jamison  at 
$1166.20  awarded  cont.  by  Board  of 
Public  Works  to  fur.  and  install  rail 
bonds  for  JIunicipal  Railway  System, 
Sunset  Line. 


FIRE  ALARM  SYSTEMS 

BURLINGAME,  San  Mateo  Co..  Cal. — 
City  contemplates  bond  issue  to 
finance  erection  of  new  fire  stations, 
purchase  of  additional  equipment  and 
installation  of  fire  alarm  system. 


FIRE  EQUIPMENT 


REDWOOD  CITY,  San  Mateo  Co., 
Cal.— Stutz  c:o.,  at  $12,000  sub.  low  bid 
to  city  to  fur.  fire  engine.  Other  bids, 
all  taken  under  advisement,  were: 
Ahrens-Fox,  $13,220  with  solid  tires 
or  $13,450  with  pneumatic  tires;  Amer- 
ican-La France,  $13,250;  and  Seagrave, 
$13,250. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
City  contemplates  bond  issue  to 
finance  erection  of  new  fire  stations, 
purchase  of  additional  equipment  and 
installation    of    fire    alarm    system. 


RIVERSIDE,  Cal.— Until  10  A.  M.. 
Mar.  16,  bids  will  be  rec.  by  city  to  fur. 
fire  apparatus  and  equip,  as  follows: 
One  6-cyl.,  750  gal.,  triple  combination 
pumping  engine,  with  high  pressure 
water  tank,  or  chemical  tank  and  hose 
car,  incl.  Blake  4-\vay  valves  or  equal, 
front  or  rear  suction  connection  or 
both,  red  lights,  B.  &  M.  friction  driven 
siren.  Gether's  chief  lantern,  Siamese 
conn.,  etc.  List  on  file  at  office  of  City 
Clerk  G.  .•\ibert  Mills.  Compl.  spec, 
must   be  submitted  with   each   bid. 


SAN  FRANCISCO— Until  March  15  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy.  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  del.  fire  hose 
Specifications  obtainable  from  above 
office. 


TRACY,  San  Joaquin  Co.,  Cal. — City 
contemplates  bond  Issue  to  purchase 
$14,000  fire  truck  and  $400  worth  of  fire 
hose.     C.    E.   Hudson   is  fire  chief. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO— Until  March  15.  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  del.  fire  hose. 
Specifications  obtainable  from  above 
office. 


PIPE  LINES,  IF  ELLS,  ETC. 


TERR.\  BELLA.  Tulare  Co..  Cal.— 
Western  Pipe  &  Steel  Co..  444  Market 
St.,  San  Francisco,  at  $.">018  awarded 
cont.  by  Terra  Bella  Irrigation  Dis- 
trict to  fur.  and  del.  2800  ft.  18-in.,  IS 
gauge,  500  ft.  10-in.  16  gauge  and  500 
ft.  8-in.  16-gauge  steel  pipe. 
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BEVERLY  MILLS,  Cal. — Bids  rec.  by 
city  for  drilling  two  water  wells,  14- 
in.,  to  be  cased  with  12-gauge  riv. 
steel  casing,  are:  Frank  Coon,  $5.75 
ft.  first  250  ft.,  $6  ft.  next  150  ft.,  and 
$6.25  balance  up  to  500  f  t.  ;Roscoe  Moss 
Co.,  $6.15  to  250  ft.,  $5.90  next  150  ft., 
and  $5.90  beyond  500  ft.  Bids  referred 
to  Salisbury,  Bradshaw  &  Taylor, 
Petroleum  Sec.  Bldg-,  Los  Angeles, 
engrs.,   for  report. 

SAN  DIEGO,  Cal.— Until  11  A.  M.,  Mar. 
22,  bids  will  be  rec.  by  City  Cleric  Allen 
H.  Wright,  for  materials  and  labor  for 
pipe  line  or  conduit  from  El  Capitan 
damsite,  or  Lalceside,  to  the  University 
Hts.  Reservoir  in  the  city  of  San  Diego, 
in  accordance  with  plans  and  spec, 
prepared  by  City  Mgr.  F.  A.  Rhodes;  J. 
B.  Lippincott,  Petroleum  Sec.  Bldg.,  Los 
Angeles,  consulting  engr.  Est.  cost, 
$1,000,000.  Following  the  recommen- 
dation of  Mr.  Lippincott,  bids  have  been 
asked  for  the  const,  of  17  miles  of 
pipeline  from  Lalieside  to  the  city, 
and  for  25  mi.  pipe  from  El  Capitan, 
there  being  some  thought  of  building 
the  Sutherland  dam  first.  Alternate 
bids  have  also  been  asked  for  32-in. 
Lock-bar  pipe,  36-in.  C.  I.,  and  32-in. 
riv.  steel  pipe.  Work  is  to  commence 
within  90  days,  and  Sec.  1  is  to  be 
compl.  in  15  mons.,  and  Sec.  2,  within 
10  mos.  Cert,  chk.,  5%.  Plans  and 
spec,  are  only  on  file  at  city  offices, 
San  Diego. 


SEWAGE  DISPOSAL  PLANTS 


CHICO,  Butte  Co.,  Cal.-C.  G.  Gillespie, 
engineer  for  the  State  Board  of  Health, 
is  conferring  with  city  trustees  regard- 
ing disposal  of  sewage.  Four  prelim- 
inary plans  for  relief  of  the  situation 
have  been  submitted  by  City  Eng.  M.  C. 
Polk  and  a  selection  will  be  made 
shortly. 


CARSON  CITY,  Nev.— State  will  co- 
operate with  cities  of  Reno  and  Sparks 
in  plans  to  eliminate  discharge  of  sew- 
age into  Truckee  river.  A  survey  is  now 
under  way. 


REDDING,  Shasta  Co.,  Cal.  —  Bond 
election  for  from  $100,000  to  $165,000 
is  contemplated  to  finance  const,  of 
sewage    disposal    plant. 


SAN  BUENAVENTURA,  Cal.  —  Dorr 
Co.,  Los  Angeles,  sub.  only  bid  to  city 
at  $21,188  for  2  compl.  dorrco  screen 
units  compl.,  with  screening  de-water- 
ing elevators  and  direct  connected 
drive  units  for  ea.,  one  screening  ejec- 
tor, and  the  required  screenings  han- 
dling pipe  to  extend  100  ft.  beyond 
screen  house,  etc.,  to  be  installed  as  ad- 
ditional units  to  existing  domestic 
sewer  plant.  Bids  taken  under  advise- 
ment  one  week.  C.  W.  Pierce,  city  eng. 

MISCELLANEOUS 
CONSTRUCTION 


LOS  ANGELES,  Cal. — State  Railroad 
Commission  authorizes  city  to  proceed 
with  const,  of  Seventh  St.  Viaduct 
over  tracks  of  Atchison,  Topeka  and 
Santa  Fe  Rlwy.  Co.,  the  Los  Angeles 
river  and  the  tracks  of  the  Los  Angeles 
.%:  Salt  Lake  Rlwy  Co.,  according  to 
plans  filed  with  the  commission  Oct.  1, 
1925.  The  cost  is  placed  at  $1,450,934, 
to  be  shared  by  city  and  railroads  as 
follows:  City  of  Los  Angeles,  $261,168, 
18  per  cent;  County  of  Los  Angeles, 
$261,168,  18  per  cent;  Los  Angeles  Rail- 
way Corporation,  $203,131,  18  per  cent; 
The  Atchison,  Topeka  &  Santa  Fe 
Railway  Co.,  $362,733,  25  per  cent;  Los 
Angeles  &  Salt  Lake  Railroad,  $362,- 
734,  25  per  cent. 

BURBANK,  Cal. — So.  Pac.  Ry.  has 
asked  for  subkay  where  proposed  Vic- 
tory Blvd.  is  to  cross  railway's  main 
line  near  Burbank.  The  matter  is  in 
the  hands  of  the  Burbank  city  plan- 
ning commission. 

SAN  FRANCISCO — Board  of  Super- 
visors will  shortly  adopt  ordinance  au- 
thorizing Board  of  Public  Works  to 
call  for  bids  to  const.  Duboce  tunnel 
and  approaches.  M.  M.  O'Shaughnessy, 
city  engineer. 


LONG  BEACH,  Cal. — J.  D.  Sherer  & 
Son,  1865  E.  Anaheim  St.,  Long  Beach, 
sub.  low  bid  to  city  C-399  at  $75,000 
for  incinerator  for  city  use.  Nye 
Odorless  Crematory  Co.  was  low  on 
Spec.  C-377  at  $45,000  and  Spec.  C-338 
at  $50,000.  Bids  were  taken  as  fol- 
lows: 

1500  cu.  yd.  capacity  (150  tons)  per 
24  hrs. ;  special  spec.  C-338. 

75  ton  capacity  ea.  8  hrs.  and  ca- 
pable of  reducing  same  to  an  odorless 
ash,  material  to  be  approx.  70%  market 
refuse  and  30%  garbage;  special  spec. 
C-399. 

Compl.  refuse  incinerator  plant  for 
city  of  Long  Beach,  under  special  spec. 
C-337. 

Bids  follow: 
J.  D.  Sherer  &  Son — C-339  only  $75,000. 

Nye  Odorless  Crematory  Co. — C-337, 
$45,000;  C-338,  $50,000;  C-339,  $78,500. 
Also  sub.  alternate  on  C-338   of  $55,750. 

Hiler  Engr.  &  Constr.  Co.,  Brooklyn, 
N.  Y. — C-338,  (a)  $89,920;  (b)  $83,430, 
(c)  $81,700;  C-337,  (d)  $78,640,  (e)  $82,- 
920. 

Superior  Incinerator  Co. — C-337,  $90,- 
000;    C-339,    $87,000. 

Ail  bids  referred  to  City  Mgr.  for 
analysis   and    report. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
Mar.  15,  bids  will  be  rec.  by  Bd.  Pub. 
Works  to  const,  pedestrian  tunnels 
under  Glendale  Blvd.  at  Atwater  Ave., 
and  under  Ninth  St.  at  Stanford  Ave. 
Plans  may  be  obtained  at  office  of  city 
engr.,   ground   floor,   s.   city  hall  annex. 


IVATER  WORKS 


MONTEBELLO,  Cal. — Until  8  p.  m.. 
Mar.  20,  bids  will  be  rec.  by  city  for 
sprinkling  sys.  in  city  park,  spec  on 
file  at  office  of  city  elk.,  L.  G.  Herr. 
Cert,   check  $100   or   bond   $250. 

LOS  ANGELES,  Calif.  —  Rick  Co. 
awarded  cont.  by  water  and  power 
comm.  Feb.  26  at  $88.90  ea.  for  100 
2V2-in.  fire  hydrants  under  spec.  788-C. 

Layne  &  Bowler  Corp.,  900  Santa  Fe 
Ave.,  awarded  cont.  at  $2690  for  2  deep 
well  pumps  under  spec.  789.  Gen.  Elec 
Co.   awarded   motors  at  $607   each. 

W^HITTIER,  Cal. — Until  7:30  p.  m.. 
Mar.  8,  bids  will  be  rec.  by  city  for  2700 
ft.  6-in.  class  "B"  bell  and  spigot  c.  i. 
pipe,  A.  W.  W.  A.  spec.  Cert,  check  or 
bond    10%.    Paul    Gilmore,    city   clerk. 


PASADENA,  Cal.— City  plans  8-in.  C. 
I.  water  main  in  Dayton  St.,  bet.  Pasa- 
dena Ave  and  170  ft.  east.  Bessie  Cham- 
berlain,  city   clerk. 


PORTLAND,  Ore.  —  Peerless  Pacific 
Co.,  at  $20,637.55  subm.  low  bid  to 
city  to  fur.  galv.  pipe,  valves  and  fit- 
tings for  city  water  dept.  Crane  Co., 
next  low  bid  at  $20,999.  Taken  under 
advisement. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Peterson  Bros.,  Inglewood,  at  $2016 
awarded  cont.  by  county  to  install 
water  mains  in  Kern  County  General 
Hospital  grounds.  Daly  Plumbing  Co., 
$2024  and  W.  M.  Fisher,  $2036,  were 
other   bidders. 


SANTA  MONICA,  Cal.— City  Eng. 
Howard  B.  Carter  will  start  work  at 
once  on  a  $30,000  reinf.  concr.  pump- 
ing plant  in  the  Bay  St.  Park  in  con- 
nection with  sewage  disposal  plant  of 
new    city    sewer    outfall. 


S.A,N  DIEGO,  Cal. — See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
rec.  f;r  water  meter  and  equipment  at 
Marine   Base. 


ALAMEDA,  Alameda  Co.,  Cal. — Steph- 
en Smith  Co.,  639  Mission  St.,  S.  P., 
submitted  low  bids  Prop.  (1)  $24,250; 
(2)  $23,350;  (3)  $23,250  to  W.  E.  Var- 
coe,  city  clerk,  to  construct  automatic 
pipe  line  sprinlvler  system,  including 
pump,  motor  and  automatic  control 
for  Municipal  Golf  Course  on  Bay  Farm 
Island.     Other  bids  received  were: 

L.  J.  Kruse,  Prop.  (1)  $37,666;  (2) 
$33,775;    (3)    $31,417. 

Rain-On-Tap,  Prop.  (1)  $38,382;  (2) 
$3.8,260;    (3)    $36,572. 

Arden  Irrigation  &  Construction  Co., 
Prop.    (1)    $31,197. 

W-  L,  HeBry  Co.,  Prop.   (1)   $33,000. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Grinnell  Co.,  of  the  Pacific,  Brannan 
and  5th  sts.,  San  Francisco,  at  $4896 
awarded  cont.  by  city  to  fur.  f.  o.  b. 
ears  Redwood  City:  2000  lin.  ft.  6-ln. 
and  6000  lin.  ft.  4-in.  cast  iron  water 
pipe.  Class  B  standard  weight;  four 
6-in.  c.  i.  tees;  16  4-in.  c.i.  tees.  Pipe 
tO'  be  bell  and  spigot  and  not  less  than 
12  ft.  or  more  than  16  ft.  lengths;  all 
tees  to  have  bells  all  around.  Delivery 
to  be  made  90  days. 


ABERDEEN,  Wash.  —  Stevens  and 
Koon,  consulting  engineers,  Spalding' 
Bldg.,  Portland,  Ore.,  commissioned  by 
city  to  make  report  on  proposed  Wyn- 
ooche  water  works  and  power  projects; 
city  has  voted  bonds  of  $700,000  for 
water  works  and  $2,000,000  for  power 
developments. 


TRACY,  San  Joaquin  Co.,  Cal. — 
Surveys  being  made  for  improvements 
to  water  and  sewer  systems;  estimat- 
ed cost  $35,000.  Work  will  probably 
be   financed  through   a   bond   issue. 


LOS  ANGELES,  Cal. — Peerless  Pump 
Co.,  sub.  low  bid  to  water  and  power 
comm.  at  $1200  ea.  for  2  pumps  under 
spec.  789.  Gen.  Elec.  Co.  was  low  bid- 
der at  $607  ea.  for  motors. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  of  $225,000  to  finance  improve- 
ments and  extensions  to  water  system. 


BEVERLY  HILLS,  Cal.— L.  A.  Mfg. 
Co.,  2500  E.  23rd  St.,  awarded  cont.  by 
city  for  3800  ft.  riv.  steel  pipe,  12- 
gauge  pipe,  as  follows:  2000  ft.  8-in. 
at  $1.24;  2800  ft.  12-in.  at  $1.81  ft. 
Hartley-Camp  Constr.  Co.,  bid  $126.22 
per  C  ft.  and  $199  per  C  ft.  for  8-in. 
and  12-in.  respectively;  Western  Pipe 
&  Steel  Co.,  $1.31  and  $1.90  respectively. 


TACOMA,  Wash.— W.  A.  Kunigk, 
Supt.  of  water  ■works,  preparing  plans 
for  work  as  follows:  25,000,000-g(al. 
reservoir,  6  mi.  of  30-in.  to  36-in.  steel 
pipe;  10,000,000-giil.  steel  standpipe; 
2590  ft.  52-in.  to  54-in.  steel  pipe;  1381 
ft.  32-in.  steel  pipe;  2512  ft.  30-in.  steel 
pipe.  Bonds  for  $1,150,000  voted  for 
this  worlc. 


MT.  SHASTA,  Siskiyou  Co.,  Cal.— 
Bids  rec.  by  city  to  imp.  water  system 
involv.  4200  cu.  yds.  excavation;  12,500 
ft.  pipe  line  and  fittings  and  fur.  and 
installation  of  100,000-gal.  wood,  steel 
or  concrete  tank,  have  been  rejected 
and  new  bids  will  be  considered  March 
12.     Plans  on  file  at  office  of  clerk. 


ORANGE,  Cal.— B.  Nicoll  &  Co.,  1001 
W.  M.  Garland  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  84.5c  ft.  for 
approx.  1000  ft.  class  "B"  C.  I.  6-in. 
water  pipe.  Other  bids:  U.  S.  C.  I. 
Pipe  Co.,  88.5c;  Grinnell  Co.,  90c;  Crane 
Co.,  $1.05;  American  C.  I.  Pipe  Co.,  $1.07. 


PLAYGROUNDS  AND   PARKS 


PALO  ALTO,  Santa  Clara  Co.,  Cal.  — 
Election  will  be  called  shortly  to  vote 
bonds  of  $35,000  to  imp.  El  Camino  and 
Rinconda  parks  and  purchase  of  new 
parking  lands  in  Mayfield  district.  J. 
F.  Byxbee,  Jr.,  city  eng. 


TORRANCE,  Cal. — Evans  &  Clarke, 
Torrance,  sub.  low  bid  to  L.  A.  Bd.  of 
Education  at  $3797  for  tennis  courts 
at    Torrance    high    school    site. 


FRESNO,  Fresno  Co.,  Cal. — Until 
March  12,  5  P.  M.,  bids  will  be  rec. 
by  L.  L.  Smith,  Secty.,  Board  of  Edu- 
cation, 2425  Fresno  St.,  to  fur.  shrub- 
bery for  planting  at  Theodore  Roose- 
velt High  School  site.  Lisits  of  ma- 
terials desired  obtainable  from  Secty. 
on  request. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  approves  plans  of  J.  H.  Chandler, 
chairman  of  Park  and  Playground  Com- 
mittee, for  combined  park  and  play- 
ground in  South  Richmond  section.  A. 
C.   Faris,  city  clerk. 
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WHITTIER,  Cal. — Griffith  Co.,  502  L. 
A  Ry-  Bldg-,  Los  Angeles,  awarded 
cont.  by  city  at  $75,913.33  to  imp.  Phil- 
adelphia St.  from  Tract  7381  and  Wor- 
sham  Dr.,  etc.,  involv.  189,200  sq.  ft. 
grade;  78,764  sq.  ft.  6-in.  concr.  pave.; 
110,435  sq.  ft.  5-in.  concr.  pave;  13,853 
ft.  curb;  39,911  sq.  ft.  vi'alk;  6800  ft.  6- 
In.  vit.  sewer;  1351  ft.  4-in.  hse.  sewers; 
33  m.  h.  and  jet  chamber;  4  1.  h.;  114 
wyes;  13,000  cu.  yds.  excva.;  3000  cu. 
yds.  fill;  40  Marbelite  light  posts;  5 
reinf.  concr.  c.  b.;  three  reinf.  concr. 
stairways,    ramps,    etc. 

BLYTHE,  Cal. — Until  8  P.  M.,  Mar.  8, 
bids  will  be  rec.  to  imp.  Hobsonway, 
Spring  St.,  Rice  St.,  Main  St.,  and 
Chanslor  Way,  involv.  357,005  sq.  ft. 
1%-in.  Durite  asph.  concr.  w.  s.  on  3% 
in.  asph.  concr.  base,  with  necessary 
grade,  incl.  grade  of  should.;  2064  ft. 
curb;  1000  sq.  ft.  cem.  walk;  31  reinf. 
concr.  light  standards;  3  reinf.  concr. 
bracket  lights,  with  nece.ssary  conduits, 
feed  wires,  etc.  Plans  on  file  at  office  of 
city  clerk,  Marie  Crenshaw,  and  at 
office  of  engr.  A.  C.  Fulmor,  646  W.  7th 
St.,   Riverside. 


INGLEWOOD,  Cal.— City  planning 
comm.  approves  plans  to  imp.  Brett 
St.  from  first  alley  east  of  Market  St. 
to  Welton  Way,  involv.  Vibrolithic  cem. 
concr.  pave.,  sewers,  etc.,  and  Marl- 
borough Ave.  bet.  Hargrave  St.  and 
Warren  Lane,  involv.  5-in.  mac.  pave., 
curbs,  etc.     Willis  Peffer,  city  engineer. 

OAKLAND,  Cal.— W.  J.  Tobin,  527 
Santa  Ray  Ave.|,  Oakland.,  awarded 
cont.  by  city  to  const,  vit.  pipe  sewer 
in  Webster  St.,  bet.  12th  and  20th  Sts., 
Involv.  126  lin.  ft.  24-in.,  $4-40;  2960 
lln.  ft.  18-in.,  $3.40;  799  lin.  ft.  15-in., 
12.74;  573  lin.  ft.,  12-in.,  $2.17;  628  lin. 
ft.  10-in.  vit.  pipe  sewer,  $1.73;  207  lin. 
ft.  10-in.  vit.  pipe  conduit,  $1.73;  17 
manholes,  $100  ea. ;  deepen  2  manholes, 
|40  ea. ;  const.  3  catchbasins,  $60  ea.;  4 
drop  connections,  $10  each. 

TRACY,  San  Joaquin  Co.,  Cal. — Sur- 
veys being  made  for  improvements  to 
water  and  sewer  systems;  estimated 
cost  $35,000.  Work  will  probably  be 
financed   through  a  bond   issue. 


LOS  ANGELES,  Cal.— H.  A.  McCray, 
416  American  Bank  Bldg.,  sub.  low  bid 
to  bd.  pub.  wks.  at  $138,016  to  improve 
Kenilworth  Ave.,  bet.  Moreno  Dr.  and 
Angus  St.,  involv.  grade  $10,500,  345,- 
■^90  sq.  ft.  5-in.  cone,  pave  17.3c  ft..  27,- 
482  lin.  ft.  reinf.  monolithic  curb  42c, 
12,981  sq.  ft.  one-course  cem.  walk 
1314c,  reinf.  cone,  stairs,  etc.  $1850. 
ornam.  lighting  sys.  $18,000,  san.  sewer 
$32,000,    2549   lin.    ft    hse.    sewers    $1. 

M.  S.  Ross,  4651  Hollywood  Blvd.,  low 
at  $127,877  to  imp.  Dixie  Canyon  Ave., 
bet.  Cheltenham  Dr.  and  Mulholland 
Highway,  involv.  grade  $110,000,  24,795 
lin.  ft.  wooden  guard  rail  60c,  corr. 
Iron  pipe  culvert  $3000. 

CULVER  CITY,  Cal.— Braun,  Bryant 
&  Austin,  1022  California  Bldg.,  Los 
Angeles,  awarded  cont.  by  city  at  $53,- 
762  to  imp.  Jefferson  St.,  involv.  l'/^- 
In.  Warrenite-Bitul.  pave,  on  iy^-in. 
bitum.  concr.  base,  corr.  iron  pipe  culv. 


MONTEREY,  Monterey  Co.,  Cal.— City 
declares  inten.  (2249)  to  const.  6-in.  vit. 
sewers,  4  manholes;-  4  insiwictixin  man- 
holes and  80  wye  Iiranchcs  in  portions 
of  Bowen,  Roosevelt  and  Harriaoii  Sts. 
1911  Act  and  Bond  Act  1915.  Protesls 
March  16.  H.  D.  Severance,  city  eiig. 
A.  J.  Mason,   city  clerk.  .... 


SAN  FRANCISCO— Diu-oau  ,f)P  En.!?i- 
heering,  Dept.  of  Pub.  WIcs.,  preparing 
estimates  of  cost  to  repave  Washing- 
ton St.,  bet.  Mason  and  Taylor:  Clay 
St.,  bet.  Mason  and  Jones  and  Mason 
St.,    bet.   Sacramento   and   Clay. 


SAN  DIEGO,  Cal.— H.  H.  Peterson. 
Kpreckels  Bldg.,  San  Diego,  sub.  low 
hid  ti)  city  at  $25,692  to  imp.  Draper, 
Bonair  and  Center  St.s.,  involv.  14,- 
44;i.:3  cu.  yds.  excav, ;  8.")8.54  cu.  v^s. 
embank.;  54,808.71  sq.  ft.  cem.  concf. 
sidewalk;  11,300.08  lin.  ft.  concr.  curb, 
ciilverti  i;        .     ;;   ».  —        ^ 


SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
San  Pablo  Sanitary  District  declares 
inten.  (12)  to  const.  6-in.  vit.  sanitary 
sewers  in  portions  of  Sanford,  Wilcox 
Ave.,  Alfreda  Blvd.,  etc..  Including  br. 
and  cone,  manholes,  lampholes,  wyes. 
1911  Act.  Protests  March  16.  Fritz 
Carlfield,    Secretary   of   District. 


SAN  FERNANDO,  Cal.— Bent  Con- 
crete Pipe  Co.,  Grosse  Bldg.,  Los  An- 
geles, sub.  only  bid  to  city  at  $16,884.25 
for  concrete  pipe  for  proposed  sewer 
sys.,  approx  56,000  ft.  8-in.  to  18-in. 
pipe,   principally    8-ln. 

Gladding,  McBean  &  Co.,  Pacific  Fi- 
nance Bldg.,  low  on  vit.  clay  pipe  at 
$20,804.42.  Pac.  Clay  Products,  Inc.,  bid 
$20,849.05.  These  bids  were  informal, 
for  the  use  of  the  city  engineer. 


VENTURA,  Cal.  —  Hollywood  Beach 
chamber  of  commerce  curculating  peti- 
tion to  pave  1  1/5  mi.  of  beach  road, 
paralleling  ocean.  Pave,  will  be  20  ft. 
wide  and  in  accordance  with  state 
highway  spec.  R.  M.  Moore,  one  of  di- 
rectors of  the  cham.  of  comm.,  is  back 
of  the  project. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  22,  11  a.  m.,  bids  will  be 
rec.  by  Eugene  Graham,  county  clerk, 
to  shape  and  pave  with  oil  rock  2.16 
mi.  of  Kettleman  Lane  bet.  Upper  Sac- 
ramento and  Waterloo  rds;  est.  cost 
$18,208.  Plans  obtainable  from  County 
Surveyor  F.  E.  Quail. 


PASADENA,  Cal. — City  plans  sewer 
work  under  1911  act  in  Mar  Vista  Ave., 
bet.  Washington  St.  and  n.  city  limits, 
and  portions  of  Michigan  Ave.,  Wash- 
ington St.,  Chester  Ave.,  and  other  sts., 
involv.  san.  sewer  main,  m.  h.,  f.  t., 
wyes,   etc. 


INGLEWOOD,  Cal.— Hu,rley  Constr. 
Co.,  Inglewood,  awarded  cont.  by  city 
at  $4106  to  imp.  Redondo  Blvd.,  bet. 
Prairie  Ave.  and  Flower  St.,  involving 
•20,956  sq.  ft.  5-in.  mac.  pave.,  and  inci- 
dental items. 


LOS  ANGELES,  Cal. — City  Eng.  John 
C.  Shaw  making  survey  to  open,  widen 
and  extend  Roscoe  Ave.  to  a  width  of 
100  ft.,  and  to  acquire  a  right  of  way 
bet.  N  Sherman  Way  and  Lankershim 
Blvd.  Surveys  and  plans  are  compl.  for 
pave,  rf  Radford  and  Hansen  Streets 
from  Lankershim  Blvd.  through  to  the 
Sunland-Tujunga  dist.  Petitions  are 
out  for  pave,  on  Tulare  and  Oxnard 
Sts.,  east  and  west  highways,  connect- 
ing with  Lankershim  Blvd. 


OAKL.^ND,  Cal.— City  declares  inten. 
to  imp.  44th  Ave.,  bet.  E-14th  and  E- 
16th  Sts..  involv.  grade;  pave;  curb, 
gutter  and  walks.  1911  Act.  Protests 
March  18.  Eugene  K.  Sturgis,  city  clerk. 
W.  W.  Harmon,  city  eng. 


SHASTA  COUNTY,  Cal.— Bids  will  be 
asked  shortly  by  State  Highway  Comm. 
to  Krade  4.5S-mi.  in  Shasta  County  bet. 
Do{?  Creek  Lamoine;  will  be  financed 
through  gasoline  (ax  funds.  R.  M.  Mor- 
ton;: state  highway  engr. 


SANTA  BARBARA,  Cal.— City  plans 
to  imp.  Chapala  St.,  incl.  widening. 
Pave,  will  run  from  Montecito  St.  to 
Anapamu  St.,  and  will  involv.  8-in. 
pave,   and   sidewalks. 


PALO  AliTO,  ,Santa  Clara  Co.,  Cal. — 
City  Eng.  J.  F.  Byxbeo,  Jr .  -preparing 
spec,  to  widen  Newell  rd.  from  30-ft. 
to  Tfl-ft.  and  in  iiortions  from  30-ft.  to 
60-ft.  Const,  of  extensions  to  the  road 
are  alsT   conteViiplated. 

SAN  R.AFAEL.  Marin  Co.,  Cal.— T.  A. 
MacUnuRall  &  Son<!.  San  Kafael  at 
$r.tnr.  (oontraet  to  fur.  ouiverts)  award- 
cd  cont.  by  county  to  grade  and  sur- 
face 2',o-mi.  of  road  from  Tomales  to 
county   line. 

SAN  JOSE,  Santa  Clara  Co..  Cal.— Until 
.March  8,  ,S  p.  m.,  bids  will  be  rec.  by 
•lohn  J.  Lynch,  city  clerk,  (2811)  to  imp 
Hobson  .St.,  bet.  Poplar  .\ve.  and  Wal- 
nut St..  involv.  grading;  I'l-in.  War- 
renite-Bit.  surface  on  3-in.  bitum.  cone, 
base  pn\-.ement:  hyd.  cnnc.  curb,  gutter. 
lOl'f  .Vet  and  Bond  Act  ini,">.  Cei  t.  check 
IM'-^,  ptiyablc  to  city  req.  Plans  obtaln- 
al)fe  froin  City  Eng.  Wm.  Poflp. 


LOS  ANGELES,  Calif. — As  previously 
reported,  bids  will  be  rec.  by  State 
Highway  Commission,  March  22,  to 
grade  and  pave  with  bituminous  ma- 
cadam, 0.7-ml.  in  Los  Angeles  county 
at  Chalk  Hill.  Project  Involves:  62,000 
cu  yds.  roadway  excavation  without 
classification;  557,000  sta.  yds.  over- 
haul; 100  cu.  yds.  structure  excavation 
without  classification;  2140  tons  brok- 
en stone  (waterbound  macadam  base, 
Type  "B");  1070  tons  broken  stone 
(bitum.  macadam  surface,  Type  "C"); 
52  tons  asph.  road  oil;  6  cu.  yds.  class 
"A"  cem.  cone,  (structures);  250  lbs. 
bar  reinforcing  steel  In  place  (struc- 
tures); 84  lin.  ft.  18-in.  corru.  metal 
pipe;  166  lin.  ft.  24-ln.  corru.  metal 
pipe;  22  monuments.  Comm.  will  fur- 
nish corru.  metal  pipe. 

OAKLAND,  Cal.— Until  March  11,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
.Sturgis,  city  clerk,  to  imp.  portions  of 
39th  Ave.,  involv.  grade;  pave;  curbs, 
gutters,  walks;  sewer  with  manhole, 
lampholes  and  wye  branches.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  W. 
Harmon,   city   engineer. 


SANTA  BARBARA,  Cal.— Cornwall 
Constr.  (^o.,  227  Equestrian  St.,  award- 
ed cont.  by  city  at  $49,085  to  imp.  Haley 
St.,  bet.  Coronel  and  Chapala  Sts.,  etc., 
involv.  IV^-in.  asph.  concr.  w.  s.  on  5- 
in.  concr.  base,  combined  concr.  curb 
and  gut.,  cem.  gut.,  curb,  cross-gut., 
reset  stone  curb,  concr.  driveways,  12- 
in.  to  18-in.  cem.  concr.  drains,  4  -in. 
vit.  pipe  hse.  sewers,  m.  h.,  6-in.  vit. 
mains;   1911   act. 


BURBANK,  Cal.— Until  9:30  A.  M.. 
Mar.  25,  bids  will  be  rec.  to  imp.: 
Elmwood  Ave.  and  Cedar  Ave.,  bet. 
San  Fernando  Rd.  and  Glenoaks  Blvd., 
approx.  1000  ft.  on  ea.  street,  Involv. 
cem.  walks,  curbs,  oil  mac,  C.  I.  water 
mains,  ornam.  lights. 

Sherlock  Dr.,  bet.  Elmwood  Ave.  and 
jet.  of  Mountain  St.,  approx.  1500  ft., 
involv.  cem.  curbs,  oil  mac.  pave.,  C.  L 
water  mains. 

Plans  on  file  at  office  of  city  eng. 
Cert.  chk.  or  bond,  10%.  F.  S.  Web- 
ster,   city    clerk. 


LONG  BEACH,  Cal.— City  plans  to 
imp.  portion  of  7th  St.,  etc.,  involv. 
grade,  8-in.  and  6-in  .concr.  pave., 
curbs,  walks,  gut.,  cem.  storm  drains, 
c.  b.,  m.  h.;  1911  act.  Protests,  Mar.  16. 
H.   C.   Waughop,   city  clerk. 


TUCSON,  Ariz. — Senator  Ashurst  has 
introduced  measure  authorizing  compL 
of  toad  from  Tucson  to  Ajo,  via  Indian 
Oasis,  in  the  Papago  Reservation;  est. 
cost,   1125,000. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Petitions  will  be  presented  to  county 
to  pave.  Griffith  A\'e.,  and  several  other 
bis.,  incl.   extending  and  straightening. 


INGLEWOOD,  Cal.— City  plans  to 
imp.  65th  St.,  bet.  Gay  St.  and  West 
Dlyd.;  grade,  li,^-in.  Willite  pave,  on 
;iV:;-in.  asph.  concr.  base,  gut.,  8-in. 
cem.  pipe  sewers;  1911  and  1915  acts; 
protests.   Mar.   15. 


OROVILLE,  Butte  Co.,  Cal.— County 
petitioned  to  const,  rd.  to  connect 
present  Long  Bar  rd.  with  rd.  recently 
constructed  by  Ward  Estate  and  con- 
necting with  Oroville-Quincy  rd.  near 
Tyler  home.  Referred  to  Co.  Eng. 
Harry  H.  Hume   for   report. 


BURBANK,  CaL— Citj-  plans  to  imp. 
I'.Tseo  Redondo,  bet.  Sherlock  Dr.  and 
its  n.  boundary  in  Tr.  9018,  and  Via 
larmclita  from  Paseo  Redondo  to  its 
-vvoRt  boundary,  involv.  grade,  curbs, 
ornam.  lights,  san.  sewers,  C.  I.  water 
ni.nins;  protests.  Mar.  4,   1911  act. 


.  SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  declares  inten.  (360)  to  imp.  por- 
tions of  Sherman,  Dimond  Sts.,  Easter- 
by  and  Walnut  Aves.,  involv.  const, 
of  vit.  clay  pipe  san.  sewer;  br.  man- 
holes: wye  branches;  portions  of  Wal- 
nut Ave.  to  be  graded  and  paved  with 
.i-in.  cone.  1911  Act.  Protests  March 
18.      Jas.   K.   James,   city    eng. 


TURLOCK.  Stanislaus  Co.,  Cal.  — 
fiesidentP  of  Youngston,  Stevlnson, 
and  Hilniar  have  organized  to  construct 
a   system   of  gravel   roads. 
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WHITTIER,  Cal. — City  plans  to  imp. 
Washington  Ave.,  betw.  s.  city  limits 
and  300  ft.  s.  of  Short  St.,  and  portions 
of  other  sts.,  involv.  6-in.  concr.  pave., 
curb,  walks;  1911  act.  Protests,  Mar. 
22.  Paul  Gilmore,  city  elk.  M.  R. 
Bowen,    city    engr. 


SAN  DIEGO,  Cal. — Sanitary  board  of 
Kensington  Park  Sanitary  Dist.,  plans 
sys.  of  lateral  sewers  and  service 
conn.,  incl.  cem.  concr.  sewer  pipe.  ui. 
h.,  concr.  dead  ends,  etc.,  in  Mission 
Dr.,  Jefferson  Ave.,  Terrace  Dr.,  Ter- 
race Ct.,  Kensington  Dr.,  Marlborough 
Dr.,  and   other  sts.     F.   C.   Martin,   secy. 


BURBANK,  Cal. — City  plans  to  imp. 
San  Jose  Ave.,  bet.  San  Fernando  Blvd. 
and  Front  St.,  involv.  curbs,  walks,  C. 
I.  water  mains,  san.  sewers,  hse.  conn., 
3-in.  bitum.  concr.  pave;  1911  act.  Pro- 
tests, Mar.  18.  F.  S.  Webster,  city 
clerk. 


OAKLAND,  Cal. — Until  March  11,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewer 
with  manhole,  lampholes  and  wye 
branches  in  portions  of  Brush  St.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
W.  W.  Harmon,  city  engineer. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  Eng.  Ross  L.  Calfee.  221  S-22nd 
St.,  Richmond,  preparing  spec,  to  widen 
and  pave  San  Pablo  Ave.,  within  city 
limits  including  const,  of  walks,  curbs 
and  gutters.  City  will  pave  in  center 
and  State  Highway  Commission  15-ft. 
on   each  side  of  city  pavement. 

NEWPORT  BEACH,  Cal.— City  Engr. 
Paul  E.  Kressly,  732  H.  W.  Hellman 
Blgd.,  Los  Angeles,  authorized  to  pre- 
pare spec,  for  approx.  30  blks.  pave,  on 
Corona  del  Mar,  est.  to  cost  $125,000. 
Present  plan  contemplates  pave  along 
the  bluff  on  I'acific  and  Ocean  Dr.  and 
connecting  up  with  the  coast  hiyhway 
to   Laguna  Beach. 


LOS  ANGELES,  Cal.  —  Protests  to 
imp.  Arlington  Ave.,  bet.  Jefferson  St. 
and  Vernon  Ave.,  First  Ave.,  bet.  Ver- 
non Ave.  and  54th  St.,  and  2nd  and  3rd 
Aves.,  bet.  Rodeo  Rd.  and  Vernon  Ave., 
were  denied  by  city  council  and  the 
spec,  changedl  from  Warrenite  to  cone, 
pave.  Pave,  ou  Arlington  and  First 
Ave.  will  be  7-in.  in  thickness,  thick- 
ness of  pavfi.  on  other  sts.  not  deter- 
mined. The  total  imp.  will  be  about  5 
mi.  in  length,  the  two  first  named  sts. 
being  about  3  mi.,  the  greater  part  of 
which  will  be  30  ft.  rdwy.  1911  act. 


SAN  RAFAEL,  Marin  ^o.,  ^al. — Wm. 
Moreing,  Harris  Bldg.,  Stockton,  at 
$16,310  (county  to  furnish  culverts) 
awarded  cont.  by  county  to  grade  and 
surface  Red  Hill  road. 


POMONA,  Cal.  —  City  Eng.  F.  C. 
Froehde  preparing  spec,  to  imp.  Towne 
Ave.,  bet.  Second  and  Holt  Aves.,  and 
for  imp.  Fourth  St.,  bet.  Garey  and 
Park   Aves. 


LOS  ANGELES,  Cal.— North  Pacific 
Const.  Co.,  723  Detwiler  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $1,034,882  to 
imp.  Pico  St.,  bet.  Crenshaw  Blvd.  and 
Exposition   Blvd. 

SAN  BERNARDINO,  Cal. — Petitions 
to  pave  Magnolia  Ave.  from  Ely  St. 
Ontario,  to  Shaffer  St.,  approx.  2  ml, 
v/ill  be  presented  to  county  at  once. 

SAN  FRANCISCO — Bureau  of  Engin- 
eering. Dept.  of  Pub.  Wks.,  completes 
spec  to  imp.  Woolsey  St.,  bet.  Somer- 
set and  University  Aves.,  involv.  2880 
lln.  ft.  cone,  curb;  1988  sq.  ft.  art. 
stone  walks;  28  br.  catchbasins;  560 
lin  ft.  ironstone  pipe  culvert;  120  lin. 
ft. 'g-in.,  180  lin.  ft.  12-in.  and  30  lin. 
ft.  15-in.  ironstone  pipe  sewer;  86,600 
sq.  ft.  asph.  cone,  pavement,  consist- 
ing of  6-in.  cone,  base  with  1^-in.  asph 
cone,  surface  pavement;  est.  cost  $32,- 
650.  

BAKERSFIELD,  Kern  Co..  Cal.— City 
declares  inten.  528  to  const.  6-in.  vit. 
sanitary  sewers,  manholes,  lampholes 
and  wye  branches  in  Sts.,  included  in 
Sewer  Dlst.  No.  528.  1911  Act.  Pro- 
tests'March  15.  W;  D.  Clarke,  city  en- 
gineer.     V.    Van    Riper,    city    clerk. 


LOS  ANGELES,  Cal. — Drainage  Con- 
struction Co.  sub.  low  bid  to  county 
for  tile  drains,  ets.,  at  County  Farm, 
involv.  12-in.  vit.  pipe  at  $1.80  ft.,  12- 
in.  vit.  tile  drain  at  $1.80  ft.,  No.  1  m. 
h.  at  $100,  No.  2  m  h.  at  $100,  special 
m  h.  at  .*20n.  stand  pipe  at  $30,  pump 
pit  at  $650,  10  yds.  gravel  at  $8  yd. 


RIVERSIDE,  Cal.— R.  T.  Shea  &  Co., 
169  W  7th  St.,  Riverside,  awarded  cont. 
by  city  to  imp.  Grand  Ave.,  bet.  Bandini 
and  Jurupa  Aves.,  involv.  119,888  sq.  ft. 
mac.  pave,  at  12.8c  sq.  ft.,  44  ft.  12-in. 
galv.  corr.  culv.  at  $1.75  ft.,  44  ft.  10-in. 
culv.  at  .'SI. 50  ft.,  34  ft.  18-in.  concrete 
culv.  at  $3  ft. 


LOS  ANGELES,  Cal. — Griffith  Co.  502 
L.  A.  Ry.  Bldg.,  sub.  low  bid  to  county 
superv,  at  $12,949  to  pave.  Live  Oak 
Ave.,  involv.  5068  cu.  yds.  excav.  50c  yd; 
iy,'j60  sq.  ft.  cone,  pave  12.5c  ft;  246 
sq.  ft.  6-in.  gut.  12.5c  sq.  ft.;  55  lin. 
ft.  curb  50e  ft;  7988  sq.  ft.  shape  should. 
2c   ft;   culv.   compl.   $200 

H.  &  P.  Const.  Co.,  5553  S  Western 
Ave.,  low  at  $75,710  to  imp.  Palm  Ave., 
C.  I.  No.  497,  involv.  14,892  c.  y.  excav. 
43e  ft.,  6864  ft.  curb  42.5c  cu.  ft.,  14,061 
sq.  ft.  gut.  18c  ft.,  351  sq.  ft.  walk  14c 
ft.,  305,892  sq.  ft.  cone.  pave.  18.9c  ft., 
112, 7S6  sq.  ft.  dis.  gran,  base  5c  ft.,  50 
ft.  12-in.  corr.  pipe  $1.25  ft.,  120  ft.  15- 
in.  cr^rr.  pipe  $1.40  ft.,  66  ft.  15-in.  vit. 
pipe  $2.25  ft. 


HANFORD,  Kings  Co.,  Cal.— Califor- 
nia Const.  Co.,  58  2nd  St.,  San  Fran- 
cisco, at  $39,535  awarded  cont.  by 
county  to  pave  2  mi.  of  highway  to 
Armona  and  the  four  corners  on  the 
Hanford-Coreoran  highway,  involv.: 
2833  cu.  yds.  earthwork;  asph.  cone, 
pavement.  N.  M.  Bell,  Porterviile,  next 
low    at    approx.    $40,500. 


LOS  .A.NGELES,  Cal.— Until  2  P.  M., 
jNIarch  15,  bids  will  be  rec.  by  county 
for   following  road  work: 

C.  I.  No.  336,  Woodruff  Ave.,  bet. 
Artesia  Ave.  and  Centre  St.,  0.85  mi., 
invilv.  4167  cu.  yds.  excav.;  93,688  sq.' 
ft.  concr.  pave.;  98,242  sq.  ft.  d.  g.  sub- 
base;  47  ft.  curtain  wall;  9013  ft.  shape 
should.;  culv.  compl.  Est.  cont.  price, 
$27,344. 

C.  1.  No.  356.  Spencer  St.,  Carlyle  St., 
Walnut  Ave.  and  alleys,  0.73  mi.,  involv. 
3574  cu.  yds.  excav.;  1476  ft.  curb;  5023 
sq.  ft.  walk;  8703  sq.  ft.  gut.;  87,865 
sq.  ft.  8-6-8-in.  concr.  pave;  10,723  sq. 
ft.  6-in.  concr.  pave;  2125  ft.  8-in.  vit. 
main  sewer;  290  ft.  10-in.  vit.  main 
sewer;  290  ft.  12-in.  vit.  main  sewer; 
2000  ft.  0-in.  hse.  sewers;  3  fl.  m.  h.;  5 
m.  h.;  1  drop  m.  h.  Est.  cont.  price, 
$32,765. 


NAPA,  Napa  Co.,  Cd-i. — <^ity  declares 
inten.  (520)  to  imp.  Jefferson  St.,  bet. 
3rd  and  Clay  Sts.,  involv.  grade;  6-in. 
cem.  cone,  pavement,  40  ft.  wide;  cone, 
catchbasins;  brick  manhole.  1911  Act. 
Protests  March  22f.  H.  H.  Thompson, 
city    clerk.      H.    Harrold,    city    eng. 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til April  6.  8  p.  m.,  bids  will  be  rec. 
by  Wm.  P.  Ferguson,  city  clerk,  to  imp. 
(124)  Flower  St.,  bet.  North  Broadway 
and  Grant  Ave.,  involv.  grade;  3-in. 
asph.  cone,  base  with  1^2 -in.  Warren- 
ite-Bit.  surface  pavement;  cem.  cone, 
curbs  and  gutters;  culverts.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  Horace  Hall, 
city  engrineer. 


PHOENIX,  Ariz.— Until  2  P.  M.,  Mar. 
8,  bids  will  be  rec.  by  Arizona  highway 
comm.,  for  state  highway  cont.  No.  2, 
fed.  aid  proj.  No.  72-A  on  the  Prescott- 
I'hoenix  highwty,  involv.  4600  cu.  yds. 
approach  fill;  650  cu.  yds.  rdwy.  surf.; 
7U00  sta.  yds.  rdwy.  surf,  overhaul;  350 
cu.  yds.  struc.  excav.;  290  cu.  yds.  concr. 
17,000  lbs.  reinf.  steel,  and  other  in- 
cidental items.  Cert,  check,  5%.  Plans 
obtainable  from  state  engr.,  W.  C.  Lef- 
ebvre,   on   payment   of   $5. 

SAN  FRANCISCO— Bids  will  be  asked 
shoitly  by  B-ard  of  Public  Works  to 
const.  Section  C  of  43rd  Ave.  sewer, 
under  Contract  No.  2;  reinforced  con- 
crete  construction. 


ORANGE,  Cal.— Until  1  p.  m.,  March 
16,  bids  will  be  rec.  for  6-in.,  8-ln.  and 
12-in.  sewers  with  necessary  m.h.,  f.  t., 
and  hse.  conn,  on  six  streets.  Plans  on 
file  at  office  of  city  clerk,  Cal.  D.  Les- 
ter. 


HAMPTON 

ELECTRIC  AND  MFG.  CU. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

»«    and   Used,  Bought,  Sold,  Exchanged,  Rented  and   Repaired 

Industrial  Light  and  Tower  Installation 

Telephone  SUTTER  3266 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til April  6,  8  p.  m.,  bids  will  be  rec.  by 
A.  P.  Ferguson,  city  clerk,  (124)  to  imp. 
Flower  St.,  bet.  pavement  now  in  place 
in  -Xorth  Broadway  and  Grant  Ave.,  in- 
volv. 3-in.  asph.  cone,  base  pavement 
with  1^2 -in.  Warrenite-Bit.  surface; 
cem.  cone,  curbs,  gutters,  culverts.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Horace  Hall,  city 
engineer. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
April  5,  bids  will  be  rec.  by  city  for 
cone,  and  vit.  pipe  storm  sewers  in  sts. 
to  be  paved,  involv.  660  ft.  14-in.  and 
800  ft.  16-in.  pipe.  L.  F.  Barzellotti,  city 
eng.  John  A.  Henning,  supt.  of  public 
utilities.  Plans  on  file  in  office  of  clerk 


LOS  ANGELES.  Cal. — Thos.  Kelly  & 
Sons,  Hillstreet  Bldg.,  subm.  low  bid 
to  Bd.  Pub.  Wks.  to  const.  Sect.  29, 
North  Outfall  Sewer,  for  Type  1,  con- 
struction: R.  A.  Watson,  1026  N-Mc- 
Cadden  PI.,  at  $169,316  low  on  Type  2 
and  $142,514  on  Type  3.  Taken  under 
advisement. 


OROVILLE,  Butte  Co..  Cal. — Work 
has  been  started  by  Harry  H.  Hume, 
county  surveyor,  on  grading  and  grav- 
eling 11/4  mi.  of  Lone  Pine  Ave.  in 
vicinity   of  Chico. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Until  March  16,  10  A.  M.,  bids  will  be 
rec.  by  Emma  M.  Hann,  city  clerk  (566) 
to  const.  6-in.  sewer  in  San  Pablo  Ave. 
from  sewer  in  Virginia  St.  north  540 
ft.,  one  manhole  and  lamphole,  drop 
connection.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in   office   of  clerk. 


BEVERLY  HILLS,  Cal.— Until  8  P.  M. 
Mar.  15,  bids  will  be  rec.  by  city  to 
install  system  of  sewer  laterals  in 
Municipal  Imp.  Dist.  No.  4.  Bids  are 
desired  in  three  parts,  as  follows: 
Contr.  No.  1,  comprising  plans  Nos.  702 
and  703.  being  in  Tr.  5647  and  Tr.  7005 
Contr.  No.  2,  comprising  plant  No.  701, 
being  in  part  of  Tr.  Beverly,  Tr.  4579,  ' 
Tr.  4794  and  Tr.  6347.  Contr.  No.  3, 
comprising  plans  Nos.  704  and  705,  be- 
ing in  Tr.  6380,  Tr.  6935,  part  or  Tr. 
6648  and  part  of  Tr.  6649.  Plans  on 
file  at  office  of  city  engr.  A.  Matthews, 
asst.  city  engr.  B.  J.  Firminger,  city 
clerk. 
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REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

City    Kng.    C.    L.    Dimmitt    preparing 

spec,  for  asph.  cone.  pavement  in 
Grand,  Madison  and  otiier  Sts.  in  that 
vicinity.  Property  owners  have  peti- 
tioned for  the  vi^ork. 

BEKKKLEY,  Alameda  Co.,  Cal. — 
Until  March  16,  10  A.  M.,  bids  will  be 
rec.  by  Emma  M.  Hann,  city  clerk,  (565) 
to  const.  6-in  sewer  in  Oilman  St., 
from  Neilson  St.,  240  ft.  east.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.      Plans   on    file   in   ottice   of   clerk. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E-58th  St.,  at  $319,081  subm.  low 
bid  to  city  to  imp.  Verdon  Ave.,  bet. 
Adams  and  Jefferson  Sts.,  etc.,  involv. 
35,400  cu.  yds.  cut,  $32,000;  2914  sq.  ft. 
6-in.  cone,  $.195;  746,817  sq.  ft.  5y2-in. 
Warrenite,  .$.238;  1650  sq.  ft.  2-in. 
Warrenite  surface,  $.10;  4179  ft.  un- 
plastered  light  curb,  $.50  ft.;  21,875 
sq.  ft.  1-course  walk,  $.15;  49,261  sq. 
ft.  gutter,  $.25;  sanitary  sewer,  $60,- 
500;    20,280    ft.   house   sewers,    $1.50. 


LOS  ANGELES,  Cal. — H.  A.  McCray, 
416  American  Bank  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $138,016  to 
imp.  Kenilworth  Ave.,  bet.  Moreno  Dr. 
and  Augus  St.,  involv.  cone,  pave.,  mon- 
olithic curb,  walks,  reinf.  cone,  stair- 
way, ornam.  lights,  san.  sewer. 

MARYSVILLE,  Yuba  Co.,  Cal.— Pro- 
ceedings will  be  started  at  once  by 
city  to  pave  portions  of  Pine,  Willow, 
Olive  and  Maple  Sts.,  three  blocks  in 
J  St.,  B  St.,  bet.  10th  and  11th  Sts.  L. 
B.    Crook,   city    engineer. 

LONG  BEACH,  Cal. — D.  P.  Durham, 
900  Raymond  Ave.,  Long  Beach,  award- 
ed cont.  by  city  to  imp.  Willow  St., 
from  American  Ave.  to  West  city  lim- 
its., etc.,  involv.  10-in.  cem.  concr.  pave, 
at   29.2c  sq.   ft.,  corr.   iron   culv.  at  $700. 

O.  W.  Fisher,  1332  Myrtle  Ave.,  Long 
Beach,  awarded  cont.  by  city  for  imp. 
alley  e.  of  Cerritos  Ave.,  betw.  17th 
and  State  Sts.,  involv.  6-in.  concr.  pave, 
at   29.9c   sq.    ft. 


REDAVOOD  CITY,  San  Mateo  Co., 
Cal. — City  Eng.  C.  L.  Dimmitt  prepar- 
ing spec,  for  sewer  extension  in  Hilton 
St.,    Sweeney   addition. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
Eng.  S.  Gonzales  completes  spec,  to 
imp.  E  St.,  bet.  6th  and  7th  Sts.,  in- 
volv. grade,  curb,  gutters;  oil  macadam 
pavement;  est.  cost,   $2583. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
J.  P.  Holland,  540  Brannan  St.,  SaJi 
Francisco,  at  $44,310  awarded  contract 
by  county  to  widen  2-mi.  of  Tunnel 
highway  bet.  Oak  Villa  to  inter-county 
tunnel.  Theoharris  and  Contoules  were 
low  at  $43,692  but  bid  was  declared  ir- 
regular. Other  bids  were:  J.  P.  Collins, 
$44,697;  A.  Hardlen,  $44,881;  Connors, 
Hansen  &.  Ede,  $47,810;  Granfield,  Far- 
rar  and  Carlin,  $49,210;  H.  E.  Albach, 
$49,939;  Davis-Heller-Pearce,  $51,725; 
Tieslau  Bros.,  $54,165;  Kaiser  Paving 
Co.,  $56,210;  Guerin  Bros.,  $56,858;  M. 
B.  Blumenkranz,  $57,223;  A.  R.  Mc- 
Grath,  $59,075;  Johnson  Co.,  $59,752; 
J.  Welsh,  $61,137;  H.  V  Tucker,  $63,307; 
Isbell    Const.    Co.,    $64,775. 


SAN  DIEGO,  Cal.— City  plans  to  imp: 
C  and  28th  Sts.,  involv.  182,414  sq.  ft. 
5-in.  cem.  cone,  pave.,  590.79  lin.  ft. 
cem.  cone,  curb,  300  sq.  ft.  cem.  cone, 
sidewalk,  2580  lin.  ft.  of  6-ln.  C.  I.  wa- 
ter pipe,  80  lin.  ft.  of  10-in.  C.  I.  water 
pipe,  80  lin.  ft.  of  4-in.  C.  I.  water  pipe, 
3125.8  cu.  yds.  embank.,  83.8  cu.  yds. 
excav.,  195  lin.  ft.  of  12-in.  double 
strength  cem.  cone,  pipe,  40  %-in.  wa- 
ter serv.,  4  6-in.  2-way  fire  hydrants. 

26th  and  Schley  Sts.,  involv.  62,912 
sq.  ft.  paving  with  l^^-in.  asph.  cone, 
top  on  6-in.  cem.  cone,  base,  2186  sq. 
ft.  cem.  cone,  sidewalk,  589  lin.  ft.  cem. 
cone,  curb,  869.9  cu.  yds.  excav.,  67.5 
cu.  yds.  embank.,  131.3  lin.  ft.  of  12-in. 
d.  s.  cem.  cono.  pipe.  F.  A.  Rhodes,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
George  French,  at  $5488  awarded  cont. 
by  county  to  imp.  1.10-mi.  of  Jacobs  rd. 
(Decardi  rd)  on  Roberts  Island;  Wm. 
Moreing,   $5880,   only  other  bidder. 

GLENDALE.  Cal.— A.  Giebisch,  Vir- 
gil Walk  (Box  361-W,  R.  1),  Long 
Beach,  awarded  cont.  by  city  at  $165,- 
601  for  sewer  constr.  in  Sewer  Dist. 
No.  2. 


Barber    Greene   Model    42    Loader 
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60-6^  FREMONT  ST. 
Softer  V5^  San  FtbdcL^co 


SANTA  MONICA,  Cal.— Until  10  a.  m. 
Mar.  10,  bld.s  will  be  rec.  by  city  to  fur. 
and  lay  approx.  30,000  lin.  ft.  24-in. 
reinf.  cone,  pressure  pipe  for  san.  sew- 
er disposal,  exclusive  of  excav.,  timber- 
ing, or  unwatering  of  trench. 

Bids  will  be  rec.  at  same  hour  to 
fur.  and  del.  trenchside  appro.  30,000 
lin.  ft.  24-in.  C.  I.  class  "B"  pipe. 

Plans  may  be  obtained  at  office  of 
City  Eng.  Howard  B.  Carter  on  depos. 
cf  $10. 

Above  work  is  for  Santa  Monica  out- 
fall line  bet.  city  and  Hyperion  where 
a  connection  will  be  made  with  the  Los 
Angeles  city  outfall. 


SAN  FRANCISCO — Until  March  10,  3 
p.  m.,  bids  will  be  rec.  by  Board  of  Pub. 
Wks.  to  imp.  portions  of  Munich  St.,  in- 
volving: 1520  cu.  yds.  cut,  4750  cu.  yds. 
fill,  1200  lin.  ft.  cone,  curb,  24,000  sq. 
ft.  asph.  cone,  pave.;  Munich  St.,  involv 
600  cu.  yds.  cut,  880  cu.  yds.  fill,  1200 
lin.  ft.  cone,  curb,  12,000  sq.  ft.  asph. 
cone,  pave.,  12,000  sq.  ft.  cone,  pave.; 
22nd  Ave.,  involv.  2312  sq.  ft.  art.  stone 
walks;  Ocean  Ave.,  involv.  5695  sq.  ft. 
art  stone  walks;  Quintaro  St.,  involv. 
283  lin.  ft.  cone,  curb,  1980  sq.  ft.  art. 
stone  walks,  7  br.  catehbasins,  245  lin. 
ft.  10-in.  vit.  sewer,  14,679  sq.  ft.  asph. 
cone.  pave.  Plans  obtainable  from  Bu- 
reau of  Engineering,  3rd  floor,  City 
Hall. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  Eng.  Jas.  K.  James  instructed  to 
prepare  spec,  for  cone,  surfacing  in 
Hubbard  and  Sherman  Sts.  and  Berke- 
ley Way,  petitions  seeking  the  work 
have  been  presented. 


3ENICIA,  Solano  Co.,  Cal.  —  Until 
March  13,  12  noon,  bids  will  be  rec.  by 
H.  B.  Staley,  clerk,  Benicia  School  Dis- 
trict, to  level  athletic  grounds  at  high 
school.  Plans  obtainable  from  clerk. 


GLENDALE,  Cal. — Chas.  U.  Heuser, 
816  Allen  Ave.,  Glendale,  awarded  cont. 
by  city  at  $8043  to  imp.  Irving  Ave.  bet. 
Lake  St.  and  Victory  Blvd.,  Involv.  3- 
in.  asph.  cone,  pave.,  etc. 


SAN  FRANCISCO— Until  March  10,  3 
p.  m.,  bids  will  be  rec.  by  Board  of  Pub 
Wks.  to  imp.  portions  of  Ortega  Street 
involv.  215  lin.  ft.  cone,  curb,  5375  sq. 
ft.  cone,  pave.,  220  lin.  ft.  8-in.  vit. 
pipe  sewer,  2  br.  manholes,  8  Y  branch- 
es, 8-in.  sewer. 

15th  Ave.,  involv.  350  lin.  ft.  cone. 
curb,  580  lin.  ft.  8-in.  vit.  sewer,  8  Y 
branches,  8-in.  sewer,  3  br.  manholes, 
2450  sq.  ft.  cone,  pavement,  4550  sq.  ft. 
asph.  cone.  pave. 

Silver  Ave.,  involv.  1920  lin.  ft.  cone, 
curb,  20,150  sq.  ft.  asph.  cone,  pave.,  900 
sq.  ft.  art.  stone  walks. 

Avalon  Ave.,  involv.  61,950  sq.  ft.  art. 
stone   sidewalks. 

Spec,  obtainable  from  Bureau  of  En- 
gineering,  3rd   f'oor.   City  Hall. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
Mar.  15,  bids  will  be  rec.  to  imp. 

26th  St..  involv.  203,810.8  sq.  ft.  5-ln. 
cone,  pave.,  802.29  ft.  curb.  2593.63  sq. 
ft.  cem.  walks,  2140  ft.  4-in.  class  "B" 
c.i.  pipe.  3  6-in  cem.  sew.  laterals,  1  4-in 
cem.  sewer  laterals,  14  water  serv. 
conn.,  95  ft.  4-in.  cone,  sewer  pipe,  120 
ft.  6-ln.  "B"  C.  I.  pipe;  readv. 

Alabama  St.,  involv.  67,766  sq.  ft. 
I'/i-in.  asph.  cone,  top  on  4-in.  cone. 
base,  23.7  ft.  curb,  117.4  sq.  ft.  walks, 
5  %-in.  water  serv.  conn.  F.  A.  Rhodes, 
city  engineer. 


MOUNTAIN  VIEW,  Santa  Clara  Co.. 
Cal. — Union  Paving  Co.,  Call  Bldg.,  San 
Francisco,  at  approx.  $137,475  sub.  low 
bid  t3  city  to  imp.  various  sts.,  involv. 
approx.  445,000  sq.  ft.  grading.  $.026  sq. 
ft;  377.900  sq.  ft.  4-in.  Warrenite-Bitul. 
pavement,  $.188  sq.  ft.;  65.000  sq.  ft. 
4 %-in.  Warrenite-Bit.  pavement,  $.199 
sq.  ft.:conc.  curbs;  cone,  and  corru  iron 
seunu'Utal  culverts;  c.  i.  water  pipe  etc. 
Other  bids:  Warren  Const.  Co.,  $137,600; 
Peninsula  Paving  Co.,  $142,215;  Califor- 
nia Const.  Co.,  $146,215;  Clark  and 
Henery  Const.  Co.,  $148,785.  Taken  un- 
der advisement.  C.  C.  Kennedy,  Call 
Bldg.,  San  Franisco,  eng. 


WOODLAND,  Yolo  Co.,  Cal. — Until 
March  23,  bids  will  be  rec.  by  county 
to  grade  and  pave  2.18-mi.  of  county 
highway  bet.  Blacks  and  McClintock's 
corner  in  town  of  Knights  Landing. 
Plans  obtainable  from  County  Survey- 
or Asa  G.  Proctor. 
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SANTA  eRUZr  Santa  Cruz  Co.,  Cal.— 
Until  March  11,  9  a.  m.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk  (358)  to 
imp.  Laurent  St.,  bet.  Mission  and  Cali- 
fornia Sts.,  involv.  grade;  5-in.  hyd. 
cem.  cone,  pavement;  hyd.  eem.  cone, 
curbs  iand  walks;  vlt.  clay  pipe  sewer 
laterals^  wye  branches;  sanitary  sewer 
with  br.  manholes;  6-in.  vit.  clay  main 
sanitary  sewer.  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Plans  obtainable  from  City  Engr. 
Jas.    K.    James. 


LOS  ANGELES,  Cal.^ — County  plans 
imp.  work  in  C.  I.  No.  465,  California 
Ave.,  bet.  s  boundary  of  South  Gate  and 
Tweedy-Abbott  Rd.,  0.9S  mi.,  involving 
4898  cu.  yds.  excav.,  148,952  sq.  ft.  Wil- 
lite  w.  s.,  148,952  sq.  ft.  asph.  cone,  base 
8099  sq.  ft.  cone,  pave.,  96,745  sq.  ft. 
oil  and  rock  screenings,  58,846  sq.  ft. 
gut.,  3471  sq.  ft.  cross-gut.,  63  ft.  curb, 
246  sq.  ft.  walk,  96,745  sq.  ft.  remove 
and  replace  d.  g.  sub-base,  3250  ft.  8- 
in.  vit.  sewer,  310  ft.  10-in.  vit.  sewer, 
2760  ft.  8-in.  sewer,  76  ft.  8-in  .lateral 
sewer,  4900  ft.  6-in.  hse.  sewers,  2  fl. 
m.  h.,  17  m.  h.,  2  jet.  cham.  Est.  contr. 
price,   $79,255.05. 

WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — G.  W.  Cushin^,  2005  Roosevelt 
Ave.,  Richmond,  at  appro.x.  $69860  sub. 
low  bid  to  city  to  pave  various  streets, 
involv.  150,000  sq.  ft.  5-in.  cone,  pave.j 
$.18  sq.  ft.;  136,500  sq.  ft.  7-in.  maca- 
dam pavement,  $.12  sq.  ft.;  286,500  sq. 
ft.  grading,  $.015  sq.  ft.;  19,500  lln.  ft. 
cone,  curb,  $.45  lin.  ft.;  14,085  sq.  ft. 
cone,  gutter,  $.15  sq  ft.;  catchbasins, 
etc.  Healey-Moore-McNair,  $80,500;  M. 
Beranda,  $80,860;  ne.xt  two  low  bidders. 
Taken  under  advisement.  Ross  L. 
Calfee,   city   engineer. 


LOS  ANGELES,  Cal.— H  and  P  Con- 
struction Co.,  5535  S  Western  Ave.  at 
$75,703  awarded  cont.  by  county  for 
imps,  in  C.  I.  No.  497,  Palm  Ave.,  involv. 
14,892  cu.  yds.  excav.,  6865  ft.  curb,  14,- 
061  sq.  ft.  gut.,  351  sq.  ft  walk,  305,- 
892  sq.  ft.  cone,  pave.,  112,786  sq.  ft. 
d.  g.  sub-base. 


,  LOS  ANGELES,  Cal.— Until  2  p.  m., 
Mar.  29,  bids  will  be  rec.  by  county  for 
imp.  work  in  C.  I.  416,  Ocean  Ave.,  1.3 
ml.,  involv.  3851  cu.  yds.  excav.  and 
borrow,  11,474  ft.  6x9xl5-in.  curb,  4593 
ft.  6xl0xl8-in.  curb,  54,739  sq.  ft.  walk, 
54,761  sq.  ft.  6-in.  gut.,  7665  sq.  ft.  8-in. 
gut.,  drainage;  structures;est.  contract 
price,    $41,882. 

Bids,  sade  date,  for  imp.  work  under 
Cash  contr.  No.  247,  College  and  Ocean 
Aves.,  from  Gallatin  and  College  Rd. 
to  n.  boundary  of  Long  Beach,  3.54 
mi.,-  involv.  26,079  cu.  yds.  excav.,  37,290 
ft.  shape  should.,  574,821  sq.  ft.  6-in.  to 
8-in.  sec.  cem.  cone,  pave.,  593,582  sq. 
ft.  6-in.  disint.  gran,  and  oil  mac.  sub- 
base,  2  headwalls  at  Sta.  50  plus  71.4, 
cone,  box  and  45  ft.  corr.  iron  pipe  at 
Sta.  4  plus  76.6,  part  circle  drain  compl., 
20-in.  corr.  iron  pipe  50  ft.  long  at  Sta. 
17  plus  91.30.  County  furn.  17,270  bbls. 
cement. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  March  15,  4  p.  m.,  new  bids  will 
be  rec.  by  E.  W-  Foster,  city  clerk,  to 
imp.  Poplar  Ave.,  bet.  C  and  D  Sts.,  in- 
volving 6-in.  cone,  pavement  with  asph. 
surface,  etc.  Bidi  of  N.  J.  Sisevich,  San 
Mateo,  at  $3826,  previously  rec.  for  this 
work  rejected.  Deposit  of  $10  req.  for 
spec.  Cert,  check  10%  payable  to  city 
req.   Plans  on   file  in   office  of  clerk. 


OROVILLE,  Butte  Co.,  Cal. — T.  H.  and 
M.  C.  Polk,  Chico,  at  $5620  awarded 
cont.  by  county  to  pave  .93-mi.  of  11th 
Ave.  under  Co.  Rd.  Bond  Issue  pro- 
gram; also  to  pave  .09-mi.  of  Cameron 
Ave.  near  Gridley,  at  $5824.  4-in.  asph. 
pavement. 

OAKLAND.  Cal. — City  declares  inten. 
to  imp.  52nd  Ave.,  from  E  12th  St.  s.w. 
and  a  portion  of  E-lOth  Ave.  adjacent 
to  52nd  Ave.,  involv.  grade,  pave,  curbs, 
gutters,  walks;  corru.  iron  culverts. 
1911  Act.  Protests  March  8.  Eugene  K. 
Sturgis,  clerk.  W.  W.  Harmon,  city 
engineer. 

LOS  ANGEL'ES,  Cal.— Until  2  p.  m.. 
Mar.  22,  bids  will  be  rec.  by  county  for 
C.  I.  No.  342,  Alameda  St.  and  other  sts. 
9156  ft.  or  1.73  mi.,  involv.  (1)  10,399 
cu.  yds.  excav.,  (2)  16,086  ft.  curb,  (3) 
51,556  sq.  ft.  walk,  (4)  32,976  sq.  ft. 
6-in.  gut.,  (5)  3994  sq.  ft.  8-in.  gnat.,  (6) 
229,646  sq.  ft.  4-in.  disint.  gran.  Est. 
contr.   price,    $38,713, 


MARYSVILLE,  Yuba  Co.,  Calif.  ^- 
Marysville  Merchants  Ass'n.  will  peti- 
tion county  for  imps,  including  com- 
pletion of  Arboga  rd.  across  Bear  Riv- 
er; Bullards  Bar  rd.  involv.  expenditure 
of  $8000;  hard  surface  Hammonton  rd. 
from  State  Highway  to  O'Brien  corner, 
IS-ft.  wide,  est.  cost  $13,000  per  mi;  18- 
ft.  wide  asph.  macadam  rd.  in  vicinity 
of  Wheatland,  cost  not  to  exceed  $8000 
per  m_i.  L.  B.  Crook,  county  surveyor. 


SALINAS,  Monterey  Co.,  Cal.— City 
declares  inten.  (49)  to  imp.  Harvest  St., 
full  length,  involv.  grade;  hyd.  cone, 
curbs;  5-in.  hyd.  cone,  pavement.  1911 
Act  and  Bond  Act  1915.  Protests  April 
5.  M.  R.  Keef,  city  clerk.  Howard  Coz- 
zens,  city  eng. 


LOS  ANGELES,  Val. — W.  J.  Curren, 
221-A  W  Broadway,  Glendale,  sub.  low 
bid  to  bd.  pub.  wks.  at  $43,946  to  imp. 
Virginia  Ave.  and  Wilton  PI.  Imp.  Dist. 
involv.  grade  $320,  2332  sq.  ft.  asph. 
wear.  surf.  10c,  198,740  sq.  ft.  6-in.  cone, 
pave.  18.75c,  2614  lin.  ft.  curb  50c,  3155 
sq.  ft.  walk  14c,  storm  drain  $230,  san. 
sewer  $1000,  300  lin.  ft.  hse.  sewers  90c. 

Brockman  &  O'Brien,  1566  Murray 
Circle,  low  at  $34,707  to  imp.  Whitmore 
Ave.,  bet.  Allesandro  St.  and  Landa  St., 
involv.  grade  $5500,  61,515  sq.  ft.  cone, 
pave.  20.8c  ft.,  4576  ft.  unplas.  light 
curb  50c  ft.,  89  ft.  unplas.  curb  50c  ft., 
12,935  sq.  ft.  one-course  walk  14.7c  sq. 
ft..  Storm  drain  $529,  reinf.  cone,  stair- 
way $3300,  san.  sewer  $7500,  771  ft. 
hse.  sewers  $1.10  ft. 


OROVILLE,  Butte  Co.,  Cal. — County 
rejects  bids  tO'  pave  2.4  mi.  of  rd.  bet. 
Chico  and  Oroville  and  work  will  be 
done  by  county  forces.  Harry  H.  Hume 
county  surveyor. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  preparing 
spec,  to  pave  McLaughlin  Ave.  north 
of  McBryde  Ave.  to  city  boundary;  oil 
macadam    pavement,    curbs   and    walks. 


BEVERLY  HILLS,  Cal. — Asst.  City 
Eng.  A.  Matthews  completes  spec,  to 
imp.  Wilshire  Blvd.  its  entire  length 
through  city,  approx.  2^  mi.,  involv. 
widening;  re-pave  with  6-in.  cone,  and 
2-in  black  surf,  (open  spec),  ornam. 
light  sys.,  2  mi.  of  storm  drain  involv. 
24-in.  to  48-in.  cone,  pipe,  pedestrian 
tunnel  at  Elm  St.,  5  traffic  signals. 
Trees  will  be  under  separate  contr.  Bids 
will  be  taken  about  May  1. 


SALINAS,  Monterey  Co.,  Cal. — Gran- 
ite Construction  Co.,  Watsonville,  at 
$26,398  awarded  cont.  by  city  (46)  to 
imp.  portions  of  South  Main  St.,  in- 
volv. regrade  and  reshape  water  bound 
macadam  base;  const,  hyd.  cem.  cone, 
curbs,  gutters;  surface  with  2% -in, 
asph.  cone.  Clark  and  Henery  Const  Co. 
only  other  bidder  at  $26,937.  Est.  of 
City    Eng.    Howard    Cozzens,    $26,954. 

PHOENIX,  Ariz. — Until  2  p.  m..  Mar. 
29,  bids  will  be  rec.  by  Arizona  high- 
way comm.,  for  highway  work  on 
Yuma-Gila  Bend  Highway,  fed.  aid 
proj  No.  S2-B.  involv.  88,900  cu.  yds. 
excav.  rdwy.,  42,500  cu.  yds.  excav. 
borrow,  1290  cu.  yds.  excav.  struc,  3900 
cu.  yds.  ditches,  channels,  dykes.  S200 
sta.  yds.  overhaul  earthwork.  15,000  cu. 
yds  surf.,  52,000  yd.  mi.  surf,  over- 
haul, 580  cu.  yds.  cone,  430  cu.  yds. 
cem.  rubble  masonry,  2300  ft.  corru. 
met.  pipe,  200  cu.  yds.  rip-rap,  22,100 
lbs  reinf.  steel,  and  other  incidental 
items.  Cert,  chk.,  5%.  Plans  obtainable 
from  State  Engr.  W.  C.  Lefebvre  on 
payment   of   $5. 

SALINAS,  Monterey  Co..  Cal. — City 
declares  inten.  (50)  to  imp.  California 
St.,  bet.  Maple  and  Willow  Sts.,  involv. 
grade;  hyd.  cone,  curbs;  5-in.  hyd.  cem. 
cone,  pavement.  1911  Act  and  Bond  Act 
1915.  Protests  April  5.  M.  R.  Keef,  city 
clerk.   Howard  Cozzens,   city   eng. 

LOS  ANGELES,  Cal — United  Concrete 
Pipe  &  Constr.  Co.,  P.  O.  Box  6,  Ven- 
tura, sub.  low  bid  to  bd.  pub.  wks.  at 
$66  000  for  storm  drain  in  La  Brea  Ave. 
bet!   First   St.   and   9th   St.,   etc. 

WHITTIER,  Cal.— Until  7:30  P.  M., 
Mar  8,  bids  will  be  rec.  by  city  for 
sidewalk  and  pave  at  City  Pumping 
Plant.  Plans  on  file  at  office  of  City 
Engr.  M.  R.  Bowen.  Cert,  check  or 
bond,   10%.     Paul  Gilmore,   city   clerk. 


ALHAMBRA,  Cal.-— City  will  paVS 
Chapel  St.  bet.  Front  St.  and  San  Marlno' 
Ave.  with  5-in.  pave.  Harry  E.  Blake,; 
city  engineer,  authorized  to  prepare 
plans. 


INGLEWOOD,  Cal.— City  plans  to' 
imp.  65th  St.,  Betw.  Prairie  and  Ches- 
ter Aves.,  involv.  5-in.  oil  mac.  pave., 
%-in.  water  serv.,  gut.;  1911  and  1915 
acts.  Otto  H.  Duelke,  city  clerk.  Willis 
Peffer,  city  engr.  Protests,  Mar.  22. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  awarded  cont.  by 
bd.  pub.  wks.  at  $22,388  to  imp.  7th  St. 
bet.  Gaffey  and  Meyler  Sts.,  involving 
asph.  pave.,  cone,  pave.,  curb,  walk, 
combin.    gut.,    storm    drain,    san.    sewer. 


WHITTIER,  Cal.— City  plans  to  imp. 
S.  Washington  St.,  1000  lin.  ft.,  involv. 
B-in.  cem.  concr.  34  ft.  in  width,  incl. 
curbs  and  walks  on  one  side;  1911  act. 
Protests,  Mar.  22.  M.  R.  Bowen,  city 
engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  March  s,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  (2809)  to 
improve  Gardner  Ave.,  bet.  Auzerais 
Ave.  and  William  St.,  involv.  grading; 
l^/^-in.  Warrenite-Bit.  surface  on  3-in. 
bitum.  cone,  base  pavement;  hyd.  cone, 
curb,  gutter;  4-in.  vit.  pipe  house  lat- 
erals. 1911  Act  and  Bond  Act  1915.  Cert, 
check  10%  payable  to  city  req.  plans 
obtainable   from    City   Eng.   Wm.   Popp. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Thompson  Bros.,  Divisadero  and  H  Sts., 
Fresno,  at  $43,005  awarded  cont.  by  city 
to  imp.  portions  of  Market  St.,  Wasn- 
burn  Ave.,  Berkeley  Way,  etc.,  involv- 
ing grading;  5-in.  hyd.  cem.  concrete 
pavement;  hyd.  cem.  cone,  curbs  and 
walks;  cone,  catchbasins;  vit.  clay  pipe 
lateral  sewers;  storm  water  manholes; 
6-in.  vit.  clay  pipe  main  sanitary  sewer; 
rein.  cone,  retaining  wall,  etc.  Project 
involves  approx.  124,426  sq.  ft.  grading 
and  paving. 


SAN  RAFAEL,  Marin  Co.,  Cal.— City 
Eng.  instructed  to  prepare  plans  to 
imp.  sts.  in  South  Side,  under  1911  Act, 
including:  Ross  St.,  full  width,  bet.  D 
and  Glenn  Sts.:  5-in.  cone;  Reservoir 
rd.,  16-ft.  wide,  bet.  Glenn  and  Mira 
Mar  Ave.:  5-in.  cone;  Mira  Mar  to  Gil- 
bert property,  14-ft.  wide,  5-in.  cone; 
Bay  View  St.,  bet.  Marin  and  Clark 
Sts.,  full  width,  4-in.  asph.  cone;  Clark 
St.,  bet.  Ross  St.  and  San  Rafael  Ave., 
2-in.  asph.  cone;  Mira  Vista  Ave.,  from 
Mira  Mar,  16-ft.  wide,  4-in.  asph.  concf. 
Est.  cost  $65,000   to   $70,000. 


SAN  FRANCISCO — Bureau  of  Engin- 
eering, Dept.  of  Pub.  Wks.,  completes 
spec,  to  imp.  Niagara  St.,  bet.  Howth 
and  Williar  Sts.,  (where  not  already 
imp.)  involv.  55  lin.  ft.  cone  curb;  875 
sq.  ft.  cone  pavement;  est.  cost  $415. 

Spec,  completed  (to  imp.  WlnField 
St.,  bet.  Coso  and  Esmeralda  Aves.  and 
intersection  of  Coso  and  Esmeralda 
Ave.,  involv.  300  cu.  yds.  cut;  72  lin.  ft. 
cone  curb;  2  br.  catchbasins;  40  lin. 
ft.  ironstone  pipe  culverts;  3050  sq.  ft. 
cone  pavement;  140  sq.  ft.  art.  stone 
walks;  est.  cost  $1575. 


PASADENA,  Cal. — Until  10  A.  M., 
Mar. I  9,  bids  will  be  rec.  to  imp.  Armada 
Dr.,  bet.  Westgate  and  Everts  Sts.,  In- 
volv. grade,  oil  mac.  pave.,  curbs,  gut., 
walks;  1911  act.  Bessie  Chamberlain, 
city  clerk.     W.  C.  Earle,  city  engr. 


SAN  FRANCISCO— Until  March  10,  3 
p.  m.,  bids  will  be  rec.  by  Board  of  Pub. 
■Wks.   to   imp: 

Portion  of  Berry  St.,  involv.  3000  cu. 
yds.  fill,  1410  lin.  ft.  cone  curb,  350 
lin.  ft.  8-in.  vit.  pipe  sewer,  290  lin.  ft. 
12-in.  vit.  pipe  sewer,  12  Y  branches. 
S-in.  pipe;  10  Y  branches,  12-in.  pipe;  4 
br.  manholes;  6  br.  catchbasins;  250  lin. 
ft.  10-in.  vit.  pipe  culv.;  57,457  sq.  ft. 
asph.  cone,  pave  with  binder  course: 
4  50  sq.  ft.  cone  pave,  conform  W;ork, 
7-in.  thick;  reset  1  br.  catchbasin. 

Portions  of  Anza  St.,  involv.  1395  sq. 
ft.  art.  stone  walks. 

Portions  of  Jones  St.,  involv.  14,800 
sq.   ft.   art.   stone   walks. 

Portion  of  Ortega  St.,  involv.  202  lln. 
ft.  cone  curb,   5062  sq.  ft.  cone  pave. 

Plans  obtainable  from  Bureau  of  En- 
gineering, 3rd  floor,  City  Hall. 
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BUILDING  PERMIT 
APPLICATIONS 


AN  FRANCISCO  COUNTY) 

Owner 

Contractor 

Amt. 

(Jhiosso 

Owner 

2500 

Schultz 

S'erguson 

1100 

Orsi 

Owner 

2000 

Sanf'ord 

MacMlUan 

4000 

Clark 

Brown 

2000 

Olcovich 

Sullivan 

5$00 

Tate 

Erickson 

6800 

Lidell 

McCarthy 

4000 

Ingerman 

Owner 

3000 

Kallman 

Owner 

3000 

Samuelson 

Owner 

4000 

Rooney 

Owner 

5600 

Campbell 

Owner 

3000 

Hainmill 

Owner 

9000 

Argonaut 

Owner 

10500 

Martin 

Sommer 

16000 

Allred 

Owner 

56000 

Newsom 

Owner 

33000 

Leonard 

Owner 

15000 

Vogt 

Owner 

28500 

Malta 

Llndberg 

4900 

Johansen 

Owner 

4000 

Manrino 

Jones 

4000 

Robinson 

Owner 

7000 

Blahnick 

Owner 

3000 

Grass! 

Owner 

1000 

Meyer 

Owner 

4000 

Biagini 

Cereghino 

14000 

Fireman 

Owner 

10000 

Kirby 

Owner 

12000 

San    Francisco 

Meyer 

12000 

Keenan 

Owner 

85000 

Hasting 

Barrett 

2500 

O'Connor 

Uhl 

1200 

Heyman 

Owner 

4750 

Same 

Same 

8500 

Anderson 

Owner 

6000 

Morris 

Owner 

8000 

Hansen 

Rose 

3500 

Associated 

Owner 

6000 

French 

Owner 

1500 

Barsotti 

Owner 

5000 

Harband 

Schultz 

6000 

Fisher 

Owner 

2000 

Fotez 

Owner 

1000 

Massaglim 

Stoneson 

3000 

Baldocci 

Owner 

3000 

Ney 

Hamill 

3000 

Stein 

Krieg 

6000 

Nelson 

Richard 

4000 

Callagy 

Owner 

3000 

Macdonald 

Owner 

4500 

Cain 

Bomerer 

3000 

Mohler 

Knight 

12000 

Fresno 

Owner 

14000 

Duane 

Owner 

9000 

Marlinelli 

Owner 

18000 

Anderson 

Mettson 

17000 

Boxtoii 

Owner 

15000 

Morales 

Owner 

3000 

Boe 

Owner 

6000 

Wolpert 

Owner 

3000 

'1  honias 

Owner 

5000 

Berg- 

Owner 

6000 

Lockhart 

Consanti 

4000 

Steffins 

Hinichs 

1200 

Chiosso 

Owner 

2500 

Houston 

Magill 

3000 

American 

Owner 

1900 

Reineeke 

Bailey 

2000 

Johnson 

Liindgren 

1200 

Tilden 

Lacey 

100000 

Smith 

Owner 

5000 

Moore 

Owner 

3000 

Janssen 

Owner 

6000 

Schomer 

Dose 

1400 

Rubke 

Owner 

3000 

Peisino 

Owner 

SOOO 

Galbreath 

Sutherlin 

6000 

Riordan 

Owner 

3000 

Jordan 

Arnott 

3000 

McFall 

Ferrell 

9000 

McCarthy 

Owner 

6000 

Andrews 

Owner 

10000 

Pascrualetti 

Owner 

18000 

ALTERATIONS 

(778)      NO.    1860    LOMBARD.      Remodel 

and    make    additions    to    residence 

for  flats. 


Owner — Louise    Chiosso,  1860    Lombard 

St.,   San   Francisco. 

Architect — L.    Traverse,  854    Union    St., 

San   Francisco.  $2500 


ALTERATIONS 

(779)      NO.    1336    DIVISADERO.      Raise 

dwelling   11    ft.    and   make   addition 

for    store    and    remodel    for    2    flats 

on    2nd   floor. 
Owner — J.    Schultz. 
Architect — None. 
Contractor  ■ —  Wm.    R.    Serguson,     1782 

Eddy  St.,  San  Francisco.  |1100 


ALTERATIONS 

(780)      NO.     2314     FIFTEENTH.       Raise 

and    remodel    for    (2)    Hats. 
Owner — Mr.   Orsi,    87    Jefferson    St.,   San 

Francisco. 
Architect— None.  $2000 


DWELLING 

(.781)  E  BAKER  112-6  N  Geary.  One- 
story    and    basement   frame    dwlg. 

Owner — W.  Sandford,  2721  Pine  St.,  San 
Francisco. 

Architect — None. 

Contractor — R.  S.  K.  MacMillen,  2641 
Howard  St.,  San  Francisco.        $4000 


STATION 

(782)      W   SEVENTH  AVE   135   N   Plaza. 

One-story   steel    service    station. 
Owner — Geo.    Clark,    126    Turk    St.,    San 

Francisco. 
Architect — None. 
Contractor  —   E.    J.    Brown,    180    Jessie 

St.,   San   Francisco.  $2000 


Un- 
for 


UNDERPINNING,    ETC. 

(783)      S   SUTTER  70-6   W  Mason. 

derpinning    and      foundations 

stores   and   lofts. 
Owner — Benj.  Olcovich,  Alexander  Bldg 

San   Francisco. 
Architect  —  Samuel     Lightner    Hyman 

and  A.  Appleton,  68  Post  St.,  S.  F. 
Contractor  —  Dennis       Sullivan  ,     1942 

Folsom   St.,  S.   F.  $5000 


DWELL.1NG 

(784)  S\V  CHENERY  100  S  Miguel. 
One-story  and  basement  frame 
dwelling. 

Ownei- — Frank  Tate,  300  Chenery  St., 
San    Francisco. 

Architect  —  Thomas  Bros.,  235  Mont- 
gomery  St.,   San  Francisco. 

Contractor  —  Henry  Erickson,  1825 
Church  St.,  San  Francisco.  $6800 


nWELLING 

(785)      N    DIAMOND    100    W    Bosworth. 

One-story     and       basement       franit; 

dwelling. 
Owner— S.    J.    Lidell,    744    Guerrero    St., 

ban     Francisco. 
Architect — None. 
>  oMiractor — McCarthy   &   Johnson,   3685 

17lh  St.,  San  Francisco.  $4000 


DWELLING 

(78u)      S    (JKNEVA    AVE    50    E    Munich. 

One-story      and      basement      frame 

dwelling. 
Owner — C.   Ingerman,   473   Guerrero   St., 

t>an   Francisco. 
-Vrchitect  —   Fabre    &     Hildebrand,    110 

Suttor   St..    San   Francisco.  $3000 

OWELLING  " 

(787)      E    EDINBURGH      225      S     Silver 

.Ave.   One-story  and  basement  frame 

dwelling. 
Owner— .All  rod     Kallman,     2883    Bryant 

St.,  San   F'rancisco. 
•Architect — None.  $3000 


DWELLING 

(788)      NE  DRAKE  AND  PRAGUE  Sla. 

One-story      and      basement      frame 

dwelling. 
Owner— A.    M.    Samuelson,    901    Genera 

Ave.,   San   Francisco. 
Architect — None.  $4000 


ADDITIONS 

(789)      S  FOURTEENTH   138-3  W   Mar- 
ket.      Four     two-room     additions     to 

apartments. 
Owner — M.  Rooney,  Morgan  HUI,  Cal. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg.,  San  Francisco.  $5600 


DWELLING 

(790)      E     TWENTY-FIFTH     AVE     200 

N    Ulloa.      One-story    and    basement 

frame    dwelling. 
Owner — Fred    L.    Campbell,    405    Lisbon 

.St.,  San   Francisco. 
Aichitect — None.  $3000 


DWELLINGS 

(791)  S  HEARST  AVE  175,  200  and 
225  W  Edna.  Three  one-story  and 
basement    frame    dwellings. 

Owner — J.  B.  Hamill,  1330  Ocean  Ave., 
San   Francisco. 

Architect — None.  Cost,    $3000   ea 


DWELLINGS 

(792)  W  FIFTEENTH  AVE  210,  240 
and  270  S  Ulloa.  Three  one-story 
and     basement     frame    dwellings. 

Owner — Argonaut  Investment  Co.,  11 
Mills   Bldg.,    San    Francisco. 

Architect — None.  $3500    ea 


DW^ELLINGS 

(793)  SW  AVALON  AND  LONDON;  S 
Avalon  25  and  50  W  London  and 
W  London  75  S  Avalon.  Four  one- 
story    and    basement    frame    dwlgs. 

Owner — G.  Martin,  901  Front  St.,  San 
Francisco. 

Architect  —  Benj.  Schreyer,  105  Mont- 
gomery St.,  San  Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant   St.,    S.    F.  $4000    ea 


DWELLINGS 

(794)  SW  WOODSIDE  AND  HERNAN- 
dez  Aves;  W'  Hernandez  Ave.  46, 
87,  128,  169,  210,  251,  292,  333,  373 
and  413  S  Woodside  Ave.  Eleven 
one-story  and  basement  frame 
dwellings. 

Owner — c.  S.  Allred,  2  Plaza  Ave.,  San 
Francisco. 

Architect — None. 

(1)    at  $6000;   10  at   $5000  ea 


1  WELLINGS 

(795)  W  BANNOCK  2o.  50,  75,  100  125 
150,  175,  200,  225,  250  and  275  N 
Geneva.  Eleven  one-story  and 
basement   frame   dwellings. 

Owner— Wm.  A.  Newsom  Jr.,  625  San 
J'.se  Ave.,  San  Francisco. 

Architect — None. 

Contractor — Johnson  &  Erlendson  245 
Fillmore   St.,  S.   F.  $30()0   ea 


RESIDENCE 

(796)  g  CERRITOS  162  E  Moncada. 
Two-story  and  basement  frame 
residence. 

Owner — Leonard    &    Holt,    220    Kearny 

St.,    San    Francisco. 
Plans    by    Owner.  $15,000 

FLATS 

(797)  S  ROSEMONT  108,  135,  and  160 
E  14th.  Three  two-story  and  base- 
nient  frame  Hats  (4  flats  in  each 
building). 

Owner  —  Vogt  &  Davidson,  Inc.,  185 
Stevenson    St.,    San    Francisco. 

Architect— Fabre  &  Hildebrand,  110 
Sutter   St..    S.    F.  $9500    ea 

DWELLING 

(798)  SAX  JOSE  AVE.  76  E  Cotter 
Ono-story  and  basement  frame 
dwelling. 

Owner— C.  Malta,  961  Theresa  St.  San 
Francisco. 

Architect— E.  A.  Hermann,  89  Broad- 
way,   San    Francisco. 

Contractor— C.   Lindberg,    1    Xavlor   St 
San    Francisco.  '      $4900 
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DWELLING 

(799)      S-E     DRAKE       AND       PRAGUE. 

One-story    and      basement      frame 

dwelling. 
Owner — C.    Johansen,    594    Valencia   St., 

San    Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,   San   Francisco.  $4000 


ADDITION 

(800)      NO.    627    GRANT   AVE.      Add    35 

ft.   to  offices  and  store. 
Owner — Mrs.     Manrino,     —    Union     St., 

San   Francisco. 
Architect — A.     V.     Saph,     Rialto     Bldg., 

San    Francisco. 
Contractor — Thos.    M.    Jones,     643    29th 

Ave.,   San   Francisco.  $4000 


FLATS 

(801)  N  PAGE  125  W  Broderick. 
Two-story  and  basement  frame 
(2)   flats. 

Owner  —  Robinson     &     Johnston,     1414 

Cabrillo    St.,    San    Francisco. 
Architect — None.  $7000 

DWELLING  ^     ,  ^ 

(802)  E  PARIS  50  N  Italy.  One- 
story    and    basement    frame    dwlg. 

Owner — Jos.   Blahnick,   68   Maynard  St., 

San    Francisco. 
Architect — None.  ^iuuu 

ALTERATIONS  .  ,,^ 

(803)  NO.  1945  SAN  BRUNO  AVE. 
Enlarge  shed  and  storeroom  for 
cement    store    room. 

Owner— P.   Grassi,   Premises. 
Architect — None.  $1000 

DWELLING  ,^_     „„^ 

(804)  E  FORTY-FOURTH  AVE  295 
N  Cabrillo.  One-story  and  base- 
ment   frame    dwelling. 

Owner  —  Meyer    Bros.,    1    Montgomery 

St.,   San   Francisco. 
Architect — None.  $400t 


FLATS 

(805)  NE  MISSION  AND  ITALY  AVE. 
Two-story   frame    (2)    flats. 

Owner — A.     Biagini,     4703     Mission     St., 

San   Francisco. 
Architect— Dodge  A.  Riedy,  821  Market 

St.,   San  Francisco. 
Contractor — Louis  Cereghino  &  Son,  180 

Jessie    St.,    S.    F.  $14,000 

NOTE: — Recorded    contract    reported 
today.   No.    555. 

APARTMENTS 

(806)  N  FELL  27-6  W  Laguna.  Three 
story  and  basement  frame  (10) 
apartments. 

Owner — Benjamin    Fireman,    663    Hayes 

St.,   San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  $10,000 

FLATS 

(807)  S  OAK  156  E  Shrader.  Three- 
story  and  basement  frame  (6)  flats. 

Owner — J.    C.     Kirby,     2125     Hayes    St.. 

San    Francisco. 
Architect — None.  $12,000 


DWELLINGS 

(808)  W  TWENTY-FIRST  AVE  25,  50 
and  75  S  Kirkham.  Three  one- 
story    and    basement    frame    dwlgs. 

Owner — San  Francisco  Home  Bldg. 
Co.,   2836  Mission  St.,  S.  F. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San   Francisco.  $4000  ea 


HOTEL 

(809)  E  JONES  91-8  S  Geary.  Six- 
story  and  basement  brick  and  steel 
hotel. 

Owner — H.  C.  Keenan,  110  Sutter  St., 
San    Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco.  $85,000 


ALTERATIONS 

(810)  SE  PERRY  AND  FOURTH 
Sts.  Remove  brick  wall  and  re- 
build with  concrete  and  tile. 

Owner — Hastings  Estate,  454  Montgom- 
ery St.,   San  Francisco. 

Architect  —  Shea  &  Shea,  454  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  San  Francisco.  $2500 


ALTERATIONS 

(811)  NO.  1244  MASONIC  AVE.  Re- 
model two-story  residence  for  (2) 
flats. 


Owner — Richard    O'Connor,    Premises. 

Architect — None. 

Contractor— Geo.    V.    Uhl,     742    Central 
Ave.,   San    Francisco.  $1200 


DWELLING 

(812)      E   SEVENTEENTH  AVE   29.10  N 

Pacheco.     Two-story  and  basement 

frame   dwelling. 
Owner — Heyman   Bros.,   742  Market   St., 

San  Francisco. 
Architect — None.  $4750 


DWELLINGS 

(813)  W  SEVENTEENTH  AVE  33-8 
and  66-8  N  Pacheco.  Two  one- 
story    and    basement    frame    dwlgs. 

Owner — Heyman  Bros.,  742  Market  St., 
San   Francisco. 

Architect — None.  $4250  ea 


DWELLINGS 

(814)  W  THIRTIETH  AVE  75  and  100 
S  Ulloa.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — A.  V.  Anderson,  747  45th  Ave., 
San    Francisco. 

Architect — None.  $3000   ea 


DWELLINGS 

(815)  E  GENEBERN  WAY  31  N  Ben- 
ton Ave.;  E  Monticello  105  S  Estero 
Two  one-story  and  basement  frame 
dwellings. 

Owner— G.  W.  Morris,  101  Urbano  Dr., 
San  Francisco. 

Plans    by   Owner.  $4000    each 


(816)  S  RIVERA  32-6  E  Fourteenth 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner— N.    P.    Hansen,    2231    14th   Ave., 

San   Francisco. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — Rose  Bros.,  2231   14th  Ave., 

San   Francisco.  ,  $3500 

ROTARY   LIFTS 

(817)  SW  CENTRAL  AVE  &  FULTON. 
SE  LOMBARD  &  VAN  NESS  AVE. 
NE    DOLORES   AND   MARKET. 

SE    POST    AND    LARKIN    STS. 

NW  BUSH  AND  DIVISADERO  STS. 

SE    TENTH    AND    MISSION    STS. 

SW    GEARY    AND    FOURTH    AVE. 

SE     FELL    AND    SCOTT    STS. 

WEST     END     OF       PPTY.       facing 

Cornwall    Ave.    and    California    St. 

SW   PINE   AND   VAN   NESS  AVE. 

Construct  10  one-story  rotary  lifts. 
Owner — Associated    Oil    Co.,      79      New 

Montgomery   St.,   San   Francisco. 
Architect — None.  $600  each 


ADDITION 

(818)  GEARY  AND  SIXTH  AVE.  Con- 
struct addition  for  clinic  room  and 
dark   room. 

Owner — French    Hospital,    Premises. 
Architect  —  Fabre    &    Hildebrand,    110 
Sutter  St.,   San  Francisco.  $1500 

DWELLINGS 

(819)  S  QUESADA  75  &  100  W  Keith. 
Two  one-story  and  basement  frame 
dwellings. 

Owner — Arturo    Barsotti,    1512   Quesada 

Ave.,    San   Francisco. 
Architect — None.  $2500   ea 

SHOP 

(820)  N  HOWARD  112  W  Sixth.  One 
story  and  mezzanine  floor  concrete 
shop. 

Owner — J.    Harband. 
Architect — None. 

Contractor  —  Schultz  Constr.  Co.,  46 
Kearny  St.,  San  Francisco.         $6000 

ALTERATION.^ 

(821)  SW  BUSH  AND  POLK.  Move 
elevator  to  new  location;  rearrange 
stairs  and  construuct  marquise  for 
stores  and  hotel. 

Owner— M.   Fisher,  556  Mills  Bldg.,   San 

Francisco. 
Architect — None.  $2000 

ALTERATIONS 

(822)  NO.  1533  PINE.  General  repairs 
and    alterations    to    restaurant 

Owner — C.    Fotez,   Premises. 

Architect — None.  $1000 

DWELLING 

(823)  N  LELAND  175  W  Alpha.  One- 
story  and   basement   frame   dwlg 

Owner— J.     MassaRlim,     107     Schwerin 

St.,   San   Francisco. 
Architect — None. 

^°"V'o^*>'°Tr,~'^.'°"^^°"  Bros.  &  Johnson, 
3835   Mission   St.,   S.   F.  $3000 


ALTERATIONS 

(824)      SW  OCTAVIA  AND  UNION  STa 

Alter  and  add  to  four  flats. 
Owner — Baldocci    &   Goddini. 
Architect — None.  $3000 


DWELLING 

(825)      S   LINCOLN   WAY    107-6   E   17th 

Ave.        One-story      and      basement 

frame    dwelling. 
Owner — Louis  Nye,  2101-A  Webster  St., 

San   Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6242    Geary 

St.,   San  Francisco.  $3000 


DWELLING  ' 

(826)  W  CASTENADA  75  S  Pacheco. 
Two-story  and  basement  frame 
dwelling. 

Owner— A.  H.  Stein,  5  Kearny  St.,  and 
Phil  Krieg,  401  Buchanan  St.,  S.  F. 

Architect — None. 

Contractor — Philip  Krieg,  401  Buchan- 
an  St.,   S.   F.  $6000 


DWELLING 

(827)  E  URBANO  DR.  745.57  W  Bor- 
ica.  One-story  and  basement  frame 
dwelling. 

Owner — Valesca  R.  Nelson,  9  Cumber- 
land  St.,    S'an   Francisco. 

Architect — None. 

Contractor — Richard  &  Ryden,  416 
Athens  St.,  San  Francisco.         $4000 


DWELLING 

(828)     S  ULLOA  165  E  Claremont  Blvd. 

One-story      and      basement      frame 

dwelling. 
Owner^M.     A.     Callagy,     1316     Dolores 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(829)  W  SIXTEENTH  AVE  100  S  Pa- 
checo. One-story  and  basement 
frame  dwelling. 

Owner — Finlay  Macdonald,  43  Cole  St., 
San    Francisco. 

Architect— None.  $4500 


DWELLING 

(830)      N       TWENTY-EIGHTH    300     'W 

Sanchez.      One-story   and    basement 

frame  dwelling. 
Owner — D.     Cain,     354     28th    St.,    Fan 

Franisco. 
Architect— C.    Cain,    354    28th    St.,    San 

Francisco. 
Contractor — Michae  I    Boomerer,       220 

Charter   Oak   St.,   S.   F.  $3000 


DWELLINGS 

(831)      E   EIGHTEENTH  AVE   225,   250, 

275  &  300  N  Ulloa.     Four  one-story 

and  basement  frame  dwellings. 
Owner — Thomas     E.     Mohler,     751     28th 

Ave.,    San    Francisco. 
A.  I*  c  h  i  t  G  c  t  '"x^  o  n  G 
Contractor — A.    knight   &   Conner,    1810 

Clement  St.,  S.  F.  $3000  ea 


DWELLINGS 

(832)  E  FORESTER  150  S  STAPLES 

SE   JUDSON   AND   EDNA   STS. 

S   JUDSON    25,    50   and    75    E    Edna. 

S   STAPLES   50   and   75  E   Forester. 

Seven      one-story      and      basement 

frame    dwellings. 
Owner   —    Fresno      Homes,      Inc.,      275 

Staples   Ave.,    San   Francisco. 
Architect — None.  $2000    each 


DWELLING 

(833)  W  BAKER  85  N  Lombard.  Two- 
story  and   basement  frame  dwlg. 

Owner— Mrs.  A.  Duane,  1230  Ellis  St., 
San  Francisco. 

Architect— Dodge  A.  Riedy,  850  Pacific 
Bldg.,    S'an    Francisco.  $9000 


APARTMENTS 

(834)      SW    BAKER      AND      FILBERT. 

Three-story    and     basement    frame 

(12)   apartments. 
Owner — J.     Martinelli,     180    Jessie    St.|, 

San  Francisco. 
Architect — None.  $18,000 


FLATS 

(835)  SW  MISSION  AND  SANTA 
Marina.  Three-story  and  base* 
ment   frame    (6)    flats. 

Owner — G.    P.    Anderson,    %    Architect. 

Architect  —  O.  R.  Thayer,  110  Sutter 
St.,    S'an    Francisco. 

Contractor — Alex.  G.  Mettson,  250  Dub- 
lin St.,   San  Francisco.  $17,000 
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DWELLINGS 

(836)      S  MONTEREY  147,  185  and  225  E 

North  Gate  Drive.  Three   one-story 

and    basement    frame    dwellings. 
Owner— Geo.  W.  Boxton,  1615  Lyon  St., 

San    Francisco. 
Architect — Harold  G.   Stoner,   810  Ulloa 

St.,    San    Francisco.  $5000    ea 


Contractor  —  Lindgren  &  Swinerton, 
Inc.,  622  Standard  Oil  Bldg.,  San 
Francisco.  $1200 


DWELLING 

(837)     SE     COTTER    AND     SAN     JOSE 

Ave.    1-story    and    basement    frame 

dwelling. 
Owner — John    Morales,    247    Cotter    St., 

San  Francisco. 
Architect — None.  $3000 


DWELLINGS 

(838)     N    JUDSON    175    200    E    Genesee. 

Two    1-story    and    basement    frame 

dwellings. 
Owner — Anders  M.  Boe,  700  Joost  Ave., 

San  Francisco. 
Architect — None.  $3000    each 


DWELLING 

(839)      NW    MONTANA    &    PLYMOUTH 

Aves.    1-story   and   basement   frame 

dwelling. 
Owner — F.   C.   Wolpert,    1201    31st   Ave., 

San    Francisco. 
Architect — E.  C.  Baker,  583  Ramsell  St. 

San  Francisco.  $3000 


I  DWELLING 
(840)      E    FORTY-SECOND    AVE.    76    N 

Geary.  2-story  and  basement  frame 

dwelling. 
Owner — J.   C.   Thomas,   1421   Balboa   St., 

San  Francisco. 
Architect — None.  $5000 


DWELLINGS 

(841)  W  TWENTY-FIRST  AVE.  325  & 
350  N  Taraval.  2  1-story  and  base- 
ment frame  dwellings. 

Owner- — Einar  J.  N.  Berg,  59  Homestead 
St.,   San   Francisco. 

Architect — None.  $3000  each 


ALTERATIONS 

(842)  1728  MISSION  STREET.  Remod- 
el for  steam  baths;  partitions, 
plumbing  fixtures,  etc. 

Owner  —  Lockhart  and  Scanlon,  937 
Prague   St.,   San   Francisco. 

Architect — None. 

Contractor  —  "Consanti",  1724  Mission 
St.,  San  Francisco.  $4000 


ALTERATIONS 

(843)  3200  SEVENTEENTH  STREET. 
Raise  dwelling  12  ft.  and  make  ad- 
dition of  one  story. 

Owner — F.  Steffins,  81  Hoff  Ave.,  San 
Francisco. 

Architect — None. 

Contractor — Henry  Hinichs,  1313  Que- 
sada  Ave.,  San   Francisco.  $1200 


REMODEL 

(844)      1860  LOMBARD 

model   for  flats. 
Owner — Louise    Chiosso, 

St.,   San   Francisco. 
Architect- — L.    Traverso, 

San    Francisco. 


STREET.     Re- 
1860    Lombard 


854    Union    St., 
$2500 


DWELLING 

(845)      W    THIRTY-SECOND    AVE.    ir)0 

S    Balboa.    1-story      and      basement 

frame  dwelling. 
Owner — .1.    J.    Houston,    185    19th    Ave., 

San    Francisco. 
Architect — None. 
Contractor — C.  T.  Magill,  185  19th  Ave., 

San  Francisco.  $3000 


CONCRETE  WORK 

(846)      NW    BATTERY    &   BROADWAY. 

Concrete   work,   etc. 
Owner — .American  Biscuit  Co.,  premises 
Engineer — A.    E.    Burtchacll,    434    Lar- 

kin   St.,   S.   F.  $1900 

ALTERATIONS 

(S47)      30    BAKER      STREET.      General 

alterations  for  dwelling. 
Owner — Mrs.    A.    W.    Reinecke,    180    Al- 

hanibra    St.,    San    Francisco. 
Archite'^t—  ■.'Jone. 
Contractor  —  J.    M.   Bailey,   434    Caselli 

Ave.,  San  Francisco.  $2000 


ALTERATIONS 

(848)  N  C  AY  150  E  Jones.  Construct 
8-in.  rtrinforoed  concrete  all  with 
"tfc]  and  proper  footings;  plaster- 
ing. 

OwiT'i  — Wm.  Pierce  Johnson,  Clay  and 
Jones  Sts.,   San   Francisco. 

Arcliiieot— B.  G.  McDougall,  353  Sacra- 
mento St.,  San  Francisco. 


STORES   &    HOTEL 

(849)      W    TAYLOR    85    S    O'Farrell.    8- 

story  and  basement  concrete  stores 

and  hotel. 
Owner — B.  S.  Tilden,  1065  Sutter  Street 

San   Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,  San   Francisco. 
Contractor — Lacey    &    Vukicevlch,     708 

Hearst  Bldg.,   S.   F.  $100,000 


DWELLING 

(850)  E  ALVISO  209  N  Holloway.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — C.  M.  Smith,  40  Alviso  St.,  San 
Francisco. 

Architect — None.  $5000 


DWELLING 

(851)  N  FARALLONES  250  W  Plym- 
outh Ave.  1-story  and  basement 
frame   dwelling. 

Owner— Moore  and  Powell,  731  Cort- 
land Ave.,  San  Francisco. 

Architect— None.  $3000 


DWELLINGS 

(852)      N.   OTTUWA  53-6  &  79-6   W  Del 

Monte.    2    1-story      and      basement 

frame    dwellings. 
Owner — B.  A.  Janssen,  402  Hearst  Bldg. 

San   Francisco. 
Architect— None.  $3000    each 


REMODEL 

(853)   TWENTY-FOURTH   &   SHOT- 

well    Streets.    Remodel    for   grocery 

store;    new    front,    etc. 
Owner. — Schemer  and  Sons,  premises. 
Architect — None. 
Contractor — W.  J.  Dose,  174  Concord  St 

San    Francisco.  $1400 


ALTERATIONS 

(854)  2257  UNION  STREET.  Altera- 
tions  for    (2)    flats   and  store. 

Owner — W.  Rubke,  2257  Union  Street, 
San   Francisco. 

Architect  —  Architectural  Department 
of  Bay  Realty  Co.,  5051  Geary  St., 
San  Francisco.  $3000 


DWELLINGS 

(855)  SW  PALOU  &  JENNINGS;  S  W 
Palou  25  NW  Jennings.  2  1-story 
and    basement   frame   dwellings. 

Owner — Clemente  Peisino  1379  Quesada 
Ave.,  San  Francisco. 

Architect — None.  $4000   each 


DWELLING 

(S56)  NE  PALOMA  &  MONCADA.  2- 
story  and  basement  frame  dwell- 
ing. 

Owner — A.  J.  Galbreath  Realty  Co.,  166 
Geary    St.,    San    Francisco. 

Architect — None. 

Contractor — Sutherlin  A.  Mathers,  655 
Steiner  St.,    S.   F.  $6000 


DWELLING 

(857)      W   TWENTY-FIRST  AVE.   150  N 

Taraval.      1-story      and      basement 

frame   dwelling. 
Owner — John    B.    Riordan,    1708    Market 

St.,    San    Francisco. 
Architect — None.  $3000 


DWELLING 

(858)      E    TWENTY-FIRST   AVE.    275    S 

Rivera.    1-story    &    basement   frame 

dwelling. 
Owner — Mrs.   Ray  Jordan.  419    7th  Ave., 

San    Francisco. 
.Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,   S.   F.  $3000 


KI..\TS 

(S.-.U)      SE     BRIGHTON     AND     HOLLO- 

way.    2-story    and    basement    frame 

I  I)    flal.s.    and    stores. 
Owner — Janott    Stepheson    McFall,    1278 

12th    Ave.,    San    Francisco. 
Architect — None. 
Contractor — Clyde     Ferrel,     73     Nevada 

.St.,   San    Francisco.  $9000 


FLATS 

(860)      E  FUNSTON  AVE.  200  S  Irving. 

2-story  and     basement     frame      (2) 

flats. 
Owner— John    W.    McCarthy,    i483    Fun- 

ston  .\vc..  San  Franciscf 
Architect — None.  |6000 


OVEN 

(861)  1026-32  MISSION  STREET.  In- 
stall cracker  oven. 

Owner — Andrews,  Wilmans  Biscuit  Co., 
1130  Polk  St.,  San  Francisco. 

Architect — None.  $10,000 


LOFTS 

(862)  NE  SIXTH  AND  NATOMA  STS. 
3-story  and  basement  concrete  lifts 

Owner — Jos.  A.  Pasqualetti,  785  Mar- 
ket  St.,    San    Francisco. 

Engineer — C.  W.  Zollner,  785  Market 
St.,  San  Francisco.  $18,000 


BUILDING  CONTRACTS 


.  (SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor  Amt. 

555  Biaginl  Cereghino  17700 

556  Schulz  Stiefel  5350 

557  Hicks  Parker  8674 

558  Mund  Kerr  1065 

559  Mercereau  O'Brien  22210 

560  Zellerbach  Alexander  535 

561  Meagher  Barrett  12000 

562  Rigazzi  Brisa  3600 

563  Raymond  Nelson  4350 

STORE,   FLATS 

(555)  NE  MISSION  and  ITALY  AVE. 
All  work  for  2-story  frame  store 
and    flat    bldg. 

Owner — A.     Biaginl,    4703    Mission    St., 

San    Francisco. 
Architect — Dodge    A.    RIedy,    821    Mar- 
ket  St.,    S.   F. 
Contractor  —  Louis    Cereghino    &    Son, 

180   Jessie    St.,    S.    F. 
Filed  Feb.  26,  1926.  Dated  Feb.  24,  1926. 

2nd    floor    joists    in    4425 

Brown   coated    4425 

Completed    and    accepted    4425 

Usual  35  days    4425 

TOTAL  COST,  $17,700 
Bond,  $8850.  Sureties,  G.  B.  Cordano 
and  G.  Ivanl.  Forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

FRAME    BLDG. 

(556)  W  350  S  KIRKHAM  S  25  x  W 
120.    All  work  for  1-story  and  base- 
ment frame  building. 

Owner — Otto    Schulz,    1832    Balboa    St., 

San   Francisco.' 
Architect — None. 
Contractor — John    V.    Stiefel,    184    23rd 

St.,   S.   F. 
Filed  Feb.  26,   1926.  Dated  Feb.  24,  1926 

Enclosed $1337.50 

Brown  coated   1337.50 

Completed    1337.50 

Usual    35    days    1337.50 

TOTAL  COST,  $5350 
Bond,  $5350.  Sureties,  John  O'Connor 
and  M.  A.  Slattery.  Forfeit,  none. 
Limit,  80  days.  Plans  and  specifica- 
tions filed. 

FRAME    BLDGS. 

(50?)  LOTS  7  AND  8  BLK.  3197  West- 
wood  Park.  All  work  except 
plumbing,  electric  work,  painting 
finish  hardw.  for  two  1-story  frame 
buildings. 

Owner— W.  H.  Hicks,  425  Kearny  St., 
San    Francisco. 

Architect— W.  H.  Crim,  Jr.,  425  Kear- 
ny St.,  S.   F. 

Contractor--C.    F.    Parker,    251    Kearny 

Filed  Mar.   1,   1926.  Dated  Feb.   24    ig-Jfi 

Roof   on    ...    $2168."o6 

Lrown  coated    2168  00 

Completed    and  accepted    ..'.'.    2168  00 

Usual   35   days 217053 

I-on,l  J.-«8  ^'^^'S'^^  COST.' fUu'.Si 
mH  /-^.'^■'^.•.  ^"'•efes.  Dr.  E.  D.  Owen 
and   K    L.   Parker.     Forfeit,   $15.00   per 

U^tiJr^ie^!^  '^'-^--     ^^'-"^  -<^  ^P-- 

BUILDING. 

(■■>r>^)      906  CAPP  ST. 

All  work  except  plumbing,  electric 
work,  concrete  and  excavating  on 
2-story   and    basement    building 

Owner— Fred    G.    Mund. 

-Architect — None. 

^^"ny.|<^t^r— Kerr    &    McLean,    180    Jes- 

Filed  Mar.  2.  1926.  Dated  Feb.  24  1<>26 
Rough    plumbing    completed..    '    $450 

Completed   and  accepted '    inn 

n.5  days  after    ;:;    |^g 

„       .  ,  TOTAL  COST,   $1065 

hond,    sureties,    forfeit,    none:    limit. 

60     days.       Plans     and     f^pedlflcatlons. 
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BUILDING. 

■<i5S;  S.  JAv:KSOX,  130.6  W.  BUCH- 
•"     anau   W.    25   4i^    x   S   100. 

Three-story    frame    building. 

dwner — Th€resa  E.  Merqereaju,  2371 
Green   St. 

Architect— None. 

Coniracior — O'Brien   Bros.,   928   Oak   St. 

Filed  Mar.    2,    1926.   Dated   Mar.    2,    1926. 

Hough    frame    up    ?4200 

Brown     coated     4200 

While    coated     4200 

Completed    and   accepted    ....    4057.50 

35   days   after    iii^-^^ 

TOTAL  COST,  $22,210 
Bond,    sureties,    forfeit,    none;    limit 

iOO      days.        Plans      and      specification 

filed. 


BUILDING.  „        .  ^„ 

(560)        N.     JACKSON,      57-6      E.     ADE 

Alley,  E  57   X  N  62. 
Galvanized    iron    work    4-story    class    B 

building. 
Owner — Zellerbach     Levison     Co.,     ^440 

Clay  St. 
Architect — None. 

Contractor — W.    F.    Alexander,    proprie- 
tor Redwood  City  Sheet  Metal  Pro- 
ducts   Co.,    121    Main    St.,    Redwood 
City,    Cal. 
Filed   Mar.   3,   1926.   Dated  Mar.    1,    1926. 

Light  wells   finished    $225 

Completed  and   accepted    190 

35  days  after   140 

TOTAL  COST,   $555 
Bond,  $280;  sureties,  Russell  A.  Alex- 
ander,     Margaret     Alexander;      forfeit, 
none;   limit,    30   days;   plans  and   speci- 
fications filed. 


ADDITION. 

(561)  W.    BARTLETT    150    S.    21ST. 
Concrete    addition    to    present   Valencia 

street   garage. 
Owner — Jas.  E.  and  Frances  E.  Meagh- 
er, 1021  Valencia  St. 
Architect— Russell     &    Ellison,    Pacific 

Bldg. 
Contractor— Barrett  &  Hilp,  918  Harri- 
son St. 
Total  not  to  exceed  $12,000;  contrac- 
tor to  receive  10%. 
Filed  Mar.   3,   1926.  Dated  Feb.   27,   1926. 
Bond,    sureties,    forfeit,    none;    limit, 
as.  soon  as   possible;   plans  and  specifi- 
cations filed. 

BUILDING. 

(562)  S.  "W.  CRESCENT  AND  AN- 
dover    25x70. 

All  work  except  plumbing,  electric, 
plaster,  hardwood  floor,  painting, 
brick  mantel,  tile,  concrete  work, 
finish  hardware,  fixtures.  and 
shades  on  3-story  frame  building. 

Owner — Anglo  &  Caterina  Rega'zzi,  608 
Andover  St. 

Architect — Italo    Zanolini. 

Contractor — A    Brisa,    525   Vallejo   St. 

Filed  Mar.   3,   1926.   Dated  Feb.   17,   1926. 

Roof  on    . 900 

Mill    work    in    building 900 


Completed  and  accepted   900 

35    days    after    900 

TOTAL    COST,    3600 
Bond,  sureties,  forfeit,  none;  limit,  90 
oays;  plans  and  specifications  filed. 


BUILDING. 

(563)       E.    41ST    AVE.,    225    S.    GEARY 

50x120. 
All    work     except    furnace    and    water 

heater  for  buildings. 
Owner — J.    N.    and    Gertrude    B.    Ray- 
mond,  823   41st  Ave.  - 

Architect ^oriG,  :  ' 

Contractor— Henry    S.    Nelson,    689    6th 

Ave. 
Filed  Mar.   3,   1926.  Dated  Jan.   11.  1926. 

Roof  on % 

Brown   coated % 

Completed  and  accepted   ... .  ....\  . . .  % 

.35    days   after    % 

TOTAL   COST,    4350 
Bond,    sureties,    forfeit,    none;    limit 
120  days;  plans  and  specification,  none. 
♦ 

COMPLETION  NOTICES 


SAiX   FRANCISCO   COUNTY 


Recorded  Accepted 

Feb.  24,  1926— LOT  17  BLK.  5804  ST. 
Mary's  Park  Tr.  Fred  and  Eve- 
lyn   Tborinson    to    whom      it    may 

concern    Feb.    23,    1926 

Feb.    24,    1926— N    HOLLOWAY    AVE. 
50-9    E    Lee    Ave.    E    21-3    x    N    100 
ptn.   Lot  7  Blk.   F,   Lakeview.   Rob- 
ert H.   and  Frieda  INI.   Chambers  lo    . 
whom  it  may  concern 


Feb.  24,  1926— E  22ND  AVE.  182-3  S 
Irving  S  26  X  E  1.00.  George  J. 
and  Edna  B.  Lee  to  John  W.  Rog- 
ers        Feb.    24,    1926 

Feb.  24,  1926 — LOTS  18  AND  21  BLK. 
5837  St.  Mary's  Park  Tr.  Ellis  L. 
and  Bertha  K.  Stoneson  to  whom 
it    ir.ay    concern    Feb.    23,    1926 

(Correction    in    Owner's    Name) 

Feb.  24.  lSt26— S  ARMY  296  W  Church 
W  27xS  114.  Henry  Nanzer  to 
lenkins    &    Gross Oct.    14,    1925 

Feb.  25,  1926 — N  VALLEJO  100  E  La- 
guna  E  50xN  137-6.  Nineteen 
Sixty  Vallejo  Street,  Inc,  to  Decker 
Electrical    Constr    Co.. Feb.    16,    1926 

Feb.  25,  1926— W  FOLS'OM  75  S  Army 
(St.     Anthony's       Convent).  The 

l;oman  Catholic  Archbishop  of  S. 
F.  to  Sampel  &  Cody.  .  .  .Feb.  15,  1926 

Feb.  25,  1926 — SE  VAN  NESS  AVE 
and  Hayes  S  120xE  100.  California 
State  Automobile  Assn  to  James 
H   Pinkerton   Co Feb.    17,    1926 

Feb.  25,  1926 — W  TWENTY-SIXTH 
Ave  250  N  Ulloa.  E  J  Hargrave  to 
whom    it    may    concern .  .Feb.    4,    1926 

Feb.  25,  1926— N  HEARST  AVE  175 
W  Detroit  W  25xN  110  E  25  S  to 
beg.  Agnes  J  Brandhorst  to  D  W 
Parks Feb.    23,    1926 

Feb.  25,  1926— NE  WASHINGTON  & 
Webster  50x102.  D  J  Clancy  to 
whom    it   may   concern .  .Feb.   25,    1926 

Feb.  25,  1926— S  FOLSOM  25  W  Fal- 
mouth W  25x85.  Richard  Gross  to 
whom    it    may    concern. Feb.    25,    1926 

Feb.  25,  1926— SE  GEARY  &  TAYLOR 
S  137-6xE  137-6.  Clift  Realty  Co. 
to  Ne  Page-McKenny  Co  and  Law- 
son    &    Drucker Feb.    23,    1926 

Feb.  25,  .1926 — SE  LANGDON  AND 
Decker  E  80xS  50.  Louis  Abrams 
to   Industrial   Constr  Co.. Feb.    25,   '26 

Feb.  25,  1926 — SE  GEARY  &  TAYLOR 
S  137-6xE  137-6.  Clift  Realty  Co 
to  Malott  &  Peterson  and  Mac- 
Gruer    &    Simpson    ....    Feb.    17,    1926 

Feb.  25,  1926 — E  DARTMOUTH  200  S 
Silliman  S  50xE  120.  Edward  J  B 
Gregoire  to  whom  it  may  concern 
Feb.    25,    1926 

Feb.  25,  1926— COM.  137-6  W  GRANT 
Ave.  and  S  Sacramento  "W  137-6xS 
137-6.  Trustees  of  the  Young 
Men's  Christian  Assn  to  Coast  Con- 

Feb.    25,    1926 — SW    NEWTON    175    SE 

Feb.    25,    1926— SW    NEWTON    175    SEz 
Morse    SE    25xSW    120    Ptn    Lots    4 
to    8    Blk    6,    First    Addn      to    S      F. 
Patrick    Horgan    to    whom    it    may 
concern Feb.    24,    1926 

Feb.  24.  1926 — NO.  155,  155-A,  157. 
157-A  and  159  Fair  Oaks.  Geo  W 
Witbeck  to  whom  it  may  concern 
Feb.     24,     1926 

Feb.  24.  1926— W  THIRTY-SEVENTH 
Ave  25  N  Anza  25x57-5;  NW  37th 
Ave  and  Anza,  25x57-5.  F  Carroll 
Reed  to  whom  it  may  concern... 
Feb.    23,    1926 

Feb.  24.  1926  —  W  POTRERO  AVE. 
145  S  21st  S  25  X  W  100.  Law- 
rence and  Margaret  Linner  to  C. 
K.    Mitchell     Dec.     3,    1925 


Feb.  24,   1926-25  x  122  ON  W  WILL- 
ard     90     S    Belmont.         Marion       A. 
Sweeney   to   whom    it   may    concern      i 
■ Feb.    24,     1926  | 

Feb.  27,  1926— N  IDORA  AVE.  3  FT  I 
from  W  line  Lot  14  Blk  2888  Clare- 
mont  Court  Parcel  2  E  40  x  N  100 
Map  Blks.  2887-2888  Claremont 
Lourt  Parcel  2.  Frank  H.  Hamlin 
to   Pool   Construction   Co.   Feb.   26,   '26  I 

Feb.  27,  1926 — E  ASHTON  AVE.  34-4  '  I 
N  De  Montford  N  33-4  x  E  8-10%; 
E  Ashton  Ave.  66-8  N  De  Montford 
N  33-4  x  E  48-101^;  NE  Ashton  Ave 
and  De  Montford  N  33-4  x  E  48-10% 
Raymond  D.  Smith  to  whom  it  may 
concern     Feb.    26,    1926 

Feb.  27,  1926— LOT  2  BLK  41  INGLE- 
side  Terraces.  C.  W.  Smith  to  whom 
it   may   concern Feb.   26,   1926 

Feb.  27,  1926— SE  LINCOLN  WAY  & 
11th  Ave.  S  Alg  E  11th  Ave  100  x 
E  32-6.  Ina  E.  &  J.  J.  Arberry  to 
Schultz    Construction    Co'. 

Feb.  26,  1926 — E  FULTON  29-22  W 
2nd  Ave  W  30  S  50  51'  30"  N  95  E 
50  51'  30"  N  30  S  50  51'  30"  S  50  51' 
30"  E  95.  A.  H.  Bertrand  to  Geo. 
Solomon,  Vincent  Powers,  Jas.  F. 
Smith,  L.  O.  Torres  and  Kiesel  & 
C.  W.  Ferrow    Feb.  18,   1926 

Feb.  26,  1926— S  ANZA  8?-6  W  32nd 
W  25  x  S  100.  S.  A.  Schwartz  to 
A.   G.  Mattson    Feb.  26,   19  26 

Feb.  2:6,  1926— COM  W  1ST  AND 
Tehama  N  W  75  x  S  W  80.  Bothin 
Real  Estate  Co.  to  Mattock  & 
Feasey    Feb.    23,    1926 

Feb.  26,  1926— S  E  BALBOA  AND 
38th    Ave    E    120    x    S    100.      Jacob 

Weissbein   to   Louis   J.   Cohn 

Feb.    26,    1926 

Feb.  26,  1926— S  E  STAPLES  AVE 
and  Edna  lot  1  blk  30,  Sunnyside. 
Irma  J.  Malbara  to  whom  it  may 
concern     Feb.     25,     1926 

Feb.  26,  1926— N  W  RAYMOND  AND 
Rutland  25  on  Raymond  and  100  on 
Rutland.  Kelly  C.  Gardner  to 
w'hom   it   may   concern .  .Feb.   26,    1926 

Feb.  26,  1926 — E  21ST  AVE  130  S 
Ulloa  bet  Ulloa  and  Vicente. 
(!i;harles  and  Christian  Andersen  to 
whom  it  may  concern   .  .Feb.  26,  1926 

Feb.  26,  1926— S  19TH  175  W  VAL- 
encia  W  50  x  S  100  B  25  S  14  E  25 
S  14  E  25  N  114.  Mission  Con- 
gregation B'Nai  David  and  Mikvah 
Israel  to  H.  Abrahams.  .Feb.   15,  192i6 

Feb.  26,  1926— S  GRAFTON  AVE  100 
E  Plymouth  Ave  25x100.  Wm. 
Sohoenfeld  to  whom  it  may  con- 
cern      Feb.    26,    1926 

Feb.  26,  1926— LOT  9  BLK  5  FOREST 
Hill.  Chas.  G.  and  Ruth  Gwynn, 
Helen  J.  Wright  wf  Sheldon  B.  to 
Gwynn    Wright   Co Feb.    25,    1926 

Feb.  26,  1926— N  JACKSON  49-6  W 
Laguna  W  45-6  S127-8^4  E  7  S 
1-81,4  E  38-6  S  126.  Carl  Jorgensen 
to    Otto    Johnson    Feb.    25,    1926 

Mar.  1,  1926— N  CHENERY  AT  DIV. 
lin«  lots  4  and  5  blk.  N,  Glen  Park 
Terrace,  ptn.  blk.  A  Glen  Park 
Terrace.  George  Goldstein  to 
whom   it   may   concern.  .Feb.    26,    1926 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.   16 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

,526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  HRANCII Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  .ind  7th  Ave. 

MAIGHT  STREET  BRANCH Il.iiplit  .and  Belvedere  Streets 

WEST  PORTAL  BRANCH • West  Portal  Ave.  and  Ulloa  St, 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  i^M)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BH  WllHDRANVN  QUARXrRI.Y 
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Mar  1,  1926— LOTS  19,  20,  21  AND  22 
blk  3052  Map  blks.  3050  to  3053 
and  ptn.  biks.  3038  and  3054  West- 
wood  Highlands.  Hans  and  Esther 
E  Nelson  to  whom  it  may  con- 
cern            Feb.     26,    1926 

Feb  26  1926— W  HAMPSHIRE  170  N 
Twenty-third  25x100.  Timothy  D 
Sullivan   to   whom   it  may   concern. 

Feb.    25,    1926 

Mar.'  1,  1926— W  YORK  168  N  21ST 
25x100.  Charles  R.  and  Ann  C. 
Wise  to  .John  .lackson   ..Feb.  27,  1926 

Mar.  1,  1926  —  NW  PARIS  275  SW 
Francis.  Willis  Cline  to  whom  it 
may    concern     Feb.    27,    1926 

Mar  1,  1926  —  50x120  ON  SE  COR. 
Pope  and  Morse.  John  Dall  to 
whom    it    may    concern .  .Mar.    1,    1926 

Mar.  1,  1926— N  GREENWICH  55  W 
Steiner  W  25  N  52-6  E  1  N  52-6 
E  24  S  105.  H.  H.  Alexander  to 
John    Doest    Feb.    27,    1926 

Mar.  1,  1926— SE  MORSE  96  W  CUR- 
tis  24x75.  Wm.  E.  Grosman  to 
whom    it    may    concern.. Mar.    1,    1926 

Mar.  1,  1926— E  36TH  AVE.  200  S 
Geary  S  25  x  E  120.  Benjamin 
Schnier  to  whom  it  may  concern 
Feb.    27,    1926 

Mar.  1,  1926— LOTS  5  AND  6  BLK.  18 
C.  S.  Allred  Sub.  blks.  17  and  18, 
West  End  Map  1.  Alfred  J.  Olson 
to   whom   it  may  concern. Feb.   26,   '26 

Mar.  1,   1926— NW  19TH  AND  GEARY 

Bank  of  Italy  to  R.  Paratore 

Feb.    27,    1926 

■Mar.  1,  1926— W  23RD  AVE.  COM. 
at  pt.  60  S  Ulloa  W  120  x  S  30.  C. 
C.  Sayre  to  whom  it  may  concern 
Mar.   1,   1926 

Mar.  1,  1926— LOT  29  BLK.  57  Wilde 
Ave.  Phillipp  Fetz  to  whom  it 
may    concern    

Mar.  1,  1926—25  x  88  ON  S  30TH  130 
E  Dolores.  Patrick  and  Elizabeth 
Quinn  to  whom  it  may  concern.. 
Mar.    1,  1926 

March  2,  1926— W  THIRTY-SECOND 
Ave  100  S  Geary  S  250  W  120  N 
250.  Meyer  Bros  to  whom  it  may 
concern Feb.    26,    1926 

March  2,  1926— NE  PT.  LOBOS  AVE 
&  43rd  Ave  N  65-5  E  42-6  S  72-8% 
m  or  1  NW  43-1 1/2  m  or  1.  Dr  F  A 
Gawthorne  to  whom  it  may  con- 
cern  Feb.    23,     1926 

March  2,  1926— E  THIRTY-FIRST 
Ave  200  S  Cabrillo  S  50xE  120. 
Michael  and  Lawrence  Costello  to 
whom  it  may  concern ...  .Feb.  24,  1926 

March  2,  1926— W  FORTY-THIRD 
Ave  150  S  Anza  W  113-6  m  or  1  SW 
31  m  or  1  E  120-5%  m  or  1  N  30. 
Dr  F  A  Gawthorne  to  whom  it  may 
concern Feb.    23,    1926 

March  2,  1926 — NW  TWENTY-FIFTH 
and  Bartlett  No.  390  Bartlett.  Her- 
mansan  &  Bergquist  to  whom  it 
may   concern Mar.    2,    1926 

March  2,  1926— N  SILVER  AVE  200 
E     Congdon.       Mario     and     Matilde 

Calanchi    to    Boyd    C    Lindsay 

March     1,     1926 

March  2,  1926— S  BENTON  AVE  234 
E  College  Ave  Lots  24,  25  and  26 
Blk  5838,  St.  Marys  Park.  F  W 
Varney  to  whom  it  may  concern.. 
Feb.    15,    1926 

March  2.  1926 — E  GENEBERN  WAY 
68  S  Murray  Lot  15  Blk  5836,  St. 
Marys  Park.  p  W  Varney  to 
whom   it  may  concern ...  .Feb.   15,  '26 

Mar.  2,  1026- W  17TH  AVE.  225  N 
Taraval  N  25  x  120,  No.  2359  17th 
Ave.  George  O.  Bendon  to  whom 
it  may  concern Mar.   2,   1926 

Mar.  2,  1926  —  E  OCTAVIA  125  N 
Francisco  N  50  x  E  100.  Charle-s 
P.  Boyson  to  whom  it  may  con- 
cern  ...M^r.    1,   1926 

Mar.  2,  1926  —  LOT  5  BLK  6441 
Crocker  Amazon  Tr.  Sub.  .No.  2. 
Victor  Bjorkman  to  whom  it  mav 
concern Mar.    3,    lVl2« 

Mar.  2,  1926- W35TH  AVE.  200  S 
Taraval  25x120.  Gustaf  .Johnson 
to  whom   it  may  concern.  .Mar.   2,   '26 

Mar.  2,  1926— E  PRESIDIO  .\VE.  50  N 
Washington  N  41-8 14  x  E  90-11. 
Merriam  M.  Greenherg  and  De- 
borah   Gensler    to    Wm.    Martin.... 

,. Mar.    1,    1926 

Mar.  2.  1926— NB  HAIGHT  and  Di- 
vKsadero  S  37-6  x  N  100.  Joseph  A. 
Hatter    to    H.    O.    Lindeman 

-    •  ■  ■  ■ , Mar.   1.  .1926- 

Mar.  2,  1926— >J  K  PERSIA  AVE.  "25 
NW  Naples  NW  75  NE  in.  Wm.  M. 
French   Feb.  .20,  192G 


LIENS  FILED 


SAN   FRANCISCO   COUNTY 


Recorded  An.^anx 

Feb.  25,  1926— N  BRYRNT  40  E 
Langton    E    35xN    80.         Alfred       S 

Gough  vs  Frank  Hospodarsky 

$942.94 

Feb.  25,1926— W  TWELF'TH  AVE  175 
S  Lawton  S  25xW  120.  S  Goldberg 
vs   Irving   Roth   and    B   Stone $180 

Feb.  25,  1926— S  BERNARD  137  E 
Leavenworth  E  23x60.  Ginsberg 
Tile  Co  vs  Elizabeth  Ree  and  A  L 
Lundy     $171.50 

Feb.  24,  1926—9  HAIGHT  139-6  E 
Divisadero  E  30  x  S  137-6.  Wm. 
P.  Goss  vs.  Hamilton  Construction 
Co.  and  Robt.  A.  and  Eleanor  A. 
Wilkins    $480 

Feb.  24,  1926- S  22ND  25  W  YORK 
W  40  S  85  E  34  N  21  B  6  N  64. 
Samuel  and  Harry  Ginsberg  as 
Ginsberg  Tile  Co.  vs.  Salvator  and 
Jennie  Faraoni  and  G.  M.  Sourich 
$593.75 

Feb.  27,  1926— E  FOUR'TEEN'rH  AVE 
125  S  Judah  S  75  x  E  120.  S.  Gold- 
berg vs  Irving  C.  Roth  and  Lina 
Roth    510 

Feb.  27,  1926— S  HAIGHT  139-6  E 
Divisadero  E  137-6  x  E  30.  Dieck 
man  Hardwood  Co.  vs  Robert  A.  & 
Eleanor  A.  Wilkins,  Hamilton  Con- 
struction Co.,  Chris  Mesa  and  P. 
Hicks    $283.30 

Feb.  27,  1926— N  PAGE  171-3  W  COLE 
W  35  x  N  137-6.  Christy  Brothers 
vs   Nathan   Mamlar    

Feb.  26,  1926— SW  18TH  and  Ver- 
mont S  50  X  W  100.  National 
Sheet  Metal  Works  vs.  Peter  and 
Jane  Doe  Barich  and  John  Doe 
Sourich    $293. 

Mar.  1,  1926— S.  W.  CERVANTES 
Blvd.,  130  N  W  Avila  N  W  27.6  S 
W  95  N  W  94  S  72.875  E  37.6  N  60 
W  10.562  N  E  85.914.  M.  J.  Reeves 
Heating  Co.  vs.  T.  J.  and  Jane 
Webb    $203.73 

Mar.  1,  1926 — W  SAN  LEANDRO  Way 
60-1  S  Portola  Drive  S  55  W  108.03 
N  40.79  E  109.01.  Felix  Gross  Co. 
vs.  E.  Carter,  CharHis  O.  and  Mabel 
P.   Sandolof    $538.02 

Mar.  1.  1926- S  22ND  25  W  YORK  W 
40  S  85  E  34  N  21  E  6  N  64.  Felix 
Gros.s  Co.  vs.  Thomas  Ragolsky, 
Salvator  and  Jennie  Faraoni  and 
G.   M.   Sourich    $316.24 

Mar.  1,  1926— S  JACKSON  107-6  W 
Jones  W  30  x  S  87-6.  Mangrum  & 
Otter  vs.  R.  Paratore  and  Paratore 
Brothers    $337 

Mar.  1.  192R— W  JONES  20  S  VAL- 
lejo  20  X  6S-8.  H.  M.  Sipe  vs.  John 
S.  and  Laura  M.  Englefeld  and 
Wm.    L.    Gott    $145 

Mar.  2.  1926 — N  E  CORTLAND  AVE 
and  Bradford  E  125.  x  N  300.  The 
Patterson  Foundry  and  Machine 
Co.    vs.    Quality   Enameling  A   Por- 

celaining    Co $659 

«, . 

RELEASE   OF   LIENS 


SAX    FUANCISCO    fOrXTY 


Recorded  Vmnnnt 

Mar.  2,  1926— S  SUTTER  135  E  Gough 
E  27-6  X  N  120.  P.  G.  Norman  & 
Sons  vs.  Timothy  E.  and  Margaret 
O'Leary  and  O.  E.  Evans  &  Co.    . 

Mar.  1.  1926— NE  20TH  and  KANSAS 
IS    100   X    E   2.'^.      Eaton    &    Smith   to 

'     S.    Gotdstcitt      .  ."' 


BUILDING  PERMIT 
APPLrCATIONS 


(ALAMEDA  COUNTY) 


867 
868 
869 

S70 

871 
S72 
873 
874 
875 
876 
877 
878 
879 


0  w  II  o  r 

S'hiitli 

Rush 

Torncll 

Monroe 

A\';itson 

Sandstone 

Rlooh 

Moore 

McSwoincy 

Mack  ay 

Lewis 

Orton    ' 

Schneider' 

Milton 


Coni ractor 

Owner 

Rush 

Owner 

Appelbe 

Owner 

Boatty 

Gritfith 

Parker 

Fentielly 

OAvner 

Hose 

Owner 

Owner 

.O^yjier 


Auit. 
2500 
2500 
4000 

10500 
3150 
7950 
24  00 
3650 
2000 
2000 
3000 

fiooo 

4000 
3000 


880 
881 

882 
883 
884 
885 
886 
887 
8981 
889 
890 
891 
892 
893 
894 
895 
896 
897 
898 
899 
900 
901 
902 
903 
904 
905 
906 
907 
908 
909 
910 
911 
912 
913 
914 
915 
916 
917 
918 
919 
920 
921 
922 
923 
924 
925 
926 
927 
928 
929 
93-0 
931 
932 
933 
934 
935 
936 
937 
938 
939 
940 
941 
942 
943 
944 
945 
946 
947 
948 
949 
950 
951 
952 
953 
954 
955 
956 
957 
958 
959 
960 
961 
962 
963 
964 
965 
966 
!)67 
968 
9  69 

;t;o 

!»71 
!»72 

973 

'..74 
975 

976 
977 
978 
0  79 
980 
981 
982 
983 
984 
!i  S  ."> 
986 
Its  7 
988 
989 
990 
9  91 
99  2 
993 


Hinch 

DowHnar    • 

Smith 

Koslcinen 

King 

Horgan 

Kelling 

Griffiths 

Ezell 

Shallish 

Bowen 

Ibanez 

Forbes 

Rinhert 

Alder 

Anderson 

Gregory 

United 

Brougher 

Danielson 

Curti 

Hjotel 

Leekins 

Henninger 

Lovett 

Pacific 

Brookes 

Liss 

Burt 

Central 

Moore 

Countg 

Oakland 

Bredhoft 

Marieth 

Gray 

Stevens 

Woodburn 

Monroe 

Sandus 

Dickie 

Lakey 

Wight 

Ferguson 

Gary 

Milburn 

Hammil 

Larson 

Hann 

Jacobsen 

Tate 

Briggs 

Lovett 

Prall 

Dondo 

Otto 

Pearson 

Pearson 

Ryan 

Marshall 

West 

Sterner 

Roman 

Roman 

Trottier 

Dunn 

Petterson 

Annett 

Bertoldi 

Grady 

Drysdale 

laccheria 

Brown 

Baker 

Bennett 

Hobbs 

Gefken 

Findroos 

Norgrove 

Hiteman 

Wolfe 

Gassoumis 

Hill 

Rockwell 

Levey 

Leavy 

Legriss 

(JhiradcUi 

Peppin 

Chamberlain 

Field 

Rischmuller 

Rischmullcr 

Whitaker 

Kruse 

Patterson 

Melhuish 

Correia 

Blanco 

Bratdoof 

Kidder 

Kaulbach 

Aldrich 

Smith 

Long 

Murdock 

Shealey 

We.stern 

Spracklen 

Diposo 

Croll 

Kltin 

California 

Todd 


Owner 

2950 

Owner 

6000 

Owner 

6000 

Owner 

3000 

Eliassen 

6300 

Jordan 

3500 

Coughlan 

3000 

Griffiths 

304)0 

Oakland 

1600 

Sharp 

3850 

Owner 

1000 

Owner 

4000 

Owner 

2800 

Owner 

6000 

Owner 

5000 

Owner 

3600 

Owner 

2500 

Owner 

6000 

Stolte 

1950 

Owner 

3650 

Owner 

6000 

Kulchlar 

2000 

Owner 

3200 

Lassen 

4000 

Knight 

2500 

Owner 

7000 

Brookes 

3800 

Owner 

15000 

Vezina 

10000 

Owner 

20000 

Owner 

35000 

Owner 

131427 

Thornally 

151414 

Owner 

3000 

Owner 

2500 

Rowe 

3200 

Stevens 

3000 

Owner 

4000 

Owner 

5000 

Jordan 

3500 

Dickie 

30000 

Wilson 

3000 

Beckett 

4500 

Owner 

3500 

Hughes 

2000 

Owner 

1000 

Heath 

6200 

Owner 

4000 

Owner 

2000 

Owner 

7300 

Leiter 

9500 

California 

12250 

Knight 

27000 

Owner 

1000 

Oier 

1150 

Morse 

6000 

Owner 

1000 

Owner 

3000 

McWethy 

7500 

Theile 

7000 

Theile 

6600 

Owner 

8500 

Barrett 

14393 

Barrett 

38000 

Mogk 

5400 

Home 

8400 

Johnson 

2000 

Owner 

1800 

Bertoldi 

5000 

Owner 

5800 

Owner 

5800 

Lassen 

1200 

Owner 

3740 

Almquist 

2500 

Nishkian 

47500 

Ericson 

10285 

Owner 

3500 

Matkals 

1500 

Owner 

4000 

Owner 

3450 

Owner 

3150 

Brown 

6000 

Hill 

5500 

Rockwell 

2900 

Kennedy 

2000 

Brown 

1500 

Owner 

3500 

National 

5000 

Owner 

9050 

Hawley 

1845 

Petersen 

3000 

Pedigreed 

2600 

Pedigreed 

2650 

Goodwin 

5000 

Yerrick 

1400 

Owner  - 

16000 

Davis 

20000 

Owner 

3700 

Owner 

6500 

Owner 

3000 

Owner 

1500 

Owner 

3000 

Owner 

2700 

Owner 

3500 

Owner 

225« 

Owner 

6000 

Owner 

7300 

Brumfield 

9000 

Owner 

2400 

Peters 

3000 

Owner 

6500 

Owner 

6000 

Potter 

9000 

Waldman 

6000 

34 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  March  6,   1926 


994  Waldman 

995  Wheeler 

996  Fenton 


Owner     12000 

Wheeler     10000 

Peters     15000 


DWELLING 

(866)  NO.  1206  EVELYN  AVE.,  Ber- 
keley. One-story  4-room  stucco 
dwelling. 

Owner — Smith  &  Rehn,  2613  Channing 
Way,    Berkeley. 

Architect — None.  $2500 


DWELLING 

(867)  NO.  1675  VISALIA  AVE.,  Ber- 
keley. One-story  5-room  stucco 
dwelling. 

Owner — B.  B.  Rush,  2074  Allston  Way, 
Berkeley. 

Architect — C.  R.  Roby,  2304  Jefferson 
St     Berkeley. 

Contractor — B.  B.  Rush,  2074  Allston 
Way,   Berkeley.  $2500 


DWELLING 

(868)      NO.   42     HARTE   ST.,      Berkeley. 

One-story    5-room    stucco    dwelling. 
Owner— Glaus   A.   Tornell,    339    13th    St., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(869)  NO.  175  ALVARADO  ROAD.  Ber- 
keley. Two-story  6-room  stucco 
dwelling. 

Owner — Robert  A.  Monroe,  2942  Magno- 
lia  St.,   Berkeley. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,   San   Francisco. 

Contractor — Frank  G.  Appelbe,  2405 
Acton  St.,  Berkeley.  $10,500 

DWELLING 

(870)  3042  SIXTIETH  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner  —  L.    Watson,    3012     60th    Ave., 

Oakland.  »-,-» 

Architect — None.  ^5160 


DWELLINGS  „ 

(871)  1162-68  and  1174  85TH  AVE., 
Oakland.  Three  1-story  4-room 
dwellings  and  3   1-story  garages. 

Owner  —  Mrs.    Helen    Sandstone,    2570 

68th   Ave.,    Oakland. 
Architect — None. 
Contractor  —  J.    J.    Beatty,    2715    67th 

Ave.,    Oakland.  Each    2650 

DWELLING 

(872)  2314  107TH  AVE..  Oakland.  1- 
storv  4-room  dwelling  and  fiTarage. 

Owner— "W.    B.    Bloch,    9831   E   St.,   Oak- 
land. 
Architect — None.  __  , 

Contractor— C.  W.  Griffith,  1315  96th 
Ave.,    Oakland.  $2400 

DWELLING 

(873)  2127  SIXTY-SIXTH  AVE..  Oak- 
land- 1-story  5-room  dwelling  & 
garage. 

Owner — Alice  M.  Moore,  5225  Bond  St., 
Oakland. 

Architect — None. 

Contractor — H.  G.  Parker,  5715  Brook- 
dale,   Oakland.  $3650 


DWELLING 

(874)  1542    THIRTY-THIRD    AVE., 

Oakland.      1-story    3-room   dwlg. 

Owner  —  M.  J.  McSweeney,  1542  33rd 
Ave..   Oakland. 

Architect — None. 

Contractor — J.  D,  Fennelly,  2300  Mit- 
chell St.,  Oakland.  $2000 


DWELLING 

(875)      E  EDGEMORE   AVE.   50  N   Sun- 

nymere,    Oakland.      1-story    4-rooin 

dwelling. 
Owner— T.  Mackay,  1496  Excelsior  Ave. 

Oakland. 
Architect — None.  $2000 


REPAIRS 

(876)   4 03 ^PERKINS  ST.,  Oakland.  Fire 

reparls. 
Owner — Mrs.    Lewis,    403    Perkins    St., 

Oakland: 
Architect — None. 
Contractor— A.    H.    Rose,    478    25th    St., 

Oakland.  $3000 


DWELLING 

(877)     NW  COR.  SEMINARY  AVE.  and 

Roberts,    Oakland.      1 -story   7-room 

dwelling. 
Owner — A.    E.    Orton,    5748    E-14th    St., 

Oakland. 
Architect— None.  $6000 


DWELLING 

(878)       3044    TEXAS    ST..    Oakland.       1- 

storv   5-room   dwelling  and  garage. 
Owner— C.  W.   Schneider,  808  Matthews 

Rd.,    Oakland. 
Architect — None.  $4000 


DV^•ELLI^G 

(879)       NE    COR.    PORTER    AND    38TH 

Ave.,      Oakland.        2-slory      6-room 

store  and  dwelling. 
Owner— Milton    Bros.,    3247    E-14th    St.. 

Oakland. 
Architect — None.  $3000 


DWELLING 

(880)  NO.  1619  DWIGHT  WAY,  Ber- 
keley.    One-story   5-room  dwelling 

Owner — E.  W.  Hinch,  393  Bellevue  Ave. 
Alameda. 

Architect — None.  $2950 


DWELLINGS 

(881)      NO.  1930  AND  1932  OREGON  ST. 

Berkeley.       Two    one-story    5-room 

stucco    dwellings. 
Owner — Geo.    F.    Dowling,    407    Federal 

Bldg.,    Oakland. 
Architect — None.  $3000    ea 


DWELLINGS 

(882)      NO.        1841-1845        CAPISTRANO 

Ave.,    Berkeley.      Two   one-story   6- 

room    stucco    dwellings. 
Owner — J.     Harry     Smith,     805     Contr.T. 

Costa  Ave.,  Berkeley. 
Architect — None.  $3000     ea 


DWELLING 

(883)      NO.     1512    ROSE    ST.,    Berkeley. 

One-story    5-room    stucco    dwlg. 
Owner — J.    Koskinen,    1401    Sacramento 

St.,   Berkeley. 
Architect — None.  $3000 


DWELLING 

(884)      NO.    588     SANTA    CLARA    AVE., 

Berkeley.      One-story   6-room   dwlg. 
Owner — Wm.    King,    4533    Moraga    Rd., 

Piedmont. 
Architect — None. 
Contractor    —    Geo.    W.    Eliassen,    4533 

Moraga  Rd.,  Piedmont.  $6300 


DWELLING 

(885)  NO.  57  BOWIE  LANE,  Berkeley 
One-story    5-room    stucco   dwelling. 

Owner — M.  G.  Horgan,  2218  Los  An- 
geles Ave.,   Berkeley. 

Architect — None. 

Contractor — M.  Jordan,  5844  Broad- 
way,   Oakland.  $3500 


DWELLING 

(886)      NO.   1158   GLEN  AVE.,   Berkeley. 

One-story    5-room    stucco    dwelling 
Owner — Leigh    Kelling,    2907    Telegraph 

Ave.,    Berkeley. 
Architect — Dixon    &    Hillen,     5th    Ave., 

Oakland. 
Contractor- Walter     S.     Coughlan,     506 

-Arlington   Ave.,   Berkeley.  $3000 

NOTE: — Recorded    contract    reported 
Feb.    26,    1926,    No.    525. 


DWELLING. 

(S87)       S.     BROOKDALE     AVE.,     35     W. 

Fern   St.,   Oakland,     l-story  5-room 

dwelling. 
Owner — E.  Griffiths,   4601   Walnut  Ave., 

Oakland. 
Architect — None. 
Contractor — T.    Griffiths,    4601    Walnut 

St.,    Oakland.  $3000 

OFFICE. 

(88S)      SEQUOYAH  ROAD  AND  JONES 

Avenue.  Oakland.     1-story  office. 
Owner — Ezell      &      Phebus      Co.,      1918 

Broadway,   Oakland, 
Architect — None. 
Contractor — Oak      Knoll      Construction 

Co.,    1918    Broadway,    Oakland. 

$1600 

DWELLING. 

(889)  3300  RANDOLPH  AVENUE, 
Oakland.  1-story  5-rom  dwelling 
and   1-story  garage. 

Owner— A.    E.   Shallish,    1416    35th   Ave., 

Oakland. 
Architect — None. 
Contractor — A.  C.  Sharp,  1327  East  28th 

St.,    Oakland.  $3850 

ADDITION. 

(890)  W.  EDGEMORE  PL.,  180  N. 
MlUsmont,  Oakland.     Addition. 

Owner — J.    B.    Bowen. 

Architect— None.  $1000 


DWELLING. 

(891)  W  103RD  AVE.  150  N  E-14TH 
St.,  Oakland,  l-story  6-room  dwel- 
ling. 

Owner  Ramon  Ibanez,  1433  103rd  Ave., 
Oakland. 

Architect — None.  $4000 


DWELLING. 

(892)       3222    62ND    AVENUE,    Oakland. 

l-story   5-rcom   dwelling. 
Owner — J.    W.    Forbes,    841    Union    St., 

Oakland. 
Architect — None.  $2800 


FLATS. 

(Sy3)  2511-2515  13TH  AVENUE,  Oak- 
land.     2-story    8-room    flats. 

Owner — F.  Rinkert,  3510  Peralta  St., 
Oakland. 

Architect — None.  $6000 


DWELLING. 

(894)      N.    BROADWAY   TERRACE   IN- 

tersection  Sheridan   Road,  Oakland. 

l-story   6-room   dwelling. 
Owner— Alder    &    Clark,    339    17th    St., 

Oakland. 
Architect — None.  $5000 


DWELLING. 

(S95)       1750    26TH    AVE.,    Oakland.      1- 

story  S-rosm  dwelling  and  garage. 
Owner — Chas.  Anderson,  2142  25th  Ave., 

Oakland. 
Architect— None.  $3600 


DWELLING. 

(896)      S.   PLYMOUTH   ST.,    44   E.    84TH 

Avenue,    Oakland,      l-story    5-room 

dwelling. 
Owner — C.   W.   Gregory,   3229   East  14th 

St.,   Oakland. 
Architect — None.  $2500 

WAREHOUSE. 

(S97)  3435  WOOD  STREET,  Oakland. 
l-story  warehouse  and  l-story  of- 
fice. 

Owner — United  Material  Co.,  808  Shar- 
on  Bldg.,   San   Francisco. 

Architect — None.  $6000 


ALTERATIONS. 

(898)     6150  HARWOOD  AVE.,  Oakland. 

Alterations. 
Owner — Mrs.    Brougher,    6150    Harwood 

Ave.,   Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3450    Laguna 

Ave.,    Oakland.  $1950 


DWELLING. 

(899)  W.  76TH  AVE.,  200  S.  FOOT- 
hill  Blvd..  Oakland.  l-story  5- 
room  dwelling  and  l-story  garage. 

Owner — Daniclson  &  Sons,  781  22nd 
St.,   Oakland. 

Architect — None.  $3650 


STORES. 

(900)  2209    14TH    AVTNUE,    Oakland. 
2-story       7-room       apartments       and 

stores. 

Owner — V.   Curti,    2215    14th   Ave.,   Oak- 
land. 

Architect — None.  $6000 

.ALTERATIONS. 

(901)  1529  CLAY  ST.,  Oakland.     Alter- 
ations. 

Owner — Hotel  Touraine. 
Architect — None. 

Contractor — S.    Kulchar    Co.,    8th    Ave. 
and   E-lOth   St..    Oakland.  $2000 


DWELLING. 

(902)  S.  W.  COR.  MAGEE  AND  CALI- 
fornia  St.,  Oakland,  l-story  4-room 
dwellinsr  and   l-story  garage. 

Ownor — C.    W.    Leekins,    3002    Hopkins 

St.,   Oakland.  »oonn 

Architect — None.  $3200 

DWELLING.  „    _   , 

(903)  3875   WHITTLE   AVENUE,   Oak- 
land,    l-story  5-room  dwelling. 

Owner — L   G.  Henninger. 

Architect— None.  ,„„    „  , 

Contractor— Carl  C  Lassen,  123  Palm 
Dr.,    Oakland.  $4000 

ALTERATIONS. 

(904)  1647  4TH  AVENUE,  Oakland. 
Alterations. 

Owner — S.  B.  Lovett,  1428  Franklin  St., 

Oakland. 
Architect — None.  .,„„_,       , 

contractor— H.  C  Knight,  1428  Frank- 
lin  St.,   Oakland.  $2500 
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ALTERATIONS. 

O05)      S.    W.    COR.    17TH    AND    CLAY 

Sts.,   Oakland.     Alterations. 
Owner — Pacific  Gas  &  Electric  Co.,  245 

Market   St.,   San   Francisco. 
Architect — None.  $7000 


DWELLING. 

(906)  2951  CALIFORNIA  ST.,  Oakland. 
1-story   5-room   dwelling. 

Owner — F.  W.  S.  Brookes,  3456  Fruit- 
vale   Ave.,    Oakland. 

Architect — None. 

t'ontractor — W.  R.  Brookes,  2921  Cali- 
fornia St.,  Oakland.  $3800 


APARTMENTS. 

(907)  S  E  28TH  ST.,  160  W  9TH  AVE., 
Oakland.  2-story  20-roora  apart- 
ments. 

Owner — M.  Liss,  721  First  National 
Bank   Bldg.,   Oakland. 

Architect — None.  $15,000 


DWELLING. 

(908)  662  LONGRIDGE  ROAD,  Oak- 
land.    2-story  8-room  dwelling. 

Owner — J.  S.  Burt,  620  Stewart  Bldg., 
Oakland. 

Architect — None. 

Contractor — Alfred  L.  Vezina,  620  Stew- 
art Bldg.,   Oakland.  $10,000 


r  RUSHER    PLANT. 

(909)      E  SEMINARY  AVE.,   OPP.   73RD 

Ave.,    Oakland.      Crusher    Plant. 
Owner — Central    Construction    Co.,    528 

Oakland   Bank,   Oakland. 
Architect — None.  $20,000 


HOTEL    AND    STORES. 

(910)      N  E   14TH  ST.,   50  W  24TH  Ave., 

Oakland.       3-story    78-ro'om     hotel 

and  store. 
Owner — E.   H.   Moore,   2775    E.    14th   St., 

Oakland. 
Architect — L.     F.     Hyde,     372     Hanover 

Ave.,  Oakland.  $35,000 


ADDITIONS. 

(911)      14TH     AVE.     AND     VALLECITO 

Place,  Oakland.     Additions. 
Owner — County  of  Alameda. 
Architect — None.  $131,427 


SCHOOL. 

(912)      N  SUNNYSIDE  ST.,  480  E  98th 

Ave.,     Oakland.       2-story     14-room 

brick    school. 
Owner — Oakland  Public  Schools. 
Architect — None. 
Contractor — W.    G     Thornally,    354    Ho- 

bart  St.,  Oakland.  $151,414 


RESIDENCE 

(913)      1305    ORDWAY   AVE.,    Berkeley. 

1-story    5-room    1-family   residence. 
Owner— Bredhoft  &  Dull,   1328  Carlotta 

Ave.,   Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(914)  1205  STANNAGE  AVE.,  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Owner — W.  &  C.  Marieth,  1302  65th  St., 
Oakland. 

Architect — None.  $2500 


RESIDENCE 

(915)      1728    WARD    ST.,    Berkeley.    1^ 
story  5-room  1-family  residence. 
Owner — E.  B.  Gray. 

Architect — J.    J.    Rowl,    2522    Magnolia 
St.,   Berkeley.  $3200 


RESIDENCE 

(916)      1641  ADDISON  ST.,  Berkeley.   1- 

story    6-room   1-family   residence. 
Owner — Mary   Lee  Stevens,   2340  Valley 

St.,    Berkeley. 
Architect — None. 
Contractor — K.   C.   Stevens,   2340   Valley 

St.,   Berkeley.  $3000 


RESIDENCE 

(917)      1633  PORTLAND  AVE,  Berkeley 

1-story    5-room    1-family    residence. 
Owner — K.   c.   Woodburn,   1974   Hopkins 

St.,  Berkeley 
Architect — None.  $4000 


RESIDENCE 

(918)  1864  SAN  LORENZO  AVE.,  Ber- 
keley. 1-story  7-room  1-family 
residence. 

Owner  —  J.  W.  Monroe,  5538  Claremont 
Ave.,   Oakland. 

Architect  —  S.  A.  Jackson,  4477  Glen 
Court,  Berkeley. 

Contractor — J.  W.  Monroe,  5538  Clare- 
mont  Ave.,   Oakland.  $5000 


liESlDENCK 

(919)  789  EUCLID  AVE.,  Oakland.  1- 
story  5-ro-.m  1-family  residence. 

Owner — R.  S.  Sandus,   1197  Euclid  Ave., 

Berkeley. 
Architect — None. 
Contractor — Mr.  Jordan,  5844  Broadway 

Oakland.  $3500 

RESIDENCE 

(920)  6  ROBEL  liOAD,  Berkeley.  2- 
story  11-room  1-family  residence 
(plaster). 

Owner — Mary  S.  Dickie,     2428     Hillside 

Ave.,   Berkeley. 
Architect — None. 
Contractor — W.  M.  Dickie,  2428  Hillside 

Ave.,  Berkeley.  $30,000 


DWELLING 

(921)  5440  EL  CAMILLE  AVE.,  Oak- 
land.  1-story  4-room  dwelling. 

Owner — Patricia  G.  Lakey,  27th  Ave., 
Oakland. 

Architect — None. 

Contractor— C.  D.  Wilson,  2215  Mitchell 
St.,  Oakland.  $3000 


DWELLING 

(922)     SE  COR.  McAndrew  &  Harboard 

Drs.,  Oakland.  1-story  5-room  dwlg 
Owner — Wilder    Wight,     2457     Webster 

St.,    Berkeley. 
Architect — None. 
Contractor    —    Beckett    &    Wight,    2457 

Webster  St.,  Berkeley.  $4500 


DWELLING 

(923)      2030      EIGHTY-SECOND      AVE., 

Oakland. 
One-story    5-room    dwelling. 
Owner — A.    L.    Ferguson,    3268    Prentiss 

St.,  Oakland. 
Architect — None.  $3500 


ALTERATIONS 

(924)      2939    SUMMIT   ST.,   Oakland.   Al- 
terations. 
Owner — Dr.      N.     A.     Cary,      Wakefield 

Bldg.,  Oakland. 
Arcliitecto — None. 
Contractor  —   Hughes   &   Beach,   902-06 

Washington  St.,  Oakland.  $2000 


DWELLING 

(925)      7735  CREST  AVENUE,  Oakland. 

1-story   3-room   dwelling. 
Owner — C.    H.    Milburn,    1229    35th   Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(926)  1042  SUNNYHILL  ROAD,  Oak- 
land. 2-story  6-room  dwelling  and 
1-story  garage. 

Owner — A.  L.  Hamill,  Syndicate  Bldg., 
Oakland. 

Architect — None. 

Contractor— Heath  &  Wendt,  2116  All- 
ston    Way,   Berkeley.  $6200 


DWELLING 

(927)      B   ARDLEY    AVE.    300    N   E-38th 

St.,    Oakland.    1-story   6-room   dwlg. 
Owner — C.    J.    Larson,    2289    E    20th    St., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(928)      4350    WHITTLE   AVE.,    Oakland. 

1-story   4-room   dwelling. 
Owner— L.  G.  Hann,   4350  Whittle  Ave., 

Oakland. 
Architect — Nine.  $2000 


DWELLINGS 

(929)      2447    2449    SIXTY-SEVENTH  AV. 
Oakland.   2    1-story   5-room   dwellings 

and  garages. 
Owner — -Andrew    Jacobsen,    6431    Flora 

St.,   Oakland. 
Architect — None.  $3650  each 


DWELLING 

(930)      S    PERSHING    DRIVE      2000      W 

Park   Blvd.,   Oakland.   1-sto.   5-room 

dwelling. 
Owner — chas.    R.    Tate,    1st   Natl.    Bank 

Bldg.,  Oakland. 
A  rohitect — None. 
Contractor — E.    T.    Leiter   &    Sons,    3601 

West   St.,   Oakland.  $9500 


DWELLING 

(931)      \\  THIRTY-THIRD  AVE.   165  N 

E-16th   St.,   Oakland.   1-story   16-rm. 

8-family  dwelling  and  1-story  shed 
Owner — G.  C.  Briggs,  1636  Franklin  St., 

Oakland. 
Architect — None. 
Contractor  —  California  Builders.   1636 

Franklin    St.,   Oakland.  $12,250 


APARTMENTS 

(932)      NW    COR.    FOURTH   AVE.    AND 

E-I7th   St.,  Oakland.  3-story  24-rm. 

apartments. 
Owner— S.   B.  Lovett,  1428  Franklin  St., 

Oakland. 
Architect   &   Contractor — H.   C.   Knight, 

1428    Franklin    St.,    Oakland. 
NOTE — Recorded     contraKit     reported 
Feb.    25,    1926,    No.    524. 

$27,000 


RESIDENCE 

(933)  NO.  1429  ALLSTON  WAY.,  Ber- 
keley. One-story  3-room  1  family 
residence. 

Owner — J.    Prall. 

Architect — None.  $1000 


RESIDENCE 

(934)  NO.  2377  VIRGINIA  ST.,  Ber- 
keley. One-story  2-room  1  family 
residence. 

Owner — Anna  Dondo,  60  Tamalpals  Rd., 
Berkeley. 

Architect — None. 

Contractor  —  F.  Oier,  1350  Curtis  St., 
Berkeley.  $1150 


STORES,   ETC. 

(935)  NO.  1455-7-9  SAN  PABLO  AVE.. 
Berkeley.  Frame  stores  and  apart- 
ment Bldg. 

Owner — W.     B.    Otto.     5626     Broadway, 

Oakland. 
Designer — Morse   Home   Bldg.   Co.,    5494 

College  Ave.,  Oakland. 
Contractor — Morse      Home     Bldg.      Co., 

5494   College    Ave.,   Okd.  $6000 

GARAGE 

(936)  NO.  1808  CHANNING  WAY,  Ber- 
keley. Concrete  garage  and  office 
building. 

Owner — Ben    Pearson,    2403    Grant    St., 

Berkeley. 
Architect — None.  $1000 

RESIDENCE 

(937)  NO.  1808  CHANNING  WAY,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — Ben    Pearson,    2403    Grant    St, 

Berkeley. 
Architect — None.  $3000 

STORE    BLDG. 

(938)  NO.  1901-03-05-07  LAFAYETTE 
St.,  Alameda.  Cement  plaster  finish 
one-story    5-room    store    building. 

Owner- R.     X.     Ryan,     2910     Telegraph 

Ave.,   Oakland. 
Architect — McWethy   &   Greenleaf,    2910 

Telegraph  Ave.,  Oakland. 
Contractor— McWethy  &  Graanleaf,  2910 

Telegraph   Ave.,   Oakland.  $7500 

DWELLING 

(939)  NO.        3243     THOMPSON       AVE 
Alameda.    One-story  6-room  cement 
plaster  finish  dwelling. 

Owner — Helen  Agnes  Marshall,  2102 
Clinton    Ave.,    Alameda. 

Architect — None. 

Contractor— F.  J.  Theile,  3221  Thomp- 
son Ave.,   Alameda.  $7000 

DWELLINGS 

(940)  NO.    1716    &    1720    WILLOW    ST 
Alameda.      Two    one-story    5-room 
cement  plaster  finish  dwellings 

°^^",^.r  ~  ^^'est    End    Bldg.    Assn.,    h 
Webster  St.,  Alameda. 

Architect — None. 

Contractor— F.  J.  Theile,  3221  Thomp- 
son   Ave.,    Alameda.  $3300    each 

DWELLING  " 

(941)  NO.  2941  NORTHWOOD  DRIVE 
Alarrieda.   Two-story   7-room  stucco 


1536 


finish  dwelling. 
Owner— S.    J.      Sterner,      171 

Ave.,  Alameda. 
Architect — None. 


Central 

$8500 

RESIDENCE 

(942)   PALACE  COURT  AND  TAYLOR 

Ave.,    Alameda.   Two-story    10-room 

cement   plaster    finish   residence 
Owner— The      Roman      Catholic     Arch- 

bishop.    1100    Franklin   St..   S    F 
Architect— John       J.       Donovan  '      1916 

Broadway.  Oakland. 
Contractor—Barrett  &  Hilp,  354  Hobart 

bt.,    Oakland.  jj4  393 

F^h^lf'T^I^''''^^^    contract    reported 


CHURCH 

(943)  PALACE  COURT  AND  TAYLOR 
Ave.,  Alameda.  One-storv  con- 
Crete   finish   church    with   tower 

^^'"k.'',^  '^^^  Roman  Catholic  Arch- 
bishop, 1100  Franklin  St..  S.  f 
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Architect — John       J.       Donovan,       1916 

Broadway,    Oakland. 
Contractor — Barrett    &    Hilp,     354    Ho- 

bart    St.,   Oakland.  $38,000 

NOTE: — Recorded    contract    reported 
Feb.   25,  1926. 

DWELLING. 

(944)      S.   E.  COR.   62ND  AND  HARMON 
Aves.,    Oakland.       1-story    6-room    2- 
family   dwelling. 
Owner — A.  H.  Trottier. 
Architect — None. 

Contractor — F.    G.    Mogk,    Box    508,    El 
Cerrito,    Calif.  $5400 


ALTERATIONS. 

(945)      N.    E.    con.    7TH    AND    WASH- 

ington    Sts.,    Oakland.      Alterations. 
Owner — ^Dunn   Williams   Realty  Co. 
Architect — None. 
Contractor — Home    Manufacturing    Co., 

532  Brannan   St.,   San  Francisco. 

$8400 


DWELLING. 

(946)       N.     FOOTHILL    BLVD.,     123     E. 

Ritchie    St.,    Oakland.      1-story    4- 

room  dwelling. 
Owner— B.    J.    Petterson,    7966    Foothill 

Blvd.,   Oakland. 
Architect — None. 
Contractor — F     Johnson,     4087    Lincoln 

Ave.,   Oaklond.  $2000 


DWELLING 

(947)  E.  102ND  AVE.,  150  S.  WALNUT 
Ave.,  Oakland.  1-story  3-room 
dwelling.  ■       ,  ^^ 

Owner — Geo.  W.  Annett,  1470  102nd  St., 
Oakland. 

Architect — None.  $1800 


(948)  N.  W.  COR.  39TH  AND  BROOK- 
dale  Aves.,  Ookland.  1-story  stores. 

Owner— Bertoldi  &  Huddleson,  311  E. 
14th  St.,  Oakland. 

Architect — None.  ^     ,      ^^ 

Contractor— J.  Bertoldi,  473  55th  St., 
Oaklond.  ?5.000 


DWELLINGS.  ^    ,  ,       _, 

(949)      3442-3448    MAINE    ST.,    Ookland. 

Two   1-story   5-room   dwellings  and 

garages. 
Owner— E.    F.    Grady,    3626    Lyon    Ave., 


Oakland. 
Architect — None. 


^5650 


DWELLINGS.  .  „^ 

(950)  3616-3622  MAYBELLE  AVE., 
Oakland.  Two  1-story  5-room 
dwellings   and   garages. 

Owner  —  Geo.    H.    Drysdale,    2321    38th 

Ave.,   Oakland. 

Architect — None.  $5650 

ALTERATIONS.  ^   ,  ,       ., 

(951)  5354  MANILA  AVE.,  Oakland. 
Alterations. 

Owner — Miss     laccheria,      53o4     Manila 

Ave.,   Oakland. 
Architect — None. 
Contractor — N.    A.    Lassen,    406    Hudson 

St.,    Oakland.  ?1200 

DWELLINGS.  „   ^    ^   nn   ^ 

(952)  N  KRAUSE  ST.  616-645  E  73rd 
Ave.,  Oakland.  Two  1-story  3- 
room    dwellings. 

Owner — E.    E.    Brown,    2493    Mavis    St., 

Oakland.  »„,Tjn 

Architect — None.  $2740 

DWELLING.  _      ^    ,  ,       , 

(953)  3324  FLORIDA  ST.,  Oakland. 
1-story   4-room   dwelling. 

Owner — Fred    Baker,    3324    Florida    St., 

Oakland. 
Architect — None. 
Contractor — John     Almquist,     767     Sun- 

kist   Dr.,    Oakland.  $2500 


STORES,   OFFICES 

(954)  COR.  FOOTHILL  BLVD.  and 
Walnut  Ave.,  Oakland.  2-stor,y 
concrete   stores  and  offices. 

Owner — Geo.  E.  Bennett,  291  10th  St., 
San    Francisco. 

Architect — None.  

Contractor— L.  H.  Nishkian,  618  Under- 
wood  Bldg.,    S.    F.  $47,500 

DWELLING  ^    ,  ,        , 

(955)  1059  LONGRIDGE  RD.,  Oakland. 
2-story    9-room    dwelling. 

Owner — Wm.  H.   Hobbs. 
Architect — None. 

Contractor— Walter  Encson,  3221  Flor- 
ida   St.,    Oakland.  $10,28d 


RESIDENCE 

(956)      2415    GRANT    ST,    Berkeley.    1- 

story  5-room  1-family  residence. 
Owner— T.  H.  Gefken,  3204  Ellis  Street, 

Berkeley. 
Architect— None.  $3500 


ALTERATIONS 

(957)  2808  STUART  ST.,  Berkeley.  Al- 
terations. 

Owner — F.    Findroos,    1412    4th    Street, 

Berkeley. 
Architect — None. 
Contractor   —  V.   Matkals,   5825  Racine 

Ave.,  Oakland. 

RESIDENCE 

(958)  1555  PORTLAND  AVE.,  Berkeley 
1-story    5-room    1-family   residence. 

Owner — C.  M.  Norgrove,  2220  Roosevelt 

Ave.,    Berkeley. 
Architect — None.  $4000 


RESIDENCES  „     .  „„ 

(959)  1212  &  1214  STANNAGE  AVE., 
Berkeley.  2  1-story  4-room  1-fam- 
ily residences. 

Owner   —   E.   L.    Hiteman,    1217    Cornell 

Ave.,    Berkeley.  ,,„„^ 

Architect— None.  $1725  each 

DWELLING  ,„     ^   ,  1       ., 

(960)  6901  HALLIDAY  AVE.,  Oakland 
1-story  5-room  dwelling  and  1- 
story    garage.  ,    „       ^   , 

Owner— Wm.  Wolfe,   128  13th  St.,  Oak- 
land. 
Architect — None.  $3150 


DWLG.,    STORE 

(961)      N  BOND  ST.  100  W  Havenseourt 

Blvd.,     Oakland.       2-story     5-room 

dwelling    and   store. 
Owner  —  Geo.    Gassoumis,    435    7th   St., 

Oakland. 
Architect — None. 
Contractor   — -   W.    C.   Brown,    1624    64th 

Ave.,   Oakland.  $6000 


DWELLINGS 

(962)  2736,  2740  SIXTY-EIGHTH  AVE., 
Oakland.  Two  1-story  4-room 
dwellings  and  1-story  garage. 

Owner — Geo.    Hill. 

Architect — None. 

Contractor — Hill  &  Waters,  1629  45th 
Ave.,   Oakland.  Each    $2750 


DWELLING 

(963)  4421  MASTERSON  ST.,  Oakland. 
1-story  4-room  dwelling  and  1- 
story   garage. 

Owner — Mabel  and  N.  E.  Rockwell,  3048 
Arkansas  St.,   Oakland. 

Architect — None. 

Contractor — N.  E.  Rockwell,  3048  Ar- 
kansas   St.,     Oakland.  $2900 


ALTERATIONS 

(964)      NE   COR.    SIXTEENTH  and   San 

Pablo    Ave.,    Oakland.      Alterations. 
Owner — Levey  Estate. 
Architect — None. 
Contractor — F.     T.     Kennedy,     1051     7th 

St.,    Oakland.  $2000 


ALTERATIONS 

(965)         468    TWELFTH    ST.,    Oakland. 

Alterations. 
Owner — D.   Leavy. 
Architect — None. 
Contractor— H.    Brown,    1387    32nd    St., 

Oakland.  $1500 


Owner — C.    B.    Chamberlain,    1639    86th 

Ave.,   Oakland. 
Architect — None. 
Contractor — R.    H.    Hawley,     1639    86th 

Ave.,  Oakland.  Each  $615 


ALTERATIONS 

(970)  NW  COR.  THIRTY-SIXTH  AVE. 
and  E-14th  St.,  Oakland.  Altera- 
tions. 

Owner — E.  B.  Field  Co.  3 

Architect — None. 

Contractor — J.  B.  Petersen,  4021  Augua 
Vista  Ave.,   Oakland.  $3000 


DWELLING 

(966)  2039    TWENTY-SIXTH    AVE., 

Oakland.      1-story   5-room   dwlg. 
Owner — V.    J.    Legriss,    2329    E-26th   St., 

Oakland. 
Architect — None.  $3500 


SIGN 

(967)  SE  COR.  TWELFTH  and  Broad- 
way, Oakland.  Roof  sign  and  elec- 
tric  sign. 

Owner — D.    Ghiradelli    Co. 

Architect — None. 

Contractor — National  Electric  Sign  Co., 
950  30th  St.,  Oakland.       Each  $2500 


FLATS 

(968)  507-09  FAIRBANKS  AVE.,  Oak- 
land. 2-story  lO-room  flats  and  1- 
story   garage. 

Owner — J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $9060 


DWELLINGS 

(969)      W   EIGHTY-SIXTH   AVE.    160   S 

Plymouth    St.,    Oakland.      Three    1- 

story   2-room   dwellings. 


DWELLING 

(971)      3247  DEERING  ST.,   Oakland.   1- 

story   5-room   dwelling  and   1-story 

garage. 
Owner — Geo.  Rischmuller,  473  Jean  St., 

Oakland. 
Architect — None. 
Contractor   —   Pedigreed   Home    Bldrs., 

416    Stewart    Bldg.,    Oakland.    $2600 


(972)  3242  DEERING  ST.,  Oakland. 
1-story  4-room  dwelling  and  1- 
story    garage. 

Owner — Geo.  Rischmuller,  473  Jean  St., 

Oakland. 
Architect — None. 
Contractor — Pedigreed    Home    Builders, 

416    Stewart   Bldg.,    Oakland.    $2650 

ALTERATIONS 

(973)  1217  BROADWAY,  Oakland.  Al- 
terations. 

Owner — Mrs.  Whitaker,  Hotel  Oakland, 

Oakland. 
Architect — None. 
Contractor — C.     L.     Goodwin     Co.,    Inc., 

Worchester,    Mass.  $5000 


(974)  6247  COLLEGE  AVE.,  Oakland. 
Alterations. 

Owner— L.   J.  Kruse,  6048  College  Ave., 

Oakland. 
Architect — None. 
Contractor — A.  J.   Yerrick,  5255  College 

Ave.,  Oakland.  $1400 

DWELLINGS 

(975)  SW  EIGHTIETH  AVE.  and  Hill- 
side St.  and  W  80th  Ave.  70.  250 
285,  320  S  Hillside  St.,  Oakland. 
Five  1-story  5-room  dwellings  and 
1 -story   garages. 

Owner— J.   F.  Patterson,   82nd  Ave.  and 

Hillside    St.,    Oakland. 
Architect— None.  Each    $3200 

ALTERATIONS 

(976)  241  MOSS  AVE.,  Oakland.  Al- 
terations   and    addition. 

Owner— Irene    Melhuish,    582    Merrimac 

St.,  Oakland. 
Architect — None. 
Contractor— S.   B.   Davis,   3773  Harrison 

St.,    Oakland.  $20,000 

(977)  2310  EIGHTH  ST.,  Berkeley.  1- 
story   5-room   1-family   residence. 

Owner— A.    B.    Correia,    2744    Mathews 

St.,  Berkeley. 
Architect — None.  $3700 

RESIDENCES 

(978)  570  &  576  NIELSON  ST.,  Berke- 
ley. 2  1-story  5-room  1-family  resi- 
dences. 

Owner — F.    A.    Blanco,    733    Carlton    St., 

Berkeley. 
Architect — None.  $3250    each 

RESIDENCE 

(979)  1213  Channing  Way,  Berkeley. 
1-story   5-room    1-family    residence. 

Owner — C.  E.  Bratdoof,  1533  Henry  St., 

Berkeley. 
Architect — None.  $3000 

ALTERATIONS 

(980)  3123  EATON  AVE.,  Berkeley. 
Alterations. 

Owner — H.    C.    Kidder,    1923    Francisco 

St.,  Berkeley. 
Architect — None.  $1500 

DWELLING. 

(981)  W.  72ND  AVE.,  110  N.  TRENOR 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — L.  M.  Kaulbach,  3325  72nd  Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING. 

(982)       7908   .HOLLY    ST.,    Oakland.      I- 

story   4-room   dwelling  and   1-story 

garage. 
Owner — F.    C.    Aldrich,    79th    Ave.    and 

Holly  Sts.,  Oakland. 
Architect — None.  $2700 
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DWELLING.  _    , 

(983)  6301  MONADNOCK  WAY,  Oak- 
land.     ] -story    6-room    dwellin-^. 

Owner— B.  H.  Smith,  4428  E.  14th  St., 
Oakland.  «,,.„„ 

Architect — None.  53500 

DWELLING.  „  ^      , 

(98^4)'     E.   BERLIN  WAY,   400   S.   School 

St.,  Oakland.     1-story  4-room  dwel- 

Q„rner— Lonf?  &   Hudson,   2004   Hopkins, 

St.,  Oakland. 
Architect — None.  $2500 

DWELLINGS. 

(985)  LOTS  28-46-201-265-473  MEL- 
rose  Highlands,  Oakland. 

Owner — C.       P.      Murdock,       Inc.,       1440 

Broadway,  Oakland. 
Architect — None.  $5000 

DWELLINGS. 

(986)  E.  CHURCH  ST.,  72-108  S. 
Krause  St.,  Two  1-story  5-room 
dwelling's    and    garages. 

Owner— .1.    H.    A.    Shealey,    4800   E.    14th 

St.,   Oakland. 
Architect— None.  $7300 


SIGNS. 

(987)  N.  E.  COR.  14TH  AND  PRANK- 
lin  Sts.,  Oakland.  Roof  sign  and 
electric  sign. 

Owner — Western  States  Life  Insurance 
Co.,    H04    Franklin   St.,   Oakland. 

Architect — None. 

Contrnctor  —  Brumfield  Electric  Sign 
Co.,  802  E.  12th  St.,  Oakland.     $9000 

WAREHOUSE. 

(988)  6526  TELEGRAPH  AVE.,  Oak- 
land.    1-story   tile   warehouse. 

Own°r— Kick    R.    Spracklen,    6526    Tele- 
graph  Ave.,   Oakland. 
Architect — None.  $2400 


STORES. 

(C1S9)      E.  HAVENSCOURT  BLVD.,  60  S. 

Foothill     Blvd.,     Oakland.       1-story 

stores. 
Owner — B.   V.    Diposo,    1026   Adeline   St., 

Oakland. 
.Architect — None. 
Contractor — F.    W.    Peters,    1424    Cava- 

naugh  Road,  Oakland.  $3000 


DWELLING. 

(990)  S.  E.  COR.  MILLSBRAE  AND 
Brann  Aves.,  Oakland.  l^^-story 
8-room  dwelling  and  1-story  gar- 
age. 

Owner— W.  A.  Croll,  1921  69th  Ave., 
Oakland. 

Architect — None.  $6500 


DWELLING. 

(991)       N.    MIDCREST    ROAD,    136    W. 

Sunnyhill    Road,    Oakland.      1-story 

6-room    dwelling. 
Owner — Mathew     Klein,     5988     Canning 

St.,  Oakland. 
Architect— None.  $5000 


DWELLINGS. 

(992)       E.     80TH    AVE.,     140-180-270    N. 

Rudsilale.       Three     1-story     4-room 

dwellings. 
Owner — California   Mission    Realty    Co., 

1411    High    St.,    Oakland. 
Architect — None. 
Contractor — A.    W.    Potter,     1411    High 

St.,    Oakland.  $9000 


(993)  S.  E.  78TH  AVE.  AND  HILL- 
side  St.,  E.  78th  Ave.,  35-65  S.  Hill- 
side St. .Oakland.  Three  1-story 
4-room   dwellings. 

Owner — .T.  Todd,  5th  and  Cypress  Sts., 
Oakland. 

Architect — None. 

Contractor — A.  E.  Waldman,  437  45th 
St.,    Oakland.  $6000 


DWELLINGS. 

(994)  S.  W.  78TH  AVE.  AND  GAR- 
field  and  N.  W.  74th  Ave.  and  Hill- 
side and  W.  78th  Ave.,  30  and  65 
S.  Garfield  Ave.,  Oakland.  Six 
1-stcry    4-room   dwelling. 

Owner— A.  E.  W^aldman,  437  45th  St., 
Oakland. 

Architect — None.  $12,000 


DWELLING 

(995)         N    NORTHVALE     150    E    Rose- 

mont   Rd.,   Oakland.      2-story   9-rm. 

dwelling. 
Owner — Geo.    T.    Wheeler,    6279    Chabot 

Road,    Oakland. 
Architect — None. 
Contractor — J.   E.   Wheeler,   1307   Marin 

Ave.,  Albany.  $10,000 


DWELLING 

(996)  N    EXCELSIOR    AVE.     100    W 

Alma    Ave.,    Oakland.      2-story    10- 

room   dwelling. 
Owner — J.  Fenton,  41st  and  Howe  Sts., 

Oalcland. 
Architect — East   Bay   Planners. 
Contractor — F.    W.    Peters,    1424    Cava- 

naugh   Rd.,   Oakland.  $15,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

525 

Kelling 

Coughlin 

3900 

526 

Leamington 

Forderer 

8960 

527 

Dunn 

Home 

8480 

528 

Reynolds 

Legault 

2455 

529 

Norris 

Norris 

9000 

No. 

Owner 

Contractor 

Amt. 

530 

Fernandes 

Gamborini 

5155 

531 

United 

Philippis 

25468 

532 

Brophy 

Bonham 

RESIDENCT. 

(525)       WEST    SIDE    GLEN,    Formerly 

Spring    St.,    50    ft.    S.    of    Oak    St., 

Berkeley. 
General    construction    2-story   residence 

and   garage    (stucco   exterior). 
Owner — Leigh    Kelling,    2907    Telegraph 

Ave.,  Berkeley. 
Architect— Dixon     &     Hillen,     1844     5th 

Ave.,   Oakland. 
Contractor — Walter    S.    Coughlin,    1410 

Francisco    St.,    Berkeley. 
Filed  Feb.  25,  1926.  Dated  Feb.  23,  1926. 

When    frame    is    up 

When   rough   coated    

When    completed    

Usual   35   days    

Not  to  exceed  $3900  total  cost  plus  7% 
Bond,  sureties,  none;  forfeit,  $5  per 
day;  limit,  90  working  days;  plans  and 
specifications,  none. 


STORE. 

(526)        S.     E.     19TH     AND     FRANKLIN 

Sts.,  Oakland. 
Sheet  metal  work  10-story  reinforced 
concrete  hotel  and  store  building. 
Owner — Leamington  Hotel  Corporation. 
Architect— W.  H.  Weeks,  1924  Broad- 
way, Oakland. 
Contractor — Foirderer    Cornice    Works, 

Potrero    Ave.,    San    Francisco. 
Filed  Feb.  25,  1926.  Dated  Dec.  22,  1925. 
Tenth  of  each  month  of  value  in- 
corporated     85% 

Last    payment    payable    of $1250 

Last  payment  payable  by  4  notes 

of $1250 

TOTAL  COST,  $8960 
Bond,  $8960;  sureties,  John  W.  Bender 
and  Louis  P.  Steller;  forfeit,  none; 
limit,  July  22,  1926;  plans  and  specifi- 
cations,  none 


ALTERATIONS 

(527)      NW  COR.  SEVENTH  and  Wash- 
ington   Sts.,    Oakland.      Alterations 
and  repairs  to  store   and  apt.   bldg. 
Owner  —  Dunn-Williams  Realty  Corpo- 
ration,   S.    F. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    S.    F. 
Contractor — Home   Mfg.   Co.,    552   Bran- 
nan    St.,   S.    F. 
Filed  Feb.  26,  1926.  Dated  Feb.  24,  1926. 

When    ready    for    plaster    $3000 

W'hen    plastered    1240 

When    completed    2120 

Usual   35  days    Balance 

TOTAL  COST— Actual   cost   plus   40% 
on    carpenter   work.      Job   complete 
not    to    exceed   $8480. 
Bond,    sureties,    forfeit,    none.      Limit, 
March    30,    1926.      Plans    and    specifica- 
tions  filed. 


ALTi:.RATION& 

(528)  2015  OAKLAND  AVE.,  Piedmont. 
Remodeling   residence. 

Owner — P.   M.    Reynolds. 

Architect — None. 

Contractor — J.  A.  Legault,  424  31st  St., 
Oakland. 

Filed  Feb.  26,  1926.  Dated  Feb.  20.  1926. 

When    roof    is   on    $613.75 

When    stucco    is   on    613.75 

When   completed    613.75 

Usual    3    5days     613.75 

TOTAL   COST,    $2455 

Bond,   sureties,    forfeit,   none.   Limit,   90 

days.      Plans      and      specifications    not 

filed. 


DWELLING 

(529)  E  HIGHLAND  AVE  54  FT.  N 
of    Palo    Ave.,    Piedmont.    All   work 

for  2-story  frame  dwelling. 

Owner — Mrs.   L.   G.   Norris,   Piedmont. 

Architect — John    Norris. 

Contractor — John  Norris,  2023  Oakland 
Ave.,  Piedmont. 

Filed  Feb.  26,  1926.  Dated  Feb.  26.   1926 

Frame    up    25% 

When    plastered    25% 

Completed    and    accepted 25% 

Usual   35  days    25% 

TOTAL  COST,   $9000 

Bond,    Sureties,    none;    Forfeit,    $4    per 

day;    Limit,    120    working    days;    Plans 

and  specifications   filed. 


BUNGALOW 

(530)      908    SAN    ANTONIO    AVE.,    Ala- 
meda.       General      construction      5- 
room    bungalow   and   garage. 
Owner — Manuel    Fernandes,    639    Pacific 

Ave.,    S.    F. 
Architect  —  Plans    furnished    by    con- 
tractor. 
Contractor — Benjamin    Gambarinl,    1537 

Everett    St.,    Alameda. 
Filed  Mar.   1,   1926.  Dated  Feb.  26,   1926. 

When  roof  is  on    $1718.50 

When    brown    coated    1718.50 

30  days  after  completion  .  .  1718.50 
TOTAL  COST,  $5155.50 
Bond,  $2577.75.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  none.  Limit,  100 
working  days  from  date.  Plans  and 
specifications    filed. 


ALTERATIONS 

(531)  NW  TWELFTH  ST.  and  Broad- 
way, Oakland.  General  contract, 
(alterations)  3-story  store  and 
office   building. 

Owner— United   Stores  Realty  Co.,   care 

Architect. 
Architect — Earl  B.  Bertz,  168  Sutter  St., 

San    Francisco. 
Contractor — V.  Philippis,  180  Jessie  St.. 

San   Francisco. 
Filed  Mar.   1,   1926.   Dated  Feb.  23,   1926. 
5th   of  each   month,   of   value   inc. 

less    previous    payments    75% 

Usual  35  days    Balance. 

TOTAL  COST,  $25,468 
Bond,  $12,734.  SXJreties,  Fidelity  and 
Casualty  Co.  of  N.  Y.  Forfeit,  $60.00 
per  day.  Limit,  75  days  after  Mar.  1, 
1926.        Plans    and    specifications    filed. 

BUNGALOWS. 

(532)  LOTS  107-108-109  BLK  16. 
Amended  map  of  Havenscourt. 
Oakland. 

General  construction  three  5-room  rus- 
tic  bungalows. 
Owner — Donald  R.  Brophy,  Oakland. 
Architect — None. 

Lontractor — Maley  T.  Bonham,  2401 
Plavenscourt  Blvd.,  Oakland. 

Four    equal    payments    of    $575 

35  days  after  completion  bal.  or..   200 

TOTAL  COST,    $2300   ea. 

•Bond,  sureties,  forfeit,  none;  limit  60 

working  days  after  Feb.  16,  1926.  Plans 

and  specifications,  none. 


OAKLAKD    Bl  ILDrVG     SUMMARY 


Febroary,   1026 


Classification    of  No.    of 

Buildings  Permits 

1-story     dwellings 293 

1-st    2-fam     dwellings.      15 

1-st     6-fam    dwlgs 1 

1-st    8-fam    dwlgs 2 

l^^-st     dwellings 4 

2-story     dwellings 14 


$1 


2-st    dwlgs   &   stores... 

2-st    fiats 

2-story  apartments... 
2-st  apts.   &   stores.... 

3-st     apartments 

3-st  apts.  &  stores.... 
3-st   hotel   &   stores.... 

1-st     stores 

1-st     warehouse 

1-st    shop 

1-st    ice    plant 

1-st     office 

1st    factory..        Addl. 

1-st  cone  garage 

1-st    cone,    stable 

2-st  cone,  dormitory.. 
2-st  cone  stores&ofllces 
2-st    cone,    stores 


cost 
1 
1 
1 
1 
1 


Cost 

,066,524 

105,600 

8,000 

24.000 

28,700 

115,585 

3,000 

7.4,750 

64,000 

22.500 

141,000 

17,000 

35,000 

17,360 

13.000 

22,000 

500 

2,600 

1,860 

5,000 

4.200 

180.000 

47.500 

13,500 
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3-st  cone,   warehouse.. 
Cone,    retaining   wall.. 
1-st    tile    gara&e 

1 
1 

2 
1 

2 

1 
1 
3 
1 
1 
1 
1 
1 
1 
3 
1 

286 
43 
1 
2 
1 
1 
61 

123 

909 

296,000 

11,000 

2,300 

1,000 

1-st    brick    stores 

1-st   brick   ser   sta 

2-st    brick    school 

Brick    addition 

12,700 

6,200 

151,414 

14,550 

2,495 

1-st    brk&steel    factory 
2-st    brk  &  tile    school. 
2-st  brk  &    tile   store.  . 
Brick    &    tile    addition. 
1-st    steel    grease    rack 
1-st    steel    service    stn. 

11,000 

125,000 

12,000 

2,500 

500 

3,750 

2,000 

1-st   garages   &    sheds. 
Electric     signs 

56,320 

14,644 

800 

45 

Loading     stand 

Crusher     plant 

1,000 

20,000 

180,712 

Alterations    &    repairs. 

121,357 

$3,062,466 

■*-     — 



COMPLETION    NOTICES 

ALAMEDA    COUNTY 

Recorded  Accepted 

Feb  24,  1926  —  NE  COR.  SANTA 
Clara  Ave.  and  Morton  St..  Ala- 
meda Alice  E.  Roberts  and  Edith 
G.    Cone    to    Julius    J.    Grpdem.... 

Feb.    19,    19<ib 

Feb  "'24,"  1926— LOT  16  AND  PTN. 
Lot  15  Blk.  17,  Electric  Loop  Tract, 
Oakland.  J.  P.  Ross  to  whom  it 
mav    concern     Feb.    24,    1926 

Feb.  24,  1926— PTN.  LOTS  29,  30,  31 
sik  E  Map  of  a  Subdiv.  of  a  ptn. 
of  Blks.  I,  A,  E,  F,  of  the  Revised 
Map  of  Prospect  Hill  Tract,  Oak- 
land. Lee  F.  Laytham  to  O.  C. 
Bristow    Feb.    24,    1926 

Feb.  24,  1926— PTN.  LOT  9,  BLK. 
481  Watts  Tract  No.  2,  Emeryville. 
Oscar    Klatt    to    C.    E.    Charleston 

Jan.    24,     1926 

Feb.  24,  i'926— 9724  BANCROFT  AVE. 
Oakland.  Nels  O.  Jacobsen  to  A. 
Bauer    Feb.    24.    1926 

Feb.  24,  1926 — LOT  41  MAP  HIGH 
St.  Briggs  Tract,  Alameda.  Chas. 
Scott   to   I.    A.    Farringer.Feb.    23,    '26 

Feb.  24,  1926 — 440  59TH  ST..  Oak- 
land. C.  V^.  Burrage  to  P.  W.  Bar- 
ker        Feb.    23,    1926 

Feb.  24.  1926  —  629  SANTA  ROSA 
Ave.,  Berkeley.  Herman  A.  S'choen- 

ing  to  whom   it  may  concern 

Feb.    24,    1926 

Feb.  23,  1926 — 509  ADAMS  ST.,  Al- 
bany. W.  P.  Perkins  to  Borgens 
&   Bier    Feb.    20,    1926 

Feb.  23,  1926— N  E  COR  SOUTHAMP- 
ton  Ave  and  Arlington  Ave., 
Berkeley.  Brooks  Packer  to  whom 
it  may  concern    Feb.   15,   1926 

Feb.  23.  1926 — LOT  54  in  Subdivision 
19  map  of  the  Resub  of  Peralta 
Park,  Berkeley.  Alison  B.  Sawyer 
to   W.   L.   Brodrick    ....    Feb.    20,   1926 

Feb.  23,  1926 — 2646  TRUMAN  AVE., 
Oakland.  Thos.  E.  Gilmore  to 
Charles  Stade Feb.  15,  1926 

Feb.  23,  1926 — LOT  38  map  of  Dut- 
ton  Manor,  Alameda  Oo(.  T.  J. 
McCord  to  whom  it  may  concern 
Feb.    20,    1926 

Feb.  23,  1926— LOT  9  BLK  3  Ivey- 
wood  Extension,  Oakland.  T.  J. 
McCord  to  whom  it  may  concern 
; Feb.    20,    1926 

Feb.  23,  1926—1409  E  24TH  ST.,  Oak- 
land. James  A.  Pilliod  to  whom  it 
may    concern Feb.    15,    1926 

Feb.  23,  1926—1329  GLENFIELD 
Ave.,  Oakland.  James  A.  Pilliod  to 
whom  it  may  concern.  .  .  .Feb.  15,  1926 

Feb.  23,  1926 — LOT  11  map  Hopkins 
23rd  Ave.  Tract,  Oakland.  Eric 
Jacobson  to  whom  it  may  concern 
Feb.    15,    1926 

Feb.  23,  1926 — PTN  LOT  8  Map  of 
Park  View  Tract,  Piedmont.  Alice 
Jane  de  Freitas  to  Joseph  Wil- 
liams     Feb.   19,   1926 

Feb.  23,  1926  —  LOT  115  Oak  Park 
Tract,  Oakland.  0.  C.  Cuff  to  Bar- 
rett &  Hilp    Feb.   19,  1926 

Feb.  23,  1926 — 1636  33RD  AVE.,  Ala- 
meda     Co.        Nikolaus      Nittler      to 


whom   it   may  concern.  .Feb.   23,   1926 

Feb.  23,  1926—819  SANTA  RAY  AVE., 
Oakland.  Zulah  W.  Bundy  to 
whom   it   may   concern.  .Feb.    23,    1926 

Feb.  23.  1926 — LOT  4  DAVIS  TRACT, 
Oakland.  P.  P.  Lucas  to  whom  it 
may    concern    Feb.    23,    1926 

Feb.  23,  1926— PTN  LOT  55  map  of  the 
Resub  of  lots  39  to  60  of  the 
Mackiniion  and  Gohrman  Tract, 
Oakland.  August  Wolf  to  L.  Eric- 
son    Feb.    17,   1926 

Feb.  24,  1926—4110,  4114  LUSK  ST., 
Oakland.  Thomas  Giordano  to  O. 
C     '^ristow    Nov.    1,    1925 

Feb.  25,  1926— LOT  45  AND  N  12 V^  FT 
lot  46  blk  F  amended  map  of  the 
Christiania  Tract,  Berkeley.  John 
E.  Bouquet  to  whom  it  may  con- 
cern     Feb.   20,    1926 

Feb.  25,  1926—930  LINCOLN  AVE., 
Alameda.  Alice  L.  Stewart  to  Ward 
Durgin    Feb.    13,    1926 

Feb.  25,  1926— PTN  LOT  20  BLK  12 
map  of  Lakeshore  Highlands,  Oak- 
land. E.  H.  and  Eglantine  Elsie 
Schleicher  to  Lee  Investment  Co. 
Feb.    24,    1926 

Feb.  25,  1926. — ^LOT  20  Map  Lake 
Knoll,  Oakland.  E.  Field  to  E. 
Field    Feb.    23,    1926 

Feb.  25,  1926 — LOTS  20,  21  AND  PTN 
lot  22,  map  Pardee  Park  at  Berke- 
ley, Berkeley.  Frank  Hill  to  whom 
it   may   concern Jan.   6,    1926 

Feb.  25,  1926 — 1616  TOTH  AVE.,  Oak- 
land. R.  R.  Newell  to  J.  S.  Mar- 
shall     Feb.    24,    1926 

Feb.  25,  1926 — LOT  14  BLK  B  Map 
Glenwood,  Oakland.  William  R. 
and  Florence  Champion  to  whom  it 
may   concern    Nov.    15,    1925 

Feb.  25,  1926 — 250  HILLSIDE  AVE., 
Piedmont.  Balfour  D.  Adamson  to 
Enoch    Tramnal     Feb.    23,    1926 

Feb.  26,  1926— BLKS  9  10  11  bounded 
by  45th  Hollis  and  Holden  Sts., 
Emeryville.     Pacific  Gas  &  Electric 

Co.    to    Malott    &    Peterson 

Feb.    16,    1926 

Feb.  26,  1926 — PTN  LOT  17  BLK  10 
Lakeshore  Oaks,  Oakland.  Elby 
and  Isabel  Wagner  to  whom  it  may 
concern    Feb.    25,    1926 

Feb.  26,  1926— LOTS  7  8  BLK  D  map 
showing  a  subdivision  of  blk  D  and 
a  ptn  of  blk  F  revised  map  of 
Prospect  Hill  Tract,  Oakland.  Mrs. 
Bothilda  Sorensen  to  A.  H.  Hebel 
Feb.    23,    1926 

Feb.  26,  1926— SUISUN,  SOLANO  CO. 
Southern  Pacific  Co.  to  Hutchinson 
Co Feb.    16,    1926 

F'eb.  27,  1926—327  E  THIRTY-FIRST 
St.,  Oakland.  Malcolm  L  Hunt  to 
Leroy   M.   Baird    Feb.   26,   1926 

Feb.  27,  1926— W  ROCKWELL  ST.  40 
ft.  S  of  Mystic  Ave.,  Oakland.  V. 
Smith  to  Herbert  Keyser.  .Feb.  26,  '26 

Feb.  27,  '26— LOT  10  MAP  OF  MILLS- 
mont,  Oakland.  Velma  Connelly  to 
whom  it  may  concern Jan.  1,  '26 

Feb.  27,  1926— SW  40  FT  LOT  30 
Broadmoor  Terrace.  Oakland.  G.  E. 
Rexroad  and  F.  C.  Smith  to  Bogart 
and    Huffman Feb     26,    1926 

Feb.  27,  1926— NE  40  FT  LOT  29 
Broadmoor  Terrace,  Oakland.  G.  E. 
Rexroad  and  F.  C.  Smith  to  Huff- 
man  and   Bogart Feb.   26,   1926 

Feb.  26,  1926 — All  that  tract  of  land 
formerly  a  portion  of  Ridge  Road 
lying  between  the  line  of  frontage 
thereon  of  lots  1  to  9  both  inclusive 
of  block  3  of  said  Daley's  Scenic 
Park  and  the  line  of  frontage  on 
said  Ridge  Road  of  lots  11  to  18 
both  inclusive  of  block  2  of  said 
tract  being  a  portion  of  Ridge 
Road  formerly  Daley  Ave.  aband- 
oned and  clcsed  by  ordinance, 
Berkeley.  Pacific  School  of  Re- 
ligion   to    Walter    Sorensen 

Feb.    23,    1926 

Feb.  26,  1926— LOT  90  Lakeshore 
Manor,  Oakland.  E.  Maasberg  to 
whom    it   may   concern .  .Feb.   26,    1926 

Feb.  26,  1926—2933  CALIFORNIA  St., 
Oakland.  W.  R.  Brookes  to  whom 
it  may  concern Feb.  26,  1926 

Feb.  26,  1926— PTN  ^^OT  9  BLK  H 
map  of  the  Leonard  Tract,  Berke- 
ley. John  Frohalen  to  E.  M.  Wil- 
liamson     Feb.  25,   1926 

Feb.  26,  1926 — 51  VALLEJO  ST., 
Berkeley.  Geo.  W.  and  Helen  E. 
McDowell    to    Herbert    K.    Schulz.. 

Feb.    21,    1926 

Feb.  26,  1926— LOT  31  BLK  1  map 
Berkeley  Square,  Berkeley.  Eliza- 
beth Benjamin  to  W.  J.  Baker.... 
Feb.    23.    1926 


Feb.  26,  1926—8816  D  STREET,  Oak- 
land. A.   J.   Michaelson     to     C.     W. 

Griffin   Feb.  26,  1926 

Feb.  26,  1926—218  KENILWORTH 
Ave.,  San  Leandro.  Cummins  and 
AVhite    to    Oakland    Home    Builders 

Inc Feb.  26,  1926 

Feb.  27,  1926 — PTN.  LOTS  3  &  4  BLK 
11  Arlington  Oa'kes,  Berkeley.  E. 
Sherwood  Lawrence  to  M.  J.  Ral- 
ston     Feb.   25,   1926' 

Feb.  27.  1926 — 988  WARFIELD  AVE. 
Oakland.  Amelia  Garvin  to  Emil 
Lindquist    Feb.   25,   1926  ; 

Feb.  27,  1926— NE  COR  TELEGRAPH 
Ave  and  37th  St.,  Oakland.  James 
J.  Jerome  to  whom  it  may  concern 
Feb.    23,    1926! 

Feb.    27,    1926— PTN.    LOT    7    BLK    35       ' 
Amended    Map    of   Fairmount   Park 
Albany.   Lewis  Heiman  to   whom  it 
may  concern Feb.  25,  1926  t 

Feb.    27,    1926   —   1829    1835    1839    SAN 
Ramon  Ave.,   Berkeley.   M.   I.   Gast-      | 
man    to    whom    it   may   concern.... 
Feb.    27,    1926  ! 

Feb.  27,  '26— LOT  19  MAP  OF  MOOR- 
lands,  San  Leandro.  Harry  Trum- 
bull to  whom  it  may  concern.... 
Feb.    26,    1926 

Feb.  27,  1926— LOT  3  &  PTN  LOTS  2 
and  4  Blk  15/4232  Amended  Map 
of  Oak  Ridge,  Berkeley.  John  W.  & 

Lola    Porter    to    C.    O.   Bradhoff 

Feb.    26,    1926 

Mar.  1,  1926 — W.  FOUNTAIN  ST.,  33' 
4"  S.  of  Adams  St.,  Alameda.  V. 
H.  Richit,  William  T.  Soar  and  F. 
J.  Theile  to  F.  J.  Theile.  .Feb.  26,  1926 

Mar.  1,  1926— LOT  22  BiK  21  map  of 
Resub.  of  Peralta  Pork,  Berkeley. 
Fred  L.  and  Anna  C.  Waye  to  W. 
G.   Goff    Feb.   24,   1926 

Mar.  1,  1926 — LOT  13  Mackinnon  Park 
Tract,  Piedmont.  J.  R.  and  Elmin- 
na  Wood  to  whom  it  may  concern 
Feb.    26,    1926 

Mar.  1,  1926 — 3024  EASTMAN  AVE., 
Oakland.  Edward  Francis  Grady  to 
whom   it   may   roncern .  .Feb.    27,    1926 

Mar.  1,  1926- PTN  LOT  18  map  of  the 
O'Neil  Tract,  Berkeley.  Ralph 
Wood  to  Matson-Seabrooke  Co.  . . 
Feb.    26,    1926 

Mar.  1,  1926 — PTN  LOTS  5  AND  6 
blk  A  map  of  Thornhill,  Oakland. 
C.  W.  Cuthbert  to  whom  it  may 
concern    Feb.  27,  1926 

Mar.  1,  1926— LOT  6  AND  %  LOT  7 
blk  9-2739  Chevrolet  Park,  Oak- 
land. Grace  M.  Boyles  to  A.  E. 
Orton    Feb.  26,  1926 

Mar.  1,  1926 — PTN  LOT  8  BLK  B 
revised  map  of  the  Oak  Tree  Farm 
Tract,  Oakland.^  Clesson  A.  Rogers 
to   Rogers   and"  Rogers.  .Mar.    1,    1926 

Mar.  1,  1926 — 1721  26TH  AVE.,  Oak- 
land. Clesson  A.  Rogers  to  Rogers 
and  Rogers Mar.  1,  1926 

Mar.  2,  1926— LOT  20  AND  PTN  LOT 
21  map  of  Walker  Tract,  Oakland. 
Geo.  J.  Downing  to  F.  A.  Muller.  . 
Mar.    1,    1926 

Mar.  2,  1926— LOT  125  AND  N  E  % 
lot  126  blk  30  amended  map  o£ 
Havenscourt,  Oakland.  Albert  and 
Nellie  C.  Ewoldt  to  whom  it  may 
concern    Feb.  20,   1926 

Mar.  2,  1926— LOT  16  BLK  F  Mills 
Gardens,  Oakland.  Earl  E.  Monta- 
gue  to  A.  J.   Flagg Mar.   1,   1926 

Mar.  2,  1926 — PTN  LOT  34  amended 
map  of  the  Rhoda  Tract,  Oakland. 
E.  T.  Matteson  to  whom  it  may 
concern    Feb.  27,  1926 

Mar.  2,  1926—619  NEILSON  ST.,  Berk- 
eley. Sam  Steindel  to  whom  it  may 
concern    Mar.    1,    1926 

Mar.  2,  1926-1614-1616  SAN  PABLO 
Ave.,  Berkeley.  Edward  Frank  to 
whom   it  may   concern .  .Feb.   25,   1926 

Mar.  2.  1926—1630  PARKER  ST., 
Berkeley.  L.  T.  Hance  to  whom 
it   may   concern    Mar.    2,    1926 

Mar.  2,  1926 — LOT  6  map  Dowling 
Hbni.'Btead  Tract,  Oakland.  R.  H. 
and  Gladys  M.  Parrish  to  whom  It 
may  concern Feb.  27,  1926 

Mar.  2,  1926—642  SANTA  ROSA. 
Berkeley.  Shirley  Poore  to  Fred  F. 
Spron    Mar.    1,    1926 

Mar.  2,  1926 — LOT  1  BLK  18  map 
Havenscourt,  Oakland.  Andrew 
Jacobson  to  whom  it  may  concern 
Feb.    17,    1926 

Mar.  3,  1926 — 3567  MEADOW  ST., 
Oakland.  John  Fleming  to  whom 
it  may  concern    Mar.  3,  1926 

Mar.  3,  1926— PTN  LOTS  4-5-6  Bever- 
ly Tract,  Oakland.  Harriet  L.  Col- 
lins to  Whom  it  may  concern 

Feb.   26,   1926 


Saturday,   March   6,   1926 
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RELEASE   OF   LIENS 


ALAMEDA    COUNTY 


Recorded  Amoun' 

Feb.  ii,  1926 — LOT  16  Glenview 
Heights,    Oakland.      M.    S.    Stanley 

Co.  vs.  J.  A.  Pilliod    $64.68 

Feb.  24,  1926 — LOT  25  BLK  2  map 
North  Oragmont,  Berkeley.  Sunset 
Lumber    Co.    vs.    Bertha    S.    Fenton 

and  L.   H.  Williams    $917.32 

Feb.  24,  1926— LOT  50  BLK  12  Elec- 
tric Loop  Tract,  Oakland.  Robert 
Appleby  vs.   Henry   H.  Sephton  and 

A.    W.    Potter    $57 

Feb.  24,  1926— S  60  FT  LOT  1  S  60 
ft  of  W  55  lot  2  blk  A,  Elmwood 
Park.  Lannon  Bros.  Mfg.  Co.  vs. 
Mercantile    Trust    Co.    and    F.    W. 

Maurice    $5278.70 

Feb.  24,  1926 — PTN  LOT  276  Madison 
Square,  Oakland.  H.  C.  Mutter  vs. 
D.   E.  and  H.  Sterlitz  and  R.  and  D. 

Jacobs    and    Harrison     Smith $55 

Feb.  24,  1926— PTN  LOT  278  Madison 
Square,  Oakland.  H.  C.  Mutter  vs. 
D.  F.  and  H.  Sterlitz  and  R.  and  D. 

Jacobs  and  Harrison  Smith $215 

Feb.  24,  1926— PTN  LOTS  276  and  277 
Madison  Square,  Oakland.  H.  C. 
Mutter  vs.  D.  E.  and  H.  Sterlitz  and 
R.    and    D.     Jacobs    and     Harrison 

Smith    $55 

Feb.  25,  1926— S  30  W  80  LOT  2  BLK 
O,  Santa  Fe  Tract  No.  4,  Oakland. 
Siorio   Hardware  Co.  vs.   C.   Pregno 

and    A.    N.    Rowe    $63.49 

Feb.  25,  1926— S  30  W  80  LOT  2  BLK 
O,  Santa  Fe  Tract  No.  4,  Oakland. 
Oakland    Bldg.    Material    Co.    vs.    C. 

Pregno  and  A.  N.   Rowe $98.13 

Feb.  25,  1926— S  30  W  80  LOT  2  BLK 
O,  Santa  Fe  Tract  No.  4,  Oakland. 
"W.   H.    Webb   vs.   C.   Pregno   and   A. 

N.    Rowe     $75 

Feb.  25,  1926—1409  E  24TH  ST.,  Oak- 
land. F.  R.  Traverse  vs.  J.  A.  Pil- 
liod     $44.50 

Feb.  25,  1926— S  W  14TH  AVE  AND 
E    24th    St.,    Oakland.      H.    B.    Car- 

mlchel  vs.  J.  A.  PilUod    $93.74 

Feb.  25,  1926— PTN  LOT  174  4TH 
Ave  Terrace  Extension,  Oakland. 
H.    B.    Carmichel    vs.    J.    A.    Pilliod 

$395.00 

Feb.  25,  1926—1630  CURTIS  ST.,  Berk- 
eley.     Aronson    Hardwood    Floor    Co. 

vs.  E.  W.  and  H.  Burgett $133.00 

Feb.  25,  1926—1428  EXCELSIOR  Ave., 
Oakland.  Kiernan-Hubbard  Lum- 
ber   Co.    vs.    Olive    L.    and     S.    M. 

Shaw    $58.08 

Feb.  25,  1926— S  30  W  80  LOT  2  BLK 
O,  Santa  Fe  Tract  No.  4,  Oakland. 
Raymond  E.  Ford  vs.  C.  Pregno  and 

A    N.   Rowe    $143.50 

Feb.  26,  1926— S  38  LOT  9  BLK  20 
ppty  Berkeley  Villa  Assn.,  Berke- 
ley. Concrete  Fixture  Co.  vs.  John 
P.    and    Anna    Bradley    and    J.    C. 

Hewlett    $47 

Feb.  26,  1926 — N  41  OF  S  79  LOT  9 
blk  20  Berkeley  Villa  Assn.,  Berke- 
ley. Concealo  Fixture  Co.  vs.  John 
P.    and    Anna    Bradley    and    J.    C. 

Hewlett    $47 

Feb.  26,  1926 — N  41  LOT  9  BLK  20 
Berkeley  Villa  Assn.,  Berkeley. 
Concealo  Fixture  Co.  vs.  John  P. 
and  Anna  Bradley  and  J.  C.  Hew- 
lett     $47 

Feb.  27,  1926—3442  HENRIETTA  ST., 
Oakland.  Kiernan-Hubbard  Lumber 
Co.  vs  Hazel  E.  Taylor,  R.  E.  Tay- 
lor            $101.96 

Feb.  27,  1926— LOT  4  &  PTN  LOT  3 
Blk  G  Map  of  Rose  Park  Tract. 
Oakland.  Superior  Tile  &  Products 
Co.  vs  F.  J.  and  M.  E.  Anderson ..  $58 
Feb.  25,  1926—5318  MARKET  ST., 
Oakland.     Rairdon  .^  Muller  vs.   C. 

Pregno  and  A.   N.   Rowe $260 

Feb.  26,  1926—5318  MARKET  ST., 
Oakland.      Foss   Lumber   Co.    vs.    C. 

Pregno   and   A.   N.   Rowe $610.76 

Feb.  26,  1926— LOT  68  N  E  5  FT  LOT 
67  Allendale  Park,  Oakland.  Chas. 
Lock  vs.  P.  M.,  L.  H.,  C.  W.  and  E. 

Kramer,    A.   F.   Cramer $169.65 

Feb.  26.  1926—2224  CHURCH  ST., 
Oakland.  Spencer  Electric  Co.  vs. 
Margaret  Knite  and  Fred  Smith.. $41 
Mar.  1,  1926—1924  103RD  AVE..  Oak- 
land. Boorman  Lumber  Co.  vs.  C. 
E.  Gould  ami  C.  E.  Gould,  his  wife 

$271.05 

Mar.  3,  1926— W  PTN  LOT  126  .\ND  E 
ptn  lot  123  map  of  subdivision  of 
Sequojah  Hills.  Oakland.  Thomas 
Dav  Co.  vs.  Bonj.  F.  Mlchnolson. 
.M<>x  F.  Mar.=!hall.  Harold  C.  and 
Laura    J.    Broderick    ,  ...|552 


AL.AHKDA    COUNTY 

Recorded  Amount 

Feb.   25,   1926— LOT  24  AND  B  20  FT 

lot   25   blk   5   Lakeshore   Highlands, 

Oakland.       Sunset    Lumber    Co.     to 

Joseph  W.   and  Annette  E.   Kramm 

11639.40 

Feb.  24,  1926— LOT  187  UNIT  NO.  2 
Avenue  Terrace,  Oakland.  Superior 
Tile  and  Products  Co.  to  P.  Mad- 
sen  and  A.  Jensen $32 

Mar.  2,  1926— LOT  20  BLK  F  Map  of 
the  Sanford  Tract,  Oakland.  Fran- 
cis J.  Lahmann  to  Patrick  Brick.  $134 

Mar  2,  1926— LOTS  19  AND  20  BLK 
F  amended  map  of  Christianla 
Tract,  Oakland.  Superior  Tile  & 
Products  Co.  to  R.  Hansen  and  F. 
J.    Roberts    $126.50 

Mar.  2,  1926 — LOT  75  Broadmoor  Ter- 
race,    Oakland.       Heafey    Moore    & 

McNair  to  Lee  Investment  Co 

Partial  Releas« 

Feb.'  '  26,'  '  1926— BETWEEN  THIRD 
Ave.  and  5th  Ave.,  San  Mateo.  J.  F. 
McGowan  to  C.  D.  York $757.25 

Feb.  27,  '26—2630  HILGARD  CIRCLE 
Berkeley.  Sanford  Sheet  Metal  Wk8 
to   Rachil  I.     Burnett,     Harold     De 

Normandie     "° 

« 

BUILDING  CONTRACTS 

SAN   MATEO  COUNTY 

APARTMExNTS  ,^    ^^  ^^    _ 

LOT    18    AND    PART    LOT    17    BLK    E, 
San    Mateo   Heights.      All   work   for 
two  apartment  houses. 
Owner— Richard    Fleming    et    al,     1524 
Howard    St.,    Burlingame.  _ 

Architect— Ida    F.     McCain,     701     Occi- 
dental Ave.,   San  Mateo. 
Contractor  —  Bert   Norberg    et    al,    832 

Morrell  St.,  San  Mateo. 
Filed  Feb.  25,  '26.     Dated  Jan.  28,  '26. 

Frame    up     $7500 

Plastered     7500 

Completed     7500 

Usual    35    days 7500 

TOTAL  COST,  $30,000 
Bond.  none.  Limit,  120  days.  Forfeit, 
plans  and  specifications,  none. 

RESIDENCE 

HILLSBOROUGH.     All  work  for  paint- 
ing, etc.,  interior  of  two-story  resi- 
dence. 
Owner — W.    H.    Talbot,    Hillsborough. 
Architect — J.   E.   Krafft  &  Sons,   Phelan 

Bldg.,    San    Francisco. 
Contractor — J.  H.   Keefe  Co.,  1442  Bush 

St.,   Kan   Francisco. 
Filed   Feb.    20,   '26.      Dated  Feb.   9,   1922. 

Plastering    done     $1500 

Completed    3375 

S«   days   after    1625 

TOTAL  COST,  $6500 
Bond,  $3250.  Surety.  Hartford  Accident 
&  Indemnity  Co.  Limit.  May  26,  1926. 
Forfeit.  $10.  Plans  and  specifications 
none. 

BUNGALOW  and  garage.  $4700;  Lot  39 
Blk  48.  Cabrillo  St..  Burlingame; 
owner.  Walter  Pedersen,  1102  Pen- 
insula   Ave.,    Burlin.ijaine. 

BUNGALOW  and  garage,  $5000;  Lot  7 
Blk  61,  Carlos  Ave.,  Burlingame; 
owner,  James  Home. 

ADDITIONS.  $1000;  Lot  8  BLK  40, 
Fairfield  Road.  Burlingame;  own- 
er, H.  K.  Atwater,  840  Fairfield 
Uoad,    Burlingame. 

COXCJilOTE  BUILDING.  South  50, 
Lot  13  Blk  19,  South  O  St.,  San 
Mateo;  owner.  Peninsula  Termin- 
al Co.;  contractor.  O.  \V.  Britt,  ]3f''' 
Ar,ii:uen()    Blvd.,    San    Francisco. 

ALTERATIONS.  $1000;  Lot  104,  No.  200 
Clark  Drive,  San  Mateo;  owner, 
J.  O.  Tobin,  200  Clark  Drive,  San 
Mateo:  contractor,.  M.  J.  McDer- 
luutt,  2072  Grove  St.,  San  Francisco. 


COMPLETION    NOTICES 


S.\N    MATEO    COl  \TV 


Kecorded  Accepted 

Feb.  18,  1926— LOT  iO,  Barry  Park. 
San  Mated.  E  Edwards  et  al  to 
\V   K   Klay Feb.   17,   1926 

Feb.  18.  1926— LOT  8  BLK  1,  East  Sinn 
Mateo.  (Jcorge  E  Fisher  to  W  (.- 
Finnell ^Frb.     LS.    1026 

Feb.  19,  1926— LOT  18  BLK  44.  Bowie 


Estate  Addn.,  San  Mateo.  J  E  Bale 
to  whom  it  may  concern. Feb.  19,  1926 

Feb.  19,  1926— LOT  25  BLK  56,  Easton 
F  H  Boring  to  whom  It  may  con- 
cern  Feb.    19,    1926 

Feb.  20,  1926— LOTS  10  AND  12,  Win- 
chester, Atherton.  Robert  H  Smith 
to  whom  It  may  concern. Feb.  20.  1926 

Feb.  20,  1926— LOT  11  BLK  L,  San 
Bruno  Park,  San  Mateo.  Alfred 
Hyde  Green  et  al  to  whom  it  may 
concern Feb.    15,    1926 

Feb.  23,  1926— LOT  7  BLK  8,  Hill- 
crest.  W  H  Clay  to  whom  it  may 
concern Feb.    18.    1926 

Feb.  23,  1926— LOT  69  Sub  2,  Welles- 
ley  Park,  San  Mateo.  Roy  Walker 
to  whom  it  may  concern. Feb.  15,  1926 

Feb.  23,  1926— LOT  6  BLK  13,  East 
San  Mateo.  Theodore  Pohlmann  to 
Robert   E   Broderick Feb.    12,    1926 

Feb.  23,  1926— LOT  1  BLK  5,  Central 
Addn.    San   Mateo.      Eugene    C   Sig- 

narowitz   to   T    C   Farris    Jr 

Feb.     20,     1926 

Feb.  24.  1926 — LOT  6  BLK.  100,  So. 
San  Francisco.  W  L  Brazelton  to 
whom   it   may   concern.  .Feb.    19,   1926 

Feb.  24,  1926— LOT  10  BLK  20, 
Crocker  Estate  Tract,  San  Mateo. 
Lindsay  Constr  Co  to  whom  it  may 
concern Feb.    23.    1926 

Feb.  24,  1926— LOT  20.  Selby  Park, 
San  Mateo.  A  C  Dilg  to  whom  it 
may   concern Feb.    23,    1926 

Feb.  24,  1926— LOT  20  BLK  18,  2nd 
Addn..  Huntington   Park.   H  F  Hall 

Feb.  25,  1926— LOTS  1  AND  2  BLK 
6.  Sub.  "A,"  Wellesley  Park. 
Mary  Schmidt  to  whom  it  may  con- 

^  S*^"""- Jan.    19.    1926 

Feb.  26.  1926— LOT  7  BLK  9,  Eagal 
Hill  Addn.,  Redwood  City.  F  A 
Fagalde  to  whom  it  may  concern.. 

^•••- Feb.     25,     1926 

Feb.  26.  1926— PART  LOT  16,  Corbett 
Sub.,  San  Mateo.  G  R  Anderson  to 
whom   it   may  concern .  .Feb.   25,   1926 


LIENS  FILED 


SAN   MATEO    COUNTY 


Recorded  Amount 

Feb.  26,  1926— LOT  26  BLK.  4  HIGH 
School  Park  Add.  Western  Sand  & 
Rock  Co.  vs.  McKillop  Inv.  Co.  et 
al    $91.80 

Feb.  8,  1926— LOTS  21,  26,  22  and  23 
Blk  4,  High  School  Park,  San 
Mateo.  San  Bruno  Lumber  & 
Supply  Co  vs  Daniel  McKillop  et 
al    (4    liens),    each $563.64 

Feb.  10,  1926 — WHELAN  TRACT,  59 
Acres,  San  Mateo.  O  G  Ritchie  vs 
H   G    Whelan    et    al J641 

Feb.  10,  1926— LOT  23  BLK  61,  Easton 
.\ddition,  Burlingame.  Hoffman  & 
Sullivan  vs  B  B  Gibson  et  al.... 
i $67.50 

Feb.  13.  1926 — LOT  15  BLK  6  Sub 
No.  1.  North  Palo  Alto.  William 
Rue   Alias  vs   M  J  Dymond   et  al.  . 

„ , $59.70 

Feb.  13.  1926— LOT  15  BLK  6.  Sub  No. 
1,  North  Palo.  Palo  Alto  Lumber 
Co    (alias)    vs    M    J    Dymond    et    al 

„ $700'.57 

Feb.  13.  1926— LOT  15  BLK  6,  Sub  No. 
1.  North  Palo  Alto.  Sterling  Lum- 
ber Co  vs  M  J   Dymond  et  ai..$784.07 

Feb.  16,  1926— LOT  8  BLK  6,  Lomita 
I'ark.  Wisnom  Lumber  Co  vs  W  L 
•Merritt   et    al    $583.10 

Feb.  17,  1926— DEVENSHIRE  PROP- 
erties,  etc..  San  Carlos.  Ricker  Ma- 
chinery Co  vs  W  L  Cooly  et  al... 
- 11800 

BUILDING  CONTRACTS 


S.ANTA  CLARA  COUNTY 

BUILDING 

NE    SANTA    CRUZ    AVE    AND    GRAY'S 
Lane,  Los  Gatos.     All  work  for  one- 
story  conciete   building. 
Owner — M.    J.    Vertin,    Los    Gatos. 
.\iohitect — Ralph       Wyckoflf,      Growers 

Bank   Bldg.,  San   Jose. 
Contractor— J.    D.    Carlson,    235    Sierra 

St..   San   Jose. 
Filed  Feb.  24.  '26.     Dated  Feb.  23.  "26. 

Foundation    in     $1500 

Concrete    work    tinished 4000 

Plastering    completed 4000 

Completed  and  accepted 6005 

Usual    3    5days 4835 

TOTAL    COST,    119,340 
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Bond,  $9670.  Surety,  The  Fidelity  & 
casualty  Co.  of  New  York.  Limit,  90 
days.  ■.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

RESIDENCE,  5-room,  $3500;  Ninth  St. 
near  Keyes,  San  Jose;  owner,  Franli 
liizzo,  1133  S-Ninth  St.,  San  Jose; 
contractor,  E.  Delmaestro,  424  W. 
Julian    St.,    San    Jose. 

ALTERATIONS,  $500;  No  315  Harron 
St.,  San  Jose;  owner,  M.  L.  Harron, 
Premi.ses. 

RESIDENCE,  6-room,  $5500;  No.  520 
Locust  St.,  San  Jose;  owner,  Harry 
Jaeger,    Premises. 

STORE  and  living  rooms,  $1250;  Jack- 
son and  Eighth  Sts.,  San  Jose;  own- 
er, F.  Gianardino,  369  Jackson  St., 
San  Jose;  contractoi,  J.  Giardino, 
566   N-Fourth   St.,   San   Jose. 

RESIDENCE,  5-room.  $2500;  Jackson 
St.  near  10th,  San  Jose;  owner, 
Angelo  Lillo,  443  Jackson  St.,  San 
Jose. 

ALTERATIONS,  $1500;  No.  188  S-First 
St.,  San  Jose;  owner,  Wilson  Cafe- 
teria, Premises;  architect,  Herman 
Krause,  Bank  of  San  Jose  Bldg., 
San  Jose;  contractor,  C.  W.  Cook, 
193  N-Fifth  St.,  San  Jose. 

RESIDENCE,  5-room,  $3200;  N  Thirty- 
fourth  St.  near  Santa  Clara,  San 
■Tose;  owner,  Katharyn  Reid,  35  S- 
Twentieth   St.,  San  Jose. 

APARTMENTS,  2-story  (3  apts.)  $14,- 
000;  Sixth  St.  near  San  Carlos, 
San  Jose;  owner,  Mrs.  I.  Huxtable, 
377  S-Sixth  St.,  San  Jose;  contrac- 
tor, F.  J.  Huxtable,  377  S-Sixth  St., 
San  Jose. 

COMBINATION  store  and  residence, 
$7000;  13th  and  Washington  Sts., 
San  Jose;  owner,  P.  Parocci,  605 
Washington  St.,  San  Jose;  contrac- 
tor, G.  Garavaglia  &  Son,  860 
Sherman    St.,    Santa    Clara. 

RESIDENCE,  5-room,  $3500;  Location 
not  given;  owner,  A.  H.  Petrie,  411 
Sierra   St.,   San   Jose. 

RESIDENCE,  6-room,  $3600;  Ninth  St. 
near  Martha,  San  Jose;  owner,  C. 
A.  Del  Ponte,  918  S-Ninth  St.,  San 
Jose. 

RESIDENCE,  7-room,  $7500;  Harding 
St.  near  Stocliton;  owner,  Franli 
Lannin,  First  National  Bank  Bldg., 
San  Jose;  architect,  Lumbermans 
Service;  contractor,  T.  J.  Lannon, 
312    S-Ninth    St.,   San   Jose. 


COMPLETION    NOTICES 


SANTA  CLARA  COXJNTY 

Recorded  Accepted 

Feb.  15,  1926— LOT  13  Bishop's  Sub., 
San  Jose.  Ira  A  Brotzman  to  whom 
it   mav   concern Feb.   11,    1926 

Feb.  15;  1926—47%  ON  HAMILTON 
Ave  E  150  to  center  line  Pt  Lot  16, 
Ashby  Addn,  Palo  Alto.  Margie  B 
Hunter  et  al  to  whom  it  may  con- 
cern  Feb.      11,     1926 

Feb.  15,  1926 — W  FIRST  ST.,  bet.  St. 
James  and  Julian  Sts.,  being 
60  7/12  on  First  St.  and  rng  W, 
San  Jose.  C  H  Letcher  to  whom 
it    may    concern Feb.    11,    1926 

Feb.    15,    1926— SE    SAN    AUGUSTINE 


and    Pleasant    Sts.,    San      Jose.        B 
Murillo    to   yhom   it   may   concern.. 

Feb.    10,    1926 

Fe'b.ii,  1926— LOTS  18  AND  19  Dev- 
endorf  Subd  of  Blk  12  S  R  4,  West 
Homestead  Tract,  San  Jose.  Frank 
Mignano    et    al    to    whom     it    may 

concern Feb.    15,    1926 

Feb.  18,  1926 — LOT  9  BLK  2,  Cherry 
Land  Tract,  San  Jose.  J  A  Wagner 
to  whom  it  may  concern .  .Feb.  18,  '26 

Feb.  18,  1926— BEG.  PT.  81.10  FT.  W 
of  SW  cor.  Locust  and  Santa  Clara 
Sts.  W  56.36x110.10  on  East  and 
115.80  on  West,  San  Jose.  General 
Securities  Corp  of  San  Jose  to 
whom   it   may   concern .  .Feb.    18,    1926 

Feb.  19,  1926— LOT  13  AND  16  BLK 
2,  Alameda  Residence  Tract  No.  1, 
San  Jose.  Methew  Bodem  to  whom 
it  may   concern Feb.   19,   1926 

Feb.  20,  1926— NE  ELM  ST.  42.86  NW 
Villa  Ave  NW  41xNE  70,  San  Jose. 
Harry  F  Dowell  et  al  to  whom  it 
may  concern Feb.  20,   1926 

Feb.  23,  1926— LOT  1  BLK  1,  Sun- 
nyside  Addition,  Palo  Alto.  John 
W  Bell  to  whom  it  may  concern.. 
Feb.     18,     1926 

Feb.  23,  1926— LOT  13  BLK  5,  Palm 
Haven  Tract,  San  Jose.  P  L  Per- 
kins  to  whom   it  may  concern 

Feb.     19,     1926 

Feb.  23,  1926 — LOT  16,  Delwood  Park 
San  Jose.  Samuel  Bongiormo  to 
whom    it   may   concern .  .Feb.    23,   1926 

Feb.  24,  1926— LOT  4  BLK  H,  South- 
gate,  Palo  Alto.  Mrs.  M  W  Ecklon 
to  whom  it  may  concern .  .Feb.  24.  '26 

Feb.  24,  1926— LOT  18,  Washington 
Subd,  San  Jose.  Frank  Tregoning 
to  whom  it  may  concern .  .Jan.  26,  '26 

Feb.  24,  1926— LOT  21,  Nelson's  Nob 
Hill  Subd.,  San  Jose.  W  B  Boulter 
to  whom  it  may  concern ..  Feb.  24,  '26 

Feb.  24,  1926 — SE  KINGSLEY  AVE 
and  SW  Middlefield  Rd  SW  70xSE 
100  Pt  Lots  25  and  26,  Manlius  Sub 
of  Blk  93,  Palo  Alto.  John  Reitz 
to  whom  it  may  concern. Feb.  23,  1926 

Feb.  24,  1926- LOT  8  BLK  6,  Garden 
City  Tract,  San  Jose.  W  F  Dixon 
to  whom  it  may  concern  .  .Feb.  23,  '26 

Feb.  25,  1926— LOT  91,  Ford  Garden 
Lots,  San  Jose.  Joseph  F  Marks 
to  whom  it  may  concern .  .Feb.  25,  '26 

Feb.  25,  1926— NE  KINGSLEY  ST.  215 
SE  Everett  Ave  SE  30xNE  112i^  ft. 
Pt  Lots  65  and  66,  P  J  Martens 
Subd  of  Blk  31,  Palo  Alto.  John 
H  Hubbard  to  whom  it  may  con- 
cern   Feb.   24,   1926 


LIENS  FILED 


SANTA  CLARA  COLNTY 


Recorded  Amount 

Feb.  15,  1926— LOT  8  BLK  C,  South- 
gate,  Palo  Alto.  Southern  Lumber 
Co  vs  Paul  Offenheimer  and  Jasper 
S-acy     Co $1110.65 

Feb.  17,  1926 — LOTS  3,  13,  14,  15,  16 
and  17  Blk  M,  also  Lot  4  Blk  H, 
Lot  10  Blk  F,  Lot  6  Blk  D  and  Lot 
6  Blk  O,  Southgate,  Palo  Alto.  G 
E  Lenzen  vs  J  E  Quails  et  al.$402.80 

Feb.  17,  1926— LOT  15  BLK  N,  South- 
gate,  Palo  Alto.  C  M  Glaze  vs  J 
E   Quails  et  al $188.59; 


Feb.  17,  1926— LOT  15  BLK  M,  South- 
gate,  Palo  Alto.  Harrison  J  de 
Vere    vs   J    E    Quails $152.92 

Feb.  17,  1926— LOT  15  BLK  M,  South- 
gate,  Palo  Alto.  T  W  Malott,  $90; 
Robert  H  Borchers  et  al,  $182.75; 
vs  J   E  Quails 

Feb.  17,  1926— LOT  16  BLK  M,  South- 
gate,  Palo  Alto.  C  M  Glaze  vs  J  E 
Quails     $204.59 

Feb.  17,  1926— SW  GUINDA  ST.  50 
NW  Homer  Ave  NW  50xSW'  100 
Part  Blk  65,  Palo  Alto.  E  A  Bis- 
sonette    vs    P   W    Wilson ......  $149.50 

Feb.  17,  1926— LOTS  17,  16,  15,  14,  13 
and  3  Blk  M,  South  gate,  Palo 
Alto.  Merner  Lumber  Co  vs  J  E 
Quails    et    al    $2427.44 

Feb.  18,  1926— LOT  8  BLK  C,  South- 
gate,  Palo  Alto.  C  E  Mills  vs 
Jasper-Stacy    Co    et   al $163.50 

Feb.  19,  1926 — LOT  59,  Buena  Vista 
Sub  adj  Mt.  View.  Building  Trade 
Material    Supply    Co      vs       Jerome 

Feb.  19,  1926— LOT  '  59  '  Buena  Vista 
subd  adj  Mt.  View.  James  S  Simp- 
son   vs    Jerome    Garcia $241.50 

Feb.  20,  1926— LOT  8  BLK  C  South- 
gate,  Palo  Alto.  Manuel  Soto  vs 
I'aul    L    Offenheiser $101.48 

Feb.  25,  1926— PT  LOTS  1  AND  2 
Blk  21,  Chapman  &  Davis  Tract, 
San  Jose.  William  M  Myer  vs  E  S 
Nickell     $154.63 


P.ELEASE  OF  LIENS 


SANTA  CLARA  COUNTY 


Kecorded  Amount 

Feb.  15,  1926 — LOT  8  BLK  P,  South- 
gate,  Palo  Alto.  Septic  Tank  Co 
to  A  L  Ulher 

Feb.  17,  1926— LOT  1  BLK  G,  South- 
gate,  Palo  Alto.  Dudfield  Lumber 
Co  to  J  E  Stevens 

Feb.  20,  1926— LOT  17  BLK  12,  Los 
Altos  No.  1.  Dudfield  Lumber  Co 
to  C   Austin  Berry  et  al 

Feb.  20,  1926— LOTS  1,  3,  5  &  7  BLK 
20,  Los  Altos  No.  1.  Dudfield  Lum- 
ber  Co    to   Ernestine    V    Scheid.... 


BUILUma  CONTRACTS 


SACRAMENTO    COUNTT 


PERMITS 

DWELLING,  4-room  and  garage,  $1500; 
No.  1808  50th  St.,  Sacramento;  own- 
er, W.  H.  Bush,  204  South  Gate  Rd., 
Woodlake. 

DWELLING,  5-room  and  garage,  $5000; 
No.  2657  3rd  Ave.,  Sacramento;  own- 
er, L.  C.  Strachan,  2018  G  St.,  Sac- 
ramento: contractor,  F.  H.  Bell, 
1306   36th   St.,   Sacramento. 

BUSINESS  building  (4  stores),  $16,000; 
No.  3030  S  St.,  Sacramento;  owner, 
Gicetti  Dying  &  Cleaning  Co.,  3020 
S  St.,  Sacramento;  contractor,  T. 
B.  Hunt,   1510   30th  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1537  35th  St.,  Sacramento;  own- 
er, E.  R.  Lewis,  817  Bear  Flag  Way, 
Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  2408  6th  Ave.,  Sacramento;  own- 
er,  L.   J.   Miller,    932   41st   St.,    Sacto. 


Cara^ti  (Eonstrurttnu  S^pnrts 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
hiehway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work.    Stock    Doorm,    Saiih 

FranneH    and    Monldlnsr«i  -        

.fERROLD  AVE.  «   VARNEVBLO  AVE. 

Mission   901.n902-903-904  San  Francisco 


Phone  Franklin    94()0J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch'inge 


Saturday,    March    6,    1926 


BUSINESS  building  and  earage,  $5000, 
No.  2948  Stockton  Blvd.,  , Sacra- 
mento; owner,  C.  E.  Hewell,  4157 
7th  Ave.,  Sacramento.  c.onnn- 

DWELLING,  5-roo.m  and  garage,  $2000, 
No  3733  S  St.,  Sacramento;  owner, 
A.  'r.  Cowles,  2501  62nd  St.,  Sacra- 
mento. rAnnn. 

DWELLING.  6-room  and  garage,  $4000, 
No.  2549  9th  Ave.,  Sacramento;  own- 
er. H.   D.   Jones,   1530   T  St.,   Sacra- 

,mell.tO.  .nnrn 

DWELLING,  5-room  and  garage,  $2250; 
No.  3016  43rd  St..  Sacramento;  own- 
er    H.    McCormack,    Premises. 

DWELLING,  6-room  and  garage,  $4750; 
No  871  42nd  St.,  Sacramento;  own- 
er, W.  B.  Coffman,  3301  J  St.,  Sac- 
ramento; contractor,  P.  R.  Opdyke, 
3932  E  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  1043  37th  St.,  Sacramento;  own- 
er, J.  McKinney,  1037  37th  St.,  Sac- 
ramento; contractor,  P.  R.  Opdyke, 
3239    E   St.,   Sacramento. 

DWELLING,  7-room  and  garage,  $6500; 
No.  2942  25th  St.,  Sacramento;  own- 
er, Mr.  and  Mrs.  Wm.  Hencken, 
1617  T  St.,  Sacramento;  contractor, 
Wm.  Theilbahr.  1114  Del  Paso  Blvd. 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1833  2nd  Ave.,  Sacramento; 
owner.  R.  S.  Downar.  540  San  An- 
tonio   Way,    Sacramento. 

DWELLING,  5-room  ^nd  garage,  $2700; 
No.  2605  19th  St.,  Sacramento;  own- 
er, H.  N.  Traxler,  1833  Burnett 
Way,   Sacramento. 

DWELLING.  5-room  and  garage,  $2000; 
No.  5843  5th  Ave..  Sacramento; 
owner,  Frank  Trimble,  Rt.  4  Box 
1963  Sacramento. 

DWELLINGS  (4)  4-room  and  garages. 
$1500  each;  No.  5532,  5524,  5516  and 
5442  V  Sts.,  Sacramento;  owner, 
Bowen  &  Klein,  1009  8th  St.,  Sac- 
ramento. 

STORE,  $2000;  No.  4901  U  St.,  Sacra- 
mento; owner,  M.  J.  Cardoza  and 
W.  J.  Morris,  1624  37th  St.,  Sacra- 
mento. 

DUPLEX  dwelling,  3-room  and  garage 
each,  $3500;  No.  2117  23rd  St..  Sac- 
ramento; owner,  J.  S.  Richards,  Rt 
6  Box   3310,   Sacramento. 

DWELLING,  4-room,  $1500;  No.  3473 
38th  St.,  Sacramento;  owner,  Sadie 
E.  Bell,  Rt  2  Box  1650  A,  Sacra- 
mento; contractor,  J.  E.  Bell,  Rt.  2 
Box   1650   A,   Sacramento. 

DWELLING.  5-room  and  garage,  $2800; 
No.  1813  Beverly  Way,  Sacramento; 
owner,  W.  Higginbotham,  840  W  El 
Camino  Ave..  North  Sacramento; 
contractor.  R.  A.  Person,  1809  1st 
Ave.,    Sacramento. 

DWELLING,  9-room  and  garage,  $9000; 
No.  1440  38th  St.,  Sacramento;  own- 
er, A.  D.  Pope,  620  30th  St..  Sac- 
ramento. 

DWELLING,  6-room  and  garage,  $4  500; 
No.  1000  Sutter  Way,  Sacramento; 
owner,    Wm.   Murcell,    Sacramento. 

DWELLING,  6-room  and  garage,  $'500; 
No.  1001  3rd  Ave.,  Sacramento;  own- 
er,   Wm.    Murcell,    Sacramento. 

GENERAL  repairs,  $1487;  No.  423  11th 
St.,  Sacramento;  owner,  Geo.  Bryte 
Estate  Co.,  Sacramento;  contractor, 
G.   E.    Harvie.   2212   T   St.,   Sacto. 

DWELLING,  4-room  and  garage,  $2500; 
No.  3824  12th  Ave.,  Sacramento; 
owner,  J.  A.  Coon,  Rt  4  Box  110, 
Sacramento. 

DWELLING,  4-room  and  garage,  $2400; 
No.   1836   Larkin   Way,   Sacramento; 

i       owner,   Gus  Thiery,   505   J  St.,   Sac- 

c        ramento. 

DWELLING,  5-room  and  parage,  $2.jOO; 

i       No.  2637  19th  St.,  Sacramento;  own- 

'        er,    Gus    Thiery,    505    J    St.,    Sacia- 

>^      mcnto. 

DWELLING,  5-room  and  garage,  $5000; 
No.  2757  7th  Ave..  Sacramento;  own- 
er,   W.    U.    Lybarger,    324    23rd    St., 

i        Sacramento. 

STORES  (2)  and  (8)  apa^rtments.  $4500 
No.  1820  Q  St.,  Sacramento;  owner, 
R.   McDonald,  Rio  Linda,  Cal. 

DWELLING,  4-room  and  garage,  $2500; 
No.  3209  C  St.,  Sacramento;  owner, 
Martha  V.  Evas,  General  Delivery, 
Sacramento;  contractor,  J.  S.  May, 
Sacramento. 
1>WEI>L1NG,  5-room  and  garage,  $2700; 
No.  2tU6  16th  St.,  Sacramento;  own- 
er, E.  S.  Turpen,  2620  18th  St.,  Sac- 
..  ramento. 
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SACRAMENTO  COUNTY 

Recorded  Accepted 

Feb.  19,  1926— BLKS  5  AND  7  Bran- 
nan's  Addn.  Sac.  No.  5  Generator 
Bldg.  (Sheet  Metal  Work).  Sacra- 
mento. Pacific  Gas  &  Electric  Co 
to  whom  it  may  concern .  .Feb.  16.    26 

Feb.  23,  1926— N  10  FT.  LOT  1013  and 
S  40  ft.  Lot  2012,  W  &  K  Tract  No. 
24.  Sacramento.  .Joseph  C  Pear- 
son  to  whom  It  may  concern 

Feb.    20.   1926 

Feb.  23,  1926— LOT  16,  Gillen  Oaks, 
Sacramento.  Gordon  F  Grant  to 
whom  it  may  concern  ..  .Feb.  23,  1926 

Feb.  25,  1926— GROUND  BET.  K,  I. 
2nd  and  5th  Sts.  (new  station),  Sac- 
ramento. Southern  Pacific  Co  to 
whom    it  mav   concern .  .Feb.    23,    1926 

Feb.  26,  1926^ — LOT  7  Wm.  T  Martin 
Tract.  Sacramento.  W^m  T  Martin 
to  whom  it  may  concern  .  .Feb.  26,  '26 

Feb.  26,  1926— N  Vz  OF  S  Vz  Lot  1,  S. 
T,  16th  and  17th  Sts.,  Sacramento. 
Umberto  Fea  to  whom  it  may 
concern Feb.    26,    1926 

Feb.  26,  1926 — LOT  88,  New  Era  Park 
Sacramento.  Umberto  Fea  to  whom 
it  may   concern Feb.   26,   1926 

Feb.  26,  1926— U  N  D  E  R  G  A  R  D  E 
Crossing  of  State  Highway  under 
Sacramento  Northern  R  R  near 
North  Sacramento.  California  High- 
way Commission  to  whom  it  may 
concern Feb.    25,    1926 

Feb.  16.  1926— LOT  1114.  W  &  K  Tct 
No.  21,  Sacramento.  M  D  McKoy 
vs  E  M  Misener $50 

Feb.  26,  1926— N- 50  FT.  OF  E  OF 
Lot  6,  M,  N,  5th  and  6th  Sts.,  Sac- 
ramento. William  Bradley  vs  J 
Ben    $129 

Feb.  26,  1926— LOT  18,  Showier  Terr., 
Sacramento.  G  H  Burnett  and 
Florence  Polhemus  vs  T  J  and 
Louise   S   Pritchard ?330 

Feb.  26,  1926— PTN  LOT  6,  Florin. 
Paul  Lee  Bernardis  vs  Charles 
Arthur  and  Carmella  Tisdell ..  $244.66 

Feb.  26,  1926— PTN  LOT  6,  Florin. 
Sacramento  Tile  &  Marble  Co  vs 
Charles  Arthur  and  Carmella  Tis- 
dell     

Feb.  27,  1926— PTN  Vz  ACRE  LOTS 
57  and  58  Sub  B,  South  Sacramento. 
Tilden  Lumber  &  Mill  Co  vs  Geo 
F  and  Gertrude  Wright $98.04 

Feb.  27,  1926— LOT  18,  Burlingame 
T'errace,  Sacramento.  Anthony  Vir- 
gilio  v.s  Frank  T  and  Eva  L  Smith 
$153 


BUILDING  CONTRACTS 


SAN    JOAUUIN    CO DUTY 


PERM  ITS 

DUPLEX  dwelling  and  garage,  $5000; 
No.  640  N-San  Joaquin  St.,  Stock- 
ton; owner,  S.  Anderson. 

ADDITTON  to  dwelling,  $3000;  No.  347 
E-FIora  St.,  Stockton;  owner,  A. 
E.  HogWns;  contractor,  Robert 
Molville,    Waterloo    Rd.,    Stockton. 

MOVE  and  remodel  2  dwelling.s,  $1000; 
No.  2305  E-Gonorn  St.,  Stockton; 
owner,    William    Hiok. 

DWELLING  and  garage.  $12,000;  No. 
2439  E-Worth  St.,  Stockton;  own- 
er, J.   H.  Burns. 

RESIDENCE  and  garage,  $4000;  No. 
2005    S-San    Joaquin    St.,    Stockton; 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Slock  $100,000 

Sacramento,    Ptaccrviile, 
Nevada  Cit}',  Reno 

SACR.AMKNTO    OFFICh] 
ROSS  E.  PIERCE.    Manager 

905  Sixth  Strkkt 


owner,  Charles  Volght.  534  B- 
Poplar  St..  Stockton;  contractor, 
Frank  P.  Guyon,  701  N-Central  St., 
Stockton. 

RESIDENCE  and  garage,  $10,000;  No. 
1204  N-Madison  St.,  Stockton; 
owner.  L.  Cassinelli;  contractor, 
F.  R.  Zinck.  102  W-Maple  St., 
Stockton. 

RESIDENCE  and  garage.  $4800;  No.  430 
Bedford  Road,  Stockton;  owner,  I. 
Hansen;   contractor.   H.   Hansen. 

RESIDENCE  and  garage.  $1500;  No. 
336  E  Blaine  St.,  Stockton;  owner, 
Robert  Wagner,  1050  W-Harding 
Way.  Stockton;  contractor,  Frank 
M.  Liscom,  1234  N-Baker  6t., 
Stockton. 

RESIDENCE  and  garage,  $2500;  No. 
2820  N-Hunter  St.,  Stockton;  owner, 
A.  Ghirlarducci,  103  E-Hazelton 
St..  Stockton. 

RESIDENCE  and  garage,  $4000;  No. 
621  W-Rose  St.,  Stockton;  owner, 
Robert  Wagner,  1050  W-Harding 
Way.  Stockton;  contractor.  Frank 
M.  Liscom.  1234  N-Baker  St., 
Stockton. 


BUILDING  CONTBACTS 


FRESNO    COUNTY 


DWELLING  and  woodshed.  $1660;  No. 
453  E  St.-.  Fresno;  owner,  John 
Schneider;    contractor,    Jacob   Alles 

DWELLING,  $1500;  No.  1704  F  St., 
Fresno;  owner,  R.  A.  Davis,  1708 
F   St..  Fresno. 

ADDITIONS  and  alterations  and  new 
garage.  $2200;  No.  1214  Echo  Ave., 
Fresno;   owner,  A.   Iverson. 

ALTER  church,  $1000;  No.  1761  F  St., 
Fresno;    owner.    Church    of    God. 

STORES  and  apartments  building,  2- 
story.  $15,000;  No.  2416-20  Tulara 
St.,  Fresno;  owner.  A.  Iverson; 
contractor.  R.  Pedersen,  446  Clark 
St.,  Fresno. 

DWELLING,  $5000;  No.  1647  College 
Ave.,  Fresno;  owner,  W.  H.  Rich- 
mond, 1238  Farris  St.,  Fresno. 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

Feb.  24,  1926— LOT  111,  Forkner- 
Giffen  F.  G.  Sub.  No.  1.  Fresno.  C 
M  Morton  to  whom  it  may  concern 
Feb.     23,    1926 

Feb.  25.  1926^W  i^  LOT  31.  Easterby 
Rancho.  Fresno.  V  R  Myers  to 
whom   it   may   concern .  .Feb.   24,    1926 

Feb.  25,  1926— LOTS  21.  22  &  23  BLK 
315.  Fresno.  Florence  Burns  to 
whom  it   may   concern .  .Feb.   24.   1926 

Feb.  27,  1926— LOTS  3  TO  6  BLK  38, 
Fresno.       H     Sargavak     and     G     M 

Michaelian   to  M  Manoogian 

Feb.    18,    1926 

Feb.  27,  1926— PTN  LOT  13.  Normal 
Heights.  Fresno.  J  E  York  to 
whom   it  may   concern .  .Feb.   25.  1926 

Feb.  27,  1U26 — PTN  LOT  13,  Normal 
Heights.  Fresno.  J  E  York  to 
whom    it   may  concern.  .Feb.   25,   1926 

Feb.  27.  1926 — LOTS  3  AND  4  BLK 
4,  Stratford  Place.  Fresno.  J  E 
York  to  whom  it  may  concern. 
Feb.     25, 


1926 


LIENS  FILED 


FRESNO    COUNTV 


Recorded  Amount 

Feb.  27,  1926— LOTS  1  AND  2  BLK  5, 
College  Addn.,  Fresno.  J  D  Hal- 
stead   Lumber   Co   vs    Wade    C   and 

Alice     M     Scott $1065 

Fb.  27.  1926— LOTS  1  AND  2  BLiK  5, 
College  -Addn.,  Fresno.  A  R  Ek- 
lund  vs  Wade  C  Scott $310 


BUILDING    CONTRACTS 


CONTRA    COSTA    COUNTHY 


lOTTAGE,  $2000;  N  Donner  Ave.,  bet. 
26th  and  2Tth  Sts.,  Richmond; 
owner,  C.  E.  Van  Master,  2525  Don- 
ner .Vve..  Richmond:  contractor.  N. 
E.  .\nderson.  30th  and  Barrett 
.Vve..  Richmond. 

COTTAGE.  2-story,  $3000;  S  Virginia 
St.,  bet.  10th  and  11th  Sts.,  Rich- 
mond; owner.  W.  Snelgrove,  160- 
18th   St.,  Richmond.' 
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BUILDING    AND    ENGINEERING    NEWS 


CCMPLETION    NOTICES 


$204,000,000       IS       REQUIRED       TO 
COMPLETE    DEVELOPMENTS 


Saturday,  March  6,  1926 


STEEL   FURNITURE    SALES 


SAN    JOAQLIN    COUNTY 


Recorded  Accepted 

Feb.  23,  1926 — LOT  24,  Parker  Villa, 
Stockton.  Evalola  Edna  Slayter  to 
C    L    Few Feb.    23,    1926 

Feb.  24,  1926 — LOT  34  BLK  8,  City 
Park  Terrace,  Stockton.  Marie 
Amelie  Mitchell  to  Frank  Guyon 
Feb.    24,   1926 

Feb.  25.  1926— LOT  3  BLK  23,  Sup- 
plement to  Survey  Xo.  2999, 
Stockton.  F  E  Toothacre  to  whom 
it    may    concern Feb.    25,    1926 

Feb.  25,  1926— S  %  LOT  1"  BLK  1, 
Bungalow  Park,  Stockton.  W  E 
French  to  whom  it  may  concern.. 
Feb.   25,    1926 


It  is  estimated  by  the  engineers  in 
charge  of  the  government's  river  and 
harbor  work  that  $204,000,000  will  com- 
plete all  the  approved  projects,  con- 
struction on  many  of  which  has  been 
conducted  intermittently  for  many 
years. 


1925  HIGHWAY  EXPENDITURES 


New  highways  and  bridges  costing 
approximately  $9, ,330, 000  were  put  un- 
der construction  last  year  by  the  Cali- 
fornia Highway  Commission.  In  a  re- 
port the  commission  explained  that 
some  of  the  projects  placed  under  con- 
tract during  1925  have  not  yet  been 
completed,  but  the  final  cost  is  esti- 
mated at  $9,331,121.  This  includes  about 
$2,000,000    for   bridges. 

A  total  of  497.6  miles  of  highway  was 
built,  either  as  new  roads  or  recon- 
struction of  old  roads.  Six  grade  cross- 
ings were  eliminated  and  construction 
of  twenty  bridges  was   launched. 

Most  of  the  mileage  was  made  in 
grading  and  graveling,  which  totaled 
265.6  miles.  Other  types  of  work  in- 
cluded the  laying  of  78.6  miles  of  Port- 
land cement  concrete  pavement  and 
the  widening  of  60.4  miles  of  cement 
concrete  highway. 

Expenditures  for  maintenance  and 
improvements  incidental  to  mainten- 
ance during  1925  were  approximately 
$4,250,000. 


The  general  price  trend  in  building 
material  is  downward,  but  not  with  the 
same  degree  of  abruptness  that  charac- 
terized the  market  at  this  time  last 
year,  "Engineering  News-Record" 
(New  York)  reports.  Reports  received 
in  the  past  week  from  six  industrial 
centers  covering  the  principal  con- 
struction materials,  revealed  declines 
ranging  from  10  cents  to  35  cents  a 
cubic  yard  in  aggregates  at  San  Fran- 
cisco yards;  a  decline  of  %  cent  a  gal- 
lon in  linseed  oil  in  New  York;  a  drop 
of  2  cents  a  gallcn  in  linseed  oil  and 
a  rise  of  $5  per  thousand  feet  in  prime 
timbers  in  Montreal.  Private  and  pub- 
lic work  are  both  substantially  ahead 
of  this  time  last  year,  especially  in 
the  former.  Contracts  let  on  all  classes 
of  construction  in  the  United  States 
in  the  past  week  totaled  $56,488,000,  as 
against  $32,724,000  in  the  preceding 
week,  and  $48,284,000  in  the  corre- 
sponding week  a  year  ago.  Contracts 
let  on  all  classes  of  building,  from 
January  1  to  date,  were  valued  at 
$333,285,000,  which  compares  with 
$290,888,000  in  the  corresponding  period 
a  year  ago.  Minimum  costs  observed  in 
arriving  at  these  figures  are  $15,000 
for  waterworks  and  excavations,  $25,- 
000  for  other  public  works,  $40,000  for 
industrial  operations  and  $150,000  for 
commercial    and    residential    buildings. 


Thirty-two  companies  in  the  "busi- 
ness group"  received  orders  to  the 
value  of  $2,454,277  for  steel  furniture 
in  December,  1925,  as  against  $1,975,- 
117  in  November,  according  to  the  De- 
partment of  Commerce.  December 
shipments  were  valued  at  $2,418,577, 
and  unfilled  orders  aggregated  $1,531,- 
505.  Both  orders  received  and  ship- 
ments in  December  were  the  highest 
in  more  than  a  year.  In  the  "shelving" 
group,  December  orders  were  valued 
at  $620,947,  as  against  $686,814  in  No- 
vember. Shipments  in  December  were 
valued  at  $788,461,  and  unfilled  orders 
were  valued  at  $570,941.  Shipments 
were  much  the  highest  in  more  than  a 
.year. 


A  chain  of  lumber  yards  from  "Van- 
couver to  Olympia,  "Washington  state, 
in  all  cities  and  towns  of  consequence 
is  the  aim  of  the  Copeland  Lumber 
company,  according  to  an  announce- 
ment by  Charles  Foster,  manager  of 
the  Vancouver  plant  of  the   company. 


Burred    tools    are    dangerous,    warns 
the  National  Safety  Council. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  for  specimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BDILDINQ  AND  ENGINEERING  ^TEWS  maintains  a  Contractors'  Room 
where  plaiis  and  specifications  may  be  filed  by  Architects,  Engin^^p  and 
Owners  for  the  oonveBlence  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects.  EInglneers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charg'e  for 
thi*  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work   is  let. 


J.  A.  MOHR  &  SON 

General  Palntlns  Contrmctvxa 

Speciallat*  la 

Compressed  Air  Painting 
and  Sand  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dlegrc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  SHO 

Dealers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


Publication  Office 
818  Mission  Street 


SAN  FRANCISCO,  CALIF.,  MARCH  13,  1926 


Published    ENery   Saturdajr 
Twenty-Mlxtlt  Year  No.  11 


ermanence 


Schumach 

Office 

210  American  Bank  Building,  S  F. 
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Comfort 


P*r    9al«    ky    AH    Laaaber    and    BnildiiiK   Material    Daaleva 


KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST !  Fast !  Fast !  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  ■where  it 
pays  yo'?  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  ^  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light   Duty   Hoist. 


Representatives : 

HABRON,  RI€KARD  &  McCOJVE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  this 
Coupon! 


/ 


^^^^  HarroD,  Rickard  &  McG>ne  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

B  Please  send  me  by  return   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.   Also  price  with 
equipment  as  follows: 


/ 
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V.    S.    HOME    BUILDING 


I 


OOL,UMilIA     STEEI.     REPORTS     PROS- 
I'EROIS    YEAR    IX    l»2r» 


Says  .the  current  montlily  digest  of 
the  Common  Brick  Manufacturers'  As- 
.•iociation   of  America: 

The  proportion  of  residential  build- 
ing to  all  other  types  of  construction 
is  growing  in  America  each  year.  The 
statement  often  is  made  that  one-half 
of  America's  building  expenditure  goes 
into  homes,  but  an  accurate  check  of 
the  different  classifications  of  con- 
struction shows  that  in  1925  nearly 
62%  of  the  building-  in  the  U.  S.  was 
residential,  based  upon  floor  space 
area.  The  proportion  in  1920  was  34%; 
in  1921—52%;  in  1922—54%;  and  in 
1923—59%,   and   1924—61%. 

As  a  home  building  nation  the  U.  S. 
unquestionably  exceeds  all  others  at 
the  present  time.  Dividing  the  various 
classes  of  construction  into  four, 
namely,  residential,  commercial,  indus- 
trial and  educational,  in  1925  we  find 
that  the  second  largest  volume  was 
commercial,  being  lfi%  of  the  total. 
The  next  largest  industrial,  being 
''%%;  and  the  next  educational,  6%%. 
All  other  classifications  totaled 
8  7/10%. 


Columbia  Steel  Corporation,  whose 
chief  plant  is  at  Pittsburg,  Contra 
Costa  County,  in  its  1925  annual  report 
discloses  a  year  of  operations  that  left 
a  surplus,  after  all  deductions  and 
charges,  of  $1,043,127,  an  increase  of 
$547,000   from   1924. 

President  W.  E.  Creed  stated  that 
the  year's  activities  had  been  charac-' 
terized  by  low  prices  and  small  profits. 

Net  earnings  for  1925  amounted  to 
17.4  cents  per  share  against  8.1  cents 
in   1924. 

President  Creed  reported  that  during 
the  year  the  company's  properties  had 
been  maintaiHed  in  a  high  state  of 
efficiency,  $636,382  being  spent  for 
maintenance,  and  $452,734  was  added 
to  depreciation  reserve. 

The  balance  sheet  showed  assets  of 
$27,112,355,  a  gain  of  $4,000,000  during 
the  year.  Current  assets  were  $4,848,- 
297  against  only  $2,533,676  of  current 
liabilities.  Cash  on  hand  amounted  to 
$383,632. 

Columbia  Steel  Corporation  is  a  com- 
plete steel  industry,  owning  coal  mines 
and  iron  mines  in  Utah,  where  the  com- 
pany operates  its  own  railroad  from 
the  mines  to  Provo. 

At  the  Pittsburg  and  southern 
California  mills  the  company  produces 
everything  from  nails  to  castings 
weighing  several  tons.  Considerable 
interest  attached  to  the  action  of  the 
company  two  years  ago  in  buying  the 
old  battleship  Oregon  as  scrap,  most 
of  the  salvaged  steel  going  into  nails 
that  entered  into  the  construction  of 
California    homes. 


HARBOR  SURVEY  PROPOSED 


Decision  to  institute  a  complete  sur- 
vey of  all  Oakland  waterfront  facili- 
ties, including  public,  private  and 
leased  properties,  streets  and  railroads 
leading  to  the  waterfront,  is  an- 
nounced by  the  city  harbor  commission 
today,  following  a  conference  with  G. 
B.    Hegardt,    chief    harbor    engineer. 

In  addition  to  this  the  following 
plans  were  announced: 

1 — To  concentrate  efforts  on  building 
the  first  of  the  twin  piers  planned, 
and  not  try  to  build  both  at  once.  The 
first  pier  will  be  at  Grove  and  Jeffer- 
son  Streets. 

2 — To  recommend  to  the  city  council 
that  bonds  for  the  $10,000,000  harbor 
development  issue  be  printed  immedi- 
ately. 

3 — To  recommend  to  the  council  that 
money  be  appropriated  for  quarters 
for  the  harbor  commission  because,  it 
is  stated,  the  city  hall  is  too  crowded 
and  quarters  should  be  obtained  in 
.some   other  building. 


LONG    DISTANCE    PIPING 


One  of  the  latest  developments  in 
the  long  distance  transmission  of  gas 
is  at  Karnap,  near  Essen,  Germany, 
where  gas  is  sent  in  a  pipeline  some 
120  miles  long,  feeding  thirty  different 
towns   and    villages   on    the    way, 


WORKS     BOARD     TO     .ASK     BIDS     ON 

sr\sET-i>i  i»o<;e  tln.nel 

PROJECT 


Plans  have  been  completed  by  the 
Bureau  of  Engineering,  San  Francisco 
Department  of  Public  Works,  for  the 
proposed  Sunset-Duboce  tunnel  project 
and  bids  for  construction  will  be  asked 
about  March  24  to  be  opened  probably 
May  5. 

The  east  portal  of  the  tunnel  will 
be  located  in  Scott  Street  near  Duboce 
T'ark  and  the  west  portal  in  the  block 
bounded  by  Cole,  Carl,  Frederick  and 
Clayton   Streets. 

The  tunnel  will  be  4232  feet  long 
from  portal  to  portal  and  will  be  25 
feet  wide,  18  feet  9  inches  high  and 
on  a  tliree  per  cent  grade.  It  will  be 
concrete  lined  throughout. 

The  project  will  involve  122,000  cubic 
yards  of  excavation  of  which  90,000 
cubic  yards  comprises  serpentine  and 
32,000  cubic  yards  is  sand;  24,000  cubic 
yards  of  concrete;  1,211,000  pounds  of 
reinforcing  steel. 

Construction  is  to  be  completed  450 
days  after  commencement  of  work.  The 
total  estimated  cost  of  the  tunnel,  ac- 
cording to  figures  compiled  by  M.  M. 
O'Shauglinessy,  city  engineer,  is  $1,- 
651,988. 


TIMBER      INDUSTRY      THREATENED 


Speaking  before  the  Walla  Walla, 
Wash.,  Chamber  of  Commerce  at  a 
luncheon,  Governor  R.  Hartley  declared 
that  in  20  years  time  all  the  good  tim- 
ber on  the  west  side  will  be  gone.  The 
timber  industry  is  now  paying  60  per 
cent  of  the  taxes  and  60  per  cent  of 
tile  payrolls  in  the  state,  he  said,  and 
is  cutting  at  the  present  fast  rate 
largely   because   of  high   taxes. 

"When  the  timber  is  gone  the  taxes 
are  going  to  have  to  come  from  the 
people  on  the  farms  and  in  other  lines 
of  industry,"  said  the  governor  In  ex- 
plaining why  he  deemed  it  vital  to 
conserve  the  resources  of  the  state  and 
secure  just  as  cheap  and  efficient  gov- 
ernment as   possible. 

He  made  it  clear  in  his  speech  that 
he  was  going  to  stay  with  the  fight 
until  laws  were  passed  which  would 
prevent  selling  of  state  timber  at  25 
cents  on  the  dollar  and  less. 


WORK    HERE — LIVE   HERE 


A  resolution  instructing  the  Board  of 
Public  Works  to  check  up  on  every 
city  building  job  to  see  that  no  work- 
men who  live  outside  San  Francisco 
are  employed  has  been  adopted  by  the 
San    Francisco    Board   of  Supervisors. 

The  charter  specifies  that  only  resi- 
dent taxpayers  of  San  Francisco  may 
be  employed  by  the  city,  and  Supervis- 
or Gallagher  in  offering  the  resolution 
stated  that  complaint  had  been  made 
10  him  that  nonresident  workmen  were 
being  employed. 

An  amendment  offered  by  Supervisor 
Havenner  prohibiting  the  posting  of 
notices  of  labor  organizations  on  city 
jobs  was  adopted.  Havenner  stated  that 
his  amendment  was  aimed  at  the  post- 
ing of  American  plan  notices  on  work 
being  done   by   the   city. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  so-called  "American  plan"  and 
its  effects  upon  the  California  labor 
movement  will  be  the  chief  topic  dis- 
cussed at  the  annual  convention  of  the 
State  Building  Trades  Council  when  it 
meets  in  Marysville  for  the  week  of 
March  15.  More  than  500  delegates, 
representng  50,000  workers  in  the 
building  crafts,  will  attend  the  con- 
vention. With  the  "American  plan" 
about  to  face  a  "showdown"  in  San 
Francisco  on  April  1,  and  with  the  im- 
provement of  union  conditions  in  the 
state,  the  coming  convention  will  have 
a  significance  greater  than  any  in 
years.  Politics  will  be  banned.  The 
co-operative  movement,  labor  blanks 
and  building  societies,  housing  condi- 
tions, tax  matters,  and  other  conditions 
affecting  the  prosperity  and  welfare  of 
the  working  people  also  will  be  dealt 
with  in  speeches  and  resolutions.  Na- 
tional representatives  of  all  of  the  ma- 
jor crafts  are  expected  to  be  present. 


Suit  for  ?200,000  damages  brought 
by  Alameda  county  against  shipping 
companies  and  others  because  of  the 
destruction  of  the  Webster  street 
bridge  over  the  Oakland  estuary  by  the 
steamship  Lancaster  has  been  trans- 
ferred to  the  Santa  Clara  County  Su- 
perior Court  for  trial.  The  accident 
occurred  January  7  when  the  Lan- 
caster, being  towed  by  the  tug  Sea 
Lion,  struck  the  end  of  the  swinging 
section  of  the  bridge,  causing  it  to 
crash  down  into  the  channel. 


Gridley's  municipally  owned  water 
and  electric  system  is  paying  dividends 
tliat  fully  justify  the  claims  of  its 
most  ardent  sponsors,  the  board  of 
trustees  announces.  With  a  new  $30,- 
1)00  city  hall  just  constructed  out  of 
the  accumulated  surplus  from  the 
inunicijial  plant,  the  trustees  announc- 
ed that  profits  from  the  electrical  dis- 
tributing system  will  permit  a  lower 
rate  to  consumers  at  the  beginning  of 
the  new  fiscal  year. 


The  International  Association  of 
Master  House  Painters  and  Decorators 
of  the  United  States  and  Canada  re- 
ports that  comparatively  few  boys  and 
young  men  are  showing  any  interest  in 
learning  the  painters'  trade,  despite 
the  fact  that  schools  have  been  estab- 
lished in  most  of  the  principal  cities 
of  the  United  States  for  both  part  and 
full   time   study. 


An  involuntary  petition  in  bank- 
ruptcy has  been  filed  in  the  United 
States  District  Court  by  the  Quality 
Enameling,  and  Porcelaining  Company 
of  San  Francisco.  The  petitioning  cred- 
itors are:  Porcelain  Enameling  and 
Manufacturing  Co..  of  Baltimore,  Md.. 
U.  S.  Steel. and  Machinery  Co.,  and 
Portman's    Planing    Mill    Co..    $326.62. 


Berkeley  building  permits  for  Feb- 
ruary numbered  227  for  which  196 
covered  new  construction  with  a  val- 
uation of  $464,550  and  31  alterations, 
additions  and  repairs,  the  work  being 
estimated  at  $12,046. 


San  Leandro  building  permits  In 
February  represent  an  expenditure  of 
$149,410,  according  to  City  Engineer 
F.   A.   Nikltk. 


Imports  of  paints,  varnishes  and  pig- 
ments of  the  month  of  December,  as 
announced  by  the  Department  of  Com- 
merce, were  as  follows:  Ochres  and 
sienmas,  1,600,460  pounds,  valued  at 
$32,272;  other  mineral  and  earth  pig- 
ments, 5,299,629  pounds,  valued  at  $66,- 
494;  zinc  pigments,  917,317  pounds, 
valued  at  $47,459;  other  chemical  pig- 
ments, valued  at  $65,333;  paint  stains 
and  enamels,  123,527  pounds,  valued  at 
$58,456;  varnishes,  3450  gallons,  valued 
at   $5384. 


George  M.  Merritt,  San  Francisco 
contractor,  has  been  arrested  on  a 
charge  of  obtaining  money  under  false 
pretenses  on  a  warrant  sworn  to  by 
Mrs.  Germaine  Pryor,  1934-B  Folsom 
Street.  Merritt  was  arrested  at  his 
home  at  3028  Geary  Street  by  Detec- 
tive Sergeant  Thomas  Curtis,  and  was 
b;oked  at  the  city  prison.  Mrs.  Pryor 
alleged  that  more  than  a  year  ago  she 
advanced  Merritt  $28*0  on  a  contract- 
ing job,  and  that  he  neither  completed 
the   work   nor  returned   the  money. 


Fire  aboard  the  lumber-laden  steam 
schooner  Sierra,  owned  by  the  E.  K. 
Wood  Lumber  Company,  at  the  com- 
pany docks  at  San  Pedro,  was  brought 
under  control  March  3  after  several 
hours.  Damage  to  the  engine  room, 
where  the  flames  originated,  and  the 
superstructure  was  estimated  at  $50,- 
000.  The  Sierra,  of  which  Captain  H. 
M.  Banke  is  master,  arrived  during  the 
night  of  March  2  from  Gray's  Harbor 
with   1,300,000   feet   of  lumber. 


Corporations  operating  in  California 
are  enjoying  unprecedented  prosperity, 
in  the  opinion  of  Ray  L.  Riley,  state 
controller.  In  explanation  of  his 
optimism  Riley  revealed  taxation  fig- 
ures showing  the  lowest  corporation 
delinquency  total  in  many  years.  Cor- 
poration taxes  levied  in  1925  totaled 
$41,027,238.24,  of  which  $40,979,408.43 
has  been  collected,  leaving  $47,829.81 
still  due  the  state. 


Licenses  issued  by  the  state  real  es- 
tate department  during  the  first  two 
months  of  1926  exceeded  by  320  the 
number  issued  during  the  same  period 
last  year.  Up  to  and  including  Feb- 
ruary 28,  29,179  licenses  were  issued 
and  $157,499  in  fees  taken  in,  as 
against  28,859  licenses  and  $156,480  in 
fees  for  the  first  two  months  of  last 
year. 


The  city  of  Burlinganie  will  vote 
on  three  bending  propositions  on  April 
12,  $225,000  to  finance  extensions  and 
improvements  to  the  water  system, 
$85,000  to  purchase  additional  fire 
fighting  apparatus  and  $65,000  to  fi- 
nance erection   of  public  li'brary. 

Ground-breaking  ceremonies  for  the- 
new  Los  Angeles  $5,000,000  city  hall 
were  held  in  that  city,  March  4,  Mayor 
Geo.  E.  Cryer  turning  the  first  shovel 
of  dirt.  The  stiucture  will  be  28  stories 
in  height. 


Two  men  employed  at  the  plant  of 
the  Calaveras  Cement  Company  in  Cal- 
averas CoTi"nty,  were  killed  March  5, 
when  a  75-ton  pipe  broke  .loose  frqm 
a   hoisting  crane.  .  '      '  .    ..  . 


Construction  of  a  $300,000,000  flood 
control,  irrigation  and  power  develop- 
ment project  on  the  Colorado  river  at 
Glen  canyon  and  Bridge  canyon,  Ari- 
zona, as  a  substitute  for  the  Boulder 
canyon  project,  is  proposed  in  a  meas- 
ure introduced  by  Senator  Cameron, 
Republican,  Arizona.  The  measure  in- 
troduced at  the  request  of  the  Ari- 
zona High-line  Canal  Association,  con- 
templates the  reclamation  of  3,500,000 
acres  of  aird  land  in  Arizona,  the 
making  available  of  a  domestic  water 
supply  for  Los  Angeles  and  other 
southern  California  cities  and  the  de- 
livering of  water  for  irrigation  to  the 
Imperial  and  Coachella  valleys  of  Cali- 
fornia. 


Engineering  students  of  the  Univer- 
sity of  California  will  play  host  to 
10,000  visitors  in  their  college  halls 
March  19,  the  day  set  aside  for  the  an- 
nual open  house  of  the  engineering 
colleges.  Electrical  displays,  trick 
chemical  experiments  and  demonstra- 
tion of  equipment  will  entertain  visi- 
tors. 


Bruce  Clark  has  been  named  secre- 
tary for  the  California  Master  Plumb- 
ers' Association,  with  new  offices  in 
Los  Angeles.  The  state  executive  of- 
fices will  be  in  the  Wilcox  Building. 
Second  and  Spring  Streets,  Los  Ange- 
les. Records  from  the  San  Francisco 
office  have  been  sent  to  the  new  head- 
quarters. 


A  $500,000  experiment  designed  to 
solve  the  problem  of  how  properly  to 
settle  federal  reclamation  projects  after 
the  government  has  built  them  would 
be  authorized  in  a  bill  prepared  by  the 
interior  department  and  introduced  by 
Senator  Kendrick,  Democrat,  Wyoming. 

S.  R.  Black,  manager  of  the  Califor- 
nia Forest  Protective  Association,  has 
been  appointed  research  engineer  for 
the  California  White  &  Sugar  Pine 
Manufacturers'    Associa tion. 


The  city  manager  form  of  govern- 
ment is  from  10  to  20  per  cent  cheaper 
than  any  other  form  of  government, 
according  to  John  Edy,  city  manager  of 
Berkeley. 


J.-  F'.  Byxbee,  Jr..  city  engineer  of 
Palo  Alto,  estimates  cost  of  sewer  and 
water  extensions  at  $260,000  which  will 
provide  for  extensions  in  the  North 
I'alo  Alto  section.  Bonds  will  be  voted 
to  finance  the  work. 


Frank  M.  Duncan,  retired  contractor 
of  Reno,  Nevada,  died  in  that  city, 
March  3,  after  an  illness  extending 
over  a  period  of  years.  He  was  63 
years  of  age. 


Orange  county  supervisors  will  call 
an  election,  probably  June  10.  ,t.o  vote, 
.bonds  of  $1,200,000  to  finance  impro.vfe- 
jne.ijts   at   Newport   Harbor. 
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;iENCE,    IIV    EARTHQUAKE)    STUDY, 
TO    AID    BUILDERS 


Two  branches  of  science  hitherto 
msidered  widely  separate  came  to- 
ithcr    when    the    engineering;    section 

the  American  Association  for  the 
ivancement  of  Science  and  the  geolo- 
sts  interested  in  the  movements  of 
other  Earth,  held  a  joint  session  in 
ansas  City  recently  to  discuss  how 
udies  of  earthquakes  may  help  to 
lild  safe  buildings  in  California  and 
her  regions  subject  to  earth  tremors. 
Rev.  James  B.  Macelwane,  S.  J.,  pre- 
ssor of  geophysics  of  St.  Louis  uni- 
irsity,  and  in  charge  of  the  central 
ation  of  the  Jesuit  Seismological  as- 
ciatii  n,  said  by  extensive  study  it 
ould  1)6  possible  to  map  all  the  active 
ults  in  the  country. 
The  reflections  of  earthquakei  under- 
•ound  also  permit  the  geologist  to  de- 
rmine  the  extent  and  nature  of  cavi- 
es    in    the    earth,    and    thus    aid    him 

locate  oil  and  other  hidden  treas- 
■es..  If  necessary,  said  Father  Macel- 
ane,  the  prospector  can  produce  an 
rtificial  earthquake  by  exploding  a 
large  of  dynamite  and  record  the 
aves  with  a  portable  seismograph 
little  distance  away. 
Father  Macelwane  stated  that  the 
in    Francisco    Chamber    of    Commerce 

now  sponsoring  a  movement  to  in- 
all  four  seismograph  stations  in  its 
jigli1>orhood  for  the  special  study  of 
oal   shocks. 


MERICAN     ENGINEERIING     OOUNCIIi 
IiV    UTIliITIES    STUDY 


A  nation-wide  study  of  public  utili- 
es  and  various  problems  incident  to 
leir  ojjeration  is  to  be  made  by  the 
merican  Engineering  Council.  The 
ppointment  of  a  committee  has  been 
impleted  and  detailed  plans  for  the 
;udy  will  be  reported  to  the  council 
t   its   annual   meeting   in   Washington. 

Among  the  questions  for  which  an- 
kvers  arc  sought  are  these: 

Wliere  should  federal  regulation  end 
nd  state  or  municipal  regulation  be- 
In? 

What  is  tho  best  policy  for  the  reg'ii- 
ition   of   superpoiwer  systems? 

Should  methods  of  regulation  be 
Tittcn   into   state   constitutions? 

Wliat  are  the  best  theories  of  valu- 
lion,  of  rate-making,  and  of  service 
landards  as  required  by  state  and  fed- 
ral   commissions? 


IICHMOND     BUILDERS     ENJOY 
MONTHLY    DINNER 


Seventy-five  members  of  the  Rich- 
lO'nd  Builders'  Exchange  enjoyed  the 
5gulnr  monthly  dinner  following  a 
usinesR  meeting  of  the  organization 
riday  evening,  March  .'>.  Dinner  was 
;rved  by  the  general  contracting 
•aft  with  C.  F.  Theis  and  Carl  Overaa 
I  charge,  assisted  by  Norman  E.  An- 
erson,  E.  A.  F.  Carson,  D.  A.  Dinnie, 
.  Fag^orstrom,  A.  H.  Farrell,  K.  J. 
ennin.g,  A.  B.  Josselyn,  H.  S.  Men- 
?nhall.  Grant  Miller,  Sr.,  Carl  Overaa, 
B.  Koberson.  P.  M.  Sanford,  Wallace 
nelgrnve,  George  Tandy.  Chris  Theis, 
.  Waring,  T.  C.  .Pimm,  Fred  C.  Hos- 
ing. The  Cooper  .  Musical  company 
rovided  the  program  with-  novelty 
umbera. 


National    Lumber    Manufacturers 

Convene    in    Chicago    Next    Month 


Announcement  is  made  that  the 
Twenty-f-urth  Annual  Meeting  of  the 
National  Lumber  Manufacturers  Asso- 
ciation would  be  held  Thursday  and 
Friday,  .April  22-23,  at  the  Congress 
Hotel,   Chicago. 

The  morning  of  April  22  will  be  de- 
voted to  committee  meetings,  with  a 
general  program  of  addresses  in  the 
afternoon,  and  an  annual  dinner  In 
the  evening  at  which  those  present 
will  be  guests  of  the  National  Associa- 
tion. The  nominating  committee  is  ex- 
pected to  meet  on  the  morning  of 
Thursday,  April   22. 

The  second  day,  April  23,  will  be  de- 
voted   entirely    to    the    business    of    the 


Association,  Including  brief  stock- 
holders and  directors  meetings.  Pre- 
liminary announcements  and  room  as- 
signments for  committee  meetings 
will  be  issued  soon. 

Wednesday,  April  21,  should  be  kept 
open  for  a  meeting  of  the  National 
Lumber   Trade   Extension   Committee. 

It  is  expected  that  the  Consulting 
Committee  on  Lumber  Standards  will 
meet  Saturday,  April  24,  in  Chicago, 
and  that,  subject  to  the  approval  of 
Secretary  of  Commerce,  Mr.  Hoover, 
the  General  Standardization  Confer- 
ence will  be  held  in  Washington,  Tues- 
day, April  27,  preceded  by  a  meeting 
of  the  Central  Committee  in  Washing- 
ton on  Monday,  April  26. 


Common    Brick   Study   Shows   Need 

For   Greater   Simphfication 


A  study  of  existing  specifications  for 
( ommon  brick  recently  completed  by 
the  Bureaii  of  Standards,  Department 
of  Commerce,  shows  that  there  is  need 
for  greater  simplification  in  accept- 
ance procedure.  It  is  also  evident  that 
there  is  at  present  a  lack  of  standard- 
ized test  methods,  judging  from  pres- 
ent   building-    code    requirements. 

Study  of  test  data  obtained  from  a 
number  of  laboratories  shows  that  re- 
sult.>5  from  certain  r'rescribed  tests  for 
brick  have  a  fairly  definite  relation  to 
each  other,  thus  indicating  that  the 
number  of  tests  necessary  in  grading 
brick   may  possibly  be  reduced. 

According  to  the  present  specifica- 
tions of  the  American  Society  for  Test- 
ing Materials  there  is  required  an  ab- 
srnption  test,  a  crushing  test,  and  a 
cross-bending  test.  These  involve  too 
much  time  and  expense  for  ordinary 
use  although  the  standard  has  been 
useful  for  reference  purposes  and 
where  large  purchases  have  been  in- 
volved.   On    the    other    hand,    a    trans- 


ver.><e  test  can  be  made  with  simple 
portable  equipment  at  the  plant  or  on 
the  job,  and  future  data  may  prove 
this    test   sufficient. 

The  data  were  also  studied  for  rela- 
tions between  water  absorption  of 
brick  and  weathering  resistance. 
Freezing  and  thawing  tests,  to  be  con- 
clusive, must  be  carried  up  to  100 
alterations  or  more,  and  cannot  gener- 
nUy  I)e  applied  in  acceptance  tests.  If, 
however,  the  general  performance  In 
such  tests  could  be  indicated  from  the 
amount  of  water  absorbed  by  the  brick 
in  a  given  time  as  immersed  in  a  speci- 
fied manner,  freezing  tests  would  not 
often   have   to    be   made. 

The  Bureau  believes  that  the  results 
of  its  study  at  the  present  time  do  not 
justify  definite  conclusions  or  recom- 
mendations, but  it  has  been  able  to  col- 
lect, summarize,  and  compare  all 
available  test  data  and  place  this  ma- 
terial in  convenient  form  for  those 
who  are  interested  in  specification  and 
building  code  requirements. 


\.      A.     DICK  10  V     N.\M10D     DlilBCTOil 
I\   llOI,I,OA>    TILE  ASSOCIATION 


(By   <lie   Olis*r\-er) 


N.  A.  Dickey,  president  of  the  Cali- 
fornia Briclc  Company  of  San  Fran- 
cisco, at  the  last  annual  meeting  of  the 
Hollow  Building  Tile  Association  of 
America  was  elected  a  director  of  that 
organization. 

Mr.  Dickey  will  serve  in  the  Pacific 
Coast  Division,  Group  Ten,  comprising 
the   entire  Pacific  Coast  states. 

The  association.  In  choosing  Mr. 
Dickey  to  serve  as  a  director,  chose 
wisely  and  well,  inasmuch  as  he  Is 
probably  the  most  prominent  figure 
i-ngaged  in  the  hollow  tile  business 
throughout  the  entire  Pacific  Coast 
due  to  his  interest  in  matters  pertain- 
ing to  the  industry,  his  extensive  ad- 
vertising campaigns,  and  his  ten  years 
association  with  the  clay  products  In- 
terests in  this  section. 

Ab  president  of  the  California  Brick 
Company,     Mr.     Dickey     Is     in     direct 


cliarge  of  the  Llvermore  Fire  Brick 
Works,  Inc.,  and  the  California  Brick 
Company,  operating  plants  at  Liver- 
more  and  Niles,  respectively,  in  Ala- 
meda County.  The  capacity  of  each  of 
these  plants  is  in  excess  of  4000  tons 
of  clay  products  daily. 

Plants  operated  by  the  Llvermore 
Fire  Brick  Works,  Inc.,  and  the  Cali- 
fornia Brick  Company  manufacture 
fire  brick,  face  brick,  paving  blocks, 
step  and  wallc  brick,  partition  tile, 
Dickey  Master  Hollow  Building  Tile, 
floor   tile   and   otlier   clay   products. 


S.   F.   CONTK.VCTORS   PLAN   TO   FORM 
A.  G.  C.  UNIT 


Favorable  consideration  is  being 
given  by  the  membership  of  the  Con- 
tractors Association  of  Northern  Cali- 
fornia, with  headquarters  in  £!an  Fran- 
cisco, regarding  the  formation  of  a 
Cliapter  of  the  Associated  General  Con- 
tractors of  America. 
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A  $40,000  fire  in  the  plants  of  the  O. 
B.  Williams  Sash  &  Door  Co.,  and  the 
American  Portable  Home  Company, 
near  Seattle,  March  6,  is  attributed  to 
an  incendiary.  Flames,  it  is  said, 
leaped  from  a  dozen  places  in  the  Wil- 
liams plant.  The  will  of  O.  B.  Wil- 
liams, founder  of  the  Williams  Sash  & 
Door  Co.,  directing  that  his  $250,000 
factory  be  sold  to  his  employes  for 
$75,000,  is  in  litigation.  His  widow  is 
opposing    the    sale. 


The  unprecedented  building  going 
on  at  present  in  Sacramento  is  being 
reflected  in  increased  business  in  the 
lumber  industry  of  the  city,  according 
to  O.  H.  Miller,  manager  of  the  Knox 
Lumber  Company.  Miller  says  his  firm 
handled  20  per  cent  more  business  in 
January  and  February  of  this  year 
than  in  the  same  months  of  1925  and 
prospects  are  that  this  pace  will  be 
maintained  for  some  time  to  come. 


Dwan  and  Co.,  formerly  located  in 
the  MoTiadnock  Buildingi,  announcesi 
removal  to  larger  office  and  warehouse 
quarters  at  532-534  Sixth  Street,  San 
Francisco.  The  company  specializes  in 
the  sale  of  sidewalk  lights,  doors  and 
vents;  Toxement  waterproofing,  Cor- 
nell steel  rolling  doors,  anchor  posts 
and    other   specialty   materials. 


The  Weyerhaeuser  Timber  Company 
added  approximately  250,000,000  feet 
of  timber  to  its  holdings  on  the  Cowee- 
man  River,  Wash.,  when  it  purchased 
3200  acres  of  timber  land  from  Mrs.  Ida 
Corning  of  San  Anselmo,  Calif.  The 
pui'chase    price    was    not    disclosed. 


The  San  Diego  Dranch  of  the  Stand- 
ard Sanitary  Manufacturing  Company 
has  been  closed,  following  a  change  in 
the  company  sales  policy.  The  San 
Diego  showroom  will  be  maintained  in 
the  Spreckels  Building  under  the 
Standard-Pacific   Manufacturing   Co. 


H.  N.  Haynes  and  Frank  McGovern 
have  opened  the  Plumbers  Supply 
Company  at  812  Franklin  St.,  Oakland. 
Both  men  have  had  many  years'  ex- 
perience in  the  wholesale  plumbing 
supply  business  in  Northern  California. 


Fred  C.  Eckardt,  formerly  with  the 
steam  department  of  M.  Stulsaft  Com- 
pany, is  now  in  charge  of  sales  for 
Rayfield  Automatic  Oil  Burners.  The 
coast  distributor  for  the  Rayfield  Com- 
pany   is  K.   A.    Cornely,    San    Francisco. 


East  Bay  Electric  Co.,  capitalized  at 
$50,000,  has  been  incorporated  in  Oak- 
land. Directors  are:  R.  E.  Conrad,  A. 
Schlesinger  and  Josephine  C.  Smith,  all 
of  Oalvland. 

Channel  Lumber  Co.,  capitalized  at 
$100,000,  has  been  ineorporated  at  Santa 
Barbara.  Directors  are:  L.  M.  Meyer 
of  Santa  Barbara  and  C.  T.  Donovan 
and  J.  L'Heureux,  both  of  Los  Angeles. 

F.  M.  Maestretti  and  George  J. 
Fraties  of  Oakland  will  operate  in  the 
East  Bay  District  under  the  firm  name 
of   Dimond    Construction   Company. 


Minton  Lumber  Company  has  opened 
a  branch  office  in  Palo  Alto,  under  the 
management  of  Harry  A.  Hoyt. 


Pacific    Coast    Building    in 

February   Totals    $35,473,616 


F.  W.  Stanley  of  Fresno,  has  pur- 
chased tlic  plant  of  the  Adell  Cement 
Pipe  Works  in  South  F  Street,  Madera. 


Although  some  of  the  Pacific  Coast  cities  reported  marked  increases  It 
building  activity  during"  February,  ,the  majority  of  these  cities  and  the  Faj 
West  area,  as  a  whole,  shdw  a  reduction,  according  to  the  Pa«c(iflc  Coast  Sec- 
tion of  the  National  Montlhly  Building  Survey  of  S.  W.  Straus  &  Co. 

Official  reports  from  93  cities  show  a  total  of  12,387  building  permits  issuec 
during  February  involving  aggregate  construction  co«ts  of  $35,473,616.  Thlsl 
figure  is  13%  less  than  the  total  for  February  of  last  year  and  is  6%  lessi  thaji 
the  record-  for  Januaj  y  of  this  year. 

Los  Angelesi  issued  $8,542,370'  in  building  permits  during  February,  a,  re)-| 
duction  of  21%  from  the  February  reoord  of  19'25,  hut  shioiwing  la  22%'  Increae^ 
over  January's  figure.  In  the  Los  Angeles  metropolitan  area.,  16  municlpalitie*' 
report  a  total  of  $12,023,984,  which  is  5%  more  than'  for  January,  but  13%  lesiti 
than  for  last  February.  Exclusive  of  lios  Angeles  city,  this  area  s)hows  a  gairl 
of  18%  over  the  record  of  February,  1925. 

San  Firancisco  issued  $4,711,886  in  building  permits  during  February,  8%| 
less  than  in  January,  but  21%  more  than  during  February  of  last  year.  In| 
the  San  Francisco  Bay  area,  13  municipalities  report  a  February  t»tal  of)  $8,- 
720,055,  which  is  12%  lessi  than  the  January  figure  and  3%  below'  that  o-l 
last  February. 

Portland,  with  a  February  total  of  $2,502,090  In  building  permits  issuedi 
shows  a  26%  gain  over  the  January  record,  but  a  reductiotn  of  28%  from  Feib-I 
ruary  of  1925. 

Seattle  repo.rts  $2,346,300  in  February  building  permits,  a  53%  reductiionj 
trom  the  January  total,  but  Showing  a  gain  of  14%  over  last  year's  February 
figure. 

Following  are  the  official  Feibruary,  1926.  construction  cost  figures  re- 
ported by  building  department  executives  from  93  cities  In  the  Pacific  Coasrt 
Section: 

February,  1926  Febrnary,  Jannarr 

City  Xo.  Vost  1925  1»26 

CALIFORNIA 

Alameda      68  $       195,708  $       125,059  $       103,824 

Alhanibra       65  169,706  174,420  182, 40C 

Anaheim       14  9,840  7,058  14,575 

Bakersfield      91  220,709  88,757  312,560 

Berkeley       227  476.546  669,639  943,339 

Beverly    Hills     146  779,192  460,452  768,775 

Burbank        75  175,088  161,530  166,075 

Burlingame       IS  67,215  182,815  205,675 

Colton      15  20,160  39,050  61,000 

Compton     49  84,272  100,975  83,27e 

Coronado        7  16,450  51,815  20,64C 

Culver  City   19  42,068  70,275  85,385 

Emeryville       6  7,735  32,275  17,100 

Eureka      24  20,111  442,565  35,621 

Fresno       91  87,967  201,041  75,176 

Fullerton        10  15,650  60,845  16,100 

Glendale       204  855,844  613,280  1,001,205 

Huntington   Park    57  94,566  90,890  79,305 

Inglewood      52  159,545  204,920  79,450 

Long   Beach    404  815,675  1,520,892  814,450 

Los   Angeles    2783  8,542,370  10,884,244  6,973,252 

Lynwood       25  46,050  40,300  78.600 

Modesto 41  56,015  52,240  38,785 

Monrovia        35  35,250  130,250  76,160 

Montebello       6  29,800  30,950  9,740 

National    City     18  33,860  37,660  26,200 

Oakland      909  3,062,466  3,540,141  2.895,253 

Ontario        25  27,860  63,920  90,765 

Orange      2  2,000  15,500  35,550 

Palo   Alto    71  214,388  179,170  172,615 

Palos  Verdes  Estates    10  21,100  15,500  14,500 

Pasadena      223  509,666  509,656  1,295,207 

Piedmont      21  122,736  154,772  124,656 

Pomona       50  114,205  55,680  81.250 

Redlands      32  61,350  175,472  111,675 

Redondo   Beach    10  21,900  33,375 

Redwood    City    34  88,200  126,248  76.205 

Richmond       34  54,915  30,215  79,120 

Riverside      91  135,155  130,413  198,165 

Sacramento      199  433,673  1,966,158  457,312 

San    Bernardino     100  528,882  212,988  178,004 

San   Diego    574  1,293,205  1,028,360  1,252,953 

San   Francisco    753  4,711,886  3,871,487  5,153,504 

San    Gabriel    13  13,750  54,865  59,360 

San    J'se         107  303,895  465,445  391,445 

San    Leandro    32  149,410  58,650  133,050 

San  Mateo    31  126,910  74,800  48,595 

San    Rafael    9  41,960  36,000  13,245 

Santa    Ana     53  129,345  237,966  106,504 

Santa    Barbara     122  166,249  227,785  ^29,089 

Santa  Cruz    15  31,510  102,168  57,213 

Santa    Monica     145  439,915  274,350  316,500 

South   Gate        47  111,350  67,000  83,575 

Stockton  93  219,175  306,750  156,190 

Torrance  H  21,700  38,125  21,400 

Venice  '"  ••  52  61,052  120,400  108,939 

\entura 48  142.185  190.758  215,525 

Whittier  20  25,590  42,190  28,905 

Total      ". '. 8486  $26,444,955  $30,847,129  $26,588,312 

Phoe^\x''^  91  $       152,332  $       409,351  $       397,980 

Tucson         ....      53  72,010  100,787  106,520 

Total"".'.'.'.'. 144  $       224,342  $       510,138  $       504,500 

B^fs"^    48  $         23,274  $         58,695  $         22,500 

Lewi'^ton                             25  93,950  13.225  84,550; 

N^mtri           :  16  18  310  24,470  12,166 

'Pwin    F'llis 2  5,200  3,650  150 

Total  .::'.'. :'.:;.:.;...  91       $   140:764       $   100,040       $   119,365 

RonV"^'^.'^ 14      $    75,050      $         50,325      $    43,700 
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OREGON 

Astoria       20 

Kugene        37 

Klamath    Falls    62 

La    Grande    16 

Marshfleld       15 

Portland       1009 

Salem       41 

Total        1200 

UTAH 

Logan      2 

Oifden      11 

Prove       1 

Salt   Lake   City    54 

Total        6S 

WASHINGTON 

Belllngham        67 

Everett       99 

Hoquiam       29 

Longview       90 

Seattle       901 

Spl»kane       159 

Tacoma       248 

Vancouver       29 

Wenatchee       24 

Yakima       59 

Total        1705 

BRITISH  COLUMBIA 

Vancouver       308 

Point   Grey    145 

Burnaby      76 

North    Vancouver     25 

South    Vancouver     78 

West  Vancouver 22 

New    Westminster    25 

Total        679 

Grand  Total— 93  Cities   12,387 


1 

5,460 

$ 

106,750 

$ 

6,100 

74,200 

300,525 

158,700 

106,825 

36,755 

79,984 

20,580 

10,140 

21,725 

29,190 

20,215 
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2,502,090 

3,504,680 

1,985,660 

122,875 

154,950 

112,650 

$ 

2,861,220 

$ 

4,134,015 

? 

2,385,919 

i 

1,800 

$ 

3,500 

% 

3,000 

19,150 

54,850 

15,800 

2,000 

17,000 

2,000 

187,690 

472,700 

137,346 

$ 

210,640 

? 

548,050 

% 

158,146 

$ 

61,531 

1 

184,550 

$ 

88,773 

86,295 

189,208 

93,895 

62.550 

34,380 

32,970 

264,923 

192,288 

149,675 

2,346,300 

2,052,105 

5,003,660 

204,555 

344,851 

163,381 

761,140 

737,645 

987,675 

48,985 

29,760 

31,365 

.  63,000 

26,110 

27,925 

80,960 

46,045 

45,290 

? 

3,980,239 

$ 

3,836,942 

$ 

6,624,609 

$ 

792,485 

$ 

458,925 

$ 

981,545 

458,900 

547,700 

270,800 

80,985 

73,525 

76,365 

30,605 

21,735 

17,380 

85,320 

64,690 

86,850 

40,411 

8,025 

12,075 

47,800 

46,675 

42,050 

i 

1,536,406 

$ 

1,221,475 

% 

1,487,065 

n 

15,473,616 

?41,248,114 

$37,911,616 

PtBLIC    TO    BEXEKIT    BY    CONTEST 
FOR  PLA\S  OP  GAS  PIPED  HOMERS 


Cold   Weather   Problems   With 

Regard    to   Use   of    Mortars 


I 


Acute  weather  conditions  in  the 
present  winter  season  have  brought 
peculiar  emphasis  to  the  cold  weather 
problems  of  the  contractor  and  build- 
er. Of  these,  mortar  is  one  of  the 
most  important.  To  find  a  mortar  that 
will  fill  the  requirements  for  com- 
pressive and  tensile  strengths,  retain 
its  workability  under  severe  conditions 
and  yet  be  economical,  has  been  one  of 
the  most  important  questions  in  the 
field. 

Eight  lime  and  portland  cement 
mixes  and  four  bricklayers'  cements 
were  recently  tested  at  the  University 
of  Wisconsin  for  shear,  tensile  and 
compressive  strengths  after  curing  In 
warm  and  cold  storage.  From  these 
tests  a  lime-cement  mortar  composed 
of  one  part  cement,  two  parts  lime  and 
nine  parts  sand  was  recommended  for 
winter  use.  Strength,  workability  and 
economy  requirements  are  all  fulfilled 
by  this  1:2:9  mortar. 

"Shear  strength"  comes  Into  play  in 
the  bond  between  bricks,  which  must 
resist  side  pressure  against  the  wall, 
displacement  of  the  bricks  and  bulg- 
ing. The  problem  of  bulging  is  par- 
ticularly dawgerous  in  winter  work. 
The  mortar  recommended  as  a  result 
of  these  tests  contained  twice  as  much 
lime  as  cement,  was  almost  as  strong 
as  straight  portland  cement  mortar  in 
warm  storage  and  held  Its  strength  in 
cold   storage. 

Tensile  strength  plays  its  part  In 
resisting  forces — due  to  eccentric  load- 
ing which  throw  one  side  of  the  wall 
into  compression  and  the  other  side 
into   tension. 


Compressive  strength  of  mortar  is 
usually  considered  as  being  most  Im- 
portant. The  1:2:9  mortar  showed  an 
increase  in  strength  of  over  300%  In 
cold  storage,  a  gain  greater  than  any 
ohter  mortar  tested.  Tests,  as  well  as 
experience  show  that  lime  mortar  has 
plenty  of  strength  for  modern  con- 
struction. 

The  exceptional  combination  of  ad- 
vantages possessed  by  this  mix  makes 
it  ideal  for  cold  weather  use.  It  will 
spread  easily  under  severe  conditions, 
is  highly  plastic  and  easily  handled. 
No  other  material  spreads  as  easily  as 
lime  and,  in  practice,  the  strength  of 
the  wall  depends  as  much  upon  the 
spreading  qualities  of  the  mortar  as  it 
does  upon  tensile  or  compressive 
strength.  Better  workability  is  a 
quality  much  appreciated  by  the 
workman.  Most  mortars  will  stiffen 
up  in  cold  weather  and  be  hard  to 
handle  when  the  hands  are  cold.  The 
effect  of  winter  conditions  on  the  1:2:9 
mix  is  negligible.  This  factor  makes 
for  greater  efficiency  in  construction. 

This  mix  is  low  in  cost.  The  ma- 
terials are  readily  available  in  all  sec- 
tions of  the  country,  and  may  be  pur- 
chased under  standard  A.  S.  T.  M. 
Specifications  which  insure  absolute 
uniformity.  With  building  operations 
being  carried  farther  into  cold 
weather  with  profit  to  the  contractor, 
convenience  to  the  owner  and  an  ex- 
tended season  of  employment  for  the 
workmen,  the  findings  of  the  tests 
conducted  at  the  University  of  Wis- 
consin   are    most    timely. 


LUMBER  MILL.  DESTROYED 


MERGER  COMPLETED 


The  main  mill  of  the  Stout  Lumber 
Company  at  North  Bend,  Ore.,  was 
destroyed  by  fire  Feb.  26.  The  loss  is 
estimated  at  between  |350,000  and  $500,- 
000,  according  to  R.  T.  Bourns,  man- 
ager of  the  company,  who  announces 
plans  will  be  made  at  once  to  rebuild 
the  plant. 


The  Burbank  Planing  Mill  Co.,  Bur- 
bank;  Tom  Merrell  Sash  &  Door  Co., 
Long  Beach;  Pasadena  Mfg.  Co.,  Pasa- 
dena; Hepburn-Topham  Mill  Co.,  Los 
Angeles,  and  the  Sunset  Sash  &  Door 
Co.,  Hollywood,  have  merged  with  the 
Pacific  Door  &  Sash  Co.  The  united 
concerns  will  be  operated  as  the  Paci- 
fic Door  &  Sash  Co. 


To'  bring  before  the  public  plans  of 
a  .selected  number  of  well-designed 
houses  which  lend  themselves  to  sub- 
urban and  residential  localities  and 
which  incorporate  adequate  and  eco- 
nomical provision  for  gas  service  is 
the  object  of  a  competition  for  archi- 
tects being  conducted  by  the  Ameri- 
can Gas  Association.  It  will  also  bring 
to  the  attention  of  the  prospective 
home  builder  and  architect  the  many 
ways  in  which  gas  can  be  used  con- 
veniently in   the  home. 

The  contest  calls  for  plans  for  a  six- 
room  house.  Twenty-five  hundred  dol- 
lars will  be  distributed  among  nine 
prize  winners,  and  in  addition,  five 
plans  will  be  chosen  for  honorable 
mention. 

The  competition  will  make  it  pos- 
sible for  every  home  owner  or  pro- 
spective home  owner  to  secure  plans 
that  allow  for  the  most  modern  and 
efficient  gas  appliances  and  piping.  In 
the  past  many  builders  have  over- 
looked the  great  convenience  of  gas 
service  in  the  home,  and  the  competi- 
tion is  planned  to  offset  this.  The 
architect  will  be  able  to  build  homes 
that  will  make  living  more  comfort- 
able for  the  owner. 

The  terms  of  the  contest  and  other 
information  on  the  uses  to  which  gas 
service  may  be  applied  in  the  home 
will  be  furnished  without  charge  to 
anyone  who  wishes  to  compete  if  he 
applies  to  the  Architectural  Advisor, 
William  Adams  Delano,  care  of  the 
American  Gas  Association,  342  Madi- 
son Avenue,  New  York,  N.   Y. 


EARTHQUAKE        STANDARDS        ARE 
MET    ON    OAKLAND     SCHOOLS 


In  reply  to  individual  attacks  which 
he  says  have  been  made  upon  the 
standards  of  construction  adopted  for 
new  Oakland  school  buildings,  W.  E. 
Whalin,  superintendent  of  buildings 
and  grounds  of  the  Oakland 
School  Department,  has  prepared  a 
lengthy  report  for  the  Board  of  Edu- 
cation dealing  particularly  with  earth- 
quake hazards,  for  which  he  says  the 
building   department  has   provided. 

"The  standards  and  conclusions 
adopted  regarding  earthquake  hazard 
have  met  with  the  hearty  approval  of 
all  architects  who  have  been  engaged 
by  you  to  design  plans  for  various 
school  buildings,"  he  reports  to  the 
board. 

Good  construction,  he  says,  depends 
upon  three  factors,  correct  design, 
good  materials  and  good  workman- 
ship. 

He  also  stresses  the  importance  of 
locating  buildings  on   bedrock. 

The  report  also  contains  the  observa- 
tions of  other  students  of  earthquakes 
on  the  effects  on  buildings,  particularly 
in  San  Francisco  and  Santa  Barbara. 
In  preparing  standards  for  the  Oak- 
land school  buildings,  Whalin  says  he 
has  followed  out  the  recommendations 
made  by  these  observers. 

"When  buildings  are  well  construct- 
ed, earthquakes  need  not  be  feared,"  he 
declares,  and  adds  that  he  has  kept  this 
opinion  uppermost  in  mind  in  design- 
ing schools   for  Oakland. 


WANTS     CATALOGUES 


Washington  J.  Miller,  formerly  lo- 
cated at  417  Market  St.,  San  Francisco, 
has  moved  to  larger  quarters  at  337 
Seventeenth  St.,  Oakland  and  desires 
to  receive  catalogs  and  samples  of 
building   materials   and   equipment. 
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Saturday,   March   13,.  19. 


APARTMENTS 


Contract    Awarded. 

APARTMEiNTS  Cost,    $16,800 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Lot 
6  Blk.  4. 

Two-story  frame  apartment  with  ga- 
rage. 

Owner— Hugh  McClintic,  376  S-Pifth 
St.,  San  Jose. 

Architect — Chas.  S.  McKenzie,  Bank  of 
San  Jose  Bldg.,  San  Jose. 

Contractor — M.  W.  &  W.  B.  Reese,  1210 
Minnesota    St.,    San    Jose. 


To  Be  Dame  By  Day  Work. 

APARTMENTS.  Cost,    $12,000 

BERKELEY.      1915  Hearst  Ave. 

Two-story  12-room  frame  (4)  apart- 
ments. 

Owner — M.  Gillespie,  940  Wawona 
Ave.,    Oakland. 

Designer — E.  Field,  American  Bank 
Bldg.,  Oakland. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,    $35,000    ea. 

SAN    FRANCISCO.      W    Steiner    50    and 

87   N  Lombard  St. 
Two    three-story    and    basement    frame 

(15    each)     apartment    buildings. 
Owner  —  Christiansen    Bros.,    687    20th 

Ave.,    San   Francisco. 
Architect — None. 


Plans    Being    Prepared. 

APARTMENTS.  Cost,    $30,000 

OAKLAND.      Vermont    St. 

Three-story  frame  and  stucco  studio 
and   apartment    building. 

Owner — L.    Nicolini. 

Architect — Chas.  Williams,  1524  Frank- 
lin  St.,   Oakland. 


Contract   Awarded 

APARTMENTS.  Cost,    $30,000 

SAN    FRANCISCO.       N.    W.    Adair    and 

Howard  Sts. 
Three-story    and    basement   frame    (18) 

apartments. 
Owner — Daniel    Healy,    3880    22nd    St. 
Architect;    and     Contractor — Frank     M. 

Mayer,    760   Pacific   Bldg. 


To   be   Done  by  Day's   Work. 

APARTMENTS  Cost,   $30,000 

SAN  FRANCISCO.  N  Bay  St.  145  E 
Polk   St. 

Three-story  and  basement  frame  (18) 
apartments. 

Owner — Axely  A.  Johnson,  632  Belve- 
dere  St.,   San  Francisco. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $310,000 

SAN  FRANCISCO.      SW  Cor.  Green  and 

Jones  Sts. 
Twelve-story    and    basement    Class    A 

community    apartments. 
Owner — Niels   Schultz   and   Oser  Estate 

Corp.    (Rothschild  Bros.,  Agents). 
Architect — Hyman   &   Appleton,  68   Post 

St.,  San  Francisco. 
Building  will  contain  eleven  apart- 
ments, each  of  which  will  occupy  one 
entire  floor.  There  will  be  two  floors 
devoted  to  service  and  garage  space, 
with  accommodation    for   twenty  cars. 

trntract    Awarded. 

APARTMENTS.  Cost,    $11,380 

OAKLAND.  S.  E.  29th  St.  and  Tele- 
graph  Ave. 

Moving,  raising  and  altering  3-story 
and  basement  frame  and  brick 
veneer  store  and  apartment  build- 
ing. 

Owner— Walter  B.  and  John  Bakewell, 
2831    Teleg^raph    Ave.,    Oakland. 

ArchiI.eict — HutcHinson  &  Mills,  li214 
Webster  St.,   Oakland. 

Contractor— Wiley  T.  Vaughn,  501 
Webster    St.,    Oakland. 


Contract  Awarded. 

APARTMENTS.  Cost,    $12,000 

OAKLAND.  S.  46th  St.,  336  W.  Mar- 
ket St. 

Two-story    12-room    frame    apartments. 

Owner — L.  Accinelli,  861  46th  St.,  Oak- 
land. 

Architect — None. 

Contractor— P.  A.  Hill  &  Co.,  319  14th 
St.,   Oakland. 


Owner  Taking  Segregated  Figures. 
APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO.        NW    Clement    and 

Nineteenth    Ave. 
Three-story    and    basement    frame    (10) 

apartments. 
Owner — Margaret    Ruxton,    1318    Rhode 

Island    St.,    San    Francisco. 
Architect — R.    R.    Irvine,    735    New    Call 

Bldg.,   San  Francisco. 


Completing  Plans. 

APARTMENTS  Cost,   $75,000 

SAN    FRANCISCO,      W    S   Taylor    near 

Jackson. 
Three-story    frame    and      brick    veneer 

apt.    containing    36    2-room    apts. 
Owner  —  O.    A.    Brown,    319    De    Young 

Bldg.,   S.  F. 
Architect — H.   H.   Larsen,  447   Sutter  St. 

San   Francisco. 
Owner   to   take   segregated   figures   in 
about  a  week. 


LOS  ANGELES,  Cal.  —  Wm.  Allen, 
Bank  of  Italy  Bldg.,  has  prepared 
plans  for  a  5-story  and  basement  class 
B  apartment  house  to  be  erected  at 
3615  W  1st  St.  by  Cooper  &  Farber,  323 
Chapman  Bldg.,  for  Wm.  K.  Newbow; 
120    rms.,    50    apts.,    65x120    ft.;    $115,000. 


PORTLAND,  Ore.^Archs.  De  Young 
&  Roald,  Spalding  Bldg.,  will  ask  bids 
shortly  to  erect  3-story  and  basement, 
concrete  and  brick  apartments,  100  bv 
100  ft.,  at  E-6th  and  Taylor  Sts.;  36 
apts.  16  single  and  remainder  2  and 
3-room   apts.      Percy   Tull,   owner. 


LA  JOLLA,  San  Diego  Co.,  Cal. — 
Edgar  V.  Ullrich  is  preparing  plans  for 
4-story  masonry  apartment  building  at 
Prospect  and  Herschell  Sts.,  for  Roy 
B.  Wiltsie  and  MacArthur  Gorton.  It 
will  be  built  in  shape  of  letter  H  and 
will  contain  102  apts.;  steam  heating, 
refrigerating  system,  automatic  ele- 
vator,   65-car   garage. 


LOS  ANGELES,  Cal.— Architect  S. 
Chas.  Lee,  530  Pet.  Sec.  Bldg.,  is  pre- 
paring plans  for  3-story  and  basement 
Class  C  brick  and  stucco  English  style 
apartment  building  at  the  southwest 
corner  of  Council  St.  and  N.  Edgemont 
St.;  owner's  name  withheld;  35  single 
and  double  apartments;  101x104  feet, 
stucco  and  brick  exterior,  composition 
roofing;    $100,000. 


MARTINEZ,   Contra  Costa  Co  ,  Cal 

See  "Banks,  Stores  and  Oflices,"  this 
'ssue.  Site  purchased  for  business 
block    and    3-story   apartments. 


E.  T.  Thurston 

Mem.  Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


LOS  ANGELES,  Cal.— Harry  Feigei 
baum,  201  S.  Canon  Dr.,  Beverly  Hill 
will  build  4-story  and  part  basemen 
1 12-room  bride  apartments  on  Wes 
lake  Ave.,  between  5th  and  6th  Sts.,  f( 
self;  160.\40  feet,  composition  roc 
structural  steel;  $110,000.  Day  woi 
and  subcontract  by  owner. 


SEATTLE,  Wash.— Walter  &  Brad; 
Hoge  Bldg.,  at  approx.  $350,000  award* 
contract  to  erect  8-story  and  basemei 
reinforced  concrete,  85  by  103  ft.  apari 
ments  at  E-43rd  St.  and  Brooklyn  Av« 
for  University  District  Development  O 
Cast  stone  and  pressed  brick  facini 
Earl  A.  Roberts,  architect,  Burke  BIdi 

SEATTLE,  Wash.— Walter  &  Brad' 
Hoge  Bldg.,  at  approx.  $165,000  awar^ 
ed  contract  to  erect  2-story  hea 
mill  construction  addition,  100  by  1 
n.,  for  apartments  at  4006  Brookl 
Ave.,  for  Herbert  Smith.  Earl  . 
Roberts,  architect,  Burke  Bldg.,  Seattl 


BONDS 


WALLA  Wal.ua,  vv^ash. — Electioi 
will  be  held  in  School  District  No.  1 
March  30  to  vote  bonds  of  $90,000  t 
finance  erection  of  new  school  to 
place    Lincoln    School. 


CARMICHAEL,  Sacramento  Co.,  Ca! 
— Election  will  be  held  March  26  ii 
Carmichael  School  District  to  vot 
bonds  cf  $19,500  to  finance  erection  o 
new  school.  Trustees  of  dist  are:  R 
Gibbons,  L.  E.  McDougal  and  J.  El 
Barrett. 


ol 


DINUBA,  Tulare  Co.,  Cal.— Trustees  ^r 
Dinuba  High  School  Dist.  contemplate 
formation  of  junior  high  school  dist 
If  dist.  is  formed,  bonds  will  be  vote(i 
to  finance  erection  of  group  of  junioii 
high   school   buildings. 


J 


GILROY,  Santa  Clara  Co.,  Cal  — 
Bonds  of  $60,000  voted  to  finance  erec- 
tion of  new  elementary  school  est 
cost,  $40,000  and  addition  of  6  class-, 
rooms  and  cafeteria  to  high  school! 
est.    cost,    $20,000. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.^ 
San  Pablo  School  District  defeats  pro- 
posal to  issue  bonds  of  $45,000  to  fi- 
nance erection  of  new  school. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Redwood  City  Elementary  School 
District  votes  bonds  of  $85,000  to 
finance  erection  of  new  school  and  pur- 
chase of  equipment. 


EUGENE,  Ore.— April  6  is  date  set 
'.o  vote  bonds  of  $90,000  to  finance  erec-i 
tion  of  two  6-classroom  grade  schools.! 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Mar.  22,  bids  will  be  received  by  Board 
of  Supervisors  for  sale  of  $2,000,000 
high  school  bonds  and  $2,000,000  gram- 
mar school  bonds  of  Los  Angeles  City 
high   and   grammar   school  districts. 

TULARE,  TulIT^  Co..  Cal.— Untl]^ 
.Vlarch  18  bids  will  be  received  by! 
t'?m,"nL  supervisors  for  purchase  of 
MOO, 000  bond  issue  of  Tulare  Elemen- 
tary School  District;  proceeds  of  sale 
tu  finance  erection  of  school  buildings. 
I'lans  for  the  structures  are  being  pre- 
pared by  _Swart2  &  Ryland,  architects, 
Kowell   Bldg.,   Fresno. 

MOUNTAIN  VIEW,  Santa  Clara  Co.. 
Cal.-— Second  election  will  be  held 
March  30  in  Mountain  View  Grammar 
Scliool  District  and  Mountain  View 
Linion  High  School  District  to  vote 
bonds  of  $205,000  to  finance  erection 
ti-rn^n"'''^  grammar  schools,  costiiier 
$  ..0,000  and  tor  shop  and  gymnasium 
huUdings  at  high  school  to  cost  $55,000. 


Saturday,  March  13,  1926 


YUBA  CITY,  Sutter  Co.,  Cal.— Elec- 
tion will  be  held  March  29  in  Winship 
School  District  to  vote  bonds  of  ?^5,- 
000  to  finance  erection  of  new  school, 
plans  for  which  have  been  prepared  by 
Kdward  von  Geldern,  engineer,  Yuba 
City.  

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
^Bond  election  is  contemplated  in 
Crescent  City  Grammar  School  Dis- 
trict to  secure  funds  to  finance  erec- 
tion of  new  school.  Est.  cost,  ?45,000. 
Plans  will  probably  be  prepared  by 
Norman  R.  Coulter,  architect,  46  Kear- 
ny St.,  San  Francisco. 

RAYMOND,  Madera  Co.,  Cal.— Elec- 
tion will  be  held  March  26  in  Raymond 
Grammar  School  District  to  vote 
bonds  of  $45,000  to  finance  additions 
to  present  school.  Trustees  of  dist. 
are:  Mrs.  Marguerite  Philp,  C.  A. 
Vignola    and    Mrs.    Pauline    Probasco. 


BUlLDlNa    AND    tJNGINEERING    NEWS 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
San  Mateo  Junior  College  and  San 
Mateo  Union  High  School  Districts 
have  voted  bonds  of  $600,000  to  finance 
purchase  of  present  high  school  plant, 
purchase  a  34-acre  site  and  erection 
of  a  new  high  school,  enlarge  Burlin- 
game  High  school  and  purchase  site  in 
San  Bruno-Lomita  section  and  erect 
another   high   school. 


MIDDLETON,  Lake  Co.,  Cal.— Elec- 
tion will  be  held  March  29  in  Middle- 
town  Union  School  District  to  vote 
bonds  of  $10,000  to  finance  erection  of 
new  school.  Trustees  of  district  are: 
Letha  Rees,  Albert  S.  Spooner,  Julia 
Field,  (clerk);  L.  O.  Armstrong  and 
J.  J.   Robertson. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Election  will  be  held  April  2  in  Buena 
Vista  School  District  to  vote  direct  tax 
of  $7500  to  finance  erection  of  new 
school.  Trustees  of  district  are:  Mrs. 
Campbell,  Mrs.  Ruby  Parks,  Mrs.  M.  R. 
Hall. 


TULARE,  Tulare  Co.,  Cal.— Election 
will  be  held  April  9  in  Laurel  School 
District  to  vote  bonds  of  $18,000  to 
finance  erection  of  new  school.  Trus- 
tees of  district  are:  A.  C.  Harris,  A.  P. 
Kirkpatrick  and  R.  S.   Middleton. 


Plans  Being  Re-Figured. 

CHURCH  Cost,    $30,000 

SAN    FRANCISCO,      Seventh    Ave.    and 

Geary    Street. 
Frame     and     stucco     church      building 

(chapel,    auditorium,     balcony    and 

classrooms). 
Owner — Asbury      Methodist      Episcopal 

Church    (Rev.  Owen,   pastor). 
Architect   —   Rollin   S.    Tuttle,    363    17th 

St.,   Oakland. 

Sub-Bids  Being  Received — Contract  Let 
CHURCH  Cost,    $65,000 

ALAMEDA,  Alameda  Co.,  Cal.   Sixth  St. 

bet.   Taylor  Ave   and  Palace   Court. 
Class    A    reinforced      concrete      chlrch, 

seating    capacity,     500    and    parish 

house. 
Owner    —    St.    Barnabas    Church    (Rev. 

Father    P.    McGratton,    pastor). 
Architect — John    J.    Donovan,    Tapscott 

Bldg.,   Oakland. 
Contractor — Barrett  &  Hilp,  354  Hobart 

St.,    Oakland. 
I^umber — -Sunset  Lumber  Co.,  Oak,  First 

and   Water   S'ts.,   Oakland. 


SEBASTOPOL,  Sonoma  Co.,  Cal.  — 
Second  election  will  be  held  March  26 
in  Analy  Union  High  School  District 
to  vote  bonds  of  $16,500  to  finance 
completion  of  gymnasium  building, 
previous    election    failed   to   carry. 

NORTH  SACRAMENTO,  Cal.— Second 
election  will  be  held  April  24  In  North 
Sacramento  High  School  District  to 
vote  bonds  of  $58,000  to  finance  high 
school  additions.  Previous  election 
failed   to  carry. 

3AKERSFIELD,  Kern  Co..  Cal.  — 
Kiection  will  be  held  March  30  in  Fair- 
fax School  District  to  vote  bonds  of 
$15,000  to  finance  school  improvements. 
Trustees  of  dist.  are:  A.  W.  Rench,  M. 
F.  Clark  and  L.   S.  Abel. 


CHURCHES 


March  5,  1926 
Plans    Being    Prepared. 
CHURCH.  Cost,    $35,000 

STOCKTON.     San  Joaquin  Co.,  Cal.     W. 

Washington  and  Madison   Sts. 
Church   Building,    36x85   feet. 
Owner — Japanese       Buddhist      Chtiroh, 

Rev.   G.   Y.   Tofuku,   pastor. 
Architect — Shawning      and      Kltatnura, 

517  Sth  St.,  Oakland.  Cal. 
Board  of  trustees  of  church  is  com- 
posed of  fifteen  members  of  the  Jap- 
anese-American Association  of  Stock- 
ton which  has  $20,000  available  of  the 
$35,000  pledged  to  finance  construction. 

Plans  Being  Completed. 

CHURCH.  Cost.    $42,000 

GlLROY,    Santa  Clara   Co..    Cal.     North 

Monterey   and   First   Sts. 
Rc.nforced    concrete    church. 
Owner — Gilroy    Catholic    Church.    Wal- 
ter    G.     Fitzgerald,     chairman     of 
building  committee,   Gili-oy,  Cal. 
Arahitf^et — Crestton     H.     Jensen,     Sfenta 
Fe   Bldg.,   San   Francisco. 
Will   be   of   Roman    type   of  architec- 
ture.    Old  Mission  tile  roofing,  seating 
610  persons. 


Plans    Being    Prepared. 

CHURCH  Cost,  $ 

ALBANY,   Alameda  Co.,  Cal.  NW  Marin 

and   Stannage  Aves. 
Frame   and   stucco    church. 
Owner   —   Albany    Methodist   Episcopal 

Church. 
Architect — Wythe,  Blaine  &  Olsen,  1800 

Telegraph   Ave.,    Oakland. 


Plans   to   be   Prepared. 

CHURCH  Cost,    $35,000 

HANFORD,  Kings  Co.,  Cal.     Redington 

and   Center   Sts. 
Reinforced    concrete    church    building. 
Owner — First    Methodist    Church,    Rev. 

L.    V.   Lucas,    Pastor. 
Architect— Wythe,    Blain    &   Olsen,    1800 

Telegraph    Ave.,    Berkeley. 

FRESNO,  Fresno  Co.,  Cal. — Trinity 
Jethodist  Episcopal  Church,  Rev.  J.  E. 
Vandagriff,  pastor,  plans  early  con- 
atruction  of  first  unit  of  $90,000  church 
at  Van  Ness  and  University  Aves.;  est. 
cost,  $30,000;  will  be  two  stories  in 
height,  brick  construction,  containing 
assembly  rooms  and  student  gathering 
rooms.  The  2nd  unit  is  estimated  to 
cost   $60,000. 


SACRAMENTO,  Cal.  —  Congregation 
or  Westminister  Presbyterian  Church, 
Sherman  L.  Divine,  pastor,  votes  to 
proceed  with  plans  for  proposed  $250,- 
dOO  cathedral  to  be  erected  opposite 
Capitol  Park,  at  13th  and  N  Sts.  Au- 
thorization to  purchase  the  property 
has  also  been  voted.  Will  be  of  the 
Colonial  type  of  architecture.  It  Is 
proposed  to  have  the  structure  com- 
pleted  for    the    1927    Easter   servic* 


LOS  ANGELES,  Cal. — Archt.  Harry 
L.  Pierce,  701  Wright-Callender  Bldg.. 
has  completed  plans  for  two-story  and 
basement  frame  and  stucco  church,  at 
54th  St.  and  6th  Ave.,  for  Mesa  Congre- 
gational Church,  Dr.  Henry  E.  Culber- 
son, pastor;  auditorium  with  balcony  to 
seat  approx.   600   people. 


LOS  ANGELES',  Cal.  —  Architect 
Harold  Cross,  Merch.  Natl.  Bank  Bldg., 
has  completed  plans  for  a  new  church 
md  educational  building  at  the  north- 
Tve^t  corner  of  Pico  Blvd.  and  Arling- 
ton Ave.  for  Arlington  Ave.  Christian 
Church;    auditorium    to    seat    800,    Sun- 


Member  S.  F.  Builders'  BSxchans^ 
Phone  Sutter  <700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Rooflng 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jcaate   St^  San  VVanctseo 

Rea.    4201    Mission    St. 

Phone    Randolph    6982 


flay  school  dept..  classrooms,  banquet 
hall  and  kitchen;  60x150  feet,  reinforc- 
ed concrete  construction;  $150,000.  Bids 
will  be  taken  this  week  on  general 
contract,  plumbing,  wiring,  heating 
s.nd   ventilating   and   painting. 


FACTORIES  &  IVAREHOUSES 


Contracts    Let— Sub-Bids    Being    Taken 

t>HOP  Cost,    $ 

SOUTH       SAN      FRANCISCO.       Site    of 

present    factory. 
Three-story    reinforced    concrete    shop 

building. 
Owner— W.    P.    Fuller    &    Co.,    301    Mis- 
sion   St.,    San    Francisco. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Contractor — P.    J.    Walker    Co.,    Sharon 

Bldg.,    San    Francisco. 
Elevatorn — Otis    Elevator   Co.,    1    Beach 

St..  San  Francisco. 
Rt'lnforcitiK    Steel — Edw.    L.    Soule,    Rl- 

alto   Bldg..    San    Francisco. 


Plans   Being  Figured. 

SUPPLY    DEPOT.  Cost.    $30,000 

SAN  FRANCISCO.  SE  Twelfth  and 
Howard  Sts. 

Two-story  reinforced  concrete  supply 
depot. 

Owner — Granfleld  Tire  &  Supply  Co., 
1628   Market   St..   San   Francisco. 

Architect  —  O'Brien  Bros..  315  Mont- 
gomery St..  San  Francisco. 


Additional    Sub-Contracts    Awarded. 
FACTORY,    ETC.  Cost,    $86,970 

SAN  FRANCISCO,  NW  Main  &  Howard 

Streets. 
One   and  two-story   reinforced  concrete 

factory  and  sales   building   (137   by 

137    feet). 
Owner — Hermann     Safe    Co..    216    Fre- 
mont  St..    San   Francisco. 
Engineer    —     T.     Ronneberg.     Crocker 

Bldg.,    San   Francisco. 
Contractor    —    Cahill    Bros.,      55      New 

Montgomery    St.,    San    Francisco. 
UisoellnneouM    iron — H.    R.    Hill    Co.,    39 

Tehama,    San   Francisco. 
Plastering- T.    Carroll,    180    Jessie    St., 

San  Francisco. 
As  previously  reported,  glass  was 
awarded  to  Cobbledick-Kibbe  Glass  Co. 
B66  Howard  St.,  S.  F. ;  plumbing  to 
Alexander  Coleman.  746  Ellis  St..  San 
Francisco;  painting  to  A  A.  Zelinsky. 
4420  California  St..  S.  F. ;  metal  sash 
to  U.  S.  Metal  Products  Co.,  330 
Tenth  Street  San  Francisco;  pil- 
ing to  Renner  Foundation  Co.,  628 
Montgomery  St.,  S.  F. ;  structurarl  steel 
to  Western  Iron  Works,  141  Beale  St., 
S.  F. ;  grading  to  Granfield,  Farrar  & 
Carlin,    67   Hoff  Ave.,   S.   F. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— L.  N.  Pollard,  55  Brewster  St..  Red- 
wood City,  granted  building  permit  to 
erect  one-story  frame  cabinet  shop  at 
232    Franklin    St.;   est.    cost,    $1000. 


WOODLAND.  Yolo  Co.,  Cal. — Members 
of  Plainfleld  Farm  Center  and  ranches 
in  that  district  contemplate  financing 
construction  of  a  grain  elevator.  Fred 
Shaffer,  Secty.,  of  Yolo  County  Board 
of   Trade,    is   interested. 


SALINAS,  Monterey  Co.,  Cal. — Salinas 
Daily  Index,  Fred  Weybret,  publisher, 
has  purchased  site  at  Alisal  and  Sa- 
linas Sts.,  and  plans  erection  of  news- 
paper publishing  and  job  printing 
plant. 

LOS  ANGELES,  Cal.— Architect  W. 
Douglas  Lee.  709  Textile  Center  Bldg., 
is  preparing  plans  and  will  build  2- 
story  brick  factory  and  office  building 
on  Kohler  St.,  between  7th  and  Sth 
Sts.  for  self,  to  be  occupied  by  the 
Castle   Cheese   Co;   40x102    feet. 


MERCED,  Merced  Co.,  Cal. — Ander- 
son Clayton  Co.,  Houston,  Texas,  is 
having  plans  prepared  for  two  cotton 
gins,  one  to  be  erected  at  Merced  and 
another  at  Atwater,   Merced  county. 


LOS  ANGELES,  Cal. — American  Can 
Co.,  4S15  Santa  Fe  Ave.,  announces 
plans  are  being  prepared  by  its  engin- 
eers for  a  large  addition  to  its  pres- 
ent factory  at  Santa  Fe  Ave.  and  49th 
St;  work   to  start   in   60  days. 
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VALLEJO,  Solano  Co.,  Cal. — Sperry 
Flour  Co.,  141  California  St.,  San  Fran- 
cisco, will  expend  $100,000  in  the  erec- 
tion of  a  cotton  bag  manufacturing 
plant  in  South  Vallejo,  according  to  J. 
D.  Armstrong,  director  of  the  company; 
wil  have  maximum  capacity  of  3,000,- 
000  flour,  feed  and  cereal  bags  per 
month;  ^vill  be  two  stories  in  height, 
64   by    180    ft.,    heavy   mill   construction. 


SAN  PEDRO,  L.  A.  Co.,  Cal.— Union 
Oil  Co.  will  start  work  at  once  on  fmr 
steel  oil  storage  tanks  at  1501  Wil- 
mington and  San  Pedro  Rd.  for  self; 
?140,000. 


FRESNO,  Fresno  Co.,  Cal.  —  Holly- 
wood Dry  Ginger  Ale  Co.,  1184  Harri- 
son St.,  San  Francisco,  plans  erection 
of  $30,000  bottling  plant  on  a  site  yet 
to   be   selected   in   Fresno. 


MONTEREY,  Monterey  Co.  ,  Cal.— 
Monterey  Sardine  Fishermen's  Assn., 
Peter  Ferranti,  president,  announces 
corporation  is  being  formed  to  finance 
erection  of  a  $100,000  canning  plant  on 
property  in  New  Monterey  waterfront, 
the  site  having  already  been  purchased, 
having  a  waterfront  frontage  of  180 
ft.  with  depth  of  200  ft.  Others  in- 
terested in  the  proposed  corporation 
are:  Angelo  Lucido,  E.  Lucido,  O. 
Enea,  S.  Cardinali,  P.  Mercuric,  V. 
Lucido,  F.  Lucido  and  S.  Melicia. 


FLATS 


To   Be   Done   By   Day's   Work. 

FLATS  Cost,   each   $14,000 

SAN  FRANCISCO,   S  Francisco   187  and 

212    E    Laguna. 
Two      two-story    and    basement    frame 

flats    (2  flats   in   each  bldg.). 
Owner — Ben    Liebraan,    407    11th    Ave., 

San    Francisco. 
Architect — R.   R.   Irvine,   747   Call   Bldg., 

San   Francisco. 


Contract   Awarded. 

SAN    FRANCISCO,    SE    San    Bruno    and 

Woolsey  Aves. 
Three-story    and    basement    frame     (2) 

flats. 
Owner — I.  Pellican,  270  Tehama  Street, 

San   Francisco 
Designer — H.    F.    Swan,    761    20th    Ave., 

San   Francisco. 
Contractor — S.    Rasori,    270   Tehama   St., 

San   Francisco. 


Contract  Awarded. 

FLAT   BLDGS.  Cost,   $12,000   each 

SAN  FRANCISCO,  87  &  112  E  Broder- 
ick  Street. 

Two  2-story  and  basement  frame  (2 
each)   flat   bldgs. 

Owner — Henrietta  Houseworth  &  Mrs. 
O.  D.  Austin,  2672  Filbert  Street, 
San   Francisco. 

Plans  by  contractor. 

Contractor — W^.  W.  Rednall,  2500  Fil- 
bert   St.,    San    Francisco. 


To   Be    Done   By   Day's   Work. 

FLATS  Cost,    $15,000 

SAN  FRANCISCO,  E  Octavia  82  S 
Chestnut   St. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — Hoots  Bros.,  6406  Geary  St., 
San    Francisco. 

Architect  —  E.  E.  Young,  2002  Cali- 
fornia St.  ,S.  F. 


GARAGES 


Bids   to   be   Asked   Next  Week. 

GARAGE  Cost,    $35,000 

SAN  FRANCISCO.  NE  Sixteenth  and 
Shotwell    Sts. 

One-story  reinforced  concrete  com- 
mercial   garage. 

Owner — Furrer  Bros. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery  St.,    San   Francisco. 


To   Be   Done    By   Day's   Work. 
GARAGE  Cost,    $10,000 

OAKLAND,    Alameda   Co.,    Cal.      N    10th 

St.   100  W  7th  Ave. 
One-story  brick  and  tile   public  garage 
Owner  —  E.    O.    Burge,    1011    7th    Ave., 

Oakland. 
Architect — None. 


oontract  Awarded. 

ALTERATIONS.  Cost,   $15,000 

SAN   JOSE.      230   N.    First    St. 
-Alterations    to    auto    sales    rooms    and 

garage. 
Owner — Osen    Motor    Sales    Co.,    230    N. 

First    St.,    San    Jose. 
Architect    —    Wolfe    &    Higgins    Realty 

Bldg.,  San  Jose. 
Contractor — Z.    O.    Field    &    Son,    76    W. 

San   Antonio   St.,   San   Jose. 


Completing   Plans. 

GARAGE  Cost,    $20,000 

SAN  FRANCISCO,  Mission  near  Naglee. 

One-story    and    mezzanine    floor      rein- 
forced  concrete   garage. 

Owner — Oswin  Werner,  2084  Market  St. 
San   Francisco. 

Architect — H.  H.  Larsen,  447  Sutter  St., 
San   Francisco. 
Figures    for    a   general    contract    will 

be   asked   by  architect  about    the   22nd. 


::.OS  ANGELES',  Cal.— A.  Jacobs,  446 
Brittania  St.,  is  taking  bids  for  brick 
stores,  public  garage,  service  station 
and  apartments,  at  northeast  corner  of 
.vlission  Rd.  and  Workman  St.,  for  self; 
Tlans  by  Architect  Louis  Selden,  517 
3yrne  Bldg.;  garage,  20x40  ft.,  two 
«^tore  buildings,  50x60  ft.,  and  50x50 
tt.,  two  3-room  apartments. 


GOVERNMENT   WORK 
AND  SUPPLIES 

SAN  FRANCISCO— Until  March  17, 
11  A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2ncl  St.,  under  Order 
No.  6677-849,  to  fur.  and  del.  Rio  Vista, 
Solano  county.  Redwood  and  Pine 
lumber.  Specifications  obtainable  from 
above    office    on    request. 


SAN  DIEGO.  Cal.— U.  S.  Navy  Dept. 
is  expected  to  authorize  immediate  ex- 
penditure of  $750,000  for  construction 
of  hospital  corpsmen  school,  barracks 
and  officers'  quarters  on  5-acre  tract 
at  S.  end  of  present  hospital  reserva- 
tion. Plans  for  buildings  have  been 
prepared. 


SANTA  BARBARA,  Cal.— Until  April 
5,  3  P.  M.,  bids  will  be  received  by  Jas. 
B.  Rickard,  Custodian,  U.  S.  Post  Ofl^ce, 
Santa  Barbara,  for  earthquake  damage 
repairs  to  Santa  Barbara  Post  Office. 
Specifications  and  Drawings  R-701-2- 
334-5-6  obtainable  from  Rickard  at 
Santa    Barbara. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Redwood  Mfgrs.  Co.,  Hobart  Bldg.,  San 
B'rancisco,  at  $7382  submitted  low  bid 
to  Construction  Division,  U.  S  Veter- 
ans' Bureau,  Washington,  D."  C  to 
far.  two  100,000  gal.  r.w.  tanks  for 
Hospital  24,  Palo  Alto.  Other  bids:  Pa- 
cific Tank  and  Pipe  Co.,  320  Market 
St.,  San  Francisco,  $7598;  Geo.  Winde- 
ler  Co.,  8th  and  Hooper  St.,  San  Fran- 
cisco,  $8590. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  idea!  with  us  and  with  the 
v?orkmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters "  Decorators 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph. 
(Further  information  regarding  the 
Schedules  may  be  obtained  from  Navy 
Purchasing  Office,  310  California  St., 
San   Francisco): 

Sched.  509S,  Mare  Island,  2000  ft.  sub- 
marine type  cable  and  100  ft.  portable 
cable,   March   23. 

Sched.  5099,  Mare  Island,  silver  and 
silver  solder,   March   23. 

Sched.  5100,  various  yards,  cement 
cans,  paint  cans,  tin  cans  and  varnish 
cans,    March    23. 

Sched.  5102,  San  Francisco,  220  steel 
lockers,    March    23. 

Sched.  5106,  vairious  yards,  boiler 
tube    brushes  and  cleaners,  March  23. 
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DENVER,  Colo.  —  Until  March  29, 
bids  will  be  rec.  by  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  for  2  high 
pressure  emergency  gates  for  McKay 
Dam,  Umatilla  project.  Ore.,  and  three 
high  pressure  sluice  gates  for  Guern- 
say  Dam,  North  Platte  project,  Ne- 
braska-Wyoming. Further  information 
obtainable    from    above. 


HONOLULU,  T.  H. — William  Wills, 
Thompson  Bldg.,  Seattle,  Wash.,  at 
$100,000,  awarded  contract  by  Bureau 
of  Yards  and  Docks,  Navy  Dept..  to 
erect  administration  building  at  Hono- 
lulu; two  story,  180  by  50  ft.,  rein- 
forced concrete  construction;  wood 
sash  and  doc^ra;  fir  flobrs!;  plaster 
block  partitions;  wood  and  corru.  Iron 
roofing. 

The  following  is  a  complete  and  se- 
gregated list  of  bids  received  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Wasihington,  D.  C,  tjoi  eirect 
a  group  of  fireproof  hospital  buildings 
at  Mare  Island  Navy  Yard,  the  struc- 
tures comprising  wards,  quarters  and 
heating-  plant,  the  work  being  pro- 
vided for  under  the  Specification  No. 
5105: 

Bid  1.  Clinton  Construction  Co.,  923 
Folsom    St.,    San    Francisco. 

2.  Mahony  Bros.,  866  Flood  Bldg., 
San  Francisco. 

3.  R.  W.  Moller,  628  Call  Bldg.,  San 
Francisco. 

4.  Robt  E.  Mckee,  1128  Central 
Bldg  ,   Los   Angeles. 

5.  Barrett  &  Hilp,  918  Harrison  St., 
San   Francisco. 

6.  Reilly  &  Nemetz,  511  Call  Bldg., 
San  Francisco. 

7.  J.  W.  Howard,  234  Bush  St.,  San 
Francisco. 

8.  H.  L.  Petersen,  163  Sutter  St.,  San 
Francisco. 

9.  Latourrettc-Fical  Co.,  2612  9th 
St.,  West  Berkeley,  Calif. 

10.  The  Turner  Co.,  329  Tehama  St., 
San   Francisco. 

11.  Lawson  &  Drucker,  465  Tehama 
St.,   San  Francisco. 

12.  W.  H.  Picard,  5656  College  Ave., 
Oakland,  Calif. 

13.  W.  K.  Nottinghain,  368  10th  St., 
Oakland,  Calif. 

14.  E.  Sugarman,  3624  Geary  St.,  San 
Francisco. 

15.  Geo.  A.  Schuster,  21st  and  Grove 
Sts.,    Oakland,   Calif. 

16.  O.  E.  Ross,  711  Central  Bldg., 
Los  .Aiis^gIgs 

17.  Crown  Electric  Co.,  153  Eddy  St., 
San    Francisco. 

18.  Standard  Electric  Construction 
Co.,  80  Natoma  St.,  San  Francisco. 

19.  Watts  Electric  Co.,  389  4th  St., 
San   Francisco. 

20.  Newbery-Pearce  Electric  Co.,  439 
Stevenson  St.,   San  Francisco. 

21.  Advance  Electric  Co.,  419  19th 
St..  Oakland,  Calif. 

22.  H.  A.  Porter,  1500  Church  St.,  San 
Francisco. 

23.  Hild  Electric  &  Mfg.  Co.,  519  E. 
Market  St.,  Stockton,  Calif. 

24.  Butte  Electric  &  Mfg.  Co.,  956 
Folsom   St.,   San   Francisco. 

Part  1 — General  Construction 
Item    ].      Basic    work,   stuccoed    brick 
walls— Bid    1,    $352,000;    2,    $299,817;    3, 
$354,980;      4,    $331,600;      5,    $304,792;      6, 
$376,817;    7,    $360,290;    8,    $332,632. 

2a.  Add  for  sick  officers'  quarters — 
Bid  1,  $167,000;  2,  $154,041;  3,  $178,- 
342;  4,  $159,400;  5,  $151,774;  6,  $190,- 
482;   7,   $182,360;  8,   $169,788. 
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2b  Add  for  contagious  ward — Bid  1, 
$169000:  2,  $145,517;  3,  $1T1,916;  4, 
$158'200'  5,  1151,445;  6,  $193,687;  7, 
$188,'40O;   8,    $162,322. 

3  Stuccoed  concrete  walls — Bid  1, 
$344,000;  2,  $299,817;  3,  $344,100;  4, 
$329,600;  5,  $293,242;  6,  $369,875;  7, 
$356,290;  8,   $328,700. 

4  IMain  concrete  walls — Bid  1,  $33i,- 
OOO';  2,  $293,200;  3,  $330,300;  4,  $321,- 
600-  5,  $265,342;  6,  $369,500;  7,  $347,- 
290;  8,  $318,700. 

5  For  mastic  flooring — Bid  1,  add 
$1200;  2,  add  $3170;  3,  add  $2242;  4, 
$5000;  5,  add  $1300;  6,  $4454;  7,  no 
change;   8,   $1200. 

6a  Add  to  item  3  for  sick  oflicers 
quarters— Bid  1,  $165,000;  2,  $154,041; 
3,  $174,500;  4,  .$159,400;  5,  $149,094;  6, 
$191,433;    7,    $179,360;    8    fl65.192. 

6b.  Add  to  item  3  for  contagious  ward 
—Bid  1,  $166,000;  2,  $145,517;  3,  ?168,- 
400;  4,  $158,200;  5,  $148,215;  6,  $192,- 
000;   7,   $184,900;   8,    $158,953. 

7a.  Add  to  item  4  for  sick  quarters 
—Bid  1,  $161,000;  2,  $151,296;  3,  $169,- 
000;  4,  $155,400;  5.  $146,429;  6,  $191,- 
UOO;  7.  $176,360;  8,  $161,292. 

7b.  Add  to  item  4  for  ward — Bid  1, 
$163,000;  2.  $142,325;  3,  $163,600;  4, 
$155,200;  5,  $144,555;  6,  $191,700;  7, 
$180,400;   8,   $155,453. 

8a.     For  omission  o£  rear  wingp — Bid 

I,  $21,000;  2,  $27,500;  3.  $23,695;  4, 
$21,800;  5.  $21,700;  6,  $27,507;  7,  $22,- 
400;   8,   $20,047. 

8b.  Deduct  from  item  6b  for  do — 
Bid  1,  $20,000;  2,  $27,500;  3,  $25,202;  4, 
$21,400;  5,  $21,200;  6,  $28,950;  7,  $21,000; 
8,   $19,972. 

8c.  Deduct  from  item  7b  for  do — 
Bid  1,  $19,000;  2,  $25,000;  3,  $25,202;  4, 
$21,000;  5,  $20,646;  6,  $28,750;  7,  $20,000; 
8;  $18,672. 

Part   2 — Plumbing 

9.  Basic  work- Bid  9,  $37,619;  11, 
$34,000. 

10a.  Add  to  item  9  for  quarters — 
Bid   9,   $24,047;   11,   $21,860. 

10b.  Do.  ward — Bid  9.  $26,302;  11, 
$25,500. 

11.  Deduct  for  rear  wings — Bid  9, 
$1069;    11,    $740. 

Part    3 — Heating 

12.  Basic  work — Bid  9,  $30,024;  11, 
$23,700;  12,  $36,375;  13,  $73,222;  14, 
$29,850;    15,    $29,990;    16,    $29,750. 

i3a.  Add  to  item  12  for  quarters — 
Bid  9,  $19,489;  11,  $9500;  12,  $17,044; 
13,  $16,666;  14,  $12,500;  15,  $12,600;  16, 
$13,000. 

13b.       Do    for    ward— Bid    9.    $11,777; 

II,  $9500;  12,  $17,939;  13,  $17,222;  14, 
$12,000;    15,    $11,880;    16,    $12,900. 

14.  Deduct  from  item  13b  for  rear 
wings— Bid  9.  $1777;  11.  $1250;  12,  $3070; 
13,  $2929;   14,  $1425;   15,  $2380;   16,   $2000. 

Part    4 — IDlectrical 

15.  Basic    work— Bid    9.    $13,938; 
$14,459;    18,    $12,860;       19,      $17,200; 
$14,150;     21,     $17,750;     22,     $12,770; 
$13,;J05;    24,    $19,066. 

•16a.      For   quarters — Bid   9,    $8698; 
$66ia;    18,    $7228;    19,    $8500;    20,    $6441; 
21,  $7950;  22.  $6520;  23.  $6405;  24,   $i)568. 

16b..  For  ward — ^Bid  9,  $7160;  17. 
$6483;18,  $6591;  19.  $7900;  20,  $597.7; 
21,    $8200;22,   $6135;   23,   $6044;    24,    $8679. 

17.  For  roar  wings — Bid  9.  $1003;  17, 
$860;  18.  $754;  ID,  $1200;  20,  $625;  21, 
$1320;    22,    $040;    23.    $718;    24,    $120U. 

I   Parts   2   and   :{ — Pliiniblug   anil   HcatinK 

18.  Ba.sic   work — Bid    11,   $57,400. 
19a.      Quarters— Bid    11,    $31,250. 

For  ward — Bid'  11,   $34,850. 
Deduct  for  rear  wingS: — Bid   11, 


17. 

20, 

23,- 

ir. 


19  b. 

2  Ox. 

11-900. 


deduct  $1.25;  6,  add  $2.90,  deduct  $1.75; 
7,  $4;  8,  add  $2,  deduct  $1. 


IJALL.S  AND  SOCIETY 
BUILDINGS 


Rub-Bids    Being   Taken.  ..„„„„ 

CLUI'-HOUSK,    ETC.  Cost,    $oO,000 

CAHIBOUn,   Feather   River   District. 
Frame   clubhouse   and   dormitory   build- 

■   ings  of  rustic  finish. 
Owner — Great    Western    Power    Co. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,   San   Francisco. 
Contractor — Chas.    W.   Heyer,   Jr.,    Mills 

lildg.,    San    Francisco. 
Contract   let   on   cost   plus   basis. 


I'  PartM    2,    3    and    4— Plumbing,    IIcatinK 
and  Klectric 

21.  Basic  work — Bid  -9,  $76,482;  10, 
$79,800;    11.    $75,100. 

22a.  For  sick  quarters — Bid  9,  $48,- 
969;  10,   $45,100;   11,   $40,000. 

22b.  For  ward— Bid  9,  $42,411;  10, 
$45,000;   11,  $43,000. 

23x.  Deduct  for  rear  wings — Bid  9, 
13603;  10,   $2400;   11,  $2000. 

Part.«i  1  to  4,  E^ntire  Project. 

No  bids  received. 

Unit    Price® 

32a.  Unit  prices,  concrete  below 
grade — Bid  1,  add  90c,  deduct  40c;  2, 
add  63c,  deduct  54c;  3,  add  $23,  deduct 
$20;  4,  add  7bc,  deduct  6c;  5,  30c;  6,  90c; 

7,  50c;   8,   70c. 

32b.  Keinforcenient — Bid  1.  add  6c, 
deduct  4c;  2,  add  5.5c,  deduct  4.5c;  3, 
add   5c,   deduct   3c;   5,   5c;   6,   5.5c;   7.   6c; 

8.  oc. 

33.  I'er  lin.  ft.  pile,  more  or  less 
than  30  ft.— Bid  1,  add  $3,  deduct  $1.50; 
2,  add  12.95,  deduct  $2.45;  3,  add  2,  de- 
duct $1;  4,  add  $3,  deduct  $1;  5,  add  $2, 


Working  Drawings  Being  Prepared. 

BOUNDING  Cost,    $40,000 

STOCKTON,  Calif.  Willow  and  Madi- 
son   Sts. 

Two-story  concrete  and  brick  building 
containing  library,  auditorium  and 
Sunday  school  rooms,  dining  room 
and    gymnasium. 

Owner — Jewish  Community  Center. 

Architect — Allen  &  Young,  Union  Bldg. 
Stockton. 


Plans  Being  Completed. 

SORORITY    HOUSE  Cost,    $40,000 

BERKELEY,  Alameda  Co.,  Cal.  War- 
ren and  Channing  Way. 

Owner — Alpha  Phi  Sorority,  University 
of   California. 

.Architect — W.  H.  Ratcliff  Jr.,  Mercan- 
tile Trust  Bldg.,  Berkeley. 


SAN  FRANCISCO  —  Preliminary 
sketches  for  a  15-story  fireproof  club 
building  to  be  erected  for  the  Bohemian 
Club  to  replace  the  present  quarters 
at  Post  and  Taylor  Sts.,  are  on  ex- 
hibition in  the  club  quarters.  The 
sketches  were  prepared  by  Louis  Mull- 
gardt,  Bohemian  Club.,  San  Francisco, 
architect.  No  definite  plans  for  the 
proposed  structure  have  been  discussed, 
according  to  Jos.  S.  Thompson,  club 
president,  but  it  is  expected  that  the 
proposal  to  finance  the  new  building 
will  be  submitted  to  the  membership 
at  a   meeting   to   be   held  April   20. 


SUSANVILLE,  Lassen  Co.,  Cal.— T.  J. 
Rees,  Susanville,  at  $26,750,  awarded 
contract  by  county  supervisors  to  erect 
two-story  reinforced  concrete  veterans' 
memorial  building  in  addition  to  an 
auditorium  to  seat  850  persons  to  house 
quarters  of  the  American  Legion.  Coun- 
ty Farm  Agent,  County  Chamber  of 
Commerce,  etc.  Ralph  D.  Taylor,  arch- 
itect, Lassen  Industrial  Bank  Bldg., 
Susanville.  Other  awards  are:  E.  W. 
Woodward.  $3349,  heating;  E.  W.  Wood- 
waird.  $1777,  plumbing;  G.  S.  White. 
$727,  electrical  work,  all  bidders  of 
Susanville.  Following  is  complete  list 
of  bids  received: 

General  Contract 

T.  J.   Rees,  Susanville    $26,750 

Wm.    Grebe,    Susanville    28,000 

J.   J.   Woodward,    Susanville    ....    29,440 

Campbell  Const.   Co.,   Sacto 29.990 

Plumbing  Heating 

E.    W.    Woodward    $1,777      $3,349 

Savage  &  Son.  Reno,  Nev.  1.628  3.376 
W.  E.  Edwards,  Rono  .  .  1,800  4,250 
Latourrctte-Fical,    Sac.    .  .    2,225        4,165 

laippen    &    Hawley,    Sac. 3,695 

Electric    Work 

Geo.    S.    White,    Susanville    $727 

Lassen    Electric    Co     972 


CROWE 

GLASS 

CO. 

574  Eddy  St 
Phone  Prospect  612 

Equipped   To   Handle 
Any    Size   Job. 

DIRECT   FACTOR!   BUYERS 


NEAR  ROSCOE,  -  Los  Angeles  Co., 
Cal. — Architect  Arthur  L.  Acker,  629 
Pet.  Sec.  Bldg.,  Los  Angeles,  has  com- 
pleted plans  for  reinforced  concrete 
swimming  pool.  frame  and  stucco 
locker  building,  near  Roscoe.  for  Bel- 
mont Country  Club;  pool.  30x60  feet, 
locker   building,   L-shaped,    18x94x14   ft. 


SAN  DIEGO,  Cal. — Architect  Lincoln 
Rogers,  523  Spreckels  Bldg.,  is  pre- 
paring plans  for  Spanish  type  club- 
house to  be  built  west  of  old  Point 
Loma  Country  clubhouse  for  Bayside 
Country  Club.  18-hole  golf  course; 
tennos  courts  and  swimming  pools  will 
be  provided. 


LOS  ANGELES,  Cal.— Meyer  &  Hol- 
ler, Wright  &  Callender  Bldg.,  have 
contr.  to  erect  a  2-story  class  C 
store  and  lodge  bldg.,  101x145  ft.,  at 
n.e.  cor.  of  Third  St.  and  Oxford  Blvd. 
for  Wilshire  Lodge  Bldg.  Corp;  6  stores 
$160,000. 


Preliminaries  Being  Prepared. 

FRATERNITY   HOUSE  Cost.   $60,000 

BERKELEY,  Alameda  Co.,  Cal.  Hill- 
side  Ave.   near   Dwight   Way. 

Three-story   brick   fraternity    house. 

Owner — Delta   Tau    Delta   Fraternity. 

Architect — Warren  C.  Perry,  260  Cali- 
fornia  St.,   San   Francisco. 


HOSPITALS 


Plans  Being  Prepared. 
HOSPITAL   BLDGS.  Cost,   $185,000 

VISALIA.  Tulare  Co..  Cal. 
Fireproof    County    Hospital    Bulldines. 
Owner— County   of   Tulare. 
Architect— Ernest  J.  Kump  Co.,  Rowell 
Bldg.,  Fresno. 
Preliminary    plans    for    the    structure 
have  received  the  approval  of  the  Board 
of    Supervisors    and    it    is    expected    to 
nave    construction    under    way    to    per- 
mit occupancy  of  the  structure  on  Jan. 


Plans    Being    Prepared. 

PI^TT^Rnfen      r^      .       o        C°^^'    '12,000 
PITTSBURG.     Contra  Costa  Co.    Cal 
Two-story    hollow    tile    hospital    build- 
ing. 
Owner — Dr.  David  Wise 
Architect— Williams     &      Wastell,      369 
17th  St..   Oakland. 


Bids  To  Be  Asked  In  About  A  Month 
HOSPITAL  Cost,    $250,000 

OAKLAND,    Alameda    Co.,    Cal.      Fifty- 
first  and  Dover  Sts. 
Two-story   steel    frame   and   brick   hos-" 

pital  buildings  (75  bed  capacity). 
Owner— The   Baby   Hospital    of   Alame- 
da   County    (Mrs.    Geo.    C.    Jensen, 
president). 
Architect — E.   W.    Cannon,    1924    Broad- 
way.  Oakland. 


TJids  To  Be  Asked  Soon. 

^^Pv^S^'l'-'^l"  Cost.    $190,000 

SANTA    BARBARA.    Calif. 

Two-story    clas?-    A     hospital    bldg.    of 

Spanish   architecture. 
Ouner    —    St.    Francis    Hospital    Assn., 

Santa    Barbara,    Calif. 
.\rchitctt — Win.    Mooser,    Nevada    Bank 

Bldg..   San  Francisco. 


TUCSON,  Ari7..— National  Hospital 
Board  of  Methodist  Church,  South.  Mr. 
Gerald,  Secretary.  Atlanta,  Ga.,  con- 
templates erecting  hospital  near  here, 
first  unit  of  which  would  cost  $100,000. 
Rev.  J.  I>.  Lyons  is  Methodist  hospital 
commissioner  for  Arizona. 


TONOPAH,  Nevada— Mrs.  Minnie 
Cronin,  Los  Angeles,  Calif.,  Geo.  J. 
Rush,  president  of  the  First  Natl.  Bk. 
of  Hollywood,  Calif.,  and  Paul  McMul- 
len.  vice-president  of  the  Pacific  South- 
west Bank  of  Los  Angeles,  Calif.,  are 
completing  negotiations  to  finance 
erection  of  a  sanitarium  at  the  mineral 
springs  of  Fish   Lake   Vallev. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Martinez  Community  Hospital,  Inc., 
will  be  incorporated  at  once  for  the 
purpose  of  financing  the  erection 
of  a  $75,000  hospital  building. 
Incorporators  are:  J.  V.  Allen,  E  R 
Lassell,  Frank  R.  Jones,  Frank  H 
Roberts   and   Ralph   H.    Wight. 
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SAN  LUIS  OBISPO,  Cal.  —  Anton 
Johnson,  74  New  Montgomery  St.,  San 
Francisco,  at  $139,921  (prop.  No.  1)  and 
.$112,921  (Prop.  No.  2)  submitted,  low 
bid  to  J.  G.  Drlscoll,  County  Clerk, 
for  general  work  for  a  class  A  county 
hospital  building  at  San  Luis  Obispo 
In  accordance  with  plans  by  Architect 
Wm.  Mooser,  Nevada  Bank  Bldg.,  San 
Francisco.  Other  low  bids  submitted 
were; 

Clines  Electric  Co.,  San  Luis  Obispo, 
at  18,976  (Prop.  No.  1)  and  |7,598 
(Prop.   No.    2)    for   electrical   work. 

E.  N.  Payne,  San  Luis  Obispo,  at 
$23,498  (Prop.  No.  1)  and  $19,654,  (Prop. 
No.  2)  for  plumbing,  heating  and  me- 
chanical work. 

Tyler  &  Percis,  S'an  Luis  Obispo,  at 
$4,627  (Prop.  No.  1)  and  $3,659  (Prop. 
No.   2)    for  painting. 

Complete   list  of  bids  follow: 
General    Work 

Prop.  1       Prop.  2 

Anton  Johnson    $139,921      $112,921 

Wagner    &    Farrell    ..    149,890        124,000 
R.    E.    Campbell 156,000        115,950 

A.  L.    Dezina    160,000        132,000 

Carl  H.   Peterson    162,300        133,800 

Larsen   &   Larsen    164,844        135,172 

H.  H.   Larsen  Co 167,223        135,223 

K.    E.    Parker    Co.    ...    167,450        138,350 

B.  M.    Maino    168,900        136,041 

Cobby   &    Owsley    169,700        138,700 

S.    Kasori     173,530        143,153 

*       Electrical   "Work 

Clines   Electric   Co $8,976      $7,598 

Valley   Electric  Co 9,286        8,187 

Plumbing;,     Heating    and     Mechanical 
Work 

E.    N.    Payne    $23,498      $19,654 

O.    E.    Ross    24,000        19,500 

O.    Kurtz    26,019        21,048 

Painting 

Tyler   &   Tercis    $4,627      $3,659 

Raphael   Co 5,367        3,897 

All  bids  were  rejected  and  new  bids 
will   be   called  next  October. 

Prop.  No.  1,  for  general  contract  only 
Prop.    No.    2    eliminating    two    wards. 


JEROME,  Ariz. — Archts.  Lescher  & 
Mahoney,  Bank  of  Arizona  Bldg.,  Phoe- 
nix, have  completed  working  plans  for 
3-story  and  basement  reinf.  concrete 
hospital  bldg.,  40x150  ft.,  here  for 
United  Verde  Copper  Co.  Bids  will  be 
taken  at  once.  Bldg.  will  contain  60 
rms.,  12  baths  and  rf.  garden;  cone, 
walls,  cem.  plas.  exter.,  tile  rf.,  $250  - 
000. 


SAN  RAFAEL,  Cal.— Architect  Thos. 
O  Connor,  524  4th  St.,  San  Rafael,  has 
completed  plans  for  addition  to  tuber- 
cular wards  at  county  hospital;  main 
building  addition  will  be  24  by  60  ft. 
with  sun  porch  full  length;  hot  water 
and  sewer  system  and  additional 
plumbing  will  be  installed.  Rob.  E. 
Graham  is  county  clerk. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Lew  J.  Smith,  1205  Beale  St.,  Bakers- 
field,  at  $3750  awarded  painting  con- 
tract in  connection  with  annex  to 
Mercy  Hospital.  Includes  interior  and 
exterior  work. 


SAN  BERNARDINO,  Cal.  —  College 
of  Medical  Evangelists,  Glen  A  Cal- 
kins, business  mngr.,  L  ma  Linda,  will 
decide  at  meeting  Mar.  22  whether  to 
approve  plans  of  bd.  of  trus.  for  constr 
of  new  sanitarium  to  cost  approx. 
$300,000.  New  2-sto.  class  A  structure 
and  addition  of  second  story  to  i^res- 
ent   hospital  are  proposed. 


HOTELS 


Bids  To  Be   Asked   Soon. 

HOTEL  Cost,    $200,000 

NAPA,  Napa  Co.,  Cal. 

Five-story  steel  and  brick  hotel-  build- 
ing   (100    rooms,    80%    baths). 

Owner — Napa    Hotel    Co. 

Architect  &  Contractor — Davis-Heller- 
Pearce  Co.,  Weber  and  California 
Sts.,   Stocliton. 

MORGAN  HILL,  Santa  Clara  Co.,  Cal. 
— F.  Mortimer,  San  Jose,  at  approx. 
$30,000  awarded  contract  by  H.  A. 
Skeels  and  Son,  Morgan  Hill,  to  erect 
reinforced  concrete  hotel  building;  27 
rooms,  .steam  heal,  hot  and  cold  water 
in  all  rooms;  50%  baths.  - 


Completing    Plans. 

HOTEL  Cost,   $1,500,000 

SAN  MATEO  CO.,  Alameda  Drive,  n.  of 

Woodside  Blvd. 
F'ive-story     steel     and     reinforced    con- 
crete hotel  building   (230  guest  rmsi 
lobby      parlors,      ballrooms,      dining 
rooms  &  open  air  pergola  porches) 
Owner — Local      Syndicate      represented 
by  Mark  A.  McCann  26  Montgomery 
St.,    San    Francisco. 
Architect — C.    H.    Barrett    (Eastern    ar- 
chitect). 
On   a   200-acre   tract  immediately  a.d- 
joining    the    hotel    a    golf    club    will    be 
formed,   to  be   operated   under   separate 
management     but     in     connection    with 
the    hotel.    Structure    to    be    known    as 
Hotel    Woodside. 


Segregated    Figures    Being    Received. 

HOTEL  Cost,    $45,000 

SAN  FRANCISCO.  NE  Stockton  and 
Jackson   Sts. 

Four-story  and  basement  steel  and  re- 
inforced   concrete    Chinese    hotel. 

Owner — Louis    Heilmann. 

Architect — Fabre  &  Hildebfand.  110 
Sutter    St.,    San    Francisco. 


Sub-Bids   Being   Received   on   all   Parts 

of  Work. 
HOTEL  Cost,    $4,500,000 

SAN   FRANCISCO.      E   Mason    St.,    from 

Pine   to   California   Sts. 
Fifteen-story  Class  A  hotel   (460  rooms 

brick     and     terra     cotta    exterior). 

(Mark  Hopkins  Hotel). 
Owner  —  California-Mason  Realty  Co., 

(Geo.  D.   Smith,   President). 
Architect  —  Weelis   &   Day,   California 

Ins.  Bldg.,  San  Francisco. 
Contractor    —    McDonald    &    Kahn,    130 

Montgomery  St.,  San  Francisco. 
As  previously  reported,  heating 
awarded  to  Knittle  Bros.,  224  5th  St., 
S.  F. ;  electric  wiring  to  Globe  Elec. 
Works,  1899  Mission  St.,  S.  F. ;  plumb- 
ing to  Wm.  J.  Forster,  355  4th  St.,  S.  F. 
steel  to  Dyer  Bros;  grading  to  Carlin 
Grading  Co. 


SAFFORD,  Ariz.  —  Ted  Waughtal, 
proprietor  of  Hotel  Olive  and  Jones 
Annex,  will  erect  new  50-room  fireproof 
hotel  on  site  of  Jones  Annex;  100% 
baths,    furnace   heat;    $75,000. 


MERCED.  Cal. — A.  D.  Stevenot  and 
Paul  Morris,  Managers  of  El  Capitan 
Hotel,  are  having  plans  prepared  for 
improving  same.  Work  will  involve 
erection  of  large  dome  over,  and  lay- 
ing  of   oak   floor   in   patio. 


LOS  ANGELES,  Cal.— Fred  W.  Siegel, 
Ritz  Hotel,  813  S.  Flower  St.,  will  take 
bids  on  subcontracts  last  of  the  week 
for  6-story  and  basement  reinforced 
concrete  hotel  on  west  side  of  Figueroa 
St.  north  of  6th  St.  for  self;  Architect 
Edward  L.  Mayberry,  Rm.  905,  122  E. 
7th  St.,  has  completed  working  plans; 
148  rooms  with  100  per  cent  baths  and 
showers;  lobby,  coffee  Bhop  nnd  2 
stores;  50x148  feet;  $250,000. 


LOS  ANGELES,  Cal.— Lee  Callahan 
&  Sons,  718  Edwards-Wildey  Bldg.,  are 
preparing  plans  and  will  build  5-storv 
and  basement  Class  C  brick  and  steel 
hotel  building  at  Eighth  St.  and  Nor- 
mandie  Ave.;  owner'.s  name  withheld; 
136  rooms  with  100  per  cent  baths, 
ballroom,  diningroom,  kitchen,  lobby 
etc.;  150x100  feet,  pressed  brick  and 
art  stcJne  facing,  tile  and  composition 
roofing,   2  electric  elevators. 


JOOST  BROTHeRS 

Builders'  HarCware 
Tools,  Etc. 

(.Mfmt.erH    BnlldePB'    Sxchangfe) 

IOS.M    MtllKRT    f»T. 

rh.mp  M.Tr;  .m   s91     S/in   Francleco 


S'AN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Salvation  Army,  Mr.  Gayton,  131  Waller 
St.,  Los  Angeles,  is  having  plans  pre- 
pared for  three-story  brick  building  at 
northwest  corner  of  4th  and  Palos 
Verdes  Sts.,  San  Pedro;  est.  cost,  $60,- 
000. 


HUNTINGTON  PARK,  L.  A.  Co.,  Cal — 
J.  F.  McSwain,  P.  O.  Box  185,  Hunting-  : 
ton  Park,  is  having  plans  drawn  for  3- 
story  store  and  hotel  bldg.  in  300  block 
on    S.    Pacific    Blvd.,    Huntington    Park,   i 
Details   have    not   been   decided   upon. 


ICE  AND  COLD  STORAGE 
PLANTS 


BAKERSFIELD,  Kern  Co.,  Cal. — San 
Diego  Ice  &  Cold  Storage  Co.,  has  pur- 
chased the  plant  of  the  Bakersfield  Ice 
Co.  and  will  operate  under  the  name  of 
Bakersfield  Ice  &  Cold  Storage  Co.,  with 
L.  C.  Grothaus  as  manager.  Plans  for 
general  reconstruction  and  enlarge- 
ment of   the  plant  are   being  prepared. 


POWER  PLANTS 


LOS  ANGELES,  Cal. — Brown-Boveri 
Co.,  New  York,  by  Sidney  B.  Martin, 
936  Bartlett  Bldg.,  Los  Angeles  repre- 
sentative, subm.  low  bid  to  water  and 
power  comm.  Mar.  2,  at  $346,270,  Cam- 
den, N.  J.,  for  steam  turbine  electric 
generating  unit,  under  spec.  P-373.  Add 
$3000  for  terms,  deduct  $3500  for  no 
factory  test,  $25  per  day  for  engr.,  6% 
int.  Other  bids: 

Gen.  Elec.  Co. — $435,000,  alt.  same,  no 
additional  for  terms,  $25  day  engr.,  6%. 

Westinghouse  Elec.  &  Mfg.  Co.  — 
$438,467,  alt.  $448,467,  add.  $12,500  for 
terms,  $23.50  per  day  engr.,  6%   int. 

Allis-Chalmers  Mfg.  Co— $439,630,  (2) 
same  with  alt.  of  $414,630;  $10,000  addi- 
tional  for  terms,   $20  day  engr.,  6%   int. 

Southwestern  Engr.  Corp.  sub.  low 
bid  at  $207,000  Wilmington,  for  steam 
boiler  equip  for  steam  power  plant  at 
haibor,  under  spec.  P-374.  5%  addi- 
tional for  terms,  1%  deduction  for 
ests.,  $25  per  day  engr.,  6%  int.  Other 
bids: 

Casey-Hedges  Co.— $258,000,  $17  day 
engr.,   6%    int. 

Chas.  C.  Moore  A  Co. — $300,927,  no 
additional  for  terms,  no  deduction  for 
tests,   $17  per  day  engr.,  6%   int. 

Edgemoor  Iron  Co. — $312,036,  add 
$29,956  for  terms,  $1500  deduction  for 
tests,  $25  per  day  engr.,  6%  int. 

Llewellyn  Iron  Wks. — $324,000,  6% 
int.,   $30  day  engr. 

Bid  of  Ladd  Water  Tube  Boiler  Co. 
was  withheld  unopened  upon  tele- 
grapliic  request  by  bidder. 


WILLOWS.  Glenn  Co.,  Cal.— Glenn- 
Colusa  Irrigation  Dist.  plans  to  re- 
place present  pumping  system  with 
gravity  water  supply  and  the  genera- 
tion of  13,000-h.p.  through  the  con- 
struction of  a  diversion  dam  across 
.Sacramento  river  near  Hamilton  City 
Glenn  County,  according  to  Wm.  Dur- 
bnnv.  Manager  of  dist  Est.  cost  $2,- 
000,000.  Electricity  generated  at  the 
iiower  plant  to  be  erected  9-miIes  be- 
iwcen  the  point  of  diversion  would  be 
to   some  distributing  company. 


EUGENE,  Ore. — City  of  Eugene  has 
filed  application  with  State  Engineer 
for  wqterpower  permit  to  cover  a  mu- 
nicipal pow(^r  plant  on  the  McKenzie 
river;  est.  cost  $4,281,780.  Project  con- 
templates 'development  of  71,363  theo- 
retical'h.  p.,  Tt  main  canal  11.2-mi.  in 
length  and  a  dam  in  the  McKenzie 
river.  88-ft.  high.  J.  W.  McArthur, 
city    eng.   of   Eugene. 


SAN  DIEGO,  Cal.  —  State  railroad 
(•  niniission  has  approved  the  applica- 
tion of  the  San  Diego  Consolidated 
(Jas  .ind  Electric  company  to  issue  and 
scU  at  not  loss  than  par  $2,000,000  of 
its  common  stock.  Proceeds  are  to  be 
used  for  reimbursing  the  company  for 
<:il)itnl  expenditures  in  1925  and  to 
I'iiiarice  additions  and  extensions  to 
))!ant -during   1926.. 
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PUBLIC  BUILDINGS 


Commissioned    To    P''epare    Plans 
ADDITION.  Cost,   145,000 

REDWOOD    CITY. 

Two-.story  class  C  addition  to  city  nan. 
Owner^Redwood  City. 
Architect— Kuhn   &   Kdvvards,   Commer- 
cial   Bldg-.,    San    Franci.sco. 

FULLERTON,  Los  Angeles  Co.,  Cal. 
—Coast  Constr.  Co.,  309  E.  4th  St., 
Long  Beach,  submitted  low  bid  on  gen- 
eral contract  at  $22, OL')  to  city  of  Full- 
erton  March  2  for  two-story  brick  tire 
station  at  FuUerton;  Frank  Henchley, 
1023  W.  M.  Garland  Bldg.,  Los  An- 
geles, architect.  Other  low  bidders 
were:  Electric  wiring,  J.  J.  Farley  Elec. 
Co  Fullerton,  at  !jl843,  and  Hickman 
Bros.,  471  W.  8th  St.,  San  I'edro,  sub- 
mitted lowest  regular  bid  at  $1895  for 
plumbing;    45x85    feet. 

SACRAMENTO,  Cal. — John  S.  Knapp, 
601  E.  Main  St.,  Turlock,  at  $148,500 
awarded  contract  by  Geo.  1!.  McDou- 
gall.  State  Architect,  Chief,  Division  of 
Architecture,  Forum  Bldg.,  for  general 
construction  of  grandstand  at  State 
Fair  Grounds.     Other  awards  are: 

Golden  Gate  Iron  Works,  1541  How- 
ard St.,  San  Francisco,  structural  steel, 
at  $13,632. 

Scott  Plumbing  &  Electric  Co.,  421  J 
St.,  Sacramento,  plumbing  work  at  $11,- 
970. 

Latourette-Fical  Co.,  907  Front  St., 
Sacramento,   electrical  work,   at  $9538. 

HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  March  22,  10  a.  m.,  bids  will  be 
received  by  Elmer  Dowdy,  county  clerk 
for  electric  work  and  re-wiring  in 
county  courthouse.  Cert,  check  10% 
payable  to  clerk  req.  I'lans  on  file 
In  otHce  of  clerk. 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
City  trustees  reject  bids  to  erect  tem- 
porary city  liall  l)uilding.  Construction 
has   been   indefinitely   postponed. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— April  12  is  date  set  by  city  to  vote 
l)onds  of  $65,000  to  finance  erection  of 
new  public  library.  J.  R.  Murpbv,  city 
clerk. 


SANTA  MONICA,  L.  A.  Co.,  Cal. — City 
commissioners  of  Santa  Monica  have 
approved  sketches  submitted  by  Archt. 
I).  D.  Smith,  1259  3rd  St.,  Santa  Monica; 
two  propositions  were  submitted,  one 
plan  calling  for  3-sto.  library  with 
stores  en  ground  fir.  and  other  for  li- 
l)rary  alone;  bonds  will  be  voted  some 
time   in  April. 

SAN  FRANCISCO — Fire  Chief  Thos. 
R.  Murphy,  in  report  to  supervisors, 
recommends  the  erection  of  additional 
fire  stations,  all  of  Class  (I  construc- 
tion, one  in  Brannan  St.,  $50,000;  Third 
and  Merrimac  Sts.,  $50,000  and  for  En- 
gine  Co.  No.   47,   $45,000. 


RESIDENCES 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $40,000 

SAN  FRANCISCO,  NW  corner  Maple 
and  Jackson. 

Three-story  brick  or  reinforced  con- 
crete   colonial    residence. 

Owner — Ed  S.  Newman,  740  Mission  St 
San  Francisco. 

Architect  —  G.  W.  Applegarth,  Claus 
Spreckels   Bldg'.,    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $8000 

COLMA,   San   Mateo   County. 

One-story  frame  and  stucco  6-roiom 
residence.  , 

Owner— V.    Capurro. 

Architect — J.  A.  Porporato,  619  Wash- 
ington St.,  San  Francisco. 

Contractor — G.   Giorado,   Colma. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Archt.  Harry  McAfee,  Post  Bldg-.,  Wil- 
shire  Blvd.  and  Berendo,  is  prep,  plans 
for  2-.story  11-rni.  fr.  and  stucco  dwlg-. 
;(t  Beverly  Hills,  for  Miss  Bateman;  3 
tiled    baths;    $25,000. 


Contract   Awarded. 

RESIDENCE  Cost,     $10,37d 

OAKLAND,    Alameda    Co.,    Cal.      Lot    4, 

Manor    Knoll. 
One-story     and     basement     frame     and 

stuc-co  residence. 
Owner — Lawrence   C.   Ames. 
Architect  —  S.     B.     &    A.     T.     Newsom, 

Nevada    Bank    Bldg.,    S.    F. 
Contractor   —    Louis    O.    Hansson,    1409 

Bonita   St.,    Berkeley. 


('ontract  Awarded. 

RESIDENCES'  Cost,  each  $4000 

OAKLAND,   Alameda  Co.,   Cal.      S   Weld 

St.    290    to    384   B    73rd  Ave. 
Four    1-story   5-room    frame    residences 

and    garages. 
Owner — Lillian     B.     Baker,     396     Jayne 

Ave.,   Oakland. 
Architect — None. 
Contractor    —    Jo.s.    Parker,    2012    92nd 

Ave.,    Oakland. 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO,  E  San  P^ernando  75 
S  Portola  Dr. 

Two-story  and  basement  frame  resi- 
dence. 

Owner— A.    J.    S'now,    533    2nd    St.,    S.    F. 

Architect — None. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
W.  W.  Wolcott,  623  N  Geneva  St.,  Glen- 
dale,  has  contr.  for  2-story  and  part 
basement  10-rm.  frame  and  stucco  res. 
at  620  Hillcrest  Rd..  Beverly  Hills,  for 
Mrs.  C.  L.  Rosenberger,  255  S  Ross- 
more  Ave.,  Los  Ang-eles;  Noerenberg 
&  Johnson,  401  L.  A.  Ry.  Bldg.,  Los 
Angeles,  archts.;  tile  rfg. 


Construction  Started. 

RESIDENCE  Cost,   $22,000 

PIEDMONT,  Alameda  Co.,  Cal.     No.  238 

La  Salle  Ave. 
Two-story    11-room    frame    and    stucco 

residence   with   garage. 
Owner — John  M.  Bosche. 
Designer — E.  R.  Knox,  908  Carmel  Ave., 

Berkeley. 
Contractor  —  Will    C.    Sheppard,     2535 

Edna    St.,   Berkeley 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     ITont     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

vllle      ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broiun  &  Pengilly,  Inc. 

Member   CnlifOTnin    Devclopinont    ABsocIntlon 
Cnllfornln  Electrnetlsfs'  Asaoclntfoii 
MnnnfnctnTem   nnd 
nintrtbntors  of 

.  ."WESTEST" 

^^ELECtvin(rirKODun*s 

1264  Folsom  Street 
Sfln  Francisco 

Plionea:      Hpmlork    SH74 
Hemlnrk    S875 


Enclosed  externnllT  operated 
Safety  S  w  li  c  Ii  e  s.  Knife 
Switches,  Metal  Switcli  and 
Cnt-ont  Koxes,  Safety  Panel 
Ronrds. 

CntnloK  and  Price*  on  neqnent 


A  "PIttsbnraf  Automatic 
Gas  Water  Heater  In- 
stalled  in  the  Home  indi- 
cates high  quality 
throoghonu 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfecl 
Service." 

"Hot  water  quick  as  a 
<vlnk  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 

"PITISBURQ     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATEPS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 
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Contract  to  be  Awarded. 

RESIDENCE  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.     Crocker 

Highlands. 
Two-story  frame  and  stucco  residence. 
Owner — Murry   Foster. 
Architect    —    F.    H.    Reimers,    Tribune 

Tower,    Oakland. 
Low    Bidder — J.    V.    Short,    1836    Euclid 

Ave.,   Berkeley. 


Bids  Being  Received. 

RESIDENCE  Cost,    $12,000 

PEBBLE  BEACH,  Monterey  Co.,  Cal. 
One    and    two-story    frame    and    stucco 

residence. 
Owner — Mr.  J.  Mendell. 
Architect    —    F.     H.    Reimers,    Tribune 

Tower,   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,     $25,000 

PEBBLE    BEACH,    Monterey    Co.,    Cal. 

One-story  Spanish  style  country  resi- 
dence. 

Owner — W.   V.   Campbell. 

Architect — Archie  T.  Newsom,  14  Mont- 
gomery S'L.,  San  Francisco. 

Contractor — Robt.  G.  Stanton,  Carmel, 
Monterey    Co.,    Cal. 


Plans  Being  Completed. 
RESIDENCE  Cost,    $15,000 

MADERA,    Cal. 

Two-story  frame  and  stucco  residence. 
Owner— Mr.   L.  H.   Sly,   Madera. 
Architect — Edw.    E.    Young,    2002    Cali- 
fornia   St.,    San    Francisco. 


Segregated    Figures    Being    Taken. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.  Thirty-ninth  Ave. 
near  Fulton   St. 

Five-room    frame    Colonial    residence. 

Owner — Wm.   A.    Wolfe. 

Architect— E.  E.  Young,  2002  Califor- 
nia St.,   San   Francisco. 


MONTEREY,  Monterey  Co.,  Cal.— S. 
A.  Born,  218  Fifth  St.,  San  Mateo,  has 
contract  for  the  erection  of  eighteen 
residences  on  property  of  Monterey 
Country  Club.  Construction  has  al- 
ready been  started  on  residences  for 
Lewis  Pierce  of  Suisun  and  Mrs.  Frank 
D.  Ditman  of  San  Francisco.  Other 
contracts  include  those  with  Mrs.  Mar- 
garet Faye  of  Berkeley,  Professor  Chas. 
D.  Mar.K  of  Stanford  University,  Oliver 
J.  Williams  of  San  Francisco,  O.  N 
Haverside  of  Berkeley,  F.  L.  Jackson 
of  Oakland  and  George  B.  Jordon  of 
San  Francisco. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal  — 
E.  P.  Dentzel,  809  Camden  Dr.,  Beverly 
Hills,  has  prepared  plans  and  will 
build  a  2-story  12-rin.  brick  veneer 
and  stucco  dwlg.,  at  620  Cannon  Drive, 
Leverly  Hills,  for  Seym  ur  Tally;  44 
by  84  ft.,  garage,  lawn  sprinkler  sys: 
4^^2,500. 


Plans  Being  Figured. 

1}ESIDENCE.  Cost,  $12,500 

PIEDMONT,    Alameda    Co.,    Cal. 
Two-story     and     basement     frame     and 

stucco  residence. 
Owner — .^.  V.  Bailey. 
Architect— W.       E.       Schirmer,      Thayer 

Bldg.,   Oakland. 


LOS  ANGELES,  Cal.  —  Archt.  Chas 
H.  Kyson,  6040  Hollywood  Blvd  is 
I^reparini,-  wkg.  plans  for  a  2-stor'y  9- 
rm.  fr.  rnd  '-tuceo  dwl<-..  on  Glendower 
rn.  for  T>.  B.  Cohn:  3774  sq.  ft  fir  ; 
fl>acn,  tilo  rf..  hdnd.  fl  s.,  hdwd.  and* 
pine  trim.  aiit.  walcr  litr.,  gas  unit  ht^'. 
:  .vs.,     fjiM-     (oii'i-    M"d:     ornaiii.     iron.     2 

IP   baibs.    Mlo   s  nk.   art.   stone   mantel, 
l^nrnso.  lawn   sprinkler  sys;   $25,000. 

RICHMOND.  Contra  Costa  Co.,  Cal. 
-Tn  r^rUlMion  to  making  extensive  im- 
provements and  additions  to  main 
i)l?int  buildings,  fho  Standard  Sanitary 
Mann^.i(tur;ng  Co.,  1000  Brannan  St' 
Kan  Francisco,  plans  to  erect  apprVxI- 
niati'lv  l.-)0  homes  for  workers  in  the 
.company  emplov.  This  work  will  be  a 
unit  of  thp  .fl.OOO.OOn  construction 
I)rogram  recently  announced  bv  the 
(■oin))an.v. 


LOS  ANGELES,  Cal.— Architect  W 
Douglas  r>ee,  709  Textile  Center  Bldg' 
IS  preparing  plans  and  will  build  2- 
.stor.y  a)id  part  basement  lO-roorri 
Spanish  residence  on  Norton  Ave  near 
ISeverly   Blvd.,   for   George   Merlcble. 


Contract    Awarded. 

RESIDENCES.  Cost,   $5000  ea. 

OAKLAND.        N.      Hubbard      Road,      W. 

Hermosa  St.  and  in  Edith  Terrace. 
Eight  1-story  6-room  frame  residences. 
Owner — Margaret      E.      Hubbert,      Colt 

Hotel,  Oakland. 
Designer  and  Contractor  —  C.  A.   Tor- 

nell,    339    15th    St.,    Oakland. 


LOS  ANGELES,  Cal.  —  Architect 
Henry  Carleton  Newton,  304  San  Fer- 
nando Bldg.,  is  preparing  working 
plans  for  one-story,  12-room  frame  and 
stucco  Spanish  residence  at  87th  and 
Main  S'ts.  for  John  Wagner;  tile  roof- 
ing, 4  tiled  baths,  patio,  outdoor  fire- 
place, 1-story  2-car  garage  with  ser- 
vants'   quarters. 


CONCRETE  r,r>f 


THESE    COLUMNS    have   said. 
»      •      * 

SO   MUCH. 

»      *      * 

ABOUT  THE  new  S.  P.  depot. 

*  *      * 

AT    SACRAMENTO. 

*  *      » 

THAT   SANDY   Pratt,   president. 

*  «      * 

OF  THE  Pratt  Building  Material  Co. 

*  *     * 

HESITATES  TO  speak  again. 

*  *     * 

OF  THE   $2,300,000   building. 

*  *      * 

AND   SANDY'S   rock   and   sand. 

*  *      • 

IN  THE  terminal  tracks. 

*  *      « 

BUILDINGS,    TUNNELS,    etc. 

*  *      * 

BUT  THE  picture. 

«      *      * 
BELOW    THIS    K.C.B.-like    stuff. 

*  •      * 

OF  SANDY  Pratt's. 

*  *      * 

HAS   BEEN   printed. 

*  •      « 

IN  NEWSPAPERS. 

*  •      * 

BUT   SANDY   thinks. 

*  •      * 

WITH  THE  wrong  title. 

*  *      * 

THE  SAN  Francisco  Chronicle. 

*  *     * 

PRINTED   THE   picture   below. 

*  •      « 

AND   SAID   it    represented, 


THE  FIRST  train,   the  "Eldorado." 

*  •     • 

IN  CHARGE  of  Clarence  F,  Pratt. 

*  •     • 

(SOMETIMES  SANDY  Pratt). 

*  •      • 

INTO   THE   new   station. 

*  •      * 

OTHER   WRITERS  said. 

*  •      * 

IT  WAS  pretty  girls. 

*  •      • 

HELPING  THE  Southern  Pacific. 

*  *     * 

BRING  THE   first   passengers. 

*  *      * 

INTO  SACRAMENTO'S  wonderful  depot. 

«      *      * 

BUT   SANDY   Pratt  says. 

*  *      « 

THAT   THIS  picture. 

*  *      • 

REPRES'ENTS   THE    crushed   rock. 

*  *      « 

USED   FOR  ballast. 

*  *      * 

ON  THE   11  miles. 

*  *      * 

OF  NEW  tracks. 

*  •     * 

AROUND  THE  new  depot. 

«      *      * 

AND   PLEASE   notice. 

*  *      * 

THE   POOR   little   girls'   feet. 

*  *      * 

SHOD  WITH   heavy   shoes, 

*  *     * 

TO  PROTECT   their  feet. 
«      •      « 

FROM  SANDY'S  hard,  sharp  rock. 

<      «      * 

•■I   THANK   you." 


This  puzzle  |)icturp.  said  by  some  lii^'  ncA\  spaper  ww\\  to  roprosent,  the 
first  train  into  the  new  S.  P.  station  at  San-amt'nto  (sec  aliovc  K.C.B-like 
story),  l)ut  Sandy  Pr.-jtt,  producer  of  sand,  rock  and  gravel  at  Marysville. 
Sacramento,  Prattrock  (near  Folsom)  aiftl  Prattco  (Monterey  County),  claims 
this  is  a  photo  of  Sandy's  Crushed  rock  ballast  (see-lower  p.Tit  of  pictare  only), 
sold    to   the   Soutliern    FaHjjf-Cirpipnny.:'  "       i       ^  .  ..  :     .    -         -    -.*-- 
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SCHOOLS 


Plans   Complete. 

SCHOOLS.  Cost,    $20,000    ea. 

PORTOL.A  AND  GREENVILLE.  Plu- 
mas Co.,  Cal. 

Two  1-story  frame  and  stucco  high 
school    buildings. 

Owner — Plumas  Co.  High  School  Dis- 
trict. 

Designer — Eugene  Stegeman,  4594  19th 
St.,  San  Francisco. 

Contractor— A.  B.  Ratto,  4594  19th  St., 
San   Francisco. 


Engineer — A.  A.  Brown,  215  Market  St., 
San  Francisco. 
Bids  are  wanted  for  furnishing,  fab- 
ricating and  erecting.  Structure  will 
be  two  stories  in  height  of  reinforced 
concrete  construction.  See  «all  for 
l>id.<4  under  ufHcUil  proposal  section  In 
thiM   {x.-iue. 


Bids  Wanted  For  Structural  Steel — Bids 
Close  April  3,  11  A.  M. 

SCHOOL  Cost,   f 

CROCKETT,  Contra  Costa  Co.,  Cal.  On 
State  Highway  bet.  Crocltett  and 
Valona. 

Furnish,  fabricate  and  erect  structural 
■steel  for  John  Swett  School. 

Owner — John  Swett  Union  High  School 
District,  H.  A.  Miller,  Clerk,  Crock- 
ett,  Calif. 


Plans    Being    Prepared. 

REMODELING. 

LODI.     San   Joaquin  Co 

Remodeling     of     girls     gymnasium 

high    school. 
Owner — Lodi   High   School   District. 
Architect — Wright    &     Satterlee,    Bank 

of   Italy   Bldg.,   Stockton. 


Cost,    J5000 
at 


Bonds   Voted — Plans   to   be   Prepared. 
SCHOOL  Cost,    $375,000 

REDDING,    Shasta   Co.,    Cal. 
Two-story   fireproof   school    building. 
Owner — Shasta     Union       High       School 

District. 
Architect — Allen  &  Young,  Union  Elder. 

Stockton. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

•The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

Yon  can  buy  Wlutatfrom  your  Hardware  Dealer 


VlNCE^^^  Whitney  Company 


8*aFraadHa 


Cost.    $150,000 


Plans  Being  Prepared. 

ADDITION 

LAS   VEGAS,  Nevada. 

Fireproof   high   school    addition. 

Owner — Las  Vegas  School  District. 

Architect — Fred  J.  DeLongchamps,  525 
Market  St.,  San  Francisco  and  Ga- 
zette  Bldg.,    Reno,    Nevada. 


Commissioned    To    Prepare    Plans. 
SCHOOL  Cost,   $400,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  Pop- 
lar Ave.  and  D  St. 
Two-story    fireKroof    high    school. 
Owner — San    Mateo   Union    High   School 

District. 
Architect  —  E.  L.  and  John  Norberg, 
Balboa  Bldg.,  San  Francisco. 
The  main  building  will  probably  be 
of  English  Tudor  type,  2  stories  in 
height,  with  ornamental  brick  exterior. 
Bonds  have  been  voted  to  finance  con- 
struction. 


SAN  FRANCISCO.  —  Architects  Sam 
Lightner  Hyman  and  A.  Appleton,  68 
Post  St.,  commissioned  by  Board  of 
Public  Works  to  prepare  plans  and 
specifications  for  proposed  addition  to 
Madison  School  at  Clay  and  Cherry 
Sts.   and   Arguello  Blvd. 


LOS  ANGELES,  Cal— Archt.  Myron 
Hunt,  1107  Hibernian  Bldg.,  has  pre- 
pared plans  for  a  girls'  gymnasium  to 
be  erected  at  Eagle  Rock  for  Occiden- 
tal College;  2-story,  162x70  ft.,  reinf. 
cone,  walls,  stucco  exter.,  clay  tile  rtg., 
bids  will  be  taken  from  a  selected  list 
of  contractors. 


PITTSBURG,  Contra  Costa  Co..  Cal. — 
George  Engs.  director.  Part-Time  High 
School,  announces  completion  of  plans 
for  club  gymnasium  building  on  site 
donated  by  Hooper  Lumber  Co.  Ske  is 
50  by  125  ft.  Early  construction  is 
contemplated. 


PASADENA,  L.  A.  Co.,  Cal.— United 
Bldg.  &  Fin.  Co.,  1262  X  Fair  O.iks 
award,  genl.  contr.  by  Pasadena  board 
educ.  March  5  at  $105,140  for  additir.-i 
to  Center  and  Oak  Knoll  Jr.  hi.-h 
school.  Fraser  A  Hillier,  1353  N  L;ik'- 
award  htg.  at  $16,477,  Paul  B.  .Tohn- 
ston,  5547  Romaine,  Lcs  .\ngeles  :  wird 
painting  at  $4050,  Hunger  &  Munge  •. 
1(4  E  Union,  award,  plbg.  at  $73  >7,  and 
Baty  Elec.  Co..  124  W  4th  St..  I -ng 
Beach,   award,    elec.    wiring   at    $3041  10 

LOS  ANGELES,  Cal.— The  bd.  of  ed. 
has  approved  working  plans  for  new 
bldg.  at  Fairburn  school  site.  West- 
wood;  Armand  Monaco,  archt.;  2-sto 
12  rms.,  brick  walls,  tile  rfg.,  $84,000. 
The  bd.  of  educ.  will  advertise  for  bids 
shortly. 


LOS  ANGELES.  Cal.— Archt.  Otto  H 
Neher,  1110  Ins.  Exch.  Bldg.,  is  prepar- 
ing wkg.  plans  for  2-storv  and  base- 
ment brick  grammar  sch.  bldg.,  at  Wil- 
shire  Crest  grammar  sch.  site,  for  bd. 
of  educ;  classrms.  and  kindergarten 
dept;   $84,000. 


VAN  NUYS.  L.  A.  Co..  Cal.— Archt. 
Otto  H.  Neher.  1110  Ins.  Exch.  Bldg., 
Los  Angeles,  has  compl.  revised  plans 
for  2-story  domestic  science  bldg.  and 
1-sto.  manual  arts  bldg.,  at  Van  Nuys 
high  sch.  site,  Van  Nuys,  for  L.  A.  bd 
of  educ;  225x74  ft.  and  223x72  ft.;  $160.- 
000.  Bd.  of  educ.  will  advertise  for  bids 
soon. 


SAN  FRANCISCO.— C.  H  Peterson. 
180  Jessie  St..  at  $50,900,  awarded  con- 
tract by  Board  of  Public  Works  for 
general  construction  of  annex  to  Park- 
side  School,  in  blck  bounded  by  24th, 
25th  Aves.,  Ulloa  and  Vicente  Sts. 
Other  awards  on  this  project  were: 
Scott  Co.,  243  Minna  St.,  $2280  for 
heating:  A.  Lettlch.  365  Fell  St.,  $4998 
for  plumbing,  and  Dowd-Seid  Electric 
Co.,  2369  Mission  St..  at  $1932  for  elec- 
tric work.  Low  bid  of  H.  A.  Porter, 
at  $1925  for  electric  work  was  de- 
clared irregular. 


S*u4  alt  iniuiriti  iq  uttrtr  Offit*. 


LOS  ANGELES.  Cal.— The  Board  of 
Education  has  authorized  its  archi- 
tectural department  to  prepare  plans 
for  a  new  8-unit  building  at  Jefferson 
school  site  for  the  blind;  $60,000. 
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PASADENA,  Los  Angeles  Co.,  Cal. — 
Architects  John  C.  Austin  and  Frederic 
M.  Ashley,  608  Chamber  of  Commerce 
Bldg.,  Los  Angeles,  have  been  commis- 
sioned to  prepare  plans  for  gymnasium 
buildings  at  Washington  and  Marshall 
Junior    High    Schools,    Pasadena. 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
— Architect  Paul  C.  Pape,  Central  Bldg., 
has  completed  plans  for  a  new  gym- 
nasium building  at  Hollywood  high 
school,  1521  N.  Highland  Ave.;  3-story, 
84x135  feet,  brick  construction,  com- 
position roofing;  $85,000.  The  Board 
of  Education  will  advertise  for  bids  as 
soon  as  plans  are   checked. 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
Mar.  17,  new  bids  will  be  received  b> 
Board  of  Education  for  girls'  physical 
training  building  proposed  for  Sentous 
r.  High  School,  northwest  corner  of 
Pico  and  Sentous  Sts.  Revised  plans 
and  specifications  obtainable  at  761 
L.  A.  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond  5%.  Wm. 
A.    Sheldon,  secretary. 

ROSCOE,  Los  Angeles  Co.,  Cal. — P.  A. 
Belanger,  2739  W.  Pico  St.,  submitted 
low  bid  to  Board  of  Education  March 
1  at  $69,492  for  grade  school  building 
at  Roscoe.  Low  bidders  on  sub-trades 
were:  Plumbing,  W.  P.  McArthur,  124 
W.  4th  St.,  $6395;  heating  and  ventilat- 
ing, Munger  &  Munger,  174  E.  Union, 
Pasadena.  $10,238;  painting,  H.  H. 
Mann,  2411  S.  Vermont  Ave.,  $2775. 
Dodge  &  Burnett,  architects;  2-story, 
64x192  feet,  15  units,  face  brick. 


SAN  BERNARDINO,  Cal. — Architect 
DeWitt  Mitcham,  456  E  St.,  San  Ber- 
nardino, has  completed  plans  for  new 
St.  Elmo  School.  It  is  expected  that 
the  Board  of  Education  will  approve 
plans  and  call  for  bids  at  once. 

BEVERLY  HILLS,  Los  Angeles  Co. 
Cal.— Architects  Gable  &  Wyant,  634 
S.  Western  Ave.,  are  completing  plans 
for  two-story  and  basement  brick 
grammar  school  building  at  Beverly 
Vista  school  site,  Beverly  Hills,  for 
Board  of  Trustees  of  the  Beverly  Hills 
School  District;  14-classrooms,  library 
and  offices,  storage  and  assembly  hall 
in  basement;  reinforced  concrete, 
pressed    brick.  Bids    will    be    taken 

soon. 


GARDENA,  Los  Angeles  Co.,  Cal. — 
John  B.  Dawson,  118  S.  Gates  St.,  sub- 
mitted low  bid  to  Board  of  Education 
March  3  at  $72,100  for  home  economics 
building  at  Gardena  High  School  site. 
Low  bidders  on  sub-trades  were: 
painting,  Paul  B.  Johnston,  5547  Ro- 
maine,  $2400;  heating  and  ventilating, 
Thos.  Haverty  Co.,  8th  St.  and  Maple 
Ave.,  $6094;  plumbing,  Thos.  Haverty 
Co.,  $7218.  Farrell  &  Miller,  archi- 
tects; 2-story,  62x180  feet,  brick  con- 
struction. 


LOS  ANGELES,  Cal. — Walter  E. 
Warne,  1111  Rives-Strong  Bldg.,  sub- 
mitted low  bid  for  general  work  to 
Board  of  Education  March  3  at  $469,695 
for  Frank  Wiggins  trade  school  on 
16th  St.  near  Grand  Ave.  North  Pacific 
Construction  Co.  submitted  bid  of 
$336,500  in  error.  Low  bidders  on  sub- 
trades  were:  Plumbing,  F.  D.  Reed 
Plumbing  Co.,  1362  Factory  PI.,  $61,826; 
painting,  H.  H.  Mann,  2411  S.  Vermont 
Ave.,  $13,348;  heating  and  ventilating, 
Hoagland-Lakin  Elec.  &  Engr.  Co.,  1707 
Naud  St.,  $65,540;  elevators.  Baker  Iron 
Works,  $61,027.  Austin  &  Ashley,  ar- 
chitects; two  stories  and  ground  floor 
will  cover  entire  site,  250x120  feet, 
central  section,  115x97  feet,  will  be  10 
stories;  Class  A  reinforced  concrete 
construction,    face    brick    exterior. 


LOS  ANGELES,  Cal.— Gustav  Ehr- 
hardt,  117  W.  !ttli  St.,  awarded  general 
contract  at  $96,000  for  erecting  Mar- 
engo Heights  School;  G.  Stanley  Under- 
wood, architect.  Other  contracts  were 
awarded  by  Board  of  Education  as  fol- 
lows: I'lunibing  to  G.  C.  Sutton,  931 
N.  La  Brea  Ave.,  at  $10,874;  heating  and 
ventilating  to  Hoaglund-Lakin  Co.,  1707 
Naud  St.,  at  $8464;  painting  to  Brown 
&  Co.,  329  W.  69th  St.,  at  $4630;  and 
wiring  to  W.  H.  Nicholas,  4575  Santa 
Monica   Blvd.,    $3250. 


LOS  ANGELES,  Cal.— E.  E.  Etherton 
Co.,  117  W.  9th  St.,  awarded  general 
contract  at  $57,200  for  erecting  2-story 
brick  grammar  school,  60x155  feet,  12 
rooms,  at  68th  St.  school  site,  68th 
St.,  between  Strella  and  Denver  Aves. 
Henry  Bean,  architect.  Other  awards 
made  by  the  Board  of  Education  as 
follows:  Plumbing  to  Service  Plumb- 
ing Co.,  917  Baker  Ave.,  Bell,  at  $6390; 
painting  to  Alhambra  Wall  Paper  & 
Paint  Co.,  at  $2640;  wiring  to  W.  H. 
Nicholas,  4575  Santa  Monica  Blvd.,  at 
$1983;  and  heating  and  ventilating  to 
Thos.  Haverty  Co.,  801  Maple  Ave.,  at 
$4748. 


SAN  BERNARDINO,  Cal. — Archi- 
tects Witmer  &  Watson,  Bank  of  Italy 
Bldg.,  Los  Angeles,  are  completing 
plans  for  new  Ramona  school  on  7th 
St.,  San  Bernardino,  for  Board  of  Ed- 
ucation. Call  for  bids  will  be  issued 
within  few  days.  Building  will  be  built 
in  shape  of  letter  H  and  will  contain 
33  units.  Separate  bids  will  be  taken 
on  general,  tile  roofing,  heating,  elec- 
tric wiring,  plumbing  and  painting. 
Blackboards,  shades,  kitchen  equip- 
ment, desks,  lockers,  sprinkling  system, 
fences  and  incinerator  will  be  provided 
by  Board  of  Education;   $102,500. 

LOS  ANGELES,  Cal.— J.  F.  Kobler, 
932  S.  Rimpau  Blvd.,  awarded  general 
contract  at  $102,678  for  erecting  2-story 
24-unit  brick  school  building  at  17th 
St.  school  site,  on  the  southeast  corner 
of  17th  and  Georgia  Sts.;  Train  &  Wil- 
liams, architects.  Other  contracts 
were  awarded  by  Board  of  Education 
as  follows:  Plumbing  to  Ashworth  & 
Gallop,  5853  S.  Broadway,  at  $10,924 
heating  and  ventilating  to  Thos.  Hav- 
erty Co.,  801  Maple  Ave.,  at  $8280 
painting  to  D.  Wein,  1649  Orchard  Ave. 
at  $4650,  and  wiring  to  Gerard  Vande 
1876    W.    38th   PL,    at    $2620. 


BANKS,   STORES   &    OFFICES 


steel  Contract  Let.  Completing  Plans. 
BUILDING  Cost,    $ — 

SAN   FRANCISCO,    SW    corner    5th    and 

Stevenson   Sts. 
Ten-story    class    A    service    and    office 

building. 
Owner — Hale  Bros.,  Market  and  5th  Sts 

San   Francisco. 
Architect — Geo.  De  Colmensil,   130  Mont- 
gomery  St.,   San  Francisco. 
Contractor — McDonald      &      Kahn,      130 

Montgomery    St.,    San    Francisco. 
Engineer — L.    H.    Nishkian,    525    Market 

St. 
Steel — Western    Iron   Works,    141    Beale 

St.,    San    Francisco. 


J'lans   Being   Prepared. 

STORE,  OFFICE  Cost,  $60,000 

OAKLAND,  Alameda  Co.,  Cal.     NW  cor. 

Webster  and   Seventeenth   Sts. 
Two-story    reinforced    store    and    office 

building. 
Owner— T.    M.    Chovin,     124    E-14th    St., 

Oakland. 
Architect   —    Staton    &    Dean,    Ney    and 

Ritchie   Sts.,   Oakland. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
March  24,  bids  will  be  received  by 
Secretary  of  Board  of  Education,  Cham- 
ber of  Commerce  Bldg.,  for  erecting 
boys'  and  girls'  gymnasiums  at  John  C. 
Fremont  high  school  site,  7676  San 
Pedro  St.;  separate  bids  on  general 
work,  plumbing,  painting  and  heating 
and  ventilating;  Edwin  Bergstrom,  ar- 
chitect. Buildings  will  each  be  2-story, 
120x100  feet,  brick  walls,  slate  roofing; 
$110,000. 


Contract  Awarded. 

UNDERPINNING  Cost,   $30,000 

SAN  FRANCISCO,  NW  Post  and  Mont- 
gomery Sts. 

Brick  underpinning  for  north  wall  of 
bank  bldg.;  consisting  of  hard 
burned  common  brick  set  in  ce- 
ment  mortar. 

Owner — Crocker   First  National   Bank. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,   S.   F. 

Engineer — T.  Ronneberg,  Crocker  Bldg 
San   Francisco. 

Contractor  —  Lindgren  &  Swinerton, 
Standard   Oil  Bldg.,    S.    F. 

Steel  Contract  To  Be  Let. 

STORE,    OFFICES  Cost,    $150,000 

RICHMOND,  Contra  Costa  Co.,  Cal., 
10th  and  Macdonald  Ave. 

Four-story  brick  bank,  store  and  of- 
fice   building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia   St;,    San    Francisco. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia   St.,    San    Francisco. 

Low  Bidder — Herrick  Iron  Works,  18th 
and  Campbell   Sts.,   San  Francisco. 


Saturday,  March  13,  1926 


BUILDING    AND    ENGINEERING    NEWS 


If 


MARYSVILLE,    4th    St.    bet.    D    and    E. 
Seven-story    reinforced    concrete    store 

and  office  building. 
Owner— Hart   Bros. 
Mers     of    Construction— Dean    &    Dean, 

City    Library    Bldg.,    Saoraraento. 
Architects  -  Coates  &  Traver,   Rowell 

Bldg.,  Fresno. 

Plans   Being   Prepared.  .lonoo 

Tjr^QTnFK'ICE  Cost,   Jlz.ouu 

lACRiMENTO,    Cal.,    2724    J    Street. 
One-story    brick    branch    postoffice    40 

0,vne?— PauV  H.    Fletcher.    Sacramento 
Architect— Dean  &   Dean,   City   Library 
Bldg.,  Sacramento. 

Contract  Awarded.  JIOOOO 

^J^^^Jl^^l^CO,   N   Calif^rn^^i  isr^ 

Montgomery   St..   San   Francisco. 

Underpinning    bank    building, 
owner— San  Francisco  Savings  &  Loan 

Engfnei?-C.  H.  Snyder,  251  Kearny  St 

San  Francisco.  Tr„>,„    inn 

^^"UXomerrsTsIn  F^raLts^o."^ 

t'r'^lhTBmt^l^%.         cost,  poo.^00 

SAN   JOSE.   Santa  Clara  Co..  Cal.      (Lo- 
cation withheld).  v,„tid- 
Six-story  class   B  medical  office  build- 

Owne"r— Local  physicians  represented 
by  Dr.  Mark  Hopkins.    ^,     ,      ^    ,.„„ 

Architect-E.  L.  and  J.  E.  Norberg.  593 
Market  St..   San   FrancisOo. 

Grading  Contract  Let— Bids  Being   Re- 

OFfTcE^BLDG.  Cost,    $1,500,000 

SAN    FRANCISCO,   NW   Montgomery    & 

California   Sts.  „„^*~   «, 

15-story  class  A  reinforced  concrete  & 

steel  office  building. 
Owner  —  California-Montgomery    Bldg., 

ArchiUct— Meyer  &  Johnson,  742  Mar- 
ket St.,   San  Francisco. 

Contractor  —  MacDonald  &  Kahn.  130 
Montgomery  S.t,   San   Francisco. 

Grading  — Sibley    Grading    &    Teaming 
Co..   165   Landers,   S.  F. 
As      previously      reported       steel      to 

American    Bridge    Co.,    Rialto    Bldg.,    S. 

F       Elevators     (8    passenger)     to    Otis 

Elevator  Co.,  Beach   St.,   S.   F. 

Contract   Awarded.  tirnnn 

STORE  BLDG.  ^       ^  Cost,  f  15,000 

BERKELEY.     Alameda     Co.,     Cal.       iNO. 

1850-78   Euclid  Ave. 
One-story   frame    (7)    stores   building. 
Owner — B.    Schapiro,    San    Francisco. 
Architect— Hugh    C.    White,     Syndicate 

Bldg.,   Oakland. 
Contractor— Edw.    Larmer.   90   Fairview 

Ave.,    Piedmont. 

Plans    Being    Prepared.  tmnnn 

ALTERATIONS.  Cost,   $10,000 

BERKELEY.      10th    St.  and    University 

Ave.  J    ,.    n 

Alterations    to    2-story  store    and    hall 

building. 
Owner — Mr.    George. 
Architect— W.      E.      Schirmer,      Thayer 

Bldg.,  Oakland. 

Structural   Steel   Bids  Wanted  Monday. 

Sub-Contracts   Let. 

ALTERATIONS.  Cost,   $40,000 

SAN    FRANCISCO.      26   O'Farrell    St. 

Alterations  to  present  six-story  store 
and   loft  building. 

Owner— Kohler   &    Chase.  „,„   ,, 

Architect— Meyer  &  Johnson,  742  Mar- 
ket St.,   San   Francisco. 

Contractor— Geo.  Wagner,  181  S.  Park 
St.,    San    Francisco. 

Plumbing  and  Heating — James  H. 
Pinkerton,  927  How-ard  St.,  S(an 
Francisco.  ,        „.    _. 

Electrical  Work— H.  S.  Tittle,  85  Co- 
lumbia  Sq.  ^  .L  -^   , 

Raising  R»of— D.  J.  Sullivan,  1942  Fol- 
som  St.,  San  Francisco. 

Plans    Being    Revised.  .^„„/v„„ 

OFFICE  &  BANK  BLDG.  Cost,  $500,000 
BAKERSFIELD,    Kern    Co..    Cal.      Cor. 

Chester  Ave.  and  20th  St. 
Six-story    and    basement    Class    A    con- 
crete   and    steel    frame    office    and 
bank  building. 
Owner   —   Security   Trust   Co..    Bakers- 

fleld. 
Architect    —    H.    H.    Winner,    55    New 
Montgomery  St.,   San  Francisco. 


Steel  Bids  Wanted.  .,„„„„ 

ALTERATIONS.  Cost,    $40,000 

SAN  FRANCISCO,   26  O'Farrell   St. 
Alterations    to    present    six-story    store 

and   loft   building. 
Owner — Kohler    &   Chase. 
Architect — Meyer   &   Johnson,   742   Mar- 
ket St.,   San   Francisco. 
Contractor — Geo.    Wagner,    181    S    Park 
St.,    San    Francisco. 
As     previously     reported,     plumbrng" 
and  heating  was  awarded  to  James  H. 
Pinkerton,    927    Howard    St.,    San   Fran- 
cisco;   electrical    work    to    H.    S.    Tittle, 
85    Columbia  Sq.,   S.     F. ;     and      raising 
roof  to  D.  J.  Sullivan,   1942  Folsom  St., 
San  Francisco. 

LOS  ANGELES.  Cal.  —  Archt.  Mott 
M.  Marston.  507  Douglas  Bldg.,  is  pre- 
paring plans  for  5-story  reinf.  cone. 
loft  bldg.  at  727  E  Washington  St.,  for 
T    N.   Fierce;   50x146   ft;   2   elevators. 


Sub-Contracts  Let. 

ALTERATIONS  Cost,  $20,000 

SAN  FRANCISCO.  SE  Battery  and 
Commercial    Streets. 

General  remodeling  of  three-story 
building    for    laboratory    purposes. 

Owner — American  Can  Co.,  Mills  Bldg., 
San   Francisco. 

Designer — Eng.    Dept.    of   owner. 

Contractor  —  Lindgren  &  Swinerton, 
225   Bush   St.,    San   Francisco. 

Plumbing — James  Pinkerton,  927  How- 
ard St.,   S.  F. 

Wiring — H.  C.  Reid,  115  Mission  St., 
San   Francisco. 


Contract    Awarded  ^       ^„^ 

STORES  Cost,    $17,500 

OAKLAND,      Alameda      Co.,      Cal.         E 

Fruitvale  Ave.   108  S  Hopkins. 
One-story    brick    stores. 
Owner — G.    A.   Lewis. 
Architect — None. 
Contractor— G.    A.    Scott,    685    23rd    St., 

Oakland. 


Plans   Complete. 

SALESROOMS  Cost,    $20,000 

SAN  FRANCISCO,  NW  Francis  and 
Mission   Sts. 

One-story  brick,  steel  and  hollow  tile 
auto    salesrooms. 

Owner — P.  G.  Terzion,  4442  Mission  St.. 
San    Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St..    S.   F. 

Plans    Being    Figured. 

STUDIO    BLDG.  Cost.    $15,000 

SAN    FRANCISCO.      S    Haight    St.    near 

Octavia   St. 
Three-story    frame    and    stucco    studio 

building. 
Owner — F.  J.   Allen. 
Architect — Vernon     W.     Houghton,     275 

Post  St.,   San  Francisco. 

SAN  BERNARDINO,  Cal.— Southern 
California  Gas  Co.  has  prepared  own 
plans  and  will  start  work  soon  on  2- 
story  Class  A  office  building,  40x110  ft., 
on  4th  St.,  between  E  and  F  Sts.;  re- 
inforced concrete  construction,  stucco 
exterior;   $50,000. 

INGLE  WOOD,  L.  A.  Co.,  Cal. — Archts 
John  Parkinson  and  Donald  B.  Parkin- 
son, 420  Title  Ins.  Bldg.,  are  taking 
bids    for    erecting    a    2-story   and    base- 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Cal.— The  Fidelity 
Construction  Co.,  709  Hillstreet  Bldg., 
will  build  10-story  and  basement  steel 
frame  and  reinforced  concrete  auto 
building  at  southwest  corner  of  Santa 
Monica  Blvd.  and  Vermont  Ave.  for  M. 
Jacobowsky  and  R.  Rosenberg;  A.  B. 
Rosenthal,  architect,  709  Hillstreet 
Bldg.,  is  preparing  plans;  4  electric 
elevators;   $700,000. 

LOS  ANGELES,  Cal. — Archt  M.  Hunt, 
1107  Hibernian  Bldg.,  has  been  comm. 
to  prepare  plans  for  a  3-story  and 
base,  mercantile  bldg.  on  w.  side  of 
Flower  St.,  bet.  7th  and  8th  Sts.,  for 
Jtansohoff  Bros.,  of  San  Francisco; 
class  A  or  class  B  constr..  30x152  ft., 
reinf.   cone,  walls. 

SEATTLE.  Wash. — Hans  Henderson, 
Alaska  Bldg.,  at  $134,100  awarded  con- 
tract to  erect  two-story,  120  by  111  ft. 
reinforced  concrete  stores  and  offices 
at  3rd  Ave.  and  Union  St.  for  E.  L. 
Mann.  Henry  Bittman,  architect.  Se- 
curity  Bldg.,   Seattle. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
L.  Richards,  184  S-13th  St.  and  Max 
Bloom,  73  Sierra  St.,  San  Jose,  asso- 
ciated with  others  have  taken  option 
on  site  at  southwest  corner  of  San  Fer- 
nando and  Market  Sts.,  and  contem- 
plate erection  of  a  two-story  fireproof 
structure,  137  ft.  by  219  ft.,  for  stores 
and  offices.  The  property  is  owned  by 
John  Auzerais  of  San  Jose. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
F.  E.  Daniels,  1029  West  Park  Street, 
Stockton,  at  approx.  $8000  awarded  con- 
tract to  erect  one-story  brick  stores  at 
Weber  Ave.  and  Grant  St.,  27  ft.  by 
100  ft.     for  Parker  Estate. 

MARTINEZ,  Contra  Costa  Co..  Cal. — 
C.  L.  Philliber,  1050  Lakeshore  Ave., 
George  A.  Lewis,  412  15th  St.,  and  A. 
R.  Mitchell,  412  15th  St.,  all  of  Oak- 
land, have  purchased  the  entire  Fer- 
nandez holdings  in  the  Court  Block, 
bounded  by  Main,  Las  Juntas,  Escobar 
and  Court  sts.,  and  will  raze  the  pres- 
ent structures  and  erect  a  two-story 
brick  or  concrete  store  and  office  build- 
ing in  addition  to  a  three-story  apart- 
ment house.  Early  construction  is 
contemplated. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Dr.  Chas.  Strub,  925  Market  St.,  San 
Francisco,  will  co-operate  with  local 
physicians  with  a  view  to  financing 
erection  of  a  six-story  medical  build- 
ing on  a  site  owned  by  him  at  Kipling 
St.  and  University  Ave.  A  class  A 
structure  containing  100  rooms  is  pro- 
posed.    Site  is  110  by  125  ft. 

PHOENIX,  Ariz. — White  Truck  Sales 
Co..  B.  H.  McAhern,  president,  has  had 
plans  prepared  for  auto  sales  building 
at  the  corner  of  Third  and  Jefferson 
Sts.   to   cost   $50,000. 

Flans    To   Be    Prepared. 
STORE    &    APTS.  Cost.    $— 

(ULROY,    Santa  Clara   Co.,   Cal. 
Two-story     reinforced     concrete    store 

and  apartment  building. 
Owner — Wm.  Radtke,  Gilroy. 
Architect — Binder    &    Curtis,    35    W   San 

Carlos,  San  Jose. 

LOS  ANGELES,  Cal. — Llewellyn  Iron 
Works  awarded  contract  at  about  $95,- 
000  for  furnishing  and  erecting  struc- 
tural steel  frame  for  Class  A  office 
l)uilding  at  8th  and  Beacon  Sts.,  for 
Beaux  Arts  Bldg.  Co.;  other  subcon- 
tracts were  awarded  as  follows:     Rock 


iron  work  to  Atlas  Ornamental  Iron 
Works;  glazing  to  W.  P.  Fuller  &  Co.; 
Stanton,  Reed  &  Hibbard,  Metropoli- 
tan Bldg.,  contractors;  Lester  H.  Hib- 
bard, architect. 

SANTA  BARB.\RA,  Cal.— Architect 
Wni.  A.  Edwards,  J.  J.  Plunkett,  As- 
sociate, 1231  State  St..  have  prepared 
plans  for  two-story  building,  100x100 
feet,  at  corner  of  Estado  and  Carrillo 
for  California  Theatre  Co.,  Edw.  A. 
Johnson,  president.  It  will  contain 
stores  and  offices  (no  theatre);  mason- 
ry construction;  stucco  exterior,  tile 
roof. 


\t 
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Figures    To   Be   Taken    Shortly. 

STORE.  Cost.   $12,000 

OAKLAND.  58  th  Ave.  and  Hopkins 
St. 

Twot-stjory  frame,  Ijrick  veneer  ajnd 
hollow  tile  store  and  office  build- 
ing. 

Owner — G.   Bingaman. 

Architect^ — -Clay  X.  Burrell,  American 
Bank    Bldg.,    Oakland. 


Segregated    Bids    Wanted. 

BRICK    BLDG.  Cost,    $15,000 

OAKLAND,    Alameda    Co.,    Cal.    10th    St. 

near    Oak. 
One-story    brick    electric    supply   house. 
Owner   —   Edw.      Sommarstrom,        1536 

Franklin    St.,    Oakland. 
Architect — Clay  N.   Burrell,  First  Trust 

Bldg.,  Oakland. 


Sub-Bids   Being  Taken  On  All  Parts  of 

Work    From    Selected    Contractors. 
ADDITION.  Cost,    $900,000 

SAN   FRANCISCO.      Bush   and   Sansome 

Sts. 
Ten-story    addition    to    present    seven- 

stor>-   class   A   office   building    (two 

additional    elevators). 
Ow^ner — Adam    Grant. 
Contractor — Lindgren   &  Swinerton,  225 

Bush   St..   San   Francisco. 
Structural    Steel — Moore    Drydock    Co., 

Balfour    Bldg.,    San   FraJicisco. 


RE>'0,  Nevada — Lewis  F.  Byington, 
former  San  Francisco  district  attorney, 
and  his  brother,  Frank  J.  Byington, 
are  having  plans  prepared  to  remodel 
the  three-story  Byington  Building, 
Second  and  Virginia  Sts.,  for  offices; 
est.  cost  $50,000.  Approx.  60  offices 
will   be   provided   in    the   structure. 


SAN  BERNARDINO,  Cal.— A.  E. 
Taj'lor  &  Son,  San  Bernardino,  awarded 
contract  for  two-story  Class  A  office 
building,  40.\110  feet,  on  4th  St.,  bet. 
E  and  F  Sts.,  for  Southern  California 
Gas  Co.;  reinforced  concrete  construc- 
tion;  $50,000. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Maurice  Sasso,  661  I.  "W.  Hellman 
Bldg.,  Los  Angeles,  has  completed  plans 
for  6-story  and  basement  Class  A  tele- 
phone building,  at  Santa  Monica,  for 
Santa  Monica  Telephone  Co.;  60x80  ft., 
structural  steel  frame,  brick  filler 
■walls,   reinforced   concrete. 


THEATRES 


Plans  to  go  Out  For  Figures  April   1st. 

THEATRE.   ETC.  Approx.   $500,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
J   St.,   bet.    38th  and   39th   Sts. 

Class  A  theatre,  store  and  office  build- 
ing. 

Owner  —  Messrs.  Geo.  Peltier,  Morris 
L.    F.    Starks,    et    al. 

Architect — Starks  &  Flanders,  Oschner 
Bldg.,    Sacramento. 


Bids   To  Be   Taken  Next  Month. 
THEATRE  Cost,    $1,600,000 

SAN     FRANCISCO,    Block    bounded    by 

Market,    Hayes,    Larkin    and    Polk 

Streets. 
Class    A   theatre    building  with  seating' 

capacity   of   5200. 
Owner — The    Capital   Company,     A.      P. 

Giannini,    president. 
Architect — Thos.     W.    Lamb,     8th    Ave., 

New   York    City,   and   H.  A.   Minton. 

Bank  of  Italy,  San  Francisco. 
Lessee — -Fox  Film  Corp.  of  Los  Angeles 
Mr.   Cuneo,   Bank   of  Italy,  announces 
that  bids  will  be  called  for  next  month. 


Contracts  Let. 

THEATRE  Cost,  $250,000 

SAN  JOSE.  Santa  Clara  Co.,  CaL  South 
First  Street. 

Reinforced  concrete  and  structural 
steel  theatre  (seating:  capacity 
1500). 

Owner — "West  Coast  Theatres,  Inc. 

Architect — Weeks  &  Day,  315  Mont- 
gomery  St.,   San   Francisco. 

Contractoi — Barrett  &  Hilp,  918  Harri- 
son St..  San  Francisco. 

Structural  -steel — Golden  Gate  Iron  Wks 
918  Harrison   St.,  San  Francisco. 

Electrical    work   —   Harry    Weber,    Los 
Angeles. 
Architects    Weeks    &    Day    state    that 

contract    for    heating    and    ventilating 

has  not  been  awarded  as  rumored. 


Cost,    $30,000 
Mission,    150    S. 


Permit  Applied   For. 

ADDITIONS. 

SAN    FRANCISCO.      E 
Brazil    Ave. 

Additions  for  balcony,  install  fire  es- 
capes, install  exhaust  fans,  elec- 
tric, plumbing,  etc.  work  for  the- 
atre and  stores  building. 

Owner — Excelsior  Amusement  Co..  86 
Golden    Gate  Ave. 

Architect — G.  Albert  Lansbvtrgh,  140 
Montgomery  St. 


Bids  to  be   Asked  Next  Week. 

THEATRE  Cost,    $250,000 

SAN  FRANCISCO.  W  San  Bruno  Ave. 
near  Bacon  St. 

Class  A  moving  picture  theatre  (seat- 
ing capacity  1500)  six  stores  ad- 
joining. 

Owner  - —  Ackerman  &  Harris,  Phelan 
Bldg.,    San    Francisco. 

Architect — Reid  Bros.,  105  Montgomery 
St.,  San  Francisco. 


Bids    Being    Taken. 

THEATRE,    ETC.  Cost,    $250,000 

BERKELEY,  Alameda  Co.,  Cal.  Col- 
lege and  Claremont  Aves. 

Class  A  picture  theatre,  store  and  of- 
fice building  (seating  capacity 
1800) 

Owner  —  Beach  Krahn  Theatres,  Inc., 
Berkeley. 

Architect  —  J.  Albert  Marshall,  5658 
College  Ave.,  Berkeley  (associated 
with  Maury  I.  Diggs,  244  Lake 
Drive,     Blvd.,    Oakland). 


All-Key 
Plaster  Lath 

(Patented) 
lUO%    Mechanical   Kej. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Laat   Word  In  Watt   Board. 


CALIFORNIA  CEDAB   PEODUCTS   COMPAin 

STOCKTON,    CALIFORNIA 


Preliminaries   Being   Prepared. 

THEATRE.  Cost,     $80,000 

ELKO,  Nevada.  Site  adjoining  present 
Bradley    Theatre. 

Fireproof  theatre  buildmg. 

Owner — John    Hunter,    Elko,    Nevada. 

Arehitect^Fred  J.  DeLongchamps,  525 
Market  6t.,  San  Francisco,  and 
Gazette  Bldg.,   Reno,   Nevada. 

HAWTHORNE,  L.  A.  Co.,  Calif  — 
"U  estco  Constr.  Co.,  117  W  9th  St., 
award,  contr.  at  about  $95,000  for 
erecting  store  and  theatre  bldg.  at 
Hawthorne  for  Hopkins-McNeil  Inv. 
Co;  John  J.  Frauenfelder,  1116  Story 
Bldg.,  archt;  the  contr.  award,  to  C.  A. 
Stine  in  January  has  been  cancelled. 
Five  stores,  auditorium  to  seat  1000; 
brick  walls,  stucco  exter.,  clay  tile  and 
comp.  rfg.. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Film  Exchange  Bldg..  Vermont  Ave. 
and  Washington  St.,  is  taking  bids 
for  two-story  and  basement,  theatre, 
store  and  office  building  at  Wilshire 
Blvd.  and  Sycamore  Ave.,  for  Walter 
H.  Fisher,  Union  Oil  Bldg.,  to  be  leased 
by  the  West  Coast  Theatres,  Inc.;  store 
and  office  section  35x140  feet.  Class  B 
construction,;  theatre,  135x162  feet. 
Class  A  construction,  seating  2000 
people;  structural  steel,  brick  and  re- 
inforced   concrete;    $350,000. 


WHARVES  &  DOCKS 


TIBURON,  Marin  Co.,  Cal.— Healy- 
Tibbitts  Constr.  Co.,  64  Pine  St.,  San 
Francisco,  awarded  cont.  by  North- 
western Pacific  R.  R.  Co.,  to  const.  350 
ft.  ferry  slip  and  pile  and  timber  ap- 
proach thereto  at  Tiburon.  Dredging 
in  connection  with  this  work  will  be 
let   under  a   separate   contract. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  March  18,  9  a.  m.,  bids  will  be 
received  by  S.  A.  Evans,  city  clerk,  to 
erect  one-story  frame  building  on  ex- 
isting pile  bents  located  at  west  side 
of  Municipal  Wharf.  Certified  check 
10%  payable  to  city  required.  Plans 
on  file  in  office  of  clerk. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


HEALDSBURG,  Sonoma  Co.,  Cal. — 
Lentil  April  5,  bids  will  be  rec.  by  city 
trustees  to  construct  fence  around  city 
reservoir  on  slope  of  Fitch  Mountain; 
will  consist  of  galv.  iron  poles  with 
fabric  7-ft.  high,  2  gates,  one  4-ft. 
and  another  8-ft.  wide;  3-strands  of 
barbed  wire  on  top.  Plans  on  file  in 
office   of   city  clerk. 


LOS  ANGELES,  Cal.  —  Architects 
Krempel  &  Erkes,  Bradbury  Bldg., 
have  completed  plans  and  are  taking 
bids  for'  erecting  additional  units  to 
mausoleum  in  Inglewood  Park  cem- 
etery for  Inglewood  Park  Cemetery 
Assn.;  crypts  and  private  rooms;  50x 
100  feet,  reinforced  concrete  construc- 
tion, granite  exterior;  $100,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
C.  E.  Rothchild.  520  Oregon  Ave.,  has 
prepared  plans  and  will  superintend 
erection  of  community  club  building 
for  South  Palo  Alto  Community  Center; 
est.  cost  $5,000.  Will  contain  m«.in 
room,  36x70  feeet,  dining  room,  22x36 
ft.;  stage,  rest  rooms,  etc.  Mrs.  W. 
Goodwin,  Secty. 


SONORA,  Tuolumne  Co.,  Cal. — Coun- 
ty Surveyor  Robt.  Thorn  preparing 
specifications  to  paint  county  trucks 
and  other  road  equipment. 

(Continued    on    Page    27) 
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CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  Hlgh- 
»vav  Commission,  515  Foriun  Building, 
!Sai-riiniento,  Cat.,  until  2  o'clock  P.  M., 
April  5,  l»:i«,  at  which  time  they  will 
be  publicly  opened  and  read,  for  con- 
struction, in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  of  portions  of  State 
Highway,  as  follows: 

Contra  Costa  County,  a  reinforced 
concrete  bridge  across  San  Pablo 
Creek  at  San  Pablo  (IV-C.C-14-A), 
consisting  of  three  34-foot  spans,  with 
two  5-foot  sidewalks  and  a  minimum 
width  of  roadway  of  46  feet,  on  con- 
crete   bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  oflfices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
IjOS  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done.  With  a  representa- 
tive of  the  Commission.  It  is  urged 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from  the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done,   etc. 

The   California   Highway   Commission 
reserves   the  right  to   reject  any  or  all 
bids   or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.   TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS', 
California    Highway    Commission. 
R.    M.    MORTON, 
State    Highway    Engineer. 
W.    F.     MIXON,     Secretary. 
Dated:   March   8,    1926. 


NOTICE    TO    CONTRACTORS 


(.Structural     Steel — John     Swett     Union 
HiMfh    School    District) 


A  call  for  bide  published  In 
thiB  flection  Indicates  that  bid? 
;irp  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  IB  assured 
through  BUILDING  AND  ENGl- 
VKEP.INO  NEWS  which  reaches 
pvf'ry  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rntei  10  cents  per  line,  per 
insertion 

All  official  calls  for  bids  of 
thp  California  State  HIg-hway 
Commission  and  Nevada  State 
TTisrhway  Commission  are  pub- 
lished   In    this    section. 


tive  bidder.  If  the  plans  and  speci- 
fications are  not  returned  to  the  En- 
gineer, or  are  returned  in  a  mutilated 
or  damaged  condition,  the  deposit  will 
he  forfeited  and  will  be  immediately 
used  for  the  purchase  of  a  new  set  of 
blueprints  and   specifications. 

Bids  must  be  signed  by  the  bidder, 
accompanied  by  a  certified  check, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  H.  A. 
Miller.  Clerk  of  the  Board  of  School 
Trustees,  to  be  retained  by  said 
Sclinol  District  as  agreed  and  liqui- 
dated damages  should  the  party  or 
nai-ties  to  whom  the  contract  should 
he  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
bv  law.  The  amount  of  said  check 
shall  he  for  at  least  ten  M0%)  per 
cent  of   the  amount  of  the  bid. 

Bids  will  be  opened  by  the  Board  of 
School  Trustees  of  said  District  on  thp 
."ird  dav  of  Anril.  1926.  at  11  o'clock 
A.  M.,  in  the  Board  room  in  the  John 
Swett  Union  High  School  Building. 
Crockett.  California.  The  Board  re- 
serves the  right  to  reject  any  and  all 
bids   or  any   or   all    items   of   such    bids. 

H.   A.   MILLER, 
Clerk   of   the   Board   of   School   Trustees 
of    the    .John    Swett      Union      High 
School     District.     Crockett,     Calif. 


(Sewer     Pipe — Red     Bluff) 

Notice  is  hereby  given  that  scaled 
proposals  will  be  received  by  the  City 
of  lied  Bluff,  Tehama  County,  State  of 
California,  for  furnishing  to  said  city, 
f.  o.  b.  Red  Bluff,  the  following 
amount   of   sewer   pipe,    to-wit: 

270    feet   of    8-inch    sewer   pipe. 

40  feet  of  6-inch  sewer  pipe. 

10    8"x6"    Ts. 

10  8-inch   V&  curves. 

')    8"x4"   Ys. 

All  pipe  shall  be  first  quality  stand- 
ard vitrified  salt  glazed  sewer  pipe  and 
meet  with  the  requirements  of  the 
specifications  now  on  file  with  the 
City  Clerk  of  Red  Bluff,  California.  A 
certified  check  of  10%  of  the  amount 
bid  shall  accompany  the  bids. 

The  City  Trustees  reserve  the  right 
to  reject  any  and  all  bids,  which  must 
be  filed  with  said  Clerk  before  Monday 
evening:,  March  2t£,  WJAi,  at  7:30  o'clock. 

E.   F.   LENNON, 
Clerk  of  the  City  of  Red  Bluff.  County 
of   Tehama,    State    of   California. 

Dated,    March    9,    1926. 


NOTICE    TO    CONTRACTORS 
(Sewer    Extensions — Red    BIufT) 


Sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  John  Swett 
Union  High  School  District  at  the 
office  of  said  Board  in  the  High  School 
Building  at  Crockett,  California,  until 
the  3rd  day  of  April,  1»2«,  at  H  o'clock 
A.  M.,  at  which  time  said  bids  will  be 
opened  for  the  furnishing,  fabricating 
and  erecting  the  structural  steel  of 
the  John  Swett  Union  High  School 
Buildings  of  the  John  Swett  Union 
High  School  District,  located  on  the 
North  side  of  the  State  Highway  be- 
tween Crockett  and  Valona,  Crockett, 
California. 

Plans  and  .specifications  for  said 
work  are  on  file  at  the  office  of  the 
Engineer  of  the  Board  of  School  Trus- 
tees, A.  A.  Brown,  215  Market  Street, 
San  Francisco,  California. 

Upon  a  deposit  of  Twenty-five 
($25.00)  Dollars,  said  plans  and  speci- 
fications may   be   had   by   any  prospec- 


QUANTITY    SURVEYOR 

\'nluatiou    Engineer 

ARTHUR     F»RIDDLE 

(•».{    Miit.sion    Street,    nt    'Phlrd     St. 
San    Francsico,    Calif. 

Telephone    Douglas    S-4-!t-;i 

ACCREDITED  APPRAISER 


NOTICE    INVITING    BIDS 


(San    Mateo    School    District — Wire 
Fencing) 


Bids  will  be  received  by  the  Board 
of  School  Trustees,  San  Mateo  School 
District  for  the  erection  of  about  800 
feet  of  Galvanized,  Chain  Link  Fence, 
No.   9   wire.   Fence   5   ft.   in   height. 

These  fences  are  to  be  erected  on 
the  Peninsular  Ave.  and  Central  School 
Grounds  as  directed. 

Specifications  appearing  on  page  38 
National  Fence  Company's  Catalogue 
or  on  page  58  General  Catalogue  No. 
100  Cyclone  Fence  to  govern  said  erec- 
tion  as   the   case   may   be. 

Bids  will  be  received  up  to  10  A.  M^ 
AVednesday,    March   17,   1920. 

While  combined  bids  are  preferred 
separate  bids  will  be  received  as  fol- 
lows: 

Bid  A — For  all  necessary  material  to 
complete   the   work.   Delivered. 

Bid  B — For  all  necessary  labor  to 
complete    the    work. 

Bid  C — For  both  labor  and  material 
to   o3mplete   the   work. 

The  Board  reserves  the  right  to  re- 
ject  any  and  all   bids. 

J.  J.  CASEY, 
Clerk  of  the  Board  of  School  Trustees. 


Notice  is  hereby  given  that  sealed 
proposals  will  be  received  hv  the  Board 
of  Trustees  of  the  Citv  of  Red  Bluff, 
Tehama  County,  State  of  California, 
for  constructing  additional  extensions 
to  the  sewer  system  of  said  system  on 
or  before  Monday  evening:,  March  22, 
t«2«,  at  7:30  o'clock.  Said  work  to  be 
done  in  accordance  with  the  specifica- 
tions on  file  with  the  City  Clerk  of 
said   city. 

Said  Board  of  Trustees  reserve  the 
right  to  reject  any  or  all  bids  as  the 
public   interest  may  demand. 

E.    F.    LENNON, 
Clerk  of  the  City  of  Red  Bluff,  Tehama 
County.    State    of   California. 
Dated,    March    9,    1926 
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GET  BUSINESS  BY  MAIL 

60    paces    of    vital    business    farts    and 
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BRIDGES 


LOS  ANGELES,  Cal.— Bids  will  be 
asked  at  once  by  Board  of  Public  Wks. 
to  const,  viaduct  across  the  Los  Ange- 
les Riv.  at  7th  St.,  in  accordance  with 
decision  of  the  railroad  comm.  appor- 
tioning the  cost  against  the  city,  coun- 
ty, L.  A.  Ry.  Corp.,  and  Union  Pai'ific 
and  A.  T.  &  S.  F.  Rys.  Plans  have  been 
conipl.  by  the  city  engr's.  office  under 
direction  of  Merrill  Butler,  chief  bridge 
engr.  Plans  call  for  a  reinf.  cone,  stnic, 
15S0  ft.  in  length,  incl.  approaches.  Tlie 
river  portion  of  the  bridge  will  consist 
of  3  arch  spans  80  ft.  each,  and  21 
bents.  It  is  planned  to  utilize  the  pres- 
ent bridge  as  portion  of  the  substruc- 
ture. EiJt.  quan.  are:  1,628,000  lbs.  rein, 
steel,  8280  cu.  yds.  "A"  cone,  2780  cu. 
yds.  "C"  cone,  125  cu.  yds.  "D"  cone, 
1660  ft.  curb,  9170  sq.  ft.  walk,  1700  sq. 
ft.  gut.,  curb  surrounding  column 
bases,  remod.  of  existing  storm  drain 
and  Sanitary  sewers,  57,558  sq.  ft. 
bitum.  pave,  on  bridge,  42,840  sq.  ft. 
bitum.  pave,  on  fills,  2315  ft.  ornam. 
stone  railing,  57S  ft.  ornam.  stone  rail- 
ing with  an  additional  578  ft.  stone 
rail  as  separate  item,  5890  cu.  yds 
earth  fill,  and  alterations  to  existing 
bridge. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
County  supervisors  petitioned  to  con- 
struct bridge  over  Tuolumne  river 
connecting-  Paradise  rd.  with  Vivian 
rd.,  at  a  point  3-mi.  from  Modesto.  J. 
H.  Hoskins,  county  surveyor. 


RENO,  Nev.— I.  Christensen,  Reno,  at 
!f487S,  awarded  informal  contract  by 
city  to  construct  2  culverts,  one  over 
Orr  ditch  and  Peavine  Creek  at  6th 
and  Vine  Sts.,  another  over  Cochrane 
ditch   at  Center  and  St.   Clair  Sts. 


SAN  GABRIEL,  Cal. — Oliver  G. 
Powen,  1144  S.  Grand  Ave.,  Los  An- 
-  les,  awarded  oont.  by  city  at  $13,482 
for  reinf.  cone,  bridge  across  Arroyo, 
consisting  of  2   20-ft.   spans. 


OAKLAND,  Cal.  —  Until  March  29, 
^i*:30  a.  m.,  bids  will  be  rec.  by  George 
E.  Gross,  county  clerk,  to  const,  rein,, 
cone,  box  culvert  in  Co.  Rd.  No.  4256 
and  rein.  cone,  girder  bridge  on  Rd. 
No.  1544.  all  in  Murray  Rd.  Dist.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
obtainable  from  County  Surveyor  Geo. 
A.   Posey   on   deposit  of  $25,  returnable. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
April  6,  11  a.  m.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  const, 
cone,  bridge  in  Acacia  Ave.,  Fairfax, 
to  replace  present  wood  structure;  est. 
cost  $3100.  Plans  obtainable  from 
County  Surveyor  J.  C.  Oglesby,  Cheda 
Block,   San   Rafael. 


SONORA,  Tuolumne  Co.,  Cal. — Until 
April  6.  2  p.  m.,  bids  will  be  rec.  by 
county  supervisors  to  const,  bridge 
over  Algerine  creek  near  Algerine 
school.  Plans  on  file  in  office  of  clerk. 
Robt.    Thom,    county    surveyor. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til March  24.  12  noon,  bids  will  be  rec 
by  W.  W.  Felt,  .Jr..  county  clerk,  to 
const,  timber  bent  bridge  at  Fish  Mill 
Ranch  on  Jenner  to  Mendocino  county 
line  highway  in  Fifth  Supervisorial 
Dist..  involv.  12,000  ft.  B.  M.  lumber- 
696  lin.  ft.  posts,  caps  and  sills.  Est! 
$1400.  Plans  obtainable  from  County 
Surveyor  E.  A.  Peugh,  on  deposit  of  $10 
returnable. 

TIBURON,  Marin  Co.,  Cal.— North- 
western Pacific  R.  R.  Co.,  64  Pine  St., 
San  Francisco,  having  spec,  prepared 
for  dredging  in  connection  with  350-ft 
ferry  slip  to  be  constructed  at  Tiburon. 
Contract  for  slip  awarded  to  Ilealy- 
Tibbitts  Constr.  Co.,  64  Pine  St.,  San 
Francisco. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
County  Surveyor  J.  H.  Hoskins  making 
surveys  for  bridge  over  Tuolumne  riv- 
er 3-mi.   from   Modesto  on  Paradise  rd. 


CONTRA  COSTA  COUNTY,  Cal.— 
Until  April  5,  2  P.  M.,  bids  will  be  rec. 
by  State  Highway  Comm.,  to  const, 
rein.  cone,  bridge  in  Contra  Costa 
county  over  San  Pablo  Creek  at  San 
Pablo,  comprising  three  34-ft.  spans 
with  two  5-ft.  walks  and  a  min.  width 
of  roadway  46-ft.  on  cone,  bents.  See 
call  for  bids  under  official  proposal 
section    in    this    issue. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


CALEXICO,  California  —  John  Phil- 
lips, 1329  Milvia  Street  Oakland,  was 
awarded  contract  by  Colorado  River 
Land  Co.,  owners  of  800,000  ac.  land  in 
Lower  Calif.,  at  15c  yd.  for  constr.  of 
10  mi.  of  levee  work,  involv.  306,000 
yds.  earth  to  be  moved,  using  four 
dragline  dredges.  New  levee  will  ex- 
tend so.  from  the  present  Pescadero 
sys.  and  form  a  junction  with  the  Mexi- 
can and  Gulf  Ry.  embankment,  com- 
pletely closing  the  Volcano  Lake  basin. 


SANTA  ANA,  Cal. — Newport  harbor 
$1,200,000  bond  election  has  been  ten- 
tatively set  for  June  10  by  county  su- 
pervisors. 


LOS  ANGELES,  Cal. — Fred  C.  Franks 
Contracting  Co.,  260  California  St.,  San 
Francisco,  sub.  low  bid  to  harbor 
comm.  at  29.75c  yd.  on  Sec.  A  for 
dredger  fill  east  of  Fish  Harbor  under 
Spec.  719.  Bids  were  taken:  A,  80,- 
000  yds.  fill  in  area  east  from  Fish 
harbor  with  dredgings  taken  from 
area  A  in  Fish  harbor,  incl.  fill  and 
dredging,  B,  same  as  above,  except 
that  dredgings  taken  from  area  B,  sea- 
ward from  where  the  fill  is  to  be  made, 
C,  saine  as  above  except  that  dredg- 
ings taken  from  area  C,  on  the  east 
side  of  the  East  Basin  channel.  San 
Francisco  Bridge  Co.,  bid  A,  34c;  C, 
46c.  Bids  referred  to  Geo.  F.  Nichol- 
son, harbor  engr.,  for  recommendation. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  29,  11  a.  m.,  bids  will  be 
rec.  by  Eugene  D.  Graham,  county 
clerk,  to  const,  timber  bridge  on  Leff- 
ler  Rd.  No.  571,  Rd.  Dist.  No.  1.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  Plans  obtainable  from 
county  surveyor  F.  E.  Quail  on  deposit 
of   $10,    returnable. 
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IRRIGATION  PROJECTS 


LODI,  San  Joaquin  Co.,  Cal. — Propos- 
al seeking  organization  of  Mokelumne 
River  County  Water  District  failed  to 
receive  approval  of  voters  at  recent 
election;   467   in   favor  and  911   against. 

LIGHTING  SYSTEMS 

MONROVIA,  Cal.— Until  7:30  p.  m., 
Mar.  15,  bids  will  be  rec.  for  ornam. 
lights  in  Wild  Rose  Ave.,  Palm  Ave., 
Oakdale  Ave.,  Lime  Ave.,  Lemon  Ave., 
and  Shamrock  Ave.,  under  1911  act, 
involv.  reinf.  oonc.  posts.  Lewis  P. 
Black,  city  clerk. 

LOS  ANGELES,  Cal.  —  City  plans 
ornam.  lights  in  Santa  Monica  Blvd. 
bet.  Sunset  Blvd.  and  Normandie  Ave. 
and  portions  of  other  sts:  pressed  steel 
posts;   1911  act. 

COLTON,  Cal.  —  Petition  filed  for 
ornam.  lights  in  9th  St.,  bet.  La  Ca- 
dena  and  I  Sts. 

LOS  ANGELES,  Cal.— County  plans 
ornam.  lights  in  New  York  Ave.,  bet. 
Allen  Ave.  and  Sinaloa  Ave.,  and  in 
portions  of  Sinaloa  Ave.,  Meadowbrook 
Rd.,  Baker  St.,  Davis  St.,  Goodyear  St., 
and  Morada  PI:  69  pressed  steel  posts; 
C.  I.  No.  518.  Mame  B.  Beatty,  clerk  of 
the  Board. 


SAN  BERNARDINO,  Cal.— City  Bng. 
Chas.  E.  Johnson  preparing  plans  for 
ornam.  lights  in  Frank  C.  Piatt  High- 
land Ave.  tracts  Nos.  1,  2  and  3.  Lights 
will  be  installed  in  all  parts  of  the 
following  sts:  Sierra  Way,  Genevieve 
St.,  Mountain  View  Ave.,  21st  St.,  Piatt 
St.,  San  Bernardino  St.,  19th  St.  and 
Deodar  St. 


LOS  ANGELES,  Cal.— A.  C.  Rice,  1957 
Santee  St.,  sub.  low  bid  to  bd.  pub. 
wks.  at  $33,436  for  ornam.  lights  in 
Figueroa  St.,  bet.  Jefferson  St.  and 
Vernon  Ave. 


MACHINERy  &  EQUIPMENT 

SAN  FRANCISCO — Pacific  Auto  Body 
Works,  Inc.,  at  $1338.75  awarded  cont. 
by  Board  of  Supervisors  to  fur.  one 
ambulance  body  for  emergency  Hos- 
pital  use. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Coast  Road  Machinery  Co.,  Oakland, 
at  $2100  awarded  cont.  by  city  to  fur. 
Russell  Patrol  grader  with  Fordson 
tractor  power. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Smith-Booth-Usher  Co.,  San  Francisco, 
at  $6730,  awarded  contract  by  city  to 
furnish  one  21-in.  by  7  ft.  boom  ditch- 
er on  caterpillar  traction  and  equipped 
with  power  operated  boom  hoist;  4 
digging  speeds  and  powered  with  4- 
cylinder  gasoline  engine,  complete 
with  tools;  delivered  f.o.b  corporation 
yard,  Santa  Cruz,  30  days  after  award 
of  contract.  Other  bids:  Manson  & 
McClellan,  $6050;  Stewart  S.  Smith, 
$4900;  A.  L.  Young  Machinery  Ox, 
$7675;  Bay  City  Dderge  Works,  $8500 
and    $4921. 


fcONOMA,  Sonoma  Co.,  Cal. — Stuart 
S.  Smith  Co.,  San  Francisco,  at  $2650 
.'^ub.  low  bid  to  city  to  fur.  road  roller. 
A  L.  Young  Machinery  Co.,  San  Fran- 
cisc  >,  only  other  bidder  at  $2734.  Tak- 
en  under  advisement. 


SACRAMENTO,  Cal.  —  County  Pur- 
chasing Agent  George  \'ico  authorized 
to  purchase  road  tractor  for  use  of 
h'nuith  Supervisorial  District.  Chas. 
].)cterding,   Jr.,  county   engineer. 
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RAILROADS 


SEATTLE,  Wash. — Until  March  12, 
10  a.  m.,  bids  will  be  rec.  by  Wm.  D. 
Freeman,  city  purchasing  agent,  to  fur. 
f.  o.  b.  Seattle,  armature  shafts  and 
car  axles.   Spec,   obtainable   from  above 


SAN  FRANCISCO. — "W.  Jamison  at 
$1116.20  awarded  cont.  by  Bd.  Pub. 
Wks.  to  fur.  and  install  rail  bonds  for 
Sunset  Line  of  Municipal  Railway  Ex- 
tension. 


SAN  BERNARDINO,  Cal.  —  Corona 
and  Santa  Fe  Ry.  has  been  Incorporat- 
ed to  const,  and  operate  a  railway  bet. 
two  lines  of  A.  T.  &  S.  F.  Ry.  in  Riv- 
erside county.  The  line  will  be  14.6  ml. 
in  length,  extending  from  Corona  to 
Elsinore,  and  providing  connection  at 
Corona  for  Porphyry. 


FIRE  ALARM  SYSTEMS 


SONORA,  Tuolumne  Co.,  Cal. — City 
plans  early  installation  of  $6000  fire 
alarm  system,  the  initial  installation 
providing  for  12  boxes,  to  be  increased 
to  40  boxes.  (Gamewell  system). 


FIRE  EQUIPMENT 


RIO  VISTA,  Solano  Co.,  Cal.  —  City 
votes  bonds  of  $50,000  to  finance  pur- 
chase of  additional  fire  equipment;  In- 
stall c.  i.  water  mains  and  new  pump- 
ing  station    for   water   system. 

SAN  FRANCISCO  —  American  La 
France  Fire  Engine  Co.,  of  Calif,  at 
$11,740,  b.  o.  b.  San  Francisco,  awarded 
cont.  by  supervisors  to  fur.  one  com- 
bined pumping  engine  and  hose  wagon 
equipped  with  Sewell  cushion  wheels. 
(Proposal    165). 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  of  $30,000  to  finance  purchase 
of  additional  fire  equipment. 


SAN  FRANCISCO— Fire  Chief  Thos. 
R.  Murphy  in  report  to  supervisors 
recommends  the  installation  of  150  new 
fire  alarm  boxes  in  residential  and  In- 
dustrial  districts. 


SAN  FRANCISCO — Fire  Chief  Thos. 
R.  Murphy,  in  report  to  supervisors, 
recommends  the  purchase  of  addition 
fire  fighting  apparatus  including  pump- 
ing engines,  hook  and  ladder  truck, 
two  hose  wagons  for  water  front,  two 
water  towers  for  industrial  section,  one 
search  light  engine  for  night  fires  and 
new  stores  of  hose. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
April  12  is  date  set  by  city  to  vote 
bonds  of  $85,000  to  finance  purchase  of 
additional  fire  fighting  equipment.  J. 
R.  Murphy,   city   clerk. 


Redwood  City,  San  Mateo  Co.,  Cal. — 
Seagrave  Co.  at  $13,250  awarded  oont. 
by  city  to  fur.  and  del.  motor  fire  en- 
gine and  pumper. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO — Until  March  15,  3 
p.  m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  traffic  signal  buttons. 
Specifications  obtainable  from  above. 


SACRAMENTO,  Cal.— City  of  Sacra- 
mento will  sell  at  public  auction,  the 
following  materials  in  Corporation 
Yard,  31st  and  B  Sts.,  to  highest  bid- 
der, on  March  12:  30  tone  cast  Iron 
scrap;  10  tons  wrought  iron  scrap;  3 
tons  steel,  1  ton  brass;  200  lbs.  copper; 
—  steam  valves  and  pipe  fittings,  2-in. 
to  20-in.;  —  old  fire  wagons;  9  unclaim- 
ed and  partially  wrecked  automo- 
biles. Further  information  obtainable 
from  Corning  De  Saules,  city  con- 
troller. 


SAN  DIEGO,  Cal.  —  Until  11  a.  m.. 
Mar.  17,  bids  will  be  rec.  by  City  Purch 
Dept.  for  50  reels  of  %-in.  standard  AA 
lead  pipe,  each  reel  of  approx.  900  lbs., 
in  continuous  lengths,  wiped  joints 
aceptable,  said  pipe  to  be  dellv  f.  o. 
b.  California  and  Grape  Sts.,  San  Diego, 
not  later  than  two  weeks  after  signing 
of  contract.  Cert,  check  5%.  W.  H. 
Cameron,    purch.    supt. 


RESERVOIRS  &  DAMS 


ONTARIO,  Cal. — Plans  have  been  ap- 
proved by  city  for  10,000,000-gal.  res- 
ervoir to  be  built  at  8th  and  Campus 
Ave.  Bids  will  be  called  shortly.  Otto 
S.   Roen,  city   service   manager. 


BURBANK,  Cal.— Bids  will  be  called 
shortly  to  const.  350,000-gal.  reservoir 
at  head  of  Magnolia  Ave.  Plans,  ap- 
proved by  the  city  trustees,  call  for  a 
cem.  reservoir,  48  ft.  wide,  90  ft.  long 
and  14  ft.  deep.     T.  K.  Mini,  city  clerk. 


ONTARIO,  Cal.— Until  8  P.  M.,  Mar. 
22,  bids  will  be  rec.  to  const,  reinf. 
concr.  reservoir  of  10,000,000  gal.  cap. 
Plans  obtainable  on  deposit  of  $10. 
Approx.  quan.  are:  20,000  cu.  yds.  ex- 
cav.,  19,000  cu.  yds.  fill,  2000  cu.  yds. 
concr.,  76,400  sq.  ft.,  roof  area  to  be  26- 
gauge  corr.  iron,  5600  lin.  ft.  expan., 
jt.,  7920  sq.  ft.  reinf.  mesh,  47,135  sq. 
ft.  %-in.  reinf.  bars  (square).  Cert, 
check  or  bond,  10%.  O.  S.  Roen,  city 
engineer. 


ONTARIO,  Cal.— Until  8  P.  M.,  Mar.  22, 
bids  will  be  rec.  to  const,  reinf.  concr. 
reservoir  of  10,000,000  gal.  cap.  Plans 
on  file  at  office  of  City  Engr.  O.  S. 
Roen,  copies  of  which  may  be  obtained 
on  payments  of  $10.  Approx.  quan. 
are:  20,000  cu.  yds.  excav.,  19,000  cu. 
yds.  fill;  2000  cu.  yds.  excav.;  19,000  cu. 
yds.  fill;  2000  cu.  yds.  concr.;  76,400  sq. 
ft.;  roof  area  to  be  26-gauge  corr.  iron; 
5600  lin.  ft.  expan.  jt.;  7920  sq.  ft.  re- 
inf. mesh;  47,135  sq.  ft.  '^-in.  reinf. 
bars  (square).     Cert.  chk.  or  bond,  10%. 


EUGENE,  Ore. — See  "Power  Projects," 
this  issue.  Dam  contemplated  by  city 
in  connection  with  power  development 
project. 


WILLOWS,  Glenn  Co.,  Cal.  —  See 
"Power  Projects,"  this  issue.  Gravity 
water  supply  and  dam  construction 
contemplated  by  Glenn-Colusa  Irriga- 
tion District. 


PIPE  LINES,  WELLS,  ETC. 


RIVERSIDE,  Cal.— Baker  Iron  Wks., 
912  N.  Broadway,  Los  Angeles,  award- 
ed cont.  by  Morena  Mut.  Dairy  Co.  for 
35.000  ft.  24-in.  riv.  steel  pipe,  Incl. 
deliv.   and   laying  of   line. 


LAGUNA  BEACH,  Cal.— W.  A.  Hood 
sub.  low  bid  to  Laguna  Beach  County 
Water  Dist.  at  $10  for  drilling  well  to 
250  ft.   and   $10  to   600   ft. 


NORTH  SACRAMENTO,  Cal.— Pacific 
Gas  &  Electric  Co.,  245  Market  St..  S'an 
Francisco,  will  expend  $12,000  in  plac- 
ing approx.  5  mi.  of  gas  mains  in  this 
section. 


SANTA  BARBARA,  Cal.— Plans  for 
new  pipe  line  from  surge  chamber  at 
Gibraltar  dam  to  Celitos  tract  subdivi- 
sion are  practically  complete  and 
draftsmen  are  now  working  on  plans 
for  lines  from  the  so.  poirtal  of  Mission 
fnnnel  to  the  surge  chamber,  and  from 
there  to  the  proposed  power  station 
according  to  a  recent  announcement 
of  \  ictor  E.  Trace,  water  supt.  If  plans 
are  c*ompl.  and  accepted  within  the 
next  two  weeks,  woirk  will  be  started 
at  once. 


SEWAGE  DISPOSAL  PLANTS 


RENO,  Nevada— King  and  Malone, 
consulting  engineers,  Reno,  commis- 
sioned by  city  council  to  make  survey 
covering  proposal  sewage  disposal 
plant. 


SAN  BERNARDMO,  Cal. — City  Eng. 
C.  E.  ohnson  completes  estimate  for 
treatment  plant  and  sewage  disposal 
system  for  city.  He  favors  Imhoff 
tieatment  tanks  and  sprinkling  filters, 
est.  to  cost  $680,517.14,  although  other 
types   are    under   consideration. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCISCO — Plans  have  been 
completed  by  Bureau  of  Engineering, 
Department  of  Public  Works,  for  Sun- 
set-Duboce  tunnel  and  bids  for  con- 
struction win  be  asked  about  March 
24  to  be  opened  probably  May  5.  The 
east  portal  will  be  located  in  Scott 
St.  near  Duboce  Park  and  the  west 
portal  in  block  bounded  by  Cole,  Carl, 
Frederick  and  Clayton  Sis.  The  tun- 
nel will  be  4232  ft.  long  from  portal 
to  portal  and  will  be  25  ft.  wide,  18  ft. 
9-in.  hight  above  rail  grade  and  will 
be  on  a  3%  grade.  The  project  will 
involve  122,000  cu.  yds.  excavation  of 
which  90,000  cu.  yds.  of  serpentine  and 
32,000  cu.  yds.  sand;  24,600  cu.  yds. 
cone;  1,211,000  lbs.  reinforcing  steel; 
will  be  concrete  lined  throughout;  est. 
cost,  $1,651,988. 

FRESNO,  Fresno  Co.,  Cal.— Thomp- 
son Bros.,  G  and  Divisadero  Sts.,  Fres- 
no, at  $39,837,  awarded  cont.  by  county 
for  subway  under  the  Santa  Fe  Ry 
on  N.  Van  Ness  Ave.  A.  Segel,  engr., 
512  Griffith-MacKenzie  Bldg.,  Fresno 
Unit  prices  follow:  60c  cu.  yd.  excav 
$9.50  cu.  yd.  1:3:5  concr.,  $13  cu.  yd' 
1:2:4  concr.,  6c  lb.  reinf.  steel,  24c  sq" 
concr.  pave.,  60c  ft.  curb,  $1250  storm 
drain,  $1800  elec.  .ys.,  $2.25  ft.  ornam. 
iron  railing,  $600  motor  and  pump  $100 
punip  pit  cover  and  iron  door,  $1500 
painting  and  miscellaneous.  The  su- 
per-structure and  remaining  work  will 
be  done  by  the  Santa  Fe  Ry.  Total 
est  cost,  $100,000.  Other  bids:  Archie 
^hfw"i  ^#"^7-,  »4'.580-5;  Felchlin^ 
bhaw  &  Franklin,  $57,317.50;  Isbell 
^7-r-«!i-  ^?>'  f57,401.50;  M.  Blumenkranz. 
fii.tHi.  Project  involves:  8950  cu.  yds 
of  exxjavation;  2050  cu.  yds.  cone  10() 
22  800  «n''^",'''  ^'^'^^^  '^^-  "^^  '■^inf-  steel: 
J^'/fi  /n^n  r'  "^^^^-^  *?^  '*"•  "•  curbing 
siw^n  t%^-n"-  ^-  •■a'li"^.  $1980;  storm 
bewer,  $l^oO;  electrical  system,  $1800- 
T^V-^^^  *"**  ""'"P  '<"■  drainage  system," 
$600;  pump  pit  cover  and  iron  door 
$100;    painting,    $1500. 

LOS  ANGELES,  Cal.— Until  10  a.  m.. 
April  7,  bids  will  be  rec.  by  bd.  pub 
wks.  for  refuse  incinerator  to  be  built 
in  the  City  of  Vernon.  Bids  will  be  tak- 
en on  a  200  ton  per  12  hr.  plant,  65% 
of  which  by  weight  may  be  garbage  or 
market  refuse  composed  of  discarded 
friiit,  vegetables,  or  meats,  and  35% 
rubbish,  and  on  an  alternative  proposi- 
tion of  400  tons  per  12  hrs.,  under 
same  conditions.  Spec,  may  be  seen  at 
office  of  the  engr.  dept..  318  Broadway 
Brunswick  Bldg.,  254  S  Broadway.  R 
v\ .  Stewart,  chief  deputy  city  engr. 
Est.   cost,   $500,000. 


WATER  WORKS 


WILLOWS,  Glenn  Co.,  Cal.- See 
"Power  Projects,"  this  issue.  Gravity 
water  supply  and  dam  construction 
contemplated  by  Glenn-Colusa  Irriga- 
tion  District. 


PALO  ALTO.  Santa  Clara  Co.,  Cal  — 
Redwood  Mfrgs.  Co.,  Hobart  Bldg.,  San 
Francisco,  at  $7382  submitted  low  bid 
to  Construction  Division,  l^  S.  Veter- 
ans' Bureau.  Washington,  D.  C,  to  fur 
two  100,000-gal.  r.  w.  tanks  for  Hos- 
pital 24,  Palo  Alto.  Other  bids:  Pacific 
Tank  &  Pipe  Co.,  320  Market  St.,  San 
Francisco,  $7598;  Geo.  Windeler  Co 
fornn^"**  Hooper  Sts.,  San  Francisco! 
$8590. 


DENVER,  Colo.— Until  March  29  bids 
will  be  rec.  by  U.  S.  Bureau  of  Recla- 
mation, Denver,  Colo.,  for  2  high  pres- 
sure emergency  gates  for  McKav  Dam 
Umatilla  project.  Ore.,  and  3  high  pres- 
sure sluice  gates  for  Guernsav  Dam 
North  Platte  project,  Nebraska-Wv- 
oming.  Further  information  obtain- 
able from  above. 
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MANHATTAN  BEACH,  Cal. — B.  Nicoll 
&  Co.,  Garland  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $4529.11  for 
C.  1.  pipe  and  fittings,  as  follows:  1500 
ft.  12-in.  at  ?2.02  ft.;  550  ft.  8-in.  at 
$1.17   ft.;    fittings,    $855.61. 

PORTLAND,  Ore. — Fox  &  Co.,  Port- 
land, at  $280,112.50  sub.  low  bid  to  city 
to  fur.  5850  tons  c.  i.  pipe.  W.  H. 
Mueller,  next  low  at  $282,455  and  U.  S. 
C.   1.  Pipe  &  Foundry  Co.,   $288,860. 

LOS  ANGELES,  Cal. — M.  Allen  & 
Co.,  Byrne  Bldg.,  award,  cont.  by  water 
and  power  comm.  at  $1,948  per  ft.  for 
17,000  ft.  12-in.  welded  steel  pipe  under 
spec.    789-C. 

Baker  Iron  Wks.,  912  N.  Broadway, 
award,  cont.  at  $5.95  ft.  for  990  ft.  30- 
in.  riv.  steel  pipe,  f.  o.  b.  trenchside, 
spec.    789-A. 

ROSEVILLE,  Placer  Co.,  Cal.— City 
contemplates  voting  bonds  to  finance 
const,  of  water  system;  election  held 
for  this  purpose  few  years  ago  was 
defeated. 


SAN  FRANCISCO— Fire  Chief  Thos. 
R.  Murphy  recommends  to  supervisors 
installation  of  a  high  pressure  pipe 
line  in  industrial  section  of  •"Butcher- 
town;"  est.  cost,  $65,000;  extension  of 
water  mains  in  new  districts,  $50,000; 
purchase  of  150  additional  fire  hydrants 
and  50  hydrant  bodies. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
April  12  is  date  set  by  city  to  vote 
bonds  of  $225,000  to  finance  imps,  to 
water  system.  J.  R.  Murphy,  city 
clerk. 


SAN  FRANCISCO — Until  March  18, 
12  noon,  bids  will  b*  rec.  by  B.:  P. 
Lamb,  secy.  Park  Commission,  Park 
Lodge,  Golden  Gate  Park,  to  install 
fresh  water  filters  at  Herbert  Fleish- 
hacker  Swimming  Pool  Bathhouse, 
Great  Highway  and  Sloat  Blvd.  Cert, 
check  10%  payable  to  Bd.  of  Park 
Comm.  req.  with  bid.  Spec,  obtainable 
from   secretary. 

SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  March  15,  7:30  p.  m.,  bids  will  be 
rec.  by  Ida  Trubschenck,  city  clerk,  to 
fur.  45  one-way  and  five  2-way  fire 
hydrants,  California  or  equal  with  out- 
lets threaded  fcr  2V2-in.  stand,  hose 
connections.  Cert,  check  10%  payable 
to  city  req.  Spec,  on  file  in  office  of 
clerk. 


PORTLAND,  Ore.  —  Peerless  Pacific 
Co.  at  $14,386  sub.  low  bid  to  city  to 
fur.  gates  valves  for  City  Water  Bu- 
reau. Rensaeller  Valve  Co.,  at  $14,736, 
next  low  bidder.  Taken  under  advise- 
ment. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  contemplates  bond  issue  for  $190,- 
S92  to  finance  imps,  and  extensions  to 
water  system.  Preliminary  estimates 
compiled  by  City  Tng.  J.  F.  Bxybee,  Jr., 
provide  for  the  following: 

12,000   ft     4-in.    c.    i.    pipe $13,100 

30,000    ft.    6-in.   c.    i.    pipe 42.200 

7000    ft.    S-in.    c.    i.    pipe 16,300 

5350   ft.   10-in.   c.   i.   pipe 16,000 

1100   ft.    12-in.   c.    i    pipe 3,900 

700    ft    14-in.   c.    i.    pipe 3,150 

2000  ft  16-in.  wrapped  steel  pipe  11,000 
4000  ft.  IS-in.  wrapped  steel  pipe  26,400 
Lay    10-in.    pipe    on    Waverly    St. 

(pipe   now   on   hand) 7,100 

Southgate   water  main    (payment 

to     Jaspe«-Staoy     Co.) 12,802 

Const.  2,500,000  gallon  reservoir 
located  on  hill  west  of  Col- 
lege Terrace    35,000 

65    hydrants     3,940 

Total     .  ..  .• $190,892 

HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Until  April  5,  bids  will  be  rec.  by  city 
to  fur.  3000  ft.  4-in.  water  mains  to- 
gether with  necessary  fittings,  hy- 
drants, etc.  Additional  information 
will  be  given  in  an  early  issue. 

LOS  ANGELES.  Cal.  —  John  M. 
Eustace,  1246  K.  9th  St..  sub.  low  bid 
to  City  Purch.  .^gent  Thos.  Oughton, 
at  $24,965  for  refiltration  and  chlorina- 
tion  plans  as  follows:  Arroyo  Seco, 
$3031;  N.  Broadwav.  $3266:  Exposition 
Park,  $2967  ea.;  Eagle  Rock,  $4229; 
Central,  $3683,  Griffith  Park,  $4822. 
Bid  net. 


SAN  DIEGO,  Cal.  —  Until  11  a.  m., 
March  18,  bids  will  be  rec.  by  City 
Purch.  Dept.  for  20,000  ft.  4-in.  class 
"B"  bell  and  spigot  C.  I.  water  pipe, 
1500  ft.  6-in.  class  "B"  bell  and  spigot 
c.  i.  pipe,  in  12-ft.  lengths.  Alternative 
bids  will  also  be  considered  on  pipe 
similar  to  that  manufactured  by  the 
McWane  C.  I.  Pipe  Co.  in  the  same 
sizes,  lengths  and  strength.  Delivery 
shall  be  f.  o.  b.  on  switch  at  Califor- 
nia and  Grape  Sts.,  San  Diego,  if 
shipped  by  rail,  and  f.  o.  b.  cars  (cars 
to  be  furn.  by  city)  on  dick,.  San  Diego, 
Calif.,  if  shipped  by  water.  Deliv.  shall 
commence  within  30  days  from  signing 
of  con^r.  and  shall  be  compl.  within 
90  days  from  said  date.  Cert,  check  5%. 
W.   H.   Cameron,    purch.   supt. 

MONMOUTH,  Ore.- Until  March  24, 
8  p.  m.,  bids  will  be  rec.  by  Paul  Ta- 
cheron,  city  recorder,  to  fur.  approx. 
300  five-eighths  inch  water  meters, 
f.   o.  b.  Monmouth,   Polk  County,  Ore. 

RIO  VISTA,  Solano  Co..  Cal.— City 
votes  bonds  of  $50,000  to  finance  pur- 
chase of  additional  fire  equipment;  in- 
stall c.  i.  water  mains  and  new  pump- 
ing station  for  water  system. 


SAN  DIEGO,  Cal.— Calif.  Filter  Co., 
San  Francisco,  awarded  cont.  by  city 
at  $10,464  for  2-unit  addition  to  Torrey 
Pines    filtration    plant. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
• — County  Purchasing  Agent  E.  H.  Wer- 
der  instructed  to  secure  prices  on  50,- 
000-gal.  water  tank  for  county  relief 
heme. 


WENATCHEE,  Wash.  —  Until  March 
15,  7  p.  m.,  bids  will  be  rec.  by  city 
commission  to  imp.  water  works  sys- 
tem. Shibley  and  Bovard,  engineers, 
190R  3rd  Ave.,  Seattle.  Separate  bids 
wanted  for:  (a)  rein.  cone,  sedimenta- 
tion basins  and  mixing  chambers,  ex- 
cavatic>n,  etc.;  (b)  rein.  cone,  head 
house,  filter  house,  clear  well,  pipe 
gallery,  excavation,  pipe  laying,  etc; 
(c)  alteration  and  changes  in  present 
filter  and  chemical  house,  including 
brick  work,  reinforced  concrete  work, 
plastering,  etc.;  (d)  plumbing  and 
heating  for  new  and  old  filter  houses 
and  head  houses;  (e)  electric  light  wir- 
ing. Involves  in  the  main  1600  cu.  yds. 
cone:  4200  cu.  yds.  excavation;  95  tons 
reinforcing  steel  in  addition  to  building 
construction,  pipe  laying  and  other 
equipment.  Plans  obtainable  from  en- 
gineers. 


LOS  ANGELES,  Cal.  —  Baker  Iron 
Wks.,  912  N  Main  St..  sub.  low  bid  to 
water  and  power  comm.  at  $5.95  ft.  for 
990  ft.  30-in.  riv.  sheet  steel  pipe,  f.  o. 
b.  trenchside,  spec.  789-A.  Other  bids: 
Lacv  Mfg.  Co.,  $6.10;  Western  Pipe  & 
Steel  Co.,  $6.17;  L.  A.  Mfg.  Co.,  $6.25; 
Llewellvn    Iron   Wks.,    $6.29. 

Kellv  Pipe  &  Mch.  Co.,  524  Mission 
Rd..  low  at  $1.59  ft.  for  17,000  ft.  12-in. 
welded  steel  pipe,  spec.  789-C.  Other 
bids:  M.  Allen  &  Co.,  $1,965  42-lb.  and 
$1,948  41.5  lb.;  Pacific  Pipe  &  Supply 
Co.,  $203.91  per  C  ft;  Crane  Co.,  $222.02 
per  C  ft.;  N.  O.  Nelson  Mfg.  Co.,  $227.36 
per  C  ft. 


COALINGA.  Fresno  Co.,  Cal. — Elec- 
tion will  be  held  in  April  to  vote  bonds 
of  approx.  $25,000  to  finance  new  water 
mains  and  reconst.  water  system.  C. 
E.    Whitney   is   city   water   supt. 


LAGUNA  BEACH,  Cal.— B.  Nicoll  & 
Co.,  1001  W.  M.  Garland  Bldg.,  Los  An- 
geiiels  sub.  low  bid  to  Laguna  Beach 
Countv  Water  Dist.,  for  C.  I.  pipe  as 
follows:  650  tons  4-in.  at  $48.75  ton; 
600  tons  6-in.  at  $47.25  ton;  285  tons 
8-in  at  $47.25  ton;  495  tons  12-in.  at 
$47.25  ton;  250  tons  16-in.  at  $47.25 
ton;  245  tons  20-in.  at  $46.25  ton;  1685 
tons  24-in.  at  $46.25  ton;  30  tons  class 
"C"  fittings  at  $101.25  ton:  40  tons  class 
••D"  fittings  at  $101.25.  U.  S.  0.  I.  Pipe 
Co.  was  low  on  fittings  at  $100  ea.  class 
fittings. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Eng.  J.  F.  Byxbee  Jr.,  estimates 
cost  of  completing  water  and  sewer 
system,  includinfg  proposed  extension 
in  North  Palo  Alto,  at  $260,000.  It  is 
proposed  to  call  a  bond  election  to 
finance  the  work. 


GLENDALE,  Cal. — City  of  Glendale 
sub.  only  bid  to  city  council  at  $14,- 
670  to  lay  c.  i.  water  pipe,  with  fittings, 
in  portions  of  Chevy  Chase  Dr.  and 
Lilac  Lane. 


BEVERLY  HILLS,  Cal.  —  Pacific 
Pump  Works,  350  Bickett,  Huntington 
Park,  awarded  cont.  by  city  at  $2295 
ea.  for  two  mulitple.x  type,  elec.  direct 
connected  booster  pump  units.  This 
firm  sub.  an  alt.  bid  of  $1868.  Bid  was 
awarded  on  efficiency  guarantee.  Other 
bids;  De  Laval  Steam  Turbine  Co., 
$2288;  Byron  Jackson  Pump  Mfg.  Co., 
$2478.40  according  to  spec,  $2500  on 
alternative. 


PUYALLUP,  Wash. — Until  March  18, 
8  P.  M.,  bids  will  be  rec.  by  A.  R. 
Shevland,  Secty.,  North  Hill  Water  Co., 
to  const,  water  supply  system,  involv. 
(1)  pumping  plant  including  a  water 
collecting  system,  pump  house,  electric 
motor  and  power  pump;  (2)  distribu- 
tion system,  containing  about  8  miles 
of  mains  with  necessary  valves,  fit- 
tings, valve  boxes,  service  connections, 
etc.;  (3)  reservoir,  consisting  of  a  30,- 
OUU-gallon  wood  stave  tank  on  a  20- 
fo(Jt  timber  tower.  Plans  obtainable 
from  Miller  Engineering  Co.,  Burke 
Bldg.,  Seattle. 


PORTLAND,  Ore.— Until  March  22,  2 
p.  m.,  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
pumps  and  motors  for  City  Bureau  of 
Water  Worlvs.  Lists  of  Materials  de- 
sired obtainable  from  above  on  request. 


PLAYGROUNDS   AND   PARKS 


HEALDSBURG,  Sonoma  Co.,  Cal. — 
Until  April  5,  bids  will  be  received  by 
city  trustees  to  construct  fence  around 
city  reservoir  on  slope  of  Fitch  Moun- 
tain; will  consist  of  galv.  iron  poles 
with  fabric  7-ft.  high,  2  gates,  one  4- 
ft.  and  another  8-ft.  wide;  3-strands 
cf  barbed  wire  on  top.  Plans  on  file 
in  office  of  city  clerk. 


OAKLAND,  Cal. — City  Park  Commis- 
sion rejects  bids  to  fur.  materials  and 
erect  fabric  fence  at  Sequoia  Park  and 
new   bids   will  be  asked. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  March  17,  10  a.  m.,  bids  will  be 
rec.  by  J.  J.  Casey,  clerk,  San  Mateo 
Scliool  District,  to  erect  800-ft.  galv. 
chain  link  fence,  No.  9  wire,  (5  ft. 
high)  on  Peninsular  Ave.  and  Central 
School  .grounds.  To  be  as  specified  on 
Page  38  National  Fence  Co.  cat.  or 
one  page  58  General  Cat.  No.  100  Cy- 
clone Fence.  Bids  wanted  on  (a)  fur- 
nishing materials;  (b)  labor  to  install 
and  (c)  labor  and  materials.  See  call 
for  hiAa  niider  official  proposal  section 
ill    tlii.s    issue. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — West  Coast  Nursery  Co.,  San 
Francisco,  has  completed  preliminary 
plans  for  beautification  of  Civic  Center. 
A  bond  issue  is  contemplated  to  secure 
funds  to  finance  the  work. 


SEWERS  &  STREET  WORK 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — G.  W.  Gushing,  2005  Roosevelt 
Ave.,  Richmond,  at  $69,858  awarded 
cont.  by  city  to  pave  various  Sts.,  in- 
volv. 150,000  sq.  ft.  5-in.  cone,  pave., 
$.18  sq.  ft.;  136,500  sq.  ft.  7-in.  maca- 
dam pavement,  $.12  sq.  ft.;  286,500  sq. 
ft.  grading,  $.015  sq.  ft.;  19,500  lin.  ft. 
cone,  curb,  $.45  lin.  ft.;  14,085  sq.  ft. 
cone,  gutter,  $1.15  sq.  ft.;  catchbasins, 
etc. 


SANTA  ANA,  Cal.— R.  E.  Welch,  183 
N  Cambridge  St.,  Orange,  awarded 
cont.  by  city  at  $1005  to  Imp.  alley  bet. 
AV  5th  and  W  6th  Sts.  and  bet.  N  Main 
and  N  Sycamore  Sts.,  involv.  5-ln.  cone, 
pave.  23.5c  sq.  ft.,  curb  60c  ft.,  and 
walk   18c  sq.   ft. 


GLENDALE,    Cal.— City    of    Glendale  I 

(Pub.    Serv.    Dept.)    awarded    cont.    by  | 

city  at  $14,670  to  lay  C.  I.  water  pipe, 
wiih  fittings,  in  portions  of  Chevy 
Chase  Dr.   and  Lilac  Lane. 
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COHONADO,  Cal. — Hazard  Contract- 
ng  Co.,  2548  Kettner  Blvd.,  San  Die&o, 
iwarded  conl.  by  city  at  appiox.  $30,- 
)00  10  imp.  Pomona  Ave.  and  portions 
jf  otiier  Sts.,  involv.  excav.,  50c  cu.  yd.; 
jmbanlt,  10c  cu.  yd.;  4-in.  bitum.  mac. 
pave.,  11.25c  sq.  ft.;  10-in.  sewer,  $1.40 
ft.;  6-in.  sewer,  $1.10  ft.;  m.  h  $irO  ea. 
ind  laterals,   $25  ea. 


SAN  BERNARDINO,  Cal.— Geo.  Herz 
&  Co.,  456  "i-y  St.,  awarded  cont.  by 
:-ity  to  imp.  19th  St.,  bet.  Sierra  Way 
and  Lugo  St.,  at  14  Vic  sq.  ft.  for  4-in. 
cem  concr.  pave.,  40c  ft.  curb,  14c  sq. 
ft.  walk. 

I     W.    D.    Bohan,    637    7th    St.,    awarded 

Icont.    to    imp.    13th    St.,    bet.    G    and    H 

Sts.,    involv.     4-in.     a.sph.    concr.     pave., 

i;!  L'Sc    SQ.    ft.,    curb,    37c    ft.,    walk,    13c 

sq.    ft. 


ALAMEDA  CO.,  Cal.— Peter  McHugh, 
466  36th  Ave.,  San  Francisco,  awarded 
Icontract  by  Dumbarton  Bridge  Co.  to 
grade  and  macadamize  4-mil.  of  ap- 
proach to  Dumbarton  bridge  over  San 
Francisco  Bay  now  in  course  of  con- 
struction. Approx.  contract  price, 
$95,000.  A  contract  covering  the  work 
tias  been  filed  with  the  County  Re- 
inder  at  Oakland. 


CJLENDALE,  Cal.— Until  10  A.  M., 
Mar.  18,  bids  will  be  rec.  to  imp.  Ivy 
St.  and  San  Fernando  Rd.  (Res.  Int. 
3174),  involv.  34,114  sq.  ft.  grade,  16,- 
375%  sq.  ft.  5-in.  oil  mac,  3219  sq.  ft. 
8-in.  concr.  pave.,  1819 1/2  sq.  ft.  concr. 
g-ul.,  1296  ft.  B  curb,  furnish  and  lay 
675  ft.  6-in.  c.  i.  water  pipe,  2  single 
fire  hydrants,  5  service  con.,  659  ft.  8- 
in.  vit.  pipe  sewer,  2  m.  h.  ,25  6-in.  hse. 
con.;  cert.  chk.  or  bond  10%;  1911  act. 
Plans  obtainable  from  City  Engineer 
Johansen. 


GLENDALE,  Cal.— Utnil  10  A.  M., 
Mar.  18,  bids  will  be  rec.  to  const. 
Sewer  Dist.  No.  3  (Colorado  and  a  num- 
ber of  other  streets),  involv.  49,782  ft. 
8-in.  vit.  pipe,  51  m.  h.,  29  jet.  cham., 
49  f.  t.,  26,533  ft.  6-in.  hse  con.  Cert, 
chk.  or  bond  10%;  1911  act.  Plans  ob- 
tainable   of   City   Eng.    Johanstn. 


SANTA  MONICA,  Cal.— Kne^/i  Paving 
Co.,  216  Dudley  Blk.,  sub.  low  bid  to 
city  to  imp.  alley  bet.  Third  and 
Fourth  Sts.,  from  Idaho  and  Washing- 
ton Aves.,  involv.  asph.  concr.  pave., 
san.  sewer,  C.   I.  water  pipe;   1911   act. 


PALO  ALTO,  Santa  Clar--  Jo.,  Cal.— 
City  contemplates  bond  issue  for  water 
and  sewer  imps.,  including  proposed 
extension  in  North  Palo  Alto.  City 
Eng.  J.  F.  Byxbee  Jr.,  estimates  cost  at 
$260,000. 


LOS  ANGELES,  Cal.— Leo  Vukisch, 
1506  Pleasant  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $22. 821. fin  for  sewer 
in  June  St.,  bet.  Willoughby  Ave.  and 
Rosewood   Ave. 


SANTA  BARBARA,  Cal. — Until  5  p. 
m.,  Ma.r.  18,  bids  will  be  rec.  to  imp. 
under  1911  act  Montgomery  St.,  betw. 
Laguna  St.  and  Emers>3n  Ave.,  and 
portions  of  other  sts.:  l^i-in.  asph. 
cone.  w.s.  on  4-in.  cem.  cone,  base, 
comb.  cone,  curb  and  3-ft.  gut.,  cem. 
cone,  driveways,  cone,  alley  entrances, 
one-course  cem.  walk.  S.  B.  Taggart, 
city   clerk. 


ONTARIO,  Cal.— Until  Mar.  15,  bids 
will  be  r«;c.  to  imp.  State  St.,  from  Ben- 
.-ion  Ave.  to  west  city  limits,  into  city; 
involv.  120,000  sq.  ft.  4-in.  asph.  concr. 
pave.;  12,000  ft.  redwood  headers.  1911 
and  1915  acts.     W.  E.  Nugent,  city  engr. 


GLENDALE,  Cal.  —  E.  L.  Fleming, 
144A  S  Brand  Blvd.,  sub.  low  bid  to 
city  at  $45,382  to  imp.  Canyon  Dr.,  Can- 
yon Ct.,  Luton  Dr.,  etc.,  involv.  176,415 
sq.  ft.  grade  2.25c  ft.,  162,109  sq.  ft. 
cone.  pave.  16c  ft.,  3951  ft.  "B"  curb  45c 
ft.,  reinf  cone,  intake  and  c  b.  compl. 
$75,  7854  ft.  8-in.  vit.  sewer  $1.05  ft., 
105  ft.  8-in.  c.  i.  sewer  $2.60  ft.,  28  m. 
h.  $60  ea.,  one  drop  m.  h.  $60,  4  jet. 
cham.  $50  ea.,  7  f.  t.  $170  ea.,  1909  ft, 
6-in.   hse.   conn.   $1   ft. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Watsonville, 
at  $63,106,  awarded  contract  by  city  to 
imp.  (357)  Mission  St.,  between  Lower 
Plaza  and  Bay  St.,  portions  of  River, 
Vine,  Emmet,  Sylvar,  King,  Loccust, 
Rigg  Sts.,  etc.,  involv.  grading;  5-in. 
hyd.  cem.  cone,  pavement  and  portions 
of  asph.  cone,  surface  to  be  recon- 
structed to  form  waterbound  macadam 
base  and  surface  with  2i^-in.  asph. 
macadam;  cone,  curbs,  gutters,  walks, 
catchbasins;  vit.  clay  sewer  pipe  later- 
als; vit.  or  cone,  storm  water  man- 
holes; vit.  clay  pipe  san.  sewers;  corru. 
metal  and  cone,  culverts.  M.  Blumen- 
kranz,  Stockton,  at  $68,417,  only  other 
bidder. 


SAN  FRANCISCO.— Fay  Imp.  Co., 
Phelan  Bldg.,  at  $18,620.05,  submitted 
only  bid  to  State  Board  of  Harbor 
Commissioners  to  pave  and  sewer 
Berry  St.,  Townsend  and  The  Embarc- 
adero,  involving  2  manholes,  $87.20  ea.; 
3  storm  water  inlets,  $77  ea. ;  1  cess- 
pool, $94.50;  338  lin.  ft.  12-in.  ironstone 
pipe  sewer,  $2.80;  three  12-in.  wye 
branches,  $2  ea. ;  100  lin.  ft.  10-in.  iron- 
stone pipe  sewer,  $1.93;  100  lin.  ft. 
rein.  cone,  casing,  $2.40;  620  lin.  ft. 
3-ft.  cone,  gutter,  $1;  815  lin.  ft.  cone, 
wheel  guard.  $.65;  37,500  sq.  ft.  asph. 
pave,  with  binder  course  on  6-in.  cone, 
base,  $.288  sq.  ft.;  14,500  sq.  ft.  asph. 
pave,  on  4-in.  binder  course  without 
cone,   base,   $.33. 


CHICO.  Butte  Co.,  Cal. — Board  of 
Education  orders  plans  made  for  two 
new  sewer  laterals,  connecting  sewer 
system  at  Galem  St.  School  with  city 
system  in  Normal  St. 

LOS  ANGELES,  Cal. — Wm.  Lidding- 
ton,  420  E  60th  St.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $44,440  to  imp.  84th  St., 
liet.  Broadway  and  Figueroa  St.  (84th 
St.  and  Broadway  Imp.  Dist.).  involv. 
«rade  J4205;  197,304  sq.  ft.  6-in.  cone. 
pave.  18.4c  ft:  7080  sq.  ft.  remod.  with 
asph.  cone.  pave.  25c  ft;  S88  ft.  unplas. 
lis^ht  curb  45c  ft;  4487  sq.  ft.  l-course 
cem.  walk  He  ft.,  227  sq.  ft.  gut.  25c 
ft.,  storm   drain   compl.   $1075. 

RED  BLUFF,  Tehama  Co.,  Cal.— 
lentil  March  22,  7:30  P.  M.,  bids  will 
1)6  rec  by  E.  F.  Lennon,  city  clerk,  to 
fur.  stand,  vit.  slat  glazed  sewer  pipe; 
270  ft.  8-in..  40  ft.  6-in.;  ten  8x6-in. 
'ees;  ten  S-in.  %  curves;  five  8x4-in. 
w.ves.  Separate  bids  will  be  received 
10  construct  additions  extensions,  cov- 
<""'ing  above  materials,  on  same  date, 
"it'e  oaill  for  bids  under  official  proposal 
.section     ill     this     issue. 


Contractors  Machine  Works 

See   the   New 

B.&C.GRWEL  WASHER 


NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

38  STANFORD   ST.  SAN   FRANCISCO  Phone  KEARNY   1885 


WINTERS,  Yolo  Co.,  Cal.— Until  Mar. 
16,  :>  p.  m.,  bids  will  be  rec.  by  city  to 
imp.  portions  of  Railroad  St.  and  Main 
•St.,  involv.  grade;  2Vi-in.  asph.  cone, 
base  with  l'y4-in.  Willite  asph.  cone, 
surface  pavement;  cone,  curbs,  gutters. 
1911  Act  and  Bond  Act  1915.  Plans  on 
file  in  office  of  clerk. 


SANTA  BARBARA,  Cal.— City  plans 
to  imp.  Loma  Vista  Ave.  and  Carmellta 
Ave,  involv  114 -in  asph.  cone.  w.  s. 
onj3-in.  asph.  cone,  base,  comb.  cone. 
curb  and  3-ft.  gut.,  cone,  curb  returns, 
lemov.  stone  curb,  cone.  driveways, 
cone,  walks,  4-in.  vit.  hse.  sewers,  etc. 
S.    B     Taggart,    city    clerk 


LOS  ANGELES,  Cal.— CTias  G  Willis 
&  Si-n,  2119  E  25th  St,  sub.  low  bid  to 
county  at  $45,634.69  for  C.  I.  No.  •326, 
l-rairie  Ave.,  bet.  Pine  St  and  n.  city 
limits,  1.015  mi.,  Involv.  3433  cu.  yds. 
excav,  165,811  sq  ft.  cone,  pave,  190 
It.  curb,  320  sq.  ft.'  gut.,  814  sq.  ft  walk 
2145  ft.  8-in.  vit.  sewer,  1775  ft.  10-ln. 
sewer,  1385  ft  vit.  12-in.  sewer,  370  ft. 
8-in.  vit  lateral,  4000  ft  6-in.  vit.  hse. 
conn.,  one  flushing  m.  h.,  13  jet.  cham. 

OAKLa'nd,  Cal  —  Oakland  Sewer 
Const.  Co.,  Builders'  Exchange  Bldg., 
Oakland,  awarded  cont.  by  city  to  sew- 
er portions  of  Brush  St.,  involv.  12-in. 
sewer,  $2.15  lin.  ft;  10-in.  pipe  conduit 
^2.50  lin.  ft;  manholes,  $70  ea;  deepen 
manholes,  $20  ea;  catchbasins,  $75  ea; 
drop  connections,  $10  ea;  wye  branches 
$1.50   each. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  33rd 
Ave.,  involv.  grading,  $.04  sq.  ft;  cone 
curb,  $.77  lin.  ft;  cone,  gutter,  $.26  sq' 
ft;  oil  macadam  pave,   $.15  sq.  ft. 

SANTA  BARBARA,  Cal.— City  plans 
6-in.  vit.  sewer,  2  m.  h.,  in  Harmon  St. 
bet.  Canada  and  Salinas  Sts;  1911  act 
S.  B.  Taggart,  city  clerk.  Protests 
March  25. 


RENO,  Nev. — I.  Christensen,  109  Sier- 
ra St.,  Reno,  at  $59,944,  awarded  con- 
tract by  city  to  construct  60,000  sq.  ft 
cem.  cone,  walks;  20,000  sq.  ft.  cem. 
cone,  curb  and  gutter,  8-ft.  6-in.  wide; 
8000  ft.  cem.  cone,  curb  and  gutter,  2-ft 
6-in.  wide;  2200  ft.  cem.  cone,  gutter, 
8-ft.  wide;  4000  ft.  cem.  cone,  gutter 
6-ft.  wide;  10,000  sq.  ft.  cem.  cono. 
alley  pavement.  Other  bids:  Antonia 
Bevilaequa,  1119  E.  5th  St.,  Reno 
$60,504;  J.  S.  Jensen,  126  Lioeust  St. 
Reno,   $60,500. 


EL  CERRITO,  Contra  Costa  Co.,  CaJ 
— City  Engineer  Ross  L.  Calfee,  221  S. 
22nd  St.,  Richmond,  completes  specifi- 
cations for  sewers  in  Berkeley  Terrace 
Country  Club  Tract  and  bids  will  be 
asked   within   the  next  30  days. 

MARYSVILLE,  Yuba  Co.,  Cal.— City 
returns  unopened  bids  submitted  to 
construct  Orange  St  sewer  and  new 
pr  ceedings  will  be  started.  U  B 
Crook,  city  engineer.  A  change  in 
routing  of  the  sewer  necessitated  the 
action. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
defeats  proposal  to  issue  bonds  of 
$42,000  to  finance  paving  of  streets 
leading  to  Sonoma  Highway. 

MARYSVILLE,  Yuba  Co.,  Cal.— City 
Engineer  L.  B.  Crook  preparing  speei- 
licatioiis  for  paving  in  St.  Dist.  No.  26, 
including  all  alleys  and  streets  west  of 
A  St.  not  already  improved. 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—City  Engineer  Ross  L.  Calfee  com- 
pletes specifications  to  pave  Kearny 
St.,  fronting  Fairmont  School.  Esti- 
mated  cost    $3366. 

GILROY,  Santa  Clara  Co.,  Cal. — Oak- 
land Sewer  Const.  Co.,  Builders'  Ex- 
change Bldg.,  Oakland.,  awarded  con- 
tract by  city  to  const,  vit.  pipe  s«wer 
system,  involv.  5600  ft.  12-in.  pipe. 
$.83;  3000  ft.  10-in.  pipe,  $.68;  2500  ft 
8-in.  pipe,  $.57;  100  ft.  12-in.  c.i.  pipe. 
$3.40;  22  cone,  manholes,  $50  ea.;  5 
lampholes,   $10  ea.;   wye  branches,  etc. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
W.  J.  Tobin,  527  Santa  Ray  Ave.,  Oak- 
land, at  $11,015,  awarded  contract  by 
North  Palo  Alto  Sanitary  District  to 
const,  cone,  pipe  sewer  system. 
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PINOLE,    Contra    Costa    Co.,    Cal. — L.  FULLERTON,    Cal. — Griffith    Co.,    502  SAN    FERNANDO,      Cal. — City      plans 

Lh    Page,     72S     Bissel    Ave.,    Richmond.  L.   A.    Ry.    Bldg.,   Los  Angeles,   awarded  i  re-cast   cone,   pipe   san.   sewers   and  C. 

at     approx.     $2600,     awarded     cont.     by  eont.   by  city  at   $42,215  to  imp.  S  Law-  I.    pipe    san.    sewers,    8-in.    to    18-in.,    in 

town  to  const,  approx.  2300  ft.  vit.  pipe  rtnce   Ave.,   East   Ash   Ave.   and   S  Hal-  \arious   streets   in   Sewer  Dist.   1. 

sewer   in   various   sections  of   city.  vard    Ave.,    involv.    67,000    sq.    ft.    5-in.                                         

asph.    cone,    pave.,    31,000    sq.    ft.     6-in.  LO.S   ANGELES,    Cal. — Until    10   a.   m., 

SAN     AXSELMO,     Marin     Co.,     Cal. —  cone.   pave,   and   incidental   items.  .March   22,   bids  will   be  rec.   by   bd.  pub. 

Valley   Paving    and   Const.    Co.,    Visalia,  wks.    to    imp.    Arlington,    2nd    and    3rd 

at    $8y  085,    awarded    contract    by    town  CLOVERDALE,    Sonoma    Co.,    Cal.    —  Aves,    bet.    Rodeo   Rd.   and   Vernon   Ave. 

to  imp'.    (69)   Mariposa  Ave.,  Belle  Ave.,  Ashley  and  Clow,  consulting  engineers,  (Third    Ave.    and    Santa    Barbara    Ave, 

etc       involv.     grading,    cone,    curb    and  San    Anselmo,    preparing    spec,    to    pave  Sewer    Dist.).    Approx.    quan.,    687.65    ft. 

gutter-    reconst.   sanitary    sewers,    cone.  bet.  20-ft.  strip  of  State  Highway  Com-  lO-in.   cem.   pipe,    12,884.78   ft.   8-in.  cem. 

and    brick    manholes,    vit.     pipe    lamp-  mission  for  distance  of  4  blocks.  l>ipe,     15,897     ft-.     6-in.    hse.     sewers,    34 

holes-   const.   6-in.   sanitary   sewers  and  "B"    m.    h.,    6    "F"   jet.   cham.,    15    (No.   2 

4-in     laterals;    cone,    catehbasins,    rein.  SAX     AXSELMO,     Ma>rin     Co.,     Cal. —  I'.urns)    f.    t.,    55    std.    frame    and    cover 

cone    and  corru.  iron  pipe  storm  drains;  Until    March    22,    8    p.    m.,    bids    will    be  .sets,   one   exist,  struc.   to  be  remod.,  114 

segmental    (part  circle)   culverts,   etc.  received   by  F.  D.  Burrows,  town  clerk,  ft.   std.    "D"   chim.    pipe.   Average   depth 

i71)    to   imp.   Florence   Oak  Knoll,   Pas-  of    struc,    7.8    ft.    Area    to    be    drained 

EUREKA     Humboldt    Co.,    Cal. — City  tori  Aves.,  for  their  entire  lengths,  etc.,  covers  121  ac. 

will    start    proceedings    to    pave    Hend-  invlv.    grading;    hyd.    cone,    curbs    and                                       

erso*n     St      between    Broadway     and    T  gutters;    ahph.    cone,     pavement;    sani-  SAN    JOSE,    Santa    Clara    Co.,    Cal. — 

St  •    cone     pavement.  tary    sewers;    br.    and    cone,    manholes;  Until    March    15,    8    p.    m.,    bids    will    be 

■'             ■                        "  vit.  pipe  lamp  holes;  cone,  catehbasins;  rec.   by   J.   J.  Lynch,   city  clerk,   to   imp. 

LOS  GATOS  Santa  Clara  Co.,  Cal. —  culverts,  etc.  1911  Act  and  Bond  Act  McLellan  Ave.,  bet.  Willow  St.  and  Ed- 
Septic  Tank  Co.,  San  Jose,  at  $3906,  1915.  Plans  obtainable  from  H.  E.  wards  Ave.,  involv.  grade;  l^^-in.  War- 
awarded   contract   by   city    to   construct  Feusier,  town  engineer.  renite-Bit.    surface    on    3-in.    bit.    cone. 

oair    Hill   <!pwpr  pavement;  hyd.  cone,  curb,  gutter;  cem. 

uaK   mil   Bcwc  . g^^,  DIEGO,  Cal.— City  plans  to  imp.  cone,    walks.    1911    Act    and    Bond    Act 

COLUSA       Colusa      Co        Cal. — Force,  alley    in    blk.    200,    University    Hts.,    in-  1915.    Cert,    check    10%    payable    to   city 

ConiKan   and  McLeod    Syndicate   Bldg..  volv.    11.982    sq.    ft.    paving    with    4-in.  req.    Plans    on    file    in    office    of    clerk. 

Oakland,   at   $50,517,   submitted   low  bid  Portland  cem    cone                           „   ■    v.*  '^'"-    ^°PP'    ^'^^    engineer. 

to    county    for    East    Side    road    involv.  Alley     in     blk.    A,    Wallace     Heights,                                         

2600  ft  grade  and  gravel;  505,000  sq.  involv.  10,800  sq.  ft.  paving  with  4-m.  BEVERLY  HILLS,  Cal.— Until  8  p. 
ft  3-in'  asph  cone,  pavement.  Valley  Portland  cem.  cone.  .  ni.,  March  15,  bids  will  be  rec.  to  in- 
Paving  and  "const.  Co.,  next  low  at  First  Redwood  and  other  sts.  in-  stall  sys.  of  sewer  mains  within  Muni- 
appro.x.  $55,000.  ^o'Y,-  242,,  84  sq.  ft.  paving  with  l^-m.  ^ipai  imp.  Dist.  No.  4.  Bids  are  desired 
app                          asph.    cone,    top    on    o-in.    asph.    b  tiim  jn  three  parts,  as  follows:  Contr.  No.  1, 

Valley  Paving  and  Const.  Co.,  Visalia,  base,  930o  sq.  ft.  paying  witn  1%-m.  ^-omprising  plans  Nos.  702  and  703,  be- 
low at  $31,935  for  Prize  College  City  asph  cone,  top  on  2y2-in.  bitum.  base,  j,  j^  rj,j,  gg^^  ^^^^  ,j,j..  7005,  involv. 
road  involv.  293,000  sq.  ft.  3-in.  asph.  5066.31  .sq.  ft.  cem.  cone,  sidewalks  .,2  300  ft.  8-in.,  3200  ft.  10-in.,  69  m.  h., 
cCnc     pavement.  10o9.71    l.n.    ft.    cem     cone,    curb     424^1  ^   '^^    ^    ^^  661   6x8  wyes.  43   6x10  wyes! 

Valley   Paving  and  Const.  Co.  low  at  cu.    yds     excav.,    10,629  97    cu.    yds.    em-  ^q  j    j,  _   3   ^^^^  ^^^^^    Alternate  bids  on 

$29:530     for     Grimes-Knight|3     Landing  bank.,    149o    resurt.   gut.,    14^    im     it     or  ^.^^     ^r    cem.    contr.    No.    2.    comprising 

road     involv.    Il,3b8   ft.   sub-grade;    1538  16-in.  d.  s.  cone,  pipe,  64  lin.  ft.  of  12-in.  j^nt  No.  701,  being  in  part  of  Tr.  Bev- 

tt    grading;   182  200  sq.  tt.   4%-in.  asph.  d.   s    cone,   pipe,    t    6-in.   cone,   sewer  la-  g^ly,    Tr.    4579,    Tr.    4794    and    Tr.    6347, 

cone    pavement.  terals,    5    4-in.    sewer    laterals.      F.    A.  jnvolv.    3400    ft.    6-in.,    14,500    ft.    S-in.) 

Bids   taken   under  advisement.  Rhodes,    city   engineer.  14,500  ft.  10-in.,  48  m.  h.,  1  1.  h.,  14  new 

conn.,    115    6x6    wyes,    466    6x8    wyes,    54 

SAN    JOSE,    Santa    Clara    Co.,    Cal. —  LARKSPUR,    Marin    Co.,    Cal. — M.    C.  6x10    wyes.    Alt.    bids    on    vit.    or    cem., 

City    declares    inten.    (2854)    to    improve  McDonald,  Sausalito,  at  $22,618,  award-  Contr.   No.   3   comprising  plans  Nos.   704 

unnamed  alley  bet.  1st  and  2nd  Sts.,  be-  ed    contract   by    town    to    imp.    portions  and  705  being  in  Tr.  6380,  Tr.  6935,  part 

tween    Reed    and    Margaret    and    Mar-  of    Baltimore     Ave.,     involv.     const,     of  of  Tr.  6648  and  part  of  Tr.  6649,  involv. 

garet   and   Virginia   Sts.,    involv.   grade;  rein.   cone,  walls;  West  Baltimore  Ave.,  89   ft.    6-in.,   52,225   ft.   8-in.,   4155   ft.   10- 

6-in    cone,  pave;   2     cone,     catehbasins;  involv.    grade;    hyd.    cone,    curbs,    gut-  in.,    2907    ft.    12-in.,    3274    ft.    15-in.,    152 

corru    iron  culvert;  vit.  pipe  drain.  1911  ters  and  pavement;  24  and  36-in.  corru.  m.   h.,   6   drop  m.  h.,   6   fl.   m.  h.,  56  1.  h., 

A.ct  and  Bond  Act  1915.  Protests  March  iron    pipe    culverts;    Bridge    Rd.    grade;  13    new    conn.,    23    6x6    wyes,    1836    6x8 

■'2     J    J    Lyneli    city   clerk.   Wm.   Popp,  const,     rein.     cone,     bridge;     hyd.     cone.  wyes,    77    6x10    wyes,    41    6x12    wyes,    44 

citv   engineer     '  pavement;    12-in.    corru.    pipe    culverts;  6x15   wyes,   3   8x10   wyes,    one   8x15  wye, 

^                      '     Shady  Lane,  hyd.  cone,  pavement;  Pied-  i    8-in.    bends,    133    ft.    C.    I.    pipe,    4198 

BAKERSFIELD,  Kern  Co.,  Cal. — City  mont  Ave.,  hyd.  cone,   pave.;   12,   18   and  cone,   re-surf.   Alt|   bids   on   vit.   or  cem. 

plans   to   imp    Union  Ave,   bet.   Califor-  48-in.    corru.    iron    pipe    culverts;    Pied-  Plans  may   be  seen  at  office  city  engr. 

nia    and    Truxton    Aves.,    involv.    38,691  mont  Way,  grade;  hyd.  cone,  pavement;  A.  Matthews,  asst.  city  engr.  B.  J.  Fir- 

sq.   ft.   4-in.   asph.   cone,  'pave  with   1%-  12-in.   corru.    iron   pipe   culverts.  minger,   city  clerk, 

in.    Warrenite    pave.,    1695    sq.    ft.    cone.  

ft^^^nrh^'and  ^ffut^*^' Esf^^cost  ^"$12  000.  LOS  ANGELES,   Cal.— Until   10  A.  M.,  SANTA     ROSA,     Sonoma    Co.,     Oal.— 

Prntpsts   Feb     20  '  1911   and    1915   acts.  Mar.    22,    bids   will   be   rec.   by   Bd.   Pub.  Until   March    24,    12    noon,    bids    will   be 

r-ioiesLs  reu.       -  ^Vks.    for   8-in.    to   24-in.   cem.   sewer   in  rec.    by   W.    W.    Felt,   Jr.,   county  clerk, 

SACRAMENTO     Cal Following    bids  Hyde    Park    Blvd.,    bet.    Van    Ness    Ave.  to   remove   slides  and   reconst.  fills   and 

received    March   's    by    California    State  and  West   Blvd.    (Hyde   Park   Blvd.   and  ditches  on   Jenner  to  Mendocino  county 

Highway    Commission    for    construction  Madden  Ave.   Sewer  Dist.);   1911  act.  line    in    5th    Supervisorial    District,    in- 

nf    nnrtions    of    state    highway    as    fol-  volving    20,000    eu.    yds.    excavation    un- 

lows°                                     nignway    is      u  ^^^    ANGELES,     Cal.— Bids    will    be  classified.  Plans  obtainable  from  Coun- 

Ma'dera  County    between  Borden  and  asked  by  the  Bd.  Pub.   Wks.  shortly  to  ty    Surveyor    E.    A.    Peugh,    on    deposit 

Madera    (VI-Mad-4-A)      about    two    and  pave   east   half  of  Cahuenga  Pass  road,  of   $10,    returnable. 

one-tenth    (2  1)    miles   in    length;   to    be  40  ft.   wide,  involv.  174,000  sq.   ft.   10-in.                                         

Widened     with     Portland     cement     con-  concr.    (12-in.    at    edges),    5420    ft.    curb,  SAN   JOSE,    Santa    Clara    Co.,    Cal.   — 

wmenea     wim     r-ui  li^uu     ^c  18,640    sq.    ft.    31/2 -in.    walk,    incl.    sub-  City    plans    to    imp.     (2864)     18th    Ave., 

C     R     Gurdy     Porterville    ....$20,750.25  grade.      Rough   grade    and    fill    is   being  bet.    San    Antonia   and    William    Street; 

A     DaMant                                 .....    22,021.60  PUt     in     by     the     Depfs.     constr.     force.  Beach    alley    bet.    18th    and      19th      and 

Elmer    K     Angle 22123. 50  under  supervision  of  R.  H.  Book,  constr.  north    half    cf    William     St.,    bet.    18th 

Isbelle    Construction    (i;o      !!!  !    23,'l62!00  supt.   for  the  bd.  pub.   wks.  and    Coyote    river,    involv.    grade;    4-ln. 

r-hamherlin    &    Vincent    23,190.00  Warrenite-Bit.  pave  laid  in  one-course; 

J     L    Conner                                         23;622.50  SANTA  ROSA,  Sonoma  Co.,  Cal.— Un-  cone,  curb,  gutter  and  alley  driveways; 

TT-Tio-iTiAor'.!    F'sVirn'ntV 19275  00  til  March  24,  12  noon,  bids  will  be  rec.  4-in.    vit.    lateral    sewers;    cone,    storm 

^.ngineert.    E.=Liiiia,i,c     ^^  by    W.    W.    Felt,    Jr.,    county    clerk,    to  water    inlets;    8-in.      vit.      pipe      drains. 

const,     paved     highway     on     Petaluma-  1911    Act    and    Bond    Act    1915.    Protests 

SAN   CARLOS    San    Mateo   Oo      Cal. —  Valley    P''ord    Rd.,       2nd       Supervisorial  March    22.    Wm.    Popp,    city    eng.    J.    J. 

H    e'   Conner     I'OO   Duane   St.,    Redwood  Dist.,   involv.   2104   cu.  yds.   "A"  cone,  in  Lynch,  city  clerk. 

Citv  '  a,t    JIS  224    for   vit     pipe,    awarded  pavement;     100    cu.    yds.     "A"    cone,    in                                         

cont     by   city   to   const    sewers   in   vari-  culverts    and    retaining   walls;    2600    cu.  INGLEWOOD,    Cal.— City      plans      to 

nii<?  'sections  of  the  citv    Project  involv  yds.    excavation,    unclassified;    2500    lbs.  imp; 

ous  sections  or  ^"«  ^^gl- in    sewers  rein,   steel;   116  lin.   ft.   12-in.,  24   lin.   ft.  Brett    St.,    bet.    Market    St.    and    Wil- 

b,    8,    lu,    iz,    10   ana   jl  in.   bewe  =..  i5-in.,    14    lin.    ft.    24-in.    and    58    lin.    ft.  ton     Way;     Vibrolithie    finish     concrete 

CFX'I'FRVILl  E     Alameda   Co      Cal. 18-in.    corru.    iron    pipe.    Est.    cost    $35,-  Breet    St.,    bet.    Market    St.    and    Wil- 

Union     Sanitarv    District    defeats     pro-  500.  Plans  obtainable  from  County  Sur-  ton     Way:     Vibrolithis    finish    concrete 

n-sal    to    issue    bonds    of    $40,000    to    fi-  veyor    E.    A.    Peugh    on    deposit    of    $10.  pave.    (5-in.),    %-in.    water    se>rv.,    8-in. 

nance  const    of   sewer  system;    145   for  returnable.           cem.  pipe  sewers,  hse.  conn.,  m.  h.,  jet. 

necessaVy^t'^^o'-tw'^L' 'ma^Ti'ly^o^^^  SANTA    BARBARA,    Cal.    -    William  '  ^Marlborough    Ave.,   bet.   Hargrave    St. 

necessary   two  tniras  majority   vote.  Radcliff    awarded    eont.      by      city      at  and  Hyde  Park  Blvd:  grade,  oiled  rdwy 

SIGNAL    HILL      Cal City    plans     to  $2041     to    imp.    Carrillo    St.,    bet.    Santa  gut.,    cem.    walks,    curbs,     %-in.    water 

imn     bherrv    Ave      from    Pacific    Elec.  Barbara  and   Olive   Sts.,   involv.   cement  .serv.,    5-in.    mac.    pave.,    etc. 

ronnas^efo^widi'theirreet^'n'rrf  -'>"<^-   •^''^   ^^^^i^^^^ili"  SACRAMENT^r^.-City     declares 

thr«.nt1re    nave     with    3-in    asph    conc  SANTA     ANA,    Cal.— Imp.     of    sts.     in  inten.    (2061)    to   imp.   M   St..   from   alley 

the   entire    pave.    vMtn    6  in.   aspn.   cone.  gQ^^j^^.^gt^rn    part    of    town    has    been  bet.   47th  and   48th  Sts.,   w.   line  of  48th 

T  TVF'RMORE     Alameda    Co      Cal     ordered    by    city   council.    Date    for    bids  -^'t..     involv.    cone.    curb,    gutter,    walk; 

Citv    votes    bonds    of   $15,000   to   finance  has    not    been    set.    Work    will       Involv.  tile  drain   4-in    dia    encased   in  crushed 

n«vintr   of   T       St       to      conuect      Cresta  529.612  sq.  ft.   5-in.  cone,   pave.,   1804   sq.  rock   or  gravel   with   sewer  connection; 

RianV-B     Wav    with    Lincoln     Highway;  ft.    3»^-in.   walk,    115   sq.   ft.   5-in.   walk,  grade;  asph.  cone,   pave  with  seal  coat. 

totaTest    co^t  Y45  000    of  which  county  825    ft.    curb.    76    ft.    4-in.    cem.    sewer;  1911   Act  and  Bond  Act   1915.      Protests 

ImhAv    jTrOOO   and   balance   by^P^^^  1911    and    1915    acts.    Nat    H.    Neff,    city  March  25.     H.  G.  Denton,  city  clerk.     A. 

erty  Swners                     oaiance   ny   prop  ^    ^    Vegely,  city  clerk.  J.   Wagner,  city  engineer. 
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«AM    TOSE     Santa    Clara    Co      Cal.—  LOS  ANGELES,  Cal.— Joe  Chutuk,  343  VISALIA,     Tulare    Co..     Cal.— County 

CUv   declares   inten     (2857)    to     mprove  Wilcox  Bldg..  awarded  cont.  by  County  Surveyor      Laurence      Moye      completes 

fnth    sf     bet     Washington    and   Empire  Sanitation   Dist.   No.   4,     at     ?28,252     to  spec,   to   straighten  curves  on  Llndsay- 

sts     involv    grrdefi^/f-in    DuHte  asph  const.    La    Cienega    Blvd.    trunk    sewer  Exeter   highway;   est.   cost   |7000. 

porin    surface   on   3-in    asph    cone,   base  from    Third    St.    and    La   Cienega   Blvd.  

Savement     cone    gutters!  4-invit    lat-  north  to  the  s.  boundary  of  Los  Ange-  WINTERS.    Yolo    Co      Cal.— Bids   will 

Sraf^ewers     1911    Act    and    Bond    Act  les   City,   and     const.      Sherman      trunk  be  asked  shortly  by  city  to  pave  Rall- 

tnl.  "protests    nirch '22''  J.    J     Lynch;  sewer  f^om   Santa  Monica  Blvd.  road  Ave.   from  Putah  Creek  brid.ge   to 

nitv  rierk    Wm    PoDD    citv  eng                                                        Grant  Line  and  Main  St.,  bet    Railroad 

city  clerk.    Wm.  t  opp,  cuy  eng.  VALLEJO,   Solano   Co.,  Cal.— City  de-  Ave.  and   4th   St;   est.  cost  $30,000.  Asa 

SAN   MATEO   COUNTY,   Calif.  Ar-  clares  inten.    ('JH)   to  Imp.  Louisiana  St.  G.   Proctor,   Woodland,   engineer. 

Fane-^mpnts    to    finance    have    been    de-  bet.  Napa  rd.  and  Southern  Pacific  R.R.  

ddedS    bids    win    be    asked    shortly  involv.    grading;    5-in.    cone,    pavement;  RICHMOND.  Contra  Costa  Co.,  Cal.- 

bv  State   Highway  Commission   to  wid-  cone,  curb  anl  gutters;  corru.  iron  galv  City    Eng.     E.    A.    Hoffman    prejxaring 

en  "bottle-neck"  portion  of  state  high-  part  circle  culverts;  vit.  clay  pipe  4-in.  estimates   of  cost  to  pave  Potrero  Ave. 

wav     south    of    Colma     State    Highway  lateral    sewers.   1911   Act  and  Bond   Act  from  east  city  limits  near  Stege  school 

Comm'isslon     will     contribute     $250,000;  1915.    Protests  March   20.  Alf.   E.   Edge-  to    Pullman    Ave.    and    Stege    Ave.    bet. 

City  &  County   of   San   Francisco  $150,-  cumbe,  city  clerk.   T.  D.  Kilkenny,  city  Potrero  Ave.  and  Cutting  Blvd. 

000   and   San   Mateo    county,    $50,000.             cn^nneer.              REDWOOD  cETTiTn  Mateo  Co.,  Cal 

MARTINEZ    Contra  Costa  Co.,  Cal.  —  SAN  DIEGO,  Cal.— E  Paul  Ford,  420n  — Hanrahan   Co.,  Call   Bldg..   San   Fran- 

Until  April  5,*  11  a.  m.,  bids  will  be  rec.  Highland  Ave.   and  associates  are   sur-  cisco,   at  $3600  awarded  cont.   (No.   1-1) 

by  J    H    Weils,   county  clerk,   to  grade  veying  for  extension  of  Broadway  east  to  imp.  Oakdale  St.,   bet.  Arlington  Rd. 

Harbor   Blvd.,    in    Sup.    Dist.    No.   4,   ap-  to    connection    with    Lemon    Grove    and  and    Whipple   Ave.,    involv.   grade;    5-ln. 

prox     2552    ft     in    length.    Cert,    check  from    there    to    La    Mesa,    with    a   view  cem.    cone,    pavement;    hyd.    cem.    cone. 

10%  "payable  to  clerk  req.  Plans  obtain-  to    subdividing   a    large    section    of    the  curbs. 

able    from   County   Surveyor   R.    R.    Ar-  territory    east    of    the    city.    Ford    esti-  ^   ,       ^,. 

nold  mates    that    about    4    mi.    of    boulevards  BERKELEY,  Alameda  Co.,  Cal. — City 

will  be  built  in  addition  to  preparation  has  started  proceedings  for  10-in.  sew- 

LOS    ANGELES,    Cal. — City    plans    to  of    the    subdivision    for    market..    Esti-  er,    14-ft.    deep,    in    Center   St.,    between 

widen  extend  and  straighten  Eighth  St  mated  expenditure   $2,000,000.  Shattuck  Ave  and  Addison  St.,  John  N. 

bet     Figueroa    St.    and    Windsor    Blvd;                                      Edy,  city  mgr. 

1911   and    1903   st    opening   act.   Council  ALAMEDA    COUNTY,    Calif.   —   State  

has    appropriated    $302,614    out    of    city  Highway    Commission    preparing    spec.  REDWOOD  CITY,  San  Mateo  Co.,  Cal 

treasury    toward    this    work.  to  widen,  straighten  and  reduce  grades  — E.  M.  Dearborn,  Redwood  City  at  $4,- 

(n    Dublin    Canyon    rd.    bet.   Dublin   and  260   awarded   cont.   by  county   to   const. 

LOS   ANGEI.,ES,   Cal. — Awards   by   bd.  Hay  ward;    est.    cost    $85,000.    Will    re-  guard    rails    on    portions    of   Half   Moon 

pub.   wks.   for  st.   work  are:  quire   const,    of    two    bridges,    one    near  Bay-San  Mateo  rd.  Following  bids  were 

Graciosa  Dr.,   bet.   s.  line  lot   315,   Tr.  Canyon     Inn    and    another    on    cut-off  received    (1)    being    for    type    of   guard 

1504  and  Hollyridge  Dr.,  to  P.  F.  Mart-  near  Castro   Hill.  used    on    state    highways,     (2)    similar 

ter,  1280  S.  Highland  Ave.,  at  $16,275.51,                                        to  those  on  La  Honda  rd.,  in  San  Mateo 

involv.    cone.    pave.,    curb,    storm    drain,  county: 

-an    sewers  SAN  DIEGO,  Cal. — H.  G.  Fenton,  1980  (1)             (2) 

Glassell    Ave.,    bet.    West    View    Ave.  Main    St.,   sub.   low   bid   to   city   at   $26,-  s.    A.    Martindale $4800     $3780 

and    Verdugo    Rd.     (Glassell    Ave.    and  617    to    imp.    32nd   St.   and   Greely   Ave.,  c.  C.  Chrlstenson    4800       4350 

Ave.   45  Improvt.  Dist.),  to  Griffith  Co.,  involv.   17,492  cu.  yds.   excav.,   7281.2  cu.  E.    M.    Dearborn 4260        3000 

502    L.   A     Ry.    Bldg.,   at    $286,296.08,    in-  yds.  embank..  37,893.43  sq.  ft.  cem.  cone.  T.    H.   Ritchey    5040        3882 

volv.  cone,  pave.,  sheet  asph.  w.  s.  curb,  sidewalk,    9052.12    lin.      ft.      cem.      cone.  Simon   &  Lavin    4800        4500 

walk,    sewer,    etc.  curb,  culv.  compl.  National  Fence   Co 4740        3060 

Griffith  Co.,   25   14th  St..  low  at  $17,-  Standard    Fence    Co 5100       3690 

825    to    imp.    17th    St..    involv.    109,190.2  

BERKELEY,       Alameda      Co.,    Cal. —  sq.  ft.  of  4-in.  a.sph.  cone,  paving,  1773.3  SAN    LUIS    OBISPO,    Cal. — Southwest 

City    declares    inten.    (570)    to    imp.    Le  sq.    ft.   cem.  cone,   sidewalk.   412   lin.    ft.  Paving    Co..    806       Washington      Bldg., 

Roy    Ave.,    bet.    Cedar    St.    and    Buena  cem.  cone,  curb,  5  6-in.  cone,  sewer  lat-  Los    Angeles,    sub.    low    bid    to    county 

Vi.sta   Way,   involv.   grade;   cone,   curbs,  erals,    6    4-in.    cone,    sewer    laterals,    17  at    $259,000    for    17    ml.    pave,    on    Coast 

gutters,  walks;  oil  macadam  pavement.  %-in.  water  serv.  highway,    bet.    Morro   and  Cambria,    In- 

1911    Act.      Protests    March    23.      Emma                                       — volving    I'/^-in.    Durite     (asph.    cone). 

M.  Hann,  city  clerk.  on    iVi-in.    asph.    cone,    base,    requiring 

MADERA,    Madera    Co.,    Cal. — County  approx.  40,800   tons  asph.  cone,  mixture 

petitioned    to    form    road   dist.    in    foot-  and  incidental  items.  Other  bids:  "Valley 

SAN    FRANCISCO — Bureau    of    Engl-  hill    and    mountain    section    of    county,  Pav.    &    Constr.    Co.,    $265,000;    Griffith 

neering,    Dept.    of    Pub.     Works,    com-  cimprising     Knowles,     Raymond,     Cun-  C'..    San    Francisco,      $270,000;      Raisch 

pletes    spec,    to    imp.    Wayland    St.,    bet.  n  n^^hain,      Ortrude        and        Gambetta  Imp.  Co..  San  Francisco,  $278,000;  Hall- 

Goettingen    and    Hamilton    Sts.,    includ.  Scho   1    Districts,    to    finance    const,    of  Luis  Obispo,   engr. 

crossings,    involv.     972       lin.     ft.       cone.  road  from   Raymond   to  Mariposa  coun-  

curbs;   1136   sq.  ft.   art.   stone   walk.s;   14  ty   line   by   way   of  Ahwahiiee  and  from  S.\N  FRANCISCO — Bids  will  be  asked 

brick     catchbasins;     360     lin.     ft.     10-in.  Knowles  to  Raymond.  shortly  by  Board  of  Pub.  Wks.  to  const. 

ironstone    pipe    culvert;     27,544    sq.     ft.                                         rein.    cone,    sewers    in    Glen    Park    Dist. 

asph.    cone,    pavement   consisting   of    6-  BAKERSFIELD,    Kern      Co.,      Cal.   —  and    adjacent    to    Chenery   and   Elk   sts. 

in.   cone,   base   with   1%-in.   asph.   cone.  (i  unty     petitioned     to     organize     imp.  

surface.     Est  Cost,   $10,050.  di.st.    to    const,    cone,    curbs    and    walks 

covering   approx.    12-mi.    of    town.   Win.  MOUNTAIN    VIEW,    Santa   Clara   Co.. 

OAKLAND,  Cal. — City  declares  inten.  ODell  in  charge  of  petitions.  Cal. — Union    Paving    Co.,      Call       Bldg., 

to  const,  cem.  walks  in  portion  of  15th                                       .San    Francisco,    awarded    cont.    by    city 

St..  bet.  Harrison  and  Webster  Sts.  SANTA  ANA,  Cal. — United  Concrete  at  approx.  $137,475  to  imp.  various  sta, 
1911  Act.  Protests  March  25.  B.  K.  I'ipe  &  Constr.  Co.,  P.  O.  B:ix  6  Ven-  involv.  apprcx.  445,000  sq.  ft.  grading. 
Sturgis,  city  clerk.  W.  W.  Harmon,  tura,  awarded  cont.  by  county  at  $75,-  $.026  sq.  ft;  377,900  sq.  ft.  4-ln.  War- 
city  engineer.  000  to  imp.  and  reconst.  Santa  Ana  Can-  renite-Bitul.    pavement.    $.188      sq.      ft; 

yv^n   highway,   4   mi.,   bet.   Olive  and  Co-  65,000     sq.     ft.     414-iii.     Warrenite-B4t. 

LODI,     San     Joaquin     Co.,     Cal. — City  rona,  widening  the  road  4  ft.,  making  a  pavement,    $.199    sq.      ft;      cone,      curbs; 

declares  inten.   (69)   to  imp.  portions  of  total    width    of    20    ft.,    with    cone,    slab  cone,    and    corru.    iron    segmental    cul- 

Lockeford   St.,   Stockton   St.   and   Wash-  surf,    over    all.    Approx.    quan.    are:    18,-  veits;   c.    i.   water   pipe   etc. 

ington     St.,     involv.    grade;    hyd.    cone.  000  cu.  yds.  excav.,  8900  cu.  yds.  gravel  

curb  and  gutters;  l^^-in.  Warrenite  for  should,  and  sub-grade,  S627  cu.  yds.  M.ARICOPA,  Kern  Co..  Cal.  —  Mari- 
surface  pavement  on  2%-in.  asph.  base.  cone,  4;i3,000  sq.  ft.  mesh  reinf.,  102  cu.  c  pa  joint  highway  board  has  decided 
1911  Act  and  Bond  Act  1915.  Protests  yds.  struc.  cone,  4440  lbs.  reinf.  steel  to  start  const,  for  new  road  from  Car- 
April  5.  J.  F.  Blakely,  city  clerk.  L.  corr.  iron  pipe  reinf.  cone.  pipe.  J.  L.  jjinteria  to  Kern  county.  Funds  will  be 
F.    Barzellotti.    city    engineer.  McBride.  county  rd.  commnr.  1  rovided    by    Ventura.    Kern,    and   Santa 

Barbara    counties.    The    new    road    will 

SACRAMENTO.     Cal. — City     declares  LOS    ANGELES,    Cal. — M.    J.    Simono-  ho    via    Casitas    pass    and    will    shorten 

inten.    (2062)    to    imp.    Crocker   Ct..    bet.  vich,  727  Alpine  St.,  sub.  low  bid  to  bd.  the     distance    bet.    Santa    Barbara     and 

San    Jose    Way    and      42nd    St.,      involv.  pub.     wks.    at    $59,243.80    for    sewer    in  Ojai   7   mi.   Super.   Sam.  J.   Stanwood,   of 

cone,   curb,   gutter;  vit.   pipe  sewer;   re-  !'th    .Ave.     (Ninth    Ave.    and    Rodeo    Rd.  i^:auta   Barbara   is   secy,   of  the   board. 

const,    manhole;   1-in.   water  main   con-  Sewer  dist.),  involv.  sewer  compl.  $37,-  

nections;  grade;   asph.   cone,   pave   with  169.50,    and    24,527    ft.    6-in.    hse.    sewers  OAKL.AND.    Cal. — Until    March    18,    12 

seal     coat.       1911     Act     and     Bond     Act  90c   tt.  nion,  bids  will  be  rec.  by  E.  K.  Sturgis 

1915.      Protests   March   25.      H.   G.   Den-                                       <ity   clerk,    to    imp.   portions   of  Semin- 

ton,    city    clerk.      A.    J.    Wagner,    city  O.AKl-AND,       Cal.    —    Heafey-Moore-  ary  Ave.,   involv.  grade;  curb  and  pave 

engineer.  .Mc.Xair,    'iH    High    St.,   Oakland,   award.  and    A\'alnut    Ave.,    bet.    Seminary    Ave. 

cont.    by    city    to    imp.    Alicia    St.,    bet.  and   Foothill   Blvd.,   involv.   grade;   curb 

LONG    BEACH,    Cal. — Until    9    a.    m.,  27th      and      Market     Streets,      involving  and    pave;    corru.    iron    and    cone,    cul- 

•Mar.  16,  bids  will  be  rec.  to  imp.  Euca-  grade,     $.045     sq.     ft.;     cone,     curb,     $.70  \erts:  storm  water  inlet.  1911  Act.  Cert 

Ivptus  .Ave.  and  Chestnut  Ave.  bet.  Hill  lin     ft;   cone     pave     $.22   sq.    ft:    8x24-in.  check    10%    payable    to    city.    Plans    on 

St.    and    Burnett    St.,    and    portions    of  corru.    iron   and   c   "nc.   culvert,   $4..')0  lin.  file   in   office   of  clerk.   W.  W.   Harmon, 

^Magnolia    Ave.    and    23rd   St.,    involving  It;   huidholes,   $12.50  each.  city   engineer. 

curbs    and    walks;    1911    act.    K.    D.    Van                               • 

Alstine,   citv   clerk.  MAP/nXEZ.   Contra  Costa   Co.,   Cal.—  -ARCADIA,    Cal.   —   Bartlett   &   Matb- 

I'roceodings     have     been      started      by  ows,        221        Braley     Bldg..     Pasadena, 

O.AKLAND,     Cal. — Citv     declares     In-  co  (  itv     supervisors     for     organizatjion  .iwarded  cont.  by  city  at  $28,030  to  imp 

tontion    to   imp.   portions  of   Walnut   St  '  f    road     district     to    finance     imps,     in  lliintingtcn   Dr.,  bet.   w.  city  limits  and 

I'et.    .yones    and    100th    Aves.,    involving  Andrade   A'iew   Tract   and   Fay    Andrade  n.    right-of-way    of    S.    P.    Ry.    etc.,    in- 

grade;    pave,    curb,    gutter,    walks.    1911  Tiact.     E      .A.     Hoffman,    city     engineer  \olving    curb,     40c    ft.,    oil    mac.    pave. 

-Act.    Pr')te.«l.=!    March    25.    E.   K.    Sturgis  of    liichmond,    will    prepare    plans    for  12.1c  sq.  ft.,  remov.  should.  6.5c  lin.  ft,, 

city   clerk.   W.    VV.   Harmon,   city   eng."  the  work.  e.Men.    of  culv.   $750. 
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BUILDING    AND    ENGINEERING    NEWS 
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Contracts    Awarded    Liens^cceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

863 

Lang 

Owner 

3500 

S64 

Lang 

Owner 

12000 

865 

Goldstine 

Mayer 

4060 

866 

Goldstine 

Mayer 

4000 

867 

Peterson 

Owner 

6000 

S68 

Jordan 

Arnott 

3000 

869 

Held 

Owner 

1000 

S70 

Law 

Owner 

2000 

871 

Penzoil 

Walker 

1500 

872 

Hansen 

Owner 

4000 

873 

Cameron 

Owner 

8000 

874 

Meyers 

Gawthorne 

5000 

875 

La  Torres 

Owner 

30000 

876 

Christiansen 

Owner 

56000 

877 

Gardenfield 

Wisnom 

3000 

878 

Kolsberg 

Owner 

4000 

879 

Heyman 

Owner 

4500 

880 

Fernandez 

Nurebz 

1800 

881 

Nelson              Kn 

ickerbocker 

4000 

882 

Jorgensen 

Owner 

1800 

883 

Emporium 

Ostlund 

1000 

884 

Madsen 

Dyhdal 

3000 

885 

Lang 

Owner 

5000 

886 

Excelsior 

Owner 

25000 

887 

Healy 

Mayer 

21000 

888 

Saslaw 

Casty 

17800 

889 

Devencenzi 

Owner 

3000 

890 

Wickersham 

Owner 

3500 

891 

Leigh 

Owner 

12000 

892 

Ladira 

Ladira 

4000 

893 

Meyer 

Owner 

3000 

894 

Spiro 

Moller 

7000 

895 

Hotchner 

Owner 

2000 

896 

McDonald 

McDonald 

3000 

897 

Kinsella 

Beach 

4000 

898 

Martin 

Owner 

2000 

899 

Larson 

Larson 

7000 

900 

Woebcke 

Delaney 

2000 

901 

Barman 

Owner 

6000 

902 

Western 

Bartman 

3500 

903 

Flynn 

Owner 

3000 

904 

Liebman 

Owner 

905 

Johnson 

Owner 

29500 

906 

Cerruti 

Owner 

11000 

907 

Hansen 

Owner 

8000 

908 

St.   George 

Terry 

8000 

909 

Doll 

Owner 

3000 

910 

Brown 

Moller 

2000 

911 

Powell 

Owner 

9000 

912 

Cederblad 

Kronquist 

3000 

913 

Watson 

Ralston 

5500 

914 

Bacchinl 

Fugina 

4000 

915 

Gianduja 

Owner 

5000 

916 

Costello 

Owner 

3000 

917 

Spencer 

Hunter 

3800 

918 

Soracco 

Owner 

5000 

919 

Posner 

Owner 

3000 

920 

Standard 

Owner 

7000 

921 

Altinger 

Owner 

3000 

922 

Meyer 

Owner 

2600 

923 

Eddy 

Owner 

8000 

924 

O'Brien 

Halsen 

3000 

925 

Phelan 

Owner 

37000 

926 

Housoworth 

Rednall 

22700 

927 

Pellican 

Rasori 

10000 

928 

San    Francisco 

MacDonald 

10000 

929 

Crocker 

Lindgren 

25000 

930 

Callahan 

Padilla 

3500 

931 

Luzzi 

Volpatti 

3500 

932 

Van   Gorden 

Thornton 

2900 

933 

Waymouth 

Sprague 

2000 

934 

Livin 

Standard 

1000 

935 

Kafaflon 

Sweet 

1000 

936 

Gunlz 

Segurson 

7000 

937 

Allsebrook 

Owner 

3500 

938 

Bjorkman 

Owner 

9000 

939 

Hoots 

Owner 

11000 

940 

Terzion 

Owner 

15000 

941 

Snow 

Owner 

10000 

942 

California 

Owner 

30000 

943 

Fuller 

Owner 

110000 

DWELLING 

(863)      N   IDORA   445   E   Garcia.   1-story 

and  basement  frame  dwelling. 
Owner  —  Lang   Realty    Co.,    Exit  Twin 

Peaks   Tunnel,  S.  F. 
Architect — None.  $3500 


DWELLINGS 

(864)  W  THIRTIETH  AVE.  116  147 
172  197  S  Santiago.  4  1-story  and 
basement   frame   dwellings. 

Owner — Lang  Realty  Co.,  Exit  Twin 
Peaks  Tunnel,  San  Francisco. 

Architect — None.  $3000  each 


DWELLINGS 

(865)  E  ARKANSAS  41  70-6  N  20th. 
2  1-story  .&  basement  frame  dwell- 
ings. 

Owner— Sam  Goldstine,  1426  18th  St., 
San    Francisco. 

Architect — None. 

Contractor — Frank  H.  Mayer,  760  Paci- 
fic Bldg.,  S.  F.  $2000  each 


DWELLING 

(S66)  NE  ARKANSAS  &  TWENTIETH 
Streets.  2-story  &  basement  frame 
dwellings. 

Owner — Sam  Goldstine,  1426  18th  St.. 
San   F'rancisco. 

Architect — None. 

Contractor — Frank  M.  Mayer,  760  Paci- 
fic Bldg.,  S.  F.  $4000 


DWELLINGS 

(867)  W  NEWTON  51  76  N  Morse.  2 
1-story  and  basement  frame  dwell- 
ings. 

Owner — Emil  Peterson,  940  Geneva  Ave 
San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(868)      E     TWENTY-FIRST    AVE.     275 

S  Rivera.      1-story     and     basement 

frame  dwelling. 
Owner— Mrs.  Ray   Jordan,   419   7th  Ave. 

San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,  S.  F.  $3000 


REMODEL 

(869)      24S3   SUTTER  STREET.  Remod- 
el for  dwelling. 

Owner — J.   B.   Held,  377   Clementina  St., 
San   Francisco. 

Architect — Architectural    Dept.    of    Bay 
Realty   Co.,    5051   Geary   St.,  .S.   F. 

$1000 


ALTERATIONS 

(870)      SE    DIVISADERO    &    McALLIS- 

ter   Sts.    Install    hot    water    heating 

system    in    apartments. 
Owner — H.    E.    Law,       500      Monadnock 

Bldg.,    San    Francisco. 
Architect — None.'  $2000 


ENCLOSURE 

(871)  NE  SEVENTEENTH  AND  Mis- 
souri. Reinforced  concrete  tank 
enclosure. 

Owner — The  Penzoil  Co.,  739  Bryant 
St.,    San   Francisco. 

Architect— None. 

Contractor — P.  J.  Walker  Co.,  Sharon 
Bldg.,  San  Francisco.  $1500 


DWELLING 

(872)      SE   SAN    JOSE  &   SAN   YSABEL 

Aves.    1-story   and   basement   frame 

dwelling. 
Owner— Walter    E.    Hansen,    485    Capis- 
trano  Ave.,  S.  F. 
Architect— None.  $4000 


F'LATS 

(873)  S  CARL  77-5  W  Willard.  2-story 
and  basement  frame   (2)   flats. 

Owner — Daniel  D.  Cameron,  2124  Mar- 
ket St.,   San   Francisco. 

Architect — None.  $8000 


DWELLING 

(874)      W    FORTY-SECOND   AVE.   100   S 

Anza.   2-story  and   basement  frame 

dwelling. 
Owner— L.    S.   Meyers,    199    21st   Avenue 

San   Francisco. 
Architect — None. 
Contractor — Dr.   F.  A.   Gawthorne,   5000 

Geary   St.,   S.   F.  $5000 


DWELLINGS 

(875)      E     THIRTY-EIGHTH    AVE.     100 

125   150   175   200  225   250   275  300  325 

N  Taraval.  10  1-story  and  basement 

frame   dwellings. 
Owner  —  LaTorres-Brockhage     and 

Schwarz,   185   Stevenson  St.,  S.   P. 
Architect — None.  $3000  each 


APT.   BLDGS. 

(876)  W  STEINER  50  87-6  N  Lombard 
2  3-story  and  basement  frame  apts. 
(15  apts.   in  each  building). 

Owner — Christiansen    Bros.,      687      20th 

Ave.,    San   Francisco. 
Architect — None.  $28,000  each 

DWELLING 

(877)  W  TWENTY-FIRST  AVE.  210  N 
Vicente.  1-story  and  basement 
frame    dwelling. 

Owner — Joseph  and  Marie  E.  Garden- 
field,    4161    17th  St.,   San   Francisco. 

Architect — None. 

Contractor — S.  F.  Wisnom,  88  Castro 
St.,   San   Francisco.  $3000 


FLATS 

(878)  E  FORTY-SECOND  AVE. 
Lincoln  Way.  2-story  and 
ment    frame    (2)    flats. 

Owner — Trygve    Kolsberg, 
Ave.,  San   Francisco. 

Plans  by  owner. 


1246 


225    S 
base- 


42nd 
$4000 


DWELLING 

(879      W    SEVENTEENTH      AVE.      99-8 

N    Pacheco.    1-story    and    basement 

frame  dwelling. 
Owner — Heyman    Brothers,    742    Market 

St.,  San  Francisco. 
Architect — None.  $4500 


DWELLING 

(880)      NE   OILMAN   AVE.    275    S   E   In- 

galls.    1-story   and   basement  frame 

dwelingr. 
Owner — Antone  Fernandez  1132  Oilman 

Ave.,  San  Francisco. 
-Architect — None. 
Contractor — Jcs.    Nurez,     1373    Jackson 

St.,   San   Francisco.  $1800 


DWELLING 

(881)  N  IRVING  125  W  28th  Avenue. 
2-story  and  basement  frame  dwell- 
ing. 

Owner — F.  Nelson  &  Sons,  Inc.,  2  West 
Portal   Ave.,   San    Francisco. 

Architect — None. 

Contractor  —  W.  Knickerbocker,  332 
Pine  St.,  San   Francisco.  $4000 


DWELLING 

(882)      N    RIPLEY    130    E    Alabama.    1- 

story  &   basement   frame   dwelling. 
Owner — K.    H.    Jorg-ensen,    17    Stonemari 

St..    San   Francisco. 
Plans  by  owner.  $1800 


ALTERATIONS 

(883)  N  JESSIE  250  E  5th.  Remove 
wood  and  construct  reinforced 
concrete  slab  and  I  beam  mezzan- 
ine floor. 

Owner — The   Emporium,   premises. 

Plans  by  owners. 

Contractor — Ostlund  and  Johnson,  1901 
Bryant   St.,    S.    F.  $1090 


M.\ CHINE  SHOP 

(884)      S   PERRY  150   W   Third.    1-story 

frame  machine  shop. 
Owner — A.    Madsen,    752    Bryant   Street, 

San   Francisco. 
Plans   by   E.   Larsen,   3861   23rd   St.,   San 

Francisco. 
Contfractor — Jdhn     Dyhdal,     3224     25th 

St.,   San   Francisco.  $3000 


DAVELLTNG 

(885)      W    AVILA    38    S    Capra.    1-story 

and  basement  frame  dwelling. 
Owner — Lang  Realty  Co.  2074  Chestnut 

St.,    San    Francisco. 
Plans    by    owners.  $5000 


Saturday,  March   13,   1926 
ADDITIONS 


feUlLDiNG    AND    KNGlNEl^lllNG    Nl- 


2*; 


tm)     K    MISSION    150    S    Brazil    Ave 

^  AUdition.s  for  balcony;  install  fire 
escapes ;install  exhaust  tans;  elec- 
tric work,  plumbing,  etc.,  for  stores 
and   theatre.  *    r'^       «« 

Owner— B.Kcehiior  Amusement  Co.,  86 
Golden  Gate  Ave.,  San  Franc^isco 

architect— G.  Albert  Lansburgh,  140 
Montgomery   St.,   San   Francisco. 


ADDITIONS  .,,„ 

(898)      2619        TWENTY-THIRD       AVE. 

Living    room    and    private    garage, 

addition   for   dwelling. 
Owner — Edwin    Martin,    premises. 
Architect — None.  $2000 


APA^™.^I!)AIK  AND  HOWARD. 
Three-story  and  basement  frame 
(18)    apartments. 

Owner--Daniel  Healy,  3880  22nd  St., 
Sann    Francisco. 

Architect — None. 

Contractor— Frank  H.  Mayer,  760  Paci- 
fic Bldg.,   San   Francisco.  |21,000 

RESIDENCE  ^  ^    ^ 

(888)  N.  FULTON  90  W.  Second  Ave. 
Two-story  and  basement  frame 
residence. 

Owner— Saul  Saslaw,  424  Funston  Ave., 
San    Francisco. 

Architect — Andrew  H.  Knoll,  222  Kear- 
ny St.,  San  Francisco. 

Contractor  —  John  Casty  &  Son,  180 
Jessie   St.,   San   Francisco.        $17,800 


DWELLING 

(889)   NE  DETROIT  AND  FLOOD  AVE. 

One-story    and      basement      frame 

dwelling. 
Owner — G.   Devencenzi,   301   Detroit    St., 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(890)      N   SILVER  AVE   75   E   Congdon. 

Two-story    and      basement      frame 

dwelling. 
Owner  —  Boyde    Wickersham,    390    San 

Jose  Ave.,  San  Francisco. 
Architect — A.    D.    Geldert,    180    Presidio 

Ave.,   San   Francisco.  $3500 


DWELLINGS 

(891)  W  FORTIETH  AVE  125,  150  and 
175  N  Irving.  Three  one-story  and 
basement  frame  dwellings. 

Owner— D.  Leigh,  801  42nd  Ave.,  San 
Francisco. 

Architect— None.  $4000  ea 


DWELLING 

(892)  S  BRUNSWICK  78  W  Whittier. 
1-story   and   basement   frame   dwlg. 

Owner — E.  l^adira,  23  Richland  Ave., 
San    Francisco. 

.Architect — None. 

Contractor— E.  Ladira  &  Son,  23  Rich- 
land  Ave.,  S.   F.  $4000 


GARAGE  ,      ^ 

(899)  E  MISSION  50  N  France.  1-sto. 
concrete    public    garage. 

Owner — A.     R.     Larson,     516     San     Jose 

Ave.,  San  Francisco. 
Architect    —    J.    C    Illadik,    Monadnock 

Bldg.,  San  Francisco. 
Contractor — Axel    R.     Larson,     516     San 

Jose  Ave.,   S.  F.  $7000 

ALTERATIONS  _  „_„ 

(900)  SE  BUCHANAN  &  OAK  STS. 
Remodel  for  store  and  flats;  new 
store    front;    rearrange    stairs. 

Owner— J.    Woebcke,    497    Oak    St.,    San 

Francisco. 
Architect — R.  R.  Irvine,  New  Call  Bldg. 

^'an    Francisco. 
Contractor— C.    S.    Delaney,    2415    Bush 

St.,    San    Francisco.  $2000 

FLATS 

(901)  S  SEVENTEENTH  100  E  Shra- 
der.    2-story    and    basement    frame 

(2)    flats. 

Owner — J.  Barman,  Jr.,  26  Montgom- 
ery  St.,   San   Francisco. 

Architect— W.  Wethered,  16  Turk  St., 
San    Francisco.  $6000 


DWELLINGS  „,    ^„„    ,-,    _ 

(911)  N  SILVER  AVE.  375  400  42a  E 
Congdon.  3  1-story  and  basement 
frame   dwellings.  ,„    „             ., 

Owner— William    Powell,    158    Maynard 

St.,   San   Francisco. 

Architect— None.  $3000   each 

DWELLING  .,rr>c,      , 

(912)  NW  CONGO  &  FLOOD  AVES.  1- 
story    and    basement    frame    dwell- 

Owne'r— Emil    Cederblad,    3786    Mission 

St.,   San    Francisco. 
Architect — None. 
Contractor — Alfred    J.    Kronqulst,    3.86 

Mission   St.,   San   Francisco.       $3000 

DWELLING  ^^^^     „,. 

(913)  W  TWENTY-NINTH  AVE.  27o 
N  Taraval.  1-story  and  basement 
frame  dwelling. 

Owner— Robert    Watson,    140    9th    Ave., 

San   Francisco. 
Architect — None. 
Contractor — F.    F.    Ralston,      280      San 

Benito  Ave.,  S.  F.  $5500 


PARTITIONS 

(902)  1578  La  Salle  Ave.  Erect  parti- 
tions  for  flats. 

Owner — Western  Loan  Ass'n.  1150  Di- 
visadero  St.,  S.  F. 

Architect— W.  Wethered,  16  Turk  St., 
San    Francisco. 

Contractor — J.  Barman,  26  Montgom- 
ery  St.,   S.   F.  $3500 

DWELLING 

(903)  W  TWENTY-THIRD  AVE.  115 
E  Ulloa.  1-story  and  basement 
frame   dwelling. 

Owner— Thomas    Flynn,     1062    Fell    St., 

San    Francisco. 
Plans    by    Owner.  $3000 


FLATS 

(904)  '  S    FRANCISCO    187-6    and    212-6 

E    Laguna.         Two    two-story    and 

basement    frame    flats     (2    flats    in 

each   building). 
Owner — Ben  Liebman. 
Architect — R.   R.  Irvine,   747   Call  Bldg., 

San  Francisco.  $ 


DWELLING 

(893)      W    THIRTY-THIRD   AVE.    150    S 

Taraval.       l-st:ry      and       basement 

frame    dwelling. 
Owner — Meyer    Bros.,    603      First      Natl. 

Bank    BUlg. 
Architect— None.  $3000 


STORE 

(894)  2776  MISSION  STREET.  1-story 
frame    store. 

Owner — M.   Spiro. 
Architect — None. 

Contractor  —  R.  VV.  Moller,  628  Call 
Bldg.,    S.    F.  $7000 

SIGN 

(895)  935  MARKET  STREET.  Electric 
sign. 

Owner — Hotchner   Bros.,   935    Market   St 

San   Francisco. 
Architect— .Xone.  $2000 

DWELLING 

(896)  E  GENEBERN  WAY  30  S  Mur- 
ray. 1 -story  and  basement  frame 
dwelling. 

Owner— U.    McDonald,    3238-A    16th    St., 

S  m    Francisco. 
Architect — .  has.   F.  Strothoff,  2274  15th 

St.,    San   Fiancisco. 
Contractor— P.  M.  McDonald  1049  Treat 

Ave.,  San  Francisco.  $3000 

PEMODEL 

(897)  NW  AllMY  &  GUERRERO.  Re- 
model   for   dwelling;    ratproofing. 

Ow^ner— Edward  Kinsella,  1446  Guer- 
rero,  San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 

Contractor  —  11.  O.  Beach  &  Son,  4173 
23rd  St.,   S.   F.  $4000 


APARTMENTS 

(905)      N  BAY  145  E  Polk.     Three-story 

frame    (18)    apartments. 
Owner — Axel  A.  Jolinson,  632  Belvedere 

St.,   San    Francisco. 
Architect — J.    C.       Hladik,      Monadnock 

Bldg.,   San   Francisco.  $29,500 

FLATS 

(90fi^      W  DIVISADERO  70  N  Jefferson. 

Two-story  and  basement  frame  (3) 

flats. 
Owner — Aug.  Cerruti,  %  Architect. 
Architect — P.     Righetti,     12     Geary     St., 

San    Francisco.  $11,000 


DWELLINGS 

(007)  NE  BAUER  &  CAPISTRANO  & 
SE  Capi.strano  and  Bauer  St.  Two 
1 -.'story  and  basement  frame  dwell- 
ings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano    .Ave.,    San    Francisco. 

Architect — None.  $4000   each 


DWELLINGS 

(914)      W    THIRD    126    157    S   Le   Conte. 

2    1-story      and      basement      frame 

dwellings. 
Owner — A.    Bacchini,    1530    20th    Street, 

San   Francisco. 
Architect — None. 
Contractor— M.    H.    Fuglna,    2212     19th 

St.,  San  Francisco.  $2000  each 


REMODEL 

(915)  SW  UNION  AND  STOCKTO?^ 
Streets.  Remodel  for  kitchen  quar- 
ters in  restaurant. 

Owner— Gianduja  Co.,  1549  Stockton  St. 

San   Francisco. 
Architect — J.    A.   Porporato,   619    Wash- 
ington St.,  S.  F.  $5000 

DWELLING 

(916)  E  THIRTY-FOURTH  AVE.  225 
S  Balboa.  1-story  and  basement 
frame  dwelling. 

Owner — Wm.    Costello,    758    29th    Ave., 

San   Francisco. 
Architect — None.  $3000 


PWELLINGS 

(90S)  E  CLAREMONT  BLVD.  35  &  63 
N  Allston  AVay.  2  1 -story  and  base- 
ment   f  nme   dwellings 

Own.-r — St.  Georsre  Holdeni  308  Crocker 
Rld.g.,    San    Francisco. 

Architect- rhas.  F.  Strothoff  2274  15th 
St..   San   F'rancisco. 

Contractor — Wm.  L.  Terry,  91  Allstcn 
AV:ty,    S.    F.  $4000   each 


DWELLING 

(909)      R    CURTS    50    N   Morse.    1-story 

."nd   basement  frame  dwelling. 
Owner — John     Doll.     940     Geneva     A</?.. 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(917)  S  ARBOR  124.57  E  Conrad.  1- 
story  and  basement  frame  dwell- 
ings. 

Owner — J.    W.    Spencer,    1025    Diamond 

St.,   San    Francisco. 
Architect   &    Contractor — H.    R.    Hunter 

216  Orienta   St.,   S.   F.  $3800 

lAVELLiNG 

(918)  E  GENEBERN  62  N  Benton.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Soracco   Bros.,    127    30th   Street, 

San  Francisco. 
.\rchitect — None.  $5000 

DWELLING 

(919)  N   ROLPH   15u   W    Prague.   2-sto. 
and    basement    frame    dwelling. 

Owner — A.   Posnei,    915   Athens   St..   San 

Francisco. 
Architect — None.  $3000 


DWELLINGS 

(920)      E     TWENTY-SECOND     AVE.     30 

60    -V    Vicente.    2    1-story    and   base- 
ment   frame    dwellings. 
Owneo-    —    Standard    Building    Co.,    164 

Otsego  Ave.,  San  Francisco. 
Architect — None.  $3500    each 


DWELLING 

(921)  N  PERU  75  W  Edinburgh.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner— J.  Geo.  Altlnger,  228  Clipper, 
San    Francisco. 

Plans   by   owner.  $3000 


DWELLING 

(922)  E  TWENTIETH  AVE.  75  X  Vi- 
cente. 1-story  and  basement  frame 
dwelling. 

Owner — Meyer  Bros.,  1st  Natl.  Bank 
Bldg.,    San    Francisco. 

.Architect — None.  $2500 


REMODEL 

(910)      1952    HOWARD      STREET.      Re- 

•     model    2nd   floor  for    (2)    flats. 
Owner — H.    E.   Brown. 
.Architect — None. 

Contractoir    —    R.    W.    Moller,.    628    Call 
Bldg.,    San    Francisco.  $2000 


DWELLINGS 

(923)  W  FORTY-SEVENTH  AVE.  270 
300  S  Anza.  2  1-story  and  base- 
ment   frame    dwellings. 

Owner — Eddy  and  Schadek,  51  Octavia 
St.,    San    Francisco. 

Architect — None.  $4000    each 


DWELLING 

(924)      E   TWENTY-FOURTH   AVE.    125 

N  Ulloa.    IM; -story     and     basement 

frjam©  dwelling. 


30                                                                BUILDING     AND      ENGINEERING     NEWS  Saturday,  March  13.  192 

Owner  —  T    J.   O'Brien,    1355   4th   Ave.,  ALTERATIONS  BUILDING 

San   Francisco.  (935)      NO.    1540    UNION.      Erect    parti-  (564)      NE   EIGHTEENTH     AVE      ANI 

Architect Chas.  F.  Strothoff,  2274  15th  tions   in    store.  Noriega.  All  work  except  electrica 

St     San   Francisco.  Owner— Krikor    Kafafion,    1377    Union  work,  fixtures  and  heating  for  one 

Contractor— A.    Halsen,    37    Fair    Ave.,  St.,   San   Francisco.  story  and  basement  frame  buildini 

San   Francisco.                                   13000  Architect— Isaac  Sweet,   71   4th  St.,  San  Owner— Julie    Depierre,    1050      Nonegi 

Francisco.  St.,   San   Francisco. 

APARTMENTS  Contractor— Isaac     Sweet,     71     4th     St..  Architect— P.     Righettl.    12    Geary     St. 

(925)  N  GROVE  110  E  Gough.     Three-  San    Francisco.                                  $1000  San   Francisco. 

story    and    basera-nt      Vrick      (18)  Contractor— V.    Maffei,    1837    Green    St. 

anartments  San  Francisco. 

Owner- L.  A.  Phelan.    1005  Jones  St..  San  DWELLINGS  Filed  Mar.  4.  '26.     Dated  Jan.  28,  '26 

Francisco.  (936)      E   TWENTY-FIRST  AVE   200   &  Frame    up ?146t 

Architect — Helms  &  Helms,  4048  Geary  225  N  Taraval.     Two  one-story  and  Completed  and  accepted 145C 

St.     San    Francisco.                      ?37,000  basement    frame    dwellings.  Usual    3o    days ................  .lOOt 

Owner- H.    Guntz,    436      Oak    St.,      San  ^                     ^.     .TOTAL   CObl,    ?^91U 

(926)  S  GREENWICH  87-6  and  112-6  Francisco.  Bond,  none.  Limit,  7o  days.  Forfeit 
E  Broderick.  Two  two-story  and  Architect — None.  none.  Plans  and  specifications  filed.  1 
basement    frame    flats     (2    flats    in  Contractor — Geo.  M.   Segurson,  282  Oak  rrr^rr-c-j                  

each   building).  St.,    San    Francisco.               $3500    ea  5\Vc\       „,    n^^vTr^-^>    a^    a    rx•tl'^r.,^^^^    c 

Owtif-r Henrietta       Houseworth       and  (565)       W    TAYLOR    85    S    O  Farrell    S 

Mrs    Od!   Austin,   2672  Filbert  St.,  52-6    x   W    137-6.      All   work   for   8- 

San' Francisco.  DWELLING  story    and    basement    class   B    hotel 

Plans   by   Contractor.  (937)      N  AMAZON  25  W  Athens.     One-  „       building                                    o.,tt^„    o. 

Contractor— W.    W.    Rednall,    2500    Fil-  story    and    basement    frame    dwell-  Owner— B.    b.    Tilden,    1065    Sutter    St., 

bert  St     S    F.                    $11,350  each  jng  San   Francisco. 

Owner— E.  Allsebrook,  1127  Munich  St..  Architect  --  J.    C.    Hladik,    Monadnocki 

(927)  SE  SAN  BRUNO  AND  WOOLSEY  San  Francisco.  ^  Bldg.,  S.  F.  ^  ,.  t^ 
Aves.  Three-story  and  basement  rians  by  Owner.  $3500  ^'^"V^^^^°''  ~v,^-^nY- xi"^°^^  ^,"/  ^a  S" 
frame   (2)   flats.  \ukicevich,  708  Hearst  Bldg.,  S.  F. 

Owner-I    Pellican.  270  Tehama  St..  San  DWELLINGS  Filed   Mar.   4,   1926.   Dated  Feb.   IV,   1926 

Francisco.  (938)      NE   ROLPH   AND  ATHENS,   and  4tnnooron    *,n'nnn 

Architect— H.    F.    Swan,    761    20th    Ave.,  N  Rolph  26  and  59  E  Athens.  Three  c°°,.i'"    '  VV^* iAiui 

San   Francisco.  one-story      and      basement      frame  o^°  !.?ot^H    .fJT/i  '^^^^^t^A tn  nnn 

Contractor— S.   Rasori.   270   Tehama  St.,  dwellings.  Fr^^i'/ ,.   Hc%=     accepted    •••••30.000 

San  Francisco.                                $10,000  Owner— Victor     B.iorkman,     4539     Mis-  ^^*^^^   ^^              TOTAL  COSt"  $153  000 

^r  rrT^TjAH'Tnivq  A^^if/tl'lt^^^T^i^   ^''^"^*^°°'  «onnn           ^,  Bond.   $76,500.      Sureties.  Theo.' De  PaS3 

f9^I)''''NVALIFORNIA  137-5  W  Mont-  Architect-None_^ $3000    each  joeGreenbach    aud    J   ' Stein.      Forfeit  , 

gomery.  Underpinning   bank    build-  |,100     per    day.       Limit.    Oct      23,     1926. 

ing  on  Montgomery  and  California  FLATS  ^'^"®  ^^^  specifications  filed. 

streets.                                   .  (939)      E     OCTAVIA     82-6     S    Chestnut.  

Owner — San  Francisco  Savings  &  Loan  Three-story    and    basement     frame  BUILDING. 

Society.  (6)   flats.  (565)      N.    B.    FILLMORE   AND   ELUS. 

Engineer— C.  H.  Snyder,  251  Kearny  St.,  Owner— Hoots     Bros..     6406     Geary    St..  All    work    for    building. 

San   Francisco.  San   Francisco.  Owner — Dunn  Williams  Realty  Corpor- 

Contractor — MacDonald     &     Kahn.     130  Architect— E.    E.    Young.    2002    Calif  or-  ation,    156    Montgomery    St. 

Montgomery   St.,   S.   F.              $10,000  nia  St.,  San  Francisco.              $11,000  Architect — Earle    P.    Bertz,    168    Sutter 

St. 

/VTTFRATIONS  SALESTIOOMS  Contractor  —  D.    L.    Bienfield,    447    21st 

f920r    NW   POST  AND  MONTGOMERY  (940)      NW     FRANCIS     AND     MISSION.  Ave.                                                                       I 

Brick  underpinning  for  north  wall  One-story   brick,    steel,    hollow    tile  Filed   Mar.   5,    1926.   Dated  Mar.  6,   1926. 

of    bank    building;      consisting      of  automobile    salesrooms.  On   5th   of   each   month  payments          | 

hard    burned    common    brick   set    in  Owner — P.  G.  Terzion,  4442  Mission   St.,  of   75% 

cement  mortar.  San    Francisco.  35    days    after    25% 

Owner— (:rocker    First    National    Bank,  Architect— J.   A.    Porporato.   619   Wash-  TOTAL  COST,  $18,681 

Premises  ington   St.,    S.   F.                            $15,000  Bond,       $9341.         Sureties,      Maryland 

Arohitect  —  Lewis   P.   Hobart,   Crocker  Casualty     Co.;     forfeit,     $50;     limit,     65 

Bide:     San  Francisco.  RESIDENCE  days.      Plans    and    specifications    filed, 

Engineer-T.  Ronneberg,  Crocker  Bldg..  (941)      E    SAN    FERNANDO    75    S    Por-  

San   Francisco.  tola    Drive.      Two-story    and    base-  .^°^^^^^  „ ,  .,,„„      „^    »,     .,  ^,,.„ » .r,.,^ 

Contractor  —  Lindgren     &     Swinerton,  ment   frame   residence.  (566)      W.    BAKER,    85    N.    LOMBARD 

Inc       Standard      Oil       Bldg..       San  Owner— A.    J.    Snow,    533    2nd    St..    San  .,,  27-6  x  107.       ,       ,       ,  .             ,     ^  . 

Francisco                                        $25,000  Francisco.  AH     ^vork     except     plumbing,     electric 

*                      Architect— None.                                  $10,000  wiring     and     painting     on     1-story 

f  F  3.  ITl  G     FGS1Q6HC6 

DWELLING                ^^.r^rT      A-<7T^     oftft     1S3  .^.^,„,,^»T^.,  Owner— Annie   M.  Duane,   1230  Ellis  St. 

(930)  E  NINETEENTH  AVE  200  N  APARTMENTS  Architect— Dodge  &  Riedy,  850  Pacific 
Rivera.       One-story    and    basement  (942)      W    TAYLOR    137-6    N    Jackson.  Bldg 

frame  dwelling.  Three-story    and    basement    frame  Contractor— F.    W.    Varney,     860    Bush 

Owner — Hattie    B.     Callahan,     SE    Van  (21)    apartments.  St 

Ness  Ave.   and  Ellis   St..   S.   F.  Owner  —  California      Real    Estate      &  Filed  Mar.  5,  1926.     Dated  Mar.  1.  1926. 

Architect— John    F.    Beuttler,    110    Sut-  Finance  Corp.,  319  De  Young  Bldg..  Concrete  foundation  poured.  .$1100.00 

ter  St.,   San  Francisco.  San    Francisco.  Frame     completed     2187.50 

Contractor— Greg.    Padilla,    2846    Wash-  Architect — R.   R.   Irvine.    747   Call   Bldg.  Brown    coated     2187.50 

ington  St.,   San  Francisco.         $3500  San   Francisco.                              $30,000  Completed    and   accepted    2187.50 

35    days    after    2187.50 

DWELLING  RESIDENCE  TOTAL  COST.  $9850 

(931)  S  ELLSWORTH  —  E  Virginia  (943)  NE  BROADWAY  &  BRODER-  Bond.  $4925;  sureties,  Chas.  Monson, 
Ave.  One-story  and  basement  ick.  Three-story  and  basement  S.  L.  Forsyth;  forfeit,  none;  limit; 
frame    dwelling.  frame  residence.  none.      Plans    and    specifications    filed. 

Owner — David    Luzzi.      115      Ellsworth  Owner — Frank    W.    Fuller.    251    Kearny  

St.,  San  Francisco.  St..   San   Francisco.  ALTERATIONS. 

Architect — None.  Architect — Bakewell      &      Brown,       251  (567)      S.   W.   WALLER  AND   COLE. 

Contractor — G.  D.  Volpatti.  301  Nevada  Kearny    St..    9.    F.                     $110,000  Alterations       and       improvements       to 

St..   San  Francisco.                        $3500                         4 store   front. 

DWELLING     BUILDING  CONTRACTS  l^drtT^^-^lV/  ""'''''  '"''^''''- 

(932)  SE    JOSIAH    150    SW    Lakeview.  —  Contraictor — H.     Steiger.     1(630     Hatight 

S^riffnT  ""'     ''''^"'     '""'  ^^^^  FRANCISCO  COUNTY)  ^^..f-,,,,  ,^  ,,,,_  ^,,,,  oct.  20.  1925 

^""^s^/o^T^sr^^n^F^an^rs^o""  ''"^  ""^^  ^-     Owner                       Contractor     Amt.  ''%':^J^;%i\flre%fL%^]'!^'r.lSOO 

Architect— None  Iti     depierre                           Maffei       3910  Completed    and    accepted     900 

Contractor-J    C.  Thornton.   20  DeWolf  f^S     Tilden                                Lacey  153000  35    days   after    "^ 340 

Ave     San  Francisco.                      $2900  HI     ^unn                            Bienfield     18681  Balance    monthly    payments 340 

Ave.,  Dd.n  r  ittu^  b^,».                       *  ,_.,5g     puane                              Varney        9850  TOTAL  COST    $2420 

ALTERATIONS  ^^kI;     q^*^*.^                                 Steiger       2420  Bond,  sureties,  none;  forfeit.  $5;  lim- 

(933)  NW  TWENTY-FIFTH  AND  MIS-  ?^°     M^^fp^                            T^^t^o^       lll^  '^    *0    days.      Plans    and    speclflcationst 

..o.1tJcfl^N^i„f"   "™°"'"°-  I    i                       -H  "sTf  %0N  ,..„,  W.  ,na  Ave.. 

'^""'/iSrir'-sfn    l?r„So"'    &■  W     ¥^                         °f"°  All  rr'k'^Tep't'ngh.ln^m.ures.  wall 

ridge    St.,    aaiwrancisco.          *-svu«  57^     Maurino                             Jones       5743  paper,   finish   hardware  and  shades 

QTOTsj  "'S     Anderson                           Meyer        6787  2-story    and    basement    frame    resi- 

/iVi^     xin      Rift     r.TVT<?A-m<'T?o        Froct  ^^^     Anderson                          Meyer       4238  dence. 

^       Pier^Hc  siJn  ^^^^^^^^^^       ^'^^''^  578     Zellerbach                       Isaacs       3700  Owner-Saul  Saslaw.   424  Funston  Ave. 

nwnpr     T     H    Livln    Premises  fI2     McCarthy                        Arnott       3180  Architect— Andrew       H.       Knoll.       222 

9r^^iri7r  ^AnP            Premises.  gg^     McCarthy                       Arnott       3180  Kearny    St. 

Conu'a'c'toT-^Smndard  Electric  Sign  CO.  581     McCarthy                       Arnott       3180  Contractor-Joh«     Caaty     &    Son.     18(» 

1047-B  Mission   St..   S.   F.            $1000  "''*'^     McCarthy                       Arnott       3180  Jessie   St. 
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^Ued   Mar.    5,    1926.    Dated  Mar.    1,    1926. 

Payments   every    30   days   of    75% 

35   days   after    25  % 

TOTAL  COST,  $17,880 
Bond,    18940;    sureties,    Fidelity    and 
Jeposit    Co.;     forfeit,     none;     limit,     90 
lays.     Plans  and  specifications  filed. 


JUILDING. 

669)      S.  PERRY,  150  W.  3RD,  W.  25  x 

80. 
UI  work   except  corrugated   Iron,   sasn 
and     doors,     electrical     work     and 
painting  for  building. 
Owner — A.  Madsen,  752  Bryant  St. 
rirchitect — None. 
Contractor — E.     Larsen,     John     Dybdal, 

3224   25th  St. 
iPiled  Mar.   5,    1926.   Dated  Mar.   5,   1926. 

Foundation    in    ?  800 

Roof    on     1000 

Completed    850 

35    days    after    1000 

TOTAL  COST.   $3650 
Bond,     sureties,     none;     forfeit^     $25; 
limit,  60  days.     Plans  and  specifications 
filed. 


APARTMENTS. 

(570)       S.     E.     MISSaON    AND     SANTA 
Marina,    lot    25,    blk    1,    Fairs    Sub. 
Holly    Park. 
All    work    except    painting,    wall    beds, 
gas  heaters,  finish  hardware,  light 
fixtures  and  showers   3-story  store 
and   apartment   building. 
Owner — G.   P.   Anderson. 
Architect— O.  R.  Thayer,   110  Sutter  St. 
Contractor — Alexander  G.   Mattson,    250 

Dublin    St. 
Filed   Mar    5,   1926.   Dated  Mar.   4,   1926. 

First    floor   joist    set    $1300 

Koof    on     2900 

Brown     coated     3900 

Ready    for    painting    2400 

.    Completed    and    accepted    4300 

35    days    after     4300 

$TOTAL  COST,    $17,200 
Bond,   $8600;   sureties,   Maryland   Cas- 
ulty    Co.;    forfeit,    $10;    limit    120    days. 
Plans   and   specifications   filed. 


BUILDING 

(571)      E    TWENTY-FIRST   AVE    275    S 
Rivera    S    25xE    120.      All   work    for 
one-story    frame    building    and    ga- 
rage. 
Owner — Chas.  S.  and  Ray  S.  Jordan,  419 

7th   Ave.,   San  Francisco. 
Plans   by  Contractor. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,   S'an   Francisco. 
Filed  Mar.  6,  '26.     Dated  Feb.  22,  '26. 

Buildings    enclosed     $993.75 

Brown  coated   993.75 

Completed      993.75 

U-ual    35    days 993.75 

TOTAL  COST,  $3975.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


CLASS   C    BLDG. 

(573)      S   CLEMENTINA    365    W    FIRST 
liSxSO.      All    work    for    l-story    reiii- 
forccd   concrete  class  C  bldg. 
Owner — Julian    R.    Schalla,    604    Mission 

St.,    S.    F. 
Architect — None. 
v.ontractor    —    Buschke    &    Brown,    604 

Mission    St.,   S.    F. 
Filed  Mar.   8,   1926.   Dated  Jan.  14,  1926. 
Walls  poured  to  roof  level  and 

roof   joists    in    position    $1800 

Completed      1800 

Usual   35   days    1200 

TOTAL  COST,  $4800 
Bond,  sureties,  forfeit,  none.  Limit,  40 
days.      Plans   and   spoclflealibns   tiled. 


ALTERATIONS 

i^rri)      N  LOMBARD   137-6  EBuchanan 
10  27    X  N   120.      All  work   for  alter- 
ations   end   additions    to    bldg.    into 
flat. 
Owner — Louise    Chlbsso,    1860    Lombard 

St.,    S.    F. 
.\irliitect — L.    Tra verso,    854    Union    St., 

.S'an    Francisco. 
Contractor— G.    Fracchia,    36    Cunning- 
bam   I'lace,   S.   F. 
Filed  Mar.   8,   1026.   Dated  Feb.   23,   1926. 

Enclosed    and    roof   on    $1132.00 

Brown  coated    1132.00 

Completed    and    accepted    ....    1132.00 

Usual    35   days    1133.50 

TOTAL  COST,  $4529.50 
Bond,  $2265.  Suretie.s,  J.  B.  Cordano 
and  A.  Carrara.  Forfeit,  limit,  none. 
Plans   and    specifications    hOt   filed. 


(574)      N    MARENGO    and    DICKINSON 

NE     61.0%     NW     109.11%     S    42.4V4 

SE     104.0%,    ptn.     Gift    Map     4. 

All  work  for  1-story  frame  factory 

building. 

Owner    —    Raymond    Doldge    and    Roy 

Koren. 
Architect — None. 
Contractor — John  J.   and  T.  P.  O'Brien, 

928  Oak  St     S.  F. 
Filed  Mar.   9,   1926.   Dated  Mar.   9,   1926. 

Roof  boards  on   $1125 

Enclosed  and  roof  on 1125 

Job  finished    1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  Mar.  3.  Plans  and  specifica- 
tions  filed. 


ADDITION 

(575)      627  GRANT  AVENUE.    AU  work 

except     shelving     and     cedar     for 

closets  for  addition  to  rear  of  bldg. 

Owner — Mrs.  Sylvia  Maurino,  Union  St., 

San   Francisco. 
Architect  —  A.   V.    Saph,    Rialto   Bldg., 

San    Francisco. 
Contractor — Thomas  M.  Jones,  643  29th 

Ave.,    S.    F. 
Filed  Mar.  9,  1926.  Dated  Feb.   25,  1926. 

Grading   completed    $1400 

Concrete    walls    poured    1350 

Accepted    1557 

Usual    35    days 

TOTAL  COST,  $5743 
Bond,  $5743.  Sureties,  Pacific  Indem- 
nity Co.  Forfeit,  none.  Limit,  90  days. 
Plans  and  specifications  filed. 


FRAME    BLDG. 

(576)      E  FORTY-FOURTH  AVE.   270  S 
Balboa    S'    35    x    E    120.      All    work 
for    1-story    and    basement      frame 
building. 
Owner — Jonathan    Anderson. 
Architect — None. 

Contractor   — -   Meyer    Bros.,    First   Na- 
tional   Bank    Bldg.,   S.   F. 
Filed  Mar.   9,   1926.   Dated  Mar.  9,   1926. 
Side  and  roof  sheathing  on    .  .$1696.75 

Brown    coated    : 1696.75 

Completed  and   accepted    ....    1696.75 

Usual    35    days    1696.75 

TOTAL  COST,  $6787 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 


DWELLING 

(577)       S    CABRILLO    95    E    39TH    AVE. 
E    25    X    S    100    O    L    418.      All    work 
for    1-story   frame    dwelling. 
Owner — Jonathan    Anderson. 
Architect — None. 

Contractor    —    Meyer    Bros.,    First    Na- 
tional   Bank    Hldg.,    S.    F. 
Filed   Mar.    9,    1926.    Dated   Mar.   9,   1926. 

Ruof    sheathing    on    $1059.50 

Brown    coated     1059.50 

Completed    1059.50 

•   UHUal   35   days    1059.50 

TOT.\L  COST,  $4238 
IJond,  sureties,  forfeit,  none.  Limit,  90 
d;iy.s.  I'lahs  and  specifications  not 
filed. 


LATHING,    PLASTEUINC 

(578)      N    JACKSON    57-6    E    Ade    Alley 

E  57  X  N  62.     All  work   for  lathing 

and     plastering     work     for     4-story 

class    B    building. 

Owner — Zellerbach     Levison     Co.,     3440 

Clay   St.,   S.    F. 
-Architect — None. 
Contractor    —    A.    G.    Isaacs,    649 \^    7th 

Ave.,    S.    F. 
Filed   M:ir.   10,    in2G.   Dated   Mar.    I,    1926 

I'.iown   coated    $1100 

Completed    and    accepted    1675 

Usual    35    days    925 

TOTAL  COST,  $3t00 
Bond,  $1850.  Sureties.  Indemnliy  Ins. 
Co.  l"'Orfeit,  none.  liiinil,  ,'!()  days. 
I'lnns   and   specifications   filed. 


BUXGALOW 

(.79)  SK  CAYUGA  AVE.  219  SW  Santa 
llcj.^a  Ave.  SW  25  SE  100  NE  25 
NW  100  ptn.  lots  1!i.  211,  21,  blk. 
K,  Bernal  Tr.  All  work  for  4- 
room    bungalow. 

Owiier^-The  McCarthy  Co.,  3 1  tJ  Hush 
St..    San    Francisco. 

.\rehitect  —  None. 

Contractor— James  Arnott  &  Son,  235 
Granville    Way,    San    Francisco. 

Filed  Mar.  10.   1926.  Dated  Feb.   25,   1926 

30   da.vs   after   frame    is    up 25% 

30  days  after  brown  coated    ....26% 
30  days  after  completed   and  ac- 
cepted      25% 


Usual    35    days    25  % 

TOTAL  COST.  $3180 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications  filed. 


BUNGALOW 

(580)  SE    CAYUGA    AVE.    269    SW 

Santa    Rosa   Ave.    SW   25    x   SE    100 
ptn.   lots    17,    18,   19,   blk.   E,   Bernal 
Tr.      All   work    for    4-room    bunga- 
low. 
Owner — The    McCarthy    Co.,    316    Bush 

St.,    San    Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  Mar.  10,  1926.  Dated  Feb.  25,  1926 

30   days   after   frame    is   up 25% 

30   days  after   brown   coated    ....25% 
30  days  after  completed   and  ac- 
cepted      25% 

Usual    35    days    25% 

TOTAL  COST,  $3180 
Bond,  sureties  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications  filed. 


BUNGALOW 

(581)  SE    CAYUGA    AVE.     194    SW 

Santa    Rosa   Ave.    SW    25    x    SE    100 
ptn.    lots    20,    21,    22,    blk.    E,    Ber- 
nal Tr.     All  work  for  4-room  bun- 
galow. 
Owner — The    McCarthy    Co.,    316    Bush 

St.,    San    Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  Mar.  10.  1926.  Dated  Feb.  25.  1926 

30   days   after   frame    Is   up 25% 

30   days  after  brown   coated    ....25% 
30  days  after  completed   and  ac- 
cepted      25% 

Usual    35    days    25% 

TOTAL  COST,  $3180 
Bond,  sureties  none.  Forfeit,  $1.00  per 
day.  Limit.  90  days.  Plans  and  speci- 
fications  filed. 


BUNGALOW 

(582)  SE    CAYUGA    AVE.     244     SW 

Santa   Rosa   Ave.   SW   25   x  SE   100 
ptn.    lots    18,    19,    20.    blk.    E    Bernai 
Tract.      All   work    for   4-room    bun- 
galow. 
Owner — The    McCarthy    Co..    316    Bush 

St..    San    Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  Mar.  10,  1926.  Dated  Feb.  25,  1926 

30   days   after   frame    is   up 25% 

30   days  after  brown   coated    ....25% 
30  days  after  completed  and  ac- 
cepted   25*2. 

Usual    35    days    .'.'.'!!  .■.■■.■■   25% 

TOTAL  COST,  $3180 
Bond,  sureties,  none.  Forfeit.  $1.00  per 
qay.  Limit,  90  days.  Plans  and  speci- 
hcations    filed. 


ASSIGXME>T    OF    LIEN 


-SAN    FRANCISCO    COUNTY 


Mar.  6,  1926— LOTS  314  TO  329,  Gift 
Map  No.  4.  Richmond- Constr  Co 
lo  T  J  Butler  Co.;  Lien  against 
Dra|)er  H  Hand  or  L  Draper  Hand 
(as  Ash  &  Hand)    


CANCELLATION   OF  CONTR.4CT 
Snii     Frunedsco     Countx 

Mnroh  4,  1»24 

Louis  Cereghino  &  Son  to  A.  Bla- 
Kini  releasing  party  of  2nd  part  from 
any  and  all  oblig^ations  bv  reflsoh  of 
eert.nin  building  agreement  entered 
into  between  parties  hereto  Oh  24th  of 
Ke!'.,    1926. 

^ 

COMPLETION  NOTICES 


S.W    rilVlVClSCO    cot  NTV 


Kocorded  Accepted 

.Mar.  3.  1926— SE  GEARY  and  Tay- 
lor S  137-6  X  E  137-6.     Clift  Realtv 

<"(>.  to  Tyre  Bros.  Glass  Co 

Feb.    25,    1926 

-Mar.  3...  1926— LOT  19  BLK.  49  Reis 
Tract.  Ludwig  Heilniann  to  whom 
it    may    concern     Mar.    2     1926 

.Mar.  3.  1926— E  19TH  AVE.  100  .«? 
I'acheco.  F.  J.  and  Belle  Davis  to 
.\  liom    It    may    concern ..  Mar.    3,    1926 

Mar.  ;4,  l!t26— LOT  14  BLK.  2988  A 
W  e.'st  Portal  Park.  Mrs'.  G.  S.  Clift 
to  H.  H.  Larsen  Co Feb.  26,  1926 
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Mar.  3.  1926 — COM.  304  NE  OLIVER 
and  106-6  NW  Brunswick  NE  26  x 
NW  106-6  Ptn.  Lot  31  West  End 
Hd.  Assn.  Wm.  R.  McKnight  to 
whom  it  may  concern ..  Mar.  3,  1926 
Mar.  3,  1926  —  S  EDDY  137-6  W 
Franklin  W  68-9  x  S  137-6.  Hind 
Building  Co.  to  whom  it  may  con- 
cern        Mar.    1,    1926 

Mar.  3,  1926— E  35TH  AVE.  175  N 
Taraval  N  50  x  W  120.  A.  M.  An- 
derson   to   whom    it    may   concern.. 

Mar.     3,     1926 

Mar.*3,"l'926— N  BALBOA  82-6  E  42nd 
Ave.  E  25  N  100  W  4-6  13-16  S 
10-3%  m  or  1  W  17-11 V*  S  90. 
Rolph  Mills   &  Co.   to   C.   F.   Parker 

Mar.    1,    iy26 

Mar."3,""l926— E  43RD  AVE.  300  S 
Judah  S  100  X  E  120.  John  E.  and 
Ethel  M.  McCarthy  to  whom  it  may 

concern     Mar.    3,    1926.. 

Mar.  3,  1926  —  E  8TH  AVE.  about 
160-21^    S  Linares  Ave.     John   Wis- 

non  to  whom  it  may  concern 

Feb.    27,    1926 

Mar.'  3,"  1926  —  79x120  ON  W  43RD 
Ave.  125  N  Cabrillo  33  x  120  on  W 
21st  Ave.  233-11  S  Taraval.  Mosos 
Little  to  whom  it  may  concern.... 

Mar.   3,    1926 

Mar  3,  1926— E  38TH  AVE  300-4  S 
Balboa  S  25  E  etc.  S.  A.  Schwartz 
to  whom  it  may  concern. Feb.  1,  1926 
Mar.  3,  1926— W  15TH  AVE  90  S 
Ulloa.  Argonaut  Investment  Co. 
to  whom  it  may  concern. Mar.  2.  1926 
Mar.  3,  1926 — N  SACRAMENTO  137-6 
Laurel  E  34-6  x  N  118-10y2.  Anton 
Usnik  to  whom  it  may  concern.  .  .  . 

Nov.    4,  

March  3,  1926— N  BALBOA  107-6  E 
Forty-second  Ave  E  25xN  100  and 
N  BALBOA  132-6  E  Forty-second 
Ave   S   25xN   75.      Rolph   Mills   &   Co 

to    C    F    Parker March    1,    1926 

March  3,  1926 — W  TWENTY-FIRST 
Ave  233-11  S  Taraval  33x120.  Moses 
Little    to   whom    it   may   concern... 

March    3,    1926 

March  4,  1926— SE  TOWNSEND  ST., 
bet.  Japan  and  Embarcadero  Sts. 
Southern    Pacific    Co    to      Eaton      & 

Smith Feb.    24,    1926 

March  4,  1926— SW  SEVENTH  130 
NW  Folsom  NW  50xSW  85.  Law- 
raence    A    Meyers    to    O    W    Britt.. 

March     1.     1926 

March  4,  1962— N  IRVING  95  E  22n(J 
Ave.      Wrn    F    Wucherer    to    David 

Graham    March    3,    1926 

March    4,    1926— E      STANYAN    50       S 

Rivoli,     25    frontage.       P    Bigue    to 

L  Cereghino   &   Sons.... Feb.    27,   1926 

Merch    4,    1926— S    MISSION    No.    3159 

bet.    Precita    and   Powers    Aves.      A 

Cantoni    to    A    Brisa Feb.    27,    1926 

March  4,  1926— W  TWENTY-NINTH 
Ave  25  S  Ulloa  S  25  W  25  N  25  E 
95 

W  TWENTY-NINTH  AVE  50  S 
Ulloa  S  25xW  95.  W  G  Miller  to 
whom    it   may  concern ..  Feb.    18,    1926 

March  4,  1926— COM.  137-6  from  int 
Grant  Ave.  and  S  Sacramento  W 
137-6x8  137-6.  -Trustees  of  Young 
Mens  Christian  Assn  of  S  F  to  Jas 
H   Pinkerton-  Co Feb.    23,   1926 

March  4,  1926 — NE  LANSING  AND 
Essex    92-6x90.       Western    Furnace 

&  Cornice   Co   to   W  McKenzie 

March     4,     1926 

March  4,  1926 — S  MONTEREY  BLVD 
150  W  Edna  W  25xS  112-6  Ptn  Blk 
20,  Sunnyside.  Frank  Malta  to 
Chris    Hansen Feb.    26,    1926 

March  4,  1926— S  HERNANDEZ  AVE 
361  E  Vasquez  Ave.  A  D  Dorr  to 
■whom  it  may  concern .  .March  4,  1926 

March  4,  1926— NO.  636-  VAN  NESS 
Ave..  T  C  ,Van.  Ness  Jr  to  C  E 
Lirjdberg... ,- March.    8,     1926 

March    i,    1926 — W    FLORIDA.  ,104    N    ' 
Twenty-third   N    26xW  J.00.        I     G 

,  Santa.3tqV"an /tQ    g  .LaguilJo.r... ..-. . 

,, ;..•,....,; T.li'cb.   24,    1926. 

Merch  4,  1926— aW:._I?OJlTER  AND 
Benton  Ave  4.''.x70.  John  Dahla  to 
whom    it   may  oancern   March    4,    1926 

March  4,  1926— NW  PRECITA  AVE 
and  Bryant.  Albert  and  Gina 
Kaufman  to  C  Lindberg.Mar.   2,   1926 

March  5,  1926— SE  NEW  MONTGOM- 
cry  and  Jessie.  Associated  Oil  Co 
to  William  J   Forster  Co.. Feb.  23,  '26 

Mar.  5,  1926— W  REVERE  AVE.  100 
S   Newhall    W    100   x    S   25.      Lucien 

Berthie    to    Carl    T.    Wengard 

.'. Feb.   27;   1926 

Mar.    5,    1926— S  FOLSO^M   200   E   6TH. 
R.  N.  Na.s9n  .to  whom-  it  may  con-  . 
*cern    i  ............. , Mar.    3,    1926 


Mar.  5,  1926— W  CAPITOL  AVE.  100 
N  Lakeview  Ave.  N  25  x  W  112-6, 
Lot  50  Blk.  20,  Lakeview.  The 
McCarthy  Co.  to  James  Arnott  & 
Son    Mar.    5,    1926 

Mar.  5,  1926— W  CAPITOL  AVE.  150 
N  Lakeview  Ave.  N  25  x  W  112-6, 
Lot  48  Blk.  20,  Lakeview.  The  Mc- 
Carthy Co.  to  James  Arnott  &  Son 
Mar.   5,   1926 

Mar.  5,  1926— N  GREEN  208-4  E  Di- 
visadero  E  39  x  137-6.  Ethel  L. 
and  C.  V.  Jensen  to  White-Hogg 
&  Trump    Feb.    27,   1926 

Mar.  5,  1926— S'W  WALLER  and  Cole 
25   on   Cole   x  84-6.     Victor  and  Le- 

onie    Ostiz    to    H.    Steiger 

Mra.   5,    1926 

Mar.  5,  1926— E  TAYLOR  87  S  Fil- 
bert E  65  X  S  43.  Pio  and  Mo- 
desto Celoni  to  G.  Ferroni  &  Sons 
March    5,    1926 

Mar.  5,  1926— E  PRESIDIO  AVE.  50 
N  Washington  N  alg.  E  Presidio 
Ave.  41-8^  X  E  90-11.  Merriam 
M.  Greenberg  and  Deborah  Gens- 
ler    to    William    Martin.. Mar.    1,    1926 

Mar.  5,  1926— NW  NAPLES  25  NE 
Avalon  Ave.  rung.  25-xlOO.  Victor 
Holmgren  to  whom  it  may  con- 
cern        Mar.   2,   1926 

Mar.  5,  1926— N  HARRISON  425  E 
4th.  J.  H.  L.  Harms  to  w^hom  it 
may   concern    Mar.    1,    1926 

Mar.  6,  1926— NE  ASHTON  AND 
Grafton  Ave  65x100  Ptn  Lots  7,  8, 
9  Blk  27,  Lakeview.  Thon-as  J 
Sullivan  to  whom  it  may  concern.. 
March    S,    1926 

Mar.  6,  1926— E  TWENTY-EIGHTH 
Ave  275  S'  Santiago  S  50x120.  A 
S^.arinen  &  B  Kari  to  whom  it 
may    concern March    6,    1926 

Mar.  6,  1926— N  FLOOD  AVE  150  W 
Edna.  W  W  Jeffers,  Ing  Tuene  and 
Nils  Wiseth  to  whom  it  may  con- 
cern  March     3,     1926 

Mar.  6,  1926 — N  FLOOD  AVE  175  W 
Edna.  W  W  Jeffers,  Ing  Tuene  and 
Nils  Wiseth  to  whom  it  may  con- 
cern  March     3,     1926 

Mar.  6,  1926— LOT  3  BLK  6436,  South- 
ern Hillside  Unit  No.  1.  Crocker 
Estate  Co  to  whom  it  may  con- 
cern  Feb.     26,     1926 

Mer.  6,  1926 — E  ALBION  AVE  115  N 
I7th  N  alg  E  Albion  Ave  36-6x  E 
120.  Elizabeth  Gertrude  Walsh 
and  Agnes  Irene  Walsh  to  whom 
it   may   concern March    2,    1926 

Mar.  66,  1926 — N  COR.  TWELFTH 
Ave.  and  Irving.  W  A  Savage  to 
whom  it  may  concern ...  .Mar.  5,  1926 

Mar.  6,  1926— SE  ASHTON  AVE  AND 
Holloway  Ave.  W  A  Savage  to 
whom  it  may  concern .  .Mar.  5,  1926 
Mar.  6,  1926— SE  EDDY  AND  JONES 
E  lOOxS  110.  Alexander  Vayssie 
to  Crown  Electric  Co.. Feb.  26.  1926 
Mar.  6,  1926— E  FORTY-SEVENTH 
Ave  125  N  Judah  N  25x120.  S  R 
and    Edith    M    Thompson    to      J      J      , 

Furnesr, Mar.    6,    1926 

Mar.  6,  1026— NE  STUART  137-6  NW 
Howard  NW  alg  Stuart  137-6  NE 
137-6   to   SW  The  Embarcadero   be- 


ing B  &  W  Lots  653,  654  and  655. 
Trustees  of  Young  Men's  Christian 
Association  of  S  F  to  Pacific  Roll- 
ing   Mill    Co Mar.    4,     1926 

Mar.  6,  1926— N  PRAGUE  158.28  W 
from  line  separating  Lot  11  from 
Lot  12,  Crocker  Amazon  Tract  Sub 
No.  2  th  bearing  N  18°  33'  51"  E 
102.10  th  bearing  N  72°  0'  01"  W 
37.49  th  bearing  N  61°  49'  57"  W 
2.51  th  bearing  S  21°  24'  35"  W 
100.29  to  N  Prague  E  alg  N  Prague 
45  to  beg,  being  W  Ptn  Lot  16  and 
E  Ptn  Lot  17  Blk  6460,  Crocker  i 
Amazon  Tract  Sub.  No.  2.  Crocker 
Estat  Co  to  w^hom  it  may  concern 
Feb.    26,    19261 

Mar.  8,  1926 — S  CLEMENTINA  365  W 
1st  25  X  80.  Julian  R.  Schalla  to 
Bu-schke    &    Brown    ....    Mar.    1,    1926 

Mar.  8,  1926—25  x  70  ON  W  BANKS 
25    S    of    Tompkins    Ave.      Fred    J. 

Wolber   to   John   P.    Millerick 

Mar.    8,    1926 

Mar.  8.  1926— LOT  11  BLK.  E,  AND 
Lot  22  Blk.  B  Mission  Terrace. 
Walter  E.  and  Margit  Hansen  to 
whom    it    mav    concern .  .Mar.    4,    1926 

Mar.  8,  1926 — SW  CERVANTES  BLVD. 
at  pt.  SE  315.322  from  S  Beach  SE 
25    X    SW    100.      Sydney    and    Edna 

A.  Harris  to  H.   O.   Lindeman 

Mar.   1,   1926 

Mar.  8,  1926— W  26TH  AVE.  125  S 
Judah  S  25  X  W  120.  Charles  Ve- 
dell  to  whom  it  may  concern.... 
Mar.   5    1926 

Mar.  8,  1926-— LO'T  10  BLK.  5832  ST. 
Mary's  Park.  Henry  and  Hazel 
Stoneson  to  whom  it  may  concern 
Mar.   8,   1926 

Mar.  8,  1926 — LOT  9  BLK.  5832  ST. 
Mary's  Park.  Ellis  L.  and  Bertha 
K.  Stoneson  to  whom  it  may  con- 
cern        Mar.    8,    1926 

Mar.  9,  1926— W  TWENTY-THIRD 
Ave  200  S  Lincoln  Way  S  25xW 
120.  Geo  Dahlberg  to  whom  it 
may   concern Mar.    6,    1926 

Mar.  9,  1926— W  TWENTY-THIRD 
Ave  225  S  Lincoln  Way  S  25xW  120. 
John  A  Renstrom  to  Geo  Dahlberg 
March    6,    1926 

Mar.  9,  1926— W  NINETEENTH  AVE 
97-21/2  N  Judah  N  25xW  120.  Harry 
Sparrow  and  Wm  McGavin  to 
whom    it   may   concern ..  .Mar.   8,   1926 

Mar.  9,  1926— NW  MADRID  100  NE 
Avalon  NE  25xNW  100  Ptn  Lot  5 
Blk  31,  Excl  Hd  Assn.  Marie  L 
Milton  to  whom  it  may  concern... 
Feb.    25,    1926 

Mar.  9,  1926— W  OCTAVIA  50  S 
Greenwich  25x100.  G  Magrini  to 
whom    it   may   concern.  ..  Mar.   8,    1926 

Mar.  9,  1926— E  GRANVILLE  WAY 
175  N  Ulloa  N  30x100.  Marian 
Heath  to  whom  it  may  concern... 
Mar.    9,    1926 

Mar.  9.  1926 — E  THIRTY-FIFTH  AV 
125  N  Ulloa  N  25x120.  Benjamin 
and  Annie  Waterman  to  whom  it 
may    concern Mar.    9,    1926 

Mar.  9,  1926— W  SCOTT  100  N  Lom- 
bard N  50xW  126-6.  H  P  Coustette 
to  whom  it  may  concern.  .Mar.  9,  1926 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.   1068 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  tnergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  S AN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds. ......        4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  P.RANCH Mission  and  21st  Streets 

PARK-I'KESIOIO  BRANCH Clement  St.  and  7th  Ave. 

IIAIGII  r  S  1  REET  BRANCH H.iight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (41^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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Mar.  9.  1926-LOT  18  BLK  3052  BUKS  BUILDING    PERMIT  \\ll     '^SllT''"'^  ^^u!.^        |oSS 

^g^rwfs^tlo%"d^  FSh^i'^n^df  ^Un^  APPLICATIONS  \\r.     ^irr°  ^Ptr 

and    Esther    K    Nelson    to    whom    it  1105     Laine  ^  ^^^^^I       H?,n 

may   concern Mar.    5     1926  /ATATUTPnA     ^'^TTNTY^  1106     Thomas  Underwood       5300 

M^    9    1926— LOT   16   BLK   3052   Map  (ALAMEDA    OUUiNlX;  ^^07     Jacoby  Costa       2300 

Blks  3050  to  3053  and  Ptn  Blks  3038  ■  1108     Owne  Wells        2900 

and    3054,      Westwood      Highlands.  ^        Owner  Contractor  Amt.  nog     gask                                 Benat       2000 

Hans  <&  Esther  E  Nelson   to  whom  ^°-     ^                    ,„„„  1110     Gillespie                         Owner     10000 

"may  concern Mar.   5    1926  997     ^galls  Owner  3000  mi     Tomell                        p°T"t^     ^HZ 

Mar  9  1926— LOT  15  and  Ptn  Lot  ^gg  Walsh  Owner  2o00  1112  Myers  Bonham  6000 
14'  Bk  3052  Map  Blks  3050  to  3053  999  Megirau  Owner  5500  ms  Jacobson  i^Rro?^  ^500 
and  Ptn  Blks  3038  and  3054,  West-  iqoo  Alden  Owner  1000  1114  Ralph  McCord  4500 
wood  Highlands.  Hans  and  Esther  \Zl  Schearty  Black  3000  1115  Watkins  Owner  36,0 
B  Nelson  to  whom  it  may  concern  io02  Gray  Mason  5800  me  Ra>>ins  Diero  2600 
March    5,   1926  ioo3     Thornburg  Owner  5o00  1117     Lofgran                          ^Z^tl       ?nnn 

Mar.   9    1926_S  CLARA  100  W   Fifth.  1^04     Carroll  Barber  6008  uig      Schwortzrelch              Owner       1000 

Geneva   B   and  Albert  J   Feasey   to  ioo5     Schapiro  Larmer  12000  iil9     Jackson                          S?^^d       8000 

Mattock    &    Feasey Feb.    28.    1926  io06      King  Owner  1350  1120     Quosig                               Elrod        8000 

Mar.    8,    1926-SW    NEWTON    150    SE  ioo7      Benson  Owner  1800  1121      Shaw                                   PraU       9000 

Morse  SE  25xSW  120  Ptn  Lots  4  to  1008     NeiU  Burgin  7900  1   22     Larsen                            Owner       ^^uu 

8  Blk  6.  First  Addn.  to  S.  F.  Patrick  ioo9     Lister  Brewm  5000  1123     Kohlmed  n                  valehn     11000 

Horgan  to  whom  it  may  concern..  1010     Grider  Owner  22o0  1124      Bakewell                     ^^sfoU     17500 

March   6     1926  inn      Larsen  Owner  4000  11-io     Lewis                                c-r  .  \;      ioco? 

Mar.-Vl926-SW-pAblFIC     'and  "oi2HadsTll  Owner  2650  1126Chovin                            1^?^^°"      1   600 

Montgomery  57-6   on   Pacific   by  45;  ioi3     Spivey  ^"^5  3000  1127      Baker         i-arKer 

No.    501-503-507-509   Pacific.      Aaron  ioi4     Glantz  Glantz  4250  „„aTr,Tr>jrir 

Lesser  to  J  Levy... Mar.   3,   1926  ioi5     Balta  Owner  5000  ft,q?|     NO    1731   BLAKE   ST.,   Berkeley. 

Mar.      9.    1926— E      FORTY-EIGHTH  1016     Soule  Associated  5000  (^^^^i^^t-^^^^gfrooml     family    resi- 

Ave    275    N    Santiago    E    120xN    25.  ioi7      Pine  Paulo  2150                One-story     i>  room 

Florence  Harry  Admx.  Est.  August  10I8     Thomas  O,^'?®!  Js?^  owner— A    Ineels    1918  Blake  St..  Ber- 

J  Harry,  deed,  to  John  Harder ioi9     Badger  Baird  5250  Owner     A.  ingeis,   isis  £>i*    e 

March    9.    1926  1020     Kelley  Williams  3700               .•?     ;'    v'o„»                                        13000 

Mai^.    9,    1926— SE    ATHENS    225    SW  io21      Rinker  Owner  3000  Architect— None^^ ?3000 

Persia  Ave  SW   25xSE   100   Ptn  Lot  1022     Medeiros  Medeiros  15000  ^TrarmrvrT? 

2   Blk   74,   Excelsior  Hd   Assn.     J   N  1023     Burge  Owner  10000  REblUB..NCJi.            VIRGINIA.    Berkeley. 

Oistad    to    Whom    Uma^y^c.^o^ncern..^^  1024Lunvme  Owne^r  4580  <^^«^?,,,,    5-room     1    family    resl- 

■■•■ ♦ [11^,     fS^!,  O^^rS  Ownf£|.    Walsh.      Everett      St..      El 

LIENS  FILED  HH     g^ds  ZZnll  till  Ar?MUct°-None_^ 12500 

,  1030     Conlogue  Allen  3100                         ^p._, 

SAN  FRANCISCO   COUNTY  io31      Crescent  Lyon  4485  fgf f J^ENCE       ^^^^^^^^^                  ^^^_ 

Kooorded                                               A,r..ant  HH     B-^-  Benson  5300                >               One-story   6-room   1    family 

-iLd^i  S^^^'^1  /f  «M^|n;fro^^„  r^^^l-n.  %-l^  tZ  Own^.rMegirau.  533  Vicente  Ave.. 

Mif.-   V7TB^6^#E\^l's"tlON^\''2^o"-Ny'"  1036      Hubbert  Tor^aell  40000  ^^^^U^,^^^^           To.ossiau.     1800     San 

6th  X  NE  alg.  SE  Mission   54-10%   X  "37     NHdy  Owner  dzuu                Lorezno    Ave..    Berkeley.            »5o00 

SE  160  to  NW  Minna.     A    A.  Zelin-  ^;^8       /^^I'/.f  Wilson  3650        ppglDENCE       

lur..fy  80     ''•    "^                     ""Tl2t52  '"^"      !^""  ^'^,?^-  IT.       rSf'^No."'  1815     SACRAMENTO     ST.. 

S^^lll^son^'fL/dwIr  H^nsJI  {   ^4^     l^h^'d^es  K^e^n^  IX  <^-Te7k"eieJ'^^"-    ''''   «-—'<>   «-' 

Mohein  and  Amelia  Hanson.  .$1148.61  ,^.-      rra-iiv  Owner  7900         a      .^f^^.^^^y-                                               tinnn 

Mar     8      iqsfi =!    BAY    SHORE    AVE  i}!.^      "^^^^^  uwner  (wu        Architect — None.                                     JIOOO 

.i\    ^'xr    m    —  1     A         -i?r      1  ^    o    T3v> „  1046     Geary  Faringer  5200                                       

190    W    Tunnel    Ave    W    alg    S    Bay  JQ47     Ly^n  Schwind  8000 

Shore    Ave    201    to    S    E    San    Bruno  jg^g     Neumann  Peacock  1500       RESIDENCE                                               „ 

Ave.     West   Coast  Refining   Co    vg  YoM      Salisbury  Lee  4fi00        (1001)      NO.    1247    HEARST   AVE      Ber- 

Bodinson   Mfg.   Co.    ..  ......  ...$283.55  j^jq     priburg  Hooper  3000                keley.     One-story   5-room   1   family 

Mar.    6,    1926 — N    PRECITA    AVE    93-  ...■,      Wyiuurs  Hooner  5800                residence. 

5%    W   Bryan t^W    32-9.07    N    62-81/3  [HI     CIS  Owner  6300       Ownor-l-Mary   E.   Schearty.    1920   Curtis 

E  30  S  42.     T  H  Burton  vs  Richard  ^^^-g     pjchards  Anderson  1000               St.,    Berkeley. 

and    Freda     Hasenpusch     and     Oeo  ^^^^      Martin  Menrice  3400       Architect— None. 

M    Merritt     .....................  .163  j^g-     ^cNabb  Owner  10400       Contractor— Black  &   Co.,   2831   Morcom 

Mar.    10,    1926— W    12TH    AVE    175    S  io56      J>atterson  Owner  1800                Ave.,    Berkeley.                                  13000 

Lawton  S  25  X  W  120.     Louis  Gold-  ^^^^^     Holman  Owner  3000                                       

^4''K'4^-^of    -ii^^^^^  S     S■i!o^ds  L^Tt  nil       l\';;fJr^^§^UO   AMODOR   AVE..   Ber. 

|^n^!9l^|t%?§nL  jO-     --  Norr-  9000        ^ -0  ^  ^         .^^^^^   ^._    ^   ^^^.^ 

r-;ipe^.:^Vs^A^er|aT;H£  }-[    -^V  MacGr^gor  3850       Own^fJ^Shine    Gray.    2807    He.ent 

nnd'^H    ItrTck'arinl^ay    kardwood  106'     Beckett  Owner  9500       Arch1tec?-E.'u   Snyder.  2045   Shattuck 

and   H.   btrick    as   iniay    ±iarawooa  ^^gg     Morgensen  Owner  6000               ^'^^     Berkeley 

^*^ *  10.66     Page  Owneir  6500       contractor— Mason  McDuffle.  2045  Shat- 

4 1067     Kinney  ^  Owner  5200               tuck   Ave.,  Berkeley.                     J5800 

^  1068     Goodman  Tranmal  11998                                         

■D-PTTPAQ-Ii'     nil'     TTFTSrS  1069     Bosche  Sheppard  16000        kkSIDEXCE 

R£L£jAbJ!j    Oi;     ljU!iJNa  1070     Stevens  Mason  5800         ^^^3.      ^;o.  627  CRAGMONT  AVE..  Ber- 

1071     Pregno  Owner  2400               ,    j           One-story    5-room    1   family 

SAN   FUANCISCO  COUNTY  1072     Bender  DeVelMss  5000                residence 

A             .  1073     Hassell  J^Y^^,^  t^^l       Owner— J.     W.     Thornburg.     639     Crag- 
Recorded                                         „    A.mount  io74     Patrick  Patrick  6000       ^      ^      ^^   Ave..    Berkeley. 
Mar.    3,    1926— Com    100-6    S   Bay   and  i07.5     Valeria  Lyort  3650       Architect— A    Herberger.                    $5500 
83  W  Laa-kin  S  37  x  W  96.     Golden  joTfi     Loreis  Louis  3000       ^^rcniieti     a.   rici^^ci^  . 
Gate   Atlas   Materials  Co.   vs.   Chas.  io77     Adler  Bowers  5000       uESIDENCE 
Haggans,   Louis   B.   Raisin,   Lois   L.  1078     Patterson  Owner  12800       M.oor4)      NO      2400.   MARIN    AVE..    Ber- 

Raisin    and   Sam  -¥onon    ••••.••«Vx.~  1079     RaaUy Owner  2000           ••••■kclt^v  ■' One-story   5-roora   1   family 

Mar.  3,  1926— S  W  TURK  AND  DIVI-  ,  lOgO  .  Realty  Kulchar  4000               resmence" 

Sadero    S    50    x    W    125.      Holbrook  io81     Baleria  Correia  3400       5,^.,,Vi._Dr    j.    B.    Carroll.   Berkeley. 

Merrill   &  Stetson"  vs.   Karl  H.  ^and  ioS2     Tomlin  Owner  2900       Architect— J.   F.   Altermatt.    920   Oxford 

Hilda  A.    Holmgren   as    Park    Sheet  io83     Cisero  Ownei*  4000              Wt  "  Berkeley-" 

Met^l    Works ■"  1084      Daugherty  Williams  4000        rmUfactor— D     E     Barber.                 $6000 

March  4,  1926— N  GOLDEN  GATE  AV  ]n8r.     Cords  Owner  1000        •  ""tractoi      u.    t..    nciroer.                 ♦ouuu 

82-6'  W  .Buchanan    N      87-6xW    55.  1086      Uichmond  Owner  2500       c-poRF    BULDG 

Reinhart    Lumber    &    Planing    Mill  i(i87      Wilkering  Wallace  45B0       ;  nTO-iv'   NO"    1850-1878     EUCLID    AVE 

Co  to  Manfred  and  J   M   Johnson..  10S8     Silver  Owner  1000       '  ^^^Kerkelcv       One-story      frame      (7) 

Mar.    6.    1926-NE    EIGHTEENTH    &  ]089      Taylor  Owner  2950                stores   buildinK 

Ord    B    20xN    110.         Golden      Gate  io!'0     (\iaig  Owner  3000       ,,wnVr— R     Schaniro    San   Francisco 

Atlas    Materials    Co    to    Angus    and  ,0,1      Hagely  Snyder  2000           ;V;,1Lct-H''^ Wime.^Syndrc^Te    Bldg.. 

Helma  Peterson,  Stoneson  &  Thor-  ioOl'     .Norris  Owner  5150               Oakland 

inson  and  Ed  Westrum lii!'3      Ahrahamson  Owner  3000       pontrkct or^Edw    Larmer    90Fairview 

March    5,    1926— S  JACKSON    107-6   W  10!M      Apparins  Plotz  1000       ^""'^T^V     Piedmont                              $1200^ 

Jnnes    W    30xS    87-6.      MangrumA  lOor,      Moore  Owner"  3000                Ave..    1  ledmont.                             112,000 

Otter   Inc   to   R   Paratore,   Paratoro  I0!»rt     White  Owner  2000       nivFT  LING 

Bros    -. in<>7      Mayer  Pincsen  3(o0          ,  nofi'     nofi '  86TH    AVE      Oakland       1- 

Mar.      10,    1926-NE      FORTY-FIRST  ;nr.8     MacNloll  Burks  6000       ^'"":'   rv   4-room   dwelllnr  and  ^-itor^- 

Avoand-.-Irvlng,  N   25xE  95.     Acme  1090     Short  Owner  S160               story   4  room  .dwelling  and  1  Story 

Gravel- Co  to.  Joseph  Gardano. $618.15  1100     Wobdburn  .    Bixle-r  10000               paiage.             . 
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Owner— J.     D.     King.     1974     85th    Ave., 

Oakland. 
Architect — None.  *l(JOU 

DWELLING.  ,     ^^      ^   ,  ,       , 

(1007)      1500   MAGNOLIA   ST.,   Oakland. 

1-story   3-room  dwelling. 
Owner — J.     T.     Benson,     1427     Magnolia 

St..  Oakland. 
Architect — None.  ?1800 

flOof^^'E.  7 3RD  AVE..  221  S.  FOOT- 
hill  Blvd..  Oakland.  2-story  10- 
room  apartments  and  stores  and 
1-story  garage. 

Owner— Mrs.    P.    H.    Neill. 

Architect— None. 

contractor— Ward  Durgin,  o335  E.  14th 
St..    Oakland.  57900 

a™'^'E.°HERZOG  ST..  40  N.  63RD 
St.,  Oakland.  1-story  8-room  du- 
plex   dwelling.  

Owner- C.  G.  Listpr.  1016  38th  St., 
Oakland. 

Architect — None.  ^      4,        o* 

Contractor— B.  iJrewin,  729  Center  St., 
Oakland.  ?5000 

(TOI?)'^  w!^'l00TH  AVE..  59  S.  BIRCH 
St.  Oakland.  1-story  3-roora  dwel- 
ling and   1-story   garage. 

Owner — Grider  &  Woodhams,  591  12th 
St..  Oakland. 

Arciiitect — None.  jz^iou 

am™^'63RD  AVE..  240  N.  AVE- 
nal  Ave..  Oakland.  1-story  5-room 
dwelling.  __„     „_., 

Owner— Larsen  &  Pearson,  572  27th 
St..   Oakland. 

Architect— None^ ?4000 

?iTlf)™.°-105TH  AVE..  125  N.  BIG- 
gereau  St.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner— E.  H.  Hadsel.  920  105th  Ave., 
Oakland. 

Architcet — None.  ?^bt)0 

DWELLING.  .„      ^   ,  ,       .,       1 

(1013)  1561  VISTA  ST..  Oakland.  1- 
story   4-room   dwelling. 

Owner— E.    B.    Spivey.    1551    Vista    St., 

Oakland. 
Architect— None.       „     ^.   ^  „^,     i„.. 

Contractor— Rugg    &    Lisbon,    351    17th 

St..    Oakland.  ?3000 

DWELLING.  ^        ^    ,  ,      ^       1 

(1014)  1656  E.  33RD  ST.,  Oakland.  1- 
story   6-room  dwelling. 

Owner— E.    W.    Glantz,    737    Brookwood 

Road,  Oakland. 
Architect — None. 
Contractor— E.     G.     Glantz.     1656     83rd 

Ave.,  Oakland.  14250 

(1015)  2300  HAVENSCOURT  BLVD.. 
Oakland.     1-story  6-room  dwelling. 

Owner — Alexander  Balta,    R.   F.   D.   Box 

138,   San   Leandro. 
Architect — None.  $t>uuu 


DWELLING.  ^„„  o    t:^ 

(1016)     S    W.  BUENA  Ventura.  522  S.  E. 

Millsinont    Ave.,    Oakland.       1-story 

5-room   dwelling.  ^,,.t 

Owner— Everett     P.     Soule.     470     Ellita 

Ave.,   Oakland.  .^.  .  ^,  ,. 

Architect— E.      T.      Spencer,      Richfield 

.  Bldg.,  Oakland. 
Contractor — Associated      Builders  ,  Co., 

Richfield  Bldg..  Oakland.  $5000 

aYn^^  K*^72ND  AVE.,  150  N.  RUDS- 
dale  St.,  Oakland.  1-story  4-rot)m 
dwelling   and   1-story   garag-e. 

Owner — Frank  Pine. 

Architect— None.  on.r  -r.    i^n 

Contractor— .John  B.  Paulo,  6915  E.  Hth 
St..    Oakland.  $2150 

ALTERATIONS.  ^  ,,^      ^   , 

(1018)  5501  FOOTHILL  BLVD..  Oak- 
land.    Alterations. 

Owner — Thomas  &  Felemon.  5025  Foot- 
hill   Blvd..   Oakland.  ,,baa 
Architect— None.  ?1800 

DWELLING.  ^    , 

(1019)  15  VAN  SICKLEN  PL.,  Oak- 
land. 2-story  6-room  dwelling  and 
1-story  garage. 

Owner-^Martha,  Badger. 
Architect — None. 

Contractor— Leroy  M.  B.nird,  1031  Bay 
View  Ave.,  Oakland.  ?5250 


ADDITION. 

(1020)  5669  OCEAN  VIEW  DR..  Oak- 
land.    Addition  and  1-story  garage. 

Owner — W.  C.  Kelley. 

Architect — None. 

Contractor — H  E.  Williams.  837  War- 
field  Ave.,  Oakland.  $3700 


DWELLING. 

(1021)  W.  78TH  AVE..  43  S.  HOLLY 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — F.  L.  Rinker.  1581  78th  Ave.. 
Oakland. 

Architect — None.  $3000 


STORES. 

(1022)  SE     COR.     82ND    AVE.       AND 

E.    14th    St.,    Oakland.      2-story    18- 

room  apartments  and  stores. 
Owner    —    A.     E.    Medeiros,    1360    82nd 

Ave.,   Oakland. 
Architect — None. 
Contractor — E.    A.    Medeiros.    1360    82nd 

Ave.,   Oakland.  $15,000 


GARAGE. 

(1023)       N.    E.    lOTH    ST.,     100    W.    7TH 

Ave.,    Oakland.      1-story    brick    and 

tile  garage. 
Owner — E.     O.     Burge,     1011     7th    Ave., 

Oakland. 
Architect — None.  $10,000 


ADDITION  ,^„ 

(1024)  1416-18    UNIVERSITY    AVE., 

Berkeley.      Stores   and    2-family    1- 

story    addition. 
Owner-r-C.    E.    Lunville,    2200    Roosevolt 

Ave..    Berkeley. 
Architect — None.  $4580 


DWELLING 

(1025)  5978  PROSPECT  AVE..  Oak- 
land.     2-story    6-room   dwelling. 

Owner — Mrs.  Lucille  Theim.  2337   Ward 

St..  Berkeley. 
Architect — None. 
Contractor — Andrew  B.  Gow,  501  Hardy 

St..    Oakland.  $6000 

DWELLINGS 

(1026)  E  TAYLOR  ST.  40,  80,  112  S 
Scott  St.,  Oakland.  Three  1-story 
5-room  dwellings. 

Owner — C.  O.  Russell,  Hotel  Coit.  Oak- 
land. 

Architect^None. 

Contractor — A.  Holm,  10711  Russett  St.. 
Oakland.  Each    $2250 


(1027)       2537    RITCHIE     ST.,    Oakland. 

1-story      5-room      dwelling   and    1- 

story    garage. 
Owner — Andrew  Stenbro,  4340  La  Cres- 

ta   Ave.,  Oakland. 
.Architect— None.  $3200 


DWELLING 

(102S)      2742    PARKER   AVE.,   Oakland. 

1-story     5-room     dwelling     and     1- 

story    garage. 
Owner— Hume    &    Hanks,    827    I4th    St.. 

Oakland. 
.Vrchitect — None.  $4160 


REPAIRS 

(1029)  442  STOW  AVE.,  Oakland.  Re- 
pairs. 

Owncr-~C.  L.  Bonds.  657  31st  St.,  Oak- 
land. 

Architect— None.  $1000 


DWELLING 

(1030)  E  SIXTY-SEVENTH  AVE.  200 
N  Flora  St.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner — F.  W.  Conlogue,  4215  Master- 
son  St.,   Oakland. 

.\rrhitoct — None. 

("(intractor  — r  J.  Allen,  7930  Alder  St., 
(Jakland.  $310(1 


DWELLING 

(1031)      W    SIXTY-SIXTH    AVE.    400    N 

Trenor    St.,     Oakland.       1-story     5- 
.  room  dwelling. 
Owner — Crescent   Investment   Co. 
Architect — None. 
Contractor — C.    D.    Lyon,    6500    Outlook 

Ave..    Oakland.  $4485 


DWELLING 

(10.'?2)  S  FIFTY-SECOND  ST.  40  E 
Dover  St.,  Oakland.  1-story  8-room- 
2-family  dwelling  and  1-story  ga- 
rage. 

Owner  —  E.  T.  Braten,  601  42nd  St., 
Oakland. 

ArohitectT— None. 

Co-ntractor — Mart'in  Benson,  37135  La- 
guna   Ave.,  Oakland,  $5300 


DWELLING 

(1033)  S  FORTIETH  ST.  50  E  West 
St..  Oakland.  1-story  8room  2- 
I'amily  dwelling  and  1-story  ga- 
rage. 

Owner — A.  Moore,  688  52nd  St.,  Oakland 

Architect — None. 

Contractor — Martin  Benson.  3735  La- 
guna    Ave..    Oakland.  $5300 


STORES 

(1034)  E     SEMINARY     AVE.     175    N 

Scenic      Way,      Oakland.        1-story 

stores. 
Owner— W.    C.    Kevley   &   J.    V.   Nelson, 

1429    Franklin    St..    Oakland. 
Architect  —  L.    F.    Hyde,    372    Hanover 

Ave.,   Oakland.  $4000 


APARTMENTS 

(li)-65)  S  FORTY-SIXTH  ST.  336  W 
Market  St.,  Oakland.  2-story  12- 
room   apartments. 

Owner — G.  Accinelli,  861  46th  St..  Oak- 
land. 

.\rchitect — None. 

Contractor— F.  A.  Hill  &  Co.,  319  14th 
St..    Oakland.  $9000 


DWELLINGS 

(1036)  N  HUBBARD  RD.  109,  159,  209, 
254,  290  W  Hermosa  St..  lots  27, 
28,  29  Edith  Terrace.  Oakland. 
Eight  1-story   6-room   dwellings. 

0\\  iier — Margaret  E.  Hubbert.  Coit  Ho- 
tel.  Oakland. 

.Architect — None. 

Contractor — C.  A.  Tornell.  339  15th  St.. 
Oakland.  Each  $5000 


RESIDENCE 

(1037)      2769    ACTON    ST..    Berkeley.    1- 

story   5-room   1-family   residence. 
Owner — C.   J.  Nildy.   2510  Linden  Street 

Oakland. 
Architect — None.  $3200 


RESIDENCE 

(1038)      1337    SACRAMENTO    ST.,    B«r- 

kelej'.      1-story      6-room      1-family 

residence. 
Owner — D.    Peoples,    San    Francisco. 
Designer     and     Contractor — Fox    Bros., 

14S4    University    Avenue,    Berkeley. 

$4000 


RESIDENCE 

(1039)      1256  SPRUCE  ST..  Berkeley.  1- 

story   6-room   1-family   residence. 
Owner — K.   Emslie. 
Architect — None. 
Contractor — J.   O.   Wilson.    1731   Dwight 

Way,   Berkeley.  $3650 

RESIDENCE 

'1010)      1314    ORDWAY   AVE.,   Berkeley 

1-s-tory    5-room    1-family    residence 
Owner — C.    O.    Dull,    2017    Woolsey    St.. 

Berkeley. 
Architect — None. 
Contractor— B.   F.   Bigelow,  2234  Ather- 

ton  St..  Berkeley.  "^SOOO 


ALTERATIONS 

(1041)  2943   AVALON   AVE..    Berkeley. 
Owner — F.   L.    Lipnian.      24G7      Warring 

St..  Berkeley. 
Architect — None. 
Contractor — C.  M.  Starr,  2019  Delaware 

St.,   Berkeley.  $2600 

DWELLING 

(1042)  NO.  885-A-B-C-D  FIFTY-THIRD 
St.,  Oakland.  One-story  10-room  5- 
family   dwelling. 

Owner — W.    E.    Benson,    859    47th    Ave., 

Oakland. 
Architect — None.  $6000 

n  WELLING 

(1013)      S    E-TIIIRTIETH    70    W    22nd 

Ave..    Oakland,      One-story    4-room 

dwelling. 
Ow4*«k*:— Theo.  C.  Casha,.  1839  40th  Ave., 

Oakland, 
Architect — None.  $2500 


WHARF 

(10-14)      SE  BROADWAY  AND  WATER, 

Oakland.     Wharf. 
Owner — Rhodes-Jamieson    Co..    Foot    of 

Broadway,  Oakland. 
A  rch  1 1  ect — None. 
Contractor — A.  W.  Kitchen,  110  Market 

St.,   San  Francisco.  $4000 

DWELLINGS 

(1015)'  1022  MOUND  ST.  AND  1720 
Broadway.  Alameda.  2  1-story  6- 
room  dwellings  (cement  plaster 
finish). 
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(^viier — Hally  &   Co.,   2315  Santa  Clara 

Ave.,   Alameda. 
Mcliiiect    &    Coiiti actor — Hally    &    Co., 

L'315    f-'anta    Clara    Ave.,    Alameda. 

$3500  each 


DWELLING 

(1046)      3222    BRIGQS    AVE.,    Alameda. 
1-st   ry     6-rooin     dwelling     (cement 
plaster   finish). 
jwner — Frank   Geary,   3220   Briggs  Ave 
I         Alameda. 
lArchiiect — None. 

I  ontractor — F.    A.    Faringer,    1806    Cen- 
tral  Ave.,    Alameda.  15200 


DWELLINGS 

(1047)  2216  &  2218  SAN  ANTONIO 
Ave.,  Alameda.  2  l-story  6-room 
dwellings  and  garages  (stucco  fin- 
ish). 

Owner — Frank  H.  Lyon,  950  Park  St., 
Alameda. 

Designer  &  Contractor  —  M.  Schwind, 
Kt.  3  Box  85  Oakland.       $4000  each 


ADDITIONS 

(1048)  782  BUENA  VISTA  AVE.,  Ala- 
meda.  Additions. 

Owner  —  Paul  Neumann,  782  Buena 
Vista    Ave.,    Alameda. 

Architect — None. 

Contractor — John  Peacock,  2512  Ches- 
ter St.,  Alameda.  $1500 

DWELLING 

(1049)  3274  THOMPSON  AVE.,  Ala- 
meda. 1-story  6-room  dwelling 
(Cement  plaster  finish). 

Owner — Miss  Effie  Salisbury,  1500  Ver- 
sailles   Ave.,    Alameda. 

Designer  &  Contractor  —  Samuel  Lee, 
1500    Versailles    Ave.,    Alameda. 

$4500 

DWELLING 

(10.^0)      1708     WILLOW    ST.,    Alameda. 

1-story    5-room    dwelling     (cement 

plaster   finish). 
Owner   —    Mr.    and   Mrs.    Carl   F'riburg, 

2105  Pacific  Ave.,  Alameda. 
Designer   &   Contractor — Hooper   Const. 

Co.,   Hayward,   Cal.  $3000 


DWELLING 

(1051)  1700  WILLOW  ST.  &  2101  Pa- 
cific Ave.,  Alameda.  1-story  8-rm. 
duplex  dwelling  (cement  plaster 
finish). 

Owner — Mr.  and  Mrs.  Carl  Friburg  2105 
Pacific    Ave.,    Alameda. 

Desiwner  &  Contractor — Hooper  Const. 
Co.,   Hayward,   Cal.  $5800 


DWELLINGS. 

(1052)  W.  60TH  AVE.,  320-355  S.  Brann 
St.,  Oakland.  Two  1-story  5-room 
dwellings  and  2   1-story  garages. 

Owner — J.  Lehman,  929  Apgar  St.,  Oak- 
land. 

Architect — None.  $6300 


ADDITION. 

(1053)      752  LONGRIDGE  RD.,  Oakland. 

Addition. 
Owner — A.    A.    Richards,   752   Longridge 

Rd.,    Oakland. 
Architect — None. 
Contractor — N.  A.   Anderson,   1927   Napa 

Ave.,  Oakland.  $1000 


DWELLING. 

(1054)  W.  68TH  AVE.,  480  N.  E.  14TH 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — S.  A.  Martin,  2241  Valley  St., 
Oakland. 

Architect — None. 

Contractor — J.  H.  Menrice,  2241  Valley 
St.,    Oakland.  $3400 


DWELLINGS. 

(1055)      W.    77TH    AVE..    375    S.    FOOT- 

hill    Blvd.,    Oakland.      Four    1-story 

3-room     dwellings    aoid     1     1-stofry 

garage. 
Owner — L.     A.     McNabb,     5245     Lawton 

.Xve.,    Oakland. 
Architect — None.  $9200 


DWELLING. 

(105G)       2907    GEORGIA    ST.,    Oakland. 

1-story   3-room   dwelling. 
Owner — P.    C.    Patterson,    3312    Wilson 

St.,   Oakland. 
Architect — None.  $1800 


DWELLING. 

(1057)      3626  MIDVALE  AVE.,  Oakland. 

1-story   5-room  dwelling. 
Owner — Albert    Holman,     3626    Midvale 

Ave.,   Oakland 
Architect — None.  $3000 


DWELLING. 

(1058)  E.  MAGEE  AVE.,  66  S.  Wis- 
consin St.,  Oakland.  1-story  3- 
room   dwelling. 

Owner — J.  N.  White,  3936  Magee  Ave., 
Oakland. 

Architect — None.  $1500 


ALTERATIONS 

(1059)  NO.  2015  OAKLAND  AVE., 
Piedmont.  Alterations  and  ga- 
rage. 

Owner — Mr.  and  Mrs.  P.  M.  Reynolds, 
355   63rd   St.,   Oakland. 

Architect — None. 

Contractor — J.  A.  Legauld,  420  31st  St., 
Richmond.  $1900 


RESIDENCE 

(1060)  NO.  60  HIGHLAND  AVE.  Pied- 
mont. Two-story  7-room  frame 
residence  and   garage. 

Owner — L.  G.  Norris,  2023  Oakland 
Ave.,   Piedmont. 

Architect — None. 

Contractor^John  Norris,  2023  Oakland 
Ave.,   Piedmont.  $9000 


RESIDENCE 

(1061)  NO.  81  SPRING  AVE.,  Piedmont 
Two-story  7-room  frame  residence 
and  garage. 

Owner— Nick  Wlerk,  404  45th  St.,  Oak- 
land. 

Architect — None.  $7000 


RESIDENCE 

(1062)      NO.  106  OLIVE  AVE.,  Piedmont 

One-story    6-room    frame    residence 

and   garage. 
Owner — Maurice  N.  Luty,  3415  Harrison 

St.,  Oakland. 
Architect — A.    W.    Smith,   American    Bk. 

Bldg.,   Oakland. 
Contractor — C.   M.   MacGregor,   470   13th 

St.,   Oakland.  $3850 


RESIDENCE 

(1063)      NO.       958       KINGSTON       AVE., 

Piedmont.   One-story   6-room  frame 

residence  and   garage. 
Owner— W.     D.     Ford,     4318     Howe    St., 

Oakland. 
Architect — None.  $4000 


RESIDENCE 

(1064)  NO.  16  SOTELO  AVE.,  Pied- 
mont. One-story  8-room  frame 
residence  and  garage. 

Owner — Beckett  &  Wight,  2457  Webster 
St.,   Oakland. 

Architect — None.  $9500 


RESIDENCE 

(1065)  NO.  68  OAKMONT  AVE.,  Pied- 
mont. One-story  6-room  frame 
residence  and  garage. 

Owner — Morgensen  Bros.,  5664  Broad- 
way,  Oakland. 

.\rchitect — None.  $6000 


RESIDENCE 

(1066)  NO.  343  MAGNOLIA  AVE., 
I'iedmont.  One-story  5-room  frame 
residence  and  garage. 

Owner — Mark  Page,  2060  55th  Ave., 
Oakland. 

Architect — J.  Watson  Olver,  3720  Foot- 
hill  Blvd.,   Oakland.  $6500 


RESIDENCE 

(1067)      NO.     245     PARK     VIEW     AVE., 

Piedmont.  One-story  6-room   frame 

residence  and  garage. 
Owner — C.    H.    Kinney,    480    Hardy    St., 

Oakland. 
Architect — None.  $5200 


PvESlDENCE 

(1068)  NO.  30  HAZEL  LANE.  Pied- 
mont. Two-story  6-room  frame 
residence  and  garage. 

Owner — John  H.  Goodman,  730  Lake 
Shore    Ave.,    Oakland. 

Architect — R.  F.  Stringham,  Piedmont 
Ave.,  Berkeley. 

Contractor — Enoch  Tranmal.  483  Cres- 
cent   St..    Oakland.  $11,998 

RESIDENCE 

(10G9)  NO.  238  LA  SALLE  AVE.,  Pied- 
mont. Two-story  11-room  frame 
residence  and  garage. 

Owner — John    M.    Bosche,   Oakland. 

Architect — None. 

Contractor — Will  C.  Shepphard,  2535 
Aetna   St.,   Berkeley.  $16,000 

DWELLING 

(1070)      NO.   1723-25  BERKELEY  WAT, 

Berkeley.     One-story  6-room  stucco 

duplex  dwelling. 


Owner— Augusta  W.  Stevens,  2926  HlUo- 

gass   Ave.,  Berkeley. 
Architect — E.   L.   Snyder,   2945   Shattuck 

Ave.,  Berkeley. 
Contractor — Mason-McDuffie     Co.,     2045 

.Shattuck  Ave.,  Berkeley.  $5800 

DWELLING 

(1071)  NO.  2223  BROWNING  &T..  Ber- 
keley. One-atory  5-room  stucco 
dwelling. 

Owner — Cesare  Pregno,  2230  Browning 
St.,  Berkeley. 

Architect — None.  $2400 


DWELLING 

(1072)  NO.  432  BOYNTON  AVE.,  Ber- 
keley. Two-story  6-room  stucco 
and   rustic   dwelling. 

Owner — E.  S.  Bender,  2557  Virginia  St., 

Berkeley. 
Designer — Dudley  De  Velblss. 
Contractor — Dudley     De     Velblss,     2937 

Forest  Ave.,  Berkeley.  $5000 

-ALTERATIONS 

(1073)  NO.  1597-99  SOLANO  AVE.  and 
No.  1601  Tacoma  St.,  Berkeley. 
Raise  one-story  house  and  build  2 
stores  under  and  adjacent  to  said 
building. 

Owner— Gilbert     Hassell,     1597     Solano 

Ave.,  Berkeley. 
Architect — None.  $4000 

DWELLING 

(1074)  NO.  959  SHATTUCK  AVE.,  Ber- 
keley. Two-story  6-room  stucco 
dwelling. 

Owner— H.  G.  Patrick,  1973  Marin  Ave., 

Berkeley. 
Architect — None. 
Contractor— H.   G.   Patrick,    1973   Marin 

Ave.,  Berkeley.  |6000 

DW^ELLING 

(1075)  NO.  1223  DERBY  ST.,  Berkeley. 
One-story   5-room   stucco    dwellinir 

Owner— V.    Valeria,      1113      Derby      St 
Berkeley. 

Architect — None. 

Contractor— O.  F.  Lyon,  520  San  Fer- 
nando Ave.,   Berkeley.  $3650 

DWELLING 

(1076)  NO.  1409  SIXTY-SEVENTH  ST 
Berkele.v.  One-story  4-room  stucco 
dwelling. 

Owne^r— T.   E.  Louis,   777  41st  St.,   Oak- 

■^'^^olkY^d^'*'  °'^'''®"'  Bacon  Block, 
Oakland.       ^^qq^ 

DWELLINGS 

(1077)  NO.  1405  AND  1407  9ACRA- 
mento  St.,  Berkeley.  Two  one-story 
five-room  stucco  dwellings 

^""B^rk^iey:^'^'^'--  ''''  ''^^'^  ^-•. 

Architect — None. 

Contractor— M.  Bowers.  J2500  ea 

^'°T  Hm,M7^77^-    90-130-165-200 

^      t-r^m'd^^.r^ra^nd^g^a^r^gVs"^'-^ 

"^^■"s-idT^St^O^/kVa^nT"-  ''^'  -"«'»- 
Architect— None. $12,800 

^^""oIli^^P    1^2-175    MERRIEWOOD 

dw'elrnis.      ^"'^       ^-^^"'•^      '-°™ 

°""B;^7a^^^a'i%f^ra'n'S"^«      Co.,      1440 

Architect— None_ |2ooo 

ALTERATIONS. 

(lOSO)        1440      BROADWAY.      Oakland. 

Alterations. 
Owner— Realty      Syndicate      Co.,      1440 

Broadway,  Oakland. 
Architect — None. 
Contractor— S.    Kulchar    Co..    8th    Ave 

and   E.    12th   St..   Oakland.  $4000 

DWELLING. 

(1081)  1042  65TH  ST..  Oakland.  1- 
story  o-room  dwelling  and  1-story 
garage. 

Owner— Elvira    Balerla.     1271    65th    St 
Oakland. 

.A  rch  i  t  ect — None. 

Contractor — A.  E.  Correia,  2744  Mat- 
thews St..  Oakland.  $3400 

DWELLING.  ' 

(1082)  2624  77TH  AVE..  Oakland.  1- 
story  5-room  dwelling  and  1-story 
garage. 

Owner— R.   W.    Tomlln.    769   Brookwood 

Road,   Oakland. 
Architect — None.  $2900 
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DWELLING. 

(1083)  474  42ND  ST.,  Oakland.  1-Story 
5-room   dwelling. 

Owner — John  Cisero,  698  43rd  St.,  Oak- 
land. 

Architect — None.  $4000 


DWELLING. 

(1084)  E.  RANDOLPH  AVE.,  50  N.  E. 
33rd  St.,  Oakland.  1-story  6-room 
dwelling. 

Owner— C.  Daugherty,  3629  Grove  St., 
Oakland. 

Architect — None. 

Contractor — Walter  Williams,  306  San- 
ta Carlos  Ave.,  Oakland.  $4000 


ALTERATIONS. 

(1085)        2210     B.     27TH     ST.,     Oakland. 

Alterations   to   apartments. 
Owner — Alfred     Cords,     2276    Telegraph 

Ave.,    Oakland. 
Architect — None.  $1000 


DWELIJNG. 

(1086)      W.    MARKET   ST.,    250    N.    14TH 

St.     (rear),     OaJcland.       1-story     5- 

room   dwelling. 
Owner — R.    R.    Richmond,    1711    Market 

St.,   Oakland. 
Architect — None.  $2500 


DWELLINGS. 

(1087)     E.  SOTH  AVE.,  100-140  N.  B  ST., 

Oakland.        Two      1-story      4-room 

dwellings. 
Owner— H.    Wilkering,    1230    80th    Ave., 

Oakland. 
Architect — None. 
Conti  actor — Wallace   &    Hamilton,    2005 


E.    21st   St.,    Oakland. 

DWELLING. 

(1088)        E.     ARCHMONT     PL., 

Sunnymere   Ave.,   Oakland. 

3-room   dwelling. 
Owner — A.    C.   Silver,    premises. 
Architect — None. 


$4550 


100    a 
1-story 


51000 


DWELLING. 

(1089)      3210    MAINE   ST.,    Oakland.      1- 

story   4-room   dwelling  and   1-story 

garage. 
Owner — F      S.     Taylor,     1622     Harrison 

St.,  Oakland. 
Architect — None.  $2950 


DWELLING. 

(1090)       S.    MAURITANIA    AVE.,    374    E. 

Seminary    Ave.,    Oakland.      1-story 

5-room    dwelling. 
Owner — Wm.     Craig,     3152     62nd    Ave., 

Oakland. 
Architect— Nne.  $3000 


DWELLING. 

(1091)       1897    CLEMENS    RD.,    Oakland. 

1-story   4-room   dwelling. 
Owner— Jos.    Hagely,    3737    E.    19th    St., 

Oakland. 
A  rchitect — None. 
QcMitractor — Paul     Snyder",     528     Mills- 

mont    Ave.,    Oakland.  $2000 


DWELL.ING. 

(1092)  N.  HILL  RD.,  130  W.  BUENA 
Vista  Ave.,  Oakland.  1-story  6- 
room  dwelling  and  1-story  garage. 

Owner — R.  E.  Norris,  365  17th  St.,  Oak- 
land. 

Architect — None.  $5150 


ALTERATIONS. 

(1093)        2533     BROADWAY,      Oakland. 

Alterations. 
Owner — Hugo       Abrahamson,       Athens 

Athletic   Club,  Oakland. 
Architect — None.  $3000 


ALTERATIONS. 

(1094)  1069  59TH  ST.,  Oakland.  Al- 
terations. 

Owner— L.  M.  Apparins,  1069  59th  St.. 
Oakland. 

.Architect — None. 

Contractor — Henry  C.  Plotz,  2812  19th 
Ave.,  Oakland.  $1000 


DWELLING. 

(1095)      1226    78TH   AVE..    Oakland.      1- 

story    5-room    dwelling. 
Owner — R.    A.    Moore,    811    Talbot   Ave., 

Albany. 
Architect— None.  $3000 


DWELLING. 

(1096)  E.  PARKER  AVE.,  50  S.  Gar- 
field Ave..  Oajkland.  1-story  4- 
room   dwelling. 

Owner  —  John  White,  3224  E-8th  St., 
Oakland. 

Architect — None.  $2000 


DWELLING. 

(1097)  S.  ROBERTS  AVE..  150  E.  55TH 
Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner — A.  Mayer,  5456  Bond  St.,  Oak- 
land. 

Architect — None. 

Contractor — P.  Dinesen,  3701  Lincoln 
Ave.,  Oakland.  $3750 


i:>WELLING. 

(1098)      690    CALMAR  AVE.,    1-story   9- 

room   dwelling. 
Owner — C.    D.   MacNiell. 
Architect — None. 
Contractor — C.  E.  Burks,  4129  Randolph 

Ave.,  Oakland.  $6000 


.APARTMENTS 

(1099)  S.  W.  COR.  BIRCH  ST.  ANTD 
96th  Ave.,  Oakland.  2-story  12- 
room    apartments    and    stores. 

Owner — W.  R.  Short,  9821  A  St.,  Oak- 
land. 

Architect — L.  F.  Hyde,  372  Hanover 
Ave.,  Oakland.  $8150 


APARTMENTS. 

(1100)      S08   AILEEN    ST.,    Oakland.      2- 

story    12-room   apartments. 
Owner — T.  A.  Woodburn,  2335  7th  Ave., 

Oakland. 
Architect — None. 
Contractor— H.     E.     Bixler,     1560     34t)h 

Ave.,  Oakland.  $10,000 


DWELLING 

(1101)  1710  CHESTNUT  ST.,  Berkeley 
1-story  6-room  rustic  dwelling. 

Owner — H.  W.  McCausland,  1304  Par- 
ker  St.,   Berkeley. 

Architect — None.  $3500 


DWELLING 

(1102)      1182    ARCH,    Berkeley.    1-story 

5-room  stucco  dwelling. 
Owner— Mrs.   H.   B.    Higley,    1811   Ward 

St.,  Berkeley. 
Designer   &    Contractor — H.    K.    Schulz, 

946  Arlington  Ave.,  Berkeley.  $5000 


DWELLING 

(1103)      1511    KAINS    AVE.,     Berkeley. 

1-story    4-room   stucco   dwelling. 
Owner — G.    &    M.    Meinero,    1509    Kaines 

Ave.,   Berkeley. 
Architect — None. 
Contractor   —   M.    F.      Furman,      1610% 

Kains   Ave.,   Berkeley.  $2000 


DWELLING 

(1104)  1701  TENTH  STREET,  Berke- 
ley.    1-story    4-room    stucco    dwlg. 

Owner — James  Clark,  1028  Virginia  St. 
Berkeley. 

Architect — None.  $3000 


DWELLING 

(1105)  1350  TALBOT  AVENUE,  Ber- 
keley.   1-story    4-room    rustic   dwlg. 

Owner— Frank  Laine,  1204  Kains  Ave 
Berkeley. 

Architect — Herman  Wakela,  2627  10th 
St.,   Berkeley. 

Contractor — Frank  Laine,  1204  Kains 
Ave.,    Berkeley.  $1800 


(1106)  948  HILLDALE,  Berkeley.  2- 
story    5-room    stucco    dwelling. 

Owner — J.  C.  Thomas,  Oxford  St.,  Ber- 
keley. 

Architect — None. 

Contractor  —  W.  E.  Underwood,  2008 
Shattuck   Ave.,   Berkeley.  $5300 


DWELLING 

(1107)      2204     ASHBY    AVE.,     Berkeley. 

1-story    3-room    stucco    dwelling. 
Owner — W.  P.  &  G.  Jacoby,  3001  Fulton 

St..   Berkeley. 
Architect — None. 
Contractor — Manuel   Costa,   2813   Fulton 

St.,    Berkeley.  $2300 


DWELLING 

(1108)      1379    ROSE    STREET,    Berkeley 

1-story    5-room   stucco   dwelling. 
Owner — Mrs.    Robert    Owen,    1381    Rose 

St.,   Berkeley. 
Architect — None. 
Contractor — W.  B.  Wells,  762  Ensenada 

Ave.,    Berkeley.  $2900 


ALTERATIONS 

(1109)      2227    TENTH    ST.,    Berkeley. 
Alterations,    raising    house    to    con- 
struct lower  flat. 

Owner — Cliv    Bask,    2227    Tenth    Street, 
Berkeley. 

Architect — None. 

Contractor — A.    F.    Bemat.    1334    Blake 
St..  Berkeley.  $2000 


APARTMENTS 

(1110)  1915  HEARST,  Berkeley.  2-a 
12-room  apartments   for  4   famlli^ 

Owner — W.   Gillespie,   940  Wawona  Aj 

Oakland. 
Architect — E.  Field,   Amer.  Bank  Bid 

Oakland.  ' 

Contractor — W.    Gillespie,    940   Waw 

Ave.,   Oakland.  |10,(i} 

DWELLINGS 

(1111)  21   &  37  AVIS  ROAD,  BerkeK 
2    2-story    7-room    stucco   dwelliriji 
and   1   garage.  ^ 

Owner — Claus   A.    Howell,    339    15th   i 

Oakland. 
Architect — None.  $6000  each,  $^) 

APARTMENTS. 

(1112)  N.  ORRAL  ST.,  80  W.  73^1 
Ave.,  Oakland.  2-story  9-ro(i 
apartments   and   stores. 

Owner — Mrs.   Mary  Myers. 
Architect — None. 

Contractor — M.  J.  Bonham,  2401  Ha. 
enscourt    Blvd.,    Oakland.  $61 

DWELLING. 

(1113)  E.  RANDOLPH  AVE.,  350 
Hopkins  St.,  Oakland.  1-story 
room   dwelling. 

Owner — Eric     Jaoobson,     2307     Haven 

court   Blvd..    Oakland 
Architect — None.  $45 

DWELLING. 

(1114)  W.  DETROIT  ST.,  100  S.  SSI 
Ave.,  Oakland.  1-story  6-roo 
dwelling. 

Owner— J.     C.     Ralph,     3106     35th    Av 

Oakland. 
Architect — None. 
Contractor — J.     A.     McCord,     3106     35 

Ave.,    Oakland.  $45 


(1115)      2491    65TH   AVE.,    Oakland. 

story   e-room   dwelling  and   1-sto 

garage. 
Owner — G.    Watkins,    2151    E.    24th    S 

Oakland. 
Architect — None.  $361 


(1116)  988  42ND  ST.  (rear).  Oaklan 
1-story   3-room   dwelling. 

Owner — S.  Rabino.  988  42nd  St..  Oa* 
land. 

-Architect — None 

Contractor — Paul  Diero.  992  42nd  SC 
Oakland.  $25 


DWELLING. 

(1117)       N.    DAISY    ST.,     500     S.     FAIJ 

Ave..      Oakland.        1-story      6-roor 

dwelling. 
Owner — A.    E.   Lofgran,   4836    Daisy   St  I 

Oakland. 
Architect — None.  $300' 


(1118)  N.  ALCATRAZ  AVE.,  240  W 
Shattuck  Ave.,  Oakland.  1-stori 
tile   garage. 

Owner — A.  Schwortzreich,  314  Builden 
Exchange,    Oakland. 

Architect — None.  $100 


DWELLING. 

(1119)       E.    91ST    AVE.,    125    S.    A    ST 

Oakland.     1-story  4-room  dwelling 
Owner — L.    G.    Jackson,    2462    Mavis    St 

Oakland. 
Architect — None.  $250t 


DWELLING. 

(1121)      1018   SUNNYHILL   ROAD.    Oak^ 

land.      2-story    9-room   dwelling. 
Owner — Harry  L.  Shaw.  4605  El  Centre 

Ave.,   Oakland. 
Architect — None. 
Contractor — H.    S.    Pratt,    4605    El    Cen- 

tro   Ave.,   Oakland.  $900( 


ADDITION. 

(1120)  N.  W.  COR.  FOOTHILL  BLVD 
and  Fairfax  Ave.,  Oakland.  Addi- 
tion. 

Owner — Dr.  K.  E.  E.  Quosig,  5223  Fair- 
fax Ave.,  Oakland. 

Architect — None. 

Contractor — Elrod  Construction  Co., 
1710  Franklin  St.,  Oakland.       $800« 


DWELLING. 

(1122)      3929    LINCOLN   AVE.,    Oakland. 

1-story  5-room   dwelling  . 
Owner — Martin     Larsen,     1366    E.     26tb 

St.,   Oakland. 
Architect — None.  $2200 


DWELLING. 

(1123)      3121    MINNA    ST.,    Oakland.      1- 

story   5-room  dwelling. 
Owner — Kohlmedin    &    Sundblom,    2610 

62nd   Ave.,   Oakland. 
Architect — None.  $3500 
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ALTERATIONS.  , .  .,_, 

(1124)       S.     E.     COR.     29TH     ST.     AND 
Telegraph     Ave.,    Oakland.      Alter- 
ations. 
Owner — "Walter   B.   Bakewell. 
Architect — None.  , 

Contractor— W.  T.  Vaughan,  501  Wel- 
don   St..   Oakland.  $11,000 

Note — Recorded       contract      reportea 
March   9,   1926.     No.   539. 

f?"m)^^K.    FRUITVALE  AVE..    108    S. 

Hopkins,    Oakland.  1-story    brick 

stores. 
Owner — G.   A.   Lewis. 

Architect — None.  __    ,    _. 

Contractor— O.    A.    Scott,  685    23rd    St 

Oakland.  $17,500 

?n°ff ^N.    W.    COR.    17TH    AND    WEB- 

ster    Sts.,     Oaklanl.       2-stary     con. 

stores  and  orfices.  „     ,,».     o» 

Owner— T.    M.    Chovm,    124    E.    14th    St., 

Oakland. 
Architect — None.  -^„„„^ 

Contractor— Staton  &  Dean,   851   Grand 

Ave.,   Oakland.  $48,69i 

a.™^\^^WELD  ST..  290-322-353-384 
E  73rd  Ave.,  Oakland.  Four  1- 
story    5-room    dwellings    and    gar- 

Own^e?-— Lillian     B.     Baker,     396     Jayne 

Ave.,   Oakland. 
Architect— None.  , 

"'-^rvro-ai^ind.^;-'^-^-  ''''  n?.w 

BUILDING^ONTRACTS 

(alame"da"county) 

No.  Owner  Contractor  Amt 

533  Diamantopulos  Nunes  4500 

534  Frost  Webb  Jl&a 

535  Dumbarton  ,^  tt°     u  

536  Dumbarton  McHugh  — — 

537  Gussoumis  Brown  5845 

538  Kress  ,^   Scott  7060 

539  Bakewell  Vaughn  11380 

540  Games  Hansson  10375 

f^3S''''«)R.  HAYES  AND  PARROT 
Sts.,  San  Leandro.  General  con- 
struction  building. 

Owner  —  George  Diamantopulos,  San 
Leandro.  .   ,     ,    w 

Architect  —  Plans    furnished    by    con- 

rontr'actor— Antone  F.  Nunes,  37  Cas- 
tro  St.,   San   Leandro.  ^  ^    „^     _,„ 

Filed  Mar.   4,   1926.  Dated  Feb.   24,  1926. 

When    roof    is    on     

When    plastered    ~~~~ 

When  completed -~~~ 

usual  35   days   ■  ■  ^-^^XL' boir.l^O 

Bond,    sureties,   forfeit,    none.   Limit,    90 

working  days  after  Mar.   1,   192b.   Plans 

and   specifications   not   filed. 

WALLS,    STEPS,    ETC.  a   c    ir 

(534)  E  LINE  BELROSE  AVE.  S  5  E 
334.53  ft.  of  S  line  of  Tanglewood 
Road,  Berkeley.  Constructing  gar- 
den walls,  steps  and  balustrades. 

Owner— Hubert  G.  Prost,  44  Oakvale 
St.,   Berkeley. 

Architect  —  Howard  Gilkey,  landscape 
architect,    337    17th    St.,    Oakland. 

Contractor — Webb  &  Whalen,  2930  22nd 
Ave.,  Oakland. 

Filed   Mar.   5,    1926.   Dated   Mar.   5,   1926. 
75%    of    estimated    cost    at    the    time 
payable    at    the    expiration    of    21 
calendar  days. 
75%   of  cost   price   on   completion 
Balance  Usual   35  days. 

TOTAL   COST,    $3159 

Bond,    sureties,    forfeit,    none.   Limit,   60 

working  days.   Plans  and  specifications 

filed. 

BRIDGE 

(535)             E     SIDE     S.     F.     BAY     NEAR 
Newark,    Alameda    Co.      Reinforced 
concrete   bridge. 
Owner — Dumbarton   Bridge  Co.,   Crock- 
er Bldg.,  S.  F. 
Architect — Harrington,  Howard   &  Ash. 
c  oiitractor — W.   L.   Cooley. 
Filed   Mar.    5,    1926.   Dated  Mar.   4,   1926. 
1st   of   each   month,   of   value   In- 
corporated   less    previous    pay- 
ments     90% 

Usual    35  days    Balance 

TOTAL   COST — Piece    work    basis. 


Bond,      $5100.  Sureties       Continental 

Casualty    Co.  Forfeit,      none.        Limit, 

May    10,    1926.  Plans   and    specifications 
filed. 


COMPLETION    NOTICES 


APPROACH,    ETC. 

(536)  E   SIDE  OF  S.    F.   BAY,   NEAR 

Newark,  Alameda  Co.   Construction 
of  approach  and  paving. 
Owner — Dumbarton    Bridge   Co.,  Crock- 
er  Bldg..   S.    F. 
Architect — Harrington,   Howard  &  Ash. 
Contractor  —   Peter    McHugh,    466    36th 

Ave.,  S.  F. 
Filed  Mar.   5,   1926.   Dated  Mar.  — ,   1920. 
1st   of   each    month,    of  value   inc. 

less    previous    payments    90% 

Usual    35    days    Balance 

TOTAL    COST — Piece    work    basis. 
Bond,   $50,000.     Sureties,  Felix  McHugh 
and  Franklin   T.  Hittell.     Forfeit,  none. 
Limit.    90    days    from       commencement. 
I'lans    and    specification      filed. 


STORES  .^    DWELLING 
(537)      LOT  27   BLK  35   HAVEXSCOURT 
(N   Beck    St.    100    ft.    W    of   Havens- 
court    Blvd.),    Oakland.      All      work 
for  2-story  bldg.    (stores  and  dwlg) 
Owner — George    Gussoumis,    435    7th    St. 

Oakland. 
I'lans   furnished  by   contractor. 
Contractor   —   W.    C.    Brown,    1624    64th 

Ave.,    Oakland. 
Filed  March  6,  1926.  Dated  March  4,  '26. 

On    signing    contract $   300 

Roof    on     1375 

When     plastered     1375 

Completed   and   accepted    1375 

Usual    35    days    1420 

TOTAL  COST,  $5845 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90   days;   Plans  and   specifications  filed. 


STORE. 

(538)       S.    W.    COR.     BROADWAY    AND 

14th   St.,   Oakland. 
Steam    heating    plant    store    and    office 

building. 
Owner — S.    H.    Kress   &   Co..   Oakland. 
Architect — E.      J.      T.      Hoffman,      New 

York,  N.  Y. 
Contractor — The     Scott     Co.,     10th     and 

Oak  Sts.,  Oakland. 
Filed   Mar.    8.   1926.   Dated   Mar.   5,   1926. 
First  of  each  month  of  value  in- 
corporated      75% 

Usual    35    days    Balance 

TOTAL  COST,   $7060 

Two  bonds,  $3530  each;  sureties.  New 

Amsterdam    Casualty    Co.;    forfeit,    $200 

per    day;    limit,    without    delay;    plans 

and   specifications   filed. 


STORE. 

(539)  S.  E.  COR.  29TH  ST.  AND  Tele- 
graph Ave.,  Oakland. 
Moving,  raising  and  altering  3-story 
and  basement  frame  and'  brick 
veneer  store  and  apartment  build- 
ing. 
Owner — Walter  B.   and    John   Bakewell, 

2831   Telegraph   Ave.,   Oakland. 
Architect— Hutchinson     .^      Mills,      1214 

Webster   St..   Oakland. 
Contractor — Wilev       T.       Vaughn,       501 

Weldon    St..    Oakland. 
Filed   Mar.    8.    1926.   Dated   Mar.    8,    1926. 

When    raised    and    moved    $284.5 

AVhen    brown    coated     2845 

When    completed     2845 

Usual    35    days    2845 

TOTAL  COST.   $11,380 

Bind.    $5690;    sureties,    Massachusetts 

Bonding    and     Ins.     Co.;     forfeit,    none; 

limit    90    working    days    after    Mar.    8, 

T926;    plans    and    specifications    filed. 


PESIDENCE. 

(540")       LOT    4    MANOR    KNOLL,    Oak- 
land. 
General  construction   1-story  and  base- 
ment  residence   and    garage. 
Owner — T/awrence   C.    Ames,    (Dakland. 
.Architect — Sidney     B.     and     Archie     T. 
Newsom.    Nevada    Bank    Bldg.,    San 
Francisco. 
Conti'actori — Touis      O.      Hansson,      1409 

B"nita.    Berkeley. 
Filed  Mnr.    1(1.   1926.   Dated  Mar.   9,  1926. 

When    frame    is    up    $2593 

"^^'hen    plaste'-ed    2.^93 

When    completed    2.^93 

Usual   35   days    2596 

TOTAL  COST,   $10,375 
Bond,    sureties,    none;    forfeit,    $5    per 
day;    limit,    without    delay;    plans    and 
specifications    filed. 


AL.\MEI>A    OOL'.NTY 

Recorded  Accepted 

Mar  2,  1926—3734  14TH  AVE.,  Oak- 
land.     E.    H.    Peterson    to    Oakland 

Construction    Co Mar.    1,    1926 

Mar.  2,  1926— E  hi  LOT  18  BLK  6 
Thousand     Oaks     Tract,     Berkeley. 

Davis  &  Fobs  to  A.   G.  Davis 

Mar.    1.    1926 

Mar.  2,  1926— W  >^  LOT  18  BLK  6 
Thousand     Oaks     Tract,     Berkeley. 

Davis  A  Fobs  to  A.  G.  Davis 

Mar.    1,    1926 

Mar.  3,  1926—52  HIGHLAND  AVE., 
J'iedmont.      Irene  Melhuish  to  S.  B. 

Davis    1926 

Mar.  3,  1926 — LOT  10  Map  Buena  Vis- 
ta Tract,  Berkeley.  Franklin  D. 
and   Vivian   Lane    to  whom   it   may 

concern    Feb.    26,    1926 

Mar.  3,  1926—629  KEY  ROUTE  BLVD. 
Albany.     Leonard  J.  Reed  to  whom 

it  may  concern   Mar.  2,  1926 

.Mar.  3.  1926—1108  BANCROFT  WAY, 
Berkeley.  David  Mansonen  to 
whom  it  may  concern  ..Feb.  25,  1926 
Mar.  3.  1926— E  SIDE  ADELINE  ST 
212  ft  N  of  3rd  St.,  Oakland.  Grand- 
ma Cookie  Co.  to  H.  J.  Christensen 

Feb.    15.    1926 

Mar.  3,  1926— PTN  LOTS  1-2-3-4  and 
35  blk  3  map  of  East  San  Leandro, 
San  Leandro.  J.  V.  Mendonca  to 
whom  it  may  concern.  .Feb.  26,  1926 
Mar.  3.  1926 — 3952  FRUITVALE  AVE., 
Oakland.     Henry   Molema  to   whom 

it  may  concern   Mar.  3,  1926 

Mar.  3,  1926—5741  BUENA  VISTA 
Ave.,  Oakland.  Therese  Chavez  to 
whom  it  may  concern.  .Mar.  3,  1926 
Mar.  3.  1926 — LOT  40  AND  E  12% 
ft  lot  41  blk  2  Solano  Avenue  Ter- 
race,  Berkeley.     R.  D.  Felt  to  Felt 

Bros Mar.   1.    1926 

Mar.  3,  1926 — LOT  3  AND  i^  LOT 
4  blk  1  Electric  Loop  Tract,  Oak- 
land. George  Rischmuller  to  Pedi- 
greed Home  Builders.  ..  .Mar.  2,  1926 
Mar.  3,  1926—1917  HILLSIDE  AVE.. 
Oakland.       George    Rischmuller    to 

Pedigreed  Home  Builders 

Mar.    2     1926 

Mar.  3,  1926— LOT  V  BLK  B  Map  of 
Oakland  Heights,  Oakland.  E.  L. 
Williams  to   whom   it   may   concern 

Mar.    3,    1926 

Mar.  3.  1926— OAKLAND.  Hugh  E. 
Williams   to   whom   it  may   concern 

■^fo  P     Q     1926 
Mar.       3,'       i9'26— '1308       BROADWAY, 
Alameda.      W.    C.    Thorpe   to    whom 

it    may    concern    Mar.    3,    1926 

Mar.  3,  1926—1312  BROADWAY,  Ala- 
meda.     W.    C.    Thorpe    to    whom    It 

may  concern    Mar.  3,  1926 

.Mar.  3.  1926—1144  BROADWAY,  Ala- 
meda.    Zona  Hunt  to  whom  it  may 

concern    — ^_ 

Mar.  3,  1926 — W.  DOMINGO  AVE.,  110 
ft  N  of  Oak  Vale  Ave.,  Berkeley. 
Mrs.    Jeanette   E.   Merritt    to   W.   P. 

Jones    Feb.  23,   1926 

Mar.  3.  1926— PTN  LOT  25  Map  of 
the  Hemme  Tract,  San  Leandro. 
Fernando   Franzini  to  A.   H.  Monez 

Feb.   26,    1926 

Mar.  4,  1926 — PTN  LOTS  7-8  Map  of 
Sadler  Tract,  Oakland.  E.  E.  Car- 
penter   to   whom    it   may   concern.. 

Mar.     3,     1926 

Mar.  4.  1926 — PTN  DALEY'S  SCE.VIC 
Park  Tract.  .Berkeley.  Pacific 
School    of    Religion    to    George    C. 

Bell,  Jr Feb.  25.  1926 

Mar.  4.  1926—2517-2519  CED.A.R  ST.. 
Berkeley.      Emily    D.    Wilkie    to    E. 

L.    Snyder    Mar.    2,    1926 

Mar.  4.  1926— PTN  LOT  1  BLK  J 
map  of  the  Santa  Fe  Tract  No.  2, 
Oakland.    John  Salvaressa  to  whom 

it    may    concern    Mar.    3.    1926 

Mar.  4.  1926— LOTS  35-36  BLK  X 
amended  map  of  Repents  Park, 
Berkeley.  Albert  Eastman  to 
whom  it  may  concern.  ..  .Mar.  4.  1926 
Mar.  4,  1926—2826  8TH  AVE.,  Oak- 
land.    A.  Raymond  Parker  to  whom 

iff  may  concern Mar.   3,   1926 

Mar.  4.  1926— N  E  75TH  .WE  .-VXD 
Hillside    St.,    Oakland.       Ed.    Hoff- 

schneider  to  Chas.    Howard 

Mar.    S,    1926 

Mar.  4,  1926— LOTS  77-78  Map  of  the 
Fruitvale  and  San  Leandro  Road 
Tract,    Oakland.       V.    N.     Smith     to 

W.   C.   Niegenflnd    Mar.    1.   1926 

Mar.  4.  1926—1312  34TH  ST.,  Oakland. 
Umberto  Cavallo  to  Umberto  Cav- 
allo    Mar.   1,   1926 
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Mar.  4,  1926 — 1310  34TH  St.,  Oakland. 
Umberto  Cavallo  to  Umberto  Cav- 
allo    Mar.    1,    1926 

Mar.  4,  1926 — E  GOLDEN  GATE  Ave 
400  ft  S  of  Cross  Roads,  Rockrldge 
Park,  Alameda  Co.  E.  D.  Swift  to 
whom    it   may  concern .  .Feb.   18,    1926 

Mar.  4,  1926—90  RAMONA  AVE., 
Piedmont.      Margaret   C.   and   R.    R. 

Dunn    to    George    Livermore 

Mar.     3,    1926 

Mar.  5,  1926—325  OL.IVE  AVE.,  Pied- 
mont. H.  Goranson  to  whom  it 
may    concern    Mar.    5,    1926 

Mar  5,  1926—963  MENDOCINO  AVE., 
Berkeley.  W.  T.  Jenkins  to  Her- 
bert   K.    Schulz    ., Mar.    3,    1926 

Mar  5  1926— S  E  MANDANA  BLVD 
and  Warfield  Ave.,  Oakland.  Frank 
H  and  Mrs.  Frank  H.  Zuanich 
to   Louis    O.    Hansson    ..Feb.    27,    1926 

Mar.  5.  1926— E  WARFIELD  AVE  86 
ft  N  of  Fairbanks,  Oakland.  Her- 
bert C.  Cameron  to  whom  it  may 
concern    Mar.    1,    1926 

Mar.  5,  1926— LOTS  15  16  BLK  9 
map  No.  4,  Regents  Park,  Oakland 
Township.  Emma  Opitz  to  Gus 
Opitz       Mar.    3,    1926 

Mar  5.  1926—1108  WALNUT  ST., 
Berkeley.  Max  S.  Cohn  to  whom 
it   may   concern    Mar.    5,    1926 

Mar.  5,  1926 — LOT  99  and  S  B  12^^ 
ft  lot  98  blk  R  map  of  FYuitvale 
Blvd  Tract,  Brook  Township.  An- 
na and  Fred  Koehn  to  whom  it 
may    concern     Mar.    5,    1926 

Mar  5,  1926— INTERSECTION  34TH 
and  Wood  Sts.,  Oakland.  Port 
Costa  Brick  Works  to  H.  E.  Word- 
en  and  E.  T.  Forsythe   ..Feb.  26.  1926 

March  6,  1926— "2573  TRUMAN  AVE 
Oakland.  C.  W.  Boden  to  whom  it 
may   concern Jan.   15,   1926 

March  6,  1926 — 2579  TRUMAN  AVE 
Oakland.  C.  W.  Boden  to  whom  it 
may    concern Feb.    1,    1926 

March  6,  1926— LOT  19  CUTHBERT 
Tract,  Oakland.  William  A.  Minor 
to  whom  it  may  concern.  .Mar.  4,  '26 

March    6,    1926    —   LOT    64    HOPKINS 
23rd    Ave.    Tract,    Oakland.      J.      E. 
Wheeler    to   whom    it   may   concern 
March    2,    1926 

March  6,  1926  —  LOT  16  BLOCK  17 
Lakeshore  Highlands,  Oakland. 
Mabel  and  Fred  Hambleton  to  Fred 
Hambleton    March  6,  1926 

Mar.  6,  1926—5916  MORAGA  ROAD, 
Oakland.  C.  H.  Lutkey  to  whom  it 
may  concern    March  6,   1926 

March  6,  1926— SE  COR.  MARIN  & 
Shattuck  Aves.,  Berkeley.  C.  B. 
Crane  agent  for  Clarence  B.  Crane 
to    P.    J     Crane March    5,    1926 

March  5.  1926—923  EUCLID  AVENUE 
Berkeley.  Matiel  V.  Bailey  to  whom 
it   may   concern Feb.    27,    1926 

Mar.  5,  1926— VARIOUS  STREETS 
In  Oakland,  Berkeley  and  Alameda. 
Southern  Pacific  Company  to  Hut- 
chinson  Co Feb.   28,   1926 

Mar.  5,  1926— OAKLAND  AND  BER- 
keley.  Southern  Pacific  Company  to 
John   Bangs    Feb.  28,  1926 

March  5,  1926— VARIOUS  STREETS 
In  Berkeley.  Southern  Pacific  Co. 
to    Hutchinson    Co Feb.    28,    '26 

March  6,  1926— PTN  LOT  9  BLK  20 
Berkeley  Villa  Assn.,  Berkeley. 
John    P.    Bradley    to    J.    C.   Hewlett 

March   4,    1926 

March  6.  1926—1422  HEARST  AVE., 
Berkeley.  J.  A.  Nesbitt  to  whom  it 
may  concern March   4,  1926 

March  6,  1926— LOT  14  BLK  2  Brook- 
dale  Terralee,  Oajkland.  Noel  L. 
Gaubert  to  whom  it  may  concern.. 
March     5,     1926 

March  6,  1.926—2585  TRUMAN  AVE 
Oakland.  C.  W\  Boden  to  whom  it 
may  concern March  1,   1926 

Mev-.  8,  1926—^25  VALLBJO  STU 
Emervville.  Edwin  E.  Ryan  to 
Berdetto    Matteson Feb.    1,    1926 

Ma'r  8.  1926— LOT  9  BLK  D  Lake- 
shore  Hills,  Oakland.  Samuel  Ladar 
to    William    H.    Hooper.. Mar.    4,    1926 

Mar.  8,  1926— LOT  62  Map  of  Dutton 
Manor  Addition,  Alameda  Co.  Bray- 
ton  A.  Douglass  to  whom  it  may 
concern    Mar.    2,  -1926 

Mar.  8,  1926— LOTS  1  AND  2  BLK  B 
Fruitvale      Blvd.      Tract,      Oakland. 

Mae   Laing   to  C.   H.    Graham 

Mar.    8,    1926 

Malrl  8,  1926—4177  REDDING  STl, 
Oakland.  Grace  E.  Hickok  to  J. 
L.   Clough    Mar.    4,    1926 

Mar  8.  1926— N  SANTA  CLARA  AVE. 
150  ft  E  of  9th  St  E  50  ft  X  N  200 
ft.,  Alameda.  Charles  M.  Miller 
to  Ward  Durgin    Mar.   5,   1926 


Mar.  8,  1926-1016  BROADWAY,  Oak- 
land. Star  Outfitting  Co.  (J.  Stern- 
bach  leasee)  to  C.  H.  Lawrence.. 
Mar.     2,     1926 

Mar.  8,  1926 — LOTS  39-40  BLK  22 
No.  8  Regents  Park,  Albany. 
Margaret  Naylor  to  A.  Hendrick- 
son Mar.    6,    1926 

Mar.  8,  1926 — LOTS  41-42  BLK  27 
No.  8  Regents  Park,  Albany.  Mar- 
garet Naylor  to  A  Hendrickson. . 
Mar.     6,    1926 

Mar.  8,  1926— LOT  18  Map  of  High 
Court!    Tra,ct,     Berkeley^      Cora    B. 

Harding   to    J.    R.    Armstrong 

Mar.    8,    1926 

Mar.  8,  1926 — 2138  CENTER  ST., 
Berkeley.  Louis  J.  Breuner  to  Mc- 
Wethy    &    Greenleaf Nov.    15,    1925 

Mar.  8,  1926 — N  W  LINE  OF  8TH 
Ave  50  ft  N  E  of  E  21st  st  (N  B 
35  ft  X  N  W  125  ft),  Oakland. 
Cornelia  Cahill  to  J.  M.  Lemon.... 
Mar.    8,    1926 

Mar.  8,  1926 — LOT  3  BLK  7  Rock 
Ridge  Park,  Oakland.  Mrs.  Estelle 
C.  Wright  to  Wm.  Livingston  & 
Son     Sept.    21,    1»26 

Mar.  8,  1926— LOT  19  BLK  1970  ROSE 
Park  Tract,  Oakland.  B.  M.  Kite  to 
B.  M.  Kite    Mar.   8,  1926 

Mar.  8,  1926 — LOT  33  Map  of  Cha- 
bolyn  Terrace,  Berkeley.  Joseph 
Coward  to  whom  it  may  concern 
Mar.     6,     1926 

Mar.  8,  1926— INTERSECTION  MAIN 
and  Bond  Sts.,  Sunol,  Alameda  Co. 
Sunol  Glen  School  District  to  C.  A. 
Bruce    &    Sons    Feb.    27,    1926 

Mar.  8,  1926 — S  E  37TH  ST  AND  SAN 
Pablo  Ave.,  Oakland.  The  Lurie 
Company  to  Industrial  Construc- 
tion   Co Dec.    1,    1925 

MaY.  9,  1926— LOTS  185  186  AND  S  W 
7  ft  lots  187  188  map  of  Jessie  Jones 
Tract,  Oakland.  William  Lewis 
and  Mary  F.  Anderson  to  whom  it 
may    concern    Feb.    10,    1926 

Mar.  9,  1926 — PTN  LOT  27  BLK  B 
map  of  the  Monte  Vista  Tract,  Oak- 
land. J.  H.  A.  Shealey  to  whom  it 
may  concern    Mar.  6,  1926 

Mar.  9,  1926— PTN  LOT  28  BLK  B 
map  of  the  Monte  Vista  Tract,  Oak- 
land. J.  H.  A.  Shealey  to  whom  it 
may    concern     Mar.    6,    1926 

Mar.  9,  1926— E  FRUITVALE  AVE 
300  ft  N  of  Montana  St.,  Oakland. 
Transbay  Theatres,  Inc.,  to  Golden 
Gate  Iron  Works Mar.  4,  1926 

Mar.  9,  1926 — LOT  40  AND  PTN  LOT 
41  blk  18  Chevrolet  Park,  Oakland. 
Martha  C  Donaldson  to  Arthur  W. 
Potter    Mar.   5,   1926 

Mar.  9,  1926— INTERSECTION  N  E 
line  Deering  St  with  N  W  line  35th 
Ave.,  Oakland.  W.  T.  Gorham  to 
Leslie  G.  Geary Mar.  9,  1926 

Mar.  9,  1926— PTN  LOTS  19  AND  20 
map  of  Fruitvale  Addition  Tract, 
Oakland.  W.  T.  Gorham  to  Leslie 
G.    Geary     Mar.    9,    1926 

Mar.  9,  1926— LOT  14  BLK  8  Lake- 
shore  Highlands,  Oakland.  Oscar 
E.  Nelson  to  whom  it  may  con- 
cern     Mar.   1,   1926 

Mar.  9,  1926 — 1265  65TH  ST.,  Oak- 
land. Charles  and  Otto  Janson  to 
Janson  Iron  Works 

Mar.  9,  1926— LOTS  126  127  128  BLK 
25  amended  map  of  Havenscourt, 
Oakland.  W.  E.  Murlin  to  W. 
Wolfe    Mar.    8,   1926 


LIENS  FILED 


ALASIEDA    COUNTY 


Recorded  Amoun' 

Mar.  3,  1926 — PTN  LOT  174  Map  of 
Fourth  Ave.  Terrace  Extension, 
Oakland.  Oakland  Manufacturing 
Co.   vs.   J.   A.    Pilliod    $260 

Mar.  3,  1926— LOT  17  BLK  14  Map 
Lakeshore  Highlands,  Oakland. 
Thomas  Day  Co.  vs.  Wm.  and  Lou- 
ise R    Ganey  and  M.  C.  Nagel .  .  .  .  $1S0 

Mar.  3,'  1926— PTN  LOT  126  Map  of 
subdivision  of  Sequoah  Hills,  Oak- 
land. Thomas  Day  Co.  vs.  Lloyd  C. 
and  Carroll  C.  Simpson,  Alex  F. 
Marshall,  Thos.  H.  and  Lois  W. 
Lloyd    $607 

Mar.  3,  1926— LOT  6  BLK  C  Tuohy's 
Second  Addition,  B«rkeley.  Bay 
City  Lumber  Co.  vs.  Agnes  M.  Solo- 
mon and  A.  W.  Potter $265.13 

Mar.  3,  1926— LOTS  13  AND  14  BLK  7 
Electric  Loop  Tract,  Oakland.  Gar- 
rett Mill  &  Lumber  Coi  vs.  D.  T. 
and  R.   L.   Owen    $300 

Mar.  5,  1926— LOT  15  BLK  18  Map 
of    Mathews    Tract,    Berkeley.      L. 


Lovisone  and  L.  Mastrelli  vs.  H. 
D.  Sandstone,  H.  Schuster  and  J. 
C.    Lewis,    Jr $154 

Mar.  5,  1926—1100  4TH  ST.,  Berkeley. 
Standard  Roofing  Co.  vs.  Steel 
Tank  &  Pipe  Co.  and  H.  J.  F.  Sat- 
tin     $521 

Mar.  5,  1926— S  W  14TH  AVE  AND  E 
24th  St.,  Oakland.  Pioneer  Roof- 
ing  Co.   vs.  J.   A.   Pilliod    $48 

Mar.  5,  1926 — LOT  7  BLK  20  Map  blka 
2(),  21,  22,  23  and  24,  Oa|kliand 
Township.  Oakland  Roofing  Co. 
vs.  J.  W.  and  Mae  Eaton  and  C.  E. 
Rednour     $160 

Mar.  5,  1926 — LOT  7  BLK  20  Map  blks 
20,  21,  22,  23  and  24.  Oakland 
Township.  Superior  Tile  &  Prod- 
ucts Co.  vs.  J.  W.  and  Mae  Eaton 
and    C.    E.    Rednour    $157 

Mar.  5,  1926 — 1200  90TH  AVE.,  Oak- 
land. Rhodes-Jamieson  &  Co.  vs. 
J.   W.  and  B.   Roberts    $216.57 

Mar.  5,  1926—1206  90TH  AVE.,  Oak- 
land. Rhodes-Jamieson  &  Co.  vs. 
J.  W.   and  B.   Roberts    $216.56 

Mar.  5,  192'6 — 1687  GRAND  AVB., 
Piedmont.  Duner  Matheny  Sash 
&  Door  Co.  vs.  Geo.  Lydiksen. $241.70 

Mar.  5,  1926 — 1687  GRAND  AVBl, 
Piedmont.  Duner  Matheny  Sash  & 
Door    Co.    vs.    Geo.    Lydiksen .  .$238.85 

Mar.  8,  1926— E  GROVE  ST  50  FT  N 
of  39th  St  N  50  x  E  80  ft,  Oakland. 
Livermore  Fire  Brick  Works,  Inc. 
vs.  Phillip  Buscovich  and  Ray 
Childers    $159.30 

Mar.  9,  1926— LOT  35  BLK  12  Electric 
Loop  Tract,  Oakland.  Maxwell 
Hardware  Co.  vs.  Arthur  and  Lena 
Stefani    $53.50 

Mar.  9,  1926 — E  55  FT  LOT  9  BLK  6 
map  of  Buena  Peralta  Tract, 
Berkeley.  J.  H.  Green  vs.  Louise 
May    Millet    $331.75 

Mar.  9,  1926 — W  65  FT  LOT  9  BLK  6 
map  of  Buena  Peralta  Tract,  Berk- 
eley. J.  H.  Green  vs.  Noble  A.  and 
Helen    M.    George    $387.75 

Mar.  9,  1926 — N  50  FT  LOT  7  AND  N 
50  ft  of  the  W  30  ft  lot  6  blk  4  map 
of  the  Wm.  Smith  Tract,  Berkeley. 
J.   H.   Green   vs.   E.    R.   Peters $444 

Mar.  9,  1926 — N  60.6  FT  LOT  1 
amended  map  of  Sweeney  Track, 
Berkeley.  J.  H.  Green  vs.  Mrs.  Wm. 
Houtz  nee  Addie  G.  Brodrick  ..  $350.28 

Mar.  9,  1926 — LOT  8  amended  map  of 
Sweeney  Track,  Berkeley.  J.  H. 
Green    vs.   Adeline   A.    Fisher ..  $338.77 

Mar.  8,  1926— W  20  FT  LOT  29  AND 
E  20  ft  lot  30  blk  10  map  of  Hardy 
Tract,  Berkeley.  F.  E.  Nelson  vs. 
Francis  R.  and  Katherine  R. 
Jacobs     $234.18 

Mar.  8,  1926 — 555  LAUREL  AVE., 
Hayward.  E.  L.  Blackman  Co.  vs. 
L.  D.   Hyle    $99.19 


RELEASE   OF  LIENS 


AL.AAIKDA    CODNTY 

Recorded  Amount 


Mar.  3,  1926 — 116  MESA  AVE.,  Oak- 
land. Stewart  Mantel  and  Tile  Co. 
to   Annie  M.   Robinson    $106 

Mar.  3,  1926— LOT  68  AND  PTN  LOT 
67  map  of  Allendale  Park,  Oakland. 
Charles  Lock  to  C.  W.,  T.  M.  and 
L.  H.  Kramer   $169.65 

Mar.  8,  1926— LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
Leo  Brisacher  to  J.  V.  Morieria  $70.10 

Mar.  8,  1926— LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
San  Leandro  Mill  and  Lumber  Co. 
to   J.   V.   Moreira    $540.40 

Mar.  8,  1926— LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
Eureka  Mill  and  Lumber  Co.  to 
Jos.  and  Annie  Moreira  and  Rich- 
ard  Hill    $221.48 

Mar.  8,  1926- LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
Duner  Matheny  Sash  &  Door  Co. 
to  Joseph  V.  Moreira  and  R.  Hill 
$224.30 

Mar.  8,  1926— LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
Stowe  Lima  Lumber  Co.  to  J.  V. 
Moriera    and    R.    R.    Hill    $93.66 

Mar.  8,  1926— LOT  7  BLK.  3,  MAP 
Meek  Estate  Orchards,  Hayward. 
S.  V.  Richmond  to  Joseph  Moriera 
and  Richard  Hill   $200.00 

Mar.  8,  1926 — LOT  15  BLK  58  map 
Estudillo  Tract,  San  Leandro. 
Tilden  Lumber  Co.  tw  Richard  Hill 
$328.50 

Mar.  8,  1926- -LOT  15  BLK  58  map  ot 
Estudillo  Tract,  San  Leandro. 
Boolrman  Lumber  Oo.  to  R.  Hill.. $82 
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Mar.  8,  1926— LOT  15  BLK  58  map  of 
Bstudillo  Tract,  Sam  Leandro. 
Western  Door  &  Sash  Co.  to  Rich- 
ard    Hill     1202.85 

Mar.  8,  1926— LOT  15  BLK  58  map  of 
Estudillo  Tract,  San  Leajidro. 
Superior  Tile  &  Products  Co.  tjo 
Richard  Hill    $65  00 

Mar.  8,  1926— LOT  15  BLK  58  map  of 
Bstudillo  Tract,  San  Leandro. 
Hans  Johnson  to  Richard  Hill....  150 

Mar.  8,  1926 — LOT  15  BLK  58  map  of 
Estudillo  Tract,  San  Leandro. 
San  Leandro  Mill  &  Lumber  Co.  to 
Richard    Hill    |42 

Mar.  8,  1926— LOT  15  BLK  58  map  of 
Eistudillo  Tract,  San  Leandro. 
Todd   &   Hyle   to   Richard   Hill %o» 


PARTIAL   RELEASE 


Mar.  8,  1926— NE  25  FT.  LOT  60  and 
SrW  12%  ft.  Lot  61  Broadmoor  Ter- 
race, Oakland.  Heafey  Moore  and 
McNair    to   Lee   Investment   Co 


BUILDING  CONTRACTS 


«ANTA  CLARA  COUNTY 

RECORDED 

APARTMENTS  ,    _ 

SE   60    FT.   OF   NW    Vz    LOT   6   BLK   4   R 
7    S,   San  Jose.      All   work   for   two- 
story    frame    apartment   house   and 
garage. 
Owner— Hugh     McClintic,     376     S-Fifth 

St.,   San   Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of   San   Jose   Bldg.,    San   Jose. 
Contractor — M.    W.    and    W.    B.    Reese, 

1210   Minnesota   St.,   San   Jose. 
Filed   Mar.    6,   '26.      Dated   Mar.   2,   '26. 

Frame    erected    $4200 

l.st   coat  plaster  placed 4200 

Completed     4200 

Usual    35    days 4200 

TOTAL  COST,  $16,800 
Bond,  $900.  Sureties,  Elizabeth  C.  and 
Chas.  A.  Reese  Sr.  and  Millard  C. 
White.  Limit,  100  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUILDING 

S  29.75  FT.  LOT  4  and  N  3  ft.  Lot  5  Blk 
3  R  1  S  also  beg  at  Cor.  Lots  3,  4, 
5  and  6  Blk  3  R  1  S,  N  150  ft.  W 
105  ft.  S  140  ft.  W  34.85  ft.  to  Mar- 
ket St.  SB  to  S  line  Lot  3  E  139.85 
ft.  to  beg.  Lots  2  and  3  Blk  3  R  1 
South  also  15  ft.  easement  and 
right-of-way,  San  Jose.  All  work 
Owner — West  Coast  Theatres,  Inc.,  of 
for   building. 

Northern     California,       86       Golden 
Gate    Ave.,    San    Francisco. 
Architect  —  Weeks   &   Day,    315   Mont- 
gomery  St.,    San   Francisco. 
Contractor — J.   Frank  Barrett  &  Harry 
H.   Hilp,   Jr.,    918   Harrison   St.,    San 
Francisco   . 
Filed  Mar.   8,   '26.     Dated  Mar.   8.   '26. 

As     work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $187,000 
Bond,  $93,500.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  forfeit, 
none.      Plans    and    specifications    filed. 

DWELLING 

ON    0.83    ACRES      ON    SOUTH      SARA- 
toga  and  Los  Gatos.     All  work  for 
5-room  and  basement  stucco  dwell- 
ing with  garage. 
Owner — Adelaide    C.    and   H.    K.    Hayes, 

Saratoga. 
Architect — None. 
Contractor — J.    B.    Rucker    and    J.    W. 

Longshore,   617   8-9th   St.,  San  Jose. 
Filed  Mar.  4,  '26.     Dated  Feb.   26,  '26. 

Rough    frame    completed 25% 

Plastering    finished     25% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST.  $4500 
Bond,  $2750.  Surety,  C.  N.  Fussell  and 
Geo.  Sinnett.  Limit,  120  working  days. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


BUNGALOW 

LOT  18  BLK  13  S  R  3  W,  Preble  Sub- 
division of  James  Lick  Homestead 
Assn.,     San     Jose.       All     work     for 

one-stor.v    rustic    bungalow. 

Owner — Joe  and.Lina  Bondi,  675  N- 
13th   St.,  San  Jose. 

Architt!.ct-^None.        _  .  -"-' 


Contractor — M.    M.    David,    154    Laswell 

St.,    San   Jose. 
Filed  Mar.  4,  '26.     Dated  Mar.  2,  '26. 

As    work    progresses $1725 

Usual    35    days .„5I5 

TOTAL  COST,  $2300 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE,    5-room,    $3900;    16th     St. 
near     Julian,     San       Jose;       owner, 
Benj.   Lavana,   756  E.  St.  James  St., 
San   Jose. 
RESIDENCE,     6-room,     $7500;    14th    St. 
near  Reed,  San  Jose;  owner,  Alfred 
Jones,    595    S-15th    St.,    San    Jose. 
RESIDENCES    (1)     5-room    and    (2)    4- 
room,  $9000;  Hedding  St.  near  Park 
St.,    San   Jose;   owner,   G.  W.   Hagg, 
430  N-Fifth  St..  San  Jose. 
ALTERATIONS,  $1800;  No.   1401  W-San 
Carlos   St.,    San   Jose;    owner,    F.   J. 
Pimentel,    1401    W-San    Carlos    St., 
San   Jose. 
RESIDENCE,    5-room,    $2900;    Ninth    St. 
near    Washington    St.,      San      Jose; 
owner,    J.    C.    Scharm,    320    N-18th 
St.,   San    Jose. 
RESIDENCE,    4-room,    $7000;    Sherman 
St.   near  Goodyear,   San  Jose;   own- 
er,   J.    Patriti;    contractor,    Jerome 
Garcia,    275    Balbach    St.,    San    Jose. 
ALTERATIONS,     $1820;     North     370     N. 
Fourth    St.,    San    Jose;    owner,    Jas. 
Wagner,       Premises;       conAractor, 
Caldwell   &   Evans,   405   N-18th    St., 
San  Jose. 
RESIDENCE,  7-room,  $7000;  Emory  St. 
near   Hobson,    San    Jose;    owner,    B. 
H.     Painter,     1365     E-San     Antonio 
St.,    San    Jose;      architect.      Pacific 
Ready    Cut. 
RESIDE.NCE,  5-room,    $2500;  McKee  St. 
near    31st,    San   Jose;    owner,   B.    H. 
Erickson,     1560     McJKee     Rd.,     San 
Jose. 
RESIDENCE,     4-room,     $1850;     Harliss 
St.  near  Edwards,  San  Jose;  owner, 
Hugh    Bayles,    910    Harliss   St.,    San 
Jose. 
RESIDENCE     5-room,    $3600;    Sierra    & 
Willard  S'ts.,  San  Jose;  owner,  Carl 
Maurer,    241    Locust    St.,    San    Jose. 
WAREHOUSE,     $2250;       Eighth       and 
Taylor     Sts.,      San      Jose;      owner, 
Greco    Canning    Co.,     Howard    and 
Autumn   Sts.,   San   Jose;   contractor, 
M.     Scaglione,     1231    Sherman     St., 
San    .lose. 
RESIDENCE,     5-room,     $2750;     Hobson 
St.   near  Anita,   San  Jose;  owner,  F. 
Schavone,    George    St.       near       San 
Pedro,    San    Jose;    contractor,    V.   R. 
Caminetti,   975    Vine  St.,   San   Jose. 
RESIDENCE,    6-room,   $3800;   Fuller   St. 
near   Prevost,    San    .lose;    owner,    S. 
Sunzen,     Sierra     Road,     R.     P.    D.; 
contractor,    Leo    S'chutte,    12    S-21st 
St.,  San  Jose. 
DUPLEX    resiaence,    $5900;    Second    St. 
near    Keyes,    San    .lose;    owner,    E. 
Petersen,    Humboldt    and    Sherman 
Sts.,     San    Jose;    contractor,    G.    E. 
Enborg,   4  Porter  St.,   San  Jose. 
ALTERATIONS,    $15,000;      No.    320      N- 
First    St.,   San   Jose;      owner,      Osen 
Motor    Sales    Co.,    i  lemises;    archi- 
tect, Wolfe  &  Higgins,  Realty  Bldg. 
San  Jose;  contractor,  Z.  O.  Filed  & 
Son,  76  W-San  Antonio  St.,  San  Jose 
RESIDENCE,    4-room,    $1750;    No.    1156 
S-Eighth    St.,    San    Jose;    owner,    M. 
U.    Cuevas,    Premises. 
lUOSIDENCB,    4-room,    $2300;    Vine    St 
near    Floyd,    San     Jose;    owner,    J. 
Bondi,    675    N-13th   St.,      San      Jose; 
contractor,   M.   M.   David,   826  S-3rd 
St.,   San   Jose. 
RIOSIDEXCE.    6-room,    $3500;     12th    St. 
near     Virginia,     San     Jose;     owner. 
O.   P.  Holaday,  496  S-Ninth  St.,  San 
.(o.se. 
KESIDENCE,     4-room,    $2380;    13th    St. 
near  Jackson,   San   Jose;   owner,   J. 
Danselo,    13th      and      Washington; 
contractor,     John     Caserta,     436     N- 
i:itli   St.,   San  Josp. 
i:i;siI)E.\(:t:.     5-room,     $3000 :     Burrell 
I  ark.  San  Jose;  owner,  G.  R.  Ches- 
liim.    1100   Burrell   Ct..   San   Jose. 
r.IO.SIDE.XCE,    6-room,    $6000;    Park    St. 
noar    Sierra,    San    Jose:    owner.    B. 
J.     Emith,     276     Mariposa     St.,     San 
.lose. 
RIOSIDEXCE,  5-room,  $3970;  No.  548  N- 
I'lflh   St..   San   Jose;     owner.      Wm. 
Kerrent,   548   N-Fifth  St..   San   Jose; 
contractor.    P.   G.    Messa. 
RKSIOENCES    (2;    4-room,    $2500    each; 
Eighth    St.    near    Washlnffton,    San 


Jose;  owner,  Bert  Gamble.  332 
Washington   St.,   San    Jose. 

RESIDENCE,  «-room,  $3250;  Burrell 
Park,  San  Jose;  owner,  G.  R.  Ches- 
hire,   1100    Burrell    Ct.,    San    Jose. 

RESIDENCE,  7-room,  $3200;  8th  St. 
near  Martha,  San  Jose;  owner,  R. 
Mundy,  900  S-8th  St.,  San  Jose; 
contractor.  P.  J.  Miranda.  71 
Hensley  St.,  San  Jose. 

ALTERATIONS,  $3500;  No.  40  S-Mar- 
ket  St.,  San  Jose;  owner,  A.  G. 
Colt,  30  S-Market  St.,  San  Jose; 
contractor,  Z.  O.  Field  &  Son,  76 
W-San    Antonio    St.,    San    Jose. 

RESIDENCE,  5-room,  $3000;  Burrell 
Park,  San  Jose;  owner,  G.  R. 
Cheshire,  1100  Burrell  Ct.,  San  Jose 

INDUSTRIAL  building,  $11,850;  Race 
and  Moorpark,  San  Jose;  owner, 
U.  S.  Products  Corp.,  Premises;  ar- 
chitect, Wolfe  &  Higgins,  Realty 
Bldg.,  San  Jose;  contractor,  R.  O. 
Summers,   17  N-First  St.,  San  Jose. 

APARTMENTS  (6)  bungalow  court, 
$14,000;  4  th  St.  near  San  Carlos, 
San  Jose;  owner,  C.  I.  Carlson,  4 
Menker    Ave.,    San    Jose. 


COMPLETION    NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

Feb.     26,     1926 — LOT     5,       Adams       & 
Keller  Subdivision,   San  Jose.     L  C 
Rossi  to  whom   it  may  concern .... 
Feb.    26,    1926 

Feb.  26,  1926— LOT  1  BLK  R  73  South 
Snow  &  Pettis  Addn.,  Mt.  View. 
Walter  G  Knox  to  whom  It  may 
concern Feb.    25.    1926 

Feb.  27,  1926— LOTS  9  AND  10  BLK 
1,  Interurban  Park  Tract.  San  Jose. 
Frank  Wohnert  to  whom  it  may 
concern Feb.    25,    1926 

March  1,  1926— W  SEVENTH  ST.  S 
from  SE  Cor.  Lot  1  Blk  3  R  7  S 
40  5/6  by  W  50  varas,  San  Jose.  A 
L  and  H  R  Lack  to  whom  it  may 
concern Feb.    26,    1926 

March  1,  1926— LOT  4,  Keller  & 
Adams  Tract,  San  Jose.  Henry 
Dykmans  et  al  to  whom  it  may 
concern Feb.     26,     1926 

March  1,  1926 — LOT  28  Palmlta  Park 
Mt.  View.  Frank  Mathias  to  whom 
it    may    concern Feb.    28,    1926 

March  1,  1926 — LOT  26,  Nelson's  Nob 
Hill  Subd.,  San  Jose.     W  B  Boulter 

et  al  to  whom  it  may  concern 

March   1,    1926 

March  2,  1926— S  43.75  FT.  LOT  11 
Blk  63,  Reed  Addition.  San  Jose. 
Pierre  Labrucherie  to  whom  it  may 
concern Feb.    22.    1926 

•March  2,  1926— E  FIRST  ST.  165.54 
X  Santa  Clara  N  68.975xE  137.96, 
San  Jose.  San  Jose  Knights  of 
Columbus  Hall  Assn.  to  John  Carl- 
son  Feb.    24.    1926 

.March  2.  1926— Lot  19  Blk  P,  Palo 
Alto.  F  Mendel  to  whom  it  may 
concern Feb.    25,    1926 

March  2,  1926— LOT  6,  Piedmont 
Survey  No.  1,  San  Jose.  H  R  Bost- 
wick  to  whom  it  may  concern... 
Feb.   26.    1926 

.March  2,  1926— LOT  17,  Myrtle  Park 
Subdivision.  San  Jose.  C  A  Mitchell 
to  whom  it  may  concern.  .  Feb.  27.  '26 

March  3,  1926— LOT  5  BLK  M.  South- 
gate,  Palo  Alto.  E  F  Kapp  to 
whom   it  may  concern.  .March   2.  1926 

March  3,  1926— LOT  21,  Clara  Vista 
.\ddn.,  Palo  Alto.  Theodore  Ber- 
nard to  whom  it  may  concern... 
March     2,     1926 

.March  3,  1926— LOT  32,  Hanchett 
Court.  San  Jose.  Clyde  Alexander 
to  whom  it  may  concern.  Mar.  3.   1926 

.Mar.  4,  1926 — NE  POST  AND  VINE 
Sts.  N  ll.ixE  107.80.  San  Jose.  Julia 
M  De  Rochebrune  to  whom  It  may 
concern Mar.     2.     1926 

Mar.  4.  1926— LOT  14  BLK  21,  Len- 
dium  Tract,  San  Jose.  Fred  C 
Xieman  et  al  to  whom  it  mav  oon- 
^^rn Mar."  3.    1926 

Mar.  4.  1926— SW  LOCUST  ST.  150 
XW  McKendrie  St.  NW  SOxSW  200 
.''an  Jose.  Arthur  E  Conkel  to 
whom   it    may  concern ..  .Mar    '»    ig'g 

.Mar.    4,    1926— S   40    FT.    LOT    13   BLk" 
21.     Hcache's       .\ddn.,       San       Jose. 
Edward    Bartlett    to    whom    it    may 

concern Mar.    4,    1926 

•]\r.nr.;  4;: -1926- N  WILLOW  ST  114  S' 
SW  Garfield  Ave  SW  50xNW  153.98. 
Sa-n  Jose..  Roscoe  H  Denhart  et  al 
to  whom  It  may  concern, Mar.  2,  1928 
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Mar.  5,  1926— N  57  LOT  10  and  E  i/^ 
Lot  11  Blk  1,  Alba  Park,  Palo  Alto. 
W  M  Bernard  to  whom  it  may 
concern Mar.     1.     1926 

Mar.  5,  1926— LOTS  13  AND  14  BLK 
M,  Southgate,  Palo  Alto.  J  K 
Quails    to    whom    it   may    concern.. 

Mar.     1.     1926 

Mar.  5,  1926— LOT  38  BLK  15,  Ever- 
green Park,  Palo  Alto.  Frank  J 
Tuggle   to   whom    it  may   concern.. 

Mar.    4,    1926 

Mar.  5,  1926 — NW  SECOND  AND  SAN 
Salvador  Sts.,  San  Jose.  W  J 
Bernhardt  to  whom  it  may  con- 
cern   Mar.    11,    1926 

Mar.  5,  1926-8  51  W-NINTH  ST  by 
50  varas  N  Reed  St  Lot  8  Blk   5  R 

9  S,  San  Jose.  Samanlha  Larier  lo 
whom   it   may  concern ..  .Mar.    5,    1926 

Mar.  5,  1926— SE  BROWN  AND  PRE- 
vost  Sts.,  San  Jose.  Raymond 
Anselo  to  whom  it  may  concern.. 
. Mar.    5,    1926 

Mar.  5,  1926 — LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  J  E  Quails  to 
whom    it   may   concern ..  .Mar.    1,   1926 

Mar.  5,  1926 — LOT  IT  BLK  M,  South- 
gate,  Palo  Alto.  J  E  Quails  to 
whom    it    may    concern .  .Mar.    1,    1925 

Mar.  6,  1926— BEG.  PT.  579. 88N  and 
231  \V  from  NW  San  Antonio  Road 
and  Portola  Ave  W  49  N  121.92  E 
49  S  121.53  to  beg,  San  Jose.  Leon- 
ard Olaison  to  whom  it  may  con- 
cern  Mar.    4,    1926 

Mar.  8,  1926 — LOT  2  BLK  2,  Alameda 
Park  Tract,  San  Jose;  owner,  C  M 
Cook    to    whom    it    may    concern... 

Mar.    8,    1926 

Mar.  8,  1926 — LOTS  11  AND  12  BLK 
23,  College  Terrace,  Palo  Alto.  Ira 
T  Bridges  to  whom  it  may  concern 

Mar.     6,    1926 

Mar.  8,  1926 — SE  TWELFTH  AND 
Washington  Sts.,  San  Jose.  A  E 
Correa  to  whom  it  may  concern.. 
Mar.    6,    1926 

Mar.  8,  1926— LOT  9  BLK  9,  Garden 
City  Tract,  San  Jose.  Joseph  D 
Joseph  to  whom  it  may  concern.. 
Mar.     6,    1926 

Mar.  8,  1926— SW  SANTA  CRUZ  AND 
Ashler  Aves  60  on  Santa  Cruz  Ave 
by  100  Pt.  Lots  1  and  2  Blk  2,  C  H 
Caldwell  Sub.,  Los  Gatos.  R  Gus 
Mariotte  to  whom  it  may  concern 
March     8,     1926 


LIENS  FILED 


SANTA   CLARA   COUNTY 

Recorded  Amount 

Feb.  26,  1926— S  20  FT.  LOT  18  and 
N  20  ft.  Lot  19  Blk  16,  Beach's 
Addn.,  East  San  Jose.  Robert  H 
Borchers  et  al  vs  Josephine  M 
Mackev   et  al    $112.36 

Mar.  1.  1926— LOT  15  BLK  M,  South- 
gate.  Palo  Alto.  H  J  Summer  vs 
J    E    Quails |23 

Mar.  1.  1926 — LOT  16  BLK  M,  South- 
gate,  Palo  Alto.  H  J  Summers  vs 
J    E    Quails    $15.50 

Mar.  1,  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  H  J  Summers  vs 
J    E    Quails    $16.50 

Mar.  1,  1926— LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  Harry  W  Hoffman 
vs   J    E   Quails J18.B0 


Mar.  1,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  Harry  W  Hoffman 
vs   J  E  Quails    $9 

Mar.  1,  1926— LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  H  J  Summers  vs 
J    E    Quails    $38 

Mar.  1,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  H  J  Summers  vs 
J     E     Quails $50.50 

Mar.  1,  1026— LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  H  J  Summers  vs 
J    E    Quails    $45.50 

Mar.  1,  1926— LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  Harry  W  Hoffman 
vs  J  E  Quails $43.50 

Mar.  1,  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  Harry  W  Hoffman 
vs    J    E    Quails $58 

Mar.  1,  1926— LOT  15  BLK  M,  South- 
gate,  Palo  Alto.  Harry  W  Hoffman 
vs   J   E   Quails $31.50 

Mtr.  3,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  C  M  Glaze  vs  J 
E  Quails   $195.59 

Mar.  3,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  C  M  Glaze  vs  J 
E   Quails  et  al    $143.59 

Mar.  5,  1926— E  FIRST  ST.  165.54  N 
Santa  Clara  St.  N  68.975xE  137.96, 
San  Jose.  A  M  Elliott  et  al  vs  San 
Jose  Knights  of  Columbus  Hall 
Assn      $203.75 

Mar.  6,  1926— LOT  1  BLK  8,  Pol- 
hemus  Tract,  San  Jose.  McElroy 
Cheim  Lumber  Co  vs  Michele  Tra- 
vasso   et   al    $202.39 

:Mar.  6,  1926 — LOTS  3,  13,  14  and  17 
Bik  M,  Southgate,  Palo  Alto.  Earl 
C  Johnson  vs  J  E   Quails  et  al. $97.50 

Mar.  6.  1926 — NE  GUINDA  ST.  50  NW 
Addison  Ave  NW  50  NE  115  E  63  to 
pt  150  NW  Addison  Ave  SW  to  beg 
Part  Lot  87,  Palo  Alto.  The  Minton 
Co   vs   Fred   L  Cozard $1298.79 

Mar.  8,  1926— LOTS  3  TO  9  BLK  P, 
Southgate,  Palo  Alto.  O  Tellefson 
vs   A  L  Uhler    $460.85 


RELEASE  OF  LIENS 


SANTA   CLARA  COUNTY 


Recorded  Amoun*' 

Mar.  1,  1926— LOT  26,  Park  Court, 
Santa  Clara.  LTniversity  Elec  Co  to 
Walter  Altevogt   et  al    

Mar.  2,  1926— LOT  17  BLK  3,  Han- 
chett  Residence  Park,  San  Jose. 
E  K  Kaufman  et  al  to  Nina  May 
Rogers    (Waiver)    

Mar.  1,  1926— LOT  4  BLK  H,  South- 
gate,  Palo  Alto.  P  C  Woolsey  to 
J    E    Quails $29.73 

Mar.  3,  1926— LOT  4  BLK  H,  South- 
gate,  Palo  Alto.  G  E  Lenzen  to  J 
E   Quails    

:>Iar.  r,.  1926- LOTS  2  AND  3,  Ralfs 
Tract  Part  Sect.  29  Tsp  6  S  R  2  W, 
San  Jose.  The  Minton  Co  to  Harry 
L   Ro.^enfeldt   et   nl 

.Mar.  5,  1926— LOT  15  Red  Letter  Tct, 
San  Jose.  G  F  Heagle  to  Adolph 
Erzerraber     

Mar.  8,  1926— LOT  8  BLK  C,  South- 
gate,  Palo  Alto.  C  E  Mills  to  Palo 
Alto    Development    Co 


BUILDING     CONTRACTS 


FRESNO    COUNTY 


PERMITS 

DWELLING,  $6000;  No.  612  University 
Ave.,  Fresno;  owner,  Roy  B. 
Thompson,  703  College  Ave.,  Fres- 
no; contractor,  Dan  Blosser,  605 
Safford  St.,   Fresno. 

DWELLING,  $5000;  No.  1568  College 
Ave.,  Fresno;  owner,  G.  R.  Hilliker, 
426  Abby  St.,  Fresno;  contractor, 
W.  H.  Richmond,  1238  Farris  St., 
Fresno. 

STORE  room,  $15,000;  No.  660  P  St., 
Fresno;  owner,  A.  W.  Anderson. 

GARAGE,  $5000;  No.  1517  Mono  St., 
Fresno;  owner,  E.  Frinchaboy; 
contractor,   Thos.  Haslett,  Cornelia 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Accepted 


Recorded 

Mar.    4.    1926— LOTS    37    AND    SS'^BLK^ 
8.    High    Addn.,    Fresno.      A   R    Ek- 
lund    to    whom    it    may    concern... 

-    •  •  •  • March     2,-    1926 

Mar.  4,  1926— FRESNO  DISTRIBUT- 
mg  Station  (concrete  foundations 
tor  oil  tanks).  Associated  Oil  Co 
to  whom  it  may  concern.  Feb.  26,  1926 

Mar.  4,  1926— LOTS  9  AND  10  BLK  4 
New  High  School  Addn.,  Fresno.  A 
M  u  eyrick  to  whom  it  may  con- 
cern    Mar     2      1  Q9fi 

Mar.  6,  1926-LOTS  13  AND  14  BLK 
lo  North  Park  Terrace,  Fresno. 
Lillian  G  Bragg  to  whom  it  may 
concern peb     24     iq'R 

Mar.    2,   1926— S   6   FT.   LOT   ?'   LOT  8 

H.-\r-  ^°^  ^  ^"^  3,  Van  Ness 
Heights,  Fresno.  L  H  Taddemian 
to  Whom  it  may  concern.. Mar  1  '26 
Man  3,  1926_LOTS  32  AND  33  High 
Addn.  Annex  No.  2,  Fresno.  S  C 
Kamage  to  whom  it  may  concern.. 
March    26,    1926 

LIENS  FILED 


FRESNO    COUNT"* 


Recorded                                                Amount 
Mar.    5,    1926— LOTS    1    TO    5    NW    % 
Lot   6  Blk   68,  Fresno.      Armstrong- 
Power   Studios  Inc  vs   L  W   Wilson 
Co,     Inc $1273 


BUILDING     CONTRACTS 


CONTRA    COSTA    COUNTIIY 


PERMITS 

COTTAGE,  $2500:  W  45th  St.,  bet.  Fall 
and  Huter  Sts.,  Richmond;  owner, 
J.  Craveotti,  1725  Delaware  St., 
Berkeley;  contractor,  Barr  &  Son, 
900   Everett   Ave.,   Berkeley. 

COTTAGE,  $2800;  S  Ohio  St.,  bet.  27th 
and  28th  Sts.,  Richmond;  owner 
Geo.  Mulholland,  927  Sacramento 
St.,  San  Francisco;  contractor,  L. 
J.  Thole,  320  22nd  St.,  Richmond. 

COTTAGES  (3),  $2500  each;  E  24th  St., 
bet.    Cutting    Blvd.      and      Foothill, 


Slara^n  (ttnuBtrurttnn  U^portB 

Issuod  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  r'lassea  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising clftfls  of  work  in  which  you  are  Interested, 
818   MISStON    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

OENERAI.   Ul'MBER    VARD 

Dry   Kiln  Capacity.   10  Million  Feet  per  Annum 
Gen«>riil    Mill    nnd    Cabinet    Work,    Stock    Door*.    Smiii 

Frnnirn    nnrt    Monldhigw  

.lERROXD  AVE.  A.VAnNBmOLD  AVE. 
Mission. .9fll»B03-M8-904-  ■  Ban  Francisco 

-  -  T  I  It  — mn — T"— 


Phone  Franklin    ^400  j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch-mRe 


Mi 
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Richmond;  owner,  H.  de  Norman- 
iie,  1136  Sather  St.,  Berkeley;  con- 
tractor, Mark  Bristol,  581  31st  St., 
Dakland. 

rAGES  (2),  $2500  each;  S  Cutting 
St.,  bet.  24th  and  26th  Sts.,  Rich- 
nond;  owner,  H.  de  Normandie, 
L136  Sather  St.,  Berkeley;  contrac- 
:or,  Mark  Bristol,  581  31st  St., 
Oakland. 


BUILDING  CONTRACTS 

SAN   JOA^kJIN    COUNTY 


RE  building,  |7500;  No.  806  E. 
Weber  St.,  Stockton;  owner,  A.  C. 
Parker,  941  N-Van  Buren  St., 
Stockton;  contractor,  J.  P.  Watson. 
IDENCE  and  garage,  $7000;  No. 
1623  W.  Park  St.,  Stockton;  own- 
3r,  E.  L.  Morrison,  1812  S.  Grant 
3t.,  Stockton. 

[ODEL  store,  $2300;  No.  336  E. 
Weber  St.,  Stockton;  owner,  F.  D. 
ind  H.  J.  Sanguinetti;  contractor, 
1.  A.  Allen,  932  N.  Sutter  St.,  Stock- 
ton. 

IDENCE   and   garage,      $2400;      No. 
J268    S.    American      St.,      Stockton; 
)wner.  Miss  Constance  Martin;  con- 
tractor,   C.    E.    Totten. 
IDENCE     and     garage,     $4500;     No. 
HO    N.      Argonaut      St.,      Stockton; 
owner,     William       Peenstra,       2261 
Kensington    Way,    Stockton. 
IDENCE   and    garage,      $5500;      No. 
1220    W.    Magnolia      St.,      Stockton; 
jwner,     G.     W.    Donaldson,     111     E. 
left'erson  St.,  Stockton. 
IDENCE    and     garage,     $3800;     No. 
1520    W.   Flora   St.,    Stockton;    own- 
sr,   Marie   Wolf. 

RE  building  and  sheet  metal  shop, 
^0,000;  No.  545  So.  San  Joaquin 
St.,  Stockton:  owner,  R.  E.  Eraser, 
ns  S-Cali£ornia  St.,  Stockton;  con- 
tractor, H.  H.  Henning,  1751  W- 
Berkeley  Way,  Stockton. 
IDENCE  and  garage,  $4000;  No. 
135  E.  Pinchot  St.,  Stockton;  own- 
jr,  Thomas  A.  Little;  contractor, 
Frank  P.  Guyon,  701  N.  Central 
St.,   Stockton. 

[ODEL  and  new  foundation,  $5500; 
No.  348  E.  Arcade  St.,  Stockton; 
3wner,  G.  B.  Risso,  3  E.  Ash  St., 
Stockton;  contractor,  B.  A.  Fisher, 
)23  S.  Hunter  St.,  Stockton. 
IDENCE  and  garage,  $5000;  No. 
2711  Dwight  Way,  Stockton;  own- 
ir,  Paul  Oard,  344  N-Callfornia  St.. 
Stockton;  contractor,  J.  A.  P'^l- 
?arpo,  Savings  &  Loan  Bank  Bldg., 
Stockton. 

RTMENTS  and  store  building, 
t;6000;  No.  1001  So.  El  Dorado  St., 
Stockton;  owner,  F.  Rossi;  con' 
tractor,  P.  Nomellini,  2286  E. 
Washington  St.,  Stockton. 
IDENCE  and  gara.cre,  $6000;  No. 
1228  W.  Magnolia  St.,  Stockton; 
owner,  G.  W.  Donaldson,  111  E. 
Jefferson  St.,  Stockton. 
IDENCE  and  garage,  $5500;  No. 
164  5  W.  Park  St.,  Stockton;  own- 
RT.    E.    M.   Lewis. 

3LLING  and  garage,  $6000;  No. 
1615  W.  Harding  Way,  Stockton; 
owner,  A.  B.  Hansen. 
■AIRING  store  building,  $3000;  No. 
831  S.  Center  St.,  Stockton;  owner, 
George  E.  Davis,  1215  W.  Rose  St., 
Stockton. 

IDENCE  and  garage,  $3500;  No. 
895  So.  Horace  St.,  Stockton;  own- 
er, Mrs.  M.  Osterman;  contractor, 
F.  P.   Anderson. 

iCERY  and  bakery  building,  $16,500 
No.  445  N-San  Joaquin  St.,  Stock- 
ton; owner,  C.  E.  Curnow,  1245  E- 
Poplar  St.,  Stockton;  contractor, 
T.  E.  Williamson,  ■  1859  'W-Park 
Ave.,  Stockton. 

IIDENCE  and  garage,  $1800;  No. 
2161  S-California  St.,  Stockton; 
owner,  Robert  Wagner:  contrac- 
tor, F.  M.  Liscom,  1234  N-Baker 
St..  Stockton. 


COMPLETION    NOTIC'ilS 


SAN   JOA(lU\N    COUNTY 


Mar.  1,  1926— LOTS  9  AND  11  BLK  8, 
West    of    Center    St.,    Stockton.      G 

Viviano    to    Charles    Garfield 

March    5,     1926 

Mar.  4,  1926— LOT  15  BLK  1,  Lake- 
side Terrace  No.  2,  Stockton.     John 

D  Jacobs  to  C  C  Henderson 

Feb.    27,    1926 

Mar.  5,  1926— LOT  11  BLK  11,  Survey 
No.  2999,  Stockton.  William  E 
Roberts  to  whom  it  may  concern 
March    5,    1926 

Mar.  2,  1926 — LOTS  2,  4,  6,  8,  10  BLK 
22,  Supplement  to  Survey  No.  2999, 
Stockton.  Vicent  Dave  Valo  to 
whom  it  may  concern.  ..  .Mar.  2,  1926 


LIENS  FILED 


SAN   JOAftUIW    COUNTY 


Recorded  Amount 
Mar.    4,    1926 — LOT   16   BLK    12,    Lake 
Park,    Stockton.      Yolland      Ice      & 
Fuel   Co   vs   E    N   Fessier    and    wife 
$184.49 


BUILDING     CONTRACTS 


jrded  Accepted 

.  1,  1926— LOTS  9  AND  11  BLK  8, 
est  of  Center' St., -Strickton-.  ^'t: 
iviano-    to     Charles     Garfield 


SACRAMENTO    COUNTY 

DWELLINGS  (3),  5-room  and  garages, 
$3950  each;  No.  1008-1016-1024  Fre- 
mont Way,  Sacramento;  owner,  J. 
W.  Hoopes,  5140  14th  St.,  Sacra- 
mento. 

DWELLINGS  (2)  4-room  and  garages, 
$1750  each;  No.  3323-3331  San  Car- 
los Way,  Sacramento;  owner, 
Bowen  &  Klein,  1009  8th  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3750 
No.  1824  Discovery  Way,  Sacra- 
mento; owner,  W.  E.  Darby,  1816 
47th  St.,  Sacramento;  contractor,  J. 
P.  Howell,   1837   47th   St.,  Sacto. 

DWELLING,  5-room  and  garage,  $2970; 
No.  2201  36th  St.,  Sacramento;  own- 
er, S.  C.  Morris,  1225  5th  St.,  Sac- 
ramento; contractor,  M.  F.  Terra, 
2315   9th   St.,  Sacramento. 

DWEl^LING,  8-room  and  garage,  $8500 
No.  1355  46th  St.,  Sacramento;  own- 
er, W.  &  K.  Co.,  817  J  St.,  Sacra- 
mento. 

DWlOLLlNG,  5-room  and  garage,  $2800; 
No.  1724  4!)th  St.,  Sacramento;  own- 
er, J.  V.  Walker,  1728  49th  St.,  Sac- 
lamonto;  contractor,  A.  McFar- 
lanc,    1,'"):j3    33rd    St.,    Sacramento. 

DWELLlNc;,  7-r()om  and  garage,  $10,- 
OdO;  No.  1049  44th  St.,  Sacramento; 
owner,  Dr.  Albert  N.  Johnson,  1141 
38th  St.,  Sacramento;  owner,  W.  L. 
Chattcrton.   1032   42nd   St.,  Sacto. 

DWIOLIjINGS  (2)  4-room  and  garages, 
$3400  each;  No.  4210-4218  12th  Ave., 
Sacramento;  owner,  It.  AV.  Drown 
IS:',(I    H   St.,   Sacramento. 

DAVELLINGS  (2)  5-room  and  garages, 
$1600  each;  No.  2810-2819'  Castro 
Way,  Sacramento;  owner,  R,  W. 
Brown,    1820  H   St.,    Sacramento. 

DUELLING,  0-room  and  garage,  $4600- 
No.  1333  47th  St.,  Sacramento;  own- 
er, S.  W.  Ottinger.  2201  J  St.,  Sac- 
ramento. 

ADDITION  and  general  alterations. 
$7500;  No.  3226  Montgomery  Way 
f^cramento;  owner,  E.  O.  Schnetz, 
tJ  ^t9  ^'-•'  Sacramento:  contractor, 
H.  W.  Robertson,  2633  6th  Ave. 
Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sncramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

nn.'i  Stxtit  Strfft 


FINISH  2  3-room  and  bath  flats,  $1500; 
No  1021  E  St.,  Sacramento;  owner, 
Archie  Dixon,  1023  E  St  Sacra- 
mento; contractor,  O.  F.  Neal,  1431 
8th  St.,  Sacramento. 

DWELLING,  5-room,  $3750;  No.  3623 
3rd  Ave.,  Sacramento;  owner,  r. 
F  Pedrone,  3723  3rd  Ave.,  Sacra- 
mento; contractor,  Jos.  Pedrone, 
3723   3rd  Ave.,   Sacramento. 

DWELLING,  5-roora  and  garage,  $4000 
No.  921  42nd  St.,  Sacramento;  ovtd- 
er,  Geo.  C.  Bassett,  1040  4oth  St., 
Sacramento.  .-AnA. 

DWELLING,  5-room  and  garage,  $5000, 
No.  2633  3rd  Ave.,  Sacramento; 
owner,  G.  Wyman,  1015  U  St.,  Sac- 
ramento; contractor,  W.  R.  Saun- 
ders,  2614   I   St.,   Sacramento. 

DWELLINGS  (4)  4-room  and  garages 
$1800  each;  No.  2748-56-60-42  39th 
St.,  S'acramento;  owner,  John 
Thomas,  Oakland;  contractor,  W. 
R.   Saunders,   2614   I  St.,  Sacto. 

DWELLING,  6-room  and  garage,  $6000; 
No.  3237  Curtis  Park  Drive,  Sacra- 
mento; owner,  Fred  Stuckert  Sr., 
3027   2nd  Ave.,   Sacramento. 

DWELLINGS,  (4)  4-room  and  garages, 
$1950  each;  No.  3801-09-25-33  33rd 
tit.,  Sacramento;  owner,  Frank  P. 
Williams,   932   42nd  St.,  Sacramento 

DWELLINGS  (6)  5-room  and  garages, 
$3000  each;  No.  i)48-956-957-965-973 
3rd  Ave.,  Sacramento;  owner,  F.  P. 
William,   932    42nd    St.,   Sacramento. 

DWELLING,  6-room  and  garage,  $6500; 
No.  2763  25th  St.,  Sacramento; 
owner,  A.  H.  Wilson,  2525  6th  Ave., 
Sacramento. 

DWELLING,  6-room  and  garage,  $2500; 
No.  4017  V  St.,  Sacramento;  own- 
er, F.  P.  Di  Benedetto,  1815  6th  St., 
Sacramento. 

CHURCH  and  Sunday  school,  $35,000; 
$3600  4th  Ave.,  Sacramento;  own- 
er. Oak  Park  M.  E.  Church,  2814 
34th  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $3000; 
No.  3017  1st  Ave.,  Sacramento; 
owner,  J.  C.  Beandny,  3019  1st  Ave 
Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  4633  Burkingham  Way,  Sacra- 
mento; owner,  M.  Furtado,  2915 
24th   St.,   Sacramento. 

DWELLINGS  (2)  5-room  and  garages, 
$2000  each;  No.  3957-3961  3rd  Ave., 
Sacto.;  owner,  Emma  Sawtelle, 
2424  W  St.,  Sacramento;  contrac- 
tor, W.  T.  Foster,  3400  4th  Ave., 
Sacramento 

DVVI';lLING,  5-room  and  garage,  $2975; 
No.  1560  49th  St.,  Sacramento;  own- 
er, I.  L.  Johnson,  1260  33rd  St., 
Sacramento. 

DWEIjLING,  7-room  and  garage,  $6600; 
No.  1327  42nd  St.,  Sacramento;  own- 
er, G.  E.  Harvie,  2212  T  St.,  Sac- 
ramento. 

DWELLING,  4-room  and  garage,  $2300; 
No.  1816  Beverly  Way,  Sacramento 
owner,  Thos.  F.  King,  Bo.\  2674  Rt. 
7,   S'acramento. 

D\Vi;i.,LING,  4-room  and  garage,  $2700; 
No.  3116  8th  Ave.,  Sacramento; 
owner,  E.  M.  Norton,  3117  O  St., 
Sacramento. 

DWIOLLING,  5-room  and  garage,  $2900; 
No.  1833  40th  St.,  Sacramento;  own- 
er. J.  C.  Brown,  1825  40th  St.,  Sac- 
ramento. 

D^\'K)JLING,  5-room  and  garage,  $4000; 
No.  30.>2  24th  St.,  S'acramento:  own- 
er, D.  Cippa,  2914  J  St.,  Sacra- 
nipnto:  contractor,  W.  P.  Cippa, 
i;..60   27th   St.,   Sacramento. 

REMODEL  front  and  install  fixtures, 
.n950;  No.  516  K  St.,  Sacramento; 
owner,  Geo.  Shafer  et  al,  1925  G 
St.,  Sacramento;  contractor,  W.  E. 
•Truesdale,    Sacramento. 

DWELLING,  4-room  and  garage,  $2000; 
No.  3181  C  St.,  Sacramento;  owner, 
}A'\-i  Mears,  Brighton;  contractor, 
O.  M.  Frohling,  409  El  Camino  Ave., 
Nortli    Sacramento. 

DWl^LLTNG.  4-room  and  garajje,  $2200; 
No.  1812  Larkin  Way.  Sacramento; 
owner,  W.  R.  McWilliams,  1127  W 
St.,    Sacramento. 

D\\ELLING,  and  garage,  $6000;  No. 
3343  H  St.,  Sacramento;  owner,  W. 
E.  Coffman,  3301  J  St.,  Sacramento; 
contractor,  P.  R.  Opdyke,  3239  E 
St..   Sacramento. 

DWELLING.  5-room  and  garage,  $4950: 

Njj.  14}1.3,Uh  St.,  Sacramfrnto;ewn- 

rr.M.    F.    Elcoat,    1810    M   St..    Sac- 

■rtimonto;  contractor,   P.  R.' -Qpayke.' 

-  .^.i2dg-.  E -St,^  -S««Miin«tito-. ^ 
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DWELLING,  5-room  and  garage,  $3950; 
No.  2541  8th  Ave.,  Sacramento; 
owner,  P.  R.  Opdyke,  3239  E  St., 
Sacramento. 

RAISE  dwelling  and  general  repairs, 
1300;  No.  4231  T  St.,  Sacramento; 
owner,  E.  Fuller,  4231  F  St.,  Sacra- 
mento; contractor,  P.  R.  Opdyke, 
3239   E  St.,  Sacramento. 

BUILD  shed  and  office,  ?3000;  No.  1833 
37th  St.,  Sacramento;  owner,  Cap 
Wrecking   Co.,   Premises. 

DWELLING,  4-room  and  garage,  $1800; 
No.  2152  6th  Ave.,  Sacramento; 
owner,  Geo.  Willis,  Rt.  4  Box  1114, 
Sacramento. 

DWELLING,  5-room  and  garage,  $2700 
No.  1828  2nd  Ave.,  Sacramento; 
owner,  O.  C.  Davidson,  920%  V  & 
W,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1468  33rd  St.,  Sacramento;  own- 
er, W.  B.  Phillips,  2300  L  St.,  Sac- 
ramento. 

DUPLEX  dwelling,  6-room  and  ga- 
rage each,  $12,000;  No.  1213  39th 
St.,  Sacramento;  owner,  S.  W. 
Cross,  921  J  St.,  Sacramento;  con- 
tractor, R.  M.  Smith,  1417  32nd  St., 
Sacramento. 

ADD  one-story,  $3000;  No.  923  8th  STt.. 
Sacramento;  owner,  J.  Schacbt, 
1519  11th  St.,  Sacramento;  contrac- 
tor, R.  M.  Smith,  1417  32nd  St.. 
Sacramento. 

DWELLING,  4-room  and  garage,  $3500; 
No.  2841  59th  St.,  Sacramento,  own- 
er, A.  C.  Van  Winkle,  2857  59th  St., 
Sacramento. 

DWELLING,  5-room  and  garaffe,  $4000; 
No.  2513  E  St.,  Sacramento;  owner, 
Chas.    Lea,    2904   G  St.,   Sucramento. 

DWELLINGS  (2),  5-room  and  garages, 
13950  each;  No.  2709-2701  Portola 
Way,  Sacramento;  owner,  F.  H. 
Bell.    1306    36th    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  1267  34th  St.,  Sacramento;  own- 
er. H.  A.  Fogelsong,  1309  35th  St., 
Sacramento;  contractor,  H.  M. 
Earde,    1036    Dolores   Way,    Sacto. 

DWELLINGS  (3),  4-room  and  garages. 
$1750  each;  No.  3962  3rd  Ave.  and 
3958-70  8th  Ave.,  Sacramento;  own- 
er, Bowen  &  Klein,  1009  8th  St., 
Sacramento. 


DWELLING,  4-room  and  garage,  $3000; 
No.  1565  35th  St.,  Sacramento;  own- 
er, W.  J.  Clark,  2656  Harkness  Way 
Sacramento. 

DWELLING,  5-room  and  garage,  $4950; 
No..  421  35th  St.,  Sacramento;  own- 
er. Culver  C.  Rogers,  1909^^  N  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  365  33rd  St.,  Sacramento;  own- 
er. Hill  &  Cowgill,  542  West  El 
Camino   Ave.,   North   Sacramento. 

DWELLING,  6-room  and  garage,  $2500; 
No.  1357  57th  St.,  Sacramento;  own- 
er,  H.   S.  Parker,   Premises. 

DWELLING,  5-room  and  garage,  $5000; 
No.  1324  43rd  St.,  Sacramento;  own- 
er. Flora  C.  Harvey,  2005  F  St., 
Sacramento. 

DAVELLING,  5-room  and  garage,  $2980; 
No.  3133  4th  Ave.,  Sacramento; 
owner,  G.  W.  J.  Nicolaus,  3981  3rd 
Ave.,  Sacramento;  contractor,  M. 
F.   Terra,   2315    9th   St.,   Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Feb.  8,  1926— S  %  LOT  1,  V,  W,  14th 
and  15th  Sts.,  Sacramento.  S  E 
Heden  to  whom  it  may  concern.. 
Jan.    5,    1926 

Mar.  1,  1926 — LOT  76,  Ridge  Park, 
Sacramento.  Frank  G  Zimmerman 
to  whom  it  may  concern. Mar.  1,  1926 

Mar.  2,  1926— E  42  FT.  N  83.15  FT. 
Lot  5,  Schulze  Tract,  Sacramento. 
G  O  Griffiths  to  whom  it  may  con- 
cern   (2    buildings) ...  .March    2,    1926 

Mar.  1,  1926— S  PTN  LOTS  1  AND  2 
K,  L,  11th  and  12th  Sts.,  Sacra- 
mento. Wm  S  and  H  H  Hart  to 
whom   it  may   concern ...  Mar.    1,   1926 

Mar.  2,  1926 — E  FIFTY-FIFTH  ST., 
bet.  U  and  V  Sts.;  Lot  1716,  Elm- 
hurst.  O  A  Lux  to  whom  it  may 
concern Mar.    2,    1926 

Mar.  3,  1926 — LOT  53,  South  Curtis 
Oaks  Sub.  No.  4,  Sacramento.  B  W 
Begeer  to  whom  it  may  concern.. 
Feb.    24,    1926 

Mar.  3,  1926— PTN  BLK  14,  North 
Sacramento  Sub.  No.  3  and  Blk  45, 
North    Sacramento    Sub.    No.    8.      M 


A  Mobley  to  whom  it  may  concerr 
Mtr.   3,   1S8 

Mar.  5,  1926— LOT  20  BLK  9,  WesI 
Del    Paso    Heights    Amended.      Raj 

C    Hager    and    Eva    M     'ux) 

Feb.    28,   113 

Mar.  8,  1926— LOT  14,  Willi  Tract  No 

2,  Sacramento.  Henry  McVeigh  to 
whom   it   may  concern ..  .Mar.   8,   ih 

Mar.   8,   1926— PTN.   BLK   14,   Sub.   No' 

3,  North    Sacramento.      Herbert    Ji 
Martin  to  whom  it  may  concern.. 
Feb.     23,    1!5 


LIENS  FILED 


SAi;UAMKNTO    COUNTY 


Recorded  Amort 

Mar.  1,  1926— LOT  10  BLK  27,  Oak 
Park,  Sacramento.  Tilden  Lumliei 
&  Mill  Co  vs  Frank  F  and  Celif; 
(ux)    White    $]i 

Mar.  2,  1926 — LOT  305,  Elmhurst.  E 
S' Carpenter  vs  E  Evangelist! .  $1035  ! 

Mar.  3,  1926— LOT  55,  Showier  Ter- 
race, Sacramento.  Louis  S  Farn.s- 
worth  vs  Ben  Leonard  Co,  Tom 
Priichard      sj; 

Mar.  6,  1926— LOT  16,  Gillen  Oaks. 
Sacramento.  A  W  Willias  vs  G  h 
Grant      .<86) 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzlingword— the  meaning  of  overhead, 
novocaine,  etc.,thi8"Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Word3. 
2700  Pages.  60OO  Illustratjons.  Regular  and  India 
Paper  Editions.  Write  forspeclmen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper! 

G.  &  C.  Merriam  Co.,  Springfield.  Mass. 


THE  CONTRACTORS*  ROOM 

BUILDINO  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architecta,  Engineers  and  Owners  are  luvlted  to  forward  plans  of 
thetr  projects  to  BUILDINO  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work  is  let. 


J.  A.  MOHR  &  SON 

General  P«lntlii«r  Contraetwrs 
Specialists  In 

Compressed  Air  Painting 
and  Smd  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dieffc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

C  LAS! 

For  all  Building  Purposes 

We  solicit  your  inquiries 
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KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 
Engine 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  w^heels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  w^ill  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  ve-ork,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    fvater  measuring    tank,    and    Light   Duty   Hoist. 


Send  Back  this 
Coupon! 


/ 


^^^^  HarroD,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

P  Please  send  me  by  re*urn   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.  Also  price  with 
equipment  as  followa: 


Representatives : 

HABRON,  RICKARD  &  McCONE  CO^ 
139  Townsend  Street  San  Francisco,  Calif. 

HABROIf,  RICKARD  k  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 
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COYOTE   POINT  BAY   BRIDGE  PLANS 
FILED  AT  REDWOOD   CITY 


Plans,  specifications  and  estimates  of 
cost  on  the  proposed  bridge  across 
San  Francisco  bay  from  Coyote  Point, 
San  Mateo  county,  to  Alvarado,  Ala- 
meda county,  have  been  filed  with  the 
County  Clerli  at  Redwood  City  by 
Frank  C.  Towne  and  Marlv  E.  Noon, 
representing  the  Coyote  Bridge  Cor- 
poration. These  plans  and  estimates 
will  be  presented  to  the  San  Mateo 
County  Board  of  Supervisors  for  ap- 
proval at  their  next  meeting,  sched- 
uled for  March  22. 

According  to  the  estimates  filed  the 
cost  of  the  bridge  will  be  about  $11,- 
580,000.  Of  this  total  cost,  more  than 
$7,000,000  will  go  to  the  construction 
of  the  bridge  proper,  the  moles  and  the 
turnstiles,  according  to  the  estimates. 
The  costs  on  some  of  the  other  items 
in  the  project  will  be:  Financing. 
$1,250,000;  engineering,  $400,000;  rights 
of  way,  $300,000;  interest,  $700,000; 
Alameda  county  approach,  $530,000,  and 
San   Mateo   county   approach,    $610,000. 


Wage    Increases    in    Construction 

Industry  Will  be  Resented  by  Public 

^ATIO^  WIDE    PERIOD    OP    IXTEVSK       ACTIVITY      OF       PAST      THREE 

YEARS    DEPENDS    IJPON    W.\GES    AND    COSTS    OF    MATERIALS— RENTS 

AT   FAIRLY   STABLE   AVERAGE   Li:Vi;i RAISE    AND    DECLINE    OF 

MATERIALS    PRICES    CITED — FIVE-DAY        WEEK        DIOCLARED 
UNSOUND    AND   I  NECO.VO.MIC 


By    A.   W.   Dickson,   Elxecutive    Secretary,    National 

Trades  Bmployers 


AsHOciation      of      Building 


It  is  generally  accepted  by  those  who 
have  made  a  study  of  conditions  in  the 
construction  industry  that  whether  or 
not  the  nation-\vide  period  of  intense 
activity  of  the  past  three  years  will 
continue  at  the  same  pace  in  the  im- 
mediate future  will  depend  mostly  on  the 
trend  of  building  wages  and  the  cost 
of  liuilding  materials. 

Most  authorities  are  agreed  that  the 
immense  building  shortage  which  ac- 
cumulated during  the  recent  World 
War  and  the  depression  following  its 
termination  has,  in  the  majority  of  in- 
stances, been  made  up.  Therefore  the 
pressure,  which  resulted  in  a  determin- 
ation to  build  at  any  cost,  has  been 
largely  removed.  Consequently  the 
prospective  builders  of  the  future  will 
be  more  concerned  with  costs  than 
they  were  in  the  past. 

Construction  Needs 

It  has  been  estimated  that  the  nor- 
mal building  need  of  the  country  for 
obsi;lescence  and  new  demands  runs 
approximately  $4,000,000,000  a  year.  To 
this  figure  there  must  be  added  the 
normal  requirements  of  the  population 
growth,  which  may  be  stated  at  about 
2,000,000   persons  annually. 

An  important  factor  which  must  be 
considered  in  analyzing  the  future 
trend  of  the  industry  is  that  American 
people  in  all  walks  of  life  are  no  long- 
er satisfied  with  the  standards  of  liv- 
ing- which  prevailed  a  decade  ago,  par- 
ticularly as  far  as  housing  facilities 
are  concerned.  People  are  demanding 
better  homes,  office  buildings,  church- 
es, theaters,  etc.  Equipment  which  a 
few  years  ago  was  considered  as  a 
luxury  is  now  looked  upon  as  being 
a   necessity. 

Practically  every  city  of  any  size  is 
witne.ssing  a  well  defined  movement 
on  the  part  of  an  ever  increasing  num- 
ber of  people  to  get  away  from  the 
more  congested  areas  to  a  semi-rural 
environment.  This  has  been  made  pos- 
sible by  the  goods  roads  and  the  uni- 
versal use  of  the  automobile  as  an  ef- 
ficient and  rapid  means  of  transporta- 
tion. Thus  is  created  an  unprecedented 
demand  for  housing  facilities  in  sub- 
urban communities. 

Obsolescence    In    Buildings 

Another  important  factor  is  obso- 
lescence in  buildings.  On  every  hand 
buildings  are  being  razed,  which  a  few 
years  ago  might  have  been  considered 
as  satisfactory.  Obsolescence  is  being 
hastened  in  many  instances  on  account 
of  increases  in  land  values,  owners 
realizing  that  the  financial  return 
from  out  of  date  structures  is  not  com- 
mensurate with  the  value  of  the  land 
on   which  they  stand. 

As  stated  above  the  pressure  has 
been  largely  removed.  consequently 
the    prospective    builder    of    this    year 


will  have  to  exercise  more  care  and 
be  assured  that  the  income  from  a 
new  development  will  bear  a  definite 
ratio    to    construction    costs. 

Rents  the  country  over  are  at  a  fair- 
ly stable  average  level,  the  general  ten- 
dency being  downward  rather  than  up- 
ward. Therefore  this  leaves  as  the 
principal  determining  factor  in  con- 
sidering new  ppjjects  the  elements 
which  enter  into  building  costs  repre- 
sented largely  by  wages  and  building 
material   prices. 

The  present  intense  activity  in  the 
construction  industry  which  got  under 
way  in  1923  can  be  traced  as  in  almost 
direct  relation  to  the  declining  trend 
in  the  cost  of  building  materials. 
Survey    Data    Noted 

A  study  of  the  situation  made  re- 
cently by  the  National  Industrial  Con- 
lerence  Board  shows  that  taking  1919 
as  a  starting  point  prices  of  building 
materials  rose  nearly  fifty  per  cent 
within  a  period  of  twelve  months,  and 
building  wages  mounted  to  the  highest 
point    since    the    wax. 

Early  in  1920  building  materials  be- 
gan a  rapid  decline  and  by  the  middle 
of  1921  reached  the  lowest  point  of  the 
1919-1925  period.  Building  wages  also 
took  a  slight  drop  during  this  time, 
but  failed  to  reach  the  low  level  to 
which  material  prices  fell.  Stimulated 
by  declining  wage  and  material  prices, 
building  activity  began  to  increase  in 
l!i21,  rising  in  1922  to  a  point  approxi- 
mately thirty  per  cent  above  the  1919 
average.  The  real  boom .  did  not  get 
under  way,  however,  until  1923.  Bach 
year  since  1921  has  brought  forth  an 
enlarged  volume  of  construction,  the 
peak  having  been  reached  in  1925  when 
tlie  t-stal  volume  of  permits  issued 
passed  the  six  and  one-half  billion  dol- 
lar mark. 

With  the  increased  activity  of  1923 
building  wages  began  to  rise  and  they 
have  been  on  the  ascendency  ever 
-since.  They  are  at  the  present  time 
about  50  per  cent  above  the  1919  level 
and  approximately  10  per  cent  higher 
than  the  level  at  the  peak  of  the  in- 
flation period  in  1920.  The  level  of 
rates  now  is  133  per  cent  above  the 
level  of  1913,  according  to  the  United 
.States  Dejiartment  of  Labor,  as  com- 
pared to  124  per  cent  above  a  year  ago, 
or  an  increase  of  9  per  cent.  In  1923 
the  level  was  107  per  cent  above  1913, 
and  in  1922  it  was  about  97  per  cent 
above.  This  show-s  the  steady  advance 
that  has  been  made  in  labor  costs  dur- 
ing the  past  few  years. 

Just  the  reverse  condition  exists  as 
legards  building  material  prices.  At 
the  close  of  1925  these  were  about  14 
per  cent  lower  than  they  were  in  1919. 
Furthermore,  material  prices  have  re- 
(Continued    on    Page    8) 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  United  States  Civil  Service  Com- 
mission announces  that  the  $165,000,- 
000  Federal  building-  program,  legisla- 
tion for  which  has  passed  the  House 
and  is  now  before  the  Senate,  will  re- 
quire the  services  of  50  or  more  asso- 
ciate c  nstruction  engineers  for  field 
work  in  addition  to  the  architects,  ar- 
chitectural engineers,  mechanical  en- 
gineers, and  structural  engineers  now 
being  recruited  for  employment  in  the 
office  of  the  Supervising  Architect  at 
Washington.  Until  April  27  the  Civil 
Service  Commission  will  receive  ap- 
plications for  positions  of  associate 
construction  engineers  for  duty  in  the 
field.  The  entrance  salary  is  $3000  a 
year.  Higher-salaried  positions  are 
filled  through  promotion.  These  field 
construction  engineers  will  be  in  re- 
spinsible  charge  of  the  erection  of 
Federal  buildings  constructed  by  pri- 
vate contractors.  Applicants  will  not 
be  required  to  report  for  examination 
at  any  place  but  will  be  rated  on  evi- 
dence of  their  education,  training,  ana 
experience. 


Classification  of  111,960  acres  of  public 
land  in  Colorado,  Oregon,  Utah  and 
Washington  as  valuable  for  water 
power  purposes  was  completed  by  the 
conservation  branch  of  the  geological 
survey  during  February,  it  is  an- 
nounced by  the  interior  department. 
In  addition,  4535  acres  of  public  land 
in  California  and  Wyoming  were  re- 
served by  applications  filed  under  the 
provisions  of  the  federal  water  power 
act. 


Orders  booked  by  351  of  the  prin- 
cipal softwood  mills  during  the  week 
ended  February  27  were  13  per  cent 
ahead  of  their  production,  but  their 
shipments  were  only  9  per  cent  ahead 
of  the  same  mark,  so  that  there  has 
been  an  increase  in  the  total  unfilled 
orders.  Bad  weather  in  most  consuming 
sections,  however,  according  to  the 
"American  Lumberman,"  has  been  re- 
tarding the  opening  up  of  spring  de- 
mand  for   building   items. 


Ccnstruction  of  a  dam  and  power 
plant  to  generate  power  on  the  Santa 
t-'lara  river  in  Ventura  county,  to  cost 
$2,000,000,  is  contemplated  by  the  Ojai 
Irrigation  District.  The  proposed  power 
plant  will  generate  6700  horsepower. 
Applications  fcr  water  rights  have 
been  filed  with  the  State  Department 
of  Public   Works. 


"The  boom  in  Florida  has  about 
spent  its  force,"  said  W.  H.  Feigen- 
son,  president  of  the  Portland  Chapter, 
Associated  General  Contractors,  on  his 
return  from  a  trip  around  the  co'jntry, 
visiting  all   the  large  cities. 


Net  profits  cf  the  United  States  Cast 
Iron  Pipe  and  Foundry  Company  for 
1925  totaled  $5,501,265,  after  deductions 
for  taxes  and  all  charges.  After  the 
payment  of  $r,4i41,370,  the  earnings 
were  equivalent  to  $33.83  per  share  on 
the    outstanding   conimrn    stock. 


With  freight  rates  about  equal  to 
those  of  pre-war  times  and  with  prices 
of  coal  and  other  materials  for  operat- 
ing much  higher,  the  Federal  railways 
of  Austria  last  year  cut  their  deficit 
from    $3,000,000,    to   less   than    $200,000. 


Frank  C.  McDonald,  president  of  the 
State  Building  Trades  Council,  in  his 
address  to  the  26th  annual  convention 
of  that  body  in  Marysville,  referring 
to  the  "American  Plan"  declared  that 
building  erected  under  it  would  not  be 
of  the  substantial  type  characteristic 
of  union  labor.  Continuing,  he  said: 
American  Plan  contractors  have  with- 
held materials  that  should  have  en- 
tered into  the  construction  of  build- 
ings, substituted  cheap  and  inferior 
materials,  and  often  violated  the 
building    construction    law. 


A  threatened  strike  of  3000  masons, 
bricklayers  and  plasterers  in  Greater 
New  York  was  averted  recently  when  a 
new  contract  allowing  increased  wages 
was  given  500  men  who  had  been  on 
strike  since  February  28.  All  are  mem- 
bers of  the  International  Bricklayeirs, 
Masons  and  Plasterers  Union.  The 
agreement,  which  extends  to  March  1, 
1928,  allows  the  masons  $14  a  day  and 
laborers  $9,  against  the  previous 
wages  of  $12  and  $8,  respectively. 


Logging  operations  will  be  started 
March  29  at  the  Sugar  Pine  sawmill, 
Madera  county,  according  to  D.  C. 
Birch,  superintendent  of  the  Madera 
Sugar  Pine  Lumber  Company.  The 
mill  will  begin  its  seasonal  cut  April 
2.  The  season's  cut  is  expected  to  be 
50,000,000  feet,  the  mill  usually  operat- 
ing eight  or  nine  months.  Seven  hun- 
dred and  fifty  men  will  be  employed  in 
the    woods    and    sawmill. 


The  senate  agriculture  committee 
has  approved  a  bill  providing  a  $1,000,- 
000  for  federal  co-operation  with  Cali- 
fornia in  forest  protection  and  refor- 
estation by  the  regulation  of  water 
flow.  The  appropriation  would  be 
available  at  the  rate  of  $200,000  a  year 
for  five  years. 


All  hospitals  to  be  '-•illt  in  the  fu- 
ture in  Berkeley  must  be  of  fireproof 
class  A  or  B  type,  and  must  be 
equipped  with  all  possible  safety  de- 
vices, the  Berkeley  city  council  hav- 
ing ordered  City  Attorney  Earl  Sinclair 
to  draft  an   ordinance   to   that  effect. 


W.  H.  Warnecke,  engineer  employed 
on  the  Bowman  Lake  project  of  the 
Nevada  Irrigation  District  at  Nevada 
City,  died  in  that  city  March  13.  Death 
was  due  to  heart  failure.  He  was  45 
years  old  and  a  graduate  of  the  Uni- 
versity of  California.  A  widow  nd 
daughter    survive. 

Professor  John  W.  Gregg,  head  of 
the  Landscape  Design  Division,  Col- 
lege of  Agriculture,  University  of  Cali- 
fornia, has  been  elected  a  councilor  of 
the  American  Civic  Association.  The 
P'sition  is  one  corresponding  to  mem- 
bership on  an  executive  committee. 

Rodney  Messner,  engineer,  formerly 
connected  with  the  California  state 
highway  commission,  will  he  a  candi- 
date for  the  office  of  county  surveyor 
cf  Marin  county  at  the  coming  election. 

Unfilled  orders  of  the  United  States 
Steel  Corporation  at  the  end  of  Febru- 
ary totalled  4,616,822  tone,  a  decrease 
of  265,917  tons  compared  with  the  close 
of  the  preceding  month. 


Clarence  Bovey  of  Stockton,  president 
of  the  San  Joaquin  Society  of  Engi- 
neers, has  received  the  appointment  of 
maintenance  engineer  for  Division  10 
of  the  California  Highway  Commission, 
to  succeed  R.  E.  Pierce  who  recently 
was  named  acting  division  engineer. 
Division  10  includes,  Sacramento,  San 
Joaquin,  Stanislaus,  Amador,  Calaveras, 
Tuolumne  and  portions  of  Yolo  and 
Sacramento  Counties.  Mr.  Bovey  has 
been  connected  with  the  highway  com- 
mission for  a  dozen  years  in  various 
capacities,  and  until  his  new  appoint- 
ment was  resident  engineer  of  Stock- 
ton. The  changes  were  occasioned  by 
the  resignation  of  J.  C.  McLeod,  as  di- 
vision engineer. 


First  reading  on  an  ordinance  to 
create  five  positions  in  the  department 
of  public  works,  in  order  to  carry  for- 
ward the  construction  of  the  first 
piers  under  the  $10,000,000  harbor  bond 
issue,  was  enacted  by  the  Oakland  city 
council  March  9.  The  positions  are: 
Chief  structural  designer,  $350  a 
month;  three  other  designers  at  $300, 
$275  and  $250  a  month,  and  one  ser- 
vice  clerk,    salary  as  yet   unfixed. 


Seymour  P.  Thomas,  aged  75  years, 
a  member  of  the  first  graduating  class 
of  Cornell  and  for  many  years  an  en- 
gineer in  New  Y'ork,  died  at  his  home 
in  Berkeley,  March  10.  He  has  been  re- 
tired from  active  professional  work 
for  several  years  and  before  coming 
to  Berkeley,  two  months  ago,  resided 
in  Pasadena.  The  Phoenix  Iron  and 
Bridge  Works  of  New  York  City  was 
the  firm  with  which  Thomas  was  asso- 
ciated  before  his   retirement. 

A.  J.  Fairbanks,  chairman  of  the 
Mendocino  county  board  of  supervis- 
crs  and  road  building  contractor,  died 
in  Petaluma  March  11  following  an  ex- 
tended illness.  He  was  born  in  Augus- 
ta, la.,  July  26,  1S56.  Mr.  Fairbanks 
served  two  terms  as  president  of  the 
Contractors  Association  of  Northern 
California.  A  widow,  one  son  and  a 
riaughter  survive. 


Chester  W.  Moore,  for  sixteen  years 
connected  with  the  city  engineering 
department,  has  been  named  city  en- 
gineer and  superintendent  of  streets 
of  Santa  Barbara.  His  salary  will  be 
$325  a  month.  L.  R.  Walker  has  been 
appointed  assistant  city  engineer.  Both 
appointments  were  made  on  recom- 
mendation of  City  Manager  Edward  E. 
Haskell. 


Architect  Andrew  H.  Knoll,  formerly 
occupying  quarters  in  the  Hearst 
Building  has  moved  to  222  Kearny 
street,   San   Francisco. 

F.  Frederic  Amandes.  architect,  has 
severed  his  connections  with  M.  T.  Jor- 
gensen  and  will  hereafter  engage  In 
the  practice  of  architecture  by  himself 
on  the  11th  floor  of  the  Hearst  Build- 
ing, San  Francisco. 
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NATIONAL,   HUILDERS   ELECT 


David  T.  Riffle  of  Pittsburgh,  Pa., 
was  re-elected  president  of  the  Na- 
tional Association  of  Builders'  Ex- 
clianges  at  the  annual  convention  at 
01<lahoma  City,  Okla.  All  other  offi- 
cers were  also  re-elected  as  follows: 
Robert  L.  Reisinger,  Milwaukee,  first 
vice  president;  W.  H.  George,  San 
F'rancisco,  second  vice  president;  Max 
Uauniann,  New  York,  treasurer.  Earle 
F.  Stokes  of  Pittsburgh  will  continue 
as  executive  secretary  and  Wm.  B. 
King  of  Washington,  D.  C,  general 
counsel. 

One  of  the  most  important  subjects 
discussed  at  the  convention  was  that 
of  a  uniform  lien  law  for  the  states.  W. 
F.  Ciiew,  of  Baltimore,  past  president 
of  the  association,  is  a  member  of  the 
committee  appointed  by  the  Depart- 
ment of  Commerce  to  draft  a  uniform 
lien  law.  He  made  a  report  in  detail 
on  the  progress  to  date  and  of  the 
many  problems  involved.  Sentiment 
was  strongly  in  favor  of  some  sort  of 
legislation  that  will  give  adequate 
protection  to  the  building  industry  and 
at  the  same  time  overcome  the  objec- 
tions which  have  been  raised  to  the 
laws  now  in  force  in  some  of  the 
states. 


MASTER         PAINTERS  TERFECT 

AVESTERN    ASSOCIATION 


The  Western  Painting  &  Decorating 
Association  was  organized  at  a  meet- 
ing in  Portland,  Ore.,  March  13,  with 
representatives  of  the  Master  Painters' 
Association  of  Oregon,  Washington  and 
California   in   attendance. 

Horace  Mann  of  Los  Angeles  was 
elected  president;  A.  F.  Shepherd, 
Seatle,  first  vice  president;  W.  F. 
Blaesing,  Portland,  second  vice  presi- 
dent, and  Forrest  E.  Smith,  Seattle, 
secretary- treasurer. 

The  first  convention  of  the  associa- 
tion will  be  held  in  Portland  on  July 
2  and  3. 

Though  only  California,  Washington 
and  Oregon  representatives  were  at 
the  organization  meeting,  it  is  plan- 
ned to  talve  in  Idaho,  Montana,  Utah, 
Colorado,  Wyoming  and  Nevada  as 
soon  as  possible,  that  they  may  have 
representatives  at  the  convention  this 
summer. 

In  a  short  address.  Secretary  Smith 
declared  he  saw  possibilities  of  from. 
600  to  1000  members  in  this  western 
association  within  a  year  or  two. 


PLUMBERS     ELECT 


California  State  Association  of 
Plumbers  and  Steam  Fitters,  in  con- 
vention at  Stockton,  elected  the  fol- 
lowing officers:  Joseph  J.  Creem, 
Fresno,  re-elected  president;  O.  W. 
Norman,  Sacramento,  re-elected  first 
vice-president;  J.  E.  McDonald,  Oak- 
land, second  vice-president;  Joseph  T. 
Curley,  Long  Beach,  third  vice-presi- 
dent; Charles  A.  Coon,  Los  Angeles, 
re-elected  secretary-treasurer,  and  F. 
M.  Van  Norman,  Los  Angeles,  re-elect- 
ed state  organizer. 

The  meeting  place  for  the  next  con- 
vention is  to  be  chosen  by  the  execu- 
tive board  and  announced  later.  The 
conventions  are  to  be  held  every  two 
years  hereafter. 

A  central  office  of  tlie  association 
■will  be  established  in  Los  Angeles,  it 
was  decided. 


Greater   Safety 
Work    is 


in    Highway 

Aim   of   Road    Builders 


A  nation  wide  movement  for  greater 
safety  in  the.  construction  of  highways 
will  follow  in  the  wake  of  the  Ameri- 
can Road  Builder's  Convention  held  re- 
cently in  Chicago,  according  to  H.  G. 
i,hirley,  president-elect  of  the  organ- 
ization and  Chairman  of  the  Virginia 
State   Highway  Commission. 

"It  was  the  general  consensus  of 
opinion  among  the  30,000  engineers, 
contractors  and  highway  officials  as- 
sembled at  the  convention  that  some- 
thing should  be  done  to  check  the 
erorm:us  loss  of  life  in  automobile 
accidents.  As  a  result,  safety  is  now 
one  of  the  principal  things  taken  into 
consideration  in  the  construction  and 
location  of  highways,"  Mr.  Shirley  said. 

"Perhaps  the  most  prolific  source 
of  accidental  death  to  motorists  is  the 
grade  crossing,"  according  to  Mr. 
Shirley.  "In  a  few  cases  such  crossings 
cannot  be  removed  without  an  unrea- 
sonable expenditure  of  money.  The  ma- 
jority, htowever,  will  be  eliminated 
from  the  nation's  highways,  while  the 
scientific  location  of  routes  will  make 
a  complete  abolition  of  grade  crossings 
pcssible  on  the  newly  built  roads. 

"Nearly  one  thousand  people  were 
lulled  in  and  near  Chicago  last  year  by 
automobiles.  A  great  many  of  these 
deaths  were  the  result  of  careless 
driving-  and  speeding,  but  a  large  num- 
ber were  also  caused  by  roads  too  nar- 
row to  handle  the  traffic.  Highways 
leading  into  the  large  cities  are  now 
being  planned  wider  than  ever  before. 
Modern  safety  signals  and  devices  are 
being  adopted  in  the  cities  and  along 
the  national  routes.  Curves  are  scien- 
tifically constructed  to  reduce  the 
possibility      of      accident,      and       steep 


grades  removed  where  possible  to 
eliminate    the    dangers    of   such    places. 

"This  movement  in  behalf  of  safety 
is  not  confined  to  the  United  States 
alone,"  said  the  Virginia  highway  offi- 
cial. "It  was  learned  from  the  hun- 
dreds of  delegates  from  Canada,  Mex- 
ico, Panama  and  the  South  American 
countries  at  the  American  Road  Build- 
ers' Convention,  that  such  a  movement 
\.as  fast  growing  in  these  nations.  For 
that  reason  it  is  believed  that  the  1927 
meeting  of  the  highway  organization 
will  show  great  progress  along  safety 
lines.  Detailed  reports  of  deaths  caused 
liy  improperly  constructed  and  routed 
highways    will    be    greatly    decreased." 

In  speaking  of  the  1926  road  build- 
ing program  of  the  nation,  the  presi- 
dent-elect was  very  optimistic.  "The 
United  States  registers  approximately 
ninety  per  cent  of  all  the  automobiles 
of  the  world.  The  country  should, 
therefore,  possess  a  highway  system 
of  comparative  extent.  Of  the  three 
million  miles  of  highways  in  the  coun- 
try, a  small  portion  is  improved.  The 
program  of  1926  will  not  only  greatly 
increase  the  system  of  hard  surfaced 
roads,  but  will  as  greatly  decrease  the 
death  hazards  on  the  present  high- 
ways." 

Mr.  Shirley  was  elected  to  the  presi- 
dency of  the  American  Road  Builders 
Association  during  the  convention  in 
January.  He  will  succeed  President  W. 
H.  Connell,  engineering  executive  and 
acting  secretary  of  highways  of  Penn- 
sylvania, whose  term  expires  in  May. 
Mr.  Shirley  was  secretary  of  the  Fed- 
eral Highway  Council  before  accepting 
the  chairmanship  of  the  Virginia  Com- 
mission. 


PERFECT    ORGANIZATION 


For  the  purpose  of  establishing 
standards  of  ethical  practice  among 
themselves  and  in  their  relations  to 
the  owners,  architects,  contractors  and 
other  elements  of  the  building  in- 
dustry, the  Building  Specialty  Con- 
tractors of  Los  Angeles  have  formed 
an    Association. 


L.   A.   nriLDERS   ELECT 


K.  R.  Bradley  of  the  K.  R.  Bradley 
Construction  Co.,  has  been  elected 
president  of  the  Southern  California 
Chapter,  Associated  General  Contrac- 
tors. Charles  E.  Bressler  of  Wells  and 
Bressler,  highway  contractors,  was 
elected  vice-president.  Ralph  Homann 
of  the  Ralph  Homann  Company  was  re- 
elected secretary,  having  served  in  this 
capacity  during  the  last  year. 


N.VPA        BUILDERS'        EXCH.VXGE 
ELECTS    DIRECTORS 

The  Napa  Builders'  Exchange,  at  the 
annual  banquet-meeting  held  in  the 
Hotel  Magnolia,  St.  Helena,  March  15, 
elected  the  following  directors  to 
serve  for  the  ensuing  year:  E.  W. 
Doughty,  A.  McNair  of  St.  Helena, 
Harry  Thorsen,  St.  Helena,  Earl  Wil- 
son, Edward  Arnitz,  W.  C.  Kinder, 
Frank  Pond,  W.  N.  Shifflet,  William 
Noble.  These  directors  will  meet 
March  24  to  select  officers. 


The  annual  conference  of  tht  Mill- 
work  Institute  of  California  will  be 
lield  in  Stockton  March  27th  and  28th. 
Arthur  O'Keefe,  of  the  firm  of  Roberts 
and  O'Keefe.  of  Stockton,  will  be  chair- 
man. The  program  of  the  institute  will 
be  devoted  largely  to  cost  system  dis- 
cussions. H.  Didesch,  cost  sj'stem  man- 
ager for  the  organization,  will  he  the 
principal    speaker. 


Thirty  carpenters  of  Martinez,  Contra 
Costa  County,  members  of  the  Carpen- 
ters' Union,  are  reported  to  have  join- 
ed with  San  Francisco  and  Oakland 
carpenters,  in  presenting  demands  to 
contractors  asking  that  either  all 
union  or  all  non-union  carpenters  be 
employed  on  jobs  after  April  1.  The 
union  men  -will  refuse  to  work  on.  jobs 
where  non-union  nien  are  employed. 


Denouncing  Government  interfer- 
ence in  business,  the  American  Engin- 
eering Council  at  its  annual  session 
adopted  the  following  resolution: 
"That  it  be  declared  tlie  sense  of  the 
American  Engineering  Council  that  the 
Government  should  not  trespass  on  the 
field  of  industry  unless  it  can  be  satis- 
factorily shown  that  the  Government 
can  better  engage  in  that  business 
than     private    enterprise    can." 
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WM.   H.   GEORGE    POLLS   HIGH   VOTE 
AT    DIRECTORSHIP    ELECTION 


Wm.  H.  George,  president  of  the 
Builders'  Exchange  and  general  mana- 
ger of  the  Henry  Cowell  Lime  and 
Cement  Company,  polled  the  highest 
vote  for  a  place  on  the  board  of  di- 
rectors of  the  San  Francisco  Builders' 
Exchange,  at  the  annual  election  held 
March  15.     He  polled  288  votes. 

Seventeen  candidates  entered  the 
contest  for  the  eleven  places  available 
on  the  board.  Mr.  George,  as  in  the 
past,  will  represent  the  material 
dealers. 

A.  H.  Wilhelm,  representing  the 
General  Contractors  of  San  Francisco, 
polled  the  second  highest  vote,  re- 
ceiving the  support  of  283  members. 

Officers  of  the  exchange  will  be 
elected  by  the  new  board  of  directors 
at  the  next  regular  meeting  of  the 
organization. 

The  following  is  a  list  of  the  candi- 
dates together  with  the  vote  polled  by 
each,  the  first  eleven  named  being 
elected: 

W.  H.  George,  Material  Dealers'  As- 
sociation,   288. 

A.  H.  Wilhelm,  General  Contractors 
of  San   Francisco,   283. 

Emil  Hogberg.  Masons'  and  Build- 
ers'  Association,   281. 

Alex.  ^Mennie,  Master  Plasterers' 
Association.    279. 

Jos.  B.  Keenan,  Marble  Dealers'  As- 
sociation,  266. 

J.  D.  McGilvray,  Cut  Stone  Con- 
tractors'   Association,    258. 

C.  G.  Berg,  Common  Brick  Manu- 
facturers'   Association,    235. 

R.  J.  H.  Forbes.  Concrete  Contrac- 
tcrs'  Association,   231. 

Jas.  M.  Pinkerton,  Master  Plumbers' 
Association,   228. 

D.  J.  Sullivan,  Underpinners'  and 
Housemovers'  Association,   226. 

S.  F.  Cohn,  Master  Painters'  and 
Decorators'    Association,    208. 

Chas.  Carle,  Reinforcing  Steel  Deal- 
ers'   Association,    199. 

C.  S.  Allred,  Home  Builders'  Asso- 
ciation,   179. 

C.  O.  Munson,  Lathing  Contractors' 
Association,    171. 

C.  F.  Butte,  Electrical  Contractors' 
and    Dealers'    Association.    141. 

Wm.  M.  Cashman,  Roofing  Contract- 
ors'   Association,    128. 

John  E.  Mullen,  Cabinet  Manufac- 
turers' Association,    114. 


W.  J.  WYTHEJ,  OAKLAXD  ARCHITECT 
PASSES    AWAY 


Wills:;n  J.  Wythe.  15  Hill  road.  Rock- 
ridge,  Oakland  architect  and  senior 
member  of  the  firm  of  Wythe,  Blaine 
and  Olson,  died  at  his  home  in  Oakland 
March   12  after  an   illness  of  two  years. 

Mr.  "Wythe  formerly  was  assistant 
professor  of  mechanical  drawing  at 
the  University  of  California,  was  a 
member  of  the  official  board  and  pres- 
ident of  the  benevclent  fund  of  the 
First  Methodist  church  of  Oakland,  a 
member  of  the  Orpheus  club  and  of 
Live   Oak   lodge   and   the   Scottish  Rite. 

Wythe  came  to  Oakland  as  a  boy 
in  1S75  and  has  resided  in  Oakland  ever 
since.  He  is  survived  by  his  widow, 
Mrs.  Eleanor  Wythe,  and  two  children, 
Louisabelle  and  William  W. 


I'OWEU   PROJECT  PROPOSED 


Wm.  Durbrow,  manager  of  the 
Glenn-Colusa  Irrigation  District  at 
Willows,  announces  plans  of  the  dis- 
trict to  replace  the  present  pumping 
system  with  a  gravity  water  supply 
and  the  generation  of  13,000  horse- 
power through  the  building  of  a  di- 
versicn  dam  across  the  Sa(|ramento 
river  near  Hamilton  City.  The  esti- 
mated cost  of  the  project  is  $2.000,0T0. 
Electricity  generated  at  the  power 
plant  to  be  erected  nine  miles  below 
the  point  of  diversion  would  be  sold 
to  some  distributing  company.  Through 
the  sale  of  power  the  company  expects 
to  pay  most  of  its  operating  expenses. 


Three   Dollar   Auto 
State    Road 


Tax  For 
Construction    Urged 


Motorists  would  be  taxed  $3  a  year 
in  addition  to  their  gas  and  license 
taxes  to  help  finance  the  completion 
of  the  present  State  highway  system 
in  a  plan  suggested  to  the  convention 
cf  county  boards  of  supervisors  by  the 
California  State  Automobile  Associa- 
tion in  San  Diego  March  10. 

The  plan  included  a  constitutional 
amendment  that  would  provide  an  ap- 
propriation of  $5,000,000  a  year  for 
twelve  years  out  of  the  general  fund 
for  completing  highway  work,  this 
"liighway  construction  fund"  to  be 
supplemented  by  the  $3  a  year  tax  on 
each  motor  car  above  the  license  and 
gasoline    tax. 

The  State  Automobile  Association's 
program,  as  outlined  by  C.  C.  Cottrell, 
consulting  highway  engineer,  to  the 
Supervisors  of  the  State,  provides  for 
the  paving  and  grading  of  the  primary 
system  of  highways,  the  making  of 
all-year  passable  roads  of  secondary 
highways  and  the  raising  of  $120,000,- 
COO  over  a  period  of  12  years.  The  pro- 
gram, Ccttrell  said,  represented 
months   of   effort  and   results  of  meet- 


ings held  in  San  Francisco,  Los  Ange- 
les,   Fresno   and   Santa   Barbara. 

The  plan  outlined  recommended  an 
initiative  amendment  to  the  constitu- 
tion, to  be  offered  at  the  next  general 
election,  to  provide  for  the  completion 
of  the  State  highway  system;  ade- 
quate and  equitable  maintenance 
thereof,  with  highways  classed  as  pri- 
mary and  secondary,  75  per  cent  of 
moneys  appropriated  going  to  the  for- 
mer and  25  per  cent  to  the  latter. 

All  maintenance  and  reconstruction 
funds  "now  or  hereafter  raised"  should 
be  placed  in  two  separate  funds,  the 
plan  provided,  one  for  expenditure  In 
the  45  northern  counties  and  the  other 
for  the  13  southern  counties.  No  new 
highways  would  be  added  to  the  pri- 
mary system  except  by  vote  of  the 
people,  and  additions  to  the  secondary 
system  would  have  to  be  authorized  by 
a  two-thirds  vote  of  the  Legislature. 

Civic  leaders  and  agricultural  and 
commercial  organizations  of  the  State 
had  united  in  formulating  the  plan, 
the  automobile  association  official  tol* 
the  supervisors. 


in 


Standard    Gypsum    Company 

New    Offices — All    Plants    Running 


The  Standard  Gypsum  Company  has 
just  moved  into  its  new  general  and 
executive  offices  in  the  eleventh  floor 
of  the  Phelan  Building,  San  Francisco. 
Quarters  were  previously  located  in 
the   Sharon  Building. 

The  company,  with  mills  located  at 
Long  Beach,  Calif.,  Ludwig,  Nevada, 
and  Seattle.  Washington,  reports  all 
plants  working  at  full  capacity.  The 
Long  Beach  and  Seattle  mills  are  being 
supplied  their  crude  gypsum  from  a 
deposit  situated  on  San  Marcos  Is- 
land in  the  Gulf  of  California.  For  the 
transportation  of  this  gypsum  from 
the  island  to  Long  Beach  and  Seattle, 
the  company  operates  one  large  steam- 
er, the  S.  A.  Perkins,  formerly  the 
Pallas,  a  boat  recently  purchased  from 
the  U.  S.  Shipping  Board.  Two  barges 
are  also  operated  in  connection  with 
the  transportation  of  the  product, 
these  being  known  as  the  "Daylight" 
and    the    "Griffdu".    These    boats    com- 


bined have  a  carrying  capacity  of  ap- 
proximately 20,000  tons  of  gypsum  in 
a  movement. 

The  plant  at  Ludwig,  Nevada,  which 
was  the  original  plant  of  the  company, 
has  been  doubled  in  its  capacity  from 
the  time  of  its  erection,  and  handles 
the  business  of  central  and  northern 
California  and  southern  Oregon,  while 
the  plant  at  Long  Beach  serves  south- 
ern California.  The  Seattle  plant  sup- 
plies the  state  of  Washington  and 
northern  Oregon. 

Officers  of  the  company  are:  Martin 
TTdall,  president  and  general  manager; 
William  Gray,  secretary  and  general 
sales  manager  and  Wallace  Riddell,  en- 
gineer and  superintendent  of  plants 
and   operations. 

In  addition  to  the  executive  offices 
maintained  in  San  Francisco,  the  Com- 
pany has  branches  at  345  East  Madi- 
son St.,  Portland,  Ore.;  Citizens  Nation- 
al Bank  Building,  Los  Angeles  and 
Alaska    Building,    Seattle. 


All-Lumber    Homes   Reintroduced 
In  England — Contracts  Are  Awarded 


Advices  received  by  building  infor- 
mation agencies  at  Washington,  D.  C. 
tell  of  a  novel  departure  in  England. 
While  building  circles  in  the  United 
States  are  discussing  the  feasibility 
of  introducing  the  all-steel  house, 
English  builders  are  introducing  the 
equal  novelty  in  Great  Britain  cf  the 
all-lumber  house.  The  London  County 
Council,  which  has  undertaken  an  ex- 
tensive housing  program,  has  just  let 
a  contract  for  the  erection  of  2000 
alI-w~od  houses,  and  fer  one  thousand 
houses  largely  of  wood,  but  partially 
using  steel  frames.  Altogether  the  Lon- 
don County  Council  is  erecting  six 
thousand  houses,  three  thousand  being 
of  brick  and  concrete. 

So  completely  had  wood  gone  out  of 
use  for  permanent  structures,  since  the 


virtual  deforestation  of  England  two 
centuries  ago>,  excepting  for  joists, 
partition  studding,  and  the  like,  that 
there  were  actually  considerable  seri- 
ous discussions  in  England  (analogous 
to  that  going  on  in  this  country  now 
about  steel  construction  for  dwellings) 
as  to  whether  wood  was  feasible.  The 
experience  of  Scandinavia  and  the 
United  States  with  frame  buildings 
was  brought  forward,  and  learned  ar- 
guments were  presented  to  the  London 
County  Council  setting  forth  the 
cheapness.  durability,  comfort  and 
healthfulriess  of  lumber  built  homes. 
CuiHously  eoough,  this  investigfation 
brought  out  the  opinion  that  owing  to 
depreciation  from  rust  an  all-steel 
house  would  not  last  as  long  in  the 
damp  English  climate  as  lumber  con- 
struction. 
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PRBSIDiONT     COOUDGB    PROCLAIMS 
AMEUICAN   FOREST   WEEK 


President  Coolidge  has  deslgnq/t,Qd 
Aprrl  18-24,  inclusive,  as  the  1926 
American  Forest  "Week,  according  to' 
an  official  proclamation  made  public 
by  the  United  States  Department  of 
Agriculture  whic^  has  supervision  over 
the  National  Forests. 

The  President  in  his  annual  forestry 
proclamation,  while  giving  full  weight 
to  the  evils  resulting  from  impover- 
ished forests  and  idle  land,  laid  stress 
upon  the  increased  attention  being 
given  to  scientific  forestry  in  indus- 
trial practice  and  land  usage. 

"Toio  long  have  we  as  a  Nation  con- 
sumed our  forest  wealth,  without  ade- 
quate provision  for  its  wise  utilization 
and  renewal,"  says  President  Coolidge. 
"But  a  gratifying  change  is  taking 
place  in  the  attitude  of  our  industries, 
our  landowners,  and  the  American  peo- 
ple toward  our  forests." 

An  international  aspect  to  this  year's 
American  Forest  Week  is  furnished  by 
the  Pre.sident's  reference  to  the  action 
of  the  Canadian  Government  which 
likewise  issued  a  proclamation  desig- 
nating Canada's  annual  forest  week 
for  April  18-24,  thus  unifying  the  ef- 
forts of  the  two  countries. 

In  making  the  President's  proclama- 
ticn  public  Secretary  of  Agriculture 
Jardine  pointed  out  that  the  observ- 
ance of  American  Forest  Week  had 
reached  nation-wide  proportions  and 
that  the  campaign  is  directed  by  the 
American  Forest  Week  Committee,  a 
federation  of  nearly  100  organizations 
of  which  Hon.  Frank  O.  Lowden  of 
Illinois  is  chairman.  The  Department 
of  Agriculture  is  represented  on  this 
committee  by  the  Forest  Service,  the 
Biological  Survey  and  the  Bureau  of 
Plant  Industry.  Local  forest  week 
committees  are  being  formed  in  each 
of   the   48  States  and  Alaska. 


SUNSET-DUBOCE  TUXNEL  BIDS  ARE 
ASKED  BY  WORKS   BOARD 


Bids  will  be  considered  by  the  San 
Francisco  Department  of  Public  Works 
on  May  5  to  construct  the  Sunset-Du- 
boce  Tunnel,  a  project  estimated  to 
cost  $1,401,704.  The  work  is  to  be 
completed  450  days  after  the  award 
of  contract. 

The  east  portal  of  the  tunnel  will 
be  located  in  Scott  Street  near  Duboce 
Park  and  the  west  portal  in  the  block 
bounded  by  Cole,  Carl,  Frederick  and 
Clayton   Streets. 

The  tunnel  will  be  4232  feet  long 
from  portal  to  portal  and  will  be  25 
feet  wide,  18  feet  9  inches  high  and 
on  a  three  per  cent  grade.  It  will  be 
concrete    lined    throughout. 

The  project  will  involv  122,000  cubic 
yards  of  excavation  of  which  90,000 
cubic  yards  comprises  serpentine  and 
32,000  cubic  yards  is  sand;  24,000  cubic 
yards  of  concrete;  1,211,000  pounds  of 
reinforcing  steel. 


BILLBOARDS    BANNED 


The  doom  of  billboards  and  signs 
upon  public  highways  in  Orange  coun- 
ty was  sealed  when  the  county  super- 
visors passed  the  billboard  ordinance 
outlawing  what  it  terms  the  "disfig- 
uring" of  public  property.  Tbe  ordi- 
nance prohibits  the  placing  of  signs, 
handbills,  signboards  or  other  forms 
of  advertising  upon  any  highway, 
bridge,  fence  or  building  on  public 
property.  No  signboards  or  billboards 
shall  be  maintained  on  sXich  public 
highways,  the  measure  prdvides|.  It 
goes  into  effect  In  30  days.  The  word- 
ing of  the  ordinance  Is  expected  to 
a-PPly  tO'  all  billboards  now  on  the 
highways. 


,000,000  Power  Project   is 

Plan   of   Glenn-Colusa   District 


William  Durbrow,  manager  of  the 
Glenn-Colusa  Irrigation  District,  at 
Willows,  announces  tentative  plans  of 
the  district  to  replace  the  present 
pumping  system  with  a  gravity  water 
supply  and  the  generation  of  13,000 
horsepower  through  the  building  of  a 
diversion  dam  across  the  Sacramento 
Hiver  near  Hamilton  City,  Glenn 
County.  The  estimated  cost  of  the  pro- 
ject  is  $2,000,000. 

Electricity,  generated  at  the  power 
plant  to  be  erected  nine  miles  below 
the  point  of  diversion,  would  be  sold 
to  some  distributing  company.  Through 
the  sale  of  power  the  district  would 
pay  most  of  its  operating  expenses. 

Tentative  plans  of  the  district  to 
construct  its  dam  across  the  Sacra- 
mento River  have  been  filed  with  the 
state   division   of  water   rights. 

This  dam  is  to  be  twelve  feet  high 
and  will  have  a  common  top  and  bot- 
tom length  of  1800  feet.  The  plans  pro- 
vide a  waste-way  over  the  dam,  a 
gate-controlled  sluiceway  200  feet  long 
and  ten   head-gates  ten  feet  square. 

The  district  has  applied  for  permis- 
sion to  divert  3000  cubic  feet  per  sec- 
ond, during  the  twelve  months  of  the 
year. 

The  proposed  diversion  conduit, 
which  would  lead  to  the  site  of  the 
plant    for    the    generation    of    electrical 


power,  would  be  49,000  feet  long.  It 
will  have  a  top  width  of  eighty-two 
feet,  a  depth  of  twenty-one  feet  and 
will  be  of  earthen  construction  partly 
lint-d    with    concrete. 

It  was  stated  at  the  water  division 
offices  that  these  dimensions  are  ap- 
proximately double  those  of  the  exist- 
ing canal  which  now  irrigates  thous- 
ands of  acres  of  land. 

The  application  estimates  the  cost 
at  $2,000,000.  It  is  proposed  to  com- 
mence work  on  June  1,  1927,  and  to 
have  the  project  completed  by  Januajy 
1,   1929. 

The  dam  will  serve  two  purposes. 
It  will  not  only  enable  the  district  to 
generate  electrical  power,  but  it  also 
will  obviate  the  necessity  of  maintain- 
ing the  present  expensive  pumpi,ng 
•system  at  the  point  of  diversion.  The 
pumps  which  now  spill  the  water  over 
the  irrigation  canal  are  the  largest 
west  of  the  Mississippi  River.  Further- 
more, the  canal  now  in  use  is  the 
largest  in  the  interior  valley. 

The  diversion  canal  will  attain  a 
he.Td  of  thirty-eight  feet  at  the  point 
where  it  is  proposed  to  establish  the 
power  plant,  about  eight  miles  south 
of  Hamilton  City.  This  will  enable  the 
development  of  12,960  theoretical 
horsepower  or  about  8000  actual  horse- 
power. 


Lowering   Cost   of   Steel    Frame 

Buildings   is   Aim   of   Steel   Men 


How  standardization  and  the  Intro- 
duction of  better  business  methods  are 
lowering  the  cost  of  steel  frame  build- 
ing construction  is  being  explained  to 
structural  steel  fabricators,  engineers, 
architects,  contractors,  bankers  and 
municipal  officials,  at  a  series  of 
meetings  which,  following  the  first 
one  in  Philadelphia,  Pa.,  on  March  5, 
will  be  held  in  sixteen  of  the  largest 
cities    in    the    United    States. 

The  meetings  are  being  conducted  un- 
der the  auspices  of  the  American  In- 
stitute of  Steel  Construction,  the  asso- 
ciation of  the  structural  steel  fabri- 
cators of  the  United  States  and  Canada. 
The  principal  speakers  are  Charles  F. 
Abbott,  Executive  Director  of  the  In- 
stitute, and  Lee  H.  Miller,  the  Insti- 
tute's Chief  Engineer. 

Those  who  have  attended  the  meet- 
ings already  held  have  heard  Mr.  Ab- 
bott outline  the  objects  and  future 
program  of  the  Institute  which  was 
formed  a  little  over  three  years  ago  to 
widen  the  field  of  usefulness  of  struc- 
tural steel  through  the  promotion  of 
uniformity  in  the  fabrication,  sale,  and 
erection  of  the  steel  used  in  building 
construction. 

The  technical  phases  of  the  Insti- 
tute's work  have  been  discussed  in  de- 
tail by  Mr.  Miller,  the  Chief  Engineer. 
Placing  particular  emphasis  upon  the 
use  of  a  stress  of  18,000  pounds  per 
square   inch   in  the  Institute's  standard 


specif icatlor.i,  Mj.  Miller  lias  pointed 
out  that  the  new  stress  takes  advan- 
tage of  the  improvement  in  the  quan- 
tity of  steel  since  the  old  stress  of  16- 
000  pounds  was  adopted  in  the  early 
90's  of  the  last  century,  and  thus 
makes  possible  a  saving  of  12  per  cent 
in  the  amount  of  steel  needed  for  any 
given  building. 

The  series  of  meetings  now  being 
held  throughout  the  country  follows 
a  year  of  outstanding  achievements  for 
the  Institute  during  which  the  number 
of  large  cities  permitting  the  use  of 
the  18.000  pound  stress  reached  a  total 
of  47.  Pending  bills  before  state  legis- 
latures and  city  councils  will,  it  is  ex- 
pected, add  considerably  to  this  num- 
ber during  the  coming  year. 

The  main  provisions  of  the  standard 
specifications,  and  of  the  Institute's 
code  of  standard  practice  which  has 
eliminated  the  various  sources  of  mis- 
understanding between  the  buyer  and 
seller  of  structural  steel,  were  incor- 
porated in  the  tentative  report  on  unit 
working  stresses  for  steel,  concrete, 
and  timber,  issued  a  few  months  ago 
by  the  Building  Code  Committee  of  the 
United  States  Chamber  of  Commerce. 

The  schedule  of  the  meetings  on  the 
Pacific  Coast  follows:  Los  Angeles, 
Cal.,  March  26  to  30  inclusive;  San 
Francisco,  Cal.,  April  1,  2  and  3:  Port- 
land. Ore.,  April  5:  Seattle,  Wash., 
April  7. 


NEW   TYPE   OP   CONCRETE 


A  new  type  of  concrete,  susceptible 
to  sawing,  planing  and  nailing,  has 
been  invented  by  a  Swedish  architect. 
It  is  made  with  cement  and  shale  lime, 
together  with  a  small  addition  of 
aluminum  or  zinc  powder,  which  upon 
tempering  the  mass  with  water,  de- 
velops hydrogen  In  contact  with  the 
lime  hydrate.  This  makes  the  mortar 
porous,    in    which      condition      it    sets. 


With  a  mortar  containing  40  parts  of 
cement  to  60  parts  by  weight  of  the 
lime,  at  75  per  cent  porosity,  the  con- 
crete weighs  40  lbs.  to  50  lbs.  per  cu. 
ft.,  and  attains  a  compressive  strength 
of  350  to  400  lbs.  per  sq.  in.  after  6  weeks. 
The  material  is  resistant  to  weather 
and  fire  attack  in  satisfactory  degree 
(or  use  in  wall  masonry  (except  chlBi- 
aeys).  The  building  authorities  ef 
Stockholm  have  approved  the  material. 
-The  Stone   Trade  Journel    (England). 
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mained  fairly  well  stabilized  during 
the  three  year  period  since  1923,  and 
give  every  indicatlOTi  that  they  will 
remain  so  this  year. 

Wage  Increases  Taboo 
It  is  generally  believed  that  any 
further  wage  increases  will  be  re- 
sented by  the  building  public  with  the 
inevitable  result  that  the  year  1926,  in- 
stead of  being  another  six  billion  dol- 
lar year  in  the  construction  industry 
will  fall  far  short  of  that  mark.  On 
the  other  hand  there  is  every  reason  to 
believe  that  if  present  prices  can  be 
maintained  there  is  sufficint  business 
in  sight  to  put  the  present  year  on  a 
par  with  1925. 

This  was  the  conclusion  reached  at 
the  recent  conference  in  Chicago,  held 
under  the  auspices  of  the  National  As- 
soiation  of  Building  Trades  Employers, 
which  was  attended  by  representative 
contractors  from  all  sections  of  the 
country.  Without  exception  these  men 
gave  voice  to  the  thought  that  the 
building  public  is  of  the  opinion  that 
the  peak  has  been  reached  and  that 
any  further  increases  in  construction 
costs  will  tend  to  have  a  depressing 
effect  on  the  industry. 

In  a  number  of  cities  contractors 
have  been  confronted  with  demands, 
by  labor,  which  if  granted  will  ma- 
terially raise  the  cost  of  construction. 
A  concerted  effort  is  being  put  forth 
throughout  the  nation,  by  contractors, 
to  resist  any  and  all  demands  for  in- 
creases this  year. 

Demands  for  the  five-day  week  have 
been  made  by  some  few  trades  in  a 
number  of  the  larger  cities.  Such  de- 
mands are  looked  upon  by  employers 
as  being  unsound  and  uneconomic. 
They  see  in  these  requests  for  a  short- 
er working  week  an  attempt  on  the 
part  of  organized  labor  to  create  an 
artificial  labor  shortage  which  will 
result  in  increasing  construction  costs 
still  further. 

Since  the  building  industry  gives 
employment  directly  to  a  vast  number 
of  workers  and  indirectly  to  an  equal 
number  of  others  engaged  in  the  pro- 
duction and  transportation  of  building 
materials  it  is  evident  that  any  tam- 
pering with  the  machinery  at  this  time 
will  cause  a  reaction  in  the  entire 
business  structure  of  the  country. 

Labor  leaders  who  insist  on  getting 
increases  this  year  and  extending  the 
five-day  week  movement  will  not  be 
in  sympathy  with  the  era  of  prosperity 
which  the  country  is  enjoying  and  fur- 
thermiore  will  be  acting  in  direct  oppo- 
sition to  the  best  interests,  both  of 
the  organized  and  unorganized  work- 
ers in   all  branches   of  industry. 


CLAY   PRODUCTS   PLANT  TO   BE 
MOVED  TO  OROVILLE 


Following  a  decision  by  Sacramento 
Northern  Railway  officials  not  to 
build  a  track  extension  to  the  plant  of 
the  Table  Mountain  Clay  Products  Co. 
on  the  Oroville-Chico  road,  Butte 
county,  directors  of  the  clay  concern 
declare  the  plant  may  be  moved  to 
Oroville  where  railroad  service  can 
easily  be  secured.  Railway  officials 
estimated  that  the  cost  of  building 
such  an  extension  from  Shippee  Sta- 
tion to  the  clay  manufacturing  site,  a 
distance  of  five  miles  would  approxi- 
mate $150,000.  They  intimated  that 
such  a  line  would  not  be  built  until 
business  warranted  it. 


Papers  have  been  signed  closing  the 
sale  of  the  West  Valley  Lumber  Com- 
pany's property  of  Woodland  to  the 
Davis  Lumber  Company,  E.  T.  Robie, 
of  Auburn,  and  E.  S.  McBride  being  the 
purchasers.  The  price  was  not  made 
Ivuown.  By  the  terms  of  the  sale  the 
purchasers  are  to  take  possession  April 
1.  The  West  Valley  Lumber  Company 
is  one  of  the  oldest  in  Yolo  County, 
having  been  founded  in  1887  by  C.  D. 
Carman  of  San  Francisco. 


The  Pacific  Paint  and  Varnish  Co., 
L.  M.  DuCommun,  president,  has  pur- 
chased property  at  Cedar  and  Fourth 
Streets,  Berkeley,  and  will  establish 
a  plant  for  the  manufacture  of  paints, 
varnishes  and  lacquers.  The  company 
was  recently  incorporated.  Mr.  Du- 
Commun was  formerly  general  man- 
ager cf  the  Bass-Heuter  Paint  Com- 
pany  of   San   Francisco. 


The  Coast  Machinery  Corporation,  829 
Folsom  St.,  San  Francisco,  has  been 
appointed  exclusive  distributors  in 
Xcrthern  and  Central  California  for 
the  T.  L.  Smith  Company,  Milwaukee, 
Wis.,  manufacturers  of  concrete  ma- 
chinery and  pavers.  A  complete  stock 
will  be  carried  in  the  San  Francisco 
warehouse. 


The  Industrial  Works,  Bay  City, 
Mich.,  announce  the  opening  of  a  direct 
branch  office,  March  1,  in  the  Monad- 
nock  Bldg.,  San  Francisco.  Harvey  L. 
Livingston,  formerly  with  Norman  B. 
Livermore  Co.  and  Chadwick  &  Sykes, 
has  been  appointed  manager  for  the 
California  and  Arizona  territory. 


Directors  of  the  Santa  Cruz  Portland 
Cement  Company  meeting  March  16, 
declared  the  regular  quarterly  $1  di- 
vidend payable  April  1  to  stock  of 
record  March  18.  The  company  paid  an 
extra  dividend   three   months   ago. 


Fred  G.  Nutting,  Chas.  M.  Hiller  and 
Joan  H.  Woodbury  will  operate  from 
180  Jessie  Street,  San  Francisco,  under 
the  firm  name  of  California  Wrecking 
and    Construction    Co. 


Miller  and  Lux  lumber  yard  and  mill 
at  South  Dos  Palos,  Merced  County, 
has  been  purchased  by  C.  A.  Makin  of 
Los  Banos  and  Geo.  Malm  and  B.  K. 
Angle  of  Dos  Palos. 


Frank  R.  Close  will  open  a  retail 
lumber  yard  in  Sutter  City,  April  1, 
and  in  addition  to  lumber  will  retail 
builders'  hardware,  paints  and  other 
building  material  specialties. 


Lloyd  Ernest  Morgan,  420  Juana 
Ave.,  San  Leandro,  will  operate  in  that 
section  under  the  firm  name  of  Morgan 
Electric  Co. 


Chas.  R.  Bell  and  Theodore  L.  Quan- 
strom  will  operate  in  San  Francisco 
under  the  firm  of  Sunset  Sheet  Metal 
&  Heating  Company. 


Jessie  A.  Sample,  1425  Walnut  Street, 
Oakland,  will  operate  under  the  trade 
naine  of  Fire  Safe  Shingle  Company 
with   headquarters   in   Berkeley. 


Eri  H.  Richardson,  77  O'Farrell 
Street,  San  Francisco,  will  operate  un- 
der the  trade  name  of  Clay  Glow  Tile 
Company. 


George  Rehn,  plumber,  has  moved 
from  1979  Mission  Street  to  lffl9  Mis- 
jsion  Street,  San  Francisco.,      ;■ 


The  Western  Pipe  &  Steel  Co.  of  San 
BYancisco,  has  made  arrangements 
with  the  East  Jersey  Pipe  Co.,  New 
York  City, "  to  manufacture  lock-bar 
pipe  for  the  Western  market.  The  East 
Jersey  Pipe  Co.  has  controlled  the 
manufacturing  rights  of  lock-bar  pipe 
in  this  country  for  the  past  21  years, 
and  the  arrangement  recently  made 
with  Western  Pipe  &  Steel  is  intended 
to  give  buyers  of  lock-bar  pipe  in  the 
west  the  service  and  advantagps  that 
accompany  local  manufacture. 


Leland  S.  Case,  roofing  contractor, 
has  opened  offices  at  373  Monadnock 
Bldg-.,  and  will  specialize  in  all  types 
of  built  up  roofs  and  roof  tile.  In 
addition  to  roofing.  Case  announces 
the  development  of  a  new  method  of 
treatment  of  wood  and  concrete  floors 
which  are  subjected  to  hard  wear.  The 
development,  Case  reports,  makes  ii 
possible  to  reclaim  the  old  wood  or 
concrete  floor  at  a  very  small  cost 
without  inconvenience  to  plant  opera- 
tions while  the  flooring  work  is  being 
performed. 


Tosemite  Lumber  Company  started 
seasonal  operations  at  its  plant  near 
Merced  Falls,  Merced  county,  March 
15.  Eighty-five  million  feet  of  lumber 
will  be  manufactured  this  season, 
Harry  Lowell,  general  manager  an- 
nounces. Five  hundred  loggers  are  at 
work  in  the  timber  and  500  employed 
in  the  mill,  planing  mill,  box  factory 
and  yards. 


Fresno  Builders'  Supply  Company  '• 
has  started  construction  on  a  $50,000 
cement,  plaster  and  mortar-mixing 
plant  at  Tehama  and  Divisadero 
Streets,  Fresno.  The  main  structure 
will  be  two  stories  in  height  of  con- 
crete ccnstruction,  50  by  100  feet.  The 
structure  will  be  so  designed  that  it 
will  have  a  resistance  of  2000  pounds 
per  square  inch,  according  to  Claude 
M.  Thompson,  general  manager  of  the 
concern. 


Bakersfield  Plumbing  Company  has 
started  erection  of  new  offices,  store 
and  shop  quarters  at  Eighteenth  and 
M  streets,  Bakersfield.  The  building 
will  be  60  by  66  feet  and  when  com- 
pleted will  represent  an  expenditure  of 
$15,000. 


Hogberg  Consti'uction  Co.,  capital- 
ized at  $100,000,  has  been  incorporated 
in  Los  Angeles.  Directors  are:  A.  J. 
Lehrke  and  Emil  Hogberg  of  San 
Francisco;  M.  J.  Benjamin  of  Los  An- 
geles and  F.  H.  Johnson  of  Hermosa 
Beach. 


The    Lakewood    Engineering    Co.,    of^ 
Cleveland,     Ohio,     has     appointed     Ed- 
ward   R.   Bacon    Co.,    of   San   Francisco, 
their  representatives  in   Northern  Cali- 
fornia. 


The  Columbia  Steel  Corporation  has 
moved  its  general  offices  from  the  Bal- 
rour  building  to  the  sixth  floor  of  the 
^latson  building.  215  Market  St.,  San 
F'ranci'sco. 


G.  H.  Williams  Co.,  Erie.  Pa.,  manu- 
facturers of  clamshell  buckets,  has  ap- 
pointed Harr:n,  Rickard  &  McCone  Co. 
as  their  representatives  in  Northern 
California. 


F.  W.  and  W.  R.  Foss  will  operate 
in  Oakland  under  the  trade  name  of 
Alco    Building    Materials    Company.    . 
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APARTMENTS 


Permit    Applied    For. 

APARTMENTS  Cost,    |20,000    ea 

SAN  FRANCISCO.     N  Fell   137,   175,  212 

and    270    E    Stanyan    St. 
Three  three-story  and  basement  frame 

apartments   (12  apts.  in  each  bldg.) 
Owner — Edward    Jose,    251    Kearny    St., 

San  Francisco. 
Architect — H.   C.   Baumann,   251  Kearny 

St.,   San   Francisco. 

Plans  Completed. 

APT.  BLDG.  Cost,  $— 

SAN  FRANCISCO,  Green  St.  near  Jones 
15-story  class  A  community  apartment 

building. 
Owner — J.    H.    Rosset«r,    945    Gre«n    St., 

San   Francisco. 
Architect  —   Quandt   &   Bos,   Humboldt 

Bank   Bldg.,    San    Francisco. 
Plans   have    been   completed   but  bids 
will   not   be  asked  until  the   owner  re- 
turns from  Europe. 

Completing  Plans. 

APARTMENT    BLDG.  Cost,    $17,000 

SAN  FRANCISCO,  E  Howard  near  16th. 

Three-story  frame  and  stucco  apart- 
ment  (4  4-room  apts.) 

Owner — Mission  Realty  Co.,  2220  Mis- 
sion  St.,  San  Francisco. 

Architect — A.  J.  Hortman,  110  Sutter 
St.,   San  Francisco. 

Completing   Plans. 

APT.  BLDG.  Cost,   $18,000 

SAN  FRANCISCO,  E  Howard  near  14th 
Three-story    frame    and    stucco    apart- 
ment   (4    3-room  apts.) 
Owner — Mission    Realty    Co.,    2220    Mis- 
sion   St.,   San   Francisco. 
Architect — A.    J.    Horstman,    110    Sutter 
St.,  San  Francisco. 


Twenty-story  class  A  apartment  bldg. 
Owner — Oliver   Kehrlein,   Tribune   Tow- 
er,  Oakland. 
Architect   —    Miller    &    Warnecke,    1404 
Franklin   St.,  Oakland. 
It  is  planned  to  have  2  or  3  floors  of 
offices  with   remainder  of   structure   de- 
voted  to    2,    3    and    4    room   apartments. 
Project  is  now  being  financed. 


Segregated  Figures  To  Be  Taken   This 

Week. 
APARTMENTS  Cost,    $75,000 

SAN    FRANCISCO,       W       Taylor      near 

Three-story  frame  and  brick  veneer 
apt.    containing   36    2-room   apts. 

Owner  —  O.  A.  Brown,  319  De  Young 
Bldg.,    San    Francisco. 

Architect — Albert  H.  Larsen,  447  Sut- 
ter  St.,   San   Francisco. 


Cost,     $15,000 
Co.,     Cal.       No. 


Contract    Awarded. 
APARTMENTS 
BERKELEY,     Alameda 

2441    Bonar    Street. 
One-story    16-room    frame    and    stucco 

(8)    apartment   building. 
Owner  —  H.    Wakefield,    406    11th    St., 

Oakland. 
Designer  &  Contractor — Geo.  Van  Vlack 

2308    San    Antonio    Ave.,    Alameda. 


Plans    Being    Revised. 

APARTMENTS  Cost,     $400,000 

SAN  FRANCISCO.  NE  Jackson  and 
Steiner   Streets. 

Ten-story  and  basement  and  sub-base- 
ment Class  A  steel  frame  and  con- 
crete apartment  building  (10  apts.) 

Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,  6242  Geary  St.,  San  Francisco. 

Architect  —  C.  A.  Muessdorffer,  802 
Humboldt  Bank   Bldg.,   S.    F. 


Segregated  Figures   Being   Received. 

APARTMENTS  Cost,     $75,000 

SAN  FRANCISCO.  W  Taylor  9t.  near 
Jackson  St. 

Three-story  frame  and  brick  veneer 
apartments  containing  36  2-room 
apts. 

Owner  —  O.  A.  Brown,  319  De  Younc 
Bldg.,  San  Francisco. 

Architect — Albert  H.  Larsen,  447  Sut- 
ter   St.,    San    Francisco. 


Preliminaries   Being   Prepared. 

APARTMENTS.  Cost,   $ 

3AN  FRANCISCO.  E.  Mason  N.  of  Sut- 
ter. 

Twelve-story  and  basement  class  A 
apartment  house  (46  2  and  3-room 
apartments). 

Owner — E.    V.    Lacey,    Hearst   Bldg. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


Contemplated. 

APARTMENTS  Cost,  $1,000,000 

OAKLAND,   Alameda  Co.,   Cal.      Gore   of 

Lakeshore  Blvd.,  Madison  and  Lake 

Streets. 


fermit  Applied  For. 

APARTMENTS.  Cost,    $30,000 

sAN   FRANCISCO.      S.   W.   9th  Ave.  and 

Kirkham. 
Two-story    and    basement    frame     (10) 

apartments. 
Owner — Wm.  F.  O'Brien. 
Architect — D.    C.    Coleman,    110    Sutter 

St. 


Working   Drawings  Being  Prepared. 
APARTMENTS.  Cost,  $325,000 

<3AN  FRANCISCO.     Geary  St.,  W.  Hyde. 
Twelve-story     steel    frame    community 

apartment   house    (4   apartments   to 

a    floor). 
Owner — Joseph    Greenback   and   Mr.   De 

Passi,  Hearst  Bldg.,  San  Francisco. 
Architect — C.  O.   Clausen,  Hearst  Bldg., 

San  Francisco. 


Contract    Awarded. 

APARTMENTS'  Cost,    $12,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Burlingame    Grove. 

Two-story   frame   apartments. 

Owner — G^rge  Lemperopulous,  Bur- 
lingame. 

Architect — None. 

Contractor — J.  Looman,  125  Park  St., 
Burlingame. 


Worlving    Drawings    Being    Prepared. 

APARTMENTS  Cost,   $ 

SAN   FRANCISCO.      Fell   St. 

Five-story  and  basement  class  C  apart- 
ment   (35   2-room  apts.). 

Owner — M.    Fassio. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


LOS  ANGELES,  Cal.— Samuel  F.  Bard 
&  Co.,  566  Chamber  of  Commerce  Bldg., 
has  contract  and  will  start  worlc  at 
once  for  4-story  Class  C  briclf  apart- 
ment building,  at  2017  Argyle  Ave., 
for  Robert  J.  DembrofC;  plans  by  L. 
A.  Smith,  Film  Exchange  Bldg.,  Cor. 
Washington  St.  and  Vermont  Ave.;  150 
rooms;    72x201    feet;    $225,000. 


LOS  ANGELES,  Cal.  —  Samuel  F. 
Bard  &  Co.,  Chamber  of  Commerce 
Bldg.,  will  build  4-story  and  basement 
brick   apartments   at    2017   Argyle   Ave., 


E.  T.  Thurston 

Mem.  Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6757 


for  self;  plans  being  completed  by  L. 
A.  Smith,  Film  Exchange  Bldg.,  Ver- 
mont Ave.  and  Washington  St.;  150 
rooms,  laundry  and  storage  room; 
$175,000. 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— P.  Mathison,  Pacific  Grove,  at  ap- 
prox.  $23,000  has  contract  to  erect 
frame  and  plaster  apartments  at  s.  w. 
Ocean  Ave.  and  16th  St.,  for  Floyd 
Rogers,  Pacific  Grove.  Will  contain 
three  3-room  and  two  2-room  apts.; 
Magnesite   exterior. 


tion  Co.,  Henry  Bldg.,  at  $140,000, 
awarded  contract  by  H.  Mittleman,  475 
Schuyler  St.,  to  erect  two-story  and 
basement  concrete  apartments  in  Mar- 
.shall  St.  between  20th  and  21st  Sts. 
P.  Chappell  Browne,  architect,  Mo- 
hawk Bldg.,  Portland. 


BONDS 


S.ANGER,  Fresno  Co.,  Cal. — Sanger 
High  School  District  rejects  proposal 
to  issue  bonds  of  $270,000  to  finance 
erection  of  group  of  high  school  build- 
ings.    Issue  failed  by  26  votes. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Election  will  be  held  April  12  to  vote 
bonds  of  $175,000  to  finance  purchase 
of  additional  ground  and  erection  of 
new  city  hall.  Previous  election  de- 
feated. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Election  will  be  held  March  31  in  Mo- 
desto High  School  District  to  vote 
bonds  of  $650,000  to  finance  school  im- 
provements. Trustees  of  district  are: 
J.  W.  Guyler,  Walter  Johnson,  F.  E. 
Smith,  Mrs.  Charlotte  Griswold  and 
Mrs.    C.    E.    Whitmore. 


SANGER.  Fresno  Co.,  Cal. — Second 
election  will  be  held  April  27  in  San- 
Bir  Union  High  School  District  to  vote 
bonds  of  $270,000  to  finance  erection 
of  new  high  school.  Previous  election 
failed   to   carry   by   slight  margin. 


MODESTO,  Stanislaus  Co.,  Cal. — J. 
W.  Guyler,  President  of  Board  of  Ed- 
ucation, advocates  bond  election  for 
$650,000  to  finance  erection  of  new  high 
school. 


FAIRFIELD,  Solano  Co..  Cal. — Fair- 
field Grammar  Schjool  District  will 
vote  next  month  on  proposal  to  issue 
bonds  of  $30,000  to  finance  erection  of 
new  school. 


YUB.A.  CITY,  Sutter  Co.,  Cal. — Elec- 
tion will  be  held  April  6  in  Robbins 
School  District  to  vote  bonds  of  $25,- 
000  to  finance  erection  of  new  school. 
Trustees  of  dist.  are:  Wm.  Doering, 
.\.  E.  Serr  and  Felix  A.  Rossi. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Glendale  Union  High  School  District 
afiirmed  $370,000  bond  issue  at  elec- 
tion March  9,  proceeds  of  which  will 
be  used  to  purchase  3  new  high  school 
sites,  one  in  northwest  section  of 
Glendale,  another  in  La  Crescenta  and 
third  in  Tujunga-Sunland  district.  An- 
other election  will  be  called  soon  to 
vote  on  question  of  issuing  bonds  for 
erecting   schools   on   new   sites. 


CHURCHES 


Commissioned   To   Prepare   Plans. 

CHURCH  Cost,    $250,000 

OAKLAND,  .\lameda  Co.,  Cal.  29th 
and   Fairview. 

Class    C    church    building. 

Owner — First  Christian  Church,  Rev. 
Harvev  Bruden.   pastor. 

.Architect — W.  H.  Weeks.  1924  Broad- 
way,   Calif. 
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Additional   Contracts  Let. 

CHURCH  Cost,  $65,000 

ALAMEDA,   Alameda  Co.,  Cal.  Sixth  St. 

bet.   Taylor  Ave.   and  Palace  Court. 
Class    A    reinforced      concrete      church, 

seaing:    capacity,     500     and     parish 

house. 
Owner    —    St.    Barnabas    Church    (Rev. 

Father    P.    McGratton,    pastor). 
Architect — John    J.    Donovan,    Tapscott 

Bldg.,   Oakland. 
Contractor — Barrett  &  Hilp,  354  Hobart 

St.,  Oakland. 
Electric     Fixtures — Roberts     Mfg.     Co., 

2214   Broadway,   Oakland. 
Plunibini; — Frank     Gottstein,     226     8th 

St.,   Oakland. 
Ornnniental    Iron — Pacific    Iron    Works, 

1155   67th  Ave.,    Piedmont. 
As       previously       reported,       lumber 
awarded  Sunset  Lumber  Co.,  Oak,  First 
and    Water    Sts.,    Oakland. 


Plans      Being      Revised — Bids      To      Be 

Asked  Next  Week. 

CHURCH.  Cost,    $ 

SAX  FRANCISCO.     W.  Masonic  Ave.,  N. 

Page  St. 
Steel    and    reinforced    concrete    church 

building    (1st    unit). 
Owner — Roman      Catholic      Archbishop, 

1100   Franklin   St..   San  Francisco. 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San   Francisco. 
As    previously    reported:       Structural 
steel,    Sckrader   Iron   Works,    1247    Har- 
rison St.,  San   Francisco. 


J^igures  Being  Received. 

CHURCH.  Cost,   $160,000 

PETALUMA,    Sonoma   Co.,    Cal. 

Steel   and   reinforced   concrete    church. 

Owner — St.       Vincent's      Parish       (Rev. 

Father  J.  Kiely,   pastor). 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San   Francisco. 

Working  Drawings  Being  Prepared. 
CHURCH.  Cost,    $50,000 

UKIAH,    Mendocino   Co.,    Cal. 
One-story      colonial      church      building 

with     brick     exterior     (auditorium, 

social  hall  and  classrooms). 
Owner — First        Methodist        Episcopal 

Church,    South. 
Architect — Edw.     T.     Foulkes,     Crocker 

Bldg.,  San  Francisco. 


Bids   to   be  Asked  Soon. 

CHURCH  Cost,    $35,000 

EL   CERRITO,    Contra   Costa   Co.,   Cal. 

Frame    and    stucco    church    building. 

Owner — St.  Johns  Church  (Rev.  An- 
thony   J.    Heneshaw,    Pastor). 

A.rchitect  —  Shea  &  Shea,  454  Kearny 
St.,    San    Francisco. 


Cost,    $90,000 
and   University 


Plans   Being   Prepared. 

CHURCH 

FRESNO.        Van   Ness 

Aves. 
Two-story   brick   and   church   bldg. 
Owner   —   Trinity   Methodist   Episjcopal 

Church,    Rev.    Vandagriff,    pastor. 
.Architect — Rollin     S.     Tuttle,     363     17th 

St.,    Oakland. 


LOS  ANGELES,  Cal.— Archt.  Harry 
'/.  Pierce,  701  Wright-Callender  Bldg., 
will  take  bids  from  a  selected  and 
closed  list  of  contractors  commencing 
March  I5th  for  2-story  and  basement, 
fr  and  stucco  church  at  54th  St.  and 
Stii  Ave.,  for  Mesa  Congregational 
Churh,  Dr.  Henry  E.  Culbertson,  pas- 
tor; auditorium  with  balcony  to  seat 
approx.    600    people,    48x80    ft.,    tile    rf., 

SANTA  BARBARA,  Cal. — Architect 
Thos.  P.  Barber,  2008  W.  7th  St.,  Los 
Angeles,  has  been  commissioned  to 
prepare  plans  for  a  new  chruch  at 
Figueroa  and  De  la  Vine  Sts.,  Santa 
Barbara,  for  the  Methodist  Episcopal 
Church  of  that  city.  Two-story  and 
basement,  main  auditorium  to  seat 
1200,  assembly  room  to  seat  600, 
chapel  260,  and  several  smaller  depart- 
ments;  total  seating,   2370;   $500,000. 

PASO  ROBLES,  San  Luis  Obispo  Co., 
Cal. — Thos.  H.  Addison,  130  S.  Cedar 
St.,  Glendale,  awarded  contract  to 
erect  new  church  at  Paso  Robles  for 
M.  E.  C;hur('h  of  Paso  Robles;  plans  by 
Arthur  G.  Lindley,  410  American  Bank 
Bldg.,  Los  Angeles;  Spanish  style,  50x 
80  feet,  frame  and  stucco  construction, 
clay  tile  roofing;  $25,000.  Lighting  fix- 
tures, ai't  glass  and  seating  will  be  let 
separately. 


TUCSON,  Ariz. — M.  P.  Burns  of  the 
home  missionary  board  of  Methodist 
Episcopal  Church  will  make  survey 
with  view  of  erecting  new  church  here 
to  cost  between  $75,000  and  $100,000. 


ALAMEDA,  Alameda  Co.,  Cal.— Fol- 
, owing  bids  received  by  Wm.  G.  Paden, 
iecty..  Board  of  Education,  9  City  Hall 
to  fur.  and  install  pipe  organ  in  au- 
ditorium of  high  school  in  block  bound- 
ed by  Alameda  and  Central  Aves.,  Wal- 
nut   and    Oak    Sts. 

S.  W.  Smith,  Prop.  (1)  $15,000;  (2) 
$1S,000;     (3)     $15,000. 

Artcroft  Organ  Co.,  (1)  $15,000;  (2) 
$17,500. 

General    Organ    Corp.,     (1)     $15,000. 

W.  W.  Kimball  Co.,  (1)  $15,000;  (2) 
$25,000. 

R.  Wurlitzer,  (1)  $15,000;  (2)  $23,- 
150. 

Sherman  Clay  Co.,  (1)  $15,000;  (2) 
$22,500;     (3)    $22,500. 

Robert    Morton,    $15,000;    (2)    $19,200. 

Estay  Organ  Co.,  (1)  $15,000;  (2) 
$20,000. 

All    bids    taken    under    advisement. 


^  .SACRAMENTO,  Cal.  —  Estey  Orgen 
Co.,  at  $33,750  awarded  contract  by 
city  council  to  fur.  and  install  con- 
cert   organ    in    Municipal    Auditorium. 

BERKELEY,  Alameda  Co.,  Cal.— 
First  Congregational  Church  contem- 
plates erection  of  two  additional  units 
to  present  edifice  t^- ■comprise  quarters 
for  social  purpos^  and  church  audi- 
torium for  educational  purposes. 
Building  Committee  consists  of  Selden 
Smith,  G.  W.  Brock,  Dr.  Sherrill  Hall, 
Mrs.  W.  R.  Thorsen  and  Dr.  W.  W. 
Ferrier. 


LIVE  OAK,  Sutter  Co.,  Cal. — Metho- 
dist Episcopal  Church  will  start  cam- 
"laign  for  funds  to  finance  erection  of 
new   edifice. 


PITTSBURG,  Contra  Costa  Co.,  Ca!. 
—Rev.  E.  G.  McMullen,  pastor,  St.  Pet- 
er's Catholic  Church,  announces  plans 
will  be  started  shortly  for  new  edi- 
fice to  replace  present  church  at  Eighth 
and    Black    Diamond    Sts. 


MONTEREY,  Monterey  Co.*  ,Oal. — 
Monterey  Presbyterian  Japanese  Mis- 
sion has  purchased  site,  82  by  120  ft., 
and  plans  erection  of  new  edifice  at 
n.  w.  Pearl  St.  and  El  Estero  Way;  est. 
cost,  $20,000  of  which  $10,000  will  be 
donated  by  National  Church  Board. 
Chas.  Miura  is  a  member  of  the  Board 
of  Trustees. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

CANNERY.  Cost,   $14,200 

SUNNYVALE,     Santa     Clara     Co.,     Cal. 

Next    to   Co.'s   present   cannery. 
Cannery    building. 


:2e:si:5s^r; 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  vyith  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  *  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angeles 


Owner— Schuckel  &  Co.,  Inc.,  16  Cali- 
fornia   St.,    San    Francisco. 

Designer — F.  L.  Martin,  80  S.  Wlllard 
St.,  San  Jose. 

Conlractor — Bridges  &  Munton,  San 
Jose. 


lans  Being  Prepared. 
A'AREHOUSE.  Cost,   $150,000 

-LAM  EDA      CO.        Melrose,      26th     and 

Peralta,   Oakland;   and   9th  St.   near 

GilmaU;    Berkeley. 
rnree     one-story     reinforced,    cofncrdte 

and    mill     construction     warehouse 

buildings  and  bunkers. 
Owner — Acme   Oravel  Co..  Potrero  Ave. 

and   Army   St.,   San  Francisco. 
Engineer — A.    R.    McLaren,    693    Mission 

St.,   San  Francisco. 


Plans    Complete. 

BUILDING  Cost,   $ — 

SAN"  FRANCISCO  SE  11th  and  Kissling 
Streets. 

Two-story  and  mezz.  reinforced  con- 
crete industrial  building  with  tar 
and    gravel    roofing,    elevator. 

0  w  n  e  r — W  i  t  h  h  eld. 

Architect — Walter  Falch,  Hearst  Bldg., 
San   Francisco. 


Plans  To  Be  Prepared. 
FACTORY  BLDG.  Cost,   $40,000 

OAKLAND,  4th  and  Cedar  Sts. 
Reinforced   concrete   factory   building 
Owner — Pacific  Paint  &  Varnish  Co.,  83 

2nd  St..   San  Francisco. 
Architect — Not  selected. 


Low    Bidder 

SUPPLY    DEPOT.  Cost,    $30,000 

SAN  FRANCISCO.  SE  Twelfth  and 
Howard    Streets. 

Two-story  reinforced  concrete  supply 
depot. 

Owner — Granfield  Tire  &  S"upply  Co., 
1628    Market   St.,   San  Francisco. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery  St.,    San    Francisco. 

Low  Bidder — IndUV5trial  Constr  Co., 
815   Bryant   St.    San   Francisco. 

Sub-Contracts    Let. 

SHOP  Cost,   $16,000 

SAN    FRANCISCO.         S    Natoma    E    of 

Sixth. 
One-story    and    mezzanine       reinforced 

concrete   shop   building. 
Owner — Sheehan    &    Woolfrey. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,    San    Francisco. 
Contractor — Industrial    Const.    Co.,    815 

Bryant   St.,    S.   F. 
Reinforcing  steel — Gunn  Carle  Co.,   444 

Market    St.,    S.    F. 
Lumber — J.    H.    McCallum,    748    Bryant 

St.,    S.    F. 
Mill   work — Empire    Mill    Co.,    750    Bry- 
ant   St.,    S.    F. 
Steel    sash — U.    S.    Metal    Products,    330 

10th   St.,    S.    F. 
Plumbing — J.    J.    McLeod,    1246    Golden 

Gate   Ave.,   S.   F. 
Electrical    work — Central    Electric    Co 

179   Minna  St.,   S.   F. 
Bids    are    being    received    for    sheet 
metal,    glass    and    plastering. 


To  Be  Done  By  Day's  Work. 
BUILDING  Cost,    $50,000 

SAN    FRANCISCO,    Sixth    and    Natoma 

Streets. 
Three-story    and      basement      class      A 

commercial    building. 
Owner — Joseph     Pasqualetli,    Humboldt 

Bank.   Bldg.,    San   Francisco. 
Engineer— C.     W.     Zoellmer,     Humboldt 

Bank   Bldg.,    San    Francisco. 
Lessee — Blue  Ribbon  Products  Co.,  2388 

Mission    St..    San    Francisco. 
Bids  are      being     received      for     one 
freight  elevator. 


Permit   Applied    For. 

PLANT.  Cost,   $45,000 

SAN  FRANCISCO.     W.  Otis,  134  N.  Du- 

hoce. 
Three-story      concrete      rug      cleaning 

plant.  I 

Owner— James  H.   Hjul,   128  Russ  St. 
Engineer  and  Contractor — Jas.  H.  Hjul, 

128   Russ   St. 


S.\NTA  ANA.  Orange  Co.,  Cal.— J. 
W.  Markel  &  Son,  S'anta  Ana,  have  con- 
tract for  two-story  reinforced  concrete 
creamery  building  50x66  feet,  for 
Raitt  Sanitary  Dairy,  on  E.  4th  St. 
Plans  by  Frank  Lansdown,  Santa  Ana; 
stucco  exterior,  composition  roofing, 
plate  glass,  cement,  tile  and  wood 
floors,  tile  wainscot,  refrigerating 
room. 
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SKATTLE,  Wash.  —  Puget  Sound 
Light  &  Power  Co.,  Seattle,  will  have 
plans  prepared  for  a  one-story  rein- 
forced concrete  service  building  to  be 
erected  on  a  site  yet  to  be  selected; 
est.  cost,  $175,000.  Plans  will  provide 
L'or  addition  of  several  stories  at  later 
date. 

TULAUK,  Tulare  Co.,  Cal.  —  Alfred 
Ice  Cream  Co.,  M.  I.  Alfred,  vice  pres- 
ident, is  having  plans  prepared  for  a 
reinforced  concrete  plant  to  handle 
milk  by-products,  such  as  sugar  of 
milk,  cheese,  etc.  Preliminary  plans 
have  been  approved  and  early  con- 
struction   is    contemplated. 


LOS  ANGELES,  Cal.— S.  G.  H.  Rob- 
ertson Company,  909  Black  Bldg., 
awarded  contract  at  $225,000  for  six- 
story  reinforced  concrete  warehouse 
at  2709  San  Fernando  Rd.,  Los  An- 
geles, for  Great  Southwest  Corp.,  L. 
k.  Work  will  start  about  April  15. 
Dimensions,  90x200  feet.  Plans  pre- 
pared by  company's   own  engineer. 

LOS  ANGELES,  Cal.— S'umner-Sollitt 
C?.,  701  Delta  Bldg.,  Los  Angeles,  has 
been  awarded  contract  but  work  will 
not  be  started  until  loan  is  secured 
for  one-story  and  basement  reinforced 
Concrete  packing  plant  at  Rialto,  for 
the  RJlota  Orange  Lemon  Assn.;  W. 
W.  Ache,  1616  4th  Ave.,  Los  Angeles, 
architect;    100x120    feet;    $41,000. 


OAKLAND,  Cal.— S.  C.  Lewis,  presi- 
dent of  Julian  Petroleum  Co.,  with  main 
offices  in  Los  Angeles,  announces  con- 
struction will  be  started  shortly  on 
storage  and  service  plant  on  7 1/2 -acre 
site  recently  leased  from  Parr  Ter- 
minal   Co. 


FRESNO,  Fresno  Co.,  Cal.  —  Fresno 
Builders'  Supply  Co.,  2150  G  St.,  Fresno 
has  started  construction  on  a  $30,000 
cement,  plaster  and  mortar  mixing 
plant  at  Tehama  and  Divisadero  S'ts.; 
will  be  concrete  construction,  50  by 
100  ft.,  two  stories  in  height.  Claude 
M.  Thompson,  general  manager  of 
company. 


LEMOORE,  Kings  Co.,  Cal. — Golden 
State  Milk  Products  Co.,.  425  Battery 
St.,  San  Francisco,  has  purchased  site 
adjoining  present  plant  at  F  and  Hill 
Sts.,  and  plans  addition  of  by-products 
plant. 


SACRAMENTO,  Cal.  —  Blake,  Moffitt 
and  Towne,  41  1st  St.,  San  Francisco, 
paper  wholesalers,  have  purchased 
property  in  Front  St.  between  K  and  L 
Sts.,  with  61-foot  frontage  and  plans 
erection  of  concrete  warehouse.  Amount 
to  be  expended  in  construction  not  yet 
determined. 

SACRAMENTO,  Cal.— H.  W.  Robert- 
.'ion,  !2633  6th  ^Ave.,  Sacramentoi,  at 
$35,000,  has  contract  to  erect  annex  to 
I'ioneer  Bakery  at  3226  Montgomery 
.St.  Frank  H.  Reynolds,  engineer. 
Forum    Bldg.,    Sacramento. 


FLATS 


f'ermit   Applied   For. 

FLATS.  Cost,    $12,000 

SAN   FRANCISCO.      S.   Anza,   32   W.   7th 

Ave. 
Two-story    and     basement     frame     (4) 

flats. 
Jwner — Alfred    S.   and   Rose   H.    Gough, 

503  7th  Ave. 
'architect — None. 
Contractor — Alfred        S.        Gough,        10 

Washburn    St. 


To  Be  Done  By  Day  Work. 

FLATS  Cost,    $18,000 

SAN     FRANCISCO.       N.    W.     McAllister 

and  Willard  Sts. 
TW'O-story    and     basemenit     frame     (4) 

flats. 
Owner — James  J  Lee,  238  Malorca  Way. 
Architect — Chasl     Fantoni,     550     Mont- 

gomeiry  St. 

Contract  Awarded. 

FLATS  Cost,   $10,000 

SAN  FITANCISCO.      E.  25th  Ave.,  200  N. 

Judah. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — Mrs.    Hilda   Warner. 
Architect— A.    W.    Burgren,    110    Sutter 

St.  .      „ 

Contractor — J.    E.    Beck,    160    Jessie   St. 


Permit   Applied   For. 

FLATS  Cost,    $20,000 

SAN  FRANCISCO,  N  Fell  270  E  Stan- 
yan   St. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — Edward  Jose,  251  Kearny  St., 
San   Francisco. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


GARAGES 


Bids   To   Be   Asked   Wednesday. 

GARAGE  Cost,   $20,000 

SAN  FRANCISCO,  Mission   near  Naglee. 

One-story  and  mezzanine  floor  rein- 
forced   concrete    garage. 

Owner — Oswin  Werner,  2084  Market  St. 
San   Francisco. 

Architect — Albert  H.  Larsen,  447  Sutter 
St.,   San  Francisco. 


Bids    Being    Received. 

GARAGE  Cost,     $20,000 

SAN  FRANCISCO.  Mission  St.  near 
Naglee    St. 

One-story  and  mezzanine  floor  rein- 
forced  concrete   garage. 

Owner — Oswin  Werner,  2084  Market 
St.,    San    Francisco. 

Architect^ — Albert  H.  Larsen,  447  Sutter 
St.,    San    Francisco. 


LANKERSHIM,  Cal. — Following  bids 
received  March  15  by  State  Highway 
Cominis.sion  to-  erect  maintenance  shop 
luiilding  at  Lankershim,  Los  Angeles 
county;  will  have  wood  frame  walls 
and  loof  covered  with  galvanized  iron; 
concrete  foundation  and  floor;  plumb- 
ing and  electric  work  included  in  the 
general    contract: 

Steed   Bros.,   Alhambra    $17,780 

Hodge   &  McMackin    17,840 

E.  D.  Sharp    18,745 

L.    R.    Armstrong    18,897 

W.    Frank    Gow    19,475 

G.   W.    Hoggan  &   Son    19,887 

L.    G.    Mygott    20,250 

Walter    Slater    Co 20.700 

Lynch    Hannon    Co 21,887 

Houghton    &    Anderson     21.392 

United  Building  &  Finance  Co.    .    21,500 

Greenfield   &   Umbarger    21,987 

Styles   Construction   Co 21,990 

X.   V.   Williams    23.832 

Sohuler    &    McDonald     23,947 

ICngineer's     Estimate     23,393 

PORTLAND,  Ore.— Melvin  G.  Ten- 
lent,  mayor-elect  of  Tacoma,  Wash., 
ind  president  of  the  Tennent  Steel 
Casting  Co.,  of  Tacoma  and  Vancouver, 
announces  construction  will  be  started 
shortly  by  his  company  on  a  $100,000 
foundry  plant.  Negotiations  for  site' 
arc  under   way. 


Construction   To   Start   Shortly. 
GAiiAGE  Cost,    $125,000 

SAN  F'RANCISCO,  E  Stockton  N  Green 
.Six-story  reinforced  concrete  garage. 
Owner — Jos.    Pasqualetti,    Humboldt   Bk 

Bldg.,    San    Francisco. 
Architect — Engineering   Department    of 

Owner. 
Contractor    —    American    Concrete    Co., 

Humboldt    Bank    Bldg.,    S.    F. 


GOVERNMENT   IVORK 
AND  SUPPLIES 


WASHINGTON,  D.  C— Until  March 
26,  under  Circular  No.  1726,  bids  will 
be  rec.  by  Purchasing  Otticer,  Panama 
Canal,  to  fur.  and  del.  Balboa  (Pacific 
T'ort):  cylindrical  valves,  iron  vale 
castings  and  rubber  seals  for  overhaul 
of  Gatun  Locks.  Further  information 
obtainable  from  Assistant  Purchasing 
OfTicer,    Fort   Mason,   San   Francisco. 


BERKELEY.  Alameda  Co.,  Cal. — At 
$1675,  Sullivan  .^  Sullivan,  1940  Fol- 
som  St.,  San  Francisco,  awarded  con- 
tract by  E.  M.  Hann.  city  clerk,  to 
erect  five  open  garages  at  Municipal 
Corporation  Yard.  Complete  list  of  bids 
follow: 

Sullivan    &    Sullivan    $1675 

Conner   &    Conner    1690 

H.    J.    S.    Sattin    1720 

Cha.s.    McCullough    1745 

S.    W.    Maurice     1820 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

Equipped   To    Handle 
Any    Size   Job. 

DIRECT    FACTORY    nUYEKS 


PEARL  HARBOR,  T.  H.— Wm.  Wells, 
Thompson  Bldg.,  Seattle.  Waslh.,  at 
$97,821,  awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
extend  administration  building  at  Nav- 
al Operating  Base,  Pearl  Harbor,  un- 
der Specification  No.  5149;  unit  price 
of  $30  cu.  yd.,  under  item  9,  also  ac- 
cepted. 


PALO  ALTO.  Cal. — Standard  Fence 
Co..  60th  and  Lowell  Sts.,  Oakland,  at 
$5715,  awarded  contract  by  U.  S.  Vet- 
erans' Bureau  to  furnish  and  install 
wire  grilles  at  Veterans'  Hospital.  Palo 
Alto. 


SAN  DIEGO,  Cal— Bids  are  being 
rec.  by  Public  Works  Officer.  Navy 
Yard.  San  Diego,  under  Specification 
No.  5189,  to  const,  outfall  sewer.  See 
"Sewers    and    Street    Work"    thin    iiwne. 


SAN  FERNANDO,  Cal.  —  Westing- 
house  Electric  and  Mfg.  Co.,  Washing- 
ton, D.  C,  at  $815  awarded  contract 
by  U.  S.  Veterans'  Bureau,  for  radio 
equipment  for  Veterans'  Hospital  at 
San   Fernando. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Construction  Division,  U.  S.  Veterans' 
Bureau,  Washington,  D.  C.  preparing 
plans  for  400-bed  capacity  hosnltal 
building  for  Palo  Alto  Base  Hospital 
to  provide  quarters  for  nervous  and 
mental  cases.  Estimated  cost  $1,000,000. 
Further  information  will  be  given  on 
this    project   when    bids   are   desired. 


WASHINGTON,  D.  C— Following 
bids  received  by  Bureau  of  Yards  and 
Docks.  Navy  Department.  Washington. 
D.  C,  under  Specification  No.  5161,  for 
125-foot  steel  radio  tower  and  concrete 
foundations  at  Naval  Radio  Station, 
l'>ureka,    Humboldt    County: 

Henry  Padgett,  Fields  Landing,  Cal., 
$3780. 

Pittsburgh  Desmoines,  Pittsburgh, 
$3880. 

Bids    previously   received    rejected. 


HALLS  AND  SOCIETY 
BUILDINGS 


Sketches   Being   Prepared. 

ADDITION.  Cost,    $600,000 

SAN  FRANCISCO.  N.  E.  Cor.  Post  and 
Taylor   Sts. 

Seven-story  addition  to  present  brick 
club  building. 

Owner — Bohemian  Club.  Jos.  S.  Thomp- 
son,  president. 

-Architect — Wm.  Hays,  First  National 
Bank  Bldg.,   San  FVancisco. 


Contract    Awarded. 

BALLROOM.  Cost,    $35,000 

FRESNO.      1725    Broadway. 
Ballroom. 

Owner — Fresno  Natatorium  Co. 
.\  rch  itect — None. 

Contractor — Jas.    L.    Daly.    1525    Fulton 
St.,  Fresno. 


Contract    Awarded. 

LODGE    BLDG.  Cost.    $25,000 

JUL.\RE.  Tulare  Co.,  Cal. 
Two-story    brick    lodge    building. 
Owner — Masonic  Lodge,  No.  296,  Tulare. 
.Architect — Swartz     &     Ryland,     Rowell 

Bldg..  Presno. 
Contractor — A.    M.    Rumlcy,    Tulare. 
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Plans  To  Be  Prepared.  ,„^  „^„ 

HOUSE  Cost,    $35,000 

BERKELEY.      Le    Conte    Ave.    near    Le 

Roy. 
Two-s.ory   frame  and  stucco   fraternity 

house. 
Owner— Theta   Upsilon    Omega. 
Architect — Wm.    D.    Peugh,     31o    Mont- 
gomery   St.,    San    Francisco. 

Bids   to  be  Asked  in  About  Two  Weeks 
LODGE    BLDG.  Cost,    $50,000 

ELK  GROVE,   Sacramento  Co.,   Cal. 
Two-story  brick  and  steel  lodge  buiia- 

Owner— Elk   Grove  Lodge,  Native   Sons 

of   the    Golden    West. 
Architect — Jens     C.     Petefsen,     Peoples 

Bank   Bldg.,   Sacramento. 

GILROY,  Santa  Clara  Co.,  Cal.— Ogal- 
lalla  Tribe,  Independent  Order  of  Red- 
men  plan  early  construction  of  a  new 
lodge  building  in  Sixth  St.;  frame  con- 
struction. 


LOS  ANGELES,  Cal. — Arthur  Bard  & 
Co..  Union  Oil  Bldg.,  are  completing 
plans  and  have  the  contract  to  erect 
a  five-story  Class  C  clubhouse  at  360 
S.  Westlake  Ave.  for  Concordia  Ath- 
letic Club.  J.  C.  Cummings,  302  Lane 
Mortgage  Bldg.,  secretary.  Building 
will  have  gymnasium,  plunge,  ball- 
room, lobby,  dining  room,  billard 
room  and  78  sleeping  rooms,  Turkish 
baths,    lockers;    100x175    feet;    $190,000. 

SAN  DIEGO,  Cal. — Wurster  Constr. 
Co.,  Spreckels  Bldg.,  San  Diego,  and 
National  City  Bank  Bldg.,  Los  Angeles, 
awarded  contract  at  approx.  $300,000 
for  all  work  except,  elevators,  for  5- 
story  and  basement  Class  A  building, 
100x142  feet,  at  10th  and  C  Sts.  for  Y. 
\V.  C.  A.  Separate  bids  will  be  taken 
for  elevators.  Stevenson  &  Decker, 
architects,  Spreckels  Bldg.,  San  Diego. 
Reinforced  concrete  frame,  hollow  tile 
filler  walls  and  partitions,  stucco  ex- 
terior, composition  roofing,  1  passen- 
ger and  1  freight  elevator.  Cost  com- 
plete  about    $320,000. 


VALLEJO,  Solano  Co..  Cal. — Solano 
County  Veterans'  Council  will  confer 
with  county  supervisors  regarding 
erection  of  memorial  club  buildings  in 
various   sections   of   the   county. 


TULARE,  Tulare  Co.,  CaL— A.  M. 
P.umley,  Tulare,  at  $19,000,  awarded 
contract  by  Masonic  Lodge  to  remodel 
Masonic  Temple  building.  Interior  and 
exterior  alterations  are  covered  in  the 
.  w:rk. 


CULVER  CITY,  L.  A.  Co.,  Cal. — Ar- 
chitects Allison  &  Allison,  Hibernian 
Bldg.,  have  been  c~mm.  to  prepare 
plans  for  a  clubhouse  and  other  im- 
provements to  be  made  for  the  Artland 
Club  on  a  large  site  near  Culver  City. 
The  first  work  will  be  the  construction 
of  an  open-air  theater  to  seat  5000. 
There  will  als3  be  the  clubhouse,  ten- 
nis courts,   playgrounds,  etc. 


TACOMA,  "V^^ash. — Maurice  Hoard  & 
Co.,  Pantages  Bldg.,  Seattle,  at  $332,295 
submitted  low  bid  to  Masonic  Temple 
Assn.,  to  erect  Masonic  temple  build- 
ing. A.  J.  Russell,  architect,  Tacoma. 
Other  low  bids  were:  Plumbing,  heat- 
ing and  ventilating,  Oscar  Volk,  Ta- 
coma, $65,000;  electric  work,  NePage- 
McKenny  Co.,  Tacoma,  $27,306;  eleva- 
tors, Cunningham  Elevator  Co.,  $11,221. 
Talcen    under   advisement. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

f.Mfmhers    Builders'    Szcban^e) 

in»3  MARicxrr  st. 

Phone  Mar'  st   891     San  Franclaco 


MERCED,  Merced  Co.,  Cal. — County 
Surveyor  J.  E.  Bedesen,  Shafer  Bldg., 
Merced,  is  preparing  plans  for  Vet- 
erans' Memorial  Club  Building  to  be 
erected  at   Delhi. 


SANTA  BARBARA,  L  A.  Co.,  Cal. — 
Elks  Club  will  call  for  bids  within  2 
weeks  for  new  3-story  and  basement 
class  A  store  and  lodge  bldg.,  100x107 
ft.,  at  cor.  Figueroa  St.  and  Estado. 
John  and  Donald  B.  Parkinson,  archts., 
420  Title  Insurance  Bldg.,  Los  Angeles; 
struc.  steel  frame,  brick  filler  walls, 
stucco  exter.  Union  Iron  Wks.,  Los  An- 
geles, has  contr  for  furnishing  and 
erecting  struc.  steel. 


LOS  ANGELES,  Cal. — J.  C.  Bannister, 
6331  Hollywood  Blvd.,  has  the  contract 
to  erect  a  plunge  at  Mesa  Dr.  and  Ex- 
position Blvd.  for  Egyptian  Salt  Wa- 
ter Swimming  Club;  plans  by  Arthur 
G.  Lindley,  410  Amer.  Bank  Bldg.,  Al- 
Bert  C.  Martin.  Higgins  Bldg.,  consult- 
ing archt;  Salt  water  is  to  be  brought 
from  the  ocean,  a  distance  of  9  miles, 
in  8-in.  pipe  line.  The  club  bldg.  will 
be  2-sto.,  300x162  ft.;  main  plunge,  60 
bv  150  ft.,  smaller  pools,  3  gymnasiums 
lobby,  cafe,  ball-room,  billiard  room 
and  other  concessions;  reinf.  concrete 
pools;    sterilizing   system;    $250,000. 


LOS  ANGELES.  Cal.— Archts.  Hunt  & 
Burns.  701  Laughlin  Bldg.,  have  been 
commissioned  to  prepare  plans  for  new 
r^lub  bldg.  to  be  erected  at  s.w.  cor. 
Wilshire  Blvd.  and  Burck  PI.  for  the 
Los  Ang-eles  Ebell  Club.  Mrs.  William 
Read,  pres.,  1719  S  Figueroa  St;  the 
site  is  160x450  ft.,  and  the  bldg.  will 
include  large  auditorium  to  seat  ap- 
proximately 2000,  banquet  hall,  club 
quarters,  offices,  dance  hall,  gardens, 
etc. 


VENTUR.A.,  Cal. — Architect  C.  H. 
Russell,  1106  Story  Bldg.,  has  been 
commissioned  to  prepare  plans  for  a 
new  lodge  building  to  be  erected  at 
Main  and  Ash  Sts.,  Ventura,  for  Ven- 
tura Lodge,  B.  P.  O.  E. ;  lodge  room, 
lounge  room,  assembly  hall,  billiard 
room,  bowling  alley,  club  rooms;  2- 
story,  L-shaped.  148x96  feet,  31  sleep- 
ing rooms  with  baths  and  showers; 
$100,000. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — A.  T.  Cummins,  934  6th  St.,  Santa 
Monica,  awarded  contract  at  $59,544 
for  erecting  esplanade  on  the  Pali- 
sades at  Montana  Ave.,  Santa  Monica, 
for  the  Gables  Club:  Curlett  &  Beel- 
man,  408  Union  Bank  Bldg..  Los  An- 
geles, architects;  1-story  and  part  2- 
story,  50x175  feet,  reinforced  concrete 
retaining  walls  and  floors,  frame  and 
stucco  superstructure.  The  other  bids 
were:  A.  V.  Perkinson,  $63,950;  W.  G. 
Reed.  $64,900;  Pozzo  Constr.  Co.,  $69,- 
500:  Western  States  Constr.  Co.,  $69,- 
958:  Winter  Constr.  Co.,  $75,575;  Bavin 
&  Burch,  $78,780;  Robert  E.  Millsap, 
$78,990. 


HOSPITALS 


Contract    Awarded. 

COMMUNITY    HOUSE  Cost,    $30,000 

OAKLAND,    Alameda    r-o.,    Cal.      N    41st 

St.    150   W   Grove   St. 
Two-story    30-room    community    house. 
Owner — Sacred   Heart   Parish,   40th   and 

Grove  Sts.,  Oakland. 
Architect — None. 
Contractor — J.    J.    Power,    633    40th    St., 

Oakland. 


P.ALO  .ALTO,  Santa  Clara  Co.-,  Cal.— 
$1,000,000  IT.  S.  Veterans'  H'-spital  plan- 
ned. See  "Government  Work  and  Sup- 
plies," this  issue. 


LOS  ANGELES.  r>al— Archt.  A.  God- 
frey Bailey,  410  Hlllstreet  Bldg.,  is 
taking  bids  from  sel.  contrs.  for  three 
3-story  reinf.  cone.  aged  women's 
lome  bldps.  at  2335  Xorwalk  St.,  Eagle 
Pock,  for  Southern  California  Home  for 
.Aged  Women:  bids  being  taken  separ- 
ntely  on  genl.  cont.,  elec.  wiring,  plbg.. 
htg.  .ind  elevators:  97  rms.,  toilets  and 
batlis.  auditorium  to  sent  250.  kitchen 
and  dining  rm.  to  care  for  150,  offices, 
etc.;  2  bids,  38x112  ft.  and  1  bldg.  34x 
112  ft.,  stucco,  reinf.  cone,  firs.,  tile 
and  comp.  rfg. ;  $200,000, 


SAN  FRANCISCO.— Until  April  7.  8 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  grade  site  at< 
Tuberculosis  Preventorium  at  Pulgas 
Tunnel,  San  Mateo  county;  estimated 
cost  $19,000.  Bond  of  $4750  required 
of  successful  bidd«r.  Work  to  b^ 
started  five  days  after  award  of  con- 
tract and  completed  in  90  days.  Plans 
obtainable  from  Bureau  of  Architec- 
ture, 2nd  floor.  City  Hall. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
March  22,  11  A.  M.,  bids  will  be  re- 
ceived by  Rob.  E.  Graham,  county 
clerk,  to  erect  addition  to  Tubercular 
Cottage  at  county  farm  in  Lucas  Val- 
ley. ■'Vill  be  approx.  24  by  60  ft.  Thos. 
O'Cornor,  architect,  524  Fourth  St., 
San  Rafael.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  Plans 
on   file  in  office   of  clerk. 


MODESTO,  Stanislaus  Co.,  Cal. — 
County  supervisors  petitioned  to  erect 
additional  unit  to  .  county  hospital 
group  to  relieve  crowded  conditions  at 
that   institution. 


Plans   Being   Completed. 

HOSPITAL  uost,    $12,000 

PITTSBURG,   Contra  Costa  Co.,  Cal. 

Two-story    hollow    tile    hospital    build- 
ing. 

Owner — Dr.   David   Wise,    90   B   4th   St., 
Pittsburg,   Cal. 

Architect — Williams    and    Wastell,    369 
17th    St.,    Oakland. 
Plans  will  be  complete  and  bids  will 

be  asked  in  about  one  week. 


SAN  DIEGO,  Cal. — Archt.  I.  E.  Love- 
less, Commonwealth  Bldg.,  San  Diego, 
has  completed  plans  for  4-story  class  A 
nurses'  home  bldg.,  95x140  ft.,  at  Mer- 
cy hospital.  It  will  contain  auditorium 
with  large  stage,  and  a  gymnasium; 
stucco  exter.,  tile  and  comp.  rf.  Work 
on   found,  will  be  started  at  once. 


HOTELS 


Completing    Plans — Bids    to    be    Called 

Soon. 
HOTEL  Cost,    $58,000 

MONTEREY,  Monterey  Co.,  Cal.     Perry 

and    Tyler    Sts. 
Three-story    reinforced    concrete    hotel 

building   (48   rooms). 
Owner — A.    C.    Hinkle,    Monterey. 
Architect — Chas.    Muhs,    Pacific    Grove. 


Bids   Being   Taken. 

HOTEL.  Cost,    $250,000 

BOYES    SPRINGS,    Sonoma    Co.,    Cal. 

Two  and  three-story  frame  reinforced 
concrete  hotel  of  Mission  architec- 
ture  with    tile   roof. 

Owner — Sonoma  Properties  Co.,  (P.  C. 
Gerhardt,    president). 

Archite^'^ — Joseph     L.     Stewart,     Cl^MS 
Spreckles    Bldg.,    San    Francisco. 
Bids    for    a    general    contract    being 

received. 


Segregated    Bids   Being  Taken. 

ALTERATIONS.  Cost,    $100,000 

SAN  FRANCISCO.  S.  Sutter,  70  E. 
Larkin    St. 

Remodeling  existing  9-story  and  base- 
ment class  A  building  into  a  class 
.\    hotel    building. 

Owner  and  Builder — James  Welsh,  1 
Northwood    Drive. 

Architect — H.  C.  Baumann,  251  Kearny 
St. 


Member  S.  F.  Builders'  Bxchans« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Viiriopiifo*!  Colors  Slate 

Roofing 

and 

Itiindoin    ViirictrJifod   Colors  Tile 

Roofine 

Compooltlon    Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO   JrnnJr    St..   (inn    KriinclMeo 

Res     4201     Kfisalon    St 

Phone    Randolph    S982 


Saturday,  March  20,  1926                BUILDING    AND    ENGINEERING    NEWS  13 

Contract   Awarded.  Hids    liejected.  ('>)      Change    to    pine    doors    (deduct) 

■HOTEL  AND  OFFICE  BLDG.                            HOTEL                                              Cost,    % Bids     will     probably    be     readvertised 

Cost,    $350,000  WATSONVILLE,    Cor.    Lake    and    Main  for. 

OAKLAND,      Alameda      Co.,      Cal.        E.  Stieets.                                                                     

Franklin   St.  —  S.  Nineteenth  St.  Five-story   reinforced   concrete   Class   A 

Ten-story  class  B  annex  to  hotel  build-  hotel    (600   rooms,   100%    baths).  jr£    «,    COLD    STORAGE 

jng'  Owner — Resetar    Bros.,     Watsonville.  _.    yt-KTrnn 

bwner— Leamington      Annex       (J.      W.  Architect— W.    H.    Weeks,    369    Pine    St.,  FLAN  lb 

Leaming,  Ray  Bldg.,  Oakland,  own-  San    Francisco.                                                  

er)  Anton    Johnson    Co.,    74   New    Mont- 

Archite'ct— W.    H.    Weeks,    369    Pine   St.,                gomery     St.,     S.     F $197,500  WHITE   BLUFFS,  Wash.— Arch.  John 

San   Francisco,  and  1924  Broadway,  Alt.     (1)     $187,210;     (2)     $2000;     (3)  W.    Maloney,    Yakima,       has    completed 

Oakland.  $400;    (4)    $400;    (5)    $500.  prel.    plans    for   a   $100,000   cold    storage 

Contractor — Anton      Johnson,     74     New  United   Bldg.   &   Finance   Co.,    Pasa-  plant    to    be    erected    for    Priest    Rapids 

Montgomery    St.,   San   Francisco.                      dena     $209,500  ice  and  Cold  Storage  Co.;  80  by  110  ft., 

Note— First,    second   and   third    floors  Alt.  (1)  $202,500;  (2)  $800;  (3)  $1200  4   stories   in   height,   reinforced  concrete 

of   structure    to    be    used    in    connection                (4)    $ ;    (5)    $2200.  construction    throughout;    cork    insula- 

with    hotel    and    remainder    of    building       J.    A.    Bryant $212,650  lion;   $30,000   of   equipment   has   already 

to  bo  devoted  to  office  suites.  Alt.    (1)    $201,860;    (2)       $1500;      (3)  '^f^n    purchased. 

$350;    (4)    $400;    (5)    $900.                                 

^      ^        ^.  T,,      ,  J-     F,     Sampson $218,900 

iVn^'i./^'^'^'^^                 '^"''%l^.?"  S!''250  (100  Alt.    (1)    $191,900;      (2)    $4000;       (3;  POWER  PLANTS 

HOTIJL.                                       Oost,    $250,000  $896;    (4)    $200;    (5)    $950. 

BOY'.\S    SPRINGS,    Sonoma    Co.,    Cal.  w.     J.     Ochs. $222  490 

.Two   and   three   story   frame   reinforced  ai*     /i^    $201  77<»-    r2^    Jin?nft-    ri^  t  ^><:.    .  vw-t.t  t-c.    ^.   ,       t.      •,    ., 

y         re^^?th^^tlf^   ?^of ^^^^°"   ^^^"'^^'=-  ,      Pl-'^^f^%^^^^^^Z:-Z  ^^^t't^^^U^-T^^'K^."^ 

Owner~9  noma    Properties    Co.    (P.    C.       ^-    ^'-    ^'^^''^'    ^    ^o $22o,3o0  Coilings,    chief   engr.,    1500    Silver   Lake 

Gerhardt     president)  Alt.    (1)    $195,677;    (2)      $j500;       (3)  Blvd.   to   const.   7   miles   of  underground 

Architect— Joseph      L.      Stewart,      Glaus  $800;    (4)    $175;    (5)    $900.  conduit  for  electric  light  and  telephone 

Spreckles    Bldg.,    San    Francisco              Cobby    &    Owsley $229,000  systems    in   Moreno   Highlands. 

Bids    for   a    general    contract    will'   be  Alt.    (1)    $198,700;       (2)    $2400;      (3)                                         

asked  $700;    (4)   $120;    (5)    $800. 

James    P.    Steele $230,000  SAN     FRANCISCO.— E.     H.     Edwards 

'     RTiAWTFY        Tmnerial       Co         Cal—  -^''-    <!>    $224,000;      (2)      $3000;      (3)  Co.,    at    $3,132.    awarded    cont.     by    Bd. 

Arp?^iiyt^    NoereXre    &     Johnson     L  ^1100:    (4)    $500;    (5)    $1000.  Pub.   Wks.   to   fur.   plow   steel   cable   for 

Architects    Noerenbe^g&^J^hnsonU       g     j^^^^^.    $247,308  Hetch   Hetchy    project. 

fo  ,freparl'|i'ans^'^or\''new  h'oTe?  bSfld-  fU.  (1)   $218,675  ;_(2)   $5763:  (3)   $70;                                         

jng    at    Brawley,    Imperial    (^ounty,    for  ^*^    ^^'°-    ^°^    *          •  I  OS  AVGELES    Cal —Bids   for  epner- 

Sears    &    Patterson;    $150,000,       Prelim-       Kinney     &     Westerhouse $238,000  at  nW^eaiiin    and  steel   nine   fo?Hi^^ 

inary    plans    will    be    prepared    at    once.       Henry    Schlueter    277,850  Powlr  Plant  returned  unCnen^^^^ 

No    details    determined    at    present.              Walter    E.Warne 235,000  ^eTs.' Ar/i^n  was"  duf  to"chln|e  In  city 

Ed.'^X.'^WaS-.V.-.-.-.-.V;.:;::::    l\\:lll  «ept.-s   requirements. 

PHOENIX,       Ariz. — Apollos       Fuller,       Industrial     Constr.     Co 230,250  

former  manager  of  Jefferson  Hotel  who       J.     F.     Metzger 224,800  VENTURA    COUNTY,    Calif. — Ojai    Ir- 

has    been      promoting      proposed      new  Alt.     (1)    $206,877.  ligation    Dist.    applies    to    State    Water 

hotel   at   the   southwest   corner   of   Cen-       P.     T.     Wallstrum 201,500  Commission   to  appropriate  30,800-ac.   ft 

tral  Ave.   and  Fillmore  St.,  has   written  (1)      Alternate  design   on  elevation.  of  waters   from   the   Santa  Clara  River, 

offer    from    Foundation    Bond    &    Mort-  (2)   Change   terra  cotta  to  cast  stone  Ventura    county,    and    to    construct    a 

gage    Co.,    Los    Angeles,    to      erect      12-  (deduct).  dam  and  power  plant  estimated  to  cost 

story,    250-rooin   Class    A    hotel    on    site,  (3)      Change  granite  base  to  concrete  .$2,000,000.     Power     plant     will     develop 

providing    $140,000    for    the    project   can  (deduct).  6700-h.p..   construction      to      be      started 

be    raised    in    Phoenix.      Total    cost    of  (4)         Wood       windows — two      street  Jan.   1,   1927  and  completed  before  July 

hotel    would    be    $500,000.  fronts —     (deduct).  1929. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     I'ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

vllle       ebony      asbestos 

wood.      Plates    and    trim    are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  &  Pengilly,  Inc. 

Member  Californin    nevelopnient    Anaoclatlon 
Cnlifornia   ElectrngLstn*  Aasoclntioa 
Mnnnfnctnrers   and 
Illstribntors   of 

"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

Sail  Francisco 


Plioneii: 


Hrmlork   .1874 
Hemlock   3875 


Enclosed  externally  operntod 
Safety  S  w  i  i  c  li  e  s,  Knife 
Switches,  Metal  Switcli  and 
Cnt-ont  Boxes,  Safety  Panel 
Boards. 

CataloK  and  Prices   nn   Roqnmt 


A  'T'fttsbur?^  Antomatlc 
Gas  Water  Heater  in- 
stalled  in  the  Home  indi- 
cates high  qnality 
thronghont. 

Recommended  and  sped- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  h'sh  merit 
of  the  Pittsburg:  coupled 
with  '•Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
iwink  " 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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SEATTLE,  Wash.— Until  March  26, 
10  a.  m.  bids  will  be  rec.  by  Wv  D. 
Freeman,  city  purchasing  agent,  to  fur. 
approx.  50  tons  weatherproof  copper 
wire.      Spec,    obtainable   from   above. 


PUBLIC   BUILDINGS 


HILLSBOROUGH,  San  Mateo  Co., 
Cal. — At  $15,964  Leibert  &  Trobock, 
185  Stevenson  St.,  San  Francisco,  sub- 
mitted low  bid  to  John  A.  Hoey,  city 
clerk,  to  erect  fire  engine  house,  city 
jail  and  living  quarters  adjacent  to 
present  quarters  at  Walnut  Road  and 
El  Camino  Real.  Howard  and  White, 
architects.    Lick    Bldg.,    San    Francisco. 

Complete    list    of    bids    were: 

Leibert    &    Trobock     $15,964 

L.    Dioguardi,    San    Mateo    15,975 

Lengfeld  &  Olund,  San  Mateo...  15,980 
G.  W.  Williams  Co.,  Burlingame  16,295 
Charles  Pedersen,  San  Mateo  .  .  16,685 
Oscar   L.   Cavanaugh,   San   Mateo  17,250 

Sampel  &   Cody,   S.   F 18,000 

Henry    B.    Post,    Palo    Alto     18,880 

All  bids  were  taken  under  advise- 
ment until  the  next  meeting  of  the 
Board,    March    16,    1926. 


VALLEJO,  Solano  Co.,  Cal. — As  pre- 
viously reported,  bids  will  be  received 
by  Alf.  E.  Edgcumbe,  city  clerk,  April 
5,  11  A.  M.,  to  erect  city  hall  and  branch 
county  jail  building  at  Marin  and 
Capitol  Sts.  Bids  wanted  for  (a)  gen- 
eral construction;  (b)  electrical  work; 
(c)  heating.  Structure  will  be  two 
stories  in  height  of  reinforced  con- 
crete construction.  Est.  cost,  $100,000 
C.  E.  Perry,  architect,  460  Montgomery 
St.,  San  Francisco.  See  call  for  bid.s 
under  oftieial  proposal  section  in  this 
■sKue. 


SACRAMENTO,  Cal.  —  Sity  council 
rescinds  contract  awarded  to  H  S 
Crocker  Co.  to  fur.  and  install  chairs 
in  municipal  auditorium  due  to  error 
in  advertisement  for  bids.  New  bids 
will  be  asked  to  be  opened  probably 
March   18. 


PORTLAND,  Ore.— Until  March  24 
10:30  A.  M.,  bids  will  be  received  by 
Multnomah  County  Commissioners, 
Courthouse,  to  fur.  700  folding  steel 
chairs,  wood  seats,  olive  green  finish, 
samples  must  accompany  bid.  Cert 
check  10%  payable  to  Board  of  Co! 
Comm.  req. 


SAN  DIEGO,  Cal.— Dr.  Harrv  M. 
^V  egeforth,  president  of  Zoological 
Society,  announces  gift  of  $50,000  from 
Mrs.  Ellen  B.  Scripps  to  be  used  to- 
ward erection  of  new  scientific  build- 
ing in  connection  with  Balboa  Park 
zoo.  Work  will  probably  be  started 
next   month. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Kimball  Bros.  Elevator  Co.,  641  Gib- 
bons St.,  Los  Angeles,  awarded  con- 
tract at  $156,435  for  elevator  and 
booklifts  for -new  librarv  under  con- 
struction for  city  of  Pasadena.  Bessie 
Chamberlain,    city    clerk. 

SACRAMENTO,  Sacramento  Co.,  Cal 
— At  $10,911,  Latourrette-Fical  Co.,  2612 
9th  St.,  Oakland,  awarded  contract  by 
Geo.  B.  McDougall,  Static  Architect, 
Division  of  Architecture,  Forum  Bldg 
Sacramento,  to  furnish  and  instali 
boiler  at  State  Teachers  College,  Buch- 
anan and  Waller  Sts.,  San  Francisco. 
Complete   list   of   bids  are: 

Latourrette-Fical    Co $10,911 

Wicks    Boiler    Co 11,350 

E.    L.    McCurtain    14,625 

RESIDENCES 

Plans   Being    Prepared. 

RESIDENCES  Cost,    $ 

SAN    MATEO,    San      Mateo       Co.,      Cal. 

Ilome.stead    Tract. 
Forty    one-story      frame      and      plaster 

residences. 
Owner  &  Contractor — Leadley  &  Wise- 
man,  207   2nd  St.,   San  Mateo. 
Architect  —  Architectural       Dept.       of 
Owner. 
These    forty    structures    are    in    addi- 
tion   to    those    now    under    construction 
by  the  same  owner.     All  buildings  will 
be  sold  under  the  month-to-month  pay 
plan. 


Permit    Applied    For. 

RESIDENCES  Cost,    $4000    ea 

SAN   FRANCISCO.  W   Sixteenth  Ave  — 

S  Santiago. 
Twelve   one-story  and  basement   frame 

residences. 
Owner — Jas.    A.    Arnott,    235    Granville 

Way,    San   Francisco. 
Architect — None. 
Contractor — Jas.  A.  Arnott  &  Sons,  235 

Granville    Way,    San    Francisco. 


Completing   Plans.  .  .•  I 

APT.  HOUSE  Cost,   $40,000 1 

OAKLAND,  Lee  St.  near  Grand  Ave.     - 
Three-story    frame    and    stuccio    apart- 
ment  house    (18    2-room    apts.) 
Owner — Mr.  Vierick. 

Architect — Clay    N.     Burrell,     1st    Natl. 
Bank    Bldg.,    S.    F. 


Contract    Awarded. 

RESIDENCE.  Cost,    $15,000 

LOS  GATOS,   Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    English 

type  residence. 
Owner — Mrs.  Ina  Hobbs. 
Architect — Henry      H.      Gutterson,      526 

Powell   St.,    San    Francisoo'. 
Contractor — Geo.       W.       Williams       Co., 

Burlingame,    San   Mateo   Co.,   Cal. 


Contract    Awarded. 

RESIDENCE  Cost,   $26,000 

CLAREMONT,     Alameda    Co.,     Gal. 
Two-story    and     basement    frame    and 

stucco    Italian    residence. 
Owner — Walter  Gennesy,  6126  Harwood  i 

Ave.,    Oakland.  | 

Architect    —    W.    E.    Schirmer,    Thayer  | 

Bldg.,    Oakland. 
Contractor — Harold  Page,   Berkeley. 


Contract   Awarded. 

RESIDENCE.  Cost,     $11,000 

SAN  FRANCISCO.  W.  Larkin,  25  N. 
Greenwich. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Mary  C.  Ritchie,  1310 
Greenwich  St. 

Architect — John  H.  Power  and  John  H. 
Ahnden,    460    Montgomery    St. 

Contractor — John  Dahla,  460  Montgom- 
ery St. 


Plans  Being  Prepared. 
RESIDENCE  Cost,   $15,000 

FRESNO,    Fresno    Co.,    Cal. 
Two-story   frame    and    brick    residence. 
Owner — Mrs.   R.  W.   Barnwell,  Fresno. 
Architect — Swartz     &     Ryland,     Rowell 
Bldg.,    Fresno. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  $6000    each 

ALAMEDA,     1506    1510    1614    Versailles 

Avenue. 
Three  1-story  6-room  frame  and  stucco 

residences. 
Owner — Gaubert    Bros.,    4735   Brookdale 

Ave.,   Oakland. 
Architect — None. 


CONCRETE 
MIJ 


NOTE: — The  following  story  appeared  in  these  columns  in  February, 
1925,  and  there  were  so  many  favorable  comments  that  it  surprised  even 
Sandy  Pratt,  the  author  of  the  same.  Sandy  prints  it  again.  Is  the  story 
worth  a  reprint? 


SHE  WAS  a  yellow  canary. 

*  *     * 

HE  WAS  a  wild  one. 

*  •      * 

AND  HELPED  her  to  escape. 

*  *      * 

FROM  THE  brass  cage. 

*  *     * 

THEY  SPENT  their  honeymoon. 

»      »      * 

ON  THE  Yuba  River. 

*  *      * 

WHERE   SANDY  Pratt,  President. 

*  *      * 

OP   THE    Pratt   Building  Material   Co. 

*  •     * 

PRODUCES    MARYSVILLE    sand. 

*  *      * 

AND   FROM  Marysville,   California. 

*  «     « 

THEY   MOVED   to   Sacramento. 

*  *     * 

HE   WANTED   to   build   the   nest. 

*  •      * 

NEAR   THE  American   River. 

*  *      « 

WHERE  SANDY  also  digs  sand. 

*  *      « 

AND  WHERE   there  was  freedom. 

AND  PLENTY  of  wild   feed. 

*  *      * 

SHE  WAS'  a  "downtown  girl." 

*  •     • 

LIKED   JAZZ,    bright    lights. 

*  *      * 

AND   DELICATESSEN   store    food. 

*  *      * 

SHE  WON  the  argument. 

*  *      * 

THEY   BUILT  their  nest. 

*  •      * 

IN  A  Sidewalk  tree. 

*  •      * 

AT   SIXTEENTH    and    K    Streets. 

*  *      * 

OVER        SACRAMENTO'S        downtown 
traffic. 

*  •     • 

NEAR    THE    bright   lights. 

*  •      • 

THEY  RAISED  three   children 

»      •      • 

ALL    GIRLS,     if    you    please. 


WHO  CRITICISED  dad. 

*  *      * 

FOR  HIS  old  fashioned  ideas. 

*  *     * 

ABOUT  THE  open  spaces. 

*  *      * 

AND  FOOD,  mostly  worms. 

*  •      * 

THESE  GIRLS  liked  prepared  foods. 

AND    DELICATESSEN    store    products. 

»      •      * 

SO   YOU  see   the   bird  world. 

*  •     • 

IS  MOVING  along. 

*  •      * 

WITH  THE   rest  of  us. 

*  *      • 

IN  THIS  age. 

*  *      « 

OF  AUTOS,   Jazz,   and   canned    goods. 
"I  THANK  you." 


U.  R.  A.  Singer,  the  wild  canary  who 
eloped  with  Miss  Lotta  Voice  of  Marys- 
ville (home  of  Sandy  Pratt's  Yuba 
River  sand-producing  plant).  This 
"bird"  at  his  wife's  "request,"  built 
his  1924  home  at  16th  and  K  Streets, 
(Sacramento),  just  one  mile  from  th6 
Pratt  Building  Material  Company's 
sand  washing  and  producing  plant  on 
the  American  River. 


Saturday,  March  20,  1926 


BUILDING    AND    ENGINEERING    NEWS 


15 


Plana  Being  Prepared. 

RESIDKNCE  C08t,   $15,000 

PIEDMONT,  Alameda  Co.,  Cal. 

Twio-story  residence  &  garage  (Span- 
ish style,  terra  ootta  tile  roof, 
stucco   exterior,   3    baths. 

Owner — Mrs.    Jos.    Kelley. 

Architect — Tuttle  &  Slocombe,  363  17th 
St.,    Oal<land. 


Bids  To  Be  Asked  In  About  Two  Weeks 
RESIDENCE  Cost,  |20,000 

OAKLAND,   Park   Blvd. 
Two-story     frame    and    stucco    Spanish 

type   residence  with  tile  roof. 
Owner — Mr.    Grant    Miller,    1815    Irving 

St.,  Oakland. 
Architect — Miller    &    Warnecke,    Actico 

Bldg.,    Oakland. 


Plans   Being   Prepared 

RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  Magellan  Ave.,  For- 
est Hill   District. 

Two-story  frame  and  stucco  residence 
with    tile   roof. 

Owner — Luis  Blume. 

Architect — Walter  Falch,  Hearst  Bldff. 
San   Francisco, 


Plans    to    be   Completed    Soon. 
RESIDENCE  Cost,     $12,000 

BERKELEY,   Alameda  Co.,   Cal.     Santa 

Barbara   Road. 
Two-story  frame  and  stucco  residence. 
Owner— C.  C.  Staehllng. 
Architect  —  J.   H.   Thomas,   Mercantile 

Bank    Bldg.,    Berkeley. 


Contract  Awarded. 

RESIDENCE.  Cost,    $7000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Gar- 
field Ave. 

One-story  frame   residence. 

Owner— F.  Crosfoot. 

Architect — Chas.  W.  McKenzie,  Bank 
of  San  Jose  Bldg.,  San  Jose. 

Contractor — Robert  Gray,  715  S.  Fifth 
St.,  San  Jose. 


Plans   Being   Completed. 
RESIDENCE  Cost,     $10,000 

BURLINGAMB,  San  Mateo  Co.,  Cal. 
Two-story  frame  and  stucco  residence. 
Owner — D.  W.  Jost. 

Architect — J.     H.     Thomas,     Mercantile 
Bank   Bldg.,   Berkeley. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

Yom  can  buy  Wluttofnm  your  Hardware  Dealer 


Vincent  Whitney  Company 


Plans    Being:   Figured. 

RE.SIDENCK  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  E  Rock- 
well  S   of   Florio   St. 

.Six-room   frame   and   stucco  residence. 

Owner  —  C.  F.  Mielenz,  1637  Walnut, 
Oakland. 

Architect — Newsom  Bros.,  Nevada  Bk. 
Bldg.,    S.    F. 


Plans   Being    Figured. 
RESIDENCE 
OAKLAND,       Alameda 

Mountain. 
Altering    and    remodeling 

residence. 
Owner    —    H.    Warner    Sherwood,    280 

Mountain,    Oakland. 
Architect — Newsom    Bros.,    Nevada    Bk. 

Bldg.,   S.  F. 


Cost,    $ 

Co.,    Cal.        280 

of     present 


FAIRFIELD,  Solano  Co.,  Cal.— Lewis 
HeggemanH,  Fairfleld,  has  prepared 
plans  and  has  contract  to  ereet  a  two- 
story  and  basement  brick  residence  at 
Empire  and  Jackson  Sts. ;  est.  cost, 
$12,000.      John    E.    Freitas,    owner. 


SCHOOLS 


Commissioned  to  Prepare  Plans. 
SCHOOL  Cost,    $30,000 

FAIRFIELD,   Solano   Co.,   Cal. 
Four-classroom     hollow       tile       sahool 

building. 
Owner  —  Fairfield     Gramniar       School 

District. 
Architect— Geo.     C.     Sellon,     California 

State    Life    Bldg.,    Sacramento. 

S^'2??A''t^'°"*"^    '°   Prepare   Plans. 

^^^x  PS^  Cost.    $200,000 

COLLEGE   CITY,   Colusa   Co.,   Cal. 

Fireproof   school    building. 

Owner  —  Pierce      Joint      Union      High 

Scnool    District,    Colusa   County 
Architect— Geo.   C.    Sellon    &   Co..   Calif 

State    Life    Bldg.,    Sacramento. 

mm'^mvr^^'"^'^'"^^    ^^'"^    Prepared. 
n^VTQ    v^i     o       ^   ,  Cost.    $125,000 

DAVIS.  \olo  Co.,  Cal.     State  University 

l"arm.  ' 

Two-story    steel   and   concrete   agricul- 

tural  engineering   building. 
Owner— University  of  California  Board 

of  Regents,  custodians. 

R«tfi^~^^-   ^-o"^^^'   ^'"t   National 
Bank  Bldg.,   San  Francisco. 

^^*  April°ri92f  ^'^^   Postponed  Until 
SCHOOL,   ETC.     ■  Cost    1130  onft 

SAN  LBANDRb.  Alameda  Co  .  'cll     '      " 

K    tvv-0-story      reinforced      concrete 

buildings    (school  and   convent). 
Owne— St    Marys  Convent   (Rev.  Fath- 

er  John   T.  Hunt,  pastor). 
Architect— John  T.  Foley.  770  5th  Ave.. 

San   Francisco. 

contfa^ct^    ^'^'"^    received    for    general 


Plans    To    Be    Completed. 

?C"y°T9h.,  Cost.    $55,000 

feAN  JUAN,  San  Benito  Co..  Calif 
One-story    frame    and    stucco    elemen- 
tary     school      (12    classrooms    and 
auditorium). 
Owner— San  Juan   School   District 
Architect  —  Jens   C.    Petersen,    Peoples 
Bk.   Bldg.,    Sacramento. 

Contract  Awarded. 

PA^oTltO.  Santa  Clara  S^^Wl'''''' 
One-story  shingle  chapel  buildinK 
Owner— Castiilejo  School,  1310  Bryant 
Architect— Birge  M.  Clark,  .310  Uni- 
versity, Palo  Alto. 
Contractor— Wells  P.  Goodenoijgh.  310 
University.   Palo  Alto.       ■ 

OWENSMOUTH.  Los  Angeles  Co.. 
Cal.— Until  9  A.  M..  Mar.  24.  bids  will 
be  received  by  the  Los  Angeles  Board 
of  Education  for  completion  of  class- 
rooms at  Owensmouth  high  school,  cor 
Topango  Canyon  Ave.  and  Vanowen 
St..  Owensmouth.  Plans  and  spec,  on 
file  at  761  L,  A.  Chamber  of  Commerce 
Bldg.  Cert,  or  cash  check  or  bond  5% 
Wm.   A.   STieldon.    Secretary. 


^ 


S*»<l  •/!  imfufri**  f  *itt*t  Offitt. 


SAN  FRANCISCO.  —  Knittle  Bros.. 
224  5th  St.,  at  $9,222  awarded  contract 
by  Board  of  Public  Works  to  Install 
heating  system  in  Glen  Park  school 
at   Brompton   and    Bosworth    Sts. 


If) 
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RICPIMOXD,  Contra  Costa  Co..  Cal. — 
Following  bids  received  by  W.  T. 
Helms,  clerk,  Richmond  School  District, 
to  erect  additions  to  Fairmont  and 
Peres  Schools;  each  to  consist  of  six- 
classrooms  and  auditorium  addition; 
holloTV  tile  construction.  Jas.  T.  Nar- 
bett,  architect.  Syndicate  Bldg.,  Rich- 
mond. 
Fatrjuont    School — General    Contract 

P.     M.     Sanford,     RicJimond,     ?49.S60; 
(b)    add   $153. 

Carl   Overaa,    ?54,150;    (b)    add   $153. 

E.    K.    Nelson,    $55,000;    (b)    add    $153. 

J.   E.   Branagh,   $57,164;    (b)   add  $150. 

J.   M.    Bartlett,    $57,720;    (b)    add   $304. 

E.    K.    Parker,    $66,650;    (b)    add    $150. 

(b)     If     Johns-Manville     roofing     is 
used. 

Plastering: 

A.    H.    AVinchcole.    Riclimond    ..$9239 

.Chas.    Brown    9700 

Plnnibing: 

Chas.  Schwake,  El  Cerrito    J2997 

John   I.   Collins    3126 

R.    A.    Washburn    3185 

R.    W.   Timmons    3320 

Spiersch    Bros 3269 

W.    D.    Rihn    32S7 

Heatingr 

Geo.    Schuster,    Oakland    $13,848 

J.  G.  Grierson   15,304 

W.    K.    Nottingham    15.444 

Scott    Co 15,803 

Peres  School — General  Construction 

P.     M.     Sanford,     Richmond,     $<46,780; 

(b)  add  $ ;  (c)  add  $ . 

Carl  Overaa  $47,300;  (b)  add  $ ; 

(c)  add  $ . 

W.    Snelgrove    $47,617;    (b)    add    $30; 
(c)   add  $ . 

J.    S.    Hannah    $48,155;    (b)    add    $589; 
(c)    add   $40. 

J.    E.    Branagh    $48,500;    (b)    add    $32; 
(c)    add    $49. 

Dinnie    Construction    Co.    $48,571; 
add   $30;    (c)    add   $ . 

E.    K.    Nelson    $49,955;     (b)     add 
(c)   add   $7o. 

(b)     Johns-Manville       roofing, 
patent   shelving. 

Plastering 
Chas.    H.    Brown.    Richmond    ....$11,238 

A.    H.   ^fVinchcole    11,438 

C.    F.    Ingram    11,354 

Plnnibing: 

John    E.    Collins,    Richmond    $1613 

Chas.     Schwake     1634 

W.  C.  Rihn    1697 

W.   R.   Timmons    1788 

R.    A.    Washburn    1798 

Spiersch    Bros 1827 

Heating 

J.   G.    Grierson,   Richmond    $12,970 

Geo.    Schuster    13,684 

W.    K.    Nottingham     13,888 

Scott    Co 14,084 

All    bids    taken    under    advisement. 


(b) 

$30: 

(c) 


Sub-Contracts  Let. 

SCHOOL  Cost,    $115,000 

OAKLAND,    Alameda   Co.,   Cal.   Prescott 

School   Site. 
Two-story   class   C   addition   to    present 

school    building    (17    classrooms). 
Owner — Oakland   School   District,   Pres- 
cott School. 
Architect — Wm.    Mooser,     532    16th    St., 

Oakland. 
Contractors — Lawtcn   &  Vezey,   354  Ho- 

bart   St.,   Oakland. 
Brick    ^vork — Roy    Carter,    Oakland. 
Liuniber    —    Federal    Lumber    Co.,    2313 

Blanding,   Oakland. 
5lill    ivork — Chase    Mill    &    Lumber    Co.. 

San    Jose,    Cal. 
Roofing  Tile — N.   Clark   &  Sons,   Pacific 

and   4th   Sts.,  Oakland. 
.strnctural    Steel — Moore   Drv   Dock   Co., 

ft.    California    St.,    Oakland. 
Glas.s — Tyre    Bros..    354    Hobart    Street, 

Oakland. 
Finish    Hardware   —   Emeryville   Hdwe 

Co.,    38C0   San   Pablo.    Oakland. 
I'liiinbing,    Heating   &   Ventilating — La- 

tourrette-Fical   Co..    2612   9th   Street 

Oakland.' 
Pla.vto!ing — Geo.    Lester,    4114    Foothill 

Rlvd..    Oakland. 
r:.v«-jivating    —    Ariss-Knapp.    961     41st 

St..   Oakland. 
('«!norete — Oakland    Building    Materials 

5000    Broadway. 
Reinforcing    Steel    —    W.    S.    Wetenhall, 

17th   and   Wisconsin   Sts.,   S.  F. 
Sieel   Sash— Truscon  Steel   Co.,   709  Mis- 
sion  St.,  .San  Francisco. 

LOS  ANGELES.  Cal.— Architect  W. 
L.  Risley,  2512  W.  7th  St..  has  com- 
pleted plans  for  two-story.  12-unit 
brick  grammar  school  at  Dominguez 
school  site  for  Board  of  Education. 
Bids    will    be    taken    soon. 


Commissioned    To    Prepare    Plans. 

ADDITION      -  Cost,    $60,000 

GILROY,    Santa    Clara    Co.,    Cal. 

Five-room  addition  to  primary  school; 
addition  of  kindergarten  to  Han- 
nah St.  school;  cafeteria  bldg.  for 
high  school;  addition  of  class- 
rooms   to    high    school. 

Owner — Gilroy   School   District. 

Architect  —  Ralph  Wyckoff,  Growers 
Bank    Bldg.,    San    Jose. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Architects  Edward  Cary  Taylor  and 
Ellis  Wing  Taylor,  Rm.  420,  810  'W.  6th 
St.,  are  completing  working  plans  for 
two-story  and  basement  brick,  27-unit 
grammar  school  at  Cabrillo  Ave.  school 
site,  bounded  bv  Gaffey.  San  Pedro, 
7th  and  8th  Sts.,  San  Pedro,  for  L.  A. 
Board  of  Education:  91x243  feet  with 
auditorium  wing;  $150,000. 


LOS  -VNGELES,  Cal.— Until  9  A.  M.,-, 
March  31,  bids  will  be  received  by^Li.- 
A.  Beard  of  Education  for  two-6tory, 
1.5-roonV  school  building.  146x61  feet, 
with  wing  71x40  leet  at  28th  St.  school 
site,  2807  Stanford  Ave.  Separate  bids 
will  be  received  on  general,  plumbing, 
painting,  heating  and  ventilating  and 
electric  wiring.  Plans  and  speoifiea- 
tions  obtainable  at  761  L.  A.  Chambar 
of  Commerce  Bldg.  Cert,  or  cash  chk. 
or  bond,  5%.  Wm.  A.  Sheldon,  Secty. 
Mvron  Hunt  and  H.  C.  Chambers,  ar- 
chitects;  $112,000. 


VISALIA,  Tulare  Co..  Cat— M.  T. 
Tuggle,  Tulare,  at  $12,280,  awtartded 
contract  by  High  School  Board  to  erect 
addition  to  Manual  Arts  Building. 
Ernest  J.  Kump  Co.,  architects,  Rowell 
Blcig.,  Fresno.  Noble  Bros.,  Visalia, 
at  $12,875,  were  next  low. 


SANTA  CLARA  COUNTY.  Cal. — Pro- 
posal to  finance  construction  of  a 
junior  college  in  the  Santa  Clara  Val- 
ley is  being  discussed.  Among  those 
interested  in  the  proposal  are  Will  C. 
Wood,  state  supt.  of  public  instruc- 
tion; George  McDoug^all  and  H.  F. 
Minssen.  acting  president  of  the  San 
Jose  Teachers'  College. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  April  15,  bids  will  be  received  by 
Board  of  Education  to  erect  first  unit 
of  South  Palo  Alto  school  in  old  Cor- 
doza  Tract  on  Middlefield  road.  Will 
contain  two  classrooms,  administration 
office,  teachers'  rest  room  and  au.xiliary 
rooms;  est.  cost,  $15,000.  Birge  M. 
Clark,, architect,  60U  Embarcadero,  Palo 
Alto.  Plans  obtainable  from  Secty.  cf 
Board    of    Educ. 


TAFT.  Kern  Co..  cal.— Until  March 
23.  7  P.  M.,  bids  will  be  received  by 
H.  E.  Osburn,  clerk,  Taft  Union  High 
School  District,  for  (1)  repair  heating 
boiler  in  auditorium;  (2)  fur.  26  me- 
chanical draw'ing  benches;  (3)  fur.  26 
draftsmen  stools,  36-in.  high  with  at 
least  4-in.  adjustment;  (4)  fur.  and 
install  one  trophy  case;  (5)  fur.  and 
install  apparatus  case;  remodel  band 
room  in  basement.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St.,  San  Francisco. 
Cert,  check  10%  payable  to  clerk  req. 
Plans    obtainable    from    clerk. 


WHITTIER,  Los  Angeles  Co.,  Cal. — 
Until  1  P.  M.,  April  5,  bids  will  be  re- 
ceived by  Board  of  Trustees  of  Whit- 
tier  city  school  district  for  three  new 
school  buildings;  Austin  &'  Ashley, 
Chamber  of  Commerce  Bldg.,  Los  An- 
genel,  architects;  the  building  at  Jona- 
than Baile.v  school  site  will  be  two- 
story;  buildings  at  Longfellowi  and 
Lydia  Jackson  school  sites  will  be  1- 
story.  Bids  will  be  taken  separately 
on  general  work,  plumbing,  painting, 
heating    and    electric    wiring;    $225,000. 


COLUSA,  Colu.sa  Co.,  Cal.— Until 
.A.pril  13,  8  P.  M.,  bids  will  be  received 
by  L.  K.  Jordan,  Secty.,  Colusa  Union 
High  School  District  to  furnish  and 
install  desks,  chairs,  tables,  lockers, 
shelving,  gymnasium  apparatus,  oflSco 
equipment,  rest  room  furniture,  rugs, 
assembly  chairs,  stage  curtain  and 
scenery.  Bids  also  desired  for  renova- 
tion of  desks  and  furniture.  Complete 
list  of  materials  desired  obtainable 
from  Secty.  of  board.  See  call  for  bids 
under  ofHcial  proposal  section  in  this 
issue. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architects  Gable  &  Wyant.  634 
S.  Western  Ave.,  Los  Angeles,  have 
completed  plans  for  two-story  and 
basement  brick  grammar  school  build- 
ing at  Beverly  Vista  School  site,  Bev- 
erlj-  Hills,  for  Board  of  Trustees  of  the 
Beverly  Hills  School  District;  14  class- 
rooms, reinforced  concrete,  pressed 
brick,  stone  trim,  tile  and  composition 
roof;   $260,000. 


Saturday,  March  20,   1926 
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SACRAMENTO.  Cal.— Until  March  29, 

5  P  M.,  bids  will  be  received  by  Chas. 
C  Hughes,  Secty.,  Board  of  Education, 
to  fur.  and  spread  decomposed  granite 
on  school  sites  from  date  of  award  of 
contract  to  July  1,  1926.  Speciflcations 
and  further  information  obtainable 
from  Business  Manager  of  Bd.  of  Ed- 
ucation, 21st  and  L  Sts.,  Sacramento. 

ASHLAND,  Ore. — Architects  Tourtel- 
lotte  and  Hummel,  Failing  Bldg.,  Port- 
land, preparing  plans  for  reinforced 
concrete  Ashland  Junior  High  School; 
six  classrooms  and  auditorium,  seat- 
ing   300.      Estimated    cost,    $75,000. 

ARCADIA,  Los  Angeles  Co.,  Cal. — 
Arcadia  School  District  will  call  sec- 
ond election  soon  to  vote  funds  for 
school  improvement.  It  is  proposed  to 
aslc  for  $92,500,  $75,000  for  additional 
property  and  erection  of  addition  at 
1st  Ave.  site,  and  $17,500  for  5-acre 
site    on    west    side.      Architects    Allison 

6  Allison,  Los  Angeles,  were  retained 
to  prepare  plans  several  weeiis  ago  in 
event  of  an  affirmative  vote. 


LOS  ANGELES,  Cal. — The  building 
committee  for  Board  of  Education 
recommended  that  general  contract  for 
erecting  Frank  Wiggins  trade  school 
on  16th  St.,  between  Hill  St.  and 
Grand  Ave.  be  awarded  to  Walter  E. 
Warne,  1111  Rives-Strong  Bldg.,  on  his 
bid  of  $469,000  with  a  deduction  of 
$5600  for  waterproofing  rear  wall  of 
east  wing  instead  of  plastering;  John 
C.  Austin  and  Frederic  M.  Ashley, 
Chamber  of  Commerce  Bldg.,  archi- 
tects. Building  will  be  reinforced 
concrete  construction;  2-story  and 
ground  floor,  250x120  feet,  with  a  cen- 
tral section,  115x97  ft.,  10-story  In 
height. 


DELANO,  Kern  Co.,  CaL — Until 
March  31,  6  p.  m.,  bids  will  be  received 
by  May  Dixon,  clerk.  Pond  School  Dis- 
trict, to  excavate  and  construct  septic 
tank  and  well  for  sewerage  disposal. 
Certified  check  10%  required  with  bid. 
Further  information  obtainable  from 
clerk. 


BERKELEY,  Alameda  Co.,  Cal. — Ar- 
chitect W.  H.  Ratcliff  Jr.,  Mercantile 
Bank  Bldg.,  Berkeley,  commissioned  by 
Board  of  Education  to  prepare  plans 
for  1st  unit  of  New  Cragmont  School; 
will  contain  6  classrooms,  est.  cost, 
$75,000.  Plans  will  be  designed  as  to 
permit  wing  extensions  at  future  times. 


ALAMEDA,  Alameda  Co.,  Cal. — Fol- 
lowing bids  received  by  Wm.  G.  Pa- 
den,  secty..  Board  of  Education,  9 
City  Hall,  to  fur.  and  install  window 
shades  in  High  School  in  block  bound- 
ed by  Oak  and-  Walnut  Sts.,  Central 
and    Alameda    Aves. 

Tri-Clty  Window  Shade  Co.,  Prop. 
(1)  $6630;  (2)  $8270;  (3)  $4544;  (4) 
$3850;    (5)    $4275. 

D.  N.  &  E.  Walters  Co.,  Prop.  (2) 
$7195;    (4)    $4240;    (5)    $4205. 

(1)  Athey  perunial  folding  type;  (2) 
Venetian  blinds;  (3)  Roller  shades 
using  tontine  cloth;  (4)  Roller  shades 
using  heavy  sheeting  oil  opaque  cloth; 
(5)   Roller  shades   using   ray  flex  cloth. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
April  14,  7:30  P.  M.  bids  will  be  re- 
ceived by  Geo.  B.  Albee,  Supt.  of 
schools,  to  fur.  and  install  1300,  more 
or  less,  theatre  chairs  in  high  school 
auditorium  and  360,  more  or  less,  school 
desks.  Cert,  check  5%  payable  to  Eu- 
reka School  Dist.  req.  with  bid.  Sec 
cnH  for  bid.s  under  oftioial  proposal 
section    thi.s    IsMue. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal 
—Richard  Hansen,  Crescent  City,  at 
$57,5t)6,  awarded  contract  to  erect 
high  school;  concrete  construction;  10 
classrooms  and  auditorium,  seating 
600.  Norman  R.  Coulter,  architect,  46 
Kearny    St.,    San    Francisco. 

BANKS,  STORES  &  OFFICES 


To  Be  Done  By  Day  Work. 

STORES.  Cost,    $14,000 

SAN  FRANCISCO.     N.  E.   15th  Ave.  and 

Irving  St. 
One-story    frame    stores    buildlngr. 
Owner — Samuel  A.   Cheilek,   57   Peat  St 
Architect — S.   Heiman,    57   Post  St 


Plans    Being    Prepared. 

BANK  Cost,   I — 

SAN     FRANCISCO.  SE     Third    and 

Quesada  Sts. 
Two-story    reinforced    concrete    branch 

bank   building. 
Owner — French-American  Bank. 
Architect — Not    Selected. 


Steel   Contract  Let. 

STORE.  Cost,    $50,000 

SAN    FRANCISCO.      1029-31    Market   St. 
Two-story     and     basement     br|ck     and 

frame   store   building. 
Owner — Lester    Bros.,     1029-31     Market 

St. 
Architect — Plans    by    contractor. 
Contjractor — MacDpnald    &    Kahn,     130 

Montgomery    St. 
Stevl — Western   Iron    Works,    141   Beale 

St.,  San  Francisco. 


Plans   Being   Prepared. 
STORES  &  APTS.  Qost,   $12,000 

OAKLAND,    58th   Ave.   and   Hopkins   St. 
Two-story   brick   veneer  store  and  apt. 

bldg. 
Owner — H.  Andler. 
Architect — Clay  N.  Burrell,  Amer.  Bank 

Bldg.,   Oakland. 


Cost,   $15,000 


Contract  Awarded. 

BUILDING 

OAKLAND,    Moss    Ave. 

Two-story    frame      and      stucco      office 

building. 
Owner — Jewett    &    McCullen. 
Architect — Tuttle  &  Slocombe,  363   17th 

St.,   Oakland 
Contractor — S.  B.  Davis,  354  Hobart  St. 

Oakland. 


Plans   Being  Completed. 

OFFICE   BLDG  Cost,   $40,000 

SANTA  CRUZ,'  Santa  Cruz  Co.,  Cal. 
Soquel   Ave.   near   Pennsylvania. 

Three-story  reinforced  concrete  store 
and   office  building. 

Owner — American  Bldg.  Assn.,  278  So- 
quel Ave.,   Santa  Cruz. 

Architect — T.  D.  Esty,  Alta  Bldg.,  Santa 
Cruz. 


Preliminaries   Being   Prepared. 

POSTOFFICE  BLDG.  Cost,   $35,000 

OAKLAND,  W  Second  Ave.  South  of  E 
14th. 

Reinforced  concrete  branch  post  office 
building. 

Owner — Louis  R.  Lurie,  315  M'ontgom- 
ery    St.,    San   Francisco. 

Architect — O'Brien  Bros.  315  Montgom- 
ery   St.,    San    Francisco. 

Lessee — U.    S.   Government. 


Plans    Being   Prepared. 

ADDITION  Cost,    $500,000 

SAN  FRANCISCO.  NE  Pine  and  Mont- 
gomery   Sts. 

Fourteen-story  addition  to  two-story 
wing  to  conform  with  16-story 
Class  A  main  structure.  (Addition 
will    provide    for    168    offices). 

Owner — California  Commercial  Bldg., 
represented    by    A.    B.    Christensen. 

Architect — Geo.  Wm.  Kelhara,  Sharon 
Bldg.,    San    Francisco. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San    Francisco. 


rian=i    Being   Prepared 

STORE.  ■         Cost,    $12,000 

BERKELEY.  Shattuck  Ave.  near 
Delaware. 

One-story  hollow  tile  store  building 
with  garage  In  rear. 

Owner — George    Moore. 

Architect — James  D.  McCreery,  Berke- 
ley   Bank    Bldg.,    Berkeley. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Bids  Being  Taken  From  Martinez  Con- 
tractors. 

OFFICE    BLDG.  Cost,    $ 

MARTINEZ,   Contra   Costa   Co.,   Cal. 

Two-story  frame  and  brick  office  build- 
ing. 

Owner— W.  R.  Sharkey,  931  E-Main 
St.,   Martinez. 

Architect— James  T.  Narbett,  910  Mac- 
donald  Ave.,   Richmond. 


Contract  Awarded. 

STORE.  Cost,    $11,000 

SALI.XAS,  Monterey  Co.,   Cal. 
One-story     reinforced     conorete    Ibtore 

building. 
Owner — F.    N.    Hitchcock. 
Architect — Ralph      Wyckoff,      Growers 

Bank   Bldg.,   San  Jose. 
Contractor — F.  C.  Carlson,  Salinas. 


PORTLAND,  Ore.  —  Terminal  Sales 
Building  Corp.,  Stephen  A.  Hull,  gen. 
mgr..  Terminal  Sales  Bldg.,  Seattle, 
announces  architect  will  be  selected 
shortly  to  prepare  plans  for  proposed 
12-story  class  A  office  building  to  be 
erected  in  Morrison  St.  bet.  12th  and 
13th   Sts.;   est.   cost,    $400,000. 


LOS  ANGELES,  Cal.— Clinton  Con- 
.struction  Co.,  Stock  Exchange  Bldg., 
awarded  contract  to  erect  a  4-story 
and  basement  Class  A  store  and  loft 
building  on  n.  side  of  8th  St.,  between 
Hill  St.  and  Broadway  for  Owl  Drug 
Co.;  Edwin  Bergstrom,  Citizents  Natl. 
Bank  Bldg.,  architect;  52x116  feet,  re- 
inforced concrete  frame,  walls  and 
floors,    terra    cotta    facing;    $100,000. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Currie  &  Dulgar,  Kern  Co.  Land  Co. 
Bldg.,  Bakersfleld,  at  approx.  $15,000 
awarded  contract  by  Bakersfleld 
I'lumbing  Co.  to  erect  one-story,  60  by 
60  ft.,  store  and  shop  at  n.  w.  18th  and 
M  Sts. 


YAKIMA,  Wash. — Arch.  John  W.  Ma- 
loney,  Yakima,  has  completed  plans 
for  Medical  Arts  Building  to  be  erect- 
ed for  John  G.  Von  Herberg;will  be 
10  stories  fireproof  with  white  terra 
cotta  exterior.  Bids  will  be  asked 
shortly. 


SACRAMENTO,  Cal.— F.  C.  Hill,  real- 
tor, Forum  Bldg.,  Sacramento,  has 
purchased  block  bounded  by  28th,  29th, 
X  and  Y  Sts.,  and  plans  to  replace 
present  structures  with  new  commer- 
cial buildings,  the  building  program 
to    extend    over   a    2-year    period. 


LOS  ANGELES',  Cal.  —  Architects 
Morgan,  Walls  &  Clements,  1135  Van 
Nuys  Bldg.,  have  completed  plans  for 
a  ;j -story  and  basement  Class  A  loft 
building  at  824-28  S.  Los  Angeles  St., 
for  Marion  R.  Gray;  designed  for  limit- 
height,  64x130  ft.,  reinforced  concrete 
construction,  elevators.  Bids  are  be- 
ing taken  separately  on  general  con- 
tract, plumbing,  wiring,  roofing,  paint- 
ing,  elevators,  and   rubber  tile. 


LOS  ANGELES,  Cal.— Architect  T. 
Beverly  Keim,  Jr.,  Haas  Bldg.,  is  pre- 
paring plans  for  a  4-story  Class  A 
automobile  sales  and  service  building 
at  the  southeast  corner  of  Figueroa 
and  12th  Sts.  for  Adelaide  P.  Michel 
and  Mrs.  Marie  de  Doulet;  reinforced 
concrete  construction,  104x155  feet,  2 
automoble    elevators. 


LOS  ANGELES,  Cal. — Architect  Paul 
R.  Williams,  1400  Stock  Exchange 
Bldg.,  is  preparing  plans  for  3-story 
reinforced  concrete  store  and  office 
building  on  Central  .^ve.  near  29th 
St.  for  Golden  West  Lodge  No.  86,  I. 
B.   P.  O.   E.  of  W.   O.;   $159,000. 


LOS  ANGELES,  Cal. — C.  J.  Smale,  509 
S.  Western  Ave.,  is  preparing  prelim- 
inary plans  for  8-story  and  basement 
Class  A  store  and  ottice  building  at 
the  southeast  corner  of  6th  St.  and 
Western  Ave.  for  California  Properties 
Inc. 


Bids  to  be  Taken  in  About  Two  Weeks 
STORE    BLDG.  Cost,   $30,000 

SAN     FRANCISCO.       E     Mission     St.    N 

Twenty-third   St. 
One-story     and     nitzzanino     reinforced 

concrete    store    building,    75x102. 
Owner — Dunn-Williams   Co.,    156   Mont- 
gomery St..  San  Francisco. 
Architect — S.   Heiman,   57   Post  St.,   San 
Francisco. 


18 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    March    20,    192« 


THEATRES 


Contract   Awarded.  „„„ 

REMODEL  Cost,    $10,000 

VISALIA,   Tulare  Co.,   Cal.      Acequia  St. 
Remodel    lodge    building   for   theatre. 
Owner — Moose   Lodge. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,    Fresno. 
Contractor— W.    A.    Tuggle,    Tulare. 


LOS  ANGELES,  Cal. — Scofield  Engi- 
neering Constr.  Co.,  1100  Pacific 
Finance  Bldg.,  Los  Angeles,  has  con- 
tract to  erect  a  Class  A  theatre  build- 
ing on  Vine  St.  south  of  Hollywood 
Blvd.  and  adjoining  Plaza  Hotel  for 
Frank  K.  Strong  and  John  F.  Wilson; 
Myron  Hunt,  1107  Hibernian  Bldg.,  ar- 
chitect. Building  will  be  reinforced 
concrete  construction  with  stucco  ex- 
terior,   and   will    seat    1100;    $250,000. 


Plans   Being   Prepared. 

THEATRE  Cost,    $200,000 

SAN    LEANDRO.      Best   Estate. 
Reinforced    concrete    theatre   bldg. 
Owner — Beach-Krahn    Amusement    Co. 
Architect  —  J.     Albert     Marshall,     5658 
College  Ave.,  Berkeley. 


PORTLAND,  Ore.  —  Arch.  Chas.  W. 
Ertz,  Pittoclv  Block,  commissioned  to 
prepare  plans  for  theatre  to  be  erect- 
ed for  Forest  Taylor,  who  has  con- 
ducted stock  shows  in  Portland  for 
the   past  several  years;   est.  cost  $400,- 

oop. 


BURBANK,  L.  A.  Co.,  Cal.— Austin 
Co.  of  California,  777  E  Washington  St 
Los  Angeles,  have  compl.  prelim,  plans 
and  have  contr.  for  group  of  approx. 
40  motion  picture  studio  buildings  on 
75-acre  site,  at  cor.  Olive  and  Pass 
Aves.,  Burbank,  for  First  National  Pic- 
tures, Ihc;  Mr.  Harnish,  vice-pres.  of 
the  Austin  Co.,  will  return  from  New 
York  City  next  week  where  he  has 
been  conferring  with  officials  of  the 
First  National  Pictures,  Inc.,  and  it  is 
expected  that  definite  details  of  constr 
will  be  determined  at  that  time.  Pre- 
lim, wk.  of  grading  and  preparing  site 
will   also   start  at  once. 


SEATTLE,  Wash.— Public  Theatres 
Corp.,  a  subsidiary  of  the  Famous 
Players-Lasky  Corp.,  and  to  be  leased 
by  the  latter  concern,  will  have  plans 
prepared  for  a  $1,250,000  theatre  build- 
ing to  be  erected  on  a  site  yet  to  be 
announced. 


WHARVES  &  DOCKS 


PORT  ANGELES,  Wash.  —  Owens 
Bros.,  Tacoma,  at  approx.  $100,000 
awarded  contract  by  City  Port  Comm. 
to  construct  new  port  pier. 


SAN  FRANCISCO— State  Board  of 
Harbor  Conimissioner.s,  Ferry  ,Bldg., 
rejects  bids  to  fur.  and  install  steel 
rolling  doors  at  Pier  50.  Specifications 
will  be  slightly  revised  and  new  bids 
asked.  Frank  G.  White,  ch.  eng.  for 
commission. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans   Being  Completed. 

STAGE    DEPOT  Cost,    $400,000 

SEATTLE,  Wash.  Seventh  Ave.  and 
Olive   St. 

Two-story  reinforced  concrete  inter- 
urban  and.  stage  depot;  brick  and 
stone    facing. 

Owner — Puget  Sound  Light  &  Power 
Co.,    Seattle,    Wash. 

Architect — John  Graham,  Dexton  Hrtn 
Bldg.,    Seattle,    Wash. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
defea^ts  i>rcposal  to  issue  bonds'  of 
$65,000  to  finance  construction  of 
municipal    swi mining   pool. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Salvation  Army,  Ensign  C.  O.  Taylor, 
in  charge,  will  campaign  for  funds  to 
finance  erection  of  industrial  home  in 
this  city;  will  be  two  stories  in  heigiit 
containing  auditorium,  relief  rooms, 
offices  and  gymnasium.  A  structuie 
costing  $50,000   is  contemplated. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
D.  Rampoldi  will  have  plans  prepared 
for  two-story  brick  structure  at  Main 
St.  and  Alhambra  Ave.;  1st  floor  will 
contain  three  or  four  stores  with  apart- 
ments, lodgings  or  offices  on  2nd  floor. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Architect  Benj.  J.  Bloser,  Citizens 
National  Bank  Bldg.,  is  preparing  plans 
for  a  public  swimming  pool  at  Bev- 
erly Hills  for  Beverly  Hills  Sulphur 
Bath  Co.;  building  will  be  one-story 
and  part  2-story,  100x190  feet,  brick 
walls,  stucco  exterior,  to  seat  1200; 
tile  lined  pool,   65x170   feet. 


BAKESFIELD,  Kern  Co.,  Cal.— Bids 
will  be  asked  at  once  by  F.  E.  Smith, 
county  clerk,  for  irrigation  system, 
outdoor  lighting  and  fencing  at  the 
Kern  County  General  Hospital.  Plans 
prepared  by  J.  R.  Thornton,  county 
surveyor. 


MARYSVILLB,  Yuba  Co.,  Cal. — Paci- 
fic Gas  and  Electric  Co.,  245  Market 
St.,  San  Francisco,  will  expend  $500,- 
000  in  the  erection  of  a  gas  generat- 
ing plant  at  Marysville;  two  gas  gen- 
erators will  be  provided  with  a  ca- 
pacity of  3.000,000  cu.  ft.  Generators 
will   use   coal    instead    of   oil. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Kejr. 


Plaster 
Wall    Board 

(Patent   applied    for) 
The  L.a«t   Word  in  Wal'l   Board. 


CAIvIFORMA  CEDAR   PRODUCTS  COMPANl 

STOCKTON,    CALIFORNIA 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
Khould  he  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of   each  opporatunity. 

10082 — San  Francisco,  Cal.  Import- 
export  house  desires  to  communicate 
with  importing  brokers  handling  mer- 
chandise such  as  shellac,  mica,  wood- 
oil   and   linseed   oil. 

100S8 — Gluckstadt,  Germany.  Manu- 
facturer of  mineral  &  chemical  paints 
wants  a  representative  in  San  Fran- 
cisco. 

10US9 — Rheda,  Germany.  Manufactur- 
er of  hinges  wishes  representative  in 
California. 

10093 — Paris,  France.  Supplier  of 
turpentine  wishes  to  get  in  touch  with 
interested  San  Francisco  importers  of 
this   commodity. 

10094 — Madrid,  Spain.  Manufacturers 
tf  a  very  complete  and  artistic  line  of 
Spanish  style  lanterns,  for  rooms,  gar- 
dens, cliurches,  etc.,  are  interested  in 
getting  in  touch  with  San  Francisco 
dealers  handling  this  line  of  merchan- 
dise. 

lOlOl — Brussels,  Belgium.  Manufac- 
turers and  exporters  of  wallpapers 
wish  to  appoint  suitable  San  Francisco 
business  houses  to  act  as  their  selling 
agents   in   this  territory. 

D-2014  —  Seattle,  Wash.  Luggage 
manufacturers  are  desirous  of  getting 
in  touch  with  San  Francisco  or  Oak- 
land woodworking  plants  equipped  to 
turn  out  lock  cornered  boxes  for  suit 
case  frames. 

D-2015— Nogales,  Arizona.  Firm  de- 
sires to  get  in  touch  with  San  Fran- 
cisco handlers  of  high  grade  charcoal 
in  carload  lots. 

D-2017 — La  Madera,  New  Mexico. 
Mineral  corporation  desires  to  get  in 
touch  with  San  Francisco  dealers  in 
mica,   pumice   and  clays. 

D-2022 — Oceano,  Calif.  Owners  of  an 
unlimited  supply  of  clean  fine  sand, 
suitable  for  foundry  use  as  a  molding 
sand,  or  in  the  finish  of  asphalt-con- 
crete pavement,  are  desirous  of  getting 
in  touch  with  San  Francisco  buyers  of 
this  commidity,  preferably  wholesale 
dealers. 

D-2024— New  York,  N.  Y.  Manufac- 
turers of  electrical  lamps,  fixtures  and 
novelties,  are  interested  in  securing 
tlie  services  of  an  energetic  manufac- 
turer's agent  in  San  Francisco  to  han- 
dle  their   line   here. 

D-2025— New  York,  N.  Y.  Old  estab- 
lisred  firm  of  manufacturers'  represen- 
tatives, having  excellent  domestic  and 
foreign  connections,  offer  their  serv- 
ices to  San  Francisco  manufacturers 
desiring  to  establish  new  markets  for 
their  products. 

D-2026 — Long  Island,  N.  Y.  Manufac- 
turers of  a  line  of  electrical  elevator 
control  equipment,  special  panel  boards 
for  baking  machine  manufacturers, 
pump  starters,  refrigerating  panels  & 
thermostatic  controls,  pressure  rpgu- 
lator-panels,  etc.,  are  very  desirous  of 
appointing  a  suitable  agent  to  handle 
the  sale  of  this  equipment  in  San 
Francisco. 


Are  bids  wanted?  "W^ho  was  low  bid- 
der? Who  got  tlie  contract?  Keep 
posted.  Liarsen  Advance  Construction 
Uep'OTts,  818  Mi.s«ion  Street,  San  P^an- 
ciseo,  will  keep  you  informed.  Send  for 
sample  eopics  and  rates  in  your  ter- 
ritory. 


^Mailing  Lists 

Will  help  you  increase  sales 

Send  for  FUElE  c-italoT  elvlng- 
countsandprlccaonclassiJiodnames 
oi  you  rbest  prospect  ive  customers— 
National'.  State,  LocaL--!ndi»lduala. 
Prof  esaions,  Busincsa  F trma. 
C\C\C/  Gusranfeed  Crf  , 
V^/Obyretund  oi  J  '^each 
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CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  receiv- 
ed at  tiic  office  of  the  Callforiiia  High- 
way Coinmission,  515  Kornni  Building, 
Sac-rnniento,  Cal.,  until  2  oVIock  P.  M.. 
April  5,  1»2«,  at  which  time  they  will 
be  publicly  opened  and  read,  for  con- 
struction, in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  of  portions  of  State 
Highway,  as  follows: 

Contra  Costa  County,  a  reinforced 
concrete  bridge  across  San  Pablo 
Creek  at  San  Pablo  (IV-C.C-14-A), 
consisting  of  three  34-foot  spans,  with 
two  5-foot  sidewalks  and  a  minimum 
width  of  roadway  of  46  feet,  on  con- 
crete   bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  Which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective,  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  urged 
that  arrangements  for  joint  field  In- 
spection be  made  as  far  in  advance  as 
possible.  Detiailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from  the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be   done,   etc. 

The   California  Highway   Commission 
reserves   the  right  to   reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS', 
California    Highway    Commission. 
R.    M.    MORTON, 
State    Highway    Engineer. 
W.    P.     MIXON,     Secretary. 
Dated:   Maich   8,    1926. 


NOTICE    TO    CONTRACTORS 


<  .Structural     Steel — John     Swett     Union 
High    School    DLstrict) 


Sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  John  Swett 
Union  High  School  District  at  the 
office  of  said  Board  in  the  High  School 
Building  at  Crockett,  California,  until 
the  3rd  day  of  April,  1»26,  at  11  o'clock 
A.  M.,  at  which  time  said  bids  will  be 
opened  for  the  furnishing,  fabricating 
and  erecting  the  structural  steel  of 
the  John  Swett  Union  High  School 
Buildings  of  the  John  Swett  Union 
High  School  District,  located  on  the 
North  side  of  the  State  Highway  be- 
tween Crockett  and  Valona,  Crockett, 
i^alifornia. 

Plans  and  specifications  .for  said 
work  are  on  file  at  the  office  of  the 
Engineer  of  the  Board  of  School  Trus- 
tees. A.  A.  Brown,  215  Market  Street, 
San   Francisco,   California. 

Upon  a  deposit  of  Twenty-five 
(f25.00)  Dollars,  said  plans  and  speci- 
fications  may    be   had    by   uny  prospec- 


A  cal!  for  bids  publlBhed  In 
this  aectioti  Indicates  that  bid" 
Hfp  de«i.-ed  from  other  than  local 
bldderp  Maximum  competition 
is  desired,  and  this  la  assured 
ibronerh  BUILDINO  AND  ENOt- 
VKRRIXG  NEWS  which  reaches 
e\-»>ry  worth-while  contractor 
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ITitrhwfiv  Commission  are  pub- 
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(Sewer    I'Ipe — Red     BlnlT) 


five  bidder.  If  the  plans  and  speci- 
fications are  not  returned  to  the  En- 
gineer, or  are  returned  in  a  mutilated 
or  damaged  condition,  the  deposit  will 
be  forfeited  and  will  be  immediately 
u.sed  for  the  purchase  of  a  new  set  of 
blueprints  and   specifications. 

Bids  must  be  signed  by  the  bidder, 
accompanied  by  a  certified  check, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  H.  A. 
Miller.  Clerk  of  the  Board  of  School 
Trustees,  to  be  retained  by  said 
.'School  District  as  agreed  and  liqui- 
dated damages  should  the  party  or 
narties  to  whom  the  contract  should 
he  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
rr^nuired  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
bv  law.  The  amount  of  said  checlc 
shall  be  for  at  least  ten  (10%)  per 
cent  of   the  amount  of  the  bid. 

Rids  will  be  opened  by  the  Board  of 
School  Trustees  of  said  District  on  the 
3rd  day  of  Anril.  1926,  at  11  o'clock 
A.  M..  in  the  Board  room  in  the  .Tohn 
Swett  Union  High  School  Building. 
Crockett.  California.  The  Board  re- 
serves the  right  to  reject  any  and  all 
bids  or  any  or  all   items  of  such   bids. 

H.   A.   MILLER, 
Cleik   of  the  Board   of  School   Trustees 
of    the    John    Swett      Union      High 
School     District,     Crockett.     Calif. 


NOTICE    TO    CONTRACTORS 


(Sewer    Exten.sions — Red     Bluff) 


Notice  is  hereby  given  that  sealed 
proposals  will  be  received  by  the  City 
of  Red  Bluff,  Tehama  County,  State  of 
California,  for  furnishing  to  said  city, 
f.  o.  b.  Red  Bluff,  the  following 
amount   of   sewer   pipe,    to-wit: 

270    feet   of   8-inch    sewer   pipe. 

40  feet  of  6-inch  sewer  pipe. 

10    8"x6"    Ts. 

10  8-inch   %  curves. 

.->   8"x4"   Ys. 

All  pipe  shall  be  first  quality  stand- 
ard vitrified  salt  glazed  sewer  pipe  and 
meet  with  the  requirements  of  the 
specifications  now  on  file  with  the 
City  Clerk  of  Red  Bluff,  California.  A 
certified  check  of  10%  of  the  amount 
bid  shall   accompany   the   bids. 

The  City  Trustees  reserve  the  right 
to  reject  any  and  all  bids,  which  must 
be  filed  with  said  Clerk  before  Monday 
evening,  March  Zi,  10:Mi,  at  7::{0  o'clock. 

E.   F.   LENNON, 
Clerk  of  the  City  of  Red  Bluff.  County 
of    Tehama.    State    of   California. 

Dated,    March    9,    1926. 


Notice  is  hereby  given  that  sealed 
pronosals  will  be  received  bv  the  Board 
of  Trustees  of  the  City  of  Red  Bluff, 
Tehama  County,  State  of  California, 
for  constructing  additional  extensions 
to  the  sewer  system  of  said  system  on 
o'-  before  Monday  evening.  March  32, 
11)2«,  at  7:.'50  o'clock.  Said  work  to  be 
done  in  accordance  with  the  specifica- 
tions on  file  with  the  City  Clerk  of 
said   city. 

Said  Board  of  Trustees  reserve  the 
right  to  reject  any  or  all  bids  as  the 
public   interest  may  demand. 

E.    F.    LENNON. 
Clerk  of  the  City  of  Red  Bluff,  Tehama 
County.    State    of    California. 
Dated,    March    9,    1926 


QUANTITY    SURVEYOR 

\'nluatioii   Engineer 
ARTHUR     »^RIDDLE 

OJK?    Mis.slon     Streol.    n<     Third     St. 
San    Krancsioo.    Calif. 

Telephone    T>n\iBl,Ts    S-4-0-:% 

ACCREDITED  APPRAISER 


NOTICE   TO    BIDUERS 


(Eurniture,     Etc. — Coluna     Union     High 
School     District) 


Notice  is  hereby  given  by  the  Trus- 
tees of  the  Colusa  Union  High  School 
District,  that  sealed  bids  will  be  open- 
ed by  the  Board  at  the  High  School 
Building,  First  and  Oak  Sts.,  Colusa, 
Calif.,  at  8  P.  M.,  Tuctday,  April  IS, 
WM,  for  the  following  equipment  for 
the    new    high    school    building: 

Desks,  chairs,  tables,  lockers,  shelv- 
ing, gymnasium  apparatus,  office  equip- 
ment, rest  room  furniture,  rugs,  as- 
sembly chairs,  stage  curtain  and 
scenery.  Also  for  renovation  of  desks 
and  furniture.  A  complete  list  of  the 
above  together  with  complete  specifi- 
cations covering  same  may  be  obtain- 
ed by  application  to  the  principal  of 
the  Colusa  Union  High  School. 

All  goods  to  be  delivered  and  in- 
stalled in  the  new  school  building.  All 
bids  must  be  accompanied  by  a  certi- 
fied check  to  the  order  of  the  board 
in  the  amount  of  10%  of  the  amount 
of  the  bid.  The  Board  reserves  the 
right   to  reject  any  and  all   bids. 

Colusa   Union    High    School   Trustees. 
By  L.   K.   JORDAN,   Secretary. 

♦ 

NOTICE    TO    BIDDERS 


(Chair.s        and        Desks — Eureka        High 
School    District) 


Notice  is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  at 
the  olRce  of  City  Superintendent  of 
Schools,  City  Hall,  Eureka,  California, 
up  to  7::tO  P.  M.  on  the  1-lth  day  of 
.\pril,  loau.  for  the  furnishing  of  1300. 
more  or  less, theatre  chairs  for  school 
auditoripm;  360,  more  or  less,  school 
desks  for  the  Eureka  High  School 
District,  according  to  specifications  on 
file  in  the  office  of  the  Eureka  Board 
of   Education. 

All  proposals  or  bids  must  be  ac- 
companied by  a  cashiers  check  pay- 
able to  the  order  of  the  Eureka  High 
School  District,  for  an  amount  which 
shall  not  be  for  less  than  five  per  cent 
of  the  aggregate  of  the  proposal,  or 
by  a  bond  for  the  same  amount  and 
so  payable,  signed  by  the  bidder  and 
two  sureties  who  shall  justifj*  before 
any  officer  competent  to  administer 
an  oath  in  double  the  said  amount 
and  over  and  above  all  statutory  ex- 
empt ions. 

The  Board  of  Education  of  the  City 
of  Eureka  reserves  the  right  to  re- 
ject any  or  all  bids  . 

GEO.  B.  ALBEE. 
Superintendent   of   Schools   of   the   City 
of    Eureka,    California. 
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NOTICE   TO   DIDDERS 


Machinery     &     Equipment — Tracy,     Cal. 

Sealed  proposals  for  furnishing  ma- 
chlnerv  and  equipment  for  repair  and 
improvement  of  streets,  the  itenis  of 
which  are  hereinafter  set  forth,  will  be 
received  at  the  office  of  the  City  Clerk. 
Citv  Hall,  Tracy,  California,  until  the 
hour  of  8  o'clock  P.  M..  on  the  first  day 
of  \|>ril.  1»2«,  and  at  that  time  and 
place,  will  be  publicly  opened  and  read 
in  the  Council  Chambers  of  the  City 
Hall.  Tracy,  California. 

The  bids  will  be  made  upon  the  fol- 
lowing items: 

1   Fordson   Tractor. 

1  Wehr  Quick  Detachable  eight  foot 
Tractor  Grader,    Model   D. 

1   Wehr   Scarifier.  „    , 

1  Set  (4)  W.  &  K.  Wheels,  40x5 
Goodyear  rear  and  24x3%  Firestone 
Front,   P.   O.  Type. 

1  Set  (2)  W.  &  K.  Extension  Wheel 
Weights   40x5  Goodyear  rear. 

1  Set  rear  Wheels  loaded  with  steel 
punchings. 

1    New    style    "Pierce"    Governor. 

1  Set  "Orpco"  more  power  gears 
Delivered  at  Tracy  assembled  to  work. 

The  right  is  reserved  to  accept  the 
proposal  of  the  lowest  responsible  bid- 
der or   to   reject  any   and  all   bids. 

Done  by  order  of  the  Board  of  Trus- 
tees  of   the   City   of   Tracy. 

Dated:  This  11th  day  of  March,  1926. 
(SKAL,)  GEORGE    L.    FRERICHS, 

Clerk  of  the  City  of  Tracy. 

NOTICE    TO    COXTRACTOUS 


Supervisors  of  the  County  of  Solano, 
and  such  plans  and  specifications  may 
be  secured  from  the  City  Clerk  of  the 
said  Citv  of  Vallejo  or  from  the  County 
Clerk  of  the  County  of  Solano  or  from 
C.  E.  Perry,  Architect,  460  Montgomery 
St.,    San    Francisco,    California. 

A  deposit  of  ten  ($10.00)  dollars  will 
be  required  for  plans  and  specifica- 
tions, which  amount  will  be  refunded 
on   return   of  same. 

The  Board  reserves  the  right  to  re- 
ject any  and  all   bids. 

G.    G.    HALLIDAY, 
Clerk   of   the     Board      of     Supervisors, 
Solano    County,    California. 


(City    Hall    and    Branch    County    Jail — 
Vnllejo,   Calif.) 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
of  the  City  of  Vallejo,  California,  and 
concurrently  at  the  office  of  the  County 
Clerk  (who  is  ex-officio  Clerk  of  the 
Board  of  .Supervisors  of  Solano  County) 
at  Fairfield,  California,  until  eleven 
o'clock    A.    >I.,    April    5th,    192C,    for: 

(a)  The  general  constructon  of  a 
joint  Vallejo  City  Hall  and  branch 
County  Jail  Building  at  Marin  and 
Capitol  Streets,  City  of  Vallejo,  County 
of    Solano,    State    of    California. 

(b)  The  electrical  work  of  said  joint 
Vallejo  City  Hall  and  Branch  County 
Jail    Building. 

(c)  The  heating  work  of  said  joint 
Vallejo  City  Hall  and  Branch  County 
Jail   Building. 

Items  A,  B  and  C  above  are  to  be 
constructed  and  installed  jointly  by 
the  said  City  of  Vallejo  and  said 
County  of  Solano.  Bidders  will  there- 
fore make  their  proposals  in  dupli- 
cate and  file  one  of  such  duplicates 
with  the  said  City  Clerk  of  Vallejo, 
California,  and  one  of  said  duplicates 
with  the  County  Clerk  of  Solano 
County,  California,  at  the  time  and 
at  the  respective  places  hereinabove 
set    forth. 

The  said  City  Hall  and  Branch 
County  Jail  shall  be  constructed  on 
Lots  8  and  9  in  Block  303  as  said 
Lots  and  Block  are  shown  on  the 
official    map    of    the    City    of    Vallejo. 

All  proposals  or  bids  offered  shall 
be  accompanied  by  a  certified  check 
payable  respectively  to  the  City  of 
Vallejo  and  the  County  of  Solano. 
Such  checks  shall  be  for  equal  amounts 
in  each  case  and  shall  aggregate  an 
amount  not  less  than  10%  of  the  total 
amount  of  the  proposal,  provided  how- 
ever, that  the  check  accompanying 
the  proposal  to  the  City  of  Vallejo 
shall  be  for  the  sum  not  less  than  5 
per  cent  of  the  amount  of  said  pro- 
posal and  the  check  accompanying  the 
proposal  to  the  County  of  Solano  shall 
likewise  be  for  a  sum  not  less  than  5% 
of  the  amount  of  said  proposal  or  such 
proposals  may  be  accompanied  by  a 
surety  bond  of  a  responsible  surety 
company,  such  bond  to  be  in  like 
amounts  as  said  checks  and  filed  in 
the  same  manner  as  herein  provided  of 
the  filing  of  said  checks,  and  it  is  fur- 
ther provided  that  said  checks  or  bonds 
shall  be  forfeited  for  failure  to  refuse 
or  enter  into  the  contract  if  such  con- 
tract  be  awarded. 

The  work  for  which  said  proposal.-; 
are  to  be  received  as  hereinabove  set 
forth  shall  be  in  conformity  with  and 
according  to  the  plans  and  specifica- 
tions heretofore  adopted  by  the  City 
Council    of    Vallejo    and    the    Board    of 


rections    as    to    bidding,    quantities    of 
work   to   be   done,   etc. 

The   California   Highway   Commission 
reserves   the   right  to  reject  any  or  all. 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
;      HARVEY    M.    TOY, 

LOUIS    EVERDING,  :' 

N.    T.    EDWARDS, 
California   Highway   Commission; 
R.    M.    MORTON, 

State    Highway    Engineer. 
W.   F.   MIXON,   Secretary. 
Dated:      March    15,    1926. 

_       * 

ARCHITECTURAL    COMMISSION    FOR 
CLAREMONT    COLLEGES    NAMED 


STATE     OF     CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
High'«\'ay  Commission,  515  Forum  Build- 
ing, Sacramento,  Cal.,  until  2  o'clock 
P.  M.  on  April  12,  1926.  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions  of 
State    Highway,    as    follows: 

Shasta  County,  between  Dog  Creek 
and  La  Moine  ;iI-Sha-3-C),  about  four 
and  five-tenths  (4.5)  miles  in  length; 
to  be  graded  and  surfaced  with 
crushed  gravel  or  stone. 

Stanislaus  County,  between  Modesto 
and  the  Stanislaus  River  (X- 
S'ta-4-B),  about  seven  and  eight- 
tenths  (7.8)  miles  in  length,  to  be 
widened  with  Portland  cement  con- 
crete and  surfaced  with  asphalt  con- 
crete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
t-an  Francisco,  San  Luis  Obispo,  Fresno 
Los  Angeles,  San  Bernardino  and 
Bishop. 

-A.  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance 
as  possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the  Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank    form    of    proposal,    for    full    di- 
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First  announcement  of  the  personnel, 
of  the  Architectural  Commission  of , 
Claremont,  Colleges  at  Claremont, 
Calif.,  was  made  following  confirma- 
tion of  appointments  at  the  meeting 
of  Claremont  Colleges  Board  of  Fel- 
lows held  this  week.  The  new  com- 
mission, is  one  of  the  first  college  com- 
missions of  its  kind  in  the  West,  and 
is  made  up  of  nationally  known  archi- 
tects and  laymen. 

The  commission  is  composed  of  five 
men  including  George  Spearl,  Carleton 
M.  Winslow  and  David  C.  Allison,  all 
of  whom  are  prominent  architects. 
George  Spearl  is  of  the  firm  of  Jamie- 
son  &  Spearl  of  St.  Louis  who  have 
been  Pomona  college  architects  for 
several  years  and  are  nationally 
recognized  authorities  on  planning  and 
building  colleges.  Carleton  M.  Winslow 
is  a  well  known  Southern  California 
architect  with  offices  in  Los  Angeles 
and  David  Allison  is  of  the  firm  of 
Allison    &    Allison    of   Los    Angeles. 

The  two  lay  members  of  the  commis- 
sion are  Edward  C.  Harwood  of  Up- 
lands and  Bernard  Hoffman  of  Santa 
Barbara.  ■  Mr.  Harwood  is  an  ex- 
student  of  Pomona  college  and  a  mem- 
ber of  the  board  of  trustees.  He  has 
traveled  widely  and  has  made  a  con- 
siderable study  of  architecture.  Mr. 
Hoffman  is  well  known  in  the  West  as 
the  head  of  the  Plans  and  Planting  di- 
vision of  the  Community  Arts  Associa- 
tion of  Santa  Barbara.  He  is  a 
prominent  business  man  and  has  fig- 
ured conspicuously  in  the  rebuilding 
of  his  home  city.  The  new  commission 
will  synthesize  the  harmonious  de- 
velopment plans  of  Claremont  Col- 
leges both  in  architecture  and  land- 
scaping. It  will  pass  upon  architec- 
tural developments  of  all  kinds  for 
Pomona  and  all  future  colleges,  in- 
cluding the  Scripps  College  for  Women, 
and  will  advit.-  on  the  general  land- 
scaping  scheme   for   the   campus. 


LARGEST       ELECTRO-MAGNET       AT 
UNIVERSITY    OF    CALIFORNIA 


The  largest  electro-magnet  on  the 
Pacific  Coast,  weighing  one  and  a 
half  tons,  is  located  in  Oilman  Hall  at 
the  LTniversity  of  California.  Experi- 
ments are  being  conducted  with  this 
huge  instrument  under  the  direction 
of  Professor  G.  N.  Lewis  of  the  Chem- 
istry   Department. 

Among  other  purposes,  the  magnet 
is  used  for  studying  magnetic  proper- 
ties of  metallic  ions  in  solution  with 
hopes  that  this  will  help  to  Interpret 
the  structure  of  ions  and  atoms. 

The  magnet  consists  of  a  laminated 
yoke  with  forged  iron  pole  pieces  six 
inches  in  diameter.  It  is  surrounded 
with  800  pounds  of  copper  wire  in 
large  coils,  which  are  water  cooled  to 
prevent   heating. 

Direct  current  for  exciting  the 
magnet  is  supplied  by  a  motor  gen- 
erator, operating  at  IIQ  voltg  and  from 
ten  to  forty  amperes.  The  pole-gap  Is 
adjustable  and  a  field  strength  between 
20,000  and  80,000  guass  may  be  gen- 
crated  Inside   the  gap. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractoi-s  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  Engineering  1  News 
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Engineering  News  Section 


BRIDGES 


MERCED,  Merced  Co.,  Cal. — County 
Surveyor  W.  E.  Bedesen  preparing 
spec,  for  two  cone,  bridges  over  In- 
galsbe  slough  on  Snelling-Turlock  Rd. 
in   Rd.  Dist.   1. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
April  5,  bids  will  be  rec.  by  county  for 
piling  and  heavy  lumber  for  bridge  on 
Slauson  Ave.  over  Los  Angeles  Riv., 
in  accordance  with  spec,  on  file  at  of- 
fice of  the  superv.,  303  Hall  of  Records. 

SAN  LUIS  OBISPO  COUNTY,  Calif.— 
As  previously  reported,  bids  will  be 
rec.  by  State  Highway  Commission, 
March  29,  to  const,  rein.  cone,  girder 
bridge  over  Santa  Maria  river,  2-mi. 
north  of  Santa  Maria,  oomsisting  of  36 
3S-ft.  spans.  Project  involves:  2100  cu. 
yds.  class  A  cem.  cone,  (bridge);  120 
cu  yds.  class  E  cem.  cone;  450,000  lbs. 
rein,  steel;  8930  lin.  ft.  rein.  cone,  piles; 
2500  cu.  yds.  rdwy.  excavation  without 
classification;  250  cu.  yds.  class  A  cem. 
cone  (pavement) ;  80  cu.  yds.  class  A 
cem.  cone,  (slope  paving);  remove 
existing  timber  trestle. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Un- 
til April  6,  11  a.  m.,  bids  will  be  r«o. 
by  Rob.  E.  Graham,  county  clerk,  to 
const,  rein.  cone,  bridge  on  Acacia  Ave. 
Fairfax,  in  Rd.  Dist.  No.  2.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  with  bid.  Plans  on  file  in 
office  of  clerk.  J.  C.  Oglesby,  county 
surveyor. 

CONTRA  COSTA  COUNTY,  Cal.— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission,  April 
5,  to  const,  rein.  cone,  girder  bridge 
over  San  Pablo  Creek  at  San  Pablo, 
consisting  of  three  34-ft.  spans  with  2 
5-ft.  sidewalks  and  a  min.  width  of 
rdwy.  of  46-ft.  on  cone,  bents.  Project, 
involves  remove  existing  bridge;  560 
cu.  yds.  "F"  cem.  cone;  13  cu.  yds.  "E" 
cem.  cone.;  100,000  lbs.  reinforcing  steel 
in  place;  450  cu.  yds.  excavation  for 
bridge  structure;  360  cu.  yds.  backfill 
for  bridge   structure. 

SEAL  BEACH,  Cal. — Until  8  p.  m., 
April  1,  bids  will  be  rec.  by  city  for 
repairs  to  highway  bridge  across  Ana- 
heim Bay,  conecting  Electric  Ave.  with 
Electric  Lane.  Plans  on  file  at  office 
of  city  engr.,  210  Hall  of  Records,  San- 
ta Ana.  Cert,  check  or  bond,  10%.  Ollie 
B.  Padriek,  city  clerk. 

SAN  FRANCISCO — Until  April  7,  3 
p.  m.,  bids  will  be  rec.  by  Board  of 
Public  Works  for  revolving  bridge  car- 
riage at  Sixth  St.  bridge;  est.  cost 
.1:2000.  Funds  to  finance  work  will  be 
available  through  Budget  Item  No.  38. 
Deposit  of  $10  required  for  specifica- 
tions obtainable  from  Bureau  of  En- 
gineering,   3rd   floor,   City  Hall. 

SANTA  MONICA,  Cal.— City  Engr. 
Howard  B.  Carter  completing  plans  for 
cone,  bridge  across  Pac.  Ele^  Ry's 
tracks  at  6th  and  Colorado.  Est.  cost 
$13,000. 

SAN  MATEO  COUNTY,  Calif. — Plans 
and  specifications  for  the  proposed 
bridge  over  San  Francisco  bay  from 
Coyote  Point,  San  Mateo  County,  to  Al- 
v:irado,  Alameda  County,  have  been 
filed  with  the  county  supervisors  by 
Frank  C  Towne  and  Mark  E.  Noon, 
representing  the  Coyote  Bridge  Corp. 
The  plans  will  be  considered  at  the 
March  22  meeting  of  the  San  Mateo 
county  supervisors.  The  improvement 
will  cost  $1 1,.'')80,000,  the  bridge  proper 
costing  $7,008,000;  financing  is  esti- 
mated at  $1,250,000;  engineering  $400,- 
000;  rights  of  way  $300,000;  interest 
$700,000;  Alameda  county  applroach, 
$530,000;  San  Mateo  county  approach 
$610,000. 


AUBURN,  Placer  Co.,  Cal. — Estimate 
of  County  Surveyor  John  A.  Shields  to 
const,  bridge  over  fork  of  American 
River  in  connection  with  road  from 
Colfax  to  Iowa  District,  is  $12,000.  See 
•Sewers    and    Street    Work,"    this    issue. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SEA  CLIFF,  Santa  Cruz  Co.,  Cal. — 
Blue  Line  Construction  Co.,  Standard 
Oil  Bldg.,  San  Francisco,  at  approx. 
$750,000  awarded  contract  by  W.  1. 
Morgan,  Sea  Cliff,  to  const,  cone,  sea- 
wall and  cone,  walk  in  Sea  Cliff  Park, 
involv.  2100  pes.  cone,  sheet  piling,  9 
and  16-in.  in  dia.  of  various  lengths; 
150  standard  cone,  piles;  5000  cu.  yds. 
cone.  ;  50,000  cu.  yds.  excavation.  John 
Leonard,  consulting  engineer,  381  Busii 
St.,    San   Francisco. 


LOS  ANGELES,  Cal. — Fred  C.  Franks 
Contracting  Co.,  260  California  St.,  San 
Francisco,  awarded  eont.  by  harbor 
comm.  at  $17,874  for  dredger  fill  east 
of  Fish   Harbor,    under  Spec.   719. 


IRRIGATION  PROJECTS 


WOODLAND,  Yolo  Co.,  Cal. — Until 
April  2,  bids  will  be  rec.  by  Reclama- 
tion District  No.  2068  to  const,  irriga- 
tion laterals,  involv.  165,000  cu.  yds. 
excavation.  Plans  obtainable  from  P. 
C.  Hermann,  consulting  engineer.  Mer- 
chants' Exchange  Bldg.,   San  Francisco. 


MEXICO  CITY — Const,  of  $250,000,- 
000  irrig.  project  covering  states  of 
Durango,  Ciiihuahua,  Michoacan,  Nuevo 
Leon,  Tamaulipas,  Aguas  Calientes, 
and  Lower  California,  has  been  au- 
thorized. The  initial  work,  which  will 
cost  $40,000,000,  is  to  be  done  by  the  J. 
G.  White  Co.  of  Boston.  Work  will  in- 
clude large  storage  dams,  drainage 
lakes,  and  utilization  of  the  Balsas  Riv 
for  power  and  other  uses.  The  project 
is   backed   by   Pres.    Calles. 


LIGHTING  SYSTEMS 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  declares  inten.  to  install  street 
lighting  system  in  Burlingame  Avenue 
bet.  California  Dr.  and  El  Camino  Real 
EI  Camino  Real;  37  Union  Metal  stan- 
dards, single  lamp,  Novalux  tops,  etc. 
1911  Act  and  Bond  Act  1915.  J.  Mur- 
phy,  city   clerk. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

5(55   HOWARD   STBEET 
San    F^nnciRro.   Cnlif. 

Douglas   6320 


LONG  BEACH,  Cal.— Jas.  C.  Perry, 
721  Detwiler  Bldg.,  Los  Angeles,  sub 
low  bid  to  city  at  $78,555  for  ornam, 
lights  in  Atlantic  Ave.,  involv.  198 
Union  met.  posts. 

ONTARIO,  Cal. — City  Service  Mgr. 
O.  S.  Roen  starts  survey  Euclid  Ave. 
and  A  St.  preparatory  to  reconstr.  of 
ornam.  light  sys.  on  those  thorough- 
fares. 


LOS  ANGELES,  Cal.— L.  A.  El.  Wks. 
Inc.,  1128  S  Los  Angeles  St.,  awarded 
cont.  by  bd.  pub.  wks.  at  $18,882  for 
ornam.  lights  in  Melrose  Ave.,  bet.  16 
ft.  east  of  Fairfax  Ave.  and  La  Cienega 
Blvd. 


SAN  MARINO,  Cal.  —  Until  8  p.  m., 
Apr.  14,  bids  will  be  rec.  for  ornam. 
lights  compl.  in  Monterey  Rd..  between 
El  Molino  and  Oak  Knoll  Aves;  res.  int 
No.  42.  Cert,  check  or  bond  10%.  H.  W. 
Joyce,  Pasadena,  R.  F.  D.  No.  3,  Box 
107    (mail   address),   city   clerk. 


SAN  BERNARDINO,  Cal.— City  plans 
ornam.  lights  in  Deodar  St.,  bet.  21st 
St.  and  Highland  Ave;  cem.  cone,  posts; 
1911  act.  John  H.  Osborn,  city  clerk. 


LOS  ANGELES.  Cal. — Robertson  El. 
Co.,  303  N  Main  St.,  Santa  Ana,  and 
Walker  &  Matin,  402  West  Wilshire, 
Fullorfon,  sub.  identical  bids  to  county 
at  $46,307  for  ornam.  lights  in  streets 
bet.  Slauson  Ave.  and  84th  PI.,  inch, 
except  Florence  Ave.  from  Clentral 
Ave.  east,  involv.  King  metal  posts; 
('.    I.   No.   406. 


INGLEWOOD,  Cal.  —  City  planning 
comm.  approves  plans  for  ornam.  Mar- 
belite  lights  in  West  Blvd.  bet.  64th  St. 
and   Redondo   Blvd. 


POMONA,  Cal.— Until  Mar.  23,  infor- 
mal bids  will  be  rec.  for  ornam.  lights 
in  Huntington  Blvd.  F.  C.  Froehde,  city 

engr. 


SANTA  ANA,  Cal. — City  plans  ornam". 
lights  in  East  Fourth  St.,  bet.  N  Main 
St.  and  Grand  Ave.  and  portions  of 
other  sts;  1911  and  1915  acts.  E.  L. 
Vegely,    city   clerk. 


BRENTWOOD,  Cal.— Until  March  18, 
bids  will  be  rec.  by  Frank  Meline  Co. 
for  ornam.  lights  in  entire  Brentwood 
Grove  Subdivision,  San  Vicente  Blvd. 
and  Norman  Way.  Further  information 
may  be  obtained  at  the  Brentwood 
Grove   office   of   the   company. 


SAN  BERNARDINO,  Cal.  —  Finley- 
Hunt  Co.,  San  Bernardino,  awarded 
eont.  by  county  at  $3895  for  ornam. 
Marbelite  posts  compl.  on   South  St.   in 

Barstow. 


MACHINERY  &  EQUIPMENT 


SAN  FRANCISCO — Board  of  Super- 
visors authorize  purchase  of  motor 
busses  to  operate  along  the  Embarcn- 
dero.  Spec,  are  being  prepared  by 
Board  of  Public  Works. 


BEVERLY  HILLS,  Cal.— Until  8  p. 
m..  Mar.  29,  bids  will  be  rec.  for  one 
2':; -ton  truck  chassis.  B.  J.  Firmlnger, 
city  clerk. 

Tracy,  San  Joaquin  Co..  Cal. — Until 
April  1,  8  p.  m.,  bids  will  be  rec.  by 
Geo.  L.  Frerichs,  city  clerk,  to  furnish 
and  del.  machinery  and  equipment  for 
repair  of  streets,  as  follows: 
1  Fordson  Tractor. 
1   Wehr  quick  detachable  8-ft.  grader 

Model  D. 
1   Wehr  scarifier. 

1  set  (4)  W  &  K  wheels,  40x5  Good- 
year and  24x3}^  Firestone  front 
P.  O.  type. 
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1    set    (2)    W    &    K    extension    wheel 

weights   40x5   Goodyear   rear. 
1    set    rear   wheeis    loaded    with   steel 

punchings. 
1    Sew   style   "Pierce''    governor. 
1  set  "Orpco"  more  power  gears. 
Above   materials   to   be  delivered  and 
assembled    at   Tracy.    Further    Informa- 
tion   obtainable    from   clerk. 


RAILROADS 


SAN  FRANCISCO— Supervisors  will 
authorize  Board  of  Public  Works  to 
purchase,  in  open  market,  one  double 
track  crossing-  for  Municipal  Railways 
at  Columbus  Ave.  and  Kearny  St. 


FIRE  EQUIPMENT 


RIVERSIDE,  Cal.— Until  10  a.  m.. 
Mar.  30,  bids  will  be  rec.  by  city  for 
to  purchase  of  $42,000  bond  issue  voted 
f ,  r  municipal  fire  equip,  and  fire  sta- 
tion. Cert,  check  1%.  G.  Albert  Mills, 
city   clerk. 

PASADENA,  Cal. — Bids  rec.  by  city 
for  1000-gal.  triple  ciombin.  pumping 
engine,  with  alt.  bids  on  750-gal.  en- 
gine, follow:  Seagrave  Co.,  $13,178.50 
lor  lOOU-gal.,  $12,622.50  for  750-gal.; 
American-La  France  Fire  Engine  Co., 
$13,387  and  $12,887;  Stutz  Fire  Engine 
Co.,    $13,250   and   $12,750. 


RESERVOIRS  AND  DAMS 


BURBANK,  Cal.— Until  9:30  A.  M., 
March  25,  bids  will  be  rec.  to  const, 
reservoir,  to  be  located  on  Magnolia 
Ave.  Ridge  of  350,000  gals,  capacity, 
involv.  9000  cu.  yds.  excav.,  200  cu.  yds., 
relnf.  concr.,  100  ft.  10-in.  and  100  ft. 
12-in.  C.  I.  pipe,  wooden  roof  approx. 
50x100  ft.  Cert,  check  or  bond,  10%. 
F.   S.  Webster,   city  clerk. 


LASSEN  COUNTY,  Cal.— E.  A.  Julian 
consulting  engineer,  Crocker  Bldg., 
San  Francisco,  seeks  permit  from  State 
Division  of  Water  Rights,  to  store  17,- 
000  ac.  ft.  of  water  in  Long  Valley 
Creek,  Lassen  county,  for  irrigation. 
Project  involves  const,  of  dam  90-ft. 
high,  480  ft.  long;  est.  cost  $216,000. 
Work   to  be  started  in  1927. 


LOS  ANGELES,  Cal.  —  H.  E.  Heller, 
Sacramento  and  Pine  Sts.,  Stockton, 
sub.  low  bid  to  county  at  $296,905  to 
const.  Sawpit  dam,  2  mi.  north  of  Mon- 
rovia, will  be  of  constant  radius  type, 
appro.ximately  155  ft.  in  height,  approx. 
540  ft.  long  on  crest,  with  a  bottom 
width  of  65  ft..  Impounding  about  350 
ac.  ft.  Approx.  quan.  are:  22,000  cu. 
yds.  excav.,  2000  cu.  yds.  excav.  (no 
blasting  and  to  incl.  excav.  el.  1225) 
42,000  cu.  yds.  plain  cone,  300  cu.  yds. 
reinf.,  250  cu.  yds.  tunnel  excav,  50 
cu  yds.  plain  cone,  tunnel  lining,  50 
cu.  yds.  reinf  cone,  tunnel  lining,  5400 
ft.  more  or  less  grout  pipe  and  fit- 
tings and  drain  pipe  and  fittings  to  be 
placed  '  nly  by  contractor  in  the  con- 
crete, 100  cu.  yds.  cem.  grouting  under 
pressure  in  drill  holes,  1000  lin.  ft.  2- 
in.   galv.    wrought   iron    pipe    hand   rail 


with  2x2-in.  Clinton  welded  mesh  to  be 
placed  only  by  the  contractor,  700  ft. 
asphaltum  filler  with  steam  pipe,  to 
be  placed  rdwy.,  150  ft.  steel  discharge 
pipe  of  various  diam.  to  be  placed  only, 
1000  lin.  ft.  drilling  indefinite  number 
of  drill  holes,  3-in.  in  diam.  in  bed 
rock  beneath  the  dam,  and  in  the  bot- 
tom of  the  canyon  or  through  the 
masonry  for  grouting  beneath  the  dam, 
incl.  filling,  placing,  and  seating  of 
))ressure   grout   pipe. 


VENTURA  COUNTY,  Cal.— Ojai  Ir- 
rigation Dist.  applies  to  State  Water 
Commission  to  appropriate  30,800-ac. 
ft.  of  waters  from  the  Santa  Clara 
River,  Ventura  county,  and  to  construct 
a  dam  and  power  plant  estimated  to 
cost  $2,000,000.  Power  plant  will  de- 
velop 6700-h.  p.,  construction  to  be 
started  Jan.  1,  1927,  and  completed  be- 
fore July,  1929. 


ALHAMBRA,  Cal. — City  Mgr.  M.  H. 
Irvine  reports  to  the  city  comm.  that 
all  legal  matters  in  connection  with 
const,  of  reservoir  in  Kewen  Conyan 
have  been  settled  and  that  work  may 
start  at  once.  Proposed  reservoir, 
which  will  be  located  in  the  canyon 
(within  tlie  city  of  San  Marino)  will 
have  a  capacity  of  5,000,000  gals,  and 
will  cost  about  $52,000.  It  will  be  about 
30  ft.  deep,  19  ft.  to  be  excavated. 
Storm  drains  for  overflow  purposes 
will  be  const,  in  the  vicinity  of  the 
site. 


PIPE  LINES,  JVELLS,  ETC. 


MEDFORD,  Ore.— Swartley  Bros., 
Corvallis,  Ore.,  at  $647,925  awarded 
cont.  by  city  to  const.  30-mi.  welded 
steel  pipe  line  from  Butte  Springs  to 
Medford,  including  trench  and  back- 
fill. D.  C.  Henny,  Portland,  consulting 
engineer  on  project. 


SANTA  MONICA,  Cal— Elliott,  Stroud 
&  Seabrook,  Vista,  sub.  low  bid  to  city 
at  $3.72  ft.  to  del.  and  lay  30,000  ft. 
24-in.  reinf.  cone,  pressure  pipe  for 
an.  sewer  disposal  line,  bet.  Santa 
Monica    and    Hyperion. 

B.  Nicoll  Jk  Co.,  1001  W.  M.  Garland 
Bldg.,  Los  Angeles,  sub.  low  bid  at 
$5.5029  to  fur.  and  deliv.  trenchside 
30,000    ft.    24-in.    C.    I.    pipe. 

These  bids,  which  are  only  prelimin- 
ary and  do  not  incl.  trenching,  were 
referred  to  City  Eng.  Howard  B.  Car- 
ter for  report. 


SEWAGE  DISPOSAL  PLANTS 


DELANO,  Kern  Co.,  Cal.— Until 
March  31,  6  P.  M.,  bids  will  be  rec.  by 
May  Dixon,  clerk.  Pond  School  District, 
to  excavate  and  const,  septic  tank  and 
well  for  sewerage  disposal.  Cert, 
check  10%  req.  with  bid.  Further  in- 
formation  obtainable   from  clerk. 


LAKEPORT,  Lake  Co.,  Cal.— City 
sets  April  12  as  date  to  vote  bonds  of 
$1000  to  finance  compilation  of  re- 
port covering  a  new  sewage  system. 


Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

38  STANFORD   ST.  SAN   FRANCISCO  Phone  KEARNY   1885 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.  —  State  Railroad 
Commission  has  authorized  const,  of 
subway  under  Southern  Pacific  R.  R. 
tracks  in  Seventh  St.  at  Goss  St.;  pro- 
ject to  be  financed  by  the  City  of  Oak- 
land, County  of  Alameda  and  the  R. 
R.      Est.    cost,    1400,000. 


BAKERSFIELD,  Kern  Co.,  CaJ.  - 
Bids  will  be  asked  at  once  by  County 
Clerk  F.  E.  Smith  for  irrigation  sys- 
tem, outdoor  lighting  an<l  fencing  at 
Kern  County  General  Hospital  grounds. 
Plans  prepared  by  J.  R.  Thornton, 
county    surveyor. 


LOS  ANGELES,  Cal.— Until  10  a.  m 
Mar.  29,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const,  pedestrian  tunnels,  fol- 
lowing closely  design  of  previous  tun- 
nels, as  follows:  (1)  Central  Ave.  at 
37th  St.,  (2)  First  St.  at  Union  Ave., 
and  (3)  First  St.  at  Hoover  St.  Plans 
obtainable    from    242    S    Broadway. 

SAN  FRANCISCO.— Until  May  5,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  construct  Sunset- 
Uuboce  tunnel.  The  east  portal  will 
l)e  located  in  Scott  St.  near  Duboce 
I'ark  and  the  west  portal  in  block 
bounded  by  Cole,  Carl,  Frederick  and 
t.'layton  Sts.  The  tunnel  will  be  4232 
feet  long  from  portal  to  portal  and 
will  be  25  feet  wide,  18  feet  9  inches 
height  above  rail  grade  and  will  be  on 
a  3%  grade.  The  project  will  involve 
122,000  cu.  yds.  excavation  of  which 
90,000  cu.  yds.  of  serpentine  and  32,000 
cu.  yds.  sand;  24,600  cu.  yds.  cone; 
1,211,000  lbs.  reinforcing  steel;  will  be 
concrete  lined  throughout;  est.  cost, 
$1,401,704.  Plans  obtainable  from 
Rureau  of  Engineering,  Dept.  of  Pub- 
lic   Works,    3rd   floor.   City   HaU. 


WATER  WORKS 


OXNARD,  Cal.— Until  7  P.  M.,  Mar. 
23,  bids  will  be  rec.  by  city  for  2000 
ft.  4-in.  C.  I.  bell  and  spigot  Class  B 
water  pipe  in  either  12  or  16  ft.  lengths, 
f.  o.  b.  Oxnard.  Bids  must  specify 
feet  and  not  weight  and  earliest  deliv. 
Cert,  check,  10%.  Frank  B.  Pettis, 
city  clerk. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Redwood  Manufacturing  Co.  at  $1,- 
243.50  awarded  cont.  by  county  to  fur 
and  install  50,000-gal.  r.  w.  tank  at 
county  farm.  Informal  bids  were 
taken  by  Co.  Purchasing  Agent  E.  H 
\V  erder. 


SANTA  BARBARA,  Cal.— U.  S.  Cast 
Iron  Pipe  &  Fdy.  Co.,  Wright  &  Cal- 
lender  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  for  DeLevaud  C.  I.  pioe 
in  18-in.,  16-in.,  12-in.,  8-in.  and  6-in' 
sizes  at  $31,546.12  lump  sum  for  pipe, 
and  $2150.31   for  fittings,  rail  shipment. 

RIVERSIDE,  Cal.— Water  Supt.  W 
A  bcott  has  been  authorized  to  pur- 
chase  10,000  ft.   6-in.  C.   I.   pipe. 

VENTURA,  Cal.— April  20  has  been 
set  by  county  as  date  for  bond  elec- 
tion to  vote  on  a  $35,000  issue  for  the 
\entura   County   Water   Dist.   No    2 


bonds    of    $35,000    to    finance    const!    of 
water    distributing    system. 


FAIRFIELD,  Solano  Co.  Cal  — Cltv 
proposes    to    bond   to    finance    purchase 

w'.tP,  "^'■'J''^"'^"*  ""^  privately  owned 
uater  system;  proposed  to  make  joint 
arrangement  with  city  of  Sulsun  to 
V  'mI^'''  ^''^'V  <^'aJleJo  city)  Gordon 
\alley  pipe  line,  both  towns  aasuraJn^ 
tlie    cost    of    construction. 

ALAMEDA.  Alameda  Co.,  Cai  —  S. 
Smith  Co..  637  Mission  St.,  San  FraiT 
Cisco,  at  $24,250  awarded  cont.  by  city 
to  const  automatic  pipe  line  sprinkler 
system,  Includ.  pump,  motor  and  auto- 
matic control  for  Municipal  Golf 
Course  on  Bay  Farm  Island. 
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WHITTIER,  Cal.— Bids  rec.  by  city 
for  2700  ft.  6-in.  C.  I.  pipe  (referred  to 
City  Engr.  M.  R.  Bowen  for  checking): 

U.  S.  C.  I.  Pipe  &  Fdy.  Oo. — 88.64c 
ft.  oil  sand  cast,  and  80.05c  ft.  on  De 
Lavaud. 

B.  Xicoll  &  Co.,  83c  ft.  on  Pont-A- 
Mousson   pipe. 

National  C.  I.  Pipe  Co.,  85. 42c  ft.  sand 

American  C.  I.  Pipe  Co.,  89.28c  ft. 
sand   cast. 


MADERA,  Madera  Co.,  Cal.— Until 
March  26,  5  P.  M.,  bids  will  be  rec.  by 
H.  C.  Austin,  clerlt,  Madera  School 
District,  to  fur.  and  install  galv.  pipe 
lines  in  Burbank  School  grounds  to- 
gether with  garden  valves.  Further 
information    obtainable    from    clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  22,  5  p.  m.,  bids  will  be 
rec.  by  A.  L.  Banks,  city  clerk,  to  const 
o;nc.  water  supply  line  from  gas  ^'ells 
to  Municipal  Baths.  Cert,  check  10% 
payable  to  City  Auditor  req.  with  bid. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,   city   eng. 

LOS  ANGELES,  Cal.  —  Awards  by 
water  and  power  comm.  for  C.  I.  pipe 
under    spec.    789-B    are: 

U.  S.  Cast  Iron  Pipe  Co. —  (1)  3000  ft. 
8-in.  class  C  at  ?1.284  Aqua  Siding,  (2) 
3000  ft.  8-in.  class  C  at  $1,284  Hewitt 
St.  Spur,  (3)  15000  ft.  6-in.  class  C 
at  S8.34C  ft.  Aqua  Siding,  (4)  15,000  ft. 
6-in.  class  C  at  88.34c  ft.  Hewitt  St. 
Spur,  (9)  80,000  ft.  6-in.  class  B  at 
82.17c  ft.  Aqua  Siding.  (10)  160,000  ft. 
6-in.  class  B  at  82.17c  ft.  Hewitt  St. 
Spur,  (11)  48,000  ft.  8-in.  class  B  at 
$1,171  ft  Hewitt  St.  Spur,  (12)  12,000 
ft.  12-in.  class  B  at  $2,034  ft.  Hewitt 
St.   Spur. 

American  Cast  Ircn  Pipe  Co. — (1) 
10,000  ft.  4-in.  class  C  at  62c  ft.  Aqua 
Siding,  (6)  10,000  ft.  4-in.  class  C  at 
62c 'ft.  Hewitt  St.,  (8)  80,000  ft.  4-in. 
class  B  at   5Sc  ft. 

W.  K.  Thompson — (7)  40,000  ft.  4-in. 
class  B  pipe  at  $50.56  per  ton.  Award 
was  not  made  to  this  bidder  on  all 
items    due    to    delivery. 


LOS  ANGELES,  Cal.— Water  &  Power 
Comm.,  rescinded  action  at  previous 
meeting  of  award  to  W.  K.  Thompson 
for  item  (7)  under  spec.  789-B  for  C. 
I.  pipe  at  ;>50.56  per  ton,  due  to  error 
in  making  the  award,  and  re-awarded 
the  contr.  to  Wm.  H.  Muller,  at  $49.50 
per  ton,  f.  o.  b.  Aqua  Siding.  Awards 
on    other   items  stand. 


SEATTLE,  Wash. — Peerless  Concrete 
Products  Co.,  at  $2.50  ea.  subm.  low 
bid  to  W.  D.  Freeman,  city  purchasing 
agent,  to  fur.  1,000  cone,  meter  boxes. 
Other  bids.  Concrete  Prod.  Co.  $2  75 
ea.      Teed    Cem.    Prod.    Co.,    $2.95    ea. 


OXNARD,  Cal. — Until  March  23,  7 
P  M.,  bids  will  be  rec.  by  F.  B.  Pettis, 
city  clerk,  to  fur.  2000  ft.  4-in.  c.  i. 
pipe,  12  or  14-ft.  lengths.  Spec,  ob- 
tainable   from    clerk. 


PROSSER,  Wash. — Until  March  30, 
7:30  P.  M.,  bids  will  be  rec.  by  Ben  F. 
Rupert,  City  Clerk,  to  const,  cone,  lined 
reservoir,  including  excavating,  build- 
ing, embankments,  placing  cone,  lining, 
building  roof.  valve  house,  piping, 
valves  and  appurtenances.  Projects, 
in  the  main,  involves:  900  cu.  yds. 
excavation  placed  in  embankment;  100 
cu.  yds.  additional  borrow;  154  cu.  yds. 
cone,  (various  mixes);  6500  lbs.  mesh 
and  bar  reinforcement;  27,000  F.  B.  M. 
roof  lumber;  16,000  lbs.  c.  i.  pipe  and 
fittings;  valves,  etc.  Cert,  check  5% 
pavable  to  city  req.  Plans  obtainable 
from  City  Eng.  Chas.  L.  Ammon  and 
from  Baar  &  Cunningham,  consulting 
engineers,  Spalding  Bldg.,  Portland, 
Ore.,  on  deposit  of  $5,  returnable. 


PROSSER,  Wash. — Until  March  30, 
7:30  P.  M.,  bids  will  be  rec.  by  Ben  F. 
Rupert,  city  clerk,  to  const,  water 
works  distributing  system,  involv. 
under:  Schedule  "A"— 29,000  lin.  ft. 
6-in.,  5000  lin.  ft.  8-in.,  2200  lin.  ft.  10- 
in.,  2300  lin.  ft.  12-in.  pipe.  65  valves: 
30  hydrants.  Schedule  "B" — install 
pipe..  Schedule  "C"  for  combination 
of  Schedules  "A"  and  "B".  Cert,  check 
5%  payable  to  City  Treasurer.  Plans 
obtainable  from  City  Engineer  Chas. 
L.  Ammon  on  deposit  of  $10,  return- 
able, also  on  file  in  office  of  Baar  & 
Cunningham,  consulting  engineers, 
Spalding    Bldg.,    Portland,    Ore. 


SAN  DIEGO,  Cal. — W.  E.  Kier  Const. 
Co,,  813  First  National  Bank  Bldg.,  San 
Diego,  awarded  cont.  by  naval  operat- 
ing base,  11th  Naval  Dist.,  San  Diego, 
at  $8083  for  water  metre  and  tank 
equip,  under  Contr.  No.  5165.  DeWitt 
C.  Webb,  conmander  (C.  E.  C),  Pub. 
Wks.  Officer. 


INGLEWOOD,  Cal.— Until  8  P.  M., 
Mar.  29,  bids  will  be  rec.  for  pumping 
unit  of  750  gals,  per  min.  capacity,  and 
one  440-volt  vertical  type  motor.  City 
will  build  found.  Compl.  spec,  on  file 
at  office  of  city  clerk.  Otto  H.  Duelke. 


BEND.  Ore. — A.  D.  Kern,  Portland, 
Ore.,  at  $150,991  awarded  cont.  by  city 
to  install  municipal  water  system  pipe 
line,  14  mi.  in  length,  from  south  fork 
of    Tumalo    creek. 


CHICO.  Butte  Co.,  Cal.  —  Petitions 
are  in  circulation  seeking  formation  of 
new  municipal  water  district  in  south- 
ern section  of  city  to  secure  more  ade- 
quate water  supply  and  fire  protection. 
Chico  Water  Supply  Co.  has  refused  to 
txiend  Its  lines  into  the  section.  After 
foimation  the  dist.  will  vote  bonds  to 
iinance   installation   of  system. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Fol- 
lowing bids  rec.  by  Marin  Municipal 
Water  District  to  fur.  and  install  (a) 
.346  ft.  30-in.  and  (b)  29,504  ft.  26- 
in.  dia.  welded  steel  pipe  line;  the  con- 
tract being  awarded  to  Western  Pipe 
and  Steel  Co..  444  Market  St.,  San 
!•  rancisco: 
Western    Pipe    and    Steel    Co.    (a)    $ — • 

(b)    $153,483.20. 
Steel    Tank   and   Pipe   Co.,    (a)    $ — :    (b) 
$162,727.82.  ■    v    ^    ♦      .    vu., 

Montague  Pipe  Co.,    (a)   $122,911.58:   (b) 

$167,605. 
Moore  Drydock  Co.,    (a)   $139,054.38;   (b) 

$166,855.60. 


PLAYGROUNDS  AND   PARKS 

TORRANCE,  Cal.— Evans  &  Clark, 
Torrance,  awarded  cont.  at  $3797  to 
const,  tennis  courts  at  high  school  site. 

OAKLAND,  Cal.  —  City  playground 
Dept.  recommends  purchase  of  400-ac. 
site  on  Bay  Farm  Island  on  which  to 
lay  out  two  18-hole  golf  courses. 


LAKEPORT,  Lake  Co.,  Cal.— City 
sets  April  12  as  date  to  vote  bonds  of 
$10,000  to  finance  purchase  of  site  for 
public  park   and  playground. 


SEWERS  &  STREET  WORK 

VALLEJO,  Solano  Co.,  Cal.  —  Until 
March  24,  11  a.  m.,  bids  will  be  rec.  by 
Alt".  E.  Edgecumbe,  city  clerk,  (97)  to 
imp.  Maxwell  Alley  bet.  Branciforte 
and  Santa  Clara  St.,  involv.  grade;  r.w. 
curbs,  5-in.  cone,  pavement.  1911  Act 
and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  T.  D.  Kilkenny,  citv  en- 
gineer. 

VISALIA,  Tulare  Co.,  Cal. — City  will 
start  proceedings  to  open  East  School 
St.  from  East  through  the  industrial 
section  to  city  limits  and  bridging 
East  Center  St.  at  Tipton  in  the  same 
area. 


FRESNO,  Fresno  Co.,  Cal. — Southern 
Pacific  R.  R.  Co.,  65  Market  St.,  San 
Francisco,  will  const.  60-ft.  highway 
paralleling  the  state  hi.ghway  east  of 
the  S.  P.  proposal  terminal  north  of 
Fresno,  in  exchange  for  co-operation 
of  the  county  in  closing  four  roads 
which  interfere  with  construction  of 
the  proposed  terminal.  Est.  cost  of 
road   $60,000. 

LOS  ANGELES,  Cal.— Brockman  and 
O'Brien.  1566  Murray  Circle,  at  $34,706 
awarded  cont.  by  Board  of  Pub.  Wks. 
to  Imp.  Whitmore  Ave.  and  Alvarado 
St.,  inv  Iv.  6-in.  cone,  pave;  walks, 
curbs,  storm  drain,   etc. 

G.  H.  Oswald,  366  East  58th  St.,  at 
$46,066  awarded  cont.  to  Imp.  2nd  and 
Mesa  Sts.,  involv.  cut,  fill,  asph.  pave 
and  cone,  pave;  oiled  rdwy,  curbs, 
storm    drains,    gutters. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
April  5.  bids  will  be  rec.  by  county  to 
imp.  California  Ave.,  bet.  so.  boundary 
of  South  Gate  and  Tweedy-Abbott  Rd., 
0.98  mi.,  involv.  4898  cu.  yds.  excav., 
148,952  sq.  ft.  Willite  w.  s.,  148,952  sq. 
ft.  a.sph.  cone,  base,  8099  sq.  ft.  cone, 
pave.,  96,745  sq  ft  oil  &  rock  screenings 
5J^,846  sq.  ft.  cem.  gut.,  3471  sq.  ft. 
cross-gut.,  63  ft.  curb,  246  sq.  ft.  walk, 
96,745  sq.  ft.  remove  and  replace  d.  g. 
sub-base,  3250  ft.  8-in.  vit.  sewer  main, 
310  ft.  10-in.  vit.  sewer  main,  2760  ft. 
12-in.  vit.  sewer  main,  76  ft.  8-in.  vit. 
lateral  sewer,  4900  ft.  6-in.  hse.  sew- 
ers, 2  fl.  m.  h.,  17  m.  h.,  2  jet.  cham. 
Est.  cost   $79,255.05. 

COLTON,  Cal.— City  petitioned  to 
pave  west  side  of  La  Cadena  Ave., 
with  5-in.  cem.  cone.  pave,  with  Vibro- 
lithic  surf.  Pac.  Elee.  Rv.  will  pay 
52000  of  the  cost. 


OAKLAND,  Cal. — Diamond  Construc- 
tion Co.,  Oakland,  awarded  cont.  by 
city  to  imp.  portions  of  Ney  Ave.,  in- 
volv. grade,  $.03  sq.  ft;  cone,  curb,  $.70 
lin.  ft.;  cone,  gutter,  $.24  sq.  ft;  oil  ma- 
cadam  pave,    $.14   sq.   ft. 

SALINAS,  Monterey  Co.,  Cal. — City 
Eng.  Howard  Cozzens  preparing  spec. 
for  4-in.  cone,  pavement  in  portions 
of  Clay,  Auburn  and  Howard  Sts.  M.  R. 
Keef,    city  clerk. 


LONG  BEACH,  Cal.— Until  9  a.  m.. 
Mar.  23,  bids  will  be  rec.  to  imp.  Molino 
Ave.,  bet.  Anaheim  and  Spaulding  Sts., 
and  portions  of  other  sts.,  involv.  curbs 
and  walks;  1911  act.  H.  C.  Waughop, 
city  clerk. 


SAN  FRANCISCO — J.  G.  Harney, 
Oakwood  St.,  at  $.19  sq.  ft.  sub.  only 
bid  to  Bd.  Pub.  Wks.  to  const.  34,630 
sq.  ft.  of  art.  stone  walks  in  Girard 
St.,  bet.   Silver  Ave.   and   Dwight  St. 

No  bids  rec.  to  const.  2825  sq.  ft.  art. 
stone  walks  in  Lundy's  Lane,  bet.  Vir- 
ginia and  Fair  Aves.  and  Prospect  Ave., 
bet.  Virginia  and  Esmeralda. 


SAN  FRANCISCO— Fay  Imp.  Co., 
Pbelan  Bldg.,  at  $3990.62  sub.  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  Divisadero 
St.,  from  Chestnut  St.  1371/^  ft.  south, 
involv.  250  lin.  ft.  cone,  curb,  $.98  lin. 
ft.;  892  sq.  ft.  art.  stone  walks,  $.19 
sq.  ft.;  2  eatchbasins,  $124  ea.;  70  lin. 
ft.  10-in.  culvert,  $2  lin.  ft.;  10,844  sq. 
ft.  asph.  cone,  pavement,  $.294  sq.  ft. 
C.  B.  Eaton.  only  other  bidder  at 
$4235.04,  curb,  $1;  walks,  $.20;  catch- 
basins,   $140:   culvert,   $2.50;   pave.,    $.31. 

C.  B.  Eaton,  715  Ocean  Ave.,  at 
$4188.66  sub.  only  bid  to  imp.  Majestic 
Ave.,  bet.  Lakeview  and  Ridge  Lone, 
involv.  428  lin.  ft.  cone,  curb,  $1  lin.  ft.; 
750  sq.  ft.  cone,  gutter,  $.59  lin.  ft.;  424 
sq.  ft.  cone,  pavement,  $.59  sq.  ft.;  5200 
sq.   ft.   asph.   cone,  pave.,   $.59   sq.   ft. 

SAN  FRANCISCO — Board  of  Public 
Works  rescinds  call  for  bids  to  imp. 
Berry  St..  bet.  2nd  and  3rd  Sts.,  and 
work  will  be  done  under  private  con- 
tract bj'  Fay  Improvement  Co.,  the 
state  to  pay  one-half  the  cost  and  the 
Pope  &  Talbot  interests  the  remaining 
half.  Fay  Imp.  Co..  also  has  contract 
from  State  to  imp.  Berry  St.,  bet.  2nd 
St.    and   the   Embareadero. 


SAN  FRANCISCO — M.  .T.  Tracey,  Call 
Bldg.,  at  $6650  sub.  only  bid  to  Bd. 
Pub.  Wks.  to  imp.  west  half  of  29th 
Ave.,  bet.  Judah  and  Kirkham  Sts., 
involv.  600  lin.  ft.  cone.  curb.  $1  lin. 
ft.:  580  lin.  ft.  8-in.  sewer,  $3  lin.  ft.; 
2  br.  manholes.  $150  ea.;  twenty  8-in. 
wye  branches,  $2.50  ea. ;  12,000  sq.  ft. 
asph.    cone,    pavement,    $.33    sq.    ft. 

SAN  PABLO.  Contra  Costa  Co.,  Cal. — 
Until  March  30,  8  P.  M.,  bids  will  be 
rec.  by  Fritz  Carlfield,  Secty.,  San 
Pablo  Sanitary  District,  (12)  to  const, 
fi-in.  vit.  sanitary  sewers  in  portions 
of  Sanford,  Wilcox  Ave.,  Alfreda 
Blvd.,  etc.,  including  br.  and  cone,  man- 
holes, lampholes,  wyes.  1911  Act. 
Cert,  check  10%  payable  to  Secty.  req. 
with  bid.  Plans  obtainable  from  Sec- 
retary. 


SAX  BERNARDINO,  Cal.— City  plans 
to  imp.  Genevieve  St.,  bet  Arrowhead 
Square  St.  and  29th  St:  cem.  walks, 
curbs.  4-in.  cem.  cone,  pave;  also  for 
Imp.  Mountain  View  Ave.,  Involving 
walks,  curbs,  4-in.  cone,  pave;  1911  act. 
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SAN  FRANCISCO— Until  April  7  3 
p  M  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  grade  site  at  Tuberculosis 
Preventorium  at  Pulgas  Tunnel,  ban 
Mateo  County;  est.  cost.  $19,000  Bond 
of  $4750  required  of  successful  bidder. 
Work  to  be  started  five  days  after 
award  of  contract  and  completed  in 
90  days.  Plans  obtainable  from  Bureau 
of  Architecture,  2nd  Floor,  City  Hall. 
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PETALUMA,  Sonoma  Co.,  Cal. — City 
Eng  S.  Gonzales  instructed  to  prepare 
plans   to   pave   Wilson   St.,    bet.   East  D 
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St  and  city  limits  and  East  D  St.,  bet. 
Hopper  and  Wilson  Sts.,  to  be  financed 
under  the  asses.sment  plan.  A  bond 
election  for  $42,000  to  finance  thl.s 
work  was  recently  defeated. 


RIVERSIDE,  Cal. — County  will  imp. 
mountain  roads  in  county  in  effort  to 
develop  mountainous  dist.  Work  will 
be  done  under  fed.  aid.  Superv.  John- 
son Is  back  of  the  move. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
City  declares  inten.   (362-C)   to  improve 

^   ,      TT    m       nortions  of  Seaside  and  Delaware  Aves 

STANISLAUS     COUNTY,       Cal.-Unti         fn^'lv    const    of  vit.  clay  pipe  saintary 


April  12,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  to  widen 
with  Port.  cem.  cone,  and  surface  with 
asph.  cone.  7.8  mi.  in  Stanislaus  county 
bet.  Modesto  and  Stanislaus  river.  See 
call  (or  bids  under  omcial  proposal 
Meet  ion   in   this   issue. 

SACRAMENTO,  Cal. — Until  March  29, 
5  P.  M.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  Secty.,  Board  of  Education,  to 
fur.  and  spread  decomposed  granite  on 
school  sites  from  date  of  award  of  con- 
tract to  July  1,  1926.  Spec,  and  fur- 
ther information  obtainable  from  Busi- 
ness Manager  of  Bd.  of  Educ,  21st  and 
L   Sts.,    Sacramento. 


sewer;  br.  manholes;  vit.  clay  pipe  wye 
branches.  1911  Act.  Protest  April  1.  S. 
A.  Evans,  city  clerk.  Jas.  K.  James, 
city   engineer. 

SAN  CARLOS,  San  Mateo  Co.,  Cal. — 
Town  declares  inten.  (4)  to  imp.  por- 
tions of  Laurel  St.,  Magnolia  Avenue, 
Holly  St..  Cherry  St.,  Olive  St.,  Arroyo 
Ave.,  etc.  grading;  waterbound  rock 
macadam  base  pavement  with  asph. 
cone,  surface;  cone,  curbs  and   gutters- 


SAN  BERNARDINO,  Cal.— Until  7:30 
I.  m.,  Mar.  29,  bids  will  be  rec.  by  city 
tor  8-in.  vit.  sewer,  incl.  20  4-ln.  conn. 
sewers,  remod.  m.  h.  and  f.  t.,  etc.;  1911 
act.  Chas.  E.  Johnson,  city  engr.  John 
H.   Osborn,  city  clerk. 

OAKLAND,  Cal. — Until  March  25,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Church  St.,  involv.  grade;  pave,  curbs, 
gutters,  walks;  conduit;  corru.  iron 
and  cone,  culvert.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  W.  W.  Harmon,  city 
engineer. 

SAN  BERNARDINO,  Cal— City  Eng. 
Chas.    E.    Johnson    preparing    plans    for 


OAKLAND,  Cal. — City  abandons  pro- 
posal to  widen  22nd  St.,  bet.  Lake  Mer- 
ritt  and  Western  Waterfront;  estimat- 
ed  cost    $2,000,000. 


SHASTA  COUNTY.  Cal.— Until  April 
12,  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission  to  grade  and 
surface  with  crushed  stone  or  gravel, 
4.5-mi.  in  Sihasta  county,  bet.  Dog 
Creek  and  La  Moine.  .See  call  for  bids 
under  oflieial  proposal  9«ection  in  this 
i.*(sue. 


SACRAMENTO.  Cal.— J.  W.  Terrell, 
Sacramento,  awarded  cont.  by  city 
(2058)  to  imp.  6th  Ave.,  bet.  Freeport 
Blvd.  and  pt.  820  ft.  easterly,  involv. 
const,  of  vit.  sewer;  cone,  manholes 
with    c.    i.    curbs   and   covers. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2064)  to  imp.  portions  of  53rd 
St.,  J,  H.  and  F  Sts.,  etc.,  involv.  cone, 
curb,  gutter,  walks;  c.  i.  drains  with 
vit.  sewer  pipe  connections;  const,  vit. 
sewers;  cone,  manholes;  1-in.  water 
connections  to  mainat;  grade;  asph. 
cone,  pave  with  seal  coat.  1911  Act  and 
Bond  Act  1915.  Protests  April  1.  H.  G. 
Denton,  city  clerk.  A.  J.  Wagner,  city 
engineer. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
City  declares  inten.  (361-C)  to  imp. 
portions  of  Cayuga.  Anona  and  Hia 
watha  Sts.,  involv.  grade;  5-in.  hyd. 
cone,  pave;  hyd.  cone,  curb,  walks;  vit. 
clay  pipe  sewer  laterals;  cone,  meter 
boxes;  wrought  iron  pipe  water  ser- 
vice connections.  1911  Act.  Protests 
April  1.  S.  A.  Evans,  city  clerk.  Jas. 
K.  James,  city  engineer. 

AUBURN,  Placer  Co.,  Cal. — County 
Surveyor  John  A.  Shields  in  report  to 
supervisors  estimates  cost  of  road 
from  Colfax  to  Iowa  Hill  dist.  at  $58,- 
600,  itemized  as  follows:  excavating 
and  grading,  $45,000;  bridge  over  fork 
of  American  river,  $12,000  and  bridg- 
ing  minor   streams,   $1600. 

SACRAMENTO,  Cal. — A.  Teichert  & 
Son.  Sacramento,  awarded  cont.  by  city 
(2055)  to  imp.  Magnolia  Court,  betw. 
2nd  and  3rd  Aves.,  involv.  c.  i.  street 
drains  with  vit.  sewer  pipe  connec- 
tions; reconst.  manhole;  grade  and 
pave   with    4-in.   asph.   cone. 

RICHMOND,  Contra  Costa  Co..  Cal. — 
City  Eng.  A.  E.  Hoffman  preparing  es- 
timates cf  cost  to  pave  Potrero  Ave., 
from  east  city  boundary  to  Pullman 
Ave.,  and  41st  St.  and  Stege  Ave.,  bet. 
Potrero    and    Cutting    Blvd. 


29.   Geo.  A.  Kneese.     Courthouse 
wood   City,   engineer. 

SAN  DIEGO,  Cal.— Until  Mar.  31,  bids 
will  he  rec.  by  pub.  wks.  office,  11th 
Naval  Dist.,  San  Diego,  to  furn.  and 
install  at  naval  operating  base  (de- 
stroyer base),  approx.  1900  ft.  10-in.  to 
6-in.  sewer  pipe,  end  m.  h.,  and  acces- 
sories. Application  for  plans  and  spec. 
No.  5198  should  be  made  to  pub.  wks. 
offices,  navy  dept.,  San  Diego.  DeWitt 
C.  Webb,  commander  (C.  E.  C).  U.  S. 
N.,   pub.   wks.  officer. 

LOS  ANGELES,  Cal. — Thos.  Kelly  & 
Son.  Hillstreet  Bldg.,  awarded  cont.  by 
bd.  pub.  wks.  Mar.  12,  at  $167,836,  using 
type  1,  to  const,  sect.  29  North  Outfall 
Sewer.  The  bid  was  item  (a)  2578  ft. 
4  ft  9  in.  semi-ellip.  brick  cone,  sewer, 
at  $29,097,  (b)  2209  ft.  4  ft.  9  in.  semi- 
ellip.  brick  cionc.  sewer  in  tunnel,  at 
$64,131,  (c)  3706  ft.  3  ft.  3  in.  semi- 
ellip.  brick  cone,  sewer  in  tunnel  at 
$74,608.  

S.AN  FRANCISCO— Until  April  7,  3 
p.  ni..  bids  will  be  rec.  by  Board  of 
i'rblif  Works  to  const.  43rd  Ave.  (Sun- 
f'et  District)  sewer,  involv.  2996  lin.  ft. 
5-ft.  6-in.  and  76  lin.  ft.  2-ft.  3-in.  re- 
inforced concrete  sewer  with  portion 
of  invert  lined  with  vitrified  brick;_^ll 
br  or  cone,  manholes.  Est.  cost  $75,- 
000  Will  be  financed  through  Budget 
Item  No.  39.  Deposit  of  $10  req.  for 
specifications  obtainable  from  Bureau 
of    Engineering,   Sid   floor.   City    Hall. 

SANTA  MONICA,  Cal. — Until  10  a. 
m..  Mar.  24,  bids  will  be  rec.  to  imp. 
Colorado  Ave.,  bet  14th  St.  and  n.  e. 
citv  limits,  under  1911  act,  involv.  582,- 
283.63  sq.  ft.  grade,  426,131.68  sq.  ft. 
Warrenite-bitul.  pave.,  15,059.35  ft. 
curb,  Ifl?  ft.  8-in.  vit.  sewer,  23  m.  h. 
brought  to  grade,  51  ft.  6-in.  C.  I. 
water  mains,  18  ft.  4-in.  C.  I.  pipe,  one 
6-in.  valve  and  one  4-in.  valve,  6  cone, 
culv.,  31  poles  and  25  trees  to  be  re- 
moved   Howard  B.  Carter,  city  engr. 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
March  29,  8  p.  m.,  bids  will  be  rec.  by 
C.  C.  Kline,  city  clerk,  to  const.  16-in. 
cone,  pipe  distributing  line,  2400-ft. 
long  at  disposal  grounds  of  sanitary 
sewer  system.  Plans  on  file  in  office 
of  clerk.     Edw.   von   Goldern.  city  eng. 

SAN  DIEGO,  Cal. — L.  J.  Turner,  205 
E  1st  St.,  Long  Beach,  sub.  low  bid  to 
city  at  $113,105  to  imp.  Upas,  ^'utmeg 
and  other  sts.,  involv.  12,184.7  cu.  yds. 
excav.,  18,260  cu.  yds.  embank.,  450,842 
sq.  ft.  paving  with  1%-in.  asph.  cone. 
wearing  surf,  on  4-in.  cem.  cone,  base, 
49,450.3  sq.  ft.  cem.  cone,  walk,  10,- 
312.9  lin.  ft.  cem.  cone,  curb,  3  4-ln.  cem 
sewer  lat.,  3  6-in.  eem.  sewer  lat., 
guard  fences  oompl.,  6  culv.  compl.  for 
all,  sewer  main. 


SACRAMENTO,  Cal.— Until  March  25 
r.  p.  m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, citv  clerk,  (2060)  to  imp.  portions 
of  50th  St.  and  7th  Ave.,  involv.  grad- 
ing; cone,  curbs,  gutters,  walks;  c.  i. 
drains  with  vit.  pipe  sewer  connections 
vit,  pipe  sewers;  cone,  manholes;  4-in. 
drain  tile;  asph.  cone.  pave,  with  seal 
mat:  Stockton  Blvd.,  bet.  n.  and  s, 
lines  of  Boulevard  Terrace  involving 
cone,  walks  and  street  lighting  system 
and  imp.  2  rights-of-way.  1911  Act  and 
1915  bond  Act.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk.  A.  J.  Wagner,  city  eng. 


BLYTHE.  Cal. — Southwest  Paving  Co 
Washington  Bldg..  Los  ^ngeles,  sub. 
low  bid  to  city  to  imp.  Hobsonway. 
Spring  St..  Rice  St..  Main  St..  &  Chans- 
lor  Way,  involv.  357,005  sq.  ft.  1%-ln. 
J~)urite  asph  cone.  w.  s.  on  Zhi-in.  asph 
cone,  base  24.8c  sq.  ft.,  2064  ft.  curb 
40c  ft.,  1000  sq.  ft.  cem.  walk  20c  ft)., 
ornam.   light  sys.   o^mpl.  $10,250. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Citv  declares  inten.  (529)  to  Imp.  por- 
tions of  Humboldt  St.,  Involv.  grade; 
cone,  gutters;  3'A-in.  asph.  cone,  base 
witih  11,2 -In.  Wa.rrenitje-Biti  smrfaice; 
cone,  culverts  with  corru.  iron  cover- 
ing. 1911  Act  and  Bond  Act  1915.  Pro- 
tests March  29.  W.  D.  Clarke,  city  eng. 
\'.    Van    Riper,   city   clerk. 

S.\N  DIEGO,  Cal.  —  Geo.  R.  Daley, 
4430  Boundary  St.,  sub.  low  bid  to  city 
at  $29,654  to  imp.  Louisiana  and  Texas 
Sts.,  involv.  102,699.02  sq.  ft.  paving 
with  IVi-in.  asph.  cone,  top  on  4-in. 
Portland  cem.  cone,  5172.73  sq.  ft.  cem. 
cone  sidewalk,  1170.62  lin.  ft.  cem.  cone. 
curb,  15  %-in.  water  serv.,  1777.5  lin. 
ft.  cf  5-in.  cast  iron  water  main  compl. 


SAN  DIEGO,  Cal. — D.  A.  Loebenstein. 
eng.  for  syndicate  owning  property, 
announces  plans  are  underway  for  de- 
velopment of  70  ac.  subdivision  in 
I'risidio  Hills,  a  dist.  at  the  extreme 
w.  storn  end  of  Mission  Hills.  Property 
will  be  subdivided  into  78  lots,  and 
work  will  incl.  grade,  pave.,  curbs, 
walks,  water  and  sewer  lines.  Consid- 
erable landscape  work  v.'ill  be  done. 

LOS  ANGELES,  Cal.— L.  A.  harbor 
comm.  has  granted  permission  to  can- 
ner  e.s  in  Fish  Harbor  to  build  their 
own  '-ewer  svs.  Proposed  sys.  will  cost 
r.bou-  $60.000'.  Tncl.  in  work  is  a  24-in. 
piiio  I'ne  w'Mch  increases  to  42-in.  at 
tho  -eaward  end.  The  cost  of  this  line 
Ml    UP    will    amount    to    $29,300. 

K.AXT.A  CPvUZ.  Santa  Cruz  To..  Cal. — 
lentil  March  25.  9  a.  m.,  bids  will  be 
roc  bv  S.  .A.  Evans,  city  clerk,  (359) 
to  imp.  portions  of  Leibrandt,  1st.  2nd, 
3rd  and  4th  .Aves..  involv.  earth  fill; 
rem.  cone,  walks;  cone,  driveway  ap- 
proaches. 1911  Act  and  Bond  -Act  1915. 
Cort.  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Jas.  K. 
James,    city    engineer. 


CONCORD,  Contra  Costa  Co.,  Cal. — 
City  Eng.  R.  R.  Arnold,  Courthouse. 
Martinez,  preparing  plans  to  pave  3Vs 
blocks  of  Park  St.,  two  blocks  of  Mt. 
Diablo  Ave.  and  one  block  of  Grant 
St:  est.  cost  $25,000.  Type  of  pavement 
not    yet   determined. 

SAN  DIEGO,  Cal. — City  plans  to  con- 
struct san.  sewer  sys.  east  of  32nd  St. 
and  south  of  Woolman  Ave..  Involving 
"1,077.55  lin.  ft.  of  6-in.  cem.  pipe,  15,- 
0R6.5S  lin.  ft.  of  8-in.  cem.  pipe,  5415.96 
lin  ft.  of  14-in.  cem.  pipe,  4250  lin.  ft. 
of  16-in.  eem.  pipe,  156  lin.  ft.  of  6-ln. 
C.  I.  pii>e.  24  lin.  ft.  of  14-in.  C.  I.  pipe, 
235  m.  h.,  27  drop  m.  h.,  105  deadends, 
luimping  plans  and  equip.  F.  A.  Rhodes 
city    engr. 

BURBANK,  Cal.  —  Until  9:30  a.  ni., 
bids  will  be  ree.  to  Imp.  Paseo  Redondo 
bet.  Sherlock  Dr.  and  its  n.  boundary 
in  Tract  901S,  involv.  cem.  curbs,  grade 
ornam.  lights.  C.  I.  water  mains,  san. 
sewers.    F.    S.   Webster,   city   clerk. 


r.ASADENA,  Cal— City  Eng.  W.  C. 
Earle  completes  plans  for  new  outfall 
sewer  svs.  in  Lamanda  Park  Dist.  A 
bond  issue  of  J150,000  will  be  asked. 
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OAKLAND,  Cal. — Until  March  25,  12 
noon,  bids  will  be  reC.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  100th  Ave.,  bet.  E- 
14th  St.  and  Bancroft  Ave.,  involv. 
grade;  pave;  curbs,  gutters,  walks. 
I'Jll  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  oflice  of 
clerk.      W.   W.   Harmon,   city   eng. 

ANAHEIM,  Cal. — Until  8  p.  m.,  March 
25,  bids  will  be  rec.  to  imp.  Oak  St.  bet. 
Lemon  and  Palm  Sts.,  and  a  portion  of 
N  Lemon  St.  (repair  work),  involv.  36,- 
000  sq.  ft.  6-in.  asph.  cone,  pave.,  600 
sq.  ft.  walk,  34  ft.  curved  curb,  224  sq. 
ft.  straight  curb,  grade,  24,648  sq.  ft. 
5-in.  asph.  cone,  pave.,  and  incidental 
items.  J.  W.  Price,  city  mgr.  Edw.  B. 
Merritt,   city  clerk. 


INGLEWOOD,  Cal.  —  City  plans  to 
imp.  Lime  St.,  bet.  Ash  Ave.  and  Oak 
St.,  and  bet.  Oak  St.  and  Cedar  Ave., 
involv.  5-in.  mac.  pave.,  curbs,  walks, 
gut.,  %-in.  water  serv.,  8-in.  vit.  sew- 
ers, hse.  conn.,  m.  h.,  etc;  1911  and  1915 
acts. 

MARYSVILLE,  Yuba  Co.,  Cal. — Until 
March  24.  8  p.  m.,  new  bids  will  be  rec. 
by  Geo.  W.  Richards,  city  clerk,  to  con- 
struct sanitary  sewer  in  P  St.  Previous 
bids  rejected  due  to  change  in  specifi- 
cations. Cert,  check  10%  payable  to 
city   req.   Plans  on  file  in  office  of  elk. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
W.  E  Miller,  Santa  Cruz,  at  $12,159 
awarded  cont.  by  city  to  imp.  (358) 
Laurent  St.,  bet.  Mission  and  California 
Sts.,  irvvolv.  grade;  5-in.  hyd.  cem.  cone 
pavement:  hyd.  cem.  cone,  curbs  and 
walks;  vit.  clay  pipe  sewer  laterals; 
wye  branches;  sanitary  sewer  with  br. 
manholes;  6-in.  vit.  clay  main  sanitary 
sewer. 


POMONA,  Cal.  —  Until  Mar.  23  bids 
will  be  rec.  to  imp.  Orange  Grove  Ave., 
bet.  Hamilton  Blvd.  and  Lordsburg  Rd, 
etc.,  involv.  approx.  268,000  sq.  ft.  5-in. 
oil  mac,  14,000  sq.  ft.  gut.,  7000  ft. 
curb,  2916  ft.  8-in.  sewer,  1500  ft.  4-in. 
hse.  conn;  1911  act.  F.  C.  Froehde,  city 
engineer, 

SAN  MATEO,  San  Mateo  Co..  Cal.  — 
Until  April  5,  bids  will  be  rec.  by  E.  W. 
Fester,  ciry  clerk,  to  imp.  (sides  of) 
El  Camino  Real  involv.  118,000  sq.  ft. 
cone,  paving  and  grading;  catchbasins, 
storm    sewer   work,    etc. 

Separate  bids,  same  date,  to  resur- 
face portions  of  El  Camino  Real  involv 
1073  tons  asph.  cone.  Cash  job.  Plans 
on   file   in   office   of  clerk. 


REDLANDS,  Cal.  —  City  plans  8-in. 
vit.  sewer  in  certain  alleyway  between 
San  Mateo  and  Hastings  Sts.,  and  in 
portions    of   other   streets. 

SANTA  BARBARA,  Cal.— City  plans 
to  imp.  Chapala  St.,  bet.  Montecito  and 
Anapamu  Sts.,  involv.  6-in.  cone.  pave, 
with  2-in.  asph.  cone.  w.  s.,  walk,  curb, 
sewers,  lighting  conduits;  1911  act. 
Rdwy.  will  be  widened  from  60  to  80 
ft.  St  widening  already  compl.  under 
previous  proceedings.  C.  W.  Moore,  city 
engineer. 

OAKLAND,  Cal.— Until  March  25,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis, city  clerk,  to  imp.  portions  of  73rd 
Ave.,  involv.  grade;  pave;  curbs,  gut- 
ters. 1911  Act.  Cert,  check  10%  pay- 
abel  to  city  req.  Plans  on  file  in  oflice 
of  clerk.     W.  W.   Harmon,   city  eng. 


LOS  ANGELES,  Cal.— H.  &  P.  Constr. 
Co.  5553  S.  Western  Ave.,  sub.  low  bid 
to  county  at  $29,817  for  imp.  work  in 
C  I  No.  356,  Spencer  St.,  Carlyle  St., 
Walnut  Ave.  and  alleys,  0.73  mi.,  involv 
3574  cu.  yds.  excav,  1476  ft.  curb,  5023 
sq.  ft.  walk,  8703  sq.  ft.  gutter,  87,- 
865  sq.  ft.  8-6-8-in.  cone,  pave.,  10,723 
sq  ft.  6-in.  cone,  pave.,  2125  ft.  8-in. 
vit  main  sewer,  290  ft.  10-ln.  vit.  main 
sewer.  290  ft.  l2-in.  vit.  main  sewer. 
2000  ft.  6-in.  hse.  sewers,  3  fl.  m.  h.,  5 
m.   h.,   1   drop  m.  h.   Est.   $32,765 

L  J.  Turner,  205  E  1st  St.,  Long 
Beach,  low  at  $25,576.97  for  imp.  work 
in  C.  I.  No.  336,  Woodruff  Ave.,  betw. 
Artesia  Ave.  and  Centre  Street,  0.8B  ml. 
involv  4167  cu.  yds.  excavation,  93,688 
sq.  ft.  cone,  pave.,  98,242  sq.  ft.  d.  g. 
sub-base,  47  ft.  curtain  wall.  9013  ft. 
shape  should.,  culv.  compl.;  est.   $27,344 


OAKLAND,  Cal. — Until  March  25,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Midvale 
Ave.,  involv.  grade;  pave;  curbs,  gut- 
ters, walks.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in  of- 
fice cf  clerk.  W.  W.  Harmon,  city  eng. 


INGLEWOOD,  Cal.  —  City  plans  to 
imp.  Lime  St.,  bet.  Ash  Ave.  and  Oak 
St.,  and  bet.  Oak  St.  and  Cedar  Ave., 
involv.  5-in.  mac.  pave.,  curbs,  walks, 
gut.,  %-in.  water  serv.,  8-in.  vit.  sew- 
ers, hse.  conn.,  m.  h.,  etc.;  1911  and  1915 
acts.  Protests  March  22. 


MONROVIA,  Cal.— City  plans  to  imp. 
Violet  Ave.,  bet.  Orange  and  White  Oak 
Aves.  and  portions  of  Lemon  and  other 
sts:  oil  mac.  pave.,  walks,  curbs,  gut., 
cem.   cone,   swale;    1911   act. 

Inten.  declared  to  imp.  Plum  Ave., 
bet.  California  and  Sherman  Aves.,  in- 
volving oil  tamped  pave.,  curb,  gut., 
cem.  walk,  etc.;  1911  act.  Lewis  P. 
Black,   city   clerk. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m..  Mar.  29,  bids  will  be  rec.  by  city 
to    imp.   under   1911   act: 

F  St.,  bet.  26th  St.  and  135  ft.  s.  of 
25th  St;  curbs,  gut.,  4-in.  mac.  pave; 
also  portion  of  College  St.,  involv.  gut., 
4-in.   oil   mac.   pave. 

K  St..  bet.  7th  and  9th  Sts.:  curbs, 
walks,    4-in.   asph.   cone.   pave. 


BAKET^SFIKLD,  Kern  Co.,  r<al— Un- 
*il  March  22.  5  p.  m..  bids  will  he  rec. 
by  V.  Van  Riper,  city  clerk.  (526)  t-^ 
''■nn.  Union  A\e..  bet.  California  and 
Truxton  Aves.,  involv.  38,691  sq.  ft.  4- 
in.  a=:ph.  cone,  pave  with  1^4-in.  War- 
renite  pave.,  1695  sq.  ft.  cone,  nave.,  12,- 
730  cq.  ft.  erraded  should..  163  ft.  curb 
and  .gut.  Est.  cost,  $12,000.  1911  and 
1915  acts.  Cert,  check  10%  payable  to 
r-ity  reo.  Plans  on  file  in  office  of  elk. 
W.  D.  Clark,  city  engineer. 

SAV  FRANr'TRCO — Fav  Improvement 
Co..  Phelan  P.ldg..  at  $18,620.05  award- 
ed cont.  by  State  T!d.  Harbor  Comm.  to 
pave  "nd  "server  Berry  St..  Townsend 
and  The  Embarcadero,  involving'  t'Wi 
manhnlfs,  $S7.20  ea.:  3  storm  T^'ater  in- 
lets. $77  ea:  1  cesspool,  $94.50;  33S  lin. 
ft.  12-in.  ironstone  pipe  sewer.  $280;  3 
12-in.  wye  hranchps,  $2  ea ;  100  lin.  ft. 
10-in.  ironstone  pipe  sewer.  $1.93:  100 
lin.  ft.  rein.  cone,  casino.  $2.40:  fi20  lin. 
ft.  3-ft.  cone,  gutter.  $1:  815  lin.  ft. 
conn,  wheel  guard.  $.65:  37.500  so.  ft. 
asph.  nave,  •with  binder  course  on  6-in. 
cone,  base,  $.25!8  so.  ft:  14.500  sq.  ft. 
asph  nave  on  4-in  binder  course  ■unth- 
out   cone,   base,    $.33. 


LONG  BEACH,  Cal.— Until  9:30  a.  m,. 
Mar.  23.  bids  will  be  rec.  by  city  to 
imp.    nnder   1911    act: 

.Tini  =  '^o-o   .Ave.,  bet.  10th  and  An 
<^t<;.-    .=;?  08    ft.    curb   armor   No.    1, 
ft.    class    B    curb,    3765.35    sq.    ft. 
4"    ft.    fi-in.   rem.   pipe   conn    seive 
1370fi    so.     ft.    pave.     (459    sq.    ft. 
cone,    and    balance    6-in.    cone). 

-Anaheim   St.  bet  Loma    Ave  and 
Ave.,    and    portions    of    other   sts: 
gut.,     2-in.    asph.c^nc.    pave,    on 
cone,   base,   8-in.   cone,   pave.,   etc. 


aheim 
687.70 
walk, 

r,  4  6,- 
8-in. 

Nieto 

curb, 

8-inch 


S  \N  MATEO,  San  Mateo  Co.,  Cal. — 
N.  J.  Sisevich.  San  Mateo,  at  $3113 
awarded  cont.  by  city  for  6-in.  cone, 
pave  with  asph.  surface,  etc.,  in  Poplar 
Ave.,  bet.  C  and  D  Sts.  Other  bids:  C. 
J.   Lindgren,    $3333;   M.    J.   Henry,   $3398. 


SAN  FRANCISCO— Until  March  18, 
11  a.  m.,  bids  will  be  rec.  by  Construct- 
ing Quartermaster,  Fort  Mason,  for 
c.  i.  outfall  drains  at  Crissy  Field,  San 
Francisco,  Further  information  to- 
gether with  plans  and  specifications 
obtainable  from  above  office. 


LOS  ANGELES.  Cal.— Until  10  a.  m.. 
Mar.  22,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  sewers  under  1911  act  as  fol- 
lows: 

^Villaman  Dr.  bet.  Burton  Way  and 
429.84  ft.  s.  of  Dayton  Way:  700  ft.  8-in. 
vit.  pipe,  79.84  ft.  6-in.  sewer,  843  ft. 
6-in.  hse.  sewers,  1  std.  f.  t.  No.  2,  2  std 
"B"  m.  h.,  3  std.  m.  h.  frame  and  cover 
sets. 

R/W  and  alley  n  of  Sunset  Blvd.  bet. 
Cor:nado  St.  and  Parkman  Ave.:  1073 
ft.  8-in.  D.  &  W.  S.  pipe,  3  special  m.  h. 
"H,"  one  special  "F"  jet.  cham.,  one 
No.  0  f.  t.,  one  sperial  "S"  drop  m.  h., 
1045  ft.  eons,  reinf.  for  8-in.  pipe,  6 
frame    and    cover    sets,    resurf. 

OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  Walter  Ave.,  betw. 
Jones  Ave.  and  Clara  St.  and  portions 
of  Nevada  St.,  Tyler  St.  and  South 
Elmhurst  Ave.,  bet.  Jones  and  Railroad 
Aves..  involv.  grade;  pave;  curb,  gut- 
ter. 1911  Act.  Protests  April  1.  Eugene 
K.  Sturgis,  city  clerk.  W.  W.  Harmon, 
city   engineer. 

SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
'"ity  declares  inten.  (2883)  to  imp.  18th 
St.,  bet.  Julian  and  Empire  Sts.,  involv. 
grade;  li^-in.  Durite  asph.  cone,  sur- 
face, 3-in.  asph.  cone,  base;  hyd.  cem. 
cone,  curb,  gutter,  walk;  4-in.  vit. 
house  laterals;  cone,  storm  water  in- 
let; 8-in.  vit.  storm  drains.  1911  Act 
and  Bond  Act  1915.  Protests  April  5. 
J.  J.  Lynch,  city  clerk.  Wm.  Popp,  city 
eng. 


CHICO,  Butte  Co..  Cal.— Until  April 
6,  8  p.  m.,  bids  will  be  rec.  by  Ira  R. 
Morrison,  city  clerk,  (1926-A)  to  imp. 
portions  of  eth,  7th,  8th,  9th  Sts.,  Day- 
ton Ave.,  Salem  St.,  Normal  Ave.,  etc., 
involv.  grading;  hyd.  cem.  cone,  curbs, 
gutters,  walks,  galv.  iron  corru.  cul- 
verts; reconst.  gutter  drain  inlets, 
manholes:  const.  4-in.  vit.  pipe  lateral 
sewers;  1%-in.  asph.  cone,  surface  on 
3t^-in.  asph.  cone,  base  pavement;  hyd 
cem.  cone,  alley  approaches;  construct 
manholes:  vit.  pipe  storm  sewers.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Raymond  Witt,  city 
eng. 


CULVER  CITY,  Cal.— City  eng.  pre- 
paring plans  to  pave  in  Clarkdale  dist. 
bids  for  which  were  recently  rejected. 
New  spec,  will  call  for  Romanite  pave. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  03.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont. 
by  city  to  imp.  Gardner  Ave.,  between 
Auzerais  Ave.  and  William  St.,  involv. 
grading;  H^-in.  Warrenite-Bit.  surface 
on  3-in.  bitum.  cone,  base  pavement; 
hyd.  cone.  curb,  gutter;  4-in.  vit.  pipe 
house  laterals. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont. 
by  city  to  imp.  Hobs'on  St..  bet.  Poplar 
Ave.  and  Walnut  St.,  involv.  grading; 
1*4 -in.  Warrenite-Bit.  surface  on  3-in. 
bitum.  cone,  base  pavement;  hyd.  cone, 
curb,   gutter. 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
RLRCTRICA"L  ENGINEERS  AND  CONTRACTORS 
52o  HOWARD  STREET,  SAN  FRANflSCO 

MOTORS 

Non    and    Usod.   Bonsrht.   Sold,   Exchancred.   Rented   and    Repaired 

Industrial  Liprlit  and  Power  Installation 

Telephone  SUTTER  3266 
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HAWTHOHNk;,  Cal.— Until  8  p.  m., 
ar.  15,  new  bids  will  be  rec.  to  imp. 
ider  lyil  and  1915  acts: 
Maine  Ave.,  bet.  Hawthorne  Ave.  and 
city  limits:  IMj-in.  asph.  cone.  pave. 
1  2V--in.  asph.  cone,  ba.se,  curb,  walks, 
jt.,  c.  b.,  12-in,  and  18-ln.  corru.  iron 
pe  outlets  and  drains. 
Connecticut  Ave.,  bet.  Hawthiorne 
ve.  and  w.  city  limits:  IVz-^n.  asph. 
inc.  pave,  on  2Vi!-in.  asph.  cone,  base, 
irbs,    walks,   gut. 

Plans  may  be  obtained  from  eity  eng. 
arry  V.  Olmstead.  S.  V.  Fraser.  city 
k.  No  bids  rec.  Mar.  8. 


YUBA  CITY,  Sutter  Co.,  Cal. — Mer- 
>d  Cone.  Pipe  Co.,  Merced,  at  $59,- 
11.66  for  concrete  and  $60,612.57  for 
it.  pipe,  sub.  low  bids  to  city  to  const. 
iwer  system  involv.  approx.  65,837  ft. 
swers.  1911  Act  and  Bond  Act  1915. 
nit   bids  were: 

Vitrified  Pipe — 16-in.  $2a2;  14-in., 
L.25;  12-in.  $.95;  8-in.  $.721/2;  6-in.  $.68 
Concrete  pipe  —  16-in.  $2.12;  14-in. 
[.2.''i;  12-in.  $.95;  8-in.  $.71;  6-in.  $.68. 
Manholes,  etc. — Manholes  with  e.  1. 
•ames  and  covers  in  place,  $65  each; 
lanholes  with  cone,  frames  and  covers 
10  ea;  lampholes  $12.50  ea;  automatic 
ushers  with  c.  i.  frames,  etc.,  $125 
i;  automatic  flushers,  cone,  frames 
115.  Taken  under  advisement.  Edw. 
:)n  Geldern,  city  eng. 


UOS  ANGELES,  Cal. — County  orders 
jnst.  of  mountain  road  from  Glendora 
iroush  Sierra  Madre  mountains  to 
te  of  San  Gabriel  dam.  Est.  cost  $200,- 
)0;  will  be  known  as  Glendora  moun- 
lin  road.  County  Surveyor  Roekhold 
as  started  survey.  The  grade  will  not 
icceod  7%  and  will  start  in  Little  Dal- 
)n  canyon. 


SALINAS,  Monterey  Co.,  Cal. — City 
declares  inten.  (51)  to  imp.  portions 
of  Riker  St.,  involv.  grade;  hyd.  cone, 
curb;  5-in.  hyd.  cem.  cone.  pave.  1911 
Act  Bond  Act  1915.  Protests  April  5. 
Howard  Cozzens,  city  eng.  M.  R.  Keef, 
city    clerk. 

FULLiERTON,  Cal. — Elections  will  be 
held  shortly  to  vote  bond  issue  in  Ful- 
lerton.  Orange,  Anaheim,  Santa  Ana 
and  sanitary  dists.  of  La  Habra  and 
Garden  Grove,  to  provide  funds  to  ex- 
tend joint  outfall  2800  ft.  further  sea- 
ward. Total  cost  of  the  extension  is 
est.  at  $379,000  by  the  engrs.,  Burns- 
McDonnell-Smith,  Rives-Strong  Bldg., 
Los  Antreles.  Chas.  H.  Chapman,  water 
and  sewer  commr.  of  Santa  Ana  is 
chairman    of   sewer   boards. 


WILLOWS,  Glen  Co.,  Cal. — City  pe- 
titioned to  start  proceedings  to  pave 
Plumas  St.     Bayard  Knock,  city  eng. 


WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— City  Eng.  A.  W.  Kitchen  preparing 
spec,  for  sewer  extensions  in  East  3rd, 
Center,  Madison  Sts.  and  in  East  Lake 
St.    bet.    Blackburn    and    city    limits. 


RENO.  Nevada — Smith  and  Peterson, 
Reno,  at  $129,800  awarded  cent,  by  city 
to  imp.  various  sts.,  involv.  660.000  s<\. 
ft.  3  V'.; -in.  base  with  lV2-in.  asph.  cone, 
pavement  surface;  60,000  sq.  ft.  patch 
and  replace  old  asph.  pavement.  Other 
bids:  Clark  &  Henery  Co.,  $148,140: 
Hanralian  Co..  $157,400;  A.  Teiehert  & 
Son.  $163,800;  V.  R.  Dennis  Const.  Co., 
$166,800. 


WINTERS.  Yolo  Co.,  Cal.— B.  S.  Rose, 
Winters,  at  $1428  awarded  eont.  by  city 
to   const,    storm    sewers   in    various   sts. 
H.   L.   Gregory,   city  eng. 


MO.NTEREY,  Monterey  Co.,  Cal.  — 
I.'ntil  March  30,  bid.s  will  be  rec.  by  A. 
./.  .Mason,  city  clerk  (2249j  to  const. 
6-iri.  vit.  sfewer.s,  4  manholes;  4  in- 
spection manholes  and  80  wye  branches 
in  portions  of  Bowen,  Roosevelt  and 
Harrison  Sts.  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
re<i.    H.    D.    Severance,    city   eng. 

LO.VG  BEACH,  Cal.— Dudley  &  Hicki, 
2364  Atlantic  St.,  Long  Beach,  sub.  low 
l)id  to  city  to  imp.  Loma  Ave.,  bet. 
Anaheim  and  State  Sts.,  involv.  96,599 
sq.  ft.  7-in.  concr.  pave.,  22e  ft.;  801.26 
ft.  curb,  45c  ft.;  84.83  ft.  curb  armor  at 
45c  ft.;  3914.01  SQ.  ft.  walk,  16c  ft.;  38 
ft.  6-in.  cem.  connecting  sewers,  $1.?"' 
ft. 


OAKLAND,  Cal. — Thos.  Geary,  567 
Valle  Vista  St.,  Oakland,  awarded 
cont.  by  city  to  sewer  portions  ol 
Brush  St.,  Involv.  8-in.  pipe,  $2.17  lin 
ft.;  manholes,  $75  ea.;  12-in.  lamp- 
holes,  $15  ea.;  8-in.  lampholes,  $15  ea.; 
wye  branches.  $1   each. 


MADERA,  COUNTY,  Cal.  —  State 
Highway  Commission  rejects  bids  to 
widen  with  Port.  cem.  cone.  2.1  mi.  in 
Madera  county,  bet.  Borden  and  Ma- 
dera involv.  1300  cu.  yds.  class  "A" 
cfb.  cone,  (widening  and  repairs  to  ex- 
isting base);  1100  tons  rock  in  bor- 
ders; 100  cu.  yds.  remove  cone,  in  ex- 
isting base.     New  bids   will   be  asked. 


WINTERS,  Yolo  Co.,  Cal. — A.  Teieh- 
ert and  Sons,  Sacramento,  at  approx. 
.$30,000  awarded  cont.  by  city  to  Imp. 
portions  of  Railroad  St.  and  Main  St., 
involv.  grade;  2Vi-in.  asph.  cone,  base 
with  114 -in.  Willite  asph.  cone,  sur- 
face   pavement;   cone,   curbs,    gutters. 


QUALITY  QUANTITY  SERVICE 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantitj'  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION   STREET  SAN    FRANCISCO,   CALIF. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall   Today 


TO  BUlIiDING  AND  ENGINEERING  NEWS. 

818  Mission  Street,  San  Francisco,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check   for  •'^5.00    dlemmanoe    mnnt    nccompany   order) 


Street  and  No 

City - State 


28 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    March    20,    1926 


^H|& 

1 

m 

H 

Printing 


Modern,  Efficient  Methods, 
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Quality  and  Service 
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3  14  1 
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Contracts  Awarded  ^^^^pt^s^iEtc. 


BUILDING  PERMIT 
APPLICATIONS 


t    (SAN  FRANCISCO  COUNTY) 


No.     Owner 

944  Healing 

945  Hansen 

946  Alvarez 

947  Del    Tredeci 

948  Herzig 

949  Thorne 

950  liose 

951  Grosman 

952  Eowards 

953  Reichmuth 

954  O'Conner 

955  Murphy 

956  Jeffers 

958  Lester 

959  De    Benedetti 

960  Gough 

961  Welsh 

962  Crocker 

963  Quinn 

964  De    Mattel 

965  Payne 

966  Guldaser 

967  Gottschalk 

968  Rogers 

969  Van    Vllet 

970  Bossi 

971  Silverstein 

972  Carroll 

973  Hoelscher 

974  Dee 

975  Cheilek 

976  Warner 
977-     Dunn 

978  Strange 

979  Borofsky 

980  De   Mattel 

981  Regan 

982  Horgan 

983  Menne 

984  Rauber 

985  Fratessa 

986  Hardy 

987  Matzger 

988  Tietjen 

989  Byrne 

990  Luzzi 

991  Rauscher 

992  Nelson 

993  Hussey 

994  Woods 

995  OBrien 

996  Arnott 

997  Hale 

998  Hansen 

999  Hansen 

1000  Lander 

1001  Heglin 

1002  Western 

1003  Wert 

1004  Silverstein 

1005  Reid 

1006  Lang 

1007  Steele 

1008  Larsen 

1009  Tusch 

1010  Sutter 

1011  Knox 

1012  Meyer 

1013  Veyhio 

1014  McXally 

1015  Wisnom 

i    1016     Haddock 

1017  Aitken 

1018  Abrahams 

1019  Petersen 

1020  Arnott 

1021  Figone 

1022  lljul 

1023  liitchie 

1024  George 
_,    1025     Shinkol 

:    1026     Sterling 
«     1027     Eldrup 

1028  Grossman 

1029  Laughran 

1030  Jeffress 

1031  Anstev 
fc,    1032      Ohlsen 

i    1033     Jose 

1034  Same 

1035  Donohue 


Contractor 

Amt. 

Owner 

500O 

Rose 

3500 

MacMillen 

4000 

Folliotti 

6600 

Owner 

4000 

Owner 

3000 

Rose 

3000 

Owner 

6000 

Prout 

8000 

Metcalf 

6000 

Elvin 

2500 

McLean 

2500 

Owner 

2000 

MacDonald 

50000 

Owner 

12000 

Gough 

10000 

Owner 

.00000 

Owner 

4500 

Owner 

3000 

Sharman 

8000 

Coburn 

1980 

Nelson 

3500 

Daneri 

5000 

Owner 

3000 

Stern 

5000 

Owner 

2860 

Saari 

3000 

Owner 

7000 

Owner 

30000 

Owner 

18000 

Owner 

14000 

Beck 

8000 

Bienfield 

800O 

Lindu 

2500 

Owner 

1000 

Sharman 

8000 

Maloney 

3000 

Owner 

6000 

Halstrom 

4500 

Koenig 

5000 

Owner 

4000 

Hardy 

8000 

Owner 

1800 

Thulin 

7000 

Larsen 

9000 

Volpatti 

3000 

TroUman 

3000 

Owner 

4500 

Hobbs 

6000 

Owner 

3800 

Owner 

20000 

Arnott 

48000 

MacDonald 

45000 

Owner 

5000 

Owner 

3000 

Owner 

4000 

Owner 

6000 

Barman 

3500 

Owner 

30Q0 

Nelsh 

4000 

Lindgren 

7000 

Owner 

5000 

Thornton 

4900 

Owner 

3000 

Tusch 

6000 

Jackson 

1500 

Fink 

3900 

Stern 

5000 

Rench 

5000 

Owner 

2500 

Owner 

1500 

Marsden 

4300 

Swanson 

3000 

Owner 

3500 

Owner 

2500 

Arnott 

4500 

Standard 

5000 

Hjul 

45000 

Dahla 

11000 

George 

6000 

Hansen 

3000 

Owner 

4000 

Owner 

8000 

Owner 

3000 

Coburn 

1000 

Owner 

l.iOO 

Nelson 

3900 

Owner 

3000 

Owner 

15000 

Same 

60000 

Owner 

37800 

Owner 

G5000 

(944)  W  STEINER  69-6  S  Bush.  Two- 
story  and  basement  frame  (2) 
flats.  .     „ 

Owner— George  Healing,  180  Jessie  St., 
San    Francisco. 

Architect— W.  H.  Armitage.  72  New 
Montgomery    St.,    San    Francisco. 

$5000 


DWELLING 

(945)      N    ULLOA  82-6   W  Twenty-ninth 

One-story  and  basement  frame  dwlg. 

Owner— Frank  Hansen,  1222  Naples  St., 

San   Francisco. 
Architect — None. 
Contractor — Rose   Bros.,    2231    14th    Av., 

San  Francisco.  $3500 


PATIO 

(946)      S'W  JACKSON  AND  SCOTT  STS. 

Construct  patio  for  residence. 
Owner — Rafael  Alvarez,  Premises. 
Architect — J.    E.    Freeman,    Kohl    Bldg., 

San    Francisco. 
Contractor — R.    S.    K.    MacMillen,    2641 

Howard  St.,  S.  F.  $4000 


SALESROOMS 

(947)  E  MISSION  90  N  France.  One- 
story  and  mezzanine  floor  concrete 
auto  salesrooms. 

Owner — Del  Tredeci  &  Sons,  4791  Mis- 
sion  St.,   San   Francsico. 

Architect — W.    J.    Matson. 

Contractor — R.  Folliotti,  1351  Grant 
Ave.,   San   Francisco.  $6600 


DWELLING 

(948)      E    VICTORIA   202   S  Urbane   Dr. 

One-story      and      basement      frame 

dwelling. 
Owner — A.    J.    Herzig,    635    Victoria    St., 

San    Francisco. 
Architect— G.    H.    Vore.  $4000 


DWELLING 

(949)  W  NAPLES  225  S  France.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — J.  F.  Thorne,  194  Sweeney  St., 
San    Francisco. 

Architect— R.   R.   Irvine,   747   Call  Bldg., 

San   Francisco.  $30u0 


DWELLING 

(950)  N  ULLOA  32-6  W  Twenty- 
eighth  Ave.  One-story  and  base- 
ment  flame   dwelling. 

Owner  —  Hilda  Rose,  2231  14th  Ave., 
San   Francisco. 

.Architect — .None. 

Contractor — Rose  Bros.,  2231  14th  Ave., 
San    Francisco.  $3000 


(951)  S  MORSE  25  and  48  W  Curtis. 
Two  one-story  and  basement  frame 
dwellings. 

Owner — VV.    K.    Grosman,    47    Curtis   St., 

San   Francisco. 
Architect — None.  +3000    each 

DWELLING 

(952)  E  SAN  ANDREAS  bet.  San  An- 
seimo  and  Monterey  Blvd.  Two- 
story    and    basement    frame    dwlg. 

Owtiei- — Mrs.    Constance    Edwards. 
Architect  —  Masten    &    Hurd,    278    Post 

St.,   San    Francisco. 
Contractor  —  J.     Prout,     515     Magellan 

Ave.,   San    Francisco.  $8000 


DWELLINGS 

(9:.3)  E  EDINBURGH  25  and  50  N 
Peru.  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — ■'  harles  Iteichmuth,  71  Edin- 
burgli   St.,    San   Francisco. 

Architect — None. 

Ci^ntraclor — J.  Metcalf,  4688  Mission 
St.,  San   Francisco.  $3000  ea 


.ADDITION 

(954)  NO.  1451  HARRISON.  Addi- 
tional story  for  carbon  paper  mfg. 
plant. 

Owner — J.   C.   O'Conner,    Premises. 

Plans  by  Owner. 

Architect— Arthur  Elvin,  180  Jessie 
St.,    San    Francisco.  $2500 


New 


ALTERATIONS 

(955)  NO.     2428-32       MISSION, 
store  fronts. 

Owner — Marie    Murphy,    602    California 

St.,   San   Francisco. 
Architect — Bliss    &    Fairweather,    1001 

Balboa  Bldg.,  San  Francisco. 
Contractor — R.    A.    McLean,    180    Jessie 

St.,   San   Francisco.  $2500 

DWELLING 

(956)  N  STAPLES  256  W  Detroit. 
One-story  and  basement  frame 
dwelling. 

Owner — Jefters,    Tuene    &    Wiseth,    3573 

16th   St.,   San  Francisco. 
Architect — None.  $2000 


FLATS 

(957)      W     TWENTY-SIXTH     AVE     100 

S  Judah.     Two-story  and  basement 

frame   (2)   flats. 
Owner— H.    S.    Brehaut,    2504    Fillmore 

St.,   San   Francisco. 
Architect — None. 
Contractor — J.  W.  Allen,   1574  Eddy  St.. 

San    Francisco.  $6000 


STORE 

(958)  1029-31  MARKET  STREET.  2- 
story  and  basement  brick  and 
frame    store. 

Owner — Lester  Brothers,  1029-31  Mar- 
ket   St.,    S.    F. 

Architects  and  contractors  —  MacDon- 
aid  &  Kahn,  130  Montgomery  St., 
San  Francisco.  9&0,000 


DWELLINGS 

(959)  SW  EXCELSIOR  AND  LISBON 
Sts.  and  S  Excelsior  25,  50,  75  W 
Lisbon.  Four  1-story  and  base- 
ment  frame  dwellings. 

Owner — A.  DeBenedetti,  22  Cotter  St., 
San   Francisco. 

Architect — None.  Each  $3000 


FLATS 

(960)  S  ANZA  32  W  7TH  AVt,.  2- 
story  and  basement  frame  (4) 
flats. 

Owner — Alfred  S.  and  Rose  H.  Gough, 
503   Seventh   Ave.,   S.    P. 

Architect — None. 

Contractor — .-Vltred  S.  Gough,  10  Wash- 
burn   St..    S.    F.  $10,000 

ALTERATIONS 

(961)  S  SUTTER  70  E  Larkin.  Ex- 
isting 9-story  and  basement  class 
A  building  to  be  remodeled  for 
class    A    hotel    building. 

Owner  —  James  Welsh,  1  North  wood 
Drive,   S.   F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny  St.,    S.    F.  $100,000 

DWELLING 

(;'62)  W  SO.  HILL  BLVD.  50  S  Tayon. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San    Francisco. 

Architect — None.  $4500 

DWELLING 

(963)  NE  CAPITOL  &  DeMONTFORD. 
1-story   and   basement   frame   dvlg. 

Owner — John   Quinn,    238   Evergreen   St. 

San    Francisco. 
Architect — None.  $3000 

FLATS 

(964)  W  BLAKE  235  N  Geary.  2-3tory 
and    basement    frame    (2)    flats. 

Owner — J.    De    Mattel,    1514    Irving    SL, 

San    Francisco. 
.A  rchitect — None. 
Contractor — T.     L.     Sharman    and    Son, 

ISOO  Quesada  Ave.,  S.  F.  $8000 

ALTERATIONS  ' 

(965)  NE  .^^•MN  &  HOWARD  STS. 
Construct  new  roof  trusses  and 
skylight. 

Owner — Payne    Bolt    Works,    premises. 
Architect — None. 

Cntractor — Ira  W.  Coburn,  712  H«arst 
Bldg.,    S.    F.  c-rii„.      .    J1980 
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DWELLING 

(966)      E   SEVENTEENTH  AVE.    136-11 

S   Rivera.     1-story     and     basement 

frame   dwelling. 
Owner — C   G-uldager. 
Architect — None. 
Contractor — Henry  S.  Nelson,   2133   18th 

Ave.,    San   Francisco.  $3500 


Architect — None. 

Contractor — J.    F.    Lindu,    617    Moraga 
St.,    San   Francisco.  $2500 


DWELLING 

(967)      W    FORTY-FIFTH    AVE.    220    N 

Anza.    2-story   and   basement  frame 

dwelling- 
Owner    —    Dr.    Adolph    Gottschalk,    St. 

Paul   Bldg.,    San   Francisco. 
Architect — G.    E.    Gottschalk   and   M.   J. 

Rist,   Phelan  Bldg.,  S.  F. 
Contractor — J.    Daneri.  $5000 


DWELLING 

(968)      E    TWENTY-SECOND    AVE.    125 

S    Kirkham.    1-story    and    basement 

frame    dwelling. 
Owner — .Ichn  W.  Rogers,  1223   6th  Ave. 

San   Francisco. 
Architect- — None. 
Contractor   —    R.    R.    Irvine,    New    Call 

Bldg.,  S.  F.  $3000 


STORES 

(969)  N  ULLOA  90  E  West  Portal.  1- 
story  frame    (2)    stores. 

Owner — ^Val  Vliet  and  Meyer,  Alexan- 
der Bldg..   S.   F. 

Architect  &  Contractor — Alvin  J.  Stern 
Alexander  Bldg.,  S.  F.  $5000 


DWELLING 

(970)  NW  LEASING  175  N  Llebig.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — S.  Bossi,  1298  Revere  Avenue, 
San   Francisco. 

Plans  by  owner.  $2850 


DWELLING 

(971)      NW   SOMERSET  75   N  Bacon.   1- 

story    &    basement   frame   dwelling. 
Owner    —    Louis    Silverstein,    2471    San 

Bruno  Ave.,   San  Francisco. 
Architect — None. 
Contractor — S.   Saari,   200  Felton  Street 

San  Francisco.  $3000 


FLATS 

(972)      E    STEINER    95    S    Fell.    2-3tory 

and  basement  frame   (2)   flats. 
Owner — Carroll   and   McNally,    1935    Di- 

visadero   St.,   San   Francisco. 
Architect — None.  $7000 


INDUSTRIAL  PLANT 

(973)      SE  ELEVENTH  AND  KISSLING 

Sts.    2-S'tory    and    mezzanine    floor 

light  industrial  plant. 
Owner   —  V.   Hoelscher   and   D.   Rosen- 

blum,   544   Market   St.,   S.   F. 
Architect — Walter  C.  Falch  1202  Hearst 

Bldg.,    San    Francisco.  $30,000 


FLATS 

(974)    NW  McAllister  &  willard 

2-story  and  basement  frame  (4) 
flats. 

Owner — James  J.  Lee,  238  Malorca  Way 
San   Francisco. 

Architect — C'hasi  Faintoni,  550  Mont- 
gomery   St.,    S.    F.  $18,000 


STORES 

(975)      NB    FIFTEENTH      AVE.      AND 

Irving.   1-story  frame   stores. 
Owner — Samuel  A.   Cheilek,  57  Post  St. 

San   Francisco. 
Architect — S.   Heiman,    57   Post  St.,   San 

Francisco.  $14,000 


FLATS 

(976)      E     TWENTY-FIFTH     AVE.     200 

N   Judah.      2-story     and     basement 

frame    (2)   flats. 
Owner — Mrs.   Hilda  Warner. 
Architect — A.    W.    Burgren,    110    Sutter 

St.,  San  Francisco. 
Contractor — J.    E.   Beck,    160    Tesstd   St., 

San    Francisco.  $8000 


ALTERATIONS 

(977)  NE    ELLIS   &    FILLMORE    STS. 
Rearrange    stores    in    ground    floor. 

Owner — Dunn-Williams     Realty     Corp., 

care   architect. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor — D.    L.    Bienfield,    334    30th 

Ave.,    San    Francisco.  $8000 

NOTE — Recorded    qontract    reported 
March   6,   1926,  No.  565. 

ALTERATIONS 

(978)  NO.    226-28-36-38    WALLER    ST. 
Remodel    flats    for   apartments. 

Owner — E.   H.    Strange,   222   Waller   St., 
San   Francsico. 


ALTERATIONS 

(979)   SW  SACRAMENTO  &  SPRUCE 

Extend  sleeping  room  and  remodel 

far    basement    garage. 
Owner — R.    &    M.    Borofsky,    Premises. 
Architect — None.  $1000 


FLATS 

(980)  W  BLAKE  235  N  Geary.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — ,T.  DeMattei,  1514  Irving  St., 
San  Francisco. 

Arcliitect — None. 

Contractor — T.  L.  Sharman  &  Son,  1800 
Quesada  Ave.,   S.   F.  $8000 


DWELLING 

(981)  E  TWENTY-FIRST  AVE  197-2 
N  Santiago.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  John  and  Julia  Regan,  1929 
Anza    St.,    San    Francisco. 

Architect — None. 

Contractor — John  Maloney,  1708  Mar- 
ket   St.,    San   Francisco.  $3000 


DWELLINGS 

(982)  W  TINGLEY  150  and  176  S 
San  Jose  Ave.  Two  one-story  and 
basement    frame    dwellings. 

Owner — Patrick  Horgan,  915  Pierce  St., 
San   Francisco. 

Architect — None.  $3000  each 


DWELLING 

(983)  W  EIGHTEENTH  AVE  22b  N 
Kirkham.  One-story  and  basement 
frame   dwelling. 

Owner — Henry  W.  Menne,  501  Waller 
St.,   San   Francisco. 

Architect — None. 

Contractor — Arthur  Halstrom,  550  Val- 
encia St.,  San  Francisco.  $4500 


DWELLING 

(984)      E    GENESEE    100    N    Monterey. 

One-story      and      basement      frame 

dwelling. 
Owner — Albert  Rauber,   520  Church  St., 

San    Francisco. 
Architect — None. 

Contractor — Chas.  J.  U.   Koenig  &  Son, 
520  Church  St.,  S.  F.  $5000 


DWELLINGS 

(985)  W  DONNER  175  and  200  S 
Phelph.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Joseph  S.  Fratessa,  2833  San 
Bruno  Ave.,  San  Francisco. 

Architect — None.  $2000   each 


DWELLING 

(986)      W     PACHECO     bet.     Alton     and 

Lopez    (Lot   1   Blk   21,   Forest   Hill). 

Two-story     and     basement     frame 

dwelling. 
Owner — A.  M.  Hardy,  212  Ritch  St.,  San 

Francisco. 
Contractor — A.  M.  Hardy,  212  Ritch  St., 

San  Francisco. 
Architect — A.   M.    Hardy,    212    Ritch    St., 

San    Francisco.  $8000 


MFG.    PLANT. 

(987)  S  BRUSH  PLACE  100  W  Hallara 
One-story  frame  light  manufactur- 
ing plant. 

Owner — M.  Matzger,  780  Harrison  St., 
San   Francisco. 

Architect — None.  $1800 


REPAIRS 

(988)  NO.  322  DAVIS  ST.  Repair  fire 
damage  to  warehouse;  electric 
work,    plumbing,    painting,   etc. 

Owner — D.    W.    C.    Tietjen,    2300   Filbert 

St.,   S'an   Francisco. 
Architect — None. 
Contractor — A.  L.   Thulin,   60  Brady  St., 

San    Francisco.  $7000 

DWELLINGS 

(989)  E  EIGHTEENTH  AVE  224-4, 
249-4,  274-4  N  Santiago.  Three 
one-story  and  basement  frame 
dwellings. 

Owner — Dr.  W.  M.  Bryne,  1325  4th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — S.      Larsen,      365      Ashton 

Ave.,   San  Francisco.  $3000  each 


DWELLING 

(990      S    ELLSWORTH    50    N    Eugenia 

One-story     and      basement     frame 

dwelling. 


Owner — D.     Luzzi,     115     Ellsworth     St.,' 

San  Francisco. 
Architect — None. 
Contractor — G.  D.   Volpatti,   301  Nevada 

St.,    San    Francisco.  $3000 


DWELLING 

(991)      S  RICE   175  W   San     Jose     Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — Martin  Rauscher,  1064  York  St., 

San   Francisco. 
Designer — John     TroUman,     49     Lieblg 

St.,  San  Francisco. 
Contractor — John    Trollman,    49    Lieblg 

St.,   San   Francisco.  $3000 


DWELLING 

(992)  W  WAWONA  208  N  Ulloa.  One- 
story  and   basement   frame   dwlg. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  Portal  Ave.,  San  Francisco. 

."Vrchitect — None.  $4500 


FL  \TS 

(993)  S  TWENTY-FIFTH  178-5  W  Do- 
lores. Two-story  and  basement 
frame   (2)   flats. 

Owner — Patrick   Hussey. 

Architect — John  J.  Foley,  770  Fifth 
Ave.,   San   Francisco. 

Contractor — R.  P.  Hobbs,  818  Shrader 
St.,   San  Francisco.  $6000 


UNDERPINNING 

(994)  NO.  417  MONTGOMERY.  Under- 
pinning south  wall  of  four-story 
Class   C   office    building. 

Owner — Frank  H.  Woods  Estate  Trust, 
417  Montgomery  St.,  San  Francisco 

Engineer — C.  Heller,  57  Post  St.,  San 
Francisco.  $3800 


APARTMENTS 

(995)  SW  NINTH  AVE  AND  KIRK- 
ham.  Two-story  and  basement 
frame   (10)   apartments. 

Owner — Wm.   F.   O'Brien,   %   Architect. 
Architect — D.    C.    Coleman,    110    Sutter 
St.,    San    Francisco.  $20,000 

DWELLINGS 

(996)  W  SIXTEENTH  AVE  28,  59,  90 
121,  152,  183,  214,  245,  276,  307,  338, 
369  S  Santiago.  Twelve  one-story 
and   basement   frame   dwellings. 

Owner — Jas.    A.    Arnott,    235    Granville 

Way,   San   Francisco. 
Architect — None. 
Contractor — James   Arnott   &   Sons,   235 

Granville    Way,    S.    F.  $4000    ea 


STEEL   WORK 

(997)  SW  FIFTH  AND  STEVENSON. 
Steel  work  (only)  for  ten-story 
Class  A  department  store. 

Owner — Hale  Bros.,  Inc.,  5th  and  Mar- 
ket  Sis.,   San   Francisco. 

Architect — George  de  Colmesnil,  1607 
De  Young  Bldg.,  San  Francisco. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery  St.,   S.   F.  $45,006 

DWELLING 

(998)  NW  EL  VERANO  AND  MON- 
terey.  Two-story  and  basement 
frame   dwelling. 

Owner — Walter    E.    Hansen,    485    Capls- 

trano  Ave.,   San   Francisco. 
Architect — None.  $5000 

DWELLING 

(999)  E  CAPISTRANO  50  S  Bauer. 
One-story  and  basement  frame 
dwelling. 

Owner — Walter   E.    Hansen,    485    Capis- 

trano  Ave.,   San   Francisco. 
Architect — None.  $3000 

DWELLING 

(1000)  W  HEAD  225  N  Garfield.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Otto  B.   Lander,   349   Monticello 

St.,   San   Francisco. 
Plans   by  Owner.  $4000 

DWELLINGS 

(1001)  W  CONGO  100  and  125  N  Flood 
Ave.  Two  one-story  and  basement 
frame  dwellings. 

Owner— Ben  Heglin,   251   Richland  Aye. 

San   Francisco. 
Architect — None.  $3000    each 

ALTERATIONS 

(1002)  NO.  1578  LA  SALLE  AVE.  Re- 
model   7-room    residence. 

Owner — Western    Loan    Association. 
Designer  —  Woodward     Wethered,     16 

Turk   St.,   San   Francisco. 
Contractor — Jacob       Barman       Jr         26 

Montgomery  St.,  S.  P.  '$3500 
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aTof^TARLETA    225    E    Delta     One- 
story    and    basement    frame    dwell- 

Ovvner— Wm.   E.   Wert,   26  Chatham  PL, 

San    Francisco. 
Architect— None.  ?iuuu 

DWELLING  ^   „„,, 

(1004)      E   BOWDOIN      100      S   Silliman. 

One-story       and    basement       frame 

dwelling.  „,„,    „ 

Q^ner    —    Louis    Silverstein,    2471    ban 

Bruno   Ave.,    San    Francisco. 
Architect — None.  „   „    t 

Contractor — James    G.    Neish,    233    Le- 

land   Ave.,    San   Francisco.  $4000 


STORE,   ETC.  ^,^^^ 

(1005)  S  CLEMENTINA  75  E  Fifth. 
One-story  and  mezzanine  floor 
store    and    warehouse. 

Owner— H.  C.  Reid  &  Co..  115  Mission 
St.,   San   Francisco. 

Engineer— E.  H.  Maritwart,  622  Stand- 
ard Oil  Bldg.,  San   Francisco. 

Contractor  —  Llndgren  &  Swinefton, 
Inc.,  Standard  Oil  Bldg.,  San  Fran- 
cisco. J7000 


DWELLING 

(1006)     N   VENTURA    51    E    Castenada. 

one-slory      and      basement      frame 

dwelling. 
Owner — Lang    Realty    Co.,    Exit    Twin 

Peaks   Tunnel,   San   Francsico. 
Architect — None.  $5000 


fl^oT5^)^^N?'LS!.AND  AVE  .70  W  San 
Bruno  Ave.  Cement  foundation 
and   flooring;   remodel   for  stores. 

Owner— John  Wisnom,  803  Humboldt 
Bank    Bldg.,   San    Francisco. 

Architect — None.  $1500 

fS^17o\°^f77      ELEVENTH       AVE. 

Raise    and    remodel    flats. 
Owner — Miss   E.  M.   Haddock. 
Architect — None. 
Contractor— J.    W.    Marsden,    1663    20th 

Ave.,     San    Francisco.  $4300 

DWELLING 

(1017)  W  TWENTY-FIRST  AVE  120 
N  Vicente.  One-story  and  base- 
ment   frame    dwelling. 

Owner — William  V.   Aitken,   401   Cherry 

St.,   San   Francisco. 
Architect — None. 
Contractor — Oscar         Swanson,         8539 

Market   St.,   S.   F.  $3000 

ALTERATIONS 

(1018)  NO.  1670  CLAY.  Remodel  six 
4-room  apartments  for  twelve  2- 
room    apartments. 

Owner — Louis    Abrahams,       1637      Clay 

St.,   San   Francisco. 
Architect — None.  $3500 


(1007)      N    GRAFTON      75    E      Granada. 

One-story      and      basement      frame 

dwelling. 
Owner — Chas.    B.     Steele,     4871    Mission 

St.,    S'an    Francisco. 
Architect — None. 
Contractor — J.   C.   Thornton,    20   DeWolf 

St.,   San    Francisco.  $4900 


OWELLING 

(1008)      SE     ANDERSON     &     EUGENIA. 

One-story      and      basement      frame 

dwelling. 
Owner — L.   C.   Larsen,   207  Anderson  St., 

San   Francisco. 
Architect — None.  $3000 


(1009)  W  THIRTY-FOURTH  AVE 
325  S  Taraval.  Two-story  and  base- 
ment  frame   dwelling. 

Owner — Geo.  A.  and  Alice  F.  Tusch, 
2455    24th    Ave.,    San    Francisco. 

Architect— Geo.  A.  Tusch,  2455  24th 
Ave.,    San    Francisco. 

Contractor — Geo.  A.  Tusch,  2455  24th 
Ave.,    San   Francisco.  $6000 


DWELLINGS  ,„    ^„         x    ,r    tt 

(1027)  S  BRUCE  AVE  50  and  75  E 
Edgar  Place.  Two  one-story  and 
basement    frame    dwellings. 

Owner— John  Eldrup,  45  Belcher  St., 
San  Francisco.  .,„„„  . 

Architect — None.  $4000    each 


DWELLING  _   „„„ 

(1019)  W  TWENTY-FOURTH  AVE  300 
S  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner— F.  Petersen,  75  Magellan  Ave., 
San    Francisco. 

Architect — None.  $2500 


f7o20)  N  SAN  JOSE  AVE  31  E  Santa 
Rosa   Ave.     One-story   frame   store. 

Owner— James  A.  Arnot,  235  Granville 
Way.    San    Francisco. 

Architect — None.  ^     „     o  ook 

Contractor— James  Arnott  &  Son  ^.^b 
Granville   Way,    S.   F.  $4500 


Avlla. 
frame 


ALTERATIONS 

(1010)      SE     KEARNY     AND     SUTTER. 

Remove    present    and    install    new 

sidewalk  lights. 
Owner — Sutter   Hotel    Co.,    Premises. 
Architect — None. 
Contractor — P.    H.    Jackson    &    Co.,    415 

Bryant  St.,  San  Francisco.         $1500 


DWELLING  „     ^„,      _ 

(1021)  S  RICO  WAY  401  E 
One-story  and  basement 
dwelling.  „.  ,.,, 

Owner— F.  A.  and  Sarah  Figone,  1641 
T.araval   St.,   San   Francisco. 

.\vchitrrt — None. 

C   ntractor- Standard     Bldg.     Co.,     1641 

Tnraval   St..   Ran   Francisco.        $5000 

NOTE- — Recorded     contract     reported 

March   16.   192fi    No.   587. 

.•^- STORY   BLDG. 

(1022)  W  OTIS  134-10  N  Duboce  Ave. 
3-story       concrete       rug       cleaning 

Own^r— James    H.    Hjul,    128    Russ    St., 

San  Francisco. 
Engineer  and  contractor — Jas.   H.    Hjul, 

128    Russ    St.,    S.    F.  «ir,  nno 


$45,000 


ALTERATIONS 

(1011)      NO.    51    GRANT   AVE,      Remove 

present  and  install  new  store  show 

windows. 
Owner — The    Knox    Shop,    Premises. 
Architect — Fred  G.  Munk  Jr.,  58  Francis 

St.,    San    Francisco. 
Contractor — The   Fink   &   Schindler  Co., 

226  13th  St.,  S.  P.  $3900 


STORE 

(1012)      SE     TWENTY-FOURTH       AND 

York.       One-story    frame    store. 
Owner — Meyer   &   Van   Vliet,    Alexander 

Bldg.,    San    Francisco. 
Architect — Alvin     J.     Stern,     Alexander 

Bldg.,    San    Francisco. 
Contractor — Alvin    J.    Stern,    Alexander 

Bldg.,   San  Francisco.  $5000 


DWELLING 

(1013)  E  TWENTY-SIXTH  AVE  175  S 
Lincoln  Way.  Two-story  and  base- 
ment   frame    dwelling. 

Owner — A.  Veyhle,  627  Hugo  St.,  San 
San    Francisco. 

Architect — None. 

Contractor — M.  C.  Rench,  38  Lyon  St., 
San     Francisco.  $5000 


DWELLING  „      ^     ^ 

(1028)  N  MORAGA  100  E  Ninth  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — G.  E.  Grossman,  1381  5th  Ave., 

San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    San   Francisco.  $3000 

ALTERATIONS 

(1029)  NO.  2106  DIVISADERO.  Tar 
and  gravel  roofing;  plastering; 
painting,   etc.,   for   dwelling. 

Owner— T.    F.    Laughran,    2106    Divisa- 

dero   St.,    San   Francisco. 
Architect — None.  ,„„     , 

Contractor — Chas.    Coburn,     180     Jessie 

St.,   San   Francisco.  $1000 

ALTERATIONS 

(1030)  NO.  2351  MARKET.  Lower 
floor   in  store;  erect  balcony. 

Owner — C.   R.   Jeffress,   Premises. 
Architect — None.  $1500 


RESIDENCE  ^,    ^  .    . 

(1023)  W  LARKIN  25  N  Greenwich. 
.2-story  and  basement  frame  resi- 
den  ce 

Owner  —  Mrs.  Mary  C.  Ritchie,  1310 
Greenwich  St.,  S.  F. 

Architect— John  H.  Powers  and  John 
H.  Ahnden,  460  Montgomery  St., 
San    Francisco. 

Contractor— John  Dahla  Co.,  460  Mont- 
gomery  St.,    S.    F.  $11,000 

DWELLINGS  ^    „,    „„, 

(1024)      SE   LOUISBURG   57   and   82   SW 

Geneva    Ave.      Two    one-story    and 

basement    frame    dwellings. 
Owner— Bernard    E.    George,     322     Carl 

St.,    San   Francisco. 
.\rchltect — None. 
Contractor- G.     C.     George,     2040     16th 

.\ve.,  San  Francisco.  $oOOO  ea 


DWELLING 

(1014)  N  SILVER  AVE  125  W  Cong- 
don.  One-story  and  basement 
frame   dwelling. 

Owner — M.  McNally,  129  Diamond  St.. 
San    Francisco. 

Designer — Frank  A.  Arnold,  790  Kan- 
sas St.,  San  Francisco.  $2500 


DWELLING 

(102.1)      E    LEE    AVE    175    N    Gratton. 

One-story      and      basement      frame 

dwelling. 
Owner — J.   Shinkel,  —  Lee  Ave.,  S.  F. 
Architect — None. 
Ci  ntractor  —  Mr.    Hansen,    511    Faxon 

Ave.,    San    Francisco.  $3000 


DWELLING 

(1026)      NW   SE.'^RS   125   SW    Lawrence. 

One-story      and      basement      frame 

dwelling. 
Owner — Sterling  Foster,  Inc.,  181  South 

Park,    San    Francisco. 
Arthitect— None.  $4000 


DWELLING 

(1031)      E    FORTY-FIRST    AVE    175    S 

Geary.      Two-story    and    basement 

frame  dwelling. 
Owner — E.   Anstey. 
Architect — None. 
Contractor — Henry  S.  Nelson,  2133  18th 

Ave.,   San   Francisco.  $3900 


DWELLING 

(1032)      B    EIGHTEENTH    AVE    150    N 

Ortega.      One-story    and    basement 

frame  dwelling. 
Owner- A.    H.    Ohlsen,    3056    22nd    St., 

San  Jose. 
Architect — None  .  $3000 


FLATS 

(1033)  N  FELL  270  E  Stanyan.  Three- 
story  and  basement  frame   (6)  flats 

Owner — Edward  Jose,  251  Kearny  St., 
San    Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,  San  Francisco.  $15,000 


APARTMENTS 

(1034)      N    FELL    137-6,    175    and    212-6 

E  Stanyan.     Three  three-story  and 

basement     frame     apartments     (12 

apts.   in   each   building). 
Owner — Edward    Jose,    251    Kearny    St., 

San    Francisco. 
Architect — H.  C.  Baumann,   251  Kearny 

St.,    San    Francisco.  $20,000    ea 


APARTMENTS 

(1035)     N  OAK  110  W  GOUGH.     Three 

story   and     basement     frame      (27) 

apartments. 
Owner — T.  Donohue,  396  Hayes  St.,  San 

Francisco. 
Ar(  hiteci  —  J.    C.    Hladik,    Monadnock 

Bldg.,   San   Francisco.  $37,800 


APARTMENTS 

(1036)      NW    GOUGH    AND   OAK.    Four- 

story    and       basement       reinforced 

concrete    (36)    apartments. 
Owner — T.  Donohue,  396  Hayes  St..  San 

Francisco. 
Arthitect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    San    Francisco.  $65,000 

BUILDING  CONTRACTS 

(SAN  FRANCISCO  COUNTY) 


No. 

Ownor 

Contractor 

Amt. 

No. 

Owner 

Contractor 

Amt 

583 

Alvarez 

MacMiUan 

4010 

584 

Biagini 

Cereghino 

17700 

585 

Edwards 

Proui 

11905 

586 

La  Societe 

Larsen 

2880 

587 

Figone 

Standard 

6000 

.-.88 

Guldager 

Nelson 

4500 

6S» 

Hussey 

Hobbs 

8500 

.syo 

Ha  mill 

Hamlll 

10000 

.^91 

Austin 

Rednall 

22700 

ri92 

Kolsberg 

Kolsberg 

6000 

ALTERATIONS 

(583)       SW    JACKSON     and    SCOTT.     S 

27-8  U     X     W     110.       All     work     for 

patio   and   alterations   to   residence. 
Owner — Rafael    Alvarez. 
.Architect  —  J.  Eugene  Freeman,  Kohl 

Bldg.,    S.    F. 
Contractor- R.    S.    K.    MacMilUn.    2641 

Howard    St.,    S.    F. 
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Filed  Mar.  11,  1926.  Dated  Mar.  10,  1926 
Brick     work     completed    and 

window    frames    set %   500.00 

Skylight       completed,       galv. 
iron       set       and       skylight 

glazed      $1012.00 

Plastering  completed  and  tile 

work    set    730.00 

Completed   and   accepted    ....      765.95 

Usual    35    days    1002.65 

TOTAL  COST,  $4010 
Bond,  $2005.30.  Sureties,  Josephine 
MacMillen.  Forfeit,  $10.00  per  day. 
Limit,  60  days  after  Mar.  15.  Plans 
and   specifications  filed. 

FRAME    BLDG. 

(584)      NE   MISSION   AND   ITALY   AVE. 

All    work    for    3-story    frame    bldg. 

Owner  —  A.    Biagini,    4703    Mission    St., 

San  Francisco. 
Architect — Dodge    A.    Riedy,    821    Mar- 
ket   St..   S.    F. 
Contractor  —  Louis    Cereghino    &    Son, 

180   Jessie    St.,    S.    F. 
Filed  Mar.   11,   1926.  Dated  Mar.   5,   1926. 

2nd    floor   joists    in    place    $4425 

Brown    coated    4425 

Completed    and    accepted    4425 

Usual    35    days    4425 

TOTAL  COST,  $17,700 
Bond.  $8850.  Sureties,  G.  B.  Cordano 
and  G.  Ivani.  Forfeit,  none.  Limit, 
90  days.  Plans  and  specifications  filed. 
Note — Permit  and  recorded  contract 
previously  reported  Feb.  27,  1926,  No. 
805    and    555    respect. 


RESIDENCE 

(585)  LOT  13  BLK.  3077  ST.  FRANCIS 
Wood  Extn.  No.  2.  All  work  for 
2-story  and  basement  frame  resi- 
dence. 

Owner — Constance  B.  Edwards. 
Architect  —  Masten    &   Hurd,    278    Post 

St.,    S.    F. 
Contractor    —    J.    Prout,    515    Magellan 

Ave.,   S.    F. 
Filed  Mar.  11,  1926.  Dated  Mar.  — ,  1926 

Frame    up    $2976.25 

Brown    coated    2976.25 

Completed   and  accepted    ....    2976.25 

Usual    35    days    2976.25 

TOTAL  COST,  $11,905 
Bond,  5952.50.  Sureties,  C.  W.  Higgins 
and  F.  H.  Martell.  Forfeit,  $5.00  per 
day.  Limit,  90  days.  Plans  and  spec- 
ifications   filed. 

ALTERATIONS 

(586)  BLOCK  BDED  BY  GEARY, 
Anza,  5th  and  6th  Aves.  All  work 
for  alterations  and  additions  to  X- 
Ray   Clinic  Department. 

Owner — La   Societe  Francaise   de  Bien- 

faisance    Alutuelle,    Premises. 
Architect — Albert    J.    Fabre    and    E.    H 

Hildebrand,    110   Sutter   St.,    S.   F 
Contractor — H.    H.    Larsen   Co.,    Monad- 
nock  Bldg.,   San  Francisco. 
Filed  Mar.   13,  26.     Dated  Mar.  11,  '26. 

First     section     completed $1160 

Completed     a.nd     accepted iuUU 

Usual    35    days 720 

„      ^  TOTAL    COST,"  $2880 

Bond,    none.      Limit,    95    days.      Forfeit, 
$10.     Plans  and  specifications  filed. 

DWELLING. 

(587)  S.     RICO    WAY,     401     E.    AVIA 

26  X  101.597  X  43   X  109.035. 
One-story   frame    dwelling. 

Owner — Fred   A.   and   Sarah    E.    Figone 

1267  Filbert  St. 
Architect — None. 
Contractor — Standard  Building   Co.,   164 

Otsego  Ave. 
Filed  Mar.  15,  1926.  Dated  Mar.  15,  1926. 

Roof    on     $1250 

White    Coated    1250 

Completed    and   Accepted    1250 

Usual   35  days  after    1250 

TOTAL  COST,  $5000 
Bond,    sureties,    forfeit,    none;    limit, 
120     daysv       Plans    and     specifidations 
filed. 

BUILDING. 

(588)  E.    17TH   AVE.,    136    S.    RIVERA 

27  X    130. 

One-story    and    basement    frame    build- 
ing. 
Owner — C.    H.    and    Relle    A.    Guldaser. 
Architect — None. 
Contractor — Henry  S.  N«lson,  2133   18th 

Ave. 
Filed  Mar.  15,  1926.  Dated  Mar.   8,  1926. 

35    days    after    $4500 

TOTAL  COST,  $4500 
Bond,  $4500;  sureties.  The  Aetna  (Cas- 
ualty   and    Surety    Co.;     forfeit,    none. 
Limit,    120   days.     Plans   and   specifica- 
tions filed. 


FLATS. 

(589)  S.  25TH,  17S-2  N.  DOLORES, 
25-5  X  114. 

Two-story    frame    flat    building. 

Owner — Patrick  Hussey. 

Architect — John    J.   Foley,    770    5th   Ave. 

eontractar — R.  P.  Hobbs,  818  Shrader 
St. 

Filed  Mar.   15,   1926.  Dated  Mar.  8,   1926. 

Frame   up  and  enclosed    $2125 

Brown    coated    2125 

Completed    and    Accepted    2125 

35    days    after    2125 

TOTAL  COST,  $8500 
Bond,    sureties,    forfeit,    none;    limit, 

90  days;   plans  and  specifications  filed. 


Saturday,    March    20,    192;; 

COMPLETION  NOTICES 


BUILDING. 

(590)  N.  E.  JACKSON  AND  STEINER 
E.   62-6  X  N.    117-81^. 

Razing  present  building,  clearing,  ex- 
cavating, reinforcing  steel  and 
concrete  piers,  footings  and  found- 
ations to  basement  floor  line  for 
building. 

Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,    6242   Geary   St. 

Architect — C.  A.  Meussdorffer,  802 
Humboldt   Bank   Bldg. 

Contractor  —  Thomas  Hamill,  6242 
Geary   St. 

Filed  Mar.  15,  1926.  Dated  Dec.  30,  1925. 

Completion     $10,000 

TOTAL  COST,  $10,000 
Bond,    sureties,    forfeit,    none;    limit 

100     days;     plans     and     specifications, 

none. 


FLATS 

(591)  S  GREENWICH  87-6  E  Brod- 
erick  E  50xS  87-6.  All  work  for 
two  two-story  frame  flat  buildings. 
Owner— Mrs.  O.  D.  Austin  and  Mrs. 
Henrietta  Housworth,  2672  Filbert 
St.,  San  Francisco. 
Plans  by  Contractor. 

Contractor— W.    W.    Rednall.    2500    Fil- 
bert   St.,    San    Francisco. 
Filed  Mar.  16,  '26.     Dated  Mar.  11,  '26. 

Roofs    on     $5670 

1st    coat    plaster    on 5680 

Completed      5670 

Usual     35     days 5680 

TOTAL  COST,  $22,700 
Bond,  $11,350.  Sureties,  W.  P.  Holmes 
and  H.  Fresse.  Limit,  95  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 


FRAME    BLDG. 

(592)      E   FORTY-SECOND   AVE. 

Lincoln  Way.  All  work  for  2- 

frame    building. 
Owner — Fredricka    Kolsberg. 
Architect — None. 
Contractor    —    Trygve    Kolsberg, 

42nd   Ave.,    S.    F. 
Filed  Mar.  17,  1926.  Dated  Mar.  15 
1st,    2nd   and   3rd   payments   as 

progresses. 

When    completed    

TOTAL   COST, 
Bond,     sureties,     forfeit,     limit. 
Plans   and  specifications   not  filed. 


225   S 
story 


1246 

,  1926 
work 

.  .4th 

$6000 
none. 


SA.\    FRANCISCO    COU.N'IY 


llecorded 


Accepted 


Mar.  10,  1926— S  SWEENEY  25  E 
Darneveld  25x75  known  as  51 
Sweeney  St.;  S  Sweeney  150  E 
Barneveld  25x75  known  as  21 
Sweeney  St.  Sigurd  Moll  to  whom 
it    may    concern     Mar.    9,    1926 

Mar.  10,  1926  —  SW  ASHBURY  and 
Fulton  S  alg.  Ashbury  75  x  W  31-3. 
Thos.  P.  Conlon  to  E.  A.  Garin .  . 
Mar.   8,   1926 

Mar.  10,  1926— W  WHITNEY  525  S 
30th  S  25  X  W  125  ptn  lot  1  blk  26 
Fan-mount  Land  Assn.  Edward  C. 
Mills    to    Meyer    Bros... Mar.    8,    1926 

Mar.  10,  1926— LOTS  5,  6,  7,  8,  9,  10 
blk.  2919  Map  Merritt  Terrace 
Addn.  of  ptn.  blks.  2919,  2919A  and 
2979.  Meyer  Bros,  to  whom  it  may 
concern    Mar.   10,  '26 

Mar.  10,  1926— N  ROLPH  150  W  Ma- 
drid Lot  26  Blk.  6;  E  Athens  150  N 
Geneva  Ave.  lot  11  blk.  19.  A.  M. 
Samuelson  to  whom  it  may  con- 
cern        Mar.   10,   1926 

Mar.  10,  1926— E  DIVISADERO  50  N 
Bav  N  alg.  Divisadero  175  E  93-9 
S  50  E  25  S  75  W  25  S  50  W  93-9. 
Meyer  Bros,  to  whom  it  may  con- 
cern        Mar.    4,    1926 

Mar.  10,  1926— LOTS  4,  5,  6  BLK.  25 
Amended  Map  Ingleside  Terraces. 
Gordon  W.  and  Linnie  Morris  to 
whom    it    may    concern .  .Mar.    9,    1926 

Mar.  9,  1926— E  FORTY-EIGHTH  AV 
250  N  Santiago  E  120xN  25.  Flor- 
ence    Harry,     Admx.     Est.     August 

John    Harry    to    John    Harder 

March    9.     1926 

Mar.  10,  1926— W  PARIS  150  NE 
Italy  Ave  N  25xSW  100.  John  and 
Olive  Kraft  to  John  C  Thornton.  .  . 
March     4,     1926 

Mar.  10,  1926 — NE  KIRKHAM  AND 
Forty-sixth  Ave  N  500  E  120  S  400 
W  37-6  S  100  W  82-6.  Thos 
Hamill  to  whom  it  may  concern.. 
March     10,     1926 

Mar.  9,  1926— SW  NINETEENTH  ST. 
and  Potrero  Ave  S  29xW  100.  Leone 

and  Clara  Queirolo  to  John  Little  & 
Son    Mar.    5,    1926 

Mar.   10,   1926 — LOT  33  New  Blk   6774. 

C   Vielbaum    to    P    J    Petersen 

March     8,     1926 

Mar.  10,  1926 — E  FLORA  150  S  Thorn- 
ton Ave  S  25x100.  Mary  C  Becker 
to  J  McGuire Mar.   1,   1926 

Mar  10,  1926— S  HEARST  AVE  100 
E  Hamberg  25x112-6.  G  R  Vertner 
and  J  H  Hartsell  to  whom  it  may 
concern Mar.     8,     1926 

Mar.  10,  1926 — W  GENESEE  25  S 
Hearst    Ave    25x100.      G   R    Vertner 

and  J  H  Hartsell  to  whom  it  may 
concern Mar.    8,    1926 

Mar.  10,  1926 — W  EDNA  100  E  Mon- 
terey Blvd.  25x100.  G  R  Vertner 
and  J  H  Hartsell  to  whom  it  may 
concern Mar.     8,     1926 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  CaL 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  {A}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday,  March  20.   1926 
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Mar  11,  1926— S  MONTEREY  BLVD. 
l''5  w  Edna  W  7.5xS  112-6  all  Lots 
35  36  and  39  Blk  20.  Sunnyside. 
Frank  and  Catherine  Maite  to 
Chris    Hansen Mar.     9,     1926 

Mar  11  1926— E  FORTY-THIRD  AV 
125  S  Clement  S  25xE  120.  Hans 
Nielsen   to  whom   it  may  concern.. 

Mar.     10,      1926 

Mar  iii' 1926— W  15TH  AVE.  120  S 
Ulloa  30  X  27-6.  Argonaut  Invest- 
ment Co.   to  whom   it  ^^\'^'^^2^^\^26 

Mar  '  'll  '  '1V26— W  "  i2TH  AVE.  196-9 
S  Quintara  9  28-3  x  117.  Henry  S. 
and  Florence  M.  Nelson  to  whom 
it   may   concern    Mar.    11.    1926 

Mar  11  1926— NW  MOSCOW  175  SW 
Excelsior  Ave.  SW  25  x  NW  100 
ptn.  lot  7  blk.  72  Excel.  Hd.  Assn. 
Peter  Fagerberg  to  whom  it  may 
concern    Mar.    11.   1926 

Mar  11,  1926— NW  LAKEVIEW  AVE 
and  Capitol  Ave.  N  25  x  W  75.  ptn. 
lots  1,  2,  3,  blk.  20,  Lakeview. 
The  McCarthy  Co.  to  whom  it  may 
concern    Mar.    10,    1926 

Mar  11,  1926— SW  PARNASSUS  and 
Woodland  Ave.  50x100.  Buschke  & 
Brown  to  whom  it  may  concern;. 
Mar.   1,   1926 

Mar.  11,  1926  —  S  NORIEGA  75  E 
20th  Ave.  S  100  x  E  50.  Andrew 
C.  Field  to  whom  it  may  concern 
Mar.    10,    1926 

Mar.  11,  1926— W  MOULTRIE  250  N 
Tompkins  Ave.  N  25  x  W  70.  No. 
530  Moultrie.  Wm.  Kantto  to 
whom    it    may    concern .  .Mar.    5,    1926 

Mar.  12,  1926— NE  GENEVA  &  LON- 
don  60  on  London,  75  on  Geneva. 
F  B  and  Colinda  Russi  to  Louis 
Cereghino    &    Con Mar.    8,    1926 

Mar.  12,  1926— N  HARRISON  AND 
Spear  NE  275xNW  276.  Hills  Bros 
to  J  F  Pravoo  and  B  Pohl  (as  The 
Neal  Co),  Pneumatic  Tube  Supply 
Co Mar.    8,    1926 

Mar.  12,  1926— LOT  26  BLK  21,  City 
Land  Assn.  Sam  Scardino  to  whom 
it    may    concern Mar.    9,    1926 

Mar.  12,  1926— W  TWENTY-FIRST 
Ave  250  S  Lincoln  Way.  G  Hun- 
seth  to  whom  it  may  concern.... 
March     12,     1926 

Mar.  12,  1926— SE  NAPLES  225  NE 
Avalon  Ave  NE  25x100.  Victor 
Holmgren  to  whom  it  may  con- 
cern     Mar.    11,    1926 

Mar.  12,  1926 — SE  NAPLES  225  NE 
Avalon  Ave  NE  25x100.  Victor 
Holmgren  to  whom  it  may  concern 
March     11,     1926 

Mar.  12,  1926— E  FIFTH  AVE  200  S 
Geary  E  120xS  25.  Chas  J  Alciati 
and  Anthony  Sanchez  Jr  to  whom 
it    may    concern Mar.    6,    1926 

Mar.  12,  1926— NE  COR.  SCOTT  and 
Alhambra  Sts.  M.  P.  Storheim  to 
whom  it  may  concern .  .Mar.   12,   1926 

Mar.  12,  1926— SW  PLYMOUTH  & 
Holloway  Avenue.  Samuel  Rau  to 
Richard    E    Giller -Mar.     1,    1926 

Mar.  11,  1926— W  TEMPLE  29  m  or  1 
S  Saturn  S  29  m  or  1  by  W  125,  No. 
10  Temple  St.  Lincoln  U  Grant  to 
whom   it  may  concern .  .Mar.    10,    1926 

Mar.  13,  1926 — E  TWENTY-NINTH 
Ave  275  N  Taraval  N  25xE  120. 
John  F  Anderson  to  Meyer  Bros.. 
March     12,     1926 

Mar.  13,  1926— LOT  7  BLK  30,  Amend- 
ed Map  Ingleside  Terraces.  F  J 
Herzig  to  whom  it  may  concern.. 
Mar.     1,    192G 

Mar.  13,  1926— NE  NEW  MONTGOM- 
ery    and    Mission.       Associated    Oil 

Co   to    Acme    Electric    Sign    Co 

Mar.    4,     1926 

Mar.  13,  1926— NW  ULLOA  AND 
Twenty-first  Ave  33-4x120.  Ernest 
Swanson  to  whom  it  may  concern 
Mar.    8,     1926 

Mar.  13,  1926— NW  TWENTY-SEC- 
ond  Ave.  and  Balboa,  50x82-6.  Thore 
I  Strand  to  whom  it  may  concern 
Mar.    13,    1926 

Mar.  13,  1926— S  POST  110  E  Mason 
E  alg  S  Post  110-71/ixS  137-6.  Post 
Street  Investment  Co  to  Harold  E 
Simpton,  Walter  I  Simpton  and  W 
F  Hunt  (as  Phoenix  Sidewalk 
Light    Co Mar.    12.    1926 

Mar.  13,  1926— SW  BAY  &  OCTAVIA 
rung  W  50  alg  Bay  by  S  75.  Stock 
Maa.s  &  Sauer  to  whom  it  may 
concern Mar.     12,     1926 

Mar.  13,  1926— W  FORTY-EIGHTH 
Ave  62-6  S  Kirkham  S  25  alg  W 
48th  Ave  by  W  120.  W  C  Akard  to 
Schultz  Constr  Co Mar.   10,   1926 


Mar.  13.  1926— S  MARINA  BLVD  dist 
E  236-246  E  Cervantes  Blvd  (last 
point  being  NW  Cor.  Blk  bounded 
by  Marina.  Avila  and  Cervantes 
Blvds)  rung  E  alg  S'  Marina  Blvd 
37-6  S  99-6  S  78°  36'  34"  W  12.51  S 
85°  9'  22"  W  25.070  to  intersection 
of  line  S  at  right  angles  to  S  Mar- 
ina Blvd  from  Pt  of  beg  N  98.139 
to  S  Marina  Blvd  and  pt  of  beg  ptn 
Marina  Gardens.  J  B  and  Ethel  D 
Rothchild  to  Meyer  Bros. Mar.  4.  1926 

Mar.  13,  1926— N  ANZA  25  E  41st 
Ave  E  50xN  100.  Jonathan  An- 
derson  to  Meyer  Bros.... Mar.  11,  '26 

Mar.  13,  1926— S  POST  110  E  Mason 
E  alg  S  Post  110-71/4x8  137-6.  Post 
Street  Investment  Co  to  J  W 
Bender  (as  J  W  Bender  Roofing  & 
Paving    Co) Mar.    5,    1926 

Mar.  15,  1926— COM.  102-6  E  of  SE 
Jones  and  Valparaiso  E  20  x  S  60. 
John  De  Luca  to  De  Luca  &  Son 
Mar.    15.    1926 

Mar.  15,  1926— W  15TH  AVE.  50  N 
Lake  N  50  x  67-6.  Alfred  T.  Mor- 
ris   to    whom    it    may    concern.... 

Mar.  15,  1926— NW  37TH  AVE.  and 
Cabrillo  N  25  x  W  85.  Roy  A. 
Pratt  to  whom  it  may  concern.. 
Mar.    15,    1926 

Mar.  15,  1926 — N  FLOOD  AVE  200  E 
Edna  E  25xN  112-6  Lot  18  Blk  28, 
Sunnyside.  Jos  B  Hammill  to 
whom   it  may  concern .  .Mar.    15,   1926 

Mar.  15,  1926— LOT  2  BLK  6436, 
Southern  Hillside  Unit  No.  1. 
Crocker  Estate  Co  to  whom  it  may 
concern Mar.    8.    1926 

Mar.  15,  1926— LOT  27  BLK  F  and 
Lot  18  Blk  I  Map  Mission  Terrace. 
Walter  E.  Hansen  to  whom  it  may 
concern Mar.     11,     1926 

Mar.  15.  1926— NE  SOUTH  HILL 
Blvd  dist  31.40  SE  fm  pt.  common 
to  NE  South  Hill  Blvd  and  the 
curve  of  68.392  radius  connecting 
sd  i\E  line  South  Hill  Blvd  with 
SE  Chicago  Way  Ptn  Crocker  Est 
Co.  Crocker  Estate  Co  to  whom 
it  may  concern Mar.   8,   1926 

Mar.  15,  1926— S  ARMY  215  E  San- 
chez 25x114.  O  K  Holt  to  whom 
it    may    concern Mar.    15.    1926 

Mar.  15,  192G— SE  EDINBURGH  AND 
Italy  Ave  S  50xE  100  Ptn  Lot  1 
Blk  42,  Excelsior  Hd.  H  W  Schwerin 

10    whom    it    may    concern 

Mar.     12.     1926 

Mar.  15,  1926— W  PTN  LOT  19  and  E 
I  tn  Lot  20  Blk  6460,  Crocker  Ama- 
zon Tract.  Croclcer  Estate  Co  to 
whom    it   mav   concern ..  .Mar.    8,   1926 

Mar.  15,  1926— N  TWENTY-FOURTH 
50    W    Sanchez    N    114xW    25.  E 

Domenichini   to   S  Rasori..Mar.   4,  '26 

Mar.  15,  1926— SE  EDINBURGH  100 
SW  Russia  Ave  SW  25xSE  100. 
Henry  Dobert  to  whom  it  may  con- 
cern  Mar.    11,    1926 

Mar.  15,  1926 — LOT  6  BLK  16,  Forest 
Hill  Castenada  at  160  W  of 
i  acheco.  Volita  J  and  Wm  I  Ott 
to    Fay    &   Johnson Mar.    12,    1926 

Mar.  13,  1926— W  TWENTY-SECOND 
Ave  90  S  Ulloa  30x120.  Stanley 
Suliksen  to  whom  it  may  concern 
Mar.     13,    1926 

Mar.  16,  1926 — NE  I'lNE  and  Hyde 
60  on  Pine  x  72-6  on  Hyde.  D.  J. 
Sullivan  to  Fred  Moller,  Carl  Tan- 
ner, Vincent  E.  Powers  and  Alan 
Gilmour    Mar.    10,    1926 

Mar.  16,  1926  —  NE  DONNER  AVE. 
175    XW    Phelps.      Ugo    and    Bruna 

Lorenzi    to    Henry    Erickson     

Mar.    12,    1926 

Mar.  16,  1926— N  HARRISON  105  E 
4 til  N  80  X  E  20.  Mathilda  Sohwarz 
and  Alvina  Myers  to  Louis  J.  Cohn 
Mar.     13,    1926 

Mar.  16,  1926— SE  SAN  JOSE  AVE. 
and  Santa  Rosa  25  x  75.  Roy  Van 
Vliet    to    Alvin    J.    Stern 

Mar.  16,  1926— W  47TH  AVE.  210  S 
Balboa  W  120  x  S  30.  C.  T.  and 
Mabel  Magill  to  whom  it  may  con- 
cern     Mar.    16,    1926 

Mar.  16,  1926- SE  47TH  AVE.  and 
Sutro  Heights  Ave.  C.  H.  Ashley 
to    C.    T.    Magill    Mar.    10,    1926 

Mar.  16,  1926— E  18TH  AVE.  175  N 
Kirkham  25  x  120.  Charles  W. 
Johnson  to  Johnson  &  Anderson 
Mar.    16,    1926 

Mar.  16,  1926— W  TWENTY-SECOND 
25  N  York  40x85.  S  and  Jennie 
Faraone  to  G  M  Sourich.Mar.   12.   1926 

Mar.  16,  1926— NE  CERVANTES  BLVD 
231  and  256  S  Beach,  25x90  and 
25x120  respectively;  Nos.  68,  64  and 


66  Cervantes  Blvd.     J  Forrest  Wy- 

man   to  whom   it  may  concern 

March     11,     1926 

Mar.  16,  1926— N  COLE  183-9  W  Clay- 
ton   —    27-6xN    137-6.         Roy      Van 
•VleJt  to  Alvin  J  Stern.. Mar.   15,   1926 
Ave  —  25xE   75.     Roy  Van   Vliet  to 

Mar.    16,    1926— SE   SAN      JOSE      AVE 

25xE  75.     Roy  Van  Vliet  to 

Alvin   J   Stern Mar.    15,    1926 

Mar  16,  1926— E  TWENTY-SEVENTH 
Ave  139  N  Cabrillo  N  26-6xE  120. 
II  1'  Zinkand  to  whom  it  may  con- 
cern  Mar.     13,    1926 


LIENS  FILED 


SAN    FRANCISCO   COU.VTY 


Kecorded  An;>^unt 

Mar.  12,  1926— S  BROADWAY  137-6 
E  Stockton  E  81-l%xS  137-6.  C 
Ch  lappa  vs  Charles  H  Kendrick, 
John  Onesti.  A  Alessandro  or  A 
Pisanelli     $289 

Mar.  11.  1926 — W  PRIEJST  97-6  S 
Washington  W  51-3  S  40.  Rein- 
hart  Lumber  &  Planing  Mill  Co. 
vs.  R.  Paratore  Patrick  V.  and  The- 
resa   Dinneen    $652  17 

Mar.  13,  1926— S'  TWENTY-SECOND 
25  W  York  W  40  S  85  E  34  N  21 
E  6  N  64.  Howes  Lumber  Co  vs  V 
Salvator,  Jennie  Faraoni  and  G  M 
Sourich      $1575.44 

Mar.  13,  1926— LOT  13  BLK  5859  being 
25x75  on  N  Sweeney.  B  Millano 
(as  Daly  City  Lime  &  Cement  Co) 
vs  Edvidge  Ferrando  and  John  Doe 
Spinozza     $123.10 

Mar.  13,  1926 — S  SWEENEY  122  E 
Roylston  being  Lot  24  Blk  6878,  25 
xlOO.  B  Millano  (as  Daly  City 
Lime  &  Cement  Co)  vs  Julia 
Eustace  and  John  Doe  Spinozza.. 
$123.10 

Mar.  12,  1926— S  MONTEREY  Blvd. 
175  W  Edna  S  112-6  x  W  25.  Frank 
Bartaline  and  Frank  Menioucci  as 
Light  Shop  vs.  Francesco  Meito 
and    Caterina    M.    Malta     $69 

Mar.  12,  1926— S  MONTEREY  BLVD 
125  W  Edna  W  75xS  112-6  Lots 
35,  36  and  39  Blk  20,  Sunnyside. 
Star  Concrete  Co  vs  Francesio  or 
Frank  Malta.  Franki  and  Domlcili 
Malta.  Catherine  Malta  and  Chris 
Hansen     $298  81 

Mar.  12,  1926 — NW  NINETEENTH 
Ave  and  Geary  50  on  Geary  and 
(0  on  19th  Ave.  Federal  Orna- 
mental  Iron  &  Bronze  Co  vs  Para- 
tore   Bros   and    Bank    of   Italy.. $1625 

Mar  15  1926— S.  W.  VERMONT  AND 
Uth  &  oO  X  W  100.  Howes  Lumber 
Co.  vs.  Peter  S.  and  G.  M.  Sourich 
$2309  17 

Mar.  15,  1926— W  MADRID' '125  S 
Peru  Ave  S  25xW  100.  George 
I'oweli  and  Walter  Hamon  vs 
Michael    Kosmas    $132  70 

Mar.  16,  1926— S  MONTEREY  BLVD 
1/0  W  Edna  S  112-6xW  25.  A  Nel- 
son   vs   Francesca  Malta   and  Chris 


Hanson 


.$173 


RELEASE   OF  LIENS 

.SA.\    FHANCISCO   COUNTY 

Kecorded  Amount 

Mar.  11,  1926 — 4042  4044  24TH  ST 
W  E.  Trousdale  vs.  Louis  and 
Johanna  McCoy   

Mar.  13,  1926— E  FELTON&"  MADI- 
son  SE  25xNE  95  Blk  151,  Uni- 
versity Hd.  R  S  Thomson  and  E 
A  Buck  to  Burton  Bruce  and  Chas 
Ash  (as  Bruce  &  Ash)  and  A  D 
Rutherford  and  Henry  P  Blanchet 
Jr 

Mar.  11,  1926 — W  THIR'TY-FIFTH 
Ave  125  and  100  N  Taraval  N  2Bx 
AV  120.  Malott  &  Peterson  and 
Frank  M  Phillips  to  Herbert  C 
Meanwell     

Mar.  11,  1926— W  JONES  20*  s'valI 
lejo  S  20  X  W  86-6.  Reinhart  Lum- 
ber .%  Planing  Mill  Co.  vs.  John  S. 
and    Laura    Engelfield $1920  51 

Mar.  11,  1926— LOT  14  BLK  8666 
M.  Tilin  vs.  J.  M.  and  Louis  Mc- 
Coy   .     

Mar.  17,  1926— W  OCTAVIA  60  S 
Greenwich  S  25xW  98.  L  Cappel- 
lotti  to  Guido  Magrini 

Mar.  17.  1926— SW  LOMBARD  AND 
Larkin  W  105-9xS  37-6.  H  S 
Thomson  to  Draper  H  Hand  (as 
.\sh  &  Hand),  Louise  McNear 
NafCziger    and    H    C    NafTzlger 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,    March    20,    192i 


BUILDING  PERMIT 
APPLICATIONS 

(ALAMEDA^OUNTY) 


No. 
1128 
1129 
1130 
1131 
1132 
1133 
1134 
1135 
1136 
1137 
1138 
1139 
1140 
1141 
1142 
1143 
1144 
1145 
1146 
1147 
1148 
1149 
1150 
1151 
1152 
1153 
1154 
1155 
1156 
1157 
1158 
1159 
1160 
1161 
1162 
1163 
1164 
1165 
1166 
1167 
1168 
1169 
1170 
1171 
1172 
1173 
1174 
1175 
1176 
1177 
1178 
1179 
1180 
•1181 
1182 
1183 
1184 
1185 
1186 
1187 
1188 
1189 
1190 
1191 
1192 
1193 
1194 
1195 
1196 
1197 
1198 
1199 
i'200 
1201 
1202 
1203 
1204 
1205 
1206 
1207 
1208 
1209 
1210 
1211 
121)2 
1213 
1214 
1215 
1216 
1217 
1218 
1219 
1220 
1221 
1222 
1223 
1224 
1225 
1226 
1227 
1228 
1229 
1230 
1231 
1232 
1233 


Owner 
Hall 

Knowles 
Noack 
Rough 
Chiaffredo 
Stevens 
Belz 
Eakin 
Rugg- 
Pezet 
Pacheco 
Reite 
Dahl 
Hansen 
Smith 
Kayhardt 
Dooley 
Fiegenburg 
Woodburn 
Lawton 
Niska 
Felt 
Leina 
Wendt 
Wakefield 
Mechart 
Johnstone 
Stewart 
French 
Wise 
Wright 
Milton 
Parsons 
Matteson 
Flittner 
Anderson 
Lapham 
Oakland 

Meade 

Vodvorka 

Pavert 

Silva 

Berry 

Porter 

Legris 

McLeod 

Mathebat 

Silber 

Fleltz 

Tollefson 

Patterson 

Gantz 

California 

Torre 

Dean 

Fernside 

Williford 

Alameda 

Garbert 

Lyons 

Heltman 

Hughes 

Xittler 

Smith 

Pontins 

Anderson 

Jacobson 

Smith 

Jarvin 

Murdock 

Serbian 

Monzo 

Sa,cred 

Ames 

Broad 

Taggard 

Lahr 

Buchli 

Tornell 

Hubbard 

Charles 

McCue 

Werfenback 

Rocco 

Kidd 

Gustafson 

Nosehzo 

Hedeen 

Geary 

Hoffman 

Guarantee 

Hale 

Meyer 

Dixon 

Berkeley 

Berkeley 

Berkeley 

Klaes 

Knipe 

Grubb 

Welling 

Bardellini 

Ruscome 

Friberg 

Patterson 

Nish 


Van 


Contractor 
Taylor 
Blethroad 
Henderson 
Rough 
Carlson 
Stevens 
Jordan 
Owner 
0^;l■■ner 
Dean 
Owner 
Owner 
Owner 
Matson 
Weinberg 
Perry 
Owner 
Owner 
Owner 
Lawton 
Owner 
Felt 
Owner 
Wendt 
Vlack 
Owner 
Owner 
Owner 
Knowles 
Curtis 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Keating 
Bardwell 
Field 
Owner 
Owner 
Owner 
Sparks 
Owner 
Owner 
Pickrell 
Kick 
Van    Ness 
Owner 
Owner 
Gantz 
Owner 
Nylander 
Fernside 
Owner 
Williford 
Dinnie 
Owner 
Habeger 
Owner 
Owner 
Owner 
Applewhite 
Hitchcock 
Owner 
Skaggs 
Neigenfind 
Salo 
Owner 
Owner 
Anderson 
Power 
Hanson 
Owner 
Bichley 
Lahr 
Bixler 
Owner 
Owner 
Owner 
Owner 
Norgrove 
Tomasello 
Hildebrandt 
Owner 
Cisero 
Owner 
Owner 
Anderson 
Johnson 
Owner 
Henderson 
Dixon 
Llndgren 
Lindgren 
Lindgren 
Owner 
Baugh 
Owner 
Whitford 
Reeves 
Angellch 
Buno 
Owner 
Better 


Amt. 

2400 

3800 

5000 

4000 

3300 

3000 

7500 

4000 

6400 

1800 

1500 

4450 

5000 

3000 

2950 

9000 

3000 
18000 

4000 

1250 

3000 

3000 

3000 
10000 
13000 

5250 

2500 

2500 

4000 

2750 

4000 

3000 

3500 

4100 

4400 

4000 
10250 
76056 

7500 

5500 

7000 

2500 
1200 
9000 
3000 
3000 
6000 

2500 
4344 

3000 
2500 
10600 
14000 
5500 
5000 
7000 
4500 
13000 
16500 
1000 
1700 
4300 
3800 
6000  • 
3500 
3000 
7000 
3000 
6000 
4000 
4500 
2650 

28000 

10000 
2(000 
2800 
4800 
8000 
4500 
3000 
7300 
3100 
4800 
1500 
1125 
3650 
2500 

12000 
6000 
3700 
4700 
3500 
7000 
3750 

20000 

20000 

30000 
2200 
3000 
5000 
4750 
2000 
2450 
1500 

12800 
6400 


1234 
1235 
1236 
1237 
1238 


Warner 

Jerrero 

Wheeler 

Freese 

Duhen 


Owner 

2000 

Icardi 

1000 

Owner 

3000 

Petersen 

6636 

Peters 

3600 

DWELLING 

(1128)  NO.  1520  SEVENTH  ST.,  Ber- 
keley. One-story  4-room  stucco 
dwelling. 

Owner— F.  T.  Hall,  6331  Fane  St., 
Oakland. 

Architect — None. 

Contractor — G.  Taylor,  1730  Parker  St., 
Berkeley.  $2400 


DWELLING 

(1129)      NO.     1187       SHATTUCK      AVE.. 

Berkeley.     One-story  5-room  dwlg. 
Owner — Geo.     Knowles,     2118     Shattuck 

Ave.,  Berkeley. 
Architect — None. 
Contractor— D.  T.  Blethroad,  1820  Cata- 

lina   St.,    Berkeley.  $3800 


DWELLING 

(1130)  NO.  429  BOYNTON  AVE.,  Ber- 
keley. Two-story  6-room  stucco 
dwelling. 

Owner —  H.  Q.  Noack. 

Architect — None. 

Contractor — Henderson  &  Mathews,  393 
40th   St.,   Oakland.  $5000 


DWELLING 

(1131)      NO.      1170     MONTEREY     AVE., 

Berkeley.  One-story   6-room   stucco 

dwelling. 
Owner — Katherine   E.   Rough,    1598    San 

Lorenzo  Ave.,  Berkeley. 
Architect — A.  L.  Herberger. 
Architect — Howard  F.   Rough,   1598   San 

Lorenzo   Ave.,   Berkeley.  $4000 


DWELLING 

(1132)  NO.  1227  TALBOT  AVE.,  Ber- 
keley. One-story  5-room  rustic 
dwelling. 

Owner — Chiaffredo. 

Architect — -None. 

Contractor — H.  W.  Carlson,  815  Adams 
St.,    Albany.  $3300 


DWELLING 

(1133)  NO.  1716  DWIGHT  WAY,  Ber- 
keley. One-story  6-room  stucco 
dwelling. 

Owner — A.  F.  Stevens,  2427  McGee  Ave. 
Berkeley. 

Architect — C.  E.  SteVens,  2427  McGee 
Ave.,  Berkeley. 

Contractor — Stevens  &  Fletcher,  2427 
McGee   Ave.,    Berkeley.  $3000 


APARTMENTS 

(1134)  NO.  1638-40-42-44  FRANCISCO 
St.,  Berkeley.  Two-story  12-room 
stucco   apartments   for   4    families. 

Owner — W.  R.  Blez,   1640  Francisco  St., 

Berkeley. 
Architect — None. 
Contractor — M.  Jordan,   5844  Broadway, 

Oakland.  ?7500 

DWELLING 

(1135)  NO.  1739  VINE  ST.,  Berkeley. 
One-story    6-room    stucco    dwelling 

Owner  —  C.    E.    Eakin,    2479    Le    Conte 

Ave.,   Berkeley. 
Architect — None.  $4000 

(1136)  NO.  2507-2501  EIGHTY-THIRD 
Ave.,  Oakland.  Two  one-story  4- 
rooom  dwellings  and  2  1-stony 
garages. 

Owner — Rugg    &    Lisban,    351    17th    St., 

Oakland. 
Architect — None.  $3200    each 


DWELLING 

(1137)E  SIXTY-FIFTH  AVE  500  N 
Flora  St.,  Oakland.  One-story  3- 
room    dwelling. 

Owner — S.  A.  Pezet,  13th  Ave.  and  E- 
28th    St.,    Oakland.  - 

Architect — None. 

Contractor — C.  M.  Dean,  3571  Fruit- 
vale    Ave.,    Oakland.  $1800 


DWELLING 

(1138)  E  SIMSON  ST.  100  S  Seventy- 
third  Ave.,  Oakland.  One-story  4- 
room    dwelling  and   store. 

Owner — Victor  Pacheco,  1033  Fountain 
St.,    Alameda. 

Architect — None.  $1500 


DWELLING 

(1139)      E    DETROIT    AVE    200    S    35th 

Ave.,    Oakland.      One-story    6-room 

dwelling. 
Owner   —    Keite    Bros.,    1363    El    Centre 

Ave.,    Oakland. 
Architect — None.  |44St 


DWELLING 

(1140)      NO.    2901    FIFTY-SIXTH    AVE. 

Oakland.      One-story    6-room    dwlg 
Owntr  —   E.    W.    Dahl,   2435    t:-24th   St. 

Oakland. 
Architect — None.  $500( 


.\LTERATIONS 

(1141)      NO.   1255   106TH  AVE.,  Oaklanc 

Alterations    and   addition. 
Owner — Geo.    Hansen. 
Architect — None. 
Contractor — M.     B.     Matson,     1815     26th 

Ave.,    Oakland.  $300«: 


DWELLING 

(1142)      NO.   1800   104TH  AVE.,  Oakland 

One-story    4-room    dwelling. 
Owner — Emma    C.    Smith. 
Architect — None. 
Contractor — S.     Weinberg,     4306     Essex 

St.,    Oakland.  $29501 


STORES 

(1143)      NO.    383    FORTIETH    ST. 

land.      One-story    stores. 
Owner^Clalid     Kryrhardt,     376     Santai 

Clara   Ave.,    Oakland. 
Architect — None. 
Contractor^^J.    F.    Perry, 

Clara    Ave.,    Oakland. 


376 


Oak- 


Santa 

$9000 


DWELLING 

(1144)  E  VALE  AVE  91  S  Tompkins 
St.,  Oakland.  One-story  4-room 
dwelling. 

Owner — E.  T.  Dooley  and  P.  E.  Scan- 
Ion,    1233    Broadway,    Alameda. 

Architect— None.  $3000 


ADDITICrNS 

(1145)      NO.     467       LAGUNITAS       AVE., 

Oakland.      Add    to    apartments. 
Owner — B.     Feigenjierg,     522     7th     St., 

Oakland. 
Architect— None.  $18,000 


DWELLING 

(1146)      NO.     1625     PORTLAND     AVE., 

Berkeley.     One-story  5-room  stucco 

dwelling. 
Owner — R.   C.   Woodburn,   1974  Hopkins 

St.,    Berkeley. 
Architect — None.  $4000 


ALTERATIONS 

(1147)  NO.  9  PLAZA  DRIVE,  Berkeley 
Alterations    and    addition. 

Owner— O.  G.  Lawton,  354  Hobart  St., 
Oakland. 

Architect — None. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart   St.,    Berkeley.  $1250 


DWELLING 

(1148)  NO.  2206  CURTIS  Sx.,  Berke- 
ley. One-story  5-room  stucco 
dwelling.  „, 

Owner— Aaro  Niska,  1142  Allston  Way, 
Berkeley. 

Architect — None.  $3000 


DWELLING  .         .  ,,^ 

(1149)  NO.  826  ENSENADA  AVE., 
Berkeley.  One-story  6-room  stucco 
dwelling. 

Owner— R.    D.      Felt,      1728      Channing 

Way,  Berkeley. 
Architect — Fred   Sprow. 
Contractor — Felt   Bros.,    1728    Channing 

Way,   Berkeley.  $3000 

DWELLING 

(1150)  NO.  1421  CALIFORNIA  ST., 
Berkeley.  One-story  5-room  stucco 
dwelling. 

Owner — Albise    Leina,    1514    Tenth    St., 

Berkeley. 
Architect — None.  $3000 


DWELLINGS 

(1151)  NO.  1600  POSEN  AVE.  and  No. 
1201  Monterey  Ave.,  Berkeley.  Two 
one-story  5-room  stucco  dwellings. 

Owner— A.    H.    and    M.    K.    Wendt,    1173 

Santa  Fe  Ave.,  Berkeley. 
Designer— A.   H.   Wendt,   1173   Santa  Fe 

Ave.,  Berkeley. 
Contractor— A.    H.    Wendt,    1173    Santa 

Fe  Ave.,  Berkeley.  $5000  each 

APARTMENTS 

(1152)  NO.  2441-3-5-7-9-51-3-5  BONAR 
St.,    Berkeley.      One-story    16-room 


stucco    apartments    for 
Owner — H.     Wakefield,     406 

Oakland. 
Designer — Geo.    Van    Vlack, 

Antonio   Ave.,   Alameda. 
Contractor — Geo.    Van    Vlack, 

Antonio    Ave.,    Alameda. 


families. 
11th     St., 

2308    San 

2308    San 
$13,000 
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DWELLING 

(.1153)  3320  RANDOLPH  AVE.,  Oak- 
land. 1-story  6-room  dwelling  and 
1-stry   garage. 

Owner  —  Fred  A.  Mechert,  545  Blvd. 
Way,    Piedmont. 

Arcliitect — None.  ?5250 

DWELLING 

(1154)  9708  WALNUT  STREET,  Oak- 
land.   1-story    3-room   dwelling. 

Owner — J.  D.  Johnstone,  1810  94th  Ave 
Oakland. 

Architect — None.  $2500 


DWELLING 

(1155)  E  FORTY-EIGHTH  AVE.  88  S 
Vicksburg  Ave.,  Oakland.  1-story 
5-room  dwelling. 

Owner— C.    F.    Stewart,    2256    48th   Ave., 

Oakland. 
Architect — None.  $2500 

ALTERATIONS 

(1156)  4205  EAST  FOURTEENTH  ST., 
Oakland.    Alterations. 

Owner — J.  E.  French,  Grand  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Wm.  Knowles,  1214  Web- 
ster  St.,   Oakland.  $4000 

DWELLING 

(1157)  1162  SEMINARY  AVE.,  Oak- 
land. 1-story  4-room  dwelling. 

Owner — Ella    Wise,    570    Grand   Avenue, 

Oakland. 
Architect — None. 
Contractor— W.     D.     Curtis,     1822     38th 

Ave.,    Oakland.  $2750 


DWELLING 

(1158)  3414  MORRISON  AVE.,  Oak- 
land.   1-stOTy    6-room    dwelling. 

Owne — Phil  Wright,  2119  Montana  St., 
Oakland. 

Architect — None.  $4000 


DWELLING 

(1159)      2519     SEVENTY-FIFTH     AVE., 

Oakland.    1-story    5-room    dwelling. 
Owner — Milton    Bros.,    2247    E    14th    St., 

Oakland. 
Architect — None.  $3000 


DWELLIInU 

(1160)      390V   CANON  AVE..  Oakland.   1- 

story  5-room   dwelling. 
Owner — Geo.  P.  Parsons,  3370  Piedmont 

Ave.,   Oakland. 
Architect — None.  $3500 


DWELLING 

(1161)      E    RHODA   AVE.   414   N   Carmel 

St.,   Oakland.    1-stiory   6-room  dwlg. 

and   1-story   garage. 
Owner — E.    T.    Matteson,    3838    Laguna 

Ave.,   Oakland. 
Architect — None.  $4100 


DWELLING 

(1162)      2415      HAVENSCOURT     BLVD., 

Oakland.    1-story    5-room    dwelling 

and   1-story   garage. 
Owneu- — Jos.    Flittner,    1700    35th    Ave., 

Oakland. 
Architect — None.  $4400 


DWELLINGS 

(1163)     1247    1251    SEVENTY-SEVENTH 

Ave.,    Oakland.    2      1-story      4-room 

dwellings. 
Owner — A.    T.    Anderson,    6249    Mills    St. 

Oakland. 
Architect — None.  $2000  each 


DWELLING 

(1164)  W  VERADA  RD.  56  S  Long- 
ridge  Rd.,  Oakland.  2-story  11-rm. 
dwelling    and    1-story    garage. 

Owner — A.  R.  Lapham,  958  Warfleld 
Ave.,   Oakland. 

Architect— None.  $10,250 


SCHOOL 

(1165)  S  E-TWENTY-SEVENTH  ST. 
116  W  25th  Ave.,  Oakland.  2-story 
9-room  concrete  school. 

Owner — Oalcland    Public    Schools. 

Arcliitect — None. 

Contractor — Wm.  C.  Keating,  720  Syn- 
dicate  Bldg.,   Oakland.  $76,056 


RESIDENCE 

(1166)  241  WILD  WOOD  AVE.,  Pied- 
mont. 2-su)ry  S-room  frame  resi- 
dence and  garage. 

Ownor— H.  M.  Meads,  595  34th  Street, 
Oakland. 

Architect — None. 

Contractor — Chas.  E.  Bardwell  Jr.,  622 
Santa  Ray   Ave.,   Oakland.  $7500 


(11C7)     517    MORAGA  AVE.,   Piedmont. 

2-story    7-room    frame    residence    & 

garage. 
Owner — John    Vodvorka,    477    41at    St., 

Oakland. 
Architect   —   Ephriam   Field,   American 

Bank  Building,  Oakland.  tr,.-,yo 

IlESIDENCB 

(1168)      416    PARK    WAV,    Piedmont.    1- 

story    8-room   frame   residence   and 

garage. 
Owner — R.  J.  Pavert,  Merc.  Bank  Bldg., 

Oakland. 
Architect — None.  $7000 


DWELLING 

(1169)  1258  BURNETT  STREET,  Ber- 
keley.   1-story    5-room    rustic    dwlg. 

Owner— J.  C.  Silva,  2908  Mabel  Street, 
Berkeley. 

Architect — None.  $2500 


REPAIRS 

(1170)  2418  STUART,  Berkeley,  re- 
pairs. 

Owner — C.  H.  Berry,  2«16  Hlllegass 
Ave.,   Berkeley. 

Architect — None.  $1200 


APARTMENTS 

(1171)  2534  DWIGHT  WAY,  Berkeley. 
2-story  12-room  stucco  apartments 
for    6    lamilies. 

Owner — A.   J.   Porter,   2843   Forest  Ave., 

Berkeley. 
Architect — R.         H.        Bradshaw,       2629 

Dwight   Way,    Berkeley. 
Contractor— F    W.   Sparks,    2843  Forest 

Ave.,  Berkeley.  $9000 

DWELLING 

(1172)  S  E-TWENTY-FIRST  68  W 
26th  Ave.,  Oakland.  One-story  5- 
room   dwelling. 

Owner— V.    J.    Legris,    2329    E-26th    St., 

Oakland. 
Architect— None.  $3000 

(1173)  NO.  2362  E-TWENTY-NINTH 
St.,  Oakland.  One-story  5-room 
dwelling. 

Owner— W.  A.   McLeod,  2374   E-29th  St., 

Oakland. 
Architect— None.  $3000 

DWELLINGS 

(1174)  N  CHERRY  250  and  290  W 
94th  Ave.,  Oakland.  Two  one- 
story   5-room   dwellings. 

Owner — A.    J.    Mathebat. 
Architect — None. 

Contractor — J.  H.  Pickrell,  696  Nevada 
St.,   Oakland.  $3000   each 


DWELLING 

(1175)      NO.        2711        SEVENTY-FIFTH 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — F.     L.     Silber,     2325    Humboldt 

Ave.,  Oakland. 
Architect — None. 

Contractor — Paul    L.    Kick,    2325    Hum- 
boldt   Ave.,    Oakland.  $2500 


DWELLING 

(1176)      W  WEBSTER  ST.  Nos.   3917-19 

Oakland.     One-story  6-room  2-fam. 

dwelling. 
Owner — Leo    Fleitz. 
Architect — None. 

Contractor  —  L.    E.    Van    Ness,    4920 

Park     Bldg.,     Oakland.  $4344 


DWELLING 

(1177)  NO.  5945  MAJESTIC  ST.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner— C.  Tollefsen,  1352  Seminary 
Ave.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(1178)  N  E-TWENTY-PIFTH  ST.  70 
E  nth  Ave.,  Oakland.  One-story 
4-room  dwelling. 

Owner — Chas.     Patterson,     304     E-16th 

St.,  Oakland. 
Architect — None.  $2500 

SHOP 

(1179)  E  PERALTA  180  N  Twenty- 
second,  Oakland.  One-story  ma- 
chine  shop. 

Owner— J.     I.    Gantz,     1815     E-12th    St., 

Oakland. 
Arcliitect — None. 
Contractor — Gantz    Machine     Pipe    Co., 

1815    E-12th    St.,    Oakland.      $10,600 
FIRE  WALL 

(1180)  S  NINTH  ST.,  Parr  Terminal, 
Oakland.      Concrete    fire    wall. 

Owner — California  Petroleum' Co.,  Prem 
Architect — None.  $14,000 


DWELLING 

(1181)  1716  CORNELL  DlilVE,  Ala- 
meda. 1-story  6-room  dwelling 
(Cement  plaster  finish). 

Owner — G.  B.  Torre  1512  Excelsior  Ave 
Oakland. 

.Architect — None. 

Contractor — Nylander  Bros.,  1610  Ex- 
cel.sior  Ave.,   Oakland.  $5500 


DWELLING 

(1182)  2964  SOUTHWOOD  DRIVE. 
Alameda.  1 -story  6-room  dwelling 
(cement   plaster   finish). 

Owner — Robert   J.   Dean,   Alameda. 
Designer  &  Contractor — Fernside  Bldrs 
1401    Park    St.,    Alameda.  $500« 

DWELLI.N'G 

(1183)  3000  GIBBONS  DRIVE,  Ala- 
meda. 1-story  6-room  dwelling. 
(Cement  plaster  finish). 

Owner — Fernside    Builders,     1401    Park 

St.,    Alameda. 
A  rchitect — None. 
Contractor    —    Fernside    Builders,    1401 

Park   St.,   Alameda.  $7000 
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DWELLING 

(1184)  1833  YALE  DRIVE.  Alameda. 
1-story  5-room  dwelling  (cement 
pla.ster  finish). 

Owner— Wiliiford  &  Klambt,  3237  Bayo 
Vista    Ave.,    Alameda. 

Designer  A  Contractor — Howard  Wilii- 
ford, 3237  Bayo  Vista  Ave.,  Ala- 
meda. $4500 


FIRE    HOUSE 

(118-,)  NW  COR.  FOUNTAIN  AND 
Jackson  Sts.,  Alameda.  1-story  7- 
ro   m  fire  house   (stucco  finish). 

Owner — City   of  Alameda,  Alameda,  Cal 

Architect — Carl  Werner.  Santa  Fe  Bldg 
San    Francisco. 

Contractor — Dinnie  Bros..  3757  Broad- 
way, Oakland.  $13,000 


DWELLINGS 

(1186)  1506  1510  &  1514  VERSAILLES 
Ave.,  Alameda.  3  1-story  6-room 
dwellings    (stucco    finish). 

Owner — Gaubert  Bros.,  4735  Brookdale 
Ave.,  Oakland. 

Architect — None.  $5500    each 


DWELLING 

(1187)       E    SEVENTY-FIRST    AVE.    100 

N    Snell    St.,    Oakland.      1-story    2- 

rooni   dwelling. 
Owner.— J.    Lyons,    624    4th    St.,    S.    F. 
Architect — None. 
Contractor — T.    Habeger,    Hotel    Doric, 

San    Francisco.  $1000 


DWELLING 

(1188)      W    CHURCH    ST.    435    N    Flora 

St.,       Oakland.         1-story       3-room 

dwelling. 
Owner— W.   W.   Heltman,  1741   68th  Ave 

Oakland. 
.Architect — None.  $1700 


DWELLING 

(1189)  E  ORANGE  AVE.  490  N  E- 
27th  St.,  Oakland.  1-story  6-rni. 
dwelling     anad     1-story     garage. 

Owner — Hughes  &  Beach,  902-06  Wash- 
ington   St.,    Oakland. 

Architect — None.  $4300 


DWELLING 

(1190)  3301    EAST    SEVENTEENTH 

St.,  Oakland.     1-story  6-room  dwlg. 
Owner  —  N.    Nittler,     3300    E-17th    St., 

Oakland. 
Architect — None.  $3800 


DWELLINGS 

(1191)  4139.  4145  NORTON  AVE.,  Oak- 
land.     Two    1-story    5-room    dwlgs. 

Owner — Ashley  Smith,  4566  E-14th  St.. 
Oakland. 

Architect — None. 

Contractor  —  V,'.  C.  Applewhite,  lOlT 
Linden   St.,  Oakland.  Each  $3000 


DWELLING 

(1192)  1701  SIXTY-FIFTH  AVE.,  Oak- 
land.     1-story    6-room    dwlg. 

Owner — K.  F.  Pontins,  1013  6th  Ave., 
Oakland. 

Architect — None. 

Contrnotor — H.  H.  Hitchcock,  856  32nd 
St.,    Oakland.  $3500 


DWELLING 

(1193)       3671    THIRTY-EIGHTH    AVE.. 

Oakland.      1-story  5-room   dwlg. 
Owner — F.    J.     Anderson,     2732    Linden 

St.,    Oakland. 
Architect — None.  $3004 
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DWELLING 

(1194)       N    E-THIRTY-THIRD    ST.     96 

V>^  Elliott,  Oakland.     1-story   5-rm. 

dwelling. 
Owner — A.    T.    Jacobson,    542    44th    St., 

Oakland. 
Architect — None. 
Contractor — J.   H.   Skaggs,   536   44th   St., 

Oakland.  $7000 


DWELLING 

(1195)  E  FIFTY-SECOND  AVE.  200  S 
Bond  St.,  S.  F.  1-story  5-rooni 
dwelling. 

Owner — N.    N.    Smith. 
Architect — None. 

Contractor  —  W.  C.  Neigenfind,  5107 
Bond    St.,    Oakland.  $3000 

DWELLING 

(1196)  N  BATES  RD.  300  E  Matthews 
Kd.,  Oakland.  1-story  6-room 
dwelling. 

Owner — Mrs.    Elma    Jarvin. 
Architect — None. 

Contractor— Matt  Salo,  2405  McKinley 
Ave.,    Berkeley.  $6000 

DWELLINGS 

(11U7)  LOTS  237,  428,  446,  469  MEL- 
rose  Highlands,  Oakland.  Four  1- 
story   3-room  dwellings. 

Owner — C.  P.  Murdock,  1440  Broadway, 
Oakland 

Architect — None.  Each   $1000 


ALTERATIONS 

(1198)  84  NINTH  ST.,  Oakland.  Al- 
terations  and    additions. 

Owner — Serbian  Outdoor  Church,  84  9th 
St.,    Oakland. 

Architect — None.  $4500 


(1199)  876  FORTY-THIRD  ST.,  Oak- 
land.     1-story    3-room    dwlg. 

Owner — Mrs.     C.    Monzo,     880    43rd    St., 

Oakland. 
Architect — None. 
Contractor — A.     Anderson,     3520    Maple 

Ave.,    Oakland.  $2650 

COMMUNITY   HOUSE. 

(1200)  N.  41ST  ST.,  150  W.  GROVE 
St.,  Oakland.  2-story  30-room 
community  house. 

Owner — Sacred   Heart   Parish,   40th   and 

Grove  Sts.,  Oakland. 
Architect — None. 
Contractor — J.    J.    Power,    633    40th    St., 

Oakland.  $28,000 

(1201)  E.  HILL  WOOD  PL.,  200  S. 
Sunnyhill,  Oakland.  1-story  7- 
room   dwelling. 

Owner — L.    O.    Ames. 
Architect — None. 

Contractor — L.  O.  Hanson,  1409  Bonita 
St.,    Berkeley.  $10,000 

Note — Recorded       contract       reported 
March  11,   1926.     No.  540. 


ALTERATIONS 

(1202)      NO.     2117       KITTERAGE        ST., 

Berkeley.      Alterations. 
Owner — A.   H.   Broad,   Premises. 
Architect— None.  $2000 


ALTERATIONS 

(1203)  NO.  2410-18  CHANNING  WAY, 
Berkeley.      Alterations. 

Owner  —  J.  N.  Taggard,  2410  Channing 
Way,    Berkeley. 

Architect — None. 

Contractor — H.  F.  Biahley,  1205  Dela- 
ware    St.,     Berkeley.  $2800 


DWELLING 

(1204)  NO.  2832-36  MABLE,  Berkeley, 
one-story  8-room  2-family  dwelling 

Owner — Alice  Lahr,  534  Westley  Ave., 
Oakland. 

Architect — None. 

Contractor — William  Lahr,  534  West- 
ley  Ave.,   Berkeley.  $4800 


.A.PARTMENTS 

(1205)  NO.1916-18-20  HENRY,  Ber- 
keley. Two-story  12-room  rustic 
and  stucco  apartments  for  four 
families. 

Owner — Beard   Buchli. 

Architect — None. 

Contractor — S.  E.  Bixler,  2521  Regent 
St.,    Berkeley.  $8000 


DWELLING 

(1206)  NO.  1106  CRAGMONT  AVE., 
Berkeley.  Two-story         6-room 

stucco  dwelling  and   garage. 

Owner  —  Claus  A.  Tornell,  339  15th  St., 
Oakland. 

Architect — None.  $4500 


DWELLING 

(1207)  NO.  1519  ADA,  Berkeley.  One- 
story    5-room    stucco    dwelling. 

Owner— J.  F.  Hubbard,  1524  Ad  aSt., 
Berkeley. 

Architect — None.  $3000 


DWELLING 

(1208)  NO.  526  SANTA  BARBARA  RD. 
Berkeley.  One-story  6-room  stucco 
dwelling. 

Owner — C.  A.  Charles,  2027  Los  An- 
geles   Ave.,    Berkeley. 

Architect — W.  L.  Broderick,  554  Santa 
Clara    Ave.,    Berkeley. 

Contractor — C.  A.  Charles,  2027  Los 
Angeles   Ave.,   Berkeley.  $7300 


DWELLING. 

(1209)  1727  68TH  AVE.,  Oakland. 
1-story  6-room  dwelling  and  1- 
story  garage. 

Owner— David    McCue,    3481    Davis    St., 

Oakland. 
Architect — None.  $3100 

DWELLING. 

(1210)  LOT  93,  FERXWOOD,  Oakland. 
1-story   6-room   dwelling. 

Owner — W.     A.    Werfenback,    822     59th 

St.,  Oakland. 
Architect — None. 
Contractor — C.  M.  Norgrove,  2220  Roos- 

velt    Ave.,    Berkeley.  $4800 


ALTERATIONS. 

(1211)  614  23RD  AVE.,  Oakland.  Al- 
terations. 

Owner — L.  Rocco,  614  23rd  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — F.  Tomasello,  922  Bancroft 

Way,  Berkeley.  $1500 

^'ote — See    recorded    contract   No.    545 

reported   tcday. 


ALTERATIONS. 

(1212)  2111  SEMINARY  AVE.,  Oak- 
land. Alterations  and  1-story  gar- 
age. 

Owner — Frank  D.  Kidd.  5704  Oak  Grove 
Ave,   Oakland. 

Architect — None. 

Contractor — C.  G.  Hildebrandt,  1700 
Fremont    Way,    Oakland.  $1125 


DWELLING. 

(1213)  S.  W.  COR.  BONA  AND  AT- 
w"ell  Ave..  Oakland.  1-story  5- 
room   dwelling   ^nd   1-story   garage. 

Owner- C.  A.  Gustafson,  2123  High  St., 
Oakland. 

Architect — None.  $3650 


(1214)  N.  44TH  ST.,  100  E.  ADELINE 
St.,  Oakland.  1-story  3-room  dwel- 
ling. 

Owner — A.  Nosenzo,  988  44th  St.,  Oak- 
land. 

Architect- — None. 

Contractor — John  Cisero,  698  43rd  St., 
Oakland.  $2500 


APARTMENTS. 

(1215)  W.  9TH  AVE.,  400  N.  E.  24TH 
St.,  Oakland.  2-story  16-room 
apartments. 

Owner — O.  Hedeen,  1639  21st  Ave.,  Oak- 
land. 

Architect — L.  F.  Hyde,  372  Hanover 
St.,    Oakland.  $12,000 


PKSTDEXrES 

(1216)  2832  &  2830  MILVIA  ST.,  Ber- 
keley. 2  l-stoi-y  5-room  1-family 
residences. 

Owner — .1.  .T.  Geary,  1221  Grand  Ave., 
Oakland. 

Architect — None.  $3000    each 


RESIDENCE 

(1217)  1216  CHANNING  W.\Y.  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Own--'— S  r.  Hoffman.  2227  10th  St., 
Berkeley. 

A  rch  i  t  ect — None. 

Contractor — C.  Anderson  2142  25th  Ave 
Oakland.  $3700 


RESIDENCE 

(1218)      1525     ADDISON    ST..    Berkeley. 

2-stnry    7-room    1-f.Tmily    residence. 
Owner — Guarantee  Realty  Co. 
Architect — K.    .rohn.'on. 
Contractor — J.  H.  Johnson,  1219  Evelyn 

Ave.,  Berkeley.  $4700 


PFSTDKXCE 

(1219)      1432    SCENIC    AVE.,    Berkeley. 

1-story    5-room    1-family    residence 
Owner — G.   W.    Hale,    2543    Buena   Vista 

Ave.,   Berkeley. 
Architect — None.  $3500 


RESIDENCh, 

a220)      594    SANTA      ROSA      AVENUE^ 

Berkeley.    2-story    6-room    1-family 

residence. 
Owner — F.   A.   Meyer,   Petaluma. 
Architect — None. 
Contractor — Henderson  &  Mathews,  393 

40th   St.,   Oakland.  $7000 

RESIDENCE 

(1221)     657  NIELSON  ST.,  Berkeley.  1- 

story   6-room   1-family  residence. 
Owner — C.  G.  Dixon,  903  Nielson  Street 

Berkeley. 
Architect    &    Contractor — H.    W.    Dixon 

903   Nielson   St.,    Berkeley.  $3750 


STORES   &   OFFICE 

(1222)      2112-16-20     UNIVERSITY    AVE. 

Berkeley.    Stores    and    office    bldg. 

(concrete). 
Owner  —  Berkeley   Terminal   Property 

Inc. 
Architect— Miller   &   Pflueger,    213  Lick 

Bldg.,    San    Francisco. 
Contractor —   Lindgren,   Swinerton,   601 

Standard   Oil   Bldg.,    S.   F.        $20,000 


STORES  &  OFFICES 

(1223)  2104-8-10  UNIVERSITY,  Ber- 
keley. Stores  and  offices  (cement 
building). 

Owner  —  Berkeley  Terminal  Property 
Inc. 

Architect — Miller  ^S:  Pfllueger,  213  Lick 
Bldg.,   San   Francisco. 

Contractor — Lindgren,  Swinerton,  Inc., 
601  Standard  Oil  Bldg,  S.  F.  $20,000 


STORES   &    OFFICES 

(1224)  2054-2074  STANFORD  PLACE, 
Berkeley.  Stores  and  offices  (con- 
crete  building. 

Owner  —  Berkeley  Terminal  Property 
Inc. 

Architect — Miller  &  Pfllueger,  213  Lick 
Bldg.,   San  Francisco. 

Contractor — Lindgren,  Swinerton,  Inc., 
601  Standard  Oil  Bldg.,  S.  F.  $30,000 


DWELLING 

(1225)      W    SEVENTY-SEVENTH    AVE. 

400    S    Foothill    Blvd.,    Oakland.    1- 

story   3-room   dwelling  and   1-story 

garage. 
Owner — Wm.    Klaes,    2757    77th   Avenue, 

Oakland. 
Architect — None.  $2200 


DWELLING 

(1226)  SE  COR.  FRESNO  &  CHURCH 
St.,  Oakland.  1-story  5-room  dwell- 
ing. 

Owner — Margaret  Knipe,  General  De- 
livery.   Oakland. 

Architect — None. 

Contractor— J.   U.   Baugh.  $3000 


DWELLING 

(1227)      N   MORTIMER   RD.   50   E  Bates 

Rd.,      Oakland.      114-story      6-room 

dwelling. 
Owner — Jas.    B.    Grubb,    588    42nd    St., 

Oakland. 
.Architect — None.  $5000 


DWELLING  i3  ^ 

(1228)  E  MOUNTAIN  BLVD.  200  S 
Florence,  Oakland.  1-story  6-room 
dwelling. 

Owner— O.    F.    Welling,    582    58th    Ave., 

Oakland. 
Architect — None. 
Contractor— W.    T.    Whitford,    421    42nd 

St.,   Oakland^ $4750 

DWELLING 

(1229)  4404  MASTERSON  ST.,  Oak- 
land.   1-story    4-room    dwelling. 

Owner — E.     Bardellini,     1465     Fruitvale 

Ave..    Oakland. 
Architect — None. 
Contractor — R.  E.  Reeves,  Jr.,  573  Ken- 

wyn   Rd.,   Oakland.  $2000 

DWELLING 

(1230)  W  SUNNYMERE  AVE.,  225  S 
Seminary.  1-story  4-room  dwel- 
ling. 

Owner — C.   Ruscome. 
.Architect — None. 

Contractor— S.  C.  Angellch,  578  38th 
St.,    Oakland.  $2450 

ADDITION 

(1231)  1036  BAY  VIEW  AVE.,  Oak- 
land.   Addition. 

Owner— John    Friberg,    1036    Bay    View 

Ave..   Oakland. 
Architect — None. 
Contractor   —   Fred   Buno,    3640    Magee 

Ave.,    Oakland.  $1500 
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nV'sf^^E'^EIGHTIETH  AVE.  234  270 
306    342    S    Hillside,    Oakland.    4    1- 

storv   5-room   dwellings. 

0„.ner— J.  F.  Patterson,  82nd  Ave.  and 
Hillside    St.,    Oakland.      .„„„„  . 

Architect— None.  $3200   each 

n^S^t^^s'^TRESTLE    GLEN    RD..    736 

E.    Stratford,    Oakland.  2-story    5- 

room  dwelling.  

Owner— O.  T.  Nish,  705  Lakeshore 
Ave.,    Oakland. 

Architect — None. 

Contractor— I^.etter     Home  Corp.,     4326 

E.    14th    St.,    Oakland.  $5400 

DWELLING.  ^         ^   ,  ,      .,        1 

(1234)       7001    TODD    ST.,    Oakland.      1- 

story   4-room   dwelling. 
■  Owner— S.     A.     Warner,     850     Cleveland 

Ave.,   Oakland. 
Architect — None.  $^000 


Bond,  none.  Limit,  120  working  days 
after  Mar.  9,  1926.  Forfeit,  ?20  per 
day.      Plans    and    specifications,    none. 

HOTEL 

(542)      SE     NINETEENTH     &     FRANK- 

lin    Sts.,   Oakland.     Cast   stone    and 

cast  cement  work  for  10-story  hotel 

and  store  building. 

Owner — Leamington   Hotel   Corporation 

Architect — None. 

Contractor — E.    Giovenone,    4633    Fair- 
fax  Ave.,   Oakland. 
Filed   Mar.    13,   '26.      Dated    Feb.    26,    "26. 

On   10th  of  each  month 86% 

TOTAL  COST,  $3600 
Bond,  11800.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  April  17, 
1926.  Forfeit,  plans  and  specifications, 
none. 


a235)       4435    MARKET    ST..    Oakland. 

Addition.  ,     »     a* 

Owner— C.     Jerrero,     4435     Market    St., 

Oakland. 
Architect — None. 
Contractor- A.    Icardi,     972    Alleen    SU 

Oakland.       51000 

nT36)^^?f  OUTLOOK  AVE..  75  W.  64th 
Ave.,  Oakland.  1-story  4-room 
dwelling 

Owner— W.  A.  Wheeler,  6323  Outlook 
Ave.,    Oakland. 

Architect— None.  ?300U 

?m7l^^'   NE    12TH    ST.    150  E    19TH 

Ave.,     Oakland.       1-story  concrete 

and   tile    garage.  „  ,„.v,    o* 

Owner— J.  Y.  Freese,  1920  E.  12th  St., 
Oakland. 

Architect— None. 

Contractor— .7.  B.  Petersen,  4021  Agua 
Vista    Ave..    Oakland.  $bt)db 


No. 

Owner 

Contractor 

No. 

Owner 

Contractor 

541 

Meyer 

Henderson 

54? 

Leamington 

Giovenone 

543 

Chovin 

Stanton 

544 

Mathebat 

Pickrell 

No 

Owner 

Contractor 

545 

Tomasello 

Kocco 

546 

California 

Price 

?m1)'"TGALINDO  ST.,  100  E  35TH 
St.,  Oakland.  1-story  8-room  2- 
family    dwelling.  ^    ,.    j 

Owner — Mrs.  A.  Duhen,  3523  Galindo 
St.,   Oakland. 

Architect — None.  „„      r,      » 

Contractor— L.  A.  Peter-,  69  Santa 
Clai^  Ave.,   Oakland.  JdbOU 

BUILDING^CONTRACTS 

(ALAMEDA  "COUNTY) 

~  Amt. 

Amt. 

7100 

3600 
48692 

6400 
Amt. 

1800 
14105 

?5Tlf  ^"l^OT-     9      BLK.      7      THOUSAND 

Oak*^  Tract,    (N  W  Cor  Santa   Rosa 

Ave     and     Thousand     Oaks     Blvd., 

Berkeley. 

General     construotion     2-story     6-room 

frame  dwelling  and  garage. 
Owner— F.  A.  Meyer,  Petaluma,  Sonoma 

Oo. 
Architect- Plans    furnished   by   owner. 
Contractor — Henderson     and     Mathews, 

393   40th  St.,  Alameda  County. 
Filed  Mar.  12,  1926.  Dated  Mar.  12,  1926. 
Value    incorporated    payable    weekly. 
TOTAL    COST — Not     to    e.xceed     $7100 

plus    10%.  .         ,    ^ 

Bond,  $5000;  sureties.  National  Su'e- 
ty  Co.;  forfeit,  none;  limit  90  working 
days  from  date;  plpns  and  specifica- 
tions  filed. 

STORE    BLDG.  „„.,,„„    »^TT^ 

(:>n)  NW  COR.  SEVENTEENTH  AND 
Webster,  Oakland.  All  work  ex- 
cept terra  cotta  work,  elevator,  ce- 
ment and  plaster  work  for  two- 
story  concrete  store  and  omce 
building.  ,    ^, 

Owner— T.  Marcel  &  Elvira  M.  Chovin, 
124    E-14th    St.,    Oakland. 

Arcliitect — T.  M.  Chovin. 

Contractor — Staton  &  Dean,  Ney  and 
Ritchie  Sts.,  Oakland. 

Filed  Mar.   13,   26.     Dated  Mar.   8,   '26. 

On    Ist    of    each    month 75% 

Usual    35    days Balance 

TOTAL    COST,    $48,692 


COTTAGES. 

(544)  N.  CHERRY  ST.,  180  FT.  W.  of 
94th    Ave..    Oakland. 

Geneiial     construction     2     5-room     cot- 
tages. 
Owner — A.    Mathebat,    Alameda. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — J.   H.   Pickrell,   696    Nevada 

St.,   Oakland. 
Filed   Mar.   15,   1926.  Dated  Mar.  7,   1926. 

When  rafters  are  up,  each    $800 

When    brown   coated,   each    800 

When    completed,    each    800 

Usual   35   days,   each    800 

TOTAL   COST,    $3200   ea. 

Bond,    sureties,    none;    forfeit,    $1    per 

day;   limit,   60  working  days  after  Mar. 

6,   1926.     Plans  and  specifications  filed. 

RESIDENCE 

(545)  614  TWENTY-THIRD  AVE., 
Oakland.  General  construction  5- 
room    residence. 

Owner    —    F.    Tomasello,    922    Bancroft 

Way,   Berkeley. 
.■Vrchitect — Plans    furnished    by    owner. 
Contractor  —  Saverio    Rocco,    614    23rd 

Ave.,  Oakland. 
Filed  Mar.   16,   1926.   Dated   Mar.   6,   1926. 

When    ready   for   plaster    $450. 

When     plastered     450. 

When     completed     450. 

Usual    35    days    459. 

TOTAL  COST,  $1800 
Bond,  $900.  Sureties,  U.  S.  Fidelity  & 
Guaranty  Co.  Forfeit,  none.  Limit, 
90  working  days.  Plans  and  specifica- 
tions  filed. 


FIREWALL. 

(546)       PARR    TERMINAL,    Oakland. 

Construction     of     reinforced     concrete 

firewall. 
Owner — California   Petroleum    Corpora- 
tion  of  California. 
-Architect — None, 
c'ortractor — L.    B.    Price,    5807    Adeline 

St.,   Oakland. 

Filed  Mar.   17,   1926.   Dated  Mar.   9.   1926. 

When  reinforced  steel  is  placed  $4000 

When   forms  are  completed    ....    3000 

When   concrete   is  all  poured    .  .    3000 

Usual    35    days    4105 

TOTAL  COST,   $14,105 
Bond,    sureties,    forfeit,    none;    limit, 
April  18,  1926;  plans  and  specifications 
filed 


COMPLETION    NOTICES 


AL.ViMED.\    OOriVTY 


Recorded  Accepted 

Mar.  10,  1926—906  EXCELSIOR  Blvd.. 
Oakland.  Katherine  G.  Scott  to 
Alex  C.    Wieben    Mar.  — ,   1926 

Mar.  10,  1926— PTN  LOT  9  Map  of 
M:ntgomery  Tract,  Oakland.  M. 
Ijiss  to  whom  it  may  concern.... 
Mar.    8.    1926 

-Mar.  10.  1926—1611  68TH  AVE.,  Oak- 
land. D.  T.  LaPaugh  to  whom  it 
may    concern     Mar.    9,    1926 

Mar.  10,  1926—920  CURTIS  ST..  Al- 
bany. C.  L.  Benjegerdes  to  C.  L. 
Benjegerdes    Mar.   9,    1926 

Mar.  10.  1926— LOT  130  BLK  15 
amended  map  of  Havenscourt,  Oak- 
Innd.  Donald  R.  Brophy  to  M.  T. 
Bonham    Mar.    3,   1926 

Mar.  10.  1926—3120  3126  BERLIN 
Way,  Oakland.  W.  W.  and  H.  R. 
Denton   to  H.  L.  Hayden  .  .Mar.  S.  1926 

Mar.  10,  1926—25  KINGSLA.VD  Place, 
Oakland.  W.  H.  Doering  to  W.  H. 
Doering     Mar.    10.    1926 

Mar.  10,  1926—1126  SHATTUCK  AVE., 
Berkeley.  Allen  G.  Jones  to  E.  L. 
Atkinson     Mar.    2,    1926 


Mar.  10.  1926— PTN  LOT  2  BLK  4 
map  showing  the  property  and  lo- 
cation of  the  Spaulding  Tract, 
Berkeley.     Gertrude   B.   Gantner   to 

O     F    Lyon Feb.    20,    1926 

.Mar.  10,  1926 — LOT  3  BLK  63  Map 
of  Tract  B  of  the  Berkeley  L.T.I. 
As.sociation,  Berkeley.  Carl  Erics- 
sun   to   whom   it  may  concern 

Mar,     8.     1926 

Mar.  11,  1926—1525  BERKELEY  Way. 
Berkeley.      James    Spiers    to    whom 

it    may    concern Mar.    10,    1926 

Mar.  11,  1926— LOT  37  AND  PTN' 
lots  36-38  blk  A  Lakeshore  Hills, 
Oakland.      W.    A.    Sanders    to    Alex 

C.    Wieben    Mar.    10,    1926 

Mar.   11.  1926 — LOT  8  BLK  N  Amend- 
ed   map    of    Moss    Tract,    Oakland. 
H.    J.    Erne  and   E.   B.   Leslie   to   K. 

J.  Erne    Feb.   15.   1926 

.Mar.  11,  1926— LOT  3  BLK  2  Map 
Thousand  Oaks  Heights,  Alameda 
Co.  Herbert  K.  Henderson  to 
whom  it  may  concern.  ..  .Mar.  4,  1926 
-Mar.  11,  1926— LOTS  49  50  AND  N  E 
10  ft  lot  51  blk  N  Map  of  Fruit- 
vale  Boulevard  Tract,  Oakland. 
Stanley       Poulson       to       Suburban 

Realty   Co Mar.  9,   1926 

-Mar.  11,  1926— LOT  22  BLK  3  Map 
of  the  Martin  Kellogg  Property, 
Berkeley.     Valeta  E.  Gede  to  Victor 

R    Gede    Mar.   9,    1926 

-\:ar.  11,  1926 — PTN  LOT  17  Map  of 
that  portion  of  the  Brumagin  Tract 
situated  east  of  Shattuck  St.,  Oak- 
land. German  Evangelical  St. 
Markus     Congregation     to     Horace 

Beardsley  and   J.   F.   Baker 

Mar.    10,   1926 

Mar.     11,     1926— N    E    COR    44TH    ST 

and  Telegraph  Ave.,  Oakland.     Fred 

M.  Miller  to  Fox  Bros.    ..Mar.   9.   1926 

Ma.r.     11,     1926—5127     CAMDEN     ST., 

Oakland.      C.    M.   Wallace   to   whom 

it    may    concern Mar.    10,    1926 

-Mar.  11,  1926—682  ENCINADO  AVE., 
Oakland.     Roy  R.   Reeder  to  whom 

it  may   concern Mar.  4.   1926 

Ma!(.     12,     1926 — PTN     LOT     56     Map 

Lawt^on     Avenue     TVa^t,     OaklanA 

Eva  Robb  to  M.  S.  Bonds.  Mar.  —  1926 

Mar.  12,  1926—28  MANDANA  CIRCLE 

Oakland.     Joseph  E.  Reite  to  whom 

it  may   concern Mar.   9,   1926 

Mar.  12.  1926— LOT  14  BLK  23  Ivey- 
wood  E.Ktension,  Oakland.  T.  J. 
McO:nd    to    ^vhom    it    may    concern 

Mar.    11,    1926 

Mar.  12,  1926— 163S  PARKER  ST.. 
Berkeley.  Joseph  D.  Straus  to 
whom  it  may  concern .  .Mar.  11,  1926 
Mar.  12,  1926 — 3201  60TH  AVE.,  Ala- 
meda County.  M.  Sundberg  to 
whom  it  mav  concern .  .Mar.  8,  1926 
Mar.  12,  1926—3209  60TH  AVE.,  Oak- 
land.      M.     Sundberg     to     whom     it 

may    concern    Mar.    12,    1926 

Mar.  12,  1926— X  SIDE  OF  PARK 
Blvd.,  37  ft  N  E  of  19th  Ave..  Oak- 
land.     r<.    E.    Henrahan   to   whom   It 

mav    concern    Mar.    10,    1926 

Mar.  12,  1926— PTN.  BLK.  47  BLK.  P. 
Map  of  Fruitvale  Boulevard  Tract. 
Oakland.      Chris    Dietz   to    whom    it 

may  concern   Mar.  11.  1926 

Mar.  12,  1926 — PTN.  LOT  47  BLK. 
I',  Map  of  Fruitvale  Boulevard 
Tract,  Oakland.  Chris  Dietz  to 
whom  it  may  concern .  .Mar.  11.  1926 
Mar.  12,  1926—1310.  1312  POE  ST., 
Berkeley.      S.    C.    Walker    to    whom 

it    mav    concern Mar.    8,    1926 

Mar.  12,  1926—4424  M.A.STERSON  ST., 
Oakland.      I.   L.   Tarrey   to   whom   it 

may  concern    Mar.   10,   1926 

-March  12,  1926— SW  WALNUT  AVE. 
146-06  Ft.  SE  of  55th  Ave.,  Oak- 
land. Chester  S.  and  Edna  V.  Nich- 
ols to  Chester  S.  Nichols.  .Mar.  12,  "26 
-March  12,  1926— BLK  E  MAP  NO.  2 
Watts  Tct.,  Oakland.  United  Ma- 
terial Co.  to  L.  P.  Price Mar.  9,  1926 

March  12,  1926— LOT  22  CLOVER  DR. 
Tract.  Oakland.  James  O.   Orr  to  C. 

L).    Divelbiss    Mar.    10,   1926 

.March  12,  1926— CE.VTRAL  AVE.  BE- 
twoen  6th  and  9th  Sts.,  Alameda. 
Southern    Pacific    Co.      to      Charles 

Harlowe   Jr Mar.    6,    1926 

MARCH  12,  1926  —  107  ELDORADO 
R:ad.    Oakland.    Nellie    B.    Higgins 

to  J.   B.  Malstrom March  5,   1926 

March  12.  1926—1209  CAMPBELL  ST 
and  1650  W  12th  St..  Oakland.  W. 
L.  Young  to  R.  C.  Traylor  Mar.  12.  '26 
-March  12.  1926— PTN.  LOTS  32  A  S3 
Blk  3  Map  showing  the  Property 
and  Location  of  the  Spaulding  Tct 
Berkeley.  W.  E.  Javete  and  E.  Sel- 

del   to    whom   it   may   concern 

March    1.    1926 
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March  12,1926—2615  2621  THIR- 
teenth  Avenue,  Oakland.  Guy  L. 
Brown  to  whom  it  may  concern. .  . . 
March     12,     1926 

March  13,  1926—1922  MONTANA  ST., 
Oakland.  O.  R.  Clark  to  whom  it 
may    concern March    4,    1926 

March  13,  1926—3561  MEADOW  ST 
Oakland.  John  Fleming  to  whom  it 
may   concern March   12,   '26 

March  13,  1926— PTN  LOT  1  BLK  G 
Map  Montclair  Estates,  Oakland. 
Adam  Kramer  to  whom  it  may 
concern    March  12,   1926 

March  13,  1926— LOT  16  MAP  NO.  1 
of  the  Garcia  Homestead  Subdivi- 
sicn,  San  Leandro.  A.  C.  Ostrom  to 
whom   it  may  concern ...  .Mar.   12,  '26 

March  13,  1926— SW  COR.  TENTH  & 
Harrison  Sts.,  Oakland.  Chamber- 
lain &  Proctor  to  S.  G.  Johnson.  .  .  . 

March     9,     1926 

March  13,  1926 — 726  LERIDA  AVE., 
Oakland.  E.  R.  Burris  to  whom  it 
may    concern Mar.    12,    '26 

Mar.  15,  1926—540  ARLINGTON  Ave., 
Berkeley.  H.  W.  Hudson  to  Han- 
Ion   &  Steele    Mar.   8,   1926 

Mar.  15,  1926 — LOT  19  AND  PTN  LOT 
20  blk  7  map  of  Havenscourt,  Oak- 
land. Edward  J.  Grant  to  whom 
it   may   concern Mar.   10,   1926 

Mar.  15,  1926— LOTS  12  13  14  15  16 
and  ptn  of  17  and  18  blk  E  map  of 
Broadway  Terrace,  Oakland.  Ro- 
man Catholic  Archbishop  of  S.  F. 
to   J.    J.    Power Mar.    6,    1926 

Mar.  15,  1926— S  ARKANSAS  ABOUT 
150    ft   E    of   Laurel   Ave.,    Oakland. 

A.    Tickell    to   A.    W.    Schneck 

Mar.   13,   1926 

Mar.  15,  1926 — Beginning  at  the  most 
northern  corner  of  that  parcel  of 
land  conveyed  by  Geo.  Friend  and 
wife,     Kellogg    Van     Winkle     and 

wife,  Jan.  11,  1924;  recorded  in 
liber.  600  official  recordsi,  page 
477;  thence  S  77°  35'  W  112.76  ft 
S  24°  B  85  23  ft  S  39°  E  34  ft  N  44° 
22'  B  119.59  ft  thence  N  on  the 
arc  of  a  circle  to  the  right  52.37 
ft    to    beg.,    Alameda    Co.      Charles 

H.   Lee   to   Frank   G.   Appelbe 

Mar.    6,    1926 

Mar.  15,  1926— PTN  LOT  20  BLK  C 
map  of  Piedmont  Vista,  Oakland 
Township.  Fredrick  Gewolstad  to 
whom   it   may  concern .  .Mar.   13,   1926 

Mar.  15,  1926—1448  79TH  AVE.,  Oak- 
land. William  A.  Allen  to  whom 
it    may    concern Mar.    13,    1926 

Mar.  15,  1926—1409  1411  SANTA 
Clara  Ave.,  Alameda.  Ajioe  E. 
Roberts  and  Edith  G.  Cone  to  Jul- 
ius  J.    Grodem    Mar.    11,    1926 

Mar.  15,  1926—685  DURANT  AVE.,  Al- 
ameda Co.  Cummins  &  White  to 
Oakland  Home  Builders  Co.,  Inc.. 
Mar.   15,   1926 

Mar  16,  1926 — LOT  4  BLK  8  Resub 
of  blk  8  of  part  of  Rockridge  Ter- 
race,    Oakland.      T.    B.    Huston    to 

Elrod-Oas   Home  Building   Co 

Mar.    10,    1926 

Mar.  16,  1926—1030  ORDWAY  ST., 
Albany.  A.  C.  and  Harriet  M. 
Kaiser   to   whom    it   may   concern.. 

Mar.    15,   1926 

Mar.  16,  1926—1042  ORDWAY  ST., 
Albany.  A.  C.  and  Harriet  M. 
Kaiser   to   whom   it   may   concern.. 

Mar.    15,   1926 

Mar.  16,  1926—613  NEILSON  ST., 
Berkeley.  Sam  Steindel  to  wkom 
it  may   concern    Mar.   15,   1926 

Mar  16,  1926—3871  PATTERSON 
Ave.,  Oakland.  Mrs.  B.  Deveze  to 
whom   it  may   concern .  .Mar.   15,    1926 

Mar.  16,  1926— LOTS  34  AND  35  BLK 
27  amended  map  of  Regents  Park, 
Berkeley.  Jessie  Chadwick  to  A. 
A.    Chadwick    Mar.    12,    1926 

Mar.  16,  1926 — LOT  62  Map  of  Hop- 
kins   23rd   Ave.   Tract,   Oakland.      O. 

L.   Burritt  to  O.  L.  Burritt 

Mar.    16,    1926 

Mar  16,  1926— LOT  16  BLK  A  Map  of 
Rose  Park  Tract,  Oakland.  J.  A. 
McCord    to    whom    it    may    concern 

Mar.    13,    1926 

Mar  17,  1926— INTERSECTION  N  W 
line  Ritchie  St.  with  N  E  line  of 
Hillside  Ave.,  Oakland.  C.  C.  and 
Lulu  Gregory  Hume  to  whom  it 
mav    concern    Mar.    15,    1926 

Mar.  17,  1926— LOT  8  BLK  11  North 
Cragmont,  Berkeley.  Jacob  House 
to  whom  it  may  concern  Mar.  13,  1926 

Mar  17,  1926— LOT  1  BLK  10  Berke- 
ley Heights,  Berkeley.  J.  F.  Alter- 
matt  to  whom  it  may  concern.... 
Mar.  17,   1926 


LIENS  FILED 


AI.AMBDA    COUNTY 


Mar.  16  1926 — LOTS  13  AND  14  BLK 
A  Glenwood.  Oakland  Building 
Material  Co.  vs.  Fred  Letz  and  J. 
M.    Johnson    $795.59 


Recorded  Amoun' 

Mar.  9,  1926—1525  UNION  ST.,  Oak- 
land. Tilden  Lumber  and  Mill  Co. 
vs.    R.   Wadewitz   and  Paul   Jahnke 

$62  29 
Mar.    io.'  l'9V6— LOT  '35  "bLk'  i'2"  Elec- 
tric   Loop    Tract,    Oakland.      Sunset 
Lumber    Co.    vs.    Arthur    and    Lena 

Stefani    $524.48 

Mar  10,  1926 — 1160  CRAGMONT  AVE., 
Berkeley.  Geo.  S.  Pittock  &  Son 
vs.   John    R.   Herman   and   John   Le- 

Page    $98 

Mar.  11,  1926— LOT  55  BLK  55  Map 
No.  4  Regents  Park,  Albany. 
Leventa    Bros.    vs.    Geo.    Ames,    H. 

and   E.   W.   Burgett    $97 

Mar.  11,  1926— LOT  39  BLK  23  Map 
No.  6  Regents  Park,  Albany.  Le- 
venta Bros.   vs.   E.   J.    Falk,   Jr.,   H. 

and   E.    W.   Burgett    $80 

Mar.  11,  1926—1524  3RD  ST.,  Alame- 
da. Kcbert  Kay  vs.  Ward  H.,  also 
known  as  Howard  and  Magdalen 
Cordon  and  Julius  Grodem  ..$63.75 
Mar.  U,  1926— INTERSECTION  S  E 
line  14th  Ave  with  S  W  line  of 
E  21st,  Oakland.     Standard  Planing 

Mill   vs.   J.    A.   Pilliod    $41.20 

Mar.  11,  1926 — LOT  58  AND  N  5  FT 
lot  57  blk  55  map  No.  4  Regents 
Park,  Albany.  Leventa  Bros.  vs. 
B.   O.   and   Mildred  Doughty  and  H. 

and    E.    W.    Burgett    $110 

Mar.  11,  1926— S  20  FT  LOT  57  AND 
N  10  ft  lot  56  blk  55  map  No.  4 
Regent^s  Park,  Albany.  Leventa 
Bros.    vs.    G.    H.    and   H.   B.    Burdick 

H   and    E.    W.    Burgett $110 

Mar.  11,  1926— PTN  LOT  10  AND  ALL 
lot  12  McElrath  Tract,  Oakland. 
Oakland  Building  Materials  Co    vs. 

P.  Mullen   and  A.   N.    Rowe $298.42 

Mar.  11,  1926— PTN  LOT  174  Map  of 
Fourth  Ave.  Terrape  Extension, 
Oakland.       Standard     Planing     Mill 

vs.  J.  A.  Pilliod    $129.95 

Mar.  11,  1926 — 1630  CURTIS  ST., 
Berkeley.  Waterfir'ont  Sash  'and 
Door  Co.  vs.  E.  W.  and  H.  Burgett, 
Wm.    H.    and    Goldie    W.    Crossnaan 

$146.50 

Mar.  11,  1926 — 948  EVELYN  AVE., 
Albany.  Waterfront  Sash  &  Door 
Co.  vs.  E.  W.  and  H.  Burgett,  B.  S. 

and    Mildred    Doughty    $76.40 

Mar.  11,  1926 — 950  EVELYN  AVE., 
Albany.  Waterfront  Sash  &  Door 
Co.  vs.  E.  W.  and  H.  Burgett.     G.  H. 

and   H.    B.    Burdick    $75 

Mar.  12,  1926 — 1630  CURTIS  ST., 
Berkeley.  Tony  Jacoboni  vs.  E  W. 
and  H.  Burgett,  Wm.  H.  and  Goldie 

W.    Grossman     $325 

Mar.  12,  1926—518  MASONIC  AVE., 
Albany.  Waterfront  Sash  &  Door 
Od.    vs.    E.    J.    Falk,    Jr.,    E.    W    and 

H.    Burgett    $141.75 

Mar.  12,  1926— N  W  COR  GROVE 
and  Arlington  Sts.,  Oakland.  Wat- 
erfront Sash  &  Door  Co.  vs.  Frank 
M.    and    Bertha    Waxweiter,    E.    W. 

and   H.   Burgett    $31.30 

Mar.  15,  1926— LOT  150  Map  Arbor 
Villa,  Oakland.  Swift  Jk  Co.  vs. 
Mary   E.   Nelson    and   J.   V.    Frazier 

$1300.97 

Mar.  13,  1926— E  HUGHES  AVE  279.19 
N  of  E  23rd  St.  N  36xE  125,  Oak- 
land.     Fred    T    Grove      vs    Marie    J 

Wilson      $170 

Mar.  15,  1926— LOT  29  BLK  3  North 
Cragmcnt,   Berkeley.     Alfred  Nurse 

vs.    H.    D.    Robinson     $1768.86 

Mar.  16,  1926 — LOT  26  Montera,  Oak- 
land. Boornian  Lumber  Co.  vs. 
Helen  G.  Cerar  and  Lee  Investment 

Co $480.71 

Mar.  16,  1926—1630  CURTIS  ST., 
Berkeley.  Superior  Tile  and  Prod- 
ucts Co.  vs.  E.  W.  and  H.  Burgett 
and  Wm.  H.  and  Goldie  W.  Cross- 
man     $69 

Mar.  16,  1926—948  EVELYN  AVE., 
Albany.  Superior  Tile  and  Prod- 
ucts Co.   vs.    E.   W.   and  H.   Burgett, 

B.  S.    and    Mildred    Doughty $69 

Mar.     16,     1926—950     EVELYN     AVE., 

Albany.      Superior    Tile    and    Prod- 
ucts Co.  vs.  E.  W.  and  H.  Burgett, 

C.  H.    and    H.    B.    Burdick $69 

Mar.     16,     1926—518    MASONIC    AVE., 

Albanv-      Superior    Tile    and    Prod- 
ucts Co.   vs.   E.   W.  and   H.   Burgett, 

E.   J.   Falk,  Jr $69 

Mar.  16,  1926—1630  CURTIS  ST., 
Berkeley.  The  Hoosler  Store  vs. 
E.  W.  and  H.  Burgett,  Wm.  H.  and 
Goldie   W.   Crossman    $35.68 


RELEASE   OF   LIENS 


,M..\Mfc:DA     COUNTY 

Recorded  Amoant 


Mar.  10,  1926— PARCEL  OF  LAND 
conveyed  by  Louis  Titus  and  Alice 
Titus  by  deed  Oct.  7,  1925  liber 
2356  of  deeds  page  290  containing 
2  acres  more  or  less.  Piedmont. 
A.   Soda   to   Robert   Dunn $268.96 

Mar.  11,  1926— PTN  LOTS  277  278  Map 
Madison  Square,  Oakland.  Sunset 
Lumber  Co.   to   Harry   Strelitz.  $459.54 

Mar.  11,  1926 — PTN  LOT  278  Madison 
Square,  Oakland.  A.  C.  Nutter  to 
D.  E.  and  H.  Strelitz,  H.  and  D. 
Jacobs    and    Harrison    Smith $215 

Mar.  11,  1926— PTN  LOT  276  Madison 
Square,  Oakland.  Sunset  Lumber 
Co.  to  Harry  Strelitz $381.85 

Mar.  11,  1926— PTN  LOT  276  277  Mad- 
ison Square.  Oakland.  Sunset  Lum- 
ber  Co.    to   Harry   Strelitz $330.56 

Mar.  11,  1926 — PTN  LOT  276  277  Mad- 
ison Square,  Oakland.  A.  C.  Nutter 
to  D.  E.  and  H.  Strelitz,  R.  and  D. 
Jacobs    and    Harrison    Smith $55 

Mar.  11,  1926 — PTN  LOT  276  277  Mad- 
ison Square,  Oakland.  Fraga  and 
Ramos  Mill  &  Lumber  Co.  to  D.  E. 
Strelitz    and    Rosalia    Jacobs.  .$63.25 

Mar.  11,  1926 — PTN  LOT  276  Madison 
Square,  Oakland.  A.  C.  Nutter  to 
D.  E.  and  H.  Strelitz,  H.  and  D. 
Jacobs    and    Harrison    Smith $55 

Mar.  11,  1926— PTN  LOTS  276  277 
Madison  Square,  Oakland.  Melrose 
Lumber  Supply  Co.  to  D.  E.  Strelitz, 
Rosalia  Jacobs  and  Harrison  Smith 
$883.65 

Mar.  15,  1926 — LOT  302  Map  Madison 
Square,  Oakland.  Boorman  Lumber 
Co.  to  F.  Schetter  and  George 
Nickerson     $735.40 

Mar.  15,  1926 — LOT  302  Map  Madison 
Square,  Oakland.  L.  R.  Butters 
to  F.  Schetter  and  George  Nicker- 
son      $73.60 

♦ 

BUILDING  CONTRACTS 


SAN    MATBO    COUNTY 


BUNGALOW 

PART    LOT     7    BLK      C,      San      Mateo 
Heights.      All    work    for    bungalow 
and  garage. 
Owner — Jos.   J.   Dennison  et  al. 
Architect — None. 
Contractor — E.   S.    Shaver,    1401   Carme- 

lita   St.,    San   Mateo. 
Filed  Mar.  8,  '26.     Dated  Oct.  10,  '25. 

F'^oof    on     $ 

Plastered     

Completed     

Usual  35  days 

TOTAL  COST,  $7000 
Bond,  none.  Limit,  90  working  days. 
Forfeit,   plans  and   specifications,   none. 


RESIDENCE 

LOTS  1  TO  8  BLK  70,  Abby  Homestead 
San    Mateo.      All      work      for    one- 
story    and     basement    frame     resi- 
dence. 
Owner — V.    Capuro. 

Architect — J.    A.    Porporato,    619   Wash- 
ington   St.,   San   Francisco. 
Contractor — Giacomo   Gioardo. 
Filed   Mar.    3,   '26.      Dated   Feb.   25,   '26. 

Frame     up     $1500 

Brown    coated     1600 

Completed     1700 

Usual    35    dyas 2000 

TOTAL  COST,  $6800 
Bond,  $3500.  Sureties,  P.  Capuro  and 
B.  Massoui.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   filed. 


BUNGALOW 

LOT  14  BLK  76,  South  San  Francisco. 
All  worlv  for  one-story  and  base- 
ment bungalow. 

Owner — A.    Baldi,    Lawndale. 

Architect — None. 

Contractor — A.       Pianca,       South       San 

Filed  Mar.  6,  '26.     Dated  Mar.  3,  '26. 

Roof    on     $1400 

Plastered     1400 

Usual    35    days 1400 

TOTAL  COST,  $4200 
Bond,  $2100.  Sureties,  Lui  Varni  and 
V.  Baido.  Limit,  June  3,  1926.  For- 
feit, none.  Plans  and  specifl.cations 
filed. 
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BUILDIxN'G 

PART   LOT    197,   San    Mateo   Park.      All 
work   for  building. 

Owner — E.   A.   Green  Jr.,   Millbrae,  Cal. 

Architect — None. 

Contractor  —  Oscar    L.    Cavanagh,    432 
Occidental    Ave.,    San    Mateo. 

Filed  Feb.   27,   '26.     Dated  Feb.   23,  '26. 

Brown     coated     |1822 

Standing    finish    up    1822 

Completed    1822 

U.sual     35     days 1822 

TOTAL    COST,    $7288 

Bond,    none.      Limit,    70    working    days. 

Forfeit,   plans  and   specifications,   none. 


ALTERATIONS.     $1500;     E     Vz     LOT    40, 

Bellevue,   San   Mateo;    owner,   Dave 

Wisnom,     San     Mateo;     contractor, 

S.    A.    Wisnom,    San    Mateo. 
BUNGALOW  and  garage,   $4000;  Lot  14 
«        Blk    18,    The   Crescent,   San   Mateo; 
|f*-.'     owner,    Chas.    Hopper,    San    Mateo; 

contractor,     Leadley     &     Wiseman, 

San  Mateo. 
BUNGALOW,    $6000;    El    Cerrito    Park, 

Santa  Inez  Blk  G,  San  Mateo;  own- 
er,   Geo.    H.    Arthur,    16    Santa   Inez 

St.,    San   Mateo. 
BUNGALOW,  $3000;  Lot  7  Blk  41,  North 

E    St.,    San    Mateo;    owner,    Frank 

Costa,    140   R.   R.  Ave.,   San  Mateo; 

contractor,.    Manuel     Tansee,     P.    O 

Box  224,   Redwood  City. 
BUNGALOW     and     garage,     $3000;     25 

feet   Lots   10   and   12;   Lot   9   Blk   10, 

G    St.,    San    Mateo;      owner,      E.    F. 

Clements,  1006  5th  Ave.,  San  Mateo. 
ALTERATIONS,    $1000;    Lot    17    Blk    1, 

El   Camino   Real,    San   Mateo;   own, 

er,    R.    M.    Mickel,    800      El      Camino 

Real. 
BUNGALOW  and  garage,   $5000;  Lot  24 

Blk    12,    Benito    Ave.,    Burlingame; 

owner,    K.    V.    Unsworth;    contrac- 
tor, J.  M.  Zolski. 
BUNGALOW  and  garage,  $6000;  Lot  21 

Blk    5,    Hale      Drive,      Burlingame; 

owner,  Geo.  W.  Williams,   1140  Van 

Couver    St.,    Burlingame. 
BUNGALOW  and  garage,  $4000;  Lot  13 

Blk    15,    Lincoln    Ave.,    Burlingame; 

owner,  Geo.  B.  Childs,   1209  Lincoln 

St.,  Burjingame.   . 
BUNGALOW   and   garage,    $3500;    Lot    5 

Blk  36,  Bayswater  St.,  Burlingame; 

owner,  H.  H.  Randies,  1029  Paloma 

St.,   Burlingame. 
BUNGALOW  and  garage,  $4000;  Lot  22 

Blk    6,    Morrell    Ave.,    Burlingame; 

owner,   Chris  S'orensen. 
BUNGALOW  and  garage,   $5000;  Lot  34 

Blk    47,    Drake    Ave.,    Burlingame; 

owner,  Roy  Allen. 
RESIDENCE  and  garage,  $6000;  Lot  11 

Blk   12,  Ralston  Ave.,  Burlingame; 

owner,   J.   H.    Hahn,    715    Occidental 

Ave.,    Burlingame. 
BUNGALOW  and  garage,   $5000;  Lot   14 

Blk    12,      Crossway,       Burlingame; 

owner,  Chas.  L.  Bell. 
BUNGALOW  and  garage,  $5500;  Lot  15 

Blk    44,    Bernal   Ave.,      Burlingame; 

owner,   Neil   Donovan. 
BUNGALOW  and  garage,  $5000;  Lot   19 

Blk    8,    Polama    Ave.,    Burlingame; 

owner,     Mrs.     E.     Moorhouse,     1256 

Bernal  St.,  Burlingame;  contractor, 

E.    Tuck. 
BUNGALOW  and  garage,  $4000;  Lot  30 

Central    Ave.,    Burlingame;    owner. 

E.   A.   Olund. 
BUNGALOW  and  garage,  $6000;  Lot  23 

Blk    46,    Bernal    Ave.,    Burlingame; 

owner,  T.  N.  Gesso,  1200  Van  Couver 

St.,  Burlingame. 


-<5,- 


COMPLETION    NOTICES 


SAN   MATEO    COUNTY 


Recorded  Accepted 

Feb.  27,  1926— LOT  54  BLK  3,  Hill- 
crest,  Sail  Mateo.  Leo  J  Makela 
to  whom  it  may  concern.  Feb.  26,  1926 

Feb.  27,  1926— LOT  15,  Hermosa  Tct, 
Menlo     Park.       George     C     Stowell 

et  al   to  whom  it  may  concern 

P'eb.     27,     1926 

Feb.  27,  1926— N  BURLINGAME  AVE 
Com.  98  E  of  El  Camino  Real  th 
72,    Burlingame.      Pacific   Tel   &  Tel 

("■•o    to   James   H   Pinkerton   Co 

Feb.    17,    1926 

Feb.  27,  1926— LOT  1  BLK  34,  Easton 
No.  2,  San  Mateo.  Harold  L  Bum- 
baugh  to  whom  it  may  concern.. 
Feb.     20,     1926 

Feb.  27,  1926— LOT  7  BLK  8,  Sub  A, 
Wellesley  Park,  San  Mateo.  J  R 
Sanderson  to  whom  it  may  concern 
Feb.   20,   1926 


Mar.  1,  1926— LOT  11  BLK  3,  Crocker 
Estate  Tract,  San  Mateo.  Otto 
Osinghaus  et  al  to  R  M  Schaadt. 
Feb.    25,    1926 

Mar.  3,  1926— LOT  8  BLK  47,  Easton 
No.  4,  San  Mateo.  Dean  Mitchell 
to  whom   it  may  concern  .  .Mar.    1.   '26 

Mar.  3,  1926— NE  STATE  HIGHWAY 
40  SE  Santa  Cruz  Ave  th  42  E,  San 
Mateo.  Mercantile  Trust  Co  to  W 
P    Fuller    &    Co Feb.    27,    1926 

Mar.  3,  1926— PART  LOT  5  BLK  7, 
Burlingame  Land  Co.  O  Peder8«n 
to  Charles  Hemmer  et  al.Feb.  27,  1926 

Mar.  4,  1926— LOT  36  BLK  42,  Easton 
No.  3,  San  Mateo.  Wm  Short  et  al 
to   Thos   N   Gesso Feb.    25,   1926 

Mar.  5,  1926— LOT  3  BLK  4,  Villa 
Park,  Burlingame.  Thos  Muckles- 
ton    to   James   Home.  ..  .Mar.    2,    1926 

Mar.  5,  1926— PART  LOT  16,  Rousell 
Sub.,  San  Mateo.  Woodie  E  La 
Dieu  to  whom  it  may  concern... 
Mar.    5.     1926 

Mar.  6,  1926 — PART  LOT  8  OF  LOT 
2-B,  Bowie  Estate,  Hillsborough. 
Richard  M  Budd  to  Daley  Bros... 
Mar.    4.     1926 

Mar.  8,  1926— PART  LOTS  4  AND  5 
Blk   F,   San  Mateo   Heights.      James 

J    Dennison    to    E    S    Shaver 

Mar.    6,    1926 

Mar.  8,  1926— PART  LOT  7,  Corbett 
Sub.,  Burlingame.  Christian  Sor- 
ensen  to  whom  it  may  concern... 
Mar.    5,    1926 


LIENS  FILED 


SAN    MATEO    COUNTY 

Recorded  Amount 

Feb.    27,   1926— PART  LOT   9   BLK  11, 

EaKle  Hill  Add.   Redwood.      H   Bor- 

quin    et    al    vs    Daniel    J    McDonald 

et    al     $536.80 

Mar.  2,  1926—  S'W  PARK  AVE  AND 
San  Diego  St.,  Vista  Grand.  Golden 
Gate  Bldg  Material  Co  vs  George 
Godfrey  et  al  (2  liens) .... $250  each 
Mar.  3,  1926— PART  LOT  9  BLK  11, 
Eagle  Hill  Addn.,  Redwood.  Pro- 
gress Lumber  Co  vs  Daniel  J  Mc- 
Donald       ^ $922.74 

Mar.  4,  1926— PART  LOT  9  BLK  11, 
Eagle  Hill  Addn.,  Redwood.  San 
Mateo  Feed  &  Fuel  Co,  $393.80;  W 
P   Fuller   &   Co,   $81.35   vs   Daniel   J 

McDonald    et    al     

iMar.  4,  1926— LOTS  21,  22,  23,  24,  25 
and  26  Blk  4,  High  School  Park 
.Vddii  to  South  San  Francisco.  E 
ICserini  vs  Daniel  McKillop  et  al 
$62,80 


RELEASE  OF  LIENS 


SAN    MATEO    COUNTY 


Recorded                                             Amount 
Mar.    3,    1926— LOT    8    BLK    6.    Lomila 
Parl'C.   Wisnom  Lumber  Co  to  whom 
it     may     concern $583.10 


BUILDING     CONTRACTS 


SANTA   CLARA   COUNTY 


COTTAGE 

LOT  ON  WEST  GARFIELD  AVE.  near 
Willow    St.,    San    Jose.         All    work 
for  one-story  frame  cottage. 
Owner — W^   B.   Crofoot,   San  Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of   San   Jose   Bldg.,   San   Jose. 
Contractor — Robert   B.    Gray,    715    S-5th 

St.,   San  Jose. 
Filed  Mar.   13,  1926.     Dated  Mar.  10.  '26. 

Frame    erected    $1575 

Plaster    placed     1575 

Cottage    completed     1575 

Ufual    35    days 1575 

TOTAL  COST,  $6300 
Bond,  $3500.  Sureties.  J.  S.  Fillmore 
and  ('erlrude  A.  Gray.  Limit,  85  work- 
ing dnys.  Forfeit,  none.  Plans  and 
specifications    filed. 


DWELLING 

LOT    23    SAVEKER    SUED.    NO.    2,    San 
Jose.       .Ml       work       for      one-story 
dwelling  and  garage. 
Owner  — Edward    T.     Russell,     116    Fre- 
mont St..  San  Jose. 
A  rt-hitoct — .\'one. 

Contractor — Howard       S.       Waltz,       132 
Balbach    St.,    San   Jose. 

Filed    Mar.    12,   '26.      Dated   . 

Buildings    enclosed    $1100 

1st  coat  plaster  finished 1100 

On    completion    1100 


Usual    35    days 1100 

TOTAL  COST,  $4400 
Bond,  $2200.  Sureties,  Leo  H.  Chein 
and  Gertrude  S.  Hurff.  Limit,  75  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications  filed. 


CANNERY  BLDG. 

LOT    NEXT    TO    CANNERY   BUILDING 
of  Schuckel  &  Co.,  Sunnyvale.     All 
work    for    cannery    building. 
Owner — Schuckel    &   Co.,    Inc.,    16   Cali- 
fornia St.,   San   Francisco. 
Architect — F.    L.    Martin,    80    S-Wlllard 

St.,  San  Jose. 
Contractor — Bridges     &     Munto'n,     San 

Jose. 
Filed  Mar.  11,  '26.     Dated  Mar.  9,  '26. 

May     1,     1926 $2500 

June     1,     1926 2500 

July    1,     1926 3000 

Aug.     1,     1926 3000 

Sept.    1,    1926 3200 

And    every    sum      out      standing 
after  July   1,   1926,   owners   agree 

to    pay   Interest   at    6% 

TOTAL  COST,  $14,200 
Bond,  $7000.  Sureties,  Joseph  Ruaeo 
and  A.  B.  Ross.  Limit,  June  1,  1926. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

NW  EMERSON  ST.  100  N  Melville  Rd., 

Palo  Alto.     All  work  for  one-story 

frame  residence  and   garage. 

Owner — Susan  W.  Tyng  Ross,  Palo  Alto 

Architect — Charles  K.   Sumner,   57   Post 

St.,   San  Francisco. 
Contractor — Osborne    &    Knight. 
Filed  Mar.  10,  '26.     Dated  Mar.   8,  '26. 

Frame    completed    $20(5 

Plastering   finished    2065 

Work    completed     2065 

Usual    35    days 2065 

TOTAL  COST,  $8260 
Bond,  $4130.  Sureties,  Paul  M.  P. 
Merner  and  J.  T.  Pierce.  Limit,  100 
working  days.  Forfeit,  none.  Plans 
and    specifications    filed. 


COTTAGE 

LOT   12,   El   Nido  Tract,   San   Jose.     All 
.work    for    7-room    and    bath    frame 
cottage. 
Owner  —   C.    Yannotta,    693    Bird   Ave., 

San  Jose. 
Architect — None. 
Contractor — Wm.     Regel,     945     Delmas 

St.,   San  Jose. 
Filed   Mar.    11,   '26.      Dated  Mar.   10,   *26. 

Frame   up   and   roof  on $1682 

1st  coat  inside   plaster  on 1582 

Building    completed     1582 

Usual    35    days 1582 

TOTAL  COST,  $6328 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


DWELLLNG,    ETC. 

NE  CHAPMAN  ST.  AND  NW  EMORY 
St.  NW  125XNE  80  Pt.  Lots  9  and 
10  Blk  12,  Chapmon  and  Davis  Tct., 
San  Jose.  All  work  for  frame 
dwelling  and  improvements. 
Owner — Bruno  Genovesi,   322  N-7th  St. 

San  Jose. 
Arcliitect — None. 
Contractor — Angelo    Banducci. 
Filed  Mar.    11,   '26.     Dated  Mar.   11,  '26. 

Frame    and    roof   up $1750 

Plastering     finished     1750 

Building     completed     1760 

Usual    35    days 1750 

TOTAL  COST,  $7000 
Bond,  $3600.  Sureties,  E.  R.|  Langley 
and  G.  Genoves.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


RESIDENCE.  5-room,  $3200;  No  424 
Gardner  St..  San  Jose;  owner,  W. 
Dimmit,  Premises;  contractor,  C 
Jensen,   424   .\uzerais   St.,   San   Jose 

RESIDENCE,  6-room.  $4850;  Schiele 
St.  near  The  Alameda;  owner,  Wm 
H.  O'Neil,  50  Sierra  Ave.,  San  Jose 

RESIDENCE,  5-room,  $4250;  Elm  and 
Polhemus  Sts.,  San  Jose;  owner 
Harry  Dowell,  974  Emory  St.,  Saii 
Jose. 

ROTARY  lifts  (2).  $1200;  Market  and 
S.in  Carlos  Sts.,  San  Jose;  owner 
.Associated  Oil  Co.,  79  New  Mont- 
gomery St..  San  Francisco. 

RESIDENCE,  7-room,  $6330;  Bird  St 
opp.  Jerome  St.,  San  Jose;  own- 
er, C.  Yanotta,  General  Delivery, 
San  Jose;  contractor,  Wm.  Regrel 
945  Delmas  St.,  San  Jose. 
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RESIDENCE,  4-rooin,  $850;  San  An- 
tonio and  33rd  Sts.,  San  Jose;  own- 
er, J.  W.  Bryant,  Rt.  1,  Box  33, 
Livingston;  contractor,  J.  J.  Bry- 
ant,  Rt.   1  Box  338  E,  San  Jose. 

RESIDENCE,  5-room,  $3900;  21st  St. 
near  San  Antonio  St.,  San  Jose; 
owner.  J.  T.  McCart,  775  Rosa  St., 
San  Jose. 

SERVICE  station  and  accessory  build- 
ing, $700;  No.  1221  W.  San  Carlos 
St.,  San  Jose;  owner,  Mike  Malvini. 
852  Vine  St.,  San  Jose. 

RESIDENCE,  5-room,  $4850;  Hoover 
St.  near  Pershing,  San  Jose;  owner, 
Alvin  M.  Jacl^son,  775  E-San  Fer- 
nando S't.,   San  Jose. 

RESIDENCE,  6-room,  $4950;  Pershing 
St.  near  Hoover,  San  Jose;  owner, 
G.  S.  Carpenter,  480  E-Virginia  St., 
San  Jose. 

RESIDENCES  (2)  4-room,  $2500  each; 
Empire  St.  near  Ninth  St.,  San 
Jose;  owner,  S.  Cautania,  Prem.; 
contractor,  S.  DiCola,  511  E- 
Empire  St.,  San  Jose. 

RESIDENCE,  5-room,  $6000;  Palm 
Haven  Ave.  near  Hartford,  San  Jose 
owner,  Edith  Daley,  Public  Library 
Sai  Jose;  contractor,  L.  C.  Rossi, 
965  Willow  Glen  Way,  San  Jose. 

RESIDENCE,  5-room,  $3000;  Newhall 
and  Park  Sts.,  San  Jose;  owner. 
Matt  Boden,  720  O'Brien  Court,  San 
Jose. 

COTTAGE,  3-ro>m,  $800;  34th  St.  near 
St.  James,  San  Jose;  owner,  F. 
Driskell,  501   E-Julian  St.,  San  Jose 

COTTAGE,  4-room,  $1600;  No.  239  N- 
Ninth  St.,  San  Jose;  owner,  E.  H. 
Preston,  Premises;  contractor,  E. 
L.  Wolfe,  911  Clintonia  St.,  San 
Jose. 

RESIDENCE,  5-room,  $3500;  Taylor 
St.  near  San  Pedro,  San  Jose;  own- 
er, S.  F.  Bernard,  Rt.  2,  Box  64  E. 
San  Jose. 

RESIDENCE,  4-room,  $3200;  Randoll 
St.  near  Morse,  San  Jose;  owner, 
Sarah  Martin,  Randoll  Ave.,  San 
Jose;  contractor,  A.  J.  Neilson,  156 
S-20th   St.,   San  Jose. 

COTTAGE,  4-room  $990;  No.  1071 
Luther  St.,  San  Jose;  owner,  W. 
Beneventi,  Prem.;  contractor,  D. 
Amoroso,    939    Park    St.,    San    Jose. 

RESIDENCE,  4-room,  $1800;  No.  429 
Roval  Si.,  San  Jose;  owner,  R. 
Circigliano,  336  Willow  St.,  San 
Jose;  contractor,  Sam  Devito,  Box 
195,   Meridian    Rd.,    San   Jose. 

RESIDENCE,  5-room,  $4000;  Snyder 
St.  near  Delmas  St.,  San  Jose;  own- 
er, Percy  Sherburne,  955  Califor- 
nia St.,   San  Jose. 

RESIDENCE,  4-room,  $3250;  Taylor  St. 
near  San  Pedro,  San  Jose;  owner, 
S.  F.  Bernard,  Rt.  2,  Box  64  E,  San 
Jose. 

ALTERATIONS,  $1000;  No.  160  9-13th 
St.,  San  Jose;  owner,  Chas.  M. 
O'Brien,  Premises;  contractor, 
Whiteside  Davidson  Co..  26th  an.i 
San    Antonio    Sts.,    San    Jose. 

FACTORY  building,  small,  $1985;  Au- 
zerais  St.  near  Minor.  San  Jose; 
owner,  Engfer  Rug  Co.,  488  Au- 
zerais  St.,  San  Jose;  contractor, 
Morrison  Bros.,  76  W-San  Antonio 
St.,   San  Jose. 

RESIDENCE,  6-room,  $4400;  Park  St. 
opp.  Shasta,  San  Jose;  owner,  E.  T. 
Russell,    101    E-San    Fernando    St., 


San   Jose;   contractor,   H.    S.   Waltz, 

132  Balbach   St.,  San   Jose. 
RESIDENCE,    5-room,    $2250;    Grant   St. 

near  Almaden,   San  Jose;   owner,  A. 

Gugliemo,    159   Grant  St.,  San   Jose. 
RESIDENCE,   one   and   one-half-story   6 

room,    $7000;    Park    St.    near    Sierra, 

San    Jose;    owner,    B.    J.    Smith,    276 

Mariposa   St.,    San    Jose. 


Saturday,    March    20,    1926 

LIENS  FILED 


COMPLETION    NOTICES 


SANTA  CLARA  COUNTY 

Recorded  Accepted 

Mar.    9,    1926— LOT    41,    Mrs.    Wuensche 

Tract,    San    Jose.      Laura    E.    Mort- 

ensen    to   whom    it   may   concern... 

Mar.    8,     1926 

Mar.  9,  1926 — MARY  AVE,  Sunnyvale 
F  C  Simoes  to  whom  it  may  con- 
cern  Mar.    9,    1926 

Mar.  9,  1926— NW  OAK  ST.  and  SW 
Dana  St.  NW  50xSW  100  Pt  Lot  1 
Blk  4  R  3  S  Villa  Lands,  Mt.  View. 
J  W  Osborne  and  R  C  Knight  to 
whom    it    may    concern .  .Mar.    6,    1926 

Mar.  9,  1926 — LOT  25  Narvaez  Rcho 
Tract,  S'an  Jose.  Arthur  G  Moore 
to  whom  it  may  concern.  Mar.  9,  1926 

Mar.  9,  1926— LOT  23  Narvaez  Rcho 
Tract,   San  Jose.     B  G   Reynolds   et 

al    to    whom    it    may    concern 

March     8,     1926 

Mar.  10,  1926— SE  JULIAN  AND  16th 
Sts.,  San  Jose.  Geo  W  Schwind  to 
whom    it    may   concern.  .Mar.    9,    1926 

Mar.  10,  1926 — W  FIFTH  ST.  40  N 
William  St.  N  39.88  xW  104,  San 
Jose.  Hazel  E  Sweet  to  whom  it 
may   concern Mar.    9,    1926 

Mar.  10,  1926 — LOT  10,  Delwood 
Park,  San  Jose.  Bert  Gamble  et  al 
to  whom   it  may  concern .  .Mar.  9,  '26 

Mar.  10,  1926— NE  THIRD  ST.  44% 
SE  Whitton  Ave  SE  44%xNE  80, 
San  Jose.  Thomas  G  Gion  to  whom 
it    may    concern Mar.    10,    1926 

Mar.  10,  1926 — PTN  LOT  4,  Sub.  of 
Blk  92,  Palo  Alto.  Angebell  M 
Griffiths  to  whom  it  may  concern. 
Mar.     7,    1926 

Mar.  10.  1926 — E  Settle  Ave  8.02  S 
line  bet.  Lots  13  and  14  S  33.33  NE 
135.02  NW  30.1  SW  135  to  beg 
Part  Lot  14,  Smith  Villa  Tract,  San 
Jose.  S  T  Mason  et  al  to  whom  it 
may   concern Mar.    9,    1926 

Mar.  11,  1926 — ON  0.384  ACRES  Part 
Lot  7,  Glen  Una  Ranch  No.  1,  San 
Jose.  Augusta  W  Duisenberg  to 
whom   it   may   concern.  .  .Mar.   4,   1926 

Mar.  11,  1926— LOT  20  BLK  6,  Sun- 
nyvale. Elfie  Brailey  to  whom  it 
may    concern Mar.     8,    1926 

Mar.  12,  1926— LOT  18  BLK  2,  South 
Lincoln  Park,  San  Jose.  Ralph  B 
Riggs  to  whom  it  may  concern... 
Feb.     15,     1926 

Mar.  12,  1926— PTN  LOT  20  BLK  5, 
Devine  Survey  No.  1,  San  Jose. 
Julia  E  Wolfe  to  whom  it  may 
concern    Mar.    10,    1926 

Mar.  12,  1926— LOT  20  Narvaez  Rcho 
Tract,  San  Jose.  Arthur  G  Lantz 
et  al  to  whom  it  may  concern... 
March    11,    1926 


SANTA  CLARA  COt NTV 

Recorded  Amount 

Mar.  9,  1926 — SE  SAN  JOSE-OAK- 
land  Road  and  Calaveras  Road  S 
149.10  E  243.84  N  149.10  W  243  to 
beg,  San  Jose.  A  J  Nielsen  vs 
Frank   A  Amaral  Jr  et  al $499.05 

Mar.  11,  1926— SE  SAN  JOSE-OAK- 
land  Road  and  Calaveras  Road  S 
149.10  E  243.84,  San  Jose.  Wm 
Serpa  vs  Frank  A  Amaral  Jr  et  al 
$236.34 

Mar.  11,  1926— LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  T  W  von  Hacht 
vs    J    E    Quails $38 

Mar.  11,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto  T  W  von  Hacht  vs 
J     E    Quails $46 

Mar.  11,  1926 — LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  T  W  von  Hacht 
vs    J     E    Quails $45.40 

Mar.  11,  1926— LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  T  W  von  Hacht 
vs   J    E    Quails $26.68 

Mar.  11,  1926— LOT  7  BLK  P,  South- 
gate,  Palo  Alto.  The  Minton  Co  vs 
A     L     Uhler $193 

Mar.  U,  1926— LOT  7  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co    vs    A    L   Uhler $515  10 

Mar.  12,  1926— LOT  7  BLK  B,  West 
Gate  Sub.,  Palo  Alto.  P  E  O'Hair 
&  CO  vs  A  L  Uhler $143 

Mar.  12,  1926— W  FIRST  ST.  77.21 
N  St.  John  St.  66  on  First  St.  by 
137,  San  Jose.  John  W  Huggard 
vs    C    H    Letcher $198  50 

Mar.  12,  1926— LOTS  2  TO  8  BLK  P, 
Southgate,  except  Lots  7  and  8 
Palo     Alto.       O    Tellefson     vs    A    L 

Uhler      $460.S5 

# 

RELEASE  OF  LIENS 

SANTA  CLARA  COUNTY 

Kucorded                                               Amount 
Mar.   12,   1926— LOTS  7,   8  AND   9  BLK 
5,  Southgate,  Palo  Alto.     O  Tellef- 
son   to  A  L   Uhler 

4 

BUILDING     CONTRACTS 


SACRAMENTO     COUNTY 


RE^CORDED 

DWELLING 

NO.  4421  Y  ST.,  Sacramento.  One- 
story  5-room  frame  dwelling  and 
garage. 

Owner — Mr.  and  Mrs.  E.  L.  McCabe. 

Architect — None. 

Contractor— G.  O.  Griffith,  4320  12th 
St.,    Sacramento. 

Filed   Mar.    1,   '26.     Dated  . 

TOTAL  COST,   $2900 


PERMIT.S 

DWELLING,  4-room  and  garage,  $1600; 

No.     5610    5th       Ave.,       Sacramento; 

owner,    Mabel    Woerner,    3510    12th 

Ave.,    Sacramento. 
DWELLING,  4-room  and  garage,  $3500; 

No.    1808      1st      Ave.,      Sacramento; 

owner,    A.    I.    Rowen,    1816    T    St., 

Sacramento. 


BJaram  (Ccnatrurttntt  E^pnrtsi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FHANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doom.    Snub 

Framen    and    Monldlnsrd  

JERROLD  AVE.  A  VARNEVia^D  AVE. 

Mission  901-902-903-904  San  Francisco 


Phone  Franklin   94()0j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchfnge 


Saturday,  March   20,   1926 
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DWELLING.  5-room  and  garage,  |4960; 
No  1217  47th  St.,  Sacramento, 
owner,  H.  R.  Rolufs  2512  L  St., 
Sacramento;  contractor,  B.  Hi. 
Sydenstricker,  1615  24th  St.,  Sac- 
ramento. »OOftA. 

DWELLING,  5-room  and  garage,  JZZOO, 
No  2153  Perkins  Way,  Sacramento 
owner,  Harry  Smith,  2590  17th  St., 
Sacramento.  tocnn- 

DWELLING,  5-room  and  garage,  ?2500, 
No.  3109  Freeport  Road,  iSacra- 
mento;  owner,  I.  R.  Panzin,  220  V 
St.,   Sacramento. 

DWELLINGS  (3),  5-room  and  garages 
13750  each;  No.  2501-2533  and  2540 
7th  Ave.,  Sacramento;  owner,  L.  J. 
Miller,    932    41st    St.,    Sacramento. 

HOTEL  38-room  over  stores,  $12,000; 
No.  509-5131/2  K  St.,  Sacramento; 
owner,  A.  Georgi,  17OOV2  K  St., 
Sacramento;  contractor,  I.  Gieitzer, 
3123   39th   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  2964  44th  St.,  Sacramento;  own- 
er, Mrs.  Joe  Maggore,  2964  Stock- 
ton Blvd.,  Sacramento;  contractor, 
F.  E.  Thompson,  3303  62nd  St., 
Sacramento.  .„^„„ 

DWELLING,  6-room  and  garage,  $6000; 
No  4632  Folsom  Blvd.,  Sacramento 
owner,  Thos.  B.  Hunt,  1510  30th 
St.,    Sacramento. 

DWELLINGS  (2)  5-room  and  garages, 
$3950  each;  No.  2700  and  2756  9th 
Ave.,  Sacramento;  owner,  N.  H. 
Lund,    2656    9th    Ave.,    Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  1829  Beverly  Way,  Sacramento 
ownor,  Kenneth  Patterson,  1917 
10th   tot.,   Sacramento. 

DWELLINGS  (2)  4-room  and  garages, 
$1850  each;  No.  1933  Burnett  Way, 
Sacramento;  owner,  Ray  Dart,  1304 
N  St.,  Sacramento;  contractor,  G. 
O.   Griffith,   4320   12th  St.,   Sacto. 

DWELLING,  5-room  and  garage,  $3700; 
No.  1601  47th  St.,  Sacramento;  own- 
er, F.  L.  Terra,  1712  W  St.,  Sacra- 
mento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  4882  T  St.,  Sacramento;  owner, 
T.  Mulligan,  City  Hall,  Sacramento 
contractor,  L.  Millspaugh,  2264  Ger- 
ber   Ave.,   Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  1333  56th  St.,  Sacramento;  own- 
er, Alice  G.  Handy,  2501  C  St.,  Sac- 
ramento; contractor,  Harry  Handy, 
2501    C    St.,    Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  1812  Beverly  Way,  Sacramento; 
owner,  R.  A.  Person,  1809  1st  Ave., 
Sacramento. 

DWELLING,  6-room  and  garage,  $6900; 
No.  1201  39th  St.,  Sacramento;  own- 
er, A.  Jacobs,  Howe  Apts.,  Sacra- 
mento. 

DWELLING,  5-room  and  garaee,  $3974; 
No.  3958  Y  St.,  Sacramento;  owner, 
E.  C.  Woodward,  1716  Q  St.,  Sac- 
ramento; contractor,  Wm.  .A. 
Theilbahr,  1114  Del  Paso  Blvd., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2750; 
No.  5233  N  St.,  Sacramento;  own- 
er, Franklin  Ennis,  2441  Mont- 
gomery Way,   Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  4301  2nd  Ave.,  Sacramento; 
owner,  U.  S.  Steeves,  521  38th  St, 
Sacramento. 

DWELLING,  5-room  and  garage,  $290$; 
No.  2414  24th  St.,  Sacramento;  own- 
er, C.  T.  Chimson,  2814  D  St.,  Sac- 
ramento. 

DWELLING.  7-room  and  garage,  $6000; 
No.  2432  Marshall  Way,  Sacra- 
mento; owner,  E.  A.  Coarum,  2533 
Portola  Way,   Sacramento. 

REMODEL  front  of  building  and  gen- 
eral repairs,  $2000;  No.  806  6th  St., 
Sacramento;  owner.  Western  Meat 
Co.,   806    6th    St.,    Sacramento. 

ADD  2  stores  and  2-room  apartments, 
$2600;  No.  1900  34th  St.,  Sacramento 
Owner,  Mary  Bocquel,  720  2nd  St., 
Facramento;  contractor,  G.  O. 
Oriinth.  4320   12th  Ave.,  Sacramento 

DWELLING,  5-room  and  garage,  $2500; 
.\o.  4319  12lh  Ave.,  Sacramenio; 
sf-rvice  station,  $650;  No.  4320  12th 
.Ave..  Sacramento;  owner,  H.  M. 
Richter,  Folsom;  contractor,  G.  O. 
'iritfith,  4320  12th  Ave.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3300; 
No.  542  42nd  St.,  Sacramento;  own- 
er, E.  J.  McCoon,  3741  7th  Ave., 
Sacramento;  contractor,  Cowgill  & 
Hill,  North   Sacramento. 


DWELLING,  4-room  and  garage,  $2600; 
No.  3033  San  Carlos  Way,  Sacra- 
mento; owner,  C.  J.  Hopkinson,  1318 
25th    St.,    Sa'Cramento. 

DWELLING,  5-room  and  garage,  $3000 
No.  1729  40th  St.,  Sacramento;  own- 
er, Marion  E.  Munro,  3560  1st  Ave., 
Sacramento;  contractor,  Stahl  & 
Munro,   750   42nd  St.,   Sacramento. 

STORE  building,  $2000;  No.  3035  24th 
St.,  Sacramento;  owner,  I.  Christie 
1045    38th    St.,   Sacramento. 

DWEL'LING,  5-room  and  garage,  $2800; 
No.  309  26th  St.,  Sacramento;  own- 
er, Eva  Hill,  1715  13th  St.,  Sacra- 
mento; contractor,  W.  A.  Menzies, 
1103  O  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  2525  C  St.,  Sacramento;  owner, 
T.  L.  Nightingale,  2420  F  St.,  Sac- 
ramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

Mar.  9,  1926— LOT  7  BLK  12  — ,  Sac- 
ramento.     M    J    and    Anna    M    Fur- 

lotte  to  whom  it  may  concern 

Mar      9      1926 

Mar.'  Vl", "  1926— new'  S.'  P.    STATION, 
Sacramento.     Southern   Pacific  Co 
to  whom   it  may  concern. Mar.  5,  1926 

Mar.  12,  1926— RIDGE  PARK,  Sacra- 
mento. Robert  W  and  Carrie  L 
Brown  to  whom  it  may  concern.. 
Mar.     12,     1926 

Mar.  12,  1926— LOT  41,  Col.  Heights 
Amnd,  Sacramento.  Frank  Werner 
and  John  C  Vaughn  to  whom  it  may 
concern Mar.    12,    1926 

Mar.  9,  1926— S  100  FT.  OF  W  50  FT. 
Lot  1  and  W  40  of  S  100  Lot  2,  I, 
J,  12th  and  13th  Sts.,  Sacramento. 
J  Frank  to  whom  it  may  concern. 

Mar.   1,   1926 

» 

LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

Mar.     10,     1926— LOT    309,    Homeland. 
Tony    Brazil    vs    Ingolf    Wathne... 

$1*2.50 

Mar.  10,  1926— LOT  50x150  in  Lot  4 
Blk  N,  North  Sacramento  -Addition 
No.  4,  Sacramento.  J  M  Bobick  vs 
.\  J  and  Hilda  T.  Crawford.  .  $204.93 
Mar.  10,  iy26— PTN  LOT  4  BLK  N 
North  Sacramento  Addn  No.  4.  J 
M    Bobick    vs    A      J   and      Hilda      T 

Crawford      $165.24 

Recorded                                                  .Amount 
Mar.   11,   i:i26— W   V2   LOT  1,  P,  Q,  7th 
and  8th  Sts.,  Sacramento.  J  O  Mur- 
phy   vs    James    -Anastasiow $32 

BUILDING  CONTRACTS 


FRESNO    COl  \TV 


PERMITS 

SERVICE    station,      $1000;      No.       1421, 

Merced    St.,       Fresno;       owner,       t! 

Booras,    441      Ferger      St.,      Fresno; 

contractor,   John    Gamber. 
DWELLING  and  garage,  $6000;  No.   576 

Clinton    St.,    Fresno;    owner,    J.    E. 

York,   906   Broadway,   Fresno. 
DWELLING,    $3000;    No.      1402      E      St 

Fresno;    owner,    Tony    Tolesco. 
PU.VIP    HOUSE    and      oil      tank,      $3.->00; 

Butler   and   O    Sts.,    Fresno;    owner. 

Standard  Oil  Co. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

SaiT;uiU'nto,    IMacerviile, 
Nevada  City,  Reno 

SACR.\MF.NTO    OFFICK 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


DWELLINGS  (2)  and  garages,  $2000 
and  $1100  respectively;  No.  1903 
G  St.  and  No.  1535  Yosemlte  Ave.. 
Fresno;    owner,    Dan    Malone. 

BALL  room,  $35,000;  No.  1725  Broad- 
way, Fresno;  owner,  Fresno  Nata- 
torium  Co.;  contractor,  Jas.  L. 
Daly,    1525    Fulton    St.,    Fresno. 

DWELLING,  $2300;  No.  445  E  St.,  Fres- 
no; owner,  John  Schneider. 

DWELLING,  $2750;  No.  345  E  St., 
Fresno;  owner.  Jack  Neilmeler; 
contractor,    Adams    Haas. 

DWELLING,  $4000;  No.  1294  Adoline 
St.,  Fresno;  owner,  Geo.  Johnson; 
contractor,   L.   J.   Berg. 

DWELLING,  $2500;  No.  203  Fresno  St.. 
Fresno;  owner,  Luig  Greico;  con- 
tractor,  Tony  Cerone. 

STORE,  $3000;  No.  1652  F  St.,  Fresno; 
owner,  Vito  Prudente,  Premises; 
contractor,  J.  C.  Day,  3038  Nevada 
St.,  Fresno. 


COMPLETION    NOTICES 


FRESNO    COUKTY 


Recorded  Accepted 

Mar.  9,  1926— LOTS  3  AND  4  BLK  4 
Highland  Villa,  Fresno.  W  M 
Thompson  to  whom  it  may  concern 

Marf.     8,     1926 

Mar.  9,  1926— LOTS  12  AND  13  BLK 
5,  Clovis.     Benj  Di  Donato  to  W  D 

Stephenson Mar.     6,     1926 

Record'^d  Accepte^d 

Mar.  13,  1926 — LOTS  21  AND  22, 
Whitehouse  Tract,  Fresno.  L  D 
Lynd    to    whom    it   may   concern... 

Mar.    9,    1926 

Mar.  10,  1926— LOTS  37  AND  38  BLK 
3,  Roedding  Addn,  Fresno.  C  L 
Saylor  to  whom  it  may  concern.. 
Mar.    9,    1926 


LIENS  FILED 


FRESNO    COUNTY 


Recorded                                               Amount 
Mar.    13,    1926 — LOTS   1    AND    2    BLK 
52,    Fresno.         C    E      McMullin      vs 
Kaminkawa   and   Est   John   J   Ben- 
nett  Jr $100 

Mar.  10,  1926— LOTS  1  TO  4  BIK  87, 
Fresno.  Elevator  Supply  Co,  Inc 
vs    Pacific    Tel    &    Tel    Co $713 

BUILDING     CONTRACTS 


SAN  JOAQ.UIN  COUNTY 


RECORDED 

STORE  BLDG. 

LOT      1    BLK    9    East,    Stockton.        All 

work   for  one-story   store   building. 
Owner — Albert  C.  and  Edwin  S.  Parker 

and    Mrs.    R.    B.    Oullahan,    941    N. 

Van   Buren   St.,  Stockton. 
Architect — None. 
Contractor — F.     E.     Daniels,     1029     W. 

Park     St.,     Stockton. 

Filed    .      Dated    Mar.    5,    '26. 

TOTAL     COST,     $7731 

RFJSIDENCE  and  garage,  $3500;  No. 
1450  S-Union  St.,  Stockton;  owner. 
F.    E.    Fairchilds. 

.ADDITION  of  2  rooms,  $1000;  No.  1531 
E-Wainut  St.,  Stockton;  owner,  F. 
Iliff. 

PUBLIC  garage,  $9500;  No.  138  S-Sut- 
ter  St.,  Stockton:  owner,  B.  C. 
Martin;  contractor,  Lewis  &  Green 
(.  ommercial  &  Savings  Bank  Bide. 
Stockton. 

.STORAGE  shed,  $4000;  No.  505  W- 
Lindsay,  Stockton;  owner,  Califor- 
nia Navigation  &  Improvement  Co. 
El  Dorado  &  Channel  Sts.  Stock- 
ton. 

OFFli^  E  building,  $2000;  No.  640  North 
Union   St.,   Stockton;   owner,   Stock- 
ton   Milk    Co.;      contractor.      T.      E 
U  illiamson,    1859      W-Park      Ave 
Stockton.  ■' 

UESIDE.XCE  and  garage,  $4000;  No 
2222  Crafton  Way,  Stockton;  own- 
er, .Archie  Igo,  1152  N-Union  St.. 
Stockton.  • 

KP.i'AIK  store  buMdlnr.  13000;  No.  «S1 
?","^1"*^'"  ^♦-  Stockton;  owner.  Geo 
K.  Davis,  1215  E-Rose  St..  Stock- 
ton. 

RESIDENCE  and  garage,  $4700-  No 
1..02  W-Harding  Way.  Stockton] 
owner,  F.  J.  McEnny.  614  N-Sutter 
i)t..  Stockton;  contractor,  F  W 
Fetter. 
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Saturday,    March    20,    1926 


COMPLETION  IVOTICES 


P  VN   JOAQ,UIN    COUNI-Y 


Recorded  A ccepted 

Mar.  9,  1926— LOT  12  BLK  26,  Sup- 
plement to  Survey  No.  2999, 
Stockton.  William  Peenstra  to 
whom  it  may  concern ...  Mar.  8,  1926 
Mar.  10,  1926— LOT  8  BLK  25,  Sub 
of  Tuxedo  Park,  Stockton.  M  A 
Van  Slyke  and  wife  to  Charles 
Garfield Mar.    10,    1926 


BUILDING     CONTRACTS 


COiNTRA    COSTA    COUNTHT 


PERMITS 

COTTAGE,  $3200;  N  Ripley  St.,  bet.  8th 
and  9th  Sts.,  Richmond;  owner,  W. 
E.  Anderson,  3000  Barrett  St.,  Rich 
mond. 

COTTAFE,  $2100;  N  Nevin  Ave.,  bet. 
45th  and  46th  Sts.,  Richmond;  own- 
er, L.  M.  Moors,  120  Bissell  St.; 
Richmond;  contractor,  J.  A.  Gag- 
erstum,  1135  Chanslor  St.,  Rich- 
mond. 

COTTAGE,  $2800;  E  Ventura  9ve.,  bet 
Garvin  and  Solano  Sts.,  Richmond; 
owner,  W.  H.  Pharo,  43rd  St.  and 
Macdonald   Ave.,    Richmond. 

COTTAGE,  $4600;  E  Hayes  St.,  bet. 
Barrett  and  Roosevelt  Sts.,  Rich- 
mond; owner,  J.  W.  Dietrich,  813 
23rd  St.,  Richmond;  contractor,  C. 
Overaa,  2105  Roosevelt  St.,  Rish- 
mond. 

COTTAGE,  $2300;  W  43rd  St.,  bet. 
Nevin  Ave.  and  Barrett,  Richmond 
owner,  John  F.  Carter,  2025  Mac- 
donald  Ave.,   Richmond. 

COTTAGE,  $3500;  S  Nevin  Ave.,  bet. 
Key  and  Carlstin  Sts.,  Richmond; 
owner,  K.  J.  Henning,  500  Key, 
Richmond. 


COMPLETION    NOTICES 


SAN   JOAQUIN    COUNTY 

Recorded  Accepted 

Mar.  10,  1926— N  58  LOT  58,  Parker 
Villas,  Stockton.  John  L  McCray 
to  A  A  Perry Mar.    10,    1926 


LOS    ANGELKS    STRUCTURAL.    STEEL. 
IMPORTATIONS    ANNOUNCED 


Los  Angeles  and  S-uthern  Califor- 
nia's building  activities  and  industrial^ 
expansion  necessitated  the  importation' 
by  Southern  California  fabricators  of 
125,506  tons  of  structural  steel  and 
steel  plates  during  1925,  a  gain  of  47,- 
326  tons  above  the  total  for  the  pre- 
ceding year,  according  to  figures  made 
public  by  the  California  Institute  of 
Steel    Construction. 

During  the  last  year,  54,082  tons  of 
structural  steel  arrived  in  the  harbor 
in  comparison  with  31,658  tons  for 
1024,  an  increase  of  22,424  tons.  Steel 
plate  shipments  into  Los  Angeles  har- 
bor averaged  2000  tons  a  month  more 
in  1925  than  in  the  year  previous,  the 
total  being  71,484  tons,  or  24,902  tons 
over  the   1924   total  of  46,582  tons. 

Structural  steel  shipments  reflected 
the  building  demand  as  early  as  March 
31  last  year,  the  Institute's  report  de- 
clared. Only  slight  gains  over  the 
monthly  totals  of  the  preceding  years 
were  made  by  the  plate  imports,  how- 
ever, until  August,  when  10,622  tons  of 
this  material  was  received,  establish- 
ing the  high  level  for  the  year. 


OAKLAND'S    INDUSTRY    GROWTH 


More  than  1500  industries  are  now 
doing  business  in  Oakland  and  the 
East  Bay  district,  a  survey  just  com- 
pleted by  the  Oakland  Chamber  of 
Commerce  reveals.  In  the  district  from 
Richmond  on  the  north  to  Hayward  on 
the  south  there  are  1055  manufactur- 
ing plants,  employing  42,190  persons  at 
a  cost  of  $57,374,163  annually.  Manu- 
factured products  of  the  1055  plants 
are  valued  at  $337,909,692  yearly.  These 
industries  have  invested  in  land  $20,- 
389,698,  in  buildings  $32,003,853  and  in 
equipment  $59,321,363,  making  a  total 
investment  of  $111,714,914. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plaiie  and  specifications  may  be  filed  by  Architects,  Eng^ineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Archltecta,  Eng^lneers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
thia  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work   Is  let. 


SOVIET     GOVERNMENT     ENGINEERS 
TO   STUDY   U,   S.  ENGINEERING 


The  Soviet  government,  eager  to 
profit  by  American  technical  skill,  is 
sending  two  commissions  of  engineers 
to  the  United  States.  One  party  left 
Mascow,  March  10.  It  consists  of  Pro- 
fessor Ivan  Alexandroff,  Leon  Trotzky's 
assistant  in  the  state  electro-technical 
department;  B.  Viteroff  of  the  Ukrain- 
ian state  planning  commission,  and 
Ivan  Tchiczevski,  representative  of  the 
state  electrical  trust.  These  engi- 
neers, after  passing  a  brief  period  in 
Germany  and  France,  will  come  to 
America,  where  they  will  remain  four 
months  to  study  hydroelectric  plants 
and  other  American  engineering  en- 
terprises with  a  view  to  introducing 
their  methods  into  Russia.  They  are 
interested  especially  in  American  grain 
elevators.  The  other  commission, 
heated  by  Boris  Cohen,  chairman  of 
the  state  milling  trust,  will  go  to  the 
United  States  to  study  engineering 
methods   and   machinery. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,etc.,this"Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  f  orspecimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper! 
G.  &.  C.  Merriam  Co.,  Springfield,  Mass. 


J.  A.  MOHR  &  SON 

General  Paliittns  Contraet*ra 
Speoiallcta  la 

G impressed  Air  Painting 
and  Sand  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dlesc 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


t-ublication    Office 
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ermanence 


Schumach 

Office 

210  American  Bank  Building,  S  F. 


conom 


\y 


Wall 


Warehouses 

Sin  Iraiicisco  OakUuid 

San  Rafael 
Sail  Joso  Sfodi'.oii 


Comfi 


KOEHRINC 


Mixer 

Four-cylinder 
Gasoline 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  -work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Danilie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  c  arging 
skip,  or  low  charging  hcpper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with    automatic    water  measuring    tank,    and    Light  Duty   Hoist. 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^r  13!)     T  •^vnsend    Street 

^^^  San   y-'rancisco,  Calif. 

\  Please  send  me  by  return   mall 

'  complete  information  on  Koehring 

Dandie  Light  Mixer.  Also  price  with 
equipment  as  follows: 


Representatives : 

HARRON.  RICKARD  &  McCO>F,  CO., 

139  Townsend  Street  San  Francisco.  Calif. 

HARRON.  RICKARD  &  McCONE  CO., 

225  So.  San  Pedro  Street  Los  Angeles.  Calif. 
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LXT3IBER    SEASONED    IN    DAY    OR 
LESS  BY  NE^V  PROCESS 


.\n  Associated  Press  dispatch  from 
Stockholm,  says:  By  a  high  vacuum 
process,  invented  by  a  Swedish  engin- 
eer, fresh  cut  lumber  is  now  "sea- 
soned" in  a  day  or  less,  sufficiently 
for  the  carpenter's  bench.  Thus  green 
birch  boards  become  ready  for  the 
finest  furniture  in  20  hours;  spruce 
and  pine  in  30,  and  oak  in  40.  Such 
artificially  "cured"  lumber,  moreover, 
is  free  from  cracks,  warps  and  "blue" 
spots.  On  sliding  rollers  the  planks  are 
put  inside  the  long  air-tight  chambers, 
where  they  are  first  heated  by  steam 
coils  and  then  pumped  dry  by  the 
vacuum  process  which  is  99.9  per  cent 
perfect.  This  procedure  is  r^^peated  ac- 
cording to  the  nature  of  the  wood. 


HOMES   AND    MORE   HOMES 

In  29  cities  and  towns  of  the  Bay 
region,  including  San  Francisco,  the 
East  Bay  cities,  the  Peninsula  to  San 
Jose  and  the  Mavjin  county  towns, 
50,722  new  homes  have  been  built  in 
the    last    five   years. 


While  visiting  at  the  University  of 
California,  Dr.  William  Otis  Hotchkiss, 
President  of  the  Michigan  College  of 
Mines,  who  is  making  a  survey  of 
colleges  of  mining  and  universities 
throughout  the  country,  lauded  the 
state   institution. 

As  guest  of  Dean  Frank  H.  Probert, 
he  was  entertained  at  a  luncheon  at 
the  Faculty  Club,  at  which  President 
W.  W.  Campbell,  members  of  the  de- 
partment of  mining  and  metallurgy, 
and  of  the  U.  S.  Bureau  of  Mines  were 
present.  The  jlay  was  spent  in  inspect- 
ing the  university  grounds  and  build- 
ings. 

"I  am  overcome  by  the  loveliness  of 
your  campus,"  he  told  a  student.  "The 
university  from  which  I  graduated, 
Wisconsin,  is  noted  for  its  beautiful 
setting,  but  I  can  say  that  your  campus 
surpasses   it  in  beauty. 

"Your  university  is  remarkable,  not 
alone  for  its  beauty,  but  for  the  cooper- 
ation of  the  members  of  the  faculty, 
the  wise  interest  that  the  regents,  who, 
are  men  of  importance  in  your  state, 
take  in  the  afflairs  and  activities  of  the 
students.  I  note  particularly  the  ab- 
sence of  professional  jealousy,  which  is 
often  apparent  in  other  institutions. 
This  may  not  seem  so  important  to  the 
students  themselves,  but  if  the  admin- 
istration changes  several  times  in  a  few 
years,  as  it  does  in  universities  run  by 
politics,  then  you  would  realize  how 
fortunate  you  are  to  have  a  faculty 
which  cooperates  with  the  leading  citi- 
zens in  your  state  and  takes  an  active 
interest  in  your  welfare.  It  is  no  won- 
der that  you  have  here  one  of  the  finest 
institutions  that  I  have  had  the  pleas- 
ure to  visit." 

Dr.  Hotchkiss  is  making  a  survey  of 
colleges  of  mining  and  universities 
throughout  the  country.  Previous  to 
his  appointment  to  the  presidency  of 
the  Michigan  College  of  Mines  he 
served  as  state  geologist  in  Wisconsin. 
During  the  war  he  served  on  a  special 
board  appointed  by  the  federal  govern- 
ment to  deal  with  problems  arising 
from  the  shortage  of  essential  minerals. 

The  visitor  is  woll  known  as  a  geolo- 
gist and  civil  engineer,  and  is  a  mem- 
ber of  a  large  number  of  scientific  so- 
cieties. Recognition  has  been  awarded 
his  work  by  the  United  States  Geolo- 
gical   Society. 


M.VTHEWS        CONSTRICTION        CO.M- 

PANY    SIES    IRRIGATION 

DISTRICTS 


ASPH.4LT   P.WEMENTS   IN    11KK5 


That  the  great  increase  in  the  use 
of  motor  cars  and  trucks  on  country 
roads  and  city  streets  with  the  conse- 
(liient  demand  for  paved  thoroughfares 
lias  brought  about  a  growth  of  nearly 
150  per  cent  since  1919  in  the  yardage 
of  asphalt  paving  laid  throughout  the 
country  is  shown  in  the  annual  report 
of  J.  E.  Pennybacker,  secretary  and 
general  manager  of  The  Asphalt  Asso- 
ciation, which  has  just  been  made  pub- 
lic. The  asphalt  yardage  last  year,  ac- 
cording ti  early  reports  was  140.000.- 
000  sq.  yds.,  compared  to  55,700,000  sq. 
yds.  in  1919,  73,800,000  sq.  yds.  in  1920, 
71.200,000  in  1921,  89,900,000  in  1922. 
108,000,000  in  1923  and  124,800,000  sq. 
yds.   in   1924. 


The  Mathews  Construction  Co.  has 
filed  a  lien  in  Tuolumne  county  of 
$103,320  against  the  Oakdale  and  the 
South  San  Joaquin  Irrigation  Districts, 
alleged  to  be  due  for  construction  of 
the  Melones  reservoir  railroad  and 
wagon  road.  C.  J.  Mathews  of  the 
company  informed  the  directors,  how- 
ever, that  it  is  simply  to  protect  the 
company  against  any  unjust  claims  that 
might  be   filed. 

The  districts  are.  holding  up  10  per 
cent  of  the  total  allowance  for  build- 
ing the  dam  until  all  claims  are  settled, 
and  the  court  suits  in  which  the  dis- 
tricts are  made  defendants  along  with 
the  Mathews  Construction  Co.  are  dis- 
missed. 

The  Mathews  Construction  Co.  claims 
that  under  its  contract  it  should  have 
received  a  total  of  $317,820  for  con- 
struction of  the  railroad  and  wagon 
road,  and  had  in  fact  been  paid  but 
$214,500.  The  amount  claimed,  $103,- 
320,  does  not  cover  alone  the  10  per 
cent  withheld  by  the  district,  but  also 
additional  amounts  withheld  because 
of  suits.  There  is  also  some  difference 
between  the  estimates  submitted  by 
the  contractors  and  those  approved  by 
the    engineers. 


FIRE        RESIST.\NCE       OF       HOLLOW 
Bl  ILDING   TILE    SHOWN   IN    TESTS 


For  several  years  the  Bureau  of 
Standards,  Department  cf  Commerce  has 
been  conducting  tests  on  hollow  tile  In 
cooperation  with  the  Hollow  Building 
Tile  Association.  These  tests  are 
planned  to  yield  more  reliable  infor- 
mation than  is  now  available  on  the 
properties  of  hollow  tile,  such  as  the 
strength  of  walls  and  their  ability  to 
withstand  the  effects  of  severe  fires. 
The  annual  progress  report  which  has 
just  been  issued,  is  concerned  princi- 
pally with   fire  tests. 

For  these  tests  walls  16  feet  long 
and  11  feet  high  were  built,  and  placed 
so  as  to  form  one  wall  of  a  furnace. 
The  fire  in  the  furnace  during  a  test 
is  regulated  so  that  a  temperature  of 
1700  degrees  F  is  reached  after  one 
hcur,  and  2150  degrees  F  at  the  end 
of  six  hours,  if  the  wall  does  not  fail 
previously. 

The  tests  show  the  effectiveness  of 
the  walls  In  preventing  spread  of  fire. 
Some  of  the  lighter  8-inch  walls  after 
several  hours  exposure  became  hot 
enough  on  the  unexposed  side  to  set 
cotton  or  excelsior  on  fire,  and  this 
was  taken  as  a  sign  of  failure.  None 
of  the  walls  failed  by  actual  collapse. 
The  test  showed  the  great  value  of  a 
protective  coat  cf  cement  or  gypsum 
plaster  when  walls  are  subjected  to 
fire.  The  heavier  8-inch  walls  and  the 
12  and  16-inch  walls  showed  very  good 
fire  resistance. 

These  tests  are  considered  of  great 
value  to  the  industry  and  to  the  pub- 
lic in  that  they  provide  reliable  data 
on  the  extent  to  which  hollow  tile 
walls  can  be  relied  upon  for  protection 
in  case  of  fire. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Gas  consumers  of  Calitornia  are  now 
getting  their  gas  at  190,000  a  month 
less  than  they  were  paying  at  the  be- 
ginning of  1925,  says  an  announcement 
by  the  State  Railroad  Commission. 
This  saving  is  the  result  of  the  policy 
of  basing  gas  rates  on  the  price  of 
the  crude  oil  from  which  gas  is  made. 
Every  ten-cent  change  in  the  barrel 
rate  for  oil  automatically  changes  the 
gas  rate,  and  in  1925  consumers 
promptly  got  the  benefit  of  three  re- 
ductions  in   oil   prices. 


The  greatest  mineral  production  in 
the  historj'  of  California  is  expected 
durins  the  present  year,  even  exceed- 
ing the  production  total  of  1925,  which 
approximated  $250,000,000  and  broke 
all  pievicus  records,  according  to  State 
Mineralogist  Lloyd  L.  Root.  Several 
important  strikes  have  already  been 
made  in  the  gold  bearing  territories, 
and  increased  mining  activities 
throughout  the  State  generally  point 
toward  a  gain  over  the  $13,000,000  gold 
production  total  of  last  year. 


Labor  strikes  will  soon  become  a 
thing  of  the  past  because  labor  and 
capital  are  draAving  closer  together 
for  better  mutual  understanding  and 
aibitration  will  take  the  place  of 
open  breaks.  General  Secretary  A.  G. 
Gilson  told  the  California  building 
trades  council  in  convention  at  Marys- 
ville. 


State  Railroad  Commission  has 
granted  authority  to  construct  a  sub- 
way under  the  Southern  Pacific  tracks 
in  Seventh  Street  at  Gcss  Street,  Oak- 
land, the  cost  of  the  project,  estimated 
at  $400,000,  to  be  borne  by  the  city  of 
Oakland,  the  county  of  Alameda  and 
tl  e    Southern    Pacific    Railroad. 


A  resolution  placing  its  officers  on 
record  to  inaugurate  a  campaign  to 
bring  about  the  five-day  week  so  that 
all  members  of  the  building  crafts 
may  have  Saturday  off,  was  passed  at 
the  annual  convention  of  the  State 
Building  Trades  Council  held  recently 
in    Marysville. 


Constitutionality  of  the  Arizona  law 
providing  for  distribution  of  highway 
funds  raised  by  taxation  on  the  basis 
of  75  per  cent  to  the  various  counties 
was  upheld  by  the  state  supreme  court 
in  denying  an  injunction  against  the 
building  of  the  north  and  south  high- 
way   through    Cochise    county. 


Herbert  Charles  Stone,  secretary  and 
manager  of  the  Los  Angeles  Building 
Material  Dealers'  Credit  Association, 
died  in  that  city  March  13  of  heart 
disease  after  an  illness  of  three  weeks. 
He   was   40   years  old 


Due  to  the  continued  illness  of  W. 
D.  Harrington,  the  city  trustees  of 
Tracy,  declared  the  office  of  city  en- 
gineer vacant  and  appointed  E.  G.  Fin- 
lay   to   the   position. 


The  scale  for  journeymen  electrical 
workers  in  Portland,  Ore.,  was  ad- 
vanced to  $10  a  day,  with  a  5-day 
week,   on   March   1. 


Santa  Barbara  has  been  selected  as 
the  1927  convention  city  of  the  Cali- 
fornia State   Building  Trades  Council. 


More  than  $1,000,000,000  will  be 
spent  for  roads  in  the  United  States 
during  1926,  the  bureau  of  public  roads 
reports  on  the  basis  of  estimates  re- 
ceived from  all  states.  The  total  for 
construction  and  maintenance,  $1,030,- 
286,948  includes  $118,768,488  of  federal 
aid  funds  available  to  the  states;  a 
probable  expenditure  of  $598,590,948  by 
state  highway  departments;  and  an 
estimated  $431,696,000  expenditure  by 
counties  and  Iccal  units.  The  money 
will  be  used  to  construct  29,216  miles 
of  road  and  maintain   234,582  miles. 


The  Interstate  Commerce  Commis- 
sion sustained  the  complaint  of  Cali- 
fornia and  other  Pacific  Coast  lum- 
ber shippers  against  trans-continental 
rates  proposed  to  become  effective 
April  15  to  points  in  Ohio  which  were 
5  cents  per  100  pounds  higher  than 
present  group  rates  for  similar  dis- 
tances. The  higher  rates  would  have 
applied  from  the  Pacific  Coast  to  Rip- 
ley and  Manchester,  Ohio.  The  com- 
mission ordered  the  present  group 
rates  maintained. 


Federal  Construction  Company  of 
San  Francisco  has  been  sued  for  $51,- 
750  by  Miss  Edith  M.  Sprague,  who 
alleges  in  her  complaint  that  a  truck 
owned  by  the  construction  company 
collided  with  her  machine  on  the  high- 
way ten  miles  north  of  Bakersfield  last 
December,  and  as  a  result  of  which 
she  is  no  longer  able  to  speak  distinct- 
ly and  that  her  vision  has  been  Jm'- 
paired  due   to  the  accident. 


A  raise  of  $1  a  day  for  journeymen 
carpenters,  beginning  April  1st,  and 
smaller  raises  in  the  other  crafts  are 
announced  under  an  agreement  said  to 
have  been  peaceably  reached  between 
the  labor  organizations  and  the  em- 
ployers of  Yuba  and  Sutter  Counties. 
Contracts  covering  the  change  have 
been   signed. 


J.  J.  Jessup,  former  town  engineer 
of  San  Anselmo,  has  started  suit 
against  that  town  for  $2550,  alleged 
to  be  due  him  for  engineering  services 
in  connection  with  the  improvement  of 
Morningside  Court.  The  town  trus- 
tees refused  to  approve  warrants  de- 
manding the  payment. 

In  ten  years,  says  the  American  Gas 
Association,  the  use  of  gas  in  industry 
has  grown  1000  per  cent,  and  in  six 
years  the  number  of  gas-flred  house- 
heating  systems  has  grown  2000  per 
cent. 

In  1913,  the  year  before  the  World 
War,  the  total  electrical  energy  gen- 
erated by  central  stations  totaled 
thirteen  billion  kilowatt  hours;  last 
year  the  total  exceeded  fifty-nine  bil- 
lion kilowatt  hours. 

A  bulletin  issued  by  the  National 
Safety  Council  states  that  in  ten  years 
the  United  States  Steel  Corporation  ex- 
ponded  $9,763,063  for  accident  preven- 
tion work  but  the  returns  totalled  $14,- 
609,920. 

Proposition  to  issue  bonds  of  $1,900,- 
000  to  finance  construction  of  bridges 
within  the  Los  Angeles  city  limits,  will 
be  submitted  to  the  voters  of  that  city 
at  the  April  election, 


ALONG  THE  LINE 


C.  B.  Woodson,  division  engineer  tor 
the  California  Highway  Commission  at 
Fresno,  has  tendered  his  resignation, 
effective  April  1.  He  plans  to  enter  pri- 
vate business  in  Los  Angeles.  Mr. 
Woodson  was  one  of  the  oldest  engin- 
eers with  the  commission  in  the  point 
of  service.  He  was  appointed  to  the 
post  of  engineer  in  charge  of  Division 
Six  on  January  1,  1912,  and  has  con- 
tinued in  that  capacity  ever  since.  He 
supervised  many  large  construction 
projects  in  the  San  Joauin  Valley  dis- 
trict, most  recent  among  which  is  the 
new  all-year  highway  into  the  Yose- 
mite  Valley.  State  Highway  Engineer 
Morton  says  he  has  not  yet  decided 
up:n   a   successor   to   Woodson. 


Steps  looking  toward  the  eventual 
reclamation  of  4,160,000  acres  of  land 
in  Arizona  and  the  development  of 
more  than  5,000,000  horse  power  by 
hydroelectric  methods  available  to  Ari- 
zona, California,  Utah,  Nevada,  Colo- 
rado, Wyoming  and  New  Mexico,  were 
taken  by  the  state  of  Arizona  in  filing 
on  eleven  dam  sites  on  the  Colorado 
river  within  the  state.  The  contem- 
plated project  would  have  an  initial 
cost  of  $300,000,000  and  would  develop 
abcut  as  much  horsepower  as  is  de- 
veloped in  the  entire  United  States  by 
water   power  at   the   present   time. 


James  Henderson  Childs,  associate 
member  of  the  American  Society  of 
Civil  Engineers,  has  been  appointed 
zone  engineer  of  the  U.  S.  Fidelity  & 
Guaranty  Co.,  with  headquarters  at  724 
S.  Spring  St.,  Los  Angeles.  His  ter- 
ritory will  include  California,  Arizona, 
Oregon,  Washington  and  Nevada,  but 
his  chief  operations  will  be  in  southern 
California. 

Clarence  Murray,  45,  superintendent 
of  Plant  No.  22  of  the  Sun-Maid  Raisin 
Growers  at  Caruth"-s  and  former  city 
engineer  ot  Fresno,  died  at  his  home  in 
(  aruthers,  March  16.  Previous  to  hold- 
ing the  position  of  city  engineer  of 
Fresno,  Mr.  Murray  was  engaged  in  the 
KU'Veying   business   in    that    city. 


Supervisors  of  the  northern  coun- 
ties of  California  have  agreed  to  at- 
tend a  convention  in  Sacramento  the 
middle  of  April,  when  organization 
work  for  the  benefit  of  this  end  of  the 
state  will  be  discussed.  Twenty  coun- 
ties will  be  represented  at  the  session. 


Offices  of  the  Oakland  Port  Com- 
mission will  be  located  on  the  fourth 
floor  of  the  Oakland  Bank  Building, 
arrangements  for  a  suite  of  five  rooms 
having  been  completed,  It  is  announced 
by  Commissioner  of  Public  Works  Le- 
1  oy  Goodrich. 

L.  R.  Phillips,  Fred  L.  Johnston  and 
George  W.  McComber  have  been  ap- 
pointed to  comprise  the  Santa  Barbara 
City  Harbor  Commission.  Harry  J. 
Doulton  has  been  named  to  serve  in  an 
advisory    capacity. 
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ORGANIZATION  NEWS 

bavInK     a     lilrect    connection    vrlth    thr   conntractlen    Indaatir    are    InTlted    to    avboilt    nma    for    puhliri 

tion  In  tJila  department. 


"SAVE     THE     SURFACE"     CAMPAIGN 
BRINGS     HEALTHY    RETURNS 


By  its  "Save  the  Surface  Campaign" 
the  paint  and  varnish  industry  of  the 
United  States  has  doubled  its  business 
In  four  years,  one  year  less  than  the 
time  set  for  reaching  that  goal.  Now 
it  has  adopted  a  new  slogan,  "Triple 
the  Industry  by  1931."  That  means 
an  effort  will  be  made  to  increase  the 
volume  of  business  three  times  in 
comparison  with  the  business  done  in 
1921.  This  "Save  the  Surface  Cam- 
paign" has  produced  results  because 
the  people  back  of  it  have  not  been 
afraid  to  spend  some  money  for  adver- 
tising. According  to  the  balance  sheet 
of  the  campaign  for  1925,  a  total  of 
$207,144.08  was  raised,  practically  all 
of  it  by  subscription.  There  was  paid 
out  for  advertising  $158,114.3.5  and  for 
publicity  $19,235.57,  the  balance  being 
required  for  administration,  including 
salaries,  printing,  etc.  Of  course  many 
time  the  campaign  appropriation  for 
advertising  was  spent  directly  by 
manufacturers  and  dealers  individually. 
All  of  which  emphasizes  the  fact  that 
in  order  to  make  money  it  is  necessary 
to  spend  money  Naturally  results  are 
gauged  by  the 'amount  e.xpcnded  and 
the  wisdom  with  which  it  is  distribut- 
ed.— Southwest   Bldr.    &    Contr. 


TRADE  AGREEMENTS 


The  United  States  Department  of 
Labor  recently  published  Bulletin  No. 
393  entitled  "Trade  Agreements,  1923 
and  1924."  This  is  the  first  attempt  on 
the  part  of  the  department  to  publish 
an  entire  Bulletin  of  trade  agreements 
although  copies  of  agreements  have 
appeared  from  time  to  time  in  the 
various  publications  issued  by  the 
Bureau  of  Labor  Statistics.  During 
the  years  1923  and  1924  the  Depart- 
ment received  copies  of  over  four 
thousand  agreements,  of  which  about 
175  appear  in  the  Bulletin.  Copies  of 
the  Bulletin  may  be  obtained  from  the 
office  of  the  Superintendent  of  Docu- 
ments, Government  Printing  Office, 
Washington.  D    C. 


COOPERATIVE    BUYING     AND     SELL- 
ING DEFE.\TS  AMERICAN  PLAN 


Bert  Ward,  of  San  Jose,  secretary  of 
the  Santa  Clara  county  building  trades 
council,  at  the  annual  convention  of 
the  state  building  trades  council  in 
Marysville  declared  that  the  open  shop 
in  San  Jose  has  been  defeated  through 
the  cooperative  buying  and  selling  of 
building  materials.  The  money  bor- 
rowed, he  said,  all  has  been  paid  back 
and  the  cooperative  department  now 
operates  at  a   profit. 


RENO     PAINTERS     ORGANIZE 


Washoe  County  Master  Painters'  As- 
sociation has  been  organized  at  Reno, 
Nevada.  Officers  are:  O.  Iv.  McGinty, 
president;  William  Ailing,  vice-presi- 
dent; Al  Brundidge,  secretary-treasurer 
and  Harry  Curtain,  Bert  Heagney  and 
.Tohn  Byassee,  trustees.  IMcGinty  in 
announcing  the  formation  of  the  asso- 
ciation said  the  purpose  of  the  organi- 
zation was  to  offer  better  service  and 
protection  to  the  public  as  well  as  for 
the   benefit   of   the    master   painters. 


Public   Works   by   Day   Labor   Hit 

In  U.  S.  Commerce  Chamber  Report 


Objection  to  the  growing  practice 
of  constructing  public  work  by  day 
labor  rather  rather  than  by  the  con- 
tract system,  en  the  ground  that  the 
day  labor  method  results  in  waste,  in- 
efficiency and  high  costs,  is  contained 
in  a  repoi  t  prepared  by  a  special  com- 
mittee of  the  Chamber  of  Commerce  of 
the  United  States.  The  report  will  be 
submitted  for  consideration  at  the 
coming  annual  meeting  of  the  National 
rhanibcr  to  be  held  in  Washington  in 
May. 

It  is  estimated  by  the  committee  that 
about  $300,000,000  is  expended  annually 
in  this  country  for  public  work  by  the 
day   labor  method. 

"This  method  in  public  construc- 
tion," the  report  goes  on  to  say, 
means  that  public  officials,  political  or 
appointive,  and  not  often  chosen  for 
office  because  cf  their  training  and 
success  as  construction  managers,  as- 
sume charge  of  great  projects  without 
furnishing  any  guarantee  to  the  pay- 
ing public  of  either  cost,  quality  or 
time  of  completion. 

"It  is  a  system  which  develops  the 
menace  of  government  in  business,  and 
in  which  the  forces  of  political  ambi- 
tion and  power  tend  to  replace  the 
free  play  of  competition  and  individual 
ability.  It  is  a  menace  to  quality  of 
work  because  the  designing  depart- 
ment, the  inspection  department  and 
the  construction  department  are  in  ef- 
fect one  and  the  same.  There  is  no 
disinterested  check  upon  changes  in 
plans,  methods,  materials  or  labor  ef- 
ficiency. Responsibility  for  costs  and 
the  duty  of  passing  judgment  on  qual- 
ity cannot  properly  repose  in  the  same 
agency. 

"The  day  labor  method  fosters  in- 
efficiency and  laziness  in  labor.  Pay- 
rolls are  likely  to  be  excessive,  and  it 
is  common  knowledge  that  the  lowest 
man-hour  output  is  to  be  found  on  pub- 
lic work  done  by  day  labor. 

"Under  the  day  labor  method,  tax- 
payers have  no  assurance  that  the 
money  they  provide  by  bond  issues,  as- 
sessments or  taxes  will  ultimately  pro- 
duce the  proposed  structure.  No  surety 
bond  company  guarantees  such  a  pro- 
ject, and  no  public  official  or  body  ever 
assumes  any  financial  responsibility. 
When  the  money  is  gone,  Congress  or 
the  people  are  asked  for  more. 

The  first  step  to  be  taken  to  curb 
this  practice,  in  the  opinion  of  the 
committee,  should  be  legiislation  to 
give  the  public  in  any  community  an 
opportunity    to   compare   actual    results 


'"btained    under    the    day    labor    method 
and    under    the   contract    method. 

"This  opportunity,"  the  committee 
says,  "is  lacking  now  because  the  usual 
accounting  methods  of  public  bodies 
make  it  piactically  impossible  to  ob- 
tain the  real  costs  of  day  labor  pro- 
jects. Equipment  is  used  between  dif- 
ferent departments  without  charge. 
Replacements,  automobiles,  overhead, 
salaries,  office  supplies,  traveling  ex- 
penses and  many  other  items  of  cost 
ordinarily  are  ctiarged  to  general  ac- 
counts instead  of  to  specific  projects. 
Depreciation,  obsolescence  and  main- 
tenance frequently  are  entirely  omit- 
ted from  jib  costs.  Liability  for  per- 
sonal injuries  usually  is  met  out  of 
general    funds. 

"The  public  should  be  fully  informed 
at  all  stages  of  public  construction.  If 
the  work  is  to  be  done  by  contract,  th& 
public  should  have  an  opportunity  to 
know  what  contractors  are  invited  to 
bid  on  the  work,  and  the  reasons  in 
case  the  contract  is  not  awarded  to  the 
lowest  bidder.  If  the  engineer  in 
charge  desires  to  make  an  important 
change  in  the  plans  he  should  be  re- 
quired to  set  forth  fully  his  reasons 
for  making  the  change  and  give  op- 
portunity for  those  opposing  it  to  be 
heard.  This  applies  whether  the  work 
is  being  done  by  day  labor  or  by  con- 
tract." 

With  a  view  to  securing  the  needed 
public  enlightment  in  connection  with 
the  carrying  on  of  all  public  work, 
the  committee  makes  the  following 
specific    recommendations: 

"I'lans  and  specifications  for  public 
work  sh-uld  be  completely  prepared 
in  advance  and  filed  as  a  permanent 
public   record. 

■Based  on  these  plans,  the  engineer 
or  architect  should  make  a  public  esti- 
mate of  cost  of  the  work. 

"Competitive  bids  should  be  widely 
sought  and  when  received  should  be- 
come a  mattevr  of  public  record  for  fu- 
ture reference. 

"A  modern  accounting  system  should 
be  established,  which  will  show  accu- 
rate and  complete  costs,  to  apply  when- 
ever  wirk    is   to  be  done  by  day  labor. 

"On  completion  of  the  work,  sworn 
itemized  statements  of  the  final  costs 
as  shown  by  such  accounts  sh^^uld  be 
filed  as  a  public  record,  in  order  that 
the  public  may  compare  results  with 
both  the  original  estimate  and  the  con- 
tractors bids.  This  statement  should 
include  in  detail  any  changes  made  in 
the  original  plans." 


OFFICERS   ELECTED 


W.  H.  George  has  been  re-elected 
president  of  the  San  Francisco  Build- 
ers" Exchange.  Emil  Hogberg  was 
elected  first  vice-president,  D.  J.  Sul- 
livan, second  vice-president  and  James 
Pinkerton,  third  vice-president.  R_  J. 
H.  Forbes  was  re-elected  secretary  and 
Alexander  Mennie,  treasurer. 


Cadillac  Hotel,  Detroit,  Mich.,  April 
6,  7  and  8.  The  convention  program 
will  bo  a  focus  of  oil  burning  infor- 
mation and  the  exposition  will  be  the 
largest  exhibit  of  oil  burning  and  auxi- 
liaiy  equipment  ever  shown  under  one 
roof. 


I'OHTLVNU    .\RtHlTECT    DEAD 


OIL     BIRXER     .4SS'N.     TO     CONVENE 


The  third  annual  convention  and  ex- 
position of  the  American  Oil  Burner 
Association    will    be   held   at   the   Book- 


Emil  Schacht,  Portland.  Ore.,  archi- 
tect, dropped  dead  in  that  city  March 
4.  Death  was  due  to  heart  disease.  He 
was  71  years  old.  He  is  survived  by  a 
son   and  five  daughters. 
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r.  S.  I.l'MBER  COMPANIES  ARE 
TIRMXG    TO    FORESTRY 


One  of/  the  cheering  aspects  of  for- 
estry in  the  United  States  is  that  the 
lumbermen  are  manifesting  a  continu- 
ally keener  interest  in  raising'  crops  of 
timber,  according  to  the  Forestry  Di- 
vision of  the  University  of  California. 
Som?  notable  examples  of  lumber  con- 
cerns which  have  gone  into  the  busi- 
ness of  raising  their  timber  as  well  as 
cutting  it  are  the  Bjgalusa  Lumber 
Company  of  L  uisiana,  the  redwood 
operators  of  California,  Long-Bell 
Lumber  Company  of  Washington,  and 
the  Crown-Willamette  Papei  Company, 
with  operations  in  all  three  coast 
states. 

The  particularly  gratifying  feature 
rf  this  attitude,  according  to  M.  E. 
Krueger.  professor  of  forestry  at  the 
University  of  California,  is  that  there 
is  still  time  in  the  case  of  our  Pacific 
Coast  forests  to  grow  crops  of  timber 
ready  for  the  axe  when  the  present 
virgin  stands  are  depleted.  This  means, 
he  says,  that  the  Pacific  Coast  will 
never  liave  to  pass  through  such  a 
catastrophe  of  cut-over  lands  and  at- 
tendant problems  as  have  the  lumber 
regions  of  earlier  days.  However,  Pro- 
lessor  Krueger  also  sounds  the  warn- 
ing that  there  is  real  danger  that  there 
will  not  be  a  sufficient  number  of 
men  trained  in  forestry  to  carry  on 
tl^e  work.  The  future  possibilities  of 
the  profession  are  so  great,  in  view  of 
the  new  attitude  on  the  part  of  the 
lumbermen,  he  says,  as  to  offer  a  real 
call  to  young  men  who  crave  a  pro- 
fess! :n  in  which  there  is  still  much 
pioneering    to    be    done. 


I'.  S.  STEEL,  EXPORTS 


Export  of  iron  and  steel  from  the 
United  States  in  January  were  174,585 
gros.s  tons,  a  gain  of  23  per  cent  over 
both  the  preceding  month  and  January, 
1S25.  according  to  the  Department  of 
Commerce.  Impcrts  droiJped  from  98,- 
PST  tons  in  December  to  79,067  tons  in 
January.  Products,  which  showed  the 
lirincipal  gain  in  exports,  were  boiler 
Uibes,  welded  pipe,  tinplate,  galvanized 
sheets,  rails  and  rail  accessories.  Of 
'he  month's  exports  Canada  took  31 
per  cent  and  Japan  12  per  cent.  Decline 
in  imports  was  largely  in  pig  iron, 
ferrD  alloys  and  scrap,  although  cast 
ir:n  pipe  and  other  tubular  products 
entered  in  comparatively  small 
amounts.  Largest  imports  were  from 
United  Kingdom,  18,261  tons.  Belgium 
sent  us  12,945  and  Germany  12,101  tons. 


L.  A.  BUILDING  CODE  CHANGES  FOR 
SCHOOLS    CONTEMPL.4TED 


Complete  revision  of  the  Los  An- 
geles building  ordinance  in  regard  to 
all  school  buildings  was  endorsed  by 
the  Board  of  Building  and  Safety  Com- 
missioners, with  the  adoption  of  a 
resolution  introduced  by  Commissioner 
W.  H.  Antram.  The  board  instructed 
Superintendent  of  Building  J.  J.  Bac- 
kus to  prepare  and  present  a  draft  of 
an  amendment  to  the  building  code 
which  will  restrict  school  buildings  to 
fireproof  construction  and  provide  for 
other  -safety  conditions.  A  special 
class  for  all  school  buildings  was 
urged  by  Antram,  who  declared  they 
should  be  taken  completely  out  of 
classes    A,    B,    C    and    D. 


DERRICK    WANTED 


Frank  M.  Allen  Co.,  422  Mclntyre 
BIdg.,  Salt  Lake  City,  Utah,  is  in  the 
market  for  a  steel  guy  derrick,  90  to 
110  ft.  boom,  five  to  ten  ton  capacity  at 
full  reach.  Will  consider  smaller  der- 
rick of  greater  capacity,  also  electric 
hoist   for  same. 


Is   Workman  -  Employe  -  or 

An   Independent  Contractor? 

By    Warren    H.     Pillsbury,    Counsel,    Industrial     Accident     Commission 


The  question  of  whether,  in  a  given 
case,  a  workman  is  an  employe  or  in- 
dependent contractor,  presents  more 
difficulty  than  any  other  question  raised 
in  proceedings  before  the  industrial 
accident  commission.  On  account  of 
the  complexity  of  the  issues  involved, 
it  will  not  be  possible  in  the  space  of 
a  short  article  to  give  a  clear  answer 
to  the  problem.  A  discussion  of  the 
general  principles  involved  and  of  par- 
ticular classes  of  cases  which  have 
arisen  in  the  past  may,  however,  be  Of 
some  assistance  in  handling  contro- 
versies  in   which   this  question   arises. 

The  Workmen's  Compensation  Act 
covers  only  employers  and  employes, 
and  its  safety  provisions  are  applicable 
only  to  places  of  employment.  A  per- 
son for  whom  work  is  being  done  is 
not  subject  to  the  act,  if  the  men  en- 
gaged in  the  work  are,  as  to  him,  In- 
dependent contractors  and  not  em- 
ployes. 

In  determining  which  relationship 
exists  the  courts  of  California  have 
concerned  themselves  principally  with 
four  tests,  no  one  of  which  is  wholly 
determinative,  but  all  of  which  are  of 
value  in  deciding  on  which  side  of  the 
line  the  particular  case  falls.  These 
are: 

(1)  A  right  of  direction  and  control 
over  the  details  of  the  work.  (2)  The 
existence  of  an  independent  calling. 
(3)Payment  of  a  specified  recompense 
for  a  specified  result.  (4)  The  mode  of 
payment   generally. 

Of  these  the  first  is  the  most  im- 
portant. Concerning  this  test  of  di- 
rection and  control,  it  is  readily  ap- 
parent that  where  the  employer  gives 
authoritative  directions  to  his  men  con- 
cerning the  details  of  the  way  in  which 
the  work  is  to  be  done,  the  workman 
is  serving  as  an  employe.  An  inde- 
pendent contractor  agrees  to  provide 
a  satisfactory  result,  produced  by  hi"? 
own  skill  and  labor,  instead  of  under- 
taking merely  to  furnish  labor  under 
the  direction  of  another.  He  usually 
works  on  his  own  time,  furnishes  his 
own  tools  and  can  not  be  corrected  or 
disciplined  so  long  as  the  completed 
product  is  up  to  the  agreed  specifica- 
tions as  to  time  of  delivery  and  quality. 
Where  the  superior,  however,  fixes  the 
hours  during  which  the  workmen  shall 
be  on  the  job,  makes  rules  and  regula- 
tions for  their  conduct,  requires  the 
portions  of  the  work  to  be  done  in  a 
particular  order  or  in  a  particular 
manner,  and  gives  detailed  instructions, 
the  work  is  being  performed  under  a 
contract  of  employment. 

It  is  important  to  note  that  the  test 
is  not  the  exercise  of  direction  and 
control,  but  the  existence  of  a  right  of 
direction  and  control  In  many  in- 
dustries a  skilled  workman  is  so  well 
acquainted  with  his  job  that  little  or 
no  direction  is  necessary.  A  large 
amount  of  freedom  is  often  inherent  in 
the  nature  of  the  work,  and  the  ab- 
sence of  evidence  of  actual  control  is 
not  fatal  to  the  existence  of  an  em- 
ployement.  Of  the  understanding  is 
such  that  the  employer  can  exercise 
control  when  he  wishes  to,  it  is  sufli- 
cient.  As  stated  by  one  court,  the  test 
is  whether,  if  the  employer  gives  a 
direction,  it  is  the  dufy  of  the  work- 
man to  comply  with  it. 

This  right  of  control  is  Inferred  from 
different    circumstances,    of    which    the 


most  important  is  a  reservation  of  the 
power  to  discharge  the  workman  at 
any  time  without  being  required  to  pro- 
duce a  good  reason  for  the  discharge. 
If  the  workman  is  an  independent  con- 
tractor, he  can  not  be  discharged  be- 
fore he  has  completed  the  contract,  ex- 
cept for  a  violation  of  the  provisions 
of  the  contract.  An  unlimited  power 
of  discharge  secures  to  the  employer 
the  means  of  enforcing  any  direction 
he  may  care  to  give. 

Where  the  workman  gives  his  ex- 
clusive time  to  a  particular  employer 
this  is  also  a  strong  implication  of 
right  of  control,  the  circumstance  of 
giving  his  exclusive  working  time  be- 
ing inconsistent  with  the  independence 
of  a  contractor. 

Respecting  the  second  test,  that  of 
independent  calling,  the  rule  is  that 
service  performed  by  a  person  conduct- 
ing his  own  business  is  usually  done 
under  independent  contract.  If  an 
artisan  maintains  his  own  shop,  office 
or  stand,  where  he  solicits  business 
from  the  general  public,  he  is  an  inde- 
pendent calling  or  business  and  is  sup- 
posed to  take  jobs  in  the  course  of 
such  business  and  not  by  becoming  an 
employe  in  the  business  of  his  cus- 
tomer. If  one  leaves  an  order  at  a 
plumbing  shop  to  have  certain  work 
done,  for  instance,  or  takes  a  watch  to 
the  jeweler's  shop  to  be  repaired,  or 
turns  a  legal  case  over  to  a  lawyer, 
the  presumption  is  that  the  work  is 
taken  by  independent  contract,  as  a 
person  conducting  his  own  business 
does  not  usually  accept  suggestions  as 
to  the  manner  in  which  he  shall  per- 
form his  work  from  his  customer.  A 
person  in  independent  calling  may, 
however,  at  times  take  a  job  as  an 
employe,  if  the  intention  to  so  contract 
is  clear,  as  in  the  case  of  a  doctor 
working  on  salary  in  the  office  of  an- 
other doctor. 

A  third  requirement  is  found  in  the 
Workmen's  Compensation  Act,  to  the 
effect  that  an  independent  contract 
exists  only  where  the  work  is  to  be 
done  "for  a  specified  recompense  for 
a  specified  result."  Where  work  is 
taken  upon  a  "lump  sum  for  the  job" 
basis,  an  independent  contract  is  gen- 
erally understood. 

Apart  from  what  has  just  been  said, 
the  mode  of  payment  (the  fourth  test 
referred  to)  is  given  but  little  impor- 
ance  by  the  courts.  The  test  commonly 
used  among  workmen  and  employes  of 
whether  the  work  is  given  out  "by  the 
day  or  by  the  job"  has  never  received 
the  recognition  to  which  it  is  entitle! 
from  the  courts.  Payment  by  the  day 
is  usually  indicative  of  employment, 
however,  but  in  one  case  a  well  borer 
who  furnished  the  use  of  his  equip- 
ment and  crew  for  $30  a  day  was  held 
an  independent  contractor  because  he 
was  in  an  independent  business.  A- 
teamster  furnishing  the  services  of 
himself  and  team  for  $12  a  day  is 
usually  a  contractor.  But  payment  of 
a  salesman  upon  commission  or  of  a 
workman  upon  a  piece  work  basis 
usually  establishes  an  employment. 
Real  estate  salesmen,  working  for  com- 
missions only  but  giving  their  exclu- 
sive time  to  their  employer  and  sub- 
ject to  the  latter's  orders,  have  several 
times  been  held  entitled  to  benefits 
under  the  Workmen's  Compensation 
Act.  Machine  operators  in  factories 
who    are    paid    by    piece    work    are    em- 
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ployes  A  shlngler  who  is  paid  by  the 
thousand  shingles  is,  other  things 
being    equal,    an    employe. 

The  decision  in  each  case  depends 
upon  its  own  facts,  and  upon  the 
weight  of  the  different  factors  men- 
tioned above.  While  no  one  test  is 
conclusive  by  Itself,  It  will  generally 
be  found  that  where  the  superior  has 
unlimited  power  of  discharge,  exercises 
some  control  and  does  not  base  the 
pay  upon  a  single  completed  product, 
an  employment  exists.  It  has  been  de- 
cided by  the  appellate  courts,  among 
other  cases,  that  woodchoppers  work- 
ing upon  their  own  time  are  indepen- 
dent contractors,  teamsters  who  main- 
tain their  own  stands  or  advertise 
themselves  as  being  in  business  are 
contractors,  and  real  estate  salesmen 
working  upon  commission  are  employes. 


HOMJ     OWNER      RESPOXSIBLiS      FOR 
BUILDING    DEFECT 


Owners  of  buildings  are  responsible 
for  death  or  injury  to  employes  caused 
by  collapse  of  structures  in  earth- 
quakes, according  to  a  ruling  of  the 
Industrial  Accident  Commission  of 
California,  in  awarding  compensation 
to  the  widow  and  children  of  Luisa 
Mosteiro,  engineer  of  the  San  Marcos 
Bldg.,  Santa  Barbara,  who  lost  his  life 
in  the  earthquake  of  June  29,  1925. 
While  conceding  that  an  earthquake 
is  "an  act  of  God"  the  commission 
through  John  A.  McGilvary  and  J.  E. 
Olmsted  stated  its  position  as  follows: 

"It  is  possible  that  the  earthquake 
might  be  deemed  in  its  application  of 
force  to  the  unsafe  building  to  be  a 
concurrent  proximate  cause.  Legally, 
however,  we  believe  that  it  was  merely 
a  precipitating  factor  or  force  in  mo- 
tovating-  the  unsafe  building  to  the 
point  where  it  revealed  its  hidden  de- 
fect, and,  as  a  result  of  such  weakness 
or  defect,  the  building  collapsed  and 
proximately  caused  the  death  of  Segis- 
mundo  Mosteiro.  It  is  our  opinion  that 
the  terms  of  the  employment  of  the 
deceased  employe  exposed  him  to  the 
special  risk  incidental  to  that  employ- 
ment, namely,  that  this  unsafe  building 
would  collapse  under  earthquake  con- 
ditions, that  the  building  did  collapse 
and  in  so  doing  was  the  proximate 
cau.se  of  the  injury  to  the  deceased 
employe  which  caused  his  death. 


PLAN  CONCRETE  ROADBEDS 


Solid  concrete  roadbeds,  to  replace 
the  wooden  ties,  spikes  and  a  sand  and 
gravel  filling  which  the  railroads  have 
been  using  for  the  last  century  were 
predicted  by  President  P.  H.  Alfred  of 
the  Pere  Marquette  Railroad,  speaking 
before  the  twenty-seventh  annual  con- 
vention of  the  American  Railway  En- 
gineers' Association  at  Chicago,  March 
10. 

A  mile  of  such  roadbed,  costing  $40,- 
000  will  be  laid  by  the  Pere  Marquette 
just  outside  of  Detroit  this  spring,  he 
announced,  and  studies  made  of  vibra- 
tion and  wear  and  tear  with  a  view 
of  ultimately  making  a  concrete  road- 
bed for  the  entii-e  system.  Tracks  will 
be  fa.stened  tO'  heavy  steel  plates  be- 
low the  concrete. 


According  to  consular  advices  to  the 
Department  of  Commerce,  the  out- 
standing feature  of  Belgium's  1925  ex- 
port trade  with  the  United  States  was 
the  greatly  increased  volume  of  bricks 
and  cement  shipped.  Exports  of  ce- 
ment in  1924  were  valued  at  $938,483 
while  the  1925  value  was  .  $3,246,010. 
The  value  of  brick  exports  in  1924  was 
$209,831  and  increased  in  1925  to 
$570,049. 


Better    Utilization    of   Wood 

And   Wood    Products— Aim    of   Meet 


Secretary  of  Commerce  Hoover, 
chairman  of  the  National  Committee 
on  Wood  Utilization,  has  called  a 
meeting  of  the  committee  members  for 
April  28th  in  Washington,  D.  C,  to 
consider  a  wide  range  of  suggestions 
for  undertakings  by  the  committee  in 
the  interest  of  better  utilization  of 
wood   and   wood   products. 

This  Committee,  which  was  estab- 
lished by  direction  of  President  Cool- 
idge,  is  composed  of  important  con- 
sumers, distributors  and  manufactur- 
ers of  wood  and  wood  products.  Its 
chairman  is  Herbert  Hoover,  Secretary 
of  Commerce,  and  the  vice  chairman, 
William  B.  Greeley,  Forester  of  the 
United  States.  The  headquarters  are 
in  the  Department  of  Commerce, 
Washington,  D.  C.  Its  aim  is  to  pro- 
mote a  more  efficient  utilization  of 
wood,  and  its  scope  covers  practically 
every  phase  of  manufacture,  distribu- 
lion    and   consumption. 

"Utilize  wood  and  save  our  forest," 
is  the  slogan  of  the  Committee.  Accord- 
ing to  Axel  H.  Oxholm,  director  of  the 
committee,  proper  utilization  of  the 
greatest  portion  of  every  tree  felled 
w^uld  mean  an  extension  of  the  life 
of  our  forest  resources  to  meet  the 
time  when  our  second  growth  for- 
ests mature. 

The  failure  to  thus  properly  utilize 
our  forest  products  has  caused  a  heavy 
drain  on  cur  timber  stands.  Hereto- 
fore we  have  marketed  from  25  to  35 
per  cent  of  the  standing  tree,  taking 
the  country  as  a  whole.  This  has  been 
largely  due  to  the  fact  that  most  con- 
sumers are  still  adhering  to  the  speci- 
iications  and  the  quality  requirements 
which  prevailed  in  the  days  when  tim- 
ber was  clieap  and  plentiful. 

The  committee  believes  that  "wood 
waste"  is  a  misnomer.  Convinced  that 
every  part  of  the  tree  can  eventually 
be  used  either  as  lumber  or  manufac- 
tured wood  products,  its  chief  aim  will 
be  to  create  such  conditions  that  the 
market  will  absorb  this  production.  In 
order  to  do  this,  its  work  will  extend 
intj  the  manufacture  of  lumber,  pulp, 
paper,  W(Jod  chemicals,  naval  stores, 
fharcoal,  composition  board  and  other 
by-product  possibilities.  The  broader 
standardization  of  grades  and  sizes, 
trade  extension,  educational  efforts, 
and  tl.e  application  of  scientific  find- 
ings to  production  and  marketing  of 
wood  products  will  be  considered.  The 
development  of  the  program  with  its 
many  ramifications  will  be  undertaken 
by  subc^^mmittees  which  will  be  ap- 
pointed as  the  work  broadens.  These 
subcommittees  will  be  composed  of 
leading  technical  and  practical  men 
111    each    special    field. 

The  great  majority  of  the  manufac- 
turers of  lumber  and  wood  products 
have  indicated  to  the  committee  that 
they  are  not   only   willing  but  eager  to 


cooperate  In  the  movement  for  the  uti- 
lization of  a  greater  percentage  of  the 
trees  and  that  they  will  give  the  com- 
mittee the  unanimous  backing  of  the 
trade  itself.  Heretofore  the  lack  of 
utilization  has  been  largely  a  question 
'  f  adequate  equipment  and  of  outlets 
for  commodities  produced.  A  subcom- 
mittee on  the  co-ordination  of  indus- 
tries using  wood  as  raw  material  will 
endeavor  to  remedy  this  by  inducing 
the  establishment  of  by-product  In- 
dustrie.s  in  communities  where  raw 
material   can   be   readily   procured. 

Building  and  construction,  being  the 
largest  consumers  of  wood,  will  re- 
ceive special  attention  and  investiga- 
tions will  be  made  for  the  purpose  of 
creating  a  larger  demand  and  use  of 
all  cjualities  and  sizes  of  lumber  pro- 
duced. Special  subcommittees  will  be 
formed  to  aid  other  industries  such  as 
railroads,  furniture  and  automotive 
factoiies,   mines  and  other  wood  users. 

Last  year  the  Department  of  Com- 
merce and  the  Forest  Products  Labor- 
atory of  the  Forest  Service  of  the  De- 
partment of  Agriculture  and  the 
Laboratories  made  extensive  canvass 
of  the  use  of  short  lengths  in  various 
industries.  The  result  of  this  work  has 
indicated  many  opportunities  for  this 
type  of  material,  and  the  committee 
will  c-ntinue  studies  along  these  lines. 

The  committee  has  the  active  co- 
operation of  the  F'orest  Products  Lab- 
oratory of  the  Bureau  of  Standards  of 
the  Department  of  Commerce.  Scien- 
tific facts  developed  by  these  and 
other  institutions  will  be  made  the 
basis  of  the  Committee's  recommenda- 
tions; and  the  public  will  receive  im- 
partial and  reliable  information  in  re- 
gard to  improvements  in  wood  using 
practices. 

The  committee  has  been  urged  to  de- 
vise means  and  methods  whereby 
transportation  and  distributijn  of  lum- 
ber and  wood  products  will  be  effected 
in  a  more  efficient  and  economical 
way.  This  is  a  factor  of  vital  impor- 
tance in  view  of  the  ever-increasing 
distances  of  the  source  of  lumber  sup- 
ply from  the  consuming  centers.  Effi- 
cient logging,  saw  milling  and  wood- 
working practices  will  also  receive 
caieful  study. 

Altogether  the  program  of  the  com- 
mitee  will  be  to  the  end  that  more  and 
better  lumber  and  wood  products  may 
be  pr  duced  from  each  tree,  thereby 
affecting  a  saving  in  the  number  of 
trees  necessary  to  cut  to  supply  the 
nation's  timber  needs.  As  a  result  com- 
mercial reforestation  will  receive  add- 
ed impetus.  A\ood  is  one  of  our  most 
essential  law  materials  and  is  used 
by  every  industry.  With  the  perpetua- 
tion of  our  national  forest  resources, 
one  of  the  vital  requirements  of  the 
(.ountry   will   be  assured. 


CALIFORNI.VS    .VREA 


JUDISDICTION.*t,  DISPUTES 


The  total  area  of  California  is  15S,- 
360  square  miles,  of  which  155,980  is 
land.  The  maximum  width  of  the 
State  is  235  miles,  the  minimum  148 
miles  and  the  length  from  the  north- 
west to  the  southeast  corner  is  775 
miles.  The  State  is  divided  into  fifty- 
eight  counties.  The  census  of  1920  gave 
the  State  3,437,709  people.  A  census 
estimate  made  in  1925  and  based  upon 
the  average  daily  attendance  at  the 
public  schools,  gave  the  State  more 
than    5,000,000. 


Says  the  "Master  Builder,"  a  Port- 
land, Ore.,  publication:  "It  is  noted  in 
a  current  trade  paper  that  "San  Fran- 
cisco has  been  entirely  free  from  jur- 
isdictional trouble  ever  since  adoption 
of  the  American  plan.'  The  inference 
being  that  the  American  plan  ended 
this  trouble,  which  might  be  true  and 
might  not,  for  Portland,  with  no  Ameri- 
can plan  or  any  other  plan,  has  been 
free  from  the  trouble  of  jurisdictional 
disputes  for  perhaps  a  longer  period 
than  the  city  of  the  Golden  Gate." 
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SIRVEY    OF   r.   S.   RKCLAMATION 
.\KEDS    IS    PROPOSED 


In  order  that  expenditures  from  the 
reclamation  fund  may  be  kept  within 
safe  limits  of  its  annual  income,  Sec- 
retary '  Work  of  the  Interior  Depart- 
ment has  proposed  the  appointment  of 
a  special  joint  committee  to  work  out 
a  future  construction  program  for  new 
federal  irrigation  projects  covering  the 
next  ten  years. 

The  suggestion  was  made  in  a  let- 
ter sent  to  Senator  Charles  L.  McXary, 
chairman  of  the  Senate  committee  on 
irrigation  and  reclamation.  Member- 
ship of  the  committee,  it  was  proposed, 
would  consist  of  the  chairman  of  the 
Senate  and  House  committees  on  irri- 
gation and  reclamation,  the  chairmen 
of  the  committees  on  appropriations  of 
the  Senate  and  House,  the  director  of 
the  bureau  of  the  budget  and  the  Sec- 
retary of  the  Interior. 

Citing  that  old  projects  will  require 
S60,000,000  to  complete  and  new  proj- 
ects now  pending  before  Congress  will 
require  $60,000,000,  more  or  less,  to 
build,  while  fifteen  additional  projects 
have  been  urged  on  the  Interior  De- 
partment this  winter  costing  about 
$40,000,000,  the  secretary  states  this 
program  of  expenditure  was  consider- 
ably in  excess  of  the  probable  income 
of  the  reclamation  fund. 

"The  average  annual  receipts  of  the 
reclamation  fund  applied  to  construc- 
tion," he  continued,  "for  the  past  five 
years  have  been  approximately  $8,500,- 
000.  There  is  no  prospect  of  the  annual 
income  being  increased  during  the 
coming  five  years.  Excluding  moneys 
advanced  by  private  interests  to  aid  in 
the  construction  of  the  American  Falls 
reservoir  In  Idaho,  the  total  for  last 
year  fell  $2, .500,000  below  the  previous 
year." 


CALIFORNIA    TI3IBER    SUPPLY 


Although  California's  timber  supply 
is  being  cut  at  the  rate  of  50,000  acres 
annually,  79  per  cent  of  the  original 
timber  stand  remains  untouched,  M.  B. 
Pratt,  state  forester,  declared.  He  said 
that  217,000,000,000  feet  of  pine  out  of 
a  probably  original  stand  of  250,000,- 
000,000  feet  is  untouched,  and  that 
there  is  today  76,000,000,000  feet  of 
redwood  standing  out  of  220,000,000,000 
that  was  standing  when  the  whites 
came  here. 


SAFETY   FIRST   IN   RHYAIE 


A  use  for  the  rhythmical  noises  of 
the  steel  mill  has  been  found.  Seek- 
ing a  method  by  which  safety  first  les- 
sons can  be  brought  home  to  the  mill 
workers,  Harry  M  Sparr,  the  fire  chief 
at  a  Carnegie  steel  plant  in  Pittsburgh, 
Pa.,  has  been  teaching  employes  a 
safety  first  rhyme,  with  the  throb  of 
machinery  as  a  tune.  Sparr's  theory  is 
that  the  various  continuous  noises  of 
the  mill  will  automatically  bring  to 
the  mill  workers'  minds  the  rhyme  and 
its   safety-first   lesson. 


PRACTICAL   REFORM 


A  jump  in  the  gas  consumption  of- 
the  county  jail  in  Sheboygan,  Mich., 
aroused  the  curiosity  of  the  manager 
of  the  gas  company  and  he  inquired 
the  reason.  He  learned  that  the  jail 
warden  had  ordered  every  prisoner  to 
take  a  hot  bath  twice  a  week  or  suffer 
a  cold-water  plunge  as  punishment. 
One  icy  plunge  had  cured  all  the  rebels 
and  every  prisoner  was  eagerly  obey- 
ing  the   order. 


TRADE    NOTES 


Due  to  many  rumors  concerning  the 
future  policy  of  the  General  Fire- 
proofing  Building  Products,  A.  S.  Tiede- 
man,  district  manager,  announces  sep- 
aratiLn  of  the  Furniture  Sales  and 
Warehouse  Departments  from  the 
Building  Products  Division  of  the 
company.  The.se  two  departments  will 
hereafter  operate  as  separate  and  dis- 
tinct organizations.  Heretofore  the  two 
(lepaitments  have  operated  fr^-m  one 
headquarters  but  in  future,  Tiedeman 
announces,  they  will  occupy  separate 
quarters.  The  office  of  the  General 
Fireproofing  Building  Products  will 
be  located  in  the  Sheldon  Building,  San 
Francisco,  under  the  management  of 
Mr.  Tiedeman.  who  announces  that  to 
the  line  of  complete  plastering  spec- 
ialties has  been  added  steel  windows, 
reinforcing  bars,  wire  mesh,  concrete 
road  forms  and  metal  trim.  The  Build- 
ing Products  Department  through  this 
division  will  be  enabled  to  devote  its 
sales  efforts  to  the  building  special- 
ties  line   exclusively. 


Suit  for  the  appointment  of  a  receiv-  i 
er  for  the  Nilson-McRae  Logging  coti- 
pany,    capitalized    at    $30,000,    has    been  , 
started  in  superior  court  at  Bellingham  i 
Wash.,  by  T.  K.  McRea,  Charles  H.  Wil-  | 
son,    partner    of   McRae;      the      Wilson-  i 
McRae      Logging      Company      and      the  I 
Forbes-Wilson     Logging    Company,     of  | 
which   Wilson    is   said   to   be   a   member,  i 
were  mimed  as  joint  defendants.  In  the 
suit  McRae  asked  for  an  accounting  of  i 
$15,917.05     frcm    Wilson,    who    filed    a 
counter    suit,    denying    the    allegations 
c<f    wrongful    conversion    of   assets    and 
asking    McRae    for    an    accounting    of 
.■f4724.75. 


('has.  F.  Naylor,  for  the  past  17  years 
operating  the  Naylor  Hardware, 
iiumbi;i.ij  and  Supply  Co.,  in  South 
Berkeley,  has  sold  the  business  to  G. 
W.  Tuley  and  Edward  Heinz  of  East 
Oakland,  who  have  already  tken  over 
the  quarters  at  3215  Adeline  Street.  Jos. 
Deslauriers  who  was  associated  with 
Xaylor  will  remain  with  the  new  own- 
ers. 


Smith  &  Peterson  Company  and  F. 
M.  Frandsen,  controlling  rock  and 
gravel  deposits  in  Reno,  Nevada,  and 
vicinity,  have  merged.  The  proper- 
ties are  valued  at  approximately  $125,- 
000.  The  former  concern,  which  was 
recently  awarded  a  large  paving  con- 
tract by  the  Reno  city  council  has  sub- 
let the  contract  to  the  Clark  &  Henery 
Construction  Company  of  S'an  Fran- 
cisco. 


The  Tilden  Lumber  Company  of  Oak- 
land, which  has  a  branch  yard  at  Gait, 
Sacramento  County,  has  purchased  the 
Mid-Valley  Lumber  Company  at  that 
place,  and  both  yards  will  be  merged 
;ind  known  as  the  Tilden  Lumber  Com- 
pany, with  S.  J.  Maakstead  as  general 
manager. 


A  b' anch  office  and  mill  will  be  es- 
tablished in  Richmond,  Contra  Costa 
County,  by  the  Locke  Planing  Mill  of 
Berkeley,  according  to  Chas.  H.  Locke, 
.general  manager  of  the  concern.  The 
plant  will  be  located  in  Macdonald 
Avenue,  just  east  of  the  Southern  Pa- 
cific   subway. 

Annual  meeting  of  Holmes  Lime  and 
Cement  Company  will  be  held  April  13 
in  the  company  offices,  2  Pine  Street, 
San  Francisco,  according  to  announce- 
ment of  Wm.  J.  Feary,  secretary. 


El  Dorado  County  Slate  Products 
Company  has  started  operations  at  Its 
quarry,  near  the  north  city  limits  of 
i'lacerville.  A  new  air  compressor  is 
being  installed  at  the  plant. 


Method    Perfected   to   Measure 

Thermal   Dilation   of   Glazed   Ware 


The  Bureau  of  Standards  of  the  De- 
partment of  Commerce  announces  the 
perfection  of  a  method  for  measuring 
with  extreme  accuracy  the  thermal  ex- 
pansion of  the  glazes  used  in  the  cera- 
mic industry.  An  accurate  knowledge 
of  this  property  will  aid  in  reducing 
the   losses   from   cracking   of   the   glaze. 

Glazed  ware,  which  consists  of  a 
body  of  clay  (terra  cotta,  porcelain, 
whiteware)  covered  with  a  thin  vitre- 
ous layer  of  a  material  of  differing 
composition,  is  used  extensively  in  the 
building  trades  as  well  as  for  dishes, 
sanitary  ware,  and  objects  of  art.  The 
large  percentage  of  failure  of  this  sort 
of  ware  due  to  cracking  of  the  glaze, 
is  a  serious  defect  and  one  responsible 
for  enormous  losses  to  the  ceramic  in- 
dustry as  well  as  to  the  builders  and 
other  users.  That  the  ceramic  industry 
is  alive  to  this  condition  is  evidenced 
by  the  fact  that  manufacturers  asso- 
ciations are  spending  large  sums  each 
year  on  research  work  in  hopes  of  cor- 
recting it. 

Since  a  glaze  is  by  its  nature  brittle 
and  is  only  one  or  two  hundredths  of 
an  inch  thick,  the  only  logical  way  to 
prevent  its  rupture  is  to  reduce  the 
stresses  below  its  yield  point.  The 
stresses  introduced  into  the  ware  by 
a  differing  rate  of  contraction  between 
body  and  glaze  during  the  last  cooling 
in  the  furnace  are  enough  to  rupture 
the  gla^e  at  once  or  to  reduce  its  re- 
sistance   to   subsequent   stresses.    Since 


the  thermal  expansions  of  both  glazes 
and  bodies  can  be  changed  by  the  addi- 
tion of  other  constituents,  it  would 
seem  to  be  a  simple  matter  to  match 
the  two  materials  provided  their  physi- 
cal properties  were  known.  The  trouble 
has  been  that  the  methods  of  obtain- 
ing the  thermal  expansivities  of  the 
glazes  have  been  so  far  in  error  as  to 
mislead  rather  than  help  In  a  solution 
of  the  difficulty.  Mr.  G.  E.  Merritt  and 
C.  G.  Peters  of  the  Bureau  have  devel- 
oped a  method  for  measuring  this 
property  of  a  glaze  as  it  exists  under 
the  conditions  of  manufacture  which 
agrees  in  all  observed  cases  with  the 
actual  condition  of  the  glaze.  Measure- 
ments on  samples  produced  according 
to  the  old  method  gave  diametrically 
opposite  and  misleading  indications. 
The  method  developed  by  the  Bureau  if 
used  in  conjunction  with  proper  fac- 
tory control  should  enable  the  manu- 
facture to  eliminate  this  cause  of  fail- 
ure. 


At  the  request  of  a  group  of  stu- 
dents. Dean  H.  L.  Bruce  of  the  Univer- 
sity of  California  has  added  two  cours- 
es in  architecture  to  the  intersession 
program.  Tlie  courses  will  be  under 
the  dircctl-n  of  Mr.  A.  Torossian,  lec- 
turer in  drawing.  They  are:  Descrip- 
tive Geometry  as  Applied  to  Architec- 
tural Problems,  and  Shades  and  Sha- 
dows: Perspective.  Each  course  will  be 
given    two   units  of  credit. 
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APARTMENTS 


Segregated   Figures  Being  Ueceived. 
APARTMENTS.  Cost,    $50,000 

SAN    FRANCISCO.      "W.    Side    of   Taylor 

St.,    74   N.    of  Jackson. 
Throe-story      frame      apartment     house 

(two-room    apartments). 
Owner — California     Realty    A     Finance 

Co.,    (O.    A.    Brown,    president),    319 

De     Young     Bldg.       San     E^rancisco 

telephone  Kearny  5446. 
Architect — R.  R.  Irvin,  New  Call  Bldg., 

San  Francisco. 
Structure  will  have  brick  veneer 
front  composition  roofing,  steam  heat- 
ing plant,  tile  baths,  hardwood  floors, 
elevators,  etc.  Bids  are  wanted  for  all 
parts  of  work. 

Segregated   Figures   Wanted. 
APARTMENTS  Cost,    $80,000 

SAN    FRANCISCO,    West    side    of    Tay- 
lor   St.    north    of    Jackson. 
Three-story    frame    apartment      house, 

(80    rooms). 
Owner — California     Realty     &     Finance 
Co.,    (O.    A.    Brown,    president),    319 
De   Young   Bldg.,   S.   F. 
Architect — Albert    H.    Larsen,    447    Sut- 
ter  St  ,    S.    F. 
Segregated  figures  being  received  on 
all    parts    of   work.      Structure   to   have 
brick    veneer    front,    composition    roof- 
ing,   steam    heating,    tile    baths,    hard- 
wood   floors,    elevators,    etc. 


Completing    Plans. 

APARTMENTS  Cost,    $100,000 

OAKLAND,  Alameda  Co.,  Cal.  Web- 
ster   St.    near   Lake    Merrltt. 

Four-story  hollow  tile  and  reinforced 
concrete   apartment   house. 

Owner — Withheld. 

Architect— C  W.  MoCall,  1404  Frank- 
lin   St.,    Oakland. 

Plans  Being  Prepared. 

APARTMENTS  Cost,   $35,000 

SAN    FRANCISCO,    Polk   St. 

Three-story  frame  and  stucco  apart- 
ment. 

Owner — Withheld. 

Architect — Earl    B. 
St.,    S.   F. 


Bertz,     168     Sutter 


New  Bids  To  Be  Asked. 

APARTMENTS  Cost,   $400,000 

SAN  FRANCISCO.  NE  Jackson  and 
S'teiner   Streets. 

Ten-story  and  basement  and  sub-base- 
ment class  A  steel  frame  and  con- 
crete apartment  building  (10  apt.<;.) 

Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,  6242  Geary  St.,  San  Francisco. 

Architect    —    C.     A.     Mues.s<iorffer,     802 
Humboldt  Bank  Bldg.,  S.  F. 
Plans  are  being  revised  and  new  bids 

will  be  called  for. 


Permit   Applied    For. 

APARTMENTS  Cost,   $20,000 

SAN    FRANCISCO.       SW    Fillmore    and 

Page  Sts. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner— O.  K.  Holt,  3877  26th  St.,  S.  T. 
Architect — G.    A.    Berger,    309    Valencia 

St.,    S.    F. 


Contract    Awarded. 

AP.\RTMENTS   AND    GARAGE 

Cost,   $15,000   and   $1500   respectively 

BERKELEY,  Alameda  Co.,  Cal.  No 
1559  Arch   St. 

Two-story  16-room  4-family  frame  and 
stucco  apartment  building  and  sep- 
arate garage. 

Owner— C.  H.  Williams,  1531  Walnut 
St.,  Berkeley. 

Architect — None. 

Contractor— Heath  &  Wendt,  2116  Alls- 
ton  Way,  Berkeley. 


SACRAMENTO,  Cal.— Mrs.  Nelly  M. 
Weitman  has  purchased  site  80  by  120 
feet  at  S.  E.  Cor.  29th  and  J  Sts.  and 
Will  erect  three-story  apartments;  es- 
timated cost  $50,000. 


Contract   Awarded. 

APARTMENTS.  Cost,    $30,000 

OAKLAND.     S.   38th  St.,   285  E.  Market. 
Two-story     24-room    apartments. 
Owner — Beasley  &  Walker. 
Architect — None. 

Contractor — California      Builders       Co., 
1636    Franklin    St.,    Oakland. 


Permit  Applied  For 

APARTMENTS.  '  Cost,    $65,000 

OAKLAND.      2232    Ivy   Drive. 
Three-story    58-room    apartments. 
Owner — A.  and  P.  Kroll,  3327  23rd  Ave.. 

Oakland. 
Architect — None. 


Plans   Completed. 

APARTMENTS  Cost,   $50,000 

SAN    FRANCISCO.      Baker    and   Filbert 

Streets. 
Three-story   frame   and     brick     veneer 

apartment    house    (twelve    2    and    3 

room  apts.) 
Owner    and    Builder — J.    Marinelli,     180 

Jessie   St.,    San    Francisco. 
Architect — H.  C.   Baumann,   251   Kearny 

St.,   San  Francisco. 


Segregated  Figures  to  b«  Called  For. 
APARTMENTS  Cost,     $35,000    ea 

SAN    FRANCISCO.       N    Fell    St.     E    of 

Stanyan. 
Four    three-story    frame      and      stucco 

apartment    houses. 
Owner    and    Builder  —  Edw.    Jose,    251 

Kearny    St.,    San    Francisco. 
Architect — H.  C.   Baumann,  251  Kearny 

St.,   S'an   Francisco. 
Structures  to  be  equipped  with   heat- 
ing   plants,    wall    beds,    garbage    incin- 
erator,   etc. 


Owner   to  Take  Figures. 
APARTMENTS  Cost,     $60,000 

SAN    FRANCISCO.      Chestnut    Street. 
Three-story    brick    veneer      apartment 

house. 
Owner — O.  A.   Nelson. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,    San    Francisco. 


Owner   Taking   Figures. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO.  Sharpe  and  Union 
Streets. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  house  (21 
2-    and    3-room    apartments). 

Owner— Victor  Bjors,  2668  Bryant  St., 
San    Francisco. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


Plans   Being  Prepared. 

APARTMENTS  Cost,    $50,000 

3AN  FRANCISCO,  Webster  St.,  south 
of   Fell. 

rhree-story  and  basement  brick  ve- 
neer apartment  house  (12  2-  and 
3-room    apartments). 

Owner — Victor  Gullmes,  323  Chattan- 
ooga   St.,    S.    F. 

Vrchitect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


E.  T.  Thurston 

Mem.   Am.   Soc.   Civil   Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6757 


Plans    Complete. 

APARTMKNTS  Cost,    $60,000 

SAN  FRANCISCO,  Alhambra  and  Mal- 
lorca   Sts. 

Three-story  frame  and  stucco  apart- 
ment   (21    two-room   apartments). 

Owner  and  builder — Thos.  Quistad,  251 
Kearny   i*t.,    S.    F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 


Contract   Awarded. 

APARTMENTS  Cost,  $20,000 

OAKLAND,  Alameda  Co.,  Cal.  S  Hill- 
girt  Circle   100   W  Athol  Ave. 

Two-story    17-room    frame    apartments. 

Owner  —  Arthur  Hyman,  4169  Park 
Blvd.,   Oakland. 

Architect — None. 

Contractor  —  S'ommarstrom  Bros.,  386 
19th    St.,   Oakland. 


Contract   Awarded. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO.  S  Eddy  200  E  Leav- 
enworth  St. 

Six-story  concrete  and  steel  (39) 
apartments. 

Owner  —  Jennie  Perry,  916  Van  Ness 
Ave.,    S.    F. 

Architect — Plans    by    owner. 

Contractor — Helbing  Co.,  916  Van  Ness 
Ave.,    S.    F. 


Cost,    $60,000 
NW    Gough    and 


Permit   Applied   For. 
APARTMENTS 
SAN    FRANCISCO. 

Ivy    Ave. 

Kour-story    concrete     (40)     apartments. 
Owner — E.  V.  Lacey,   708   Humboldt   Bk 

Bldg.,    S.    F. 
Vrchitect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F. 


Permit    Applied    For. 

APARTMENTS  Cost,    $30,000 

SAN     FRANCISCO,         W     Mason     68     S 

Green   St. 
Three-story    and   basement    frame    (10) 

apartments. 
Owner — U.    Giusti,    308    Columbus    Ave., 

San   Francisco. 
Designer — A.   Fraschina,   1666   Lombard 

S't.,    S.   F. 

(iLENDATili;,  Los  Angeles  Co.,  Cal. — 
Ar<-hitect  Arlos  R.  Sedgley.  1103  Kerck- 
hoff  Bldg.,  Los  Angeles,  has  been  com- 
missioned t-o  prepare  plans  for  3-story 
brick  str-e  and  apartment  building  on 
Verdugc  Rd.,  owner's  name  withheld; 
4  stores,  lobby  and  12  single  and  double 
apartments;  55x110  feet. 


PORTLA.VD.  Ore.— Coast  Construc- 
tion Co.,  Board  of  Trade  Bldg.,  award- 
ed contract  by  Edward  W.  Harris,  653 
Locust  St.,  to  erect  3-story  and  base- 
ment concrete  apartments  at  S.  W. 
West  Park  and  Market  Sts.;  will  have 
brick    facing;    52   apartments. 


BONDS 


AUBURN,  Placer  Co  ,  Cal.— Until  Apr. 
6.  bids  will  be  rec.  by  county  super- 
visors for  purchase  of  $225,000  bond 
issue  of  Placer  County  Union  High 
School  District;  proceeds  of  sale  to 
finance  erection  of  new  high  school. 


HUNTINGTON  PARK,  U  A.  Co.,  Cal. 
— Until  2  p.  m.,  April  5,  bids  will  be 
rec.  by  board  of  supervisors  for  sale 
of  $250,000  ."school  bond  issue  of  Hunt- 
ington Park  City  school  district;  funds 
will  be  used  for  electing  additions  to 
present  scliool  bldgs. ;  Arthus  W  An- 
gel,  3400  E  5th  St.,  Los  Angeles,  archt. 

BEN  LOMOND.  Santa  Cruz  Co.,  Cal. 
— Election  will  be  held  In  Ben  Lomond 
School  District  April  9  to  vote  bonds 
of  $12,000  to  finance  erect  new  school. 
Trustees  of  district  are  W.  A  Phillips, 
F.  W.  Rauch  and  A.  H.  Townsend. 
(clerk). 
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FAIRFIELD,  Solano  Co.,  Cal. — Elec- 
tion will  be  held  April  20  in  Fairfield 
School  District  to  vote  bonds  of  $31,000 
to  finance  erection  of  new  school. 
Trustees  of  district  are:  W.  H.  Withe- 
row,  W.  S.  Bickford  and  D.  A.  Weir. 

TULARE,  Tulare  Co.,  Cal. — County 
sells  $100,000  bond  issue  of  Tulare 
School  District;  proceeds  of  sale  to 
finance  school  improvements.  Plans 
for  which  are  being  completed  by  Ar- 
chitects Swartz  &  Ryland,  Rowell 
Bldg.,  Fresno. 


MARYSVIDLE,  Yuba  Co.,  Cal. — May 
13  is  date  officially  set  by  Marysville 
High  School  District  to  vote  bonds  of 
$375,000  to  finance  erection  of  new 
high   school. 


BURLIXGAME,  San  Mateo  Co.,  Cal. 
— Election  will  be  held  May  10  to  vote 
bonds  of  $90,000  to  finance  additions  to 
Burlingame  grammar  school  and  erec- 
tion of  new  elementary  school  in  north 
section   of  city. 

RIVERBANK,  Stanislaus  Co.,  Cal. — 
Riverbank  Grammar  School  District 
yotes  bonds  of  $8000  to  finance  2-class- 
foom  addition  to  present  school. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  sells  $89,000  bond  issue  of  Ber- 
ryessa  Union  School  District  for 
premium  of  $3735;  proceeds  will 
finance  school  improvements. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  19  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$20,000  bond  issue  of  Gilroy  High 
Scho&l  District;  proceeds  of  sale  to 
finance  school  improvements. 

BRYTE,  Sacramento  Co.,  Cal. — Bonds 
of  $8000  voted  to  finance  2  classroom 
addition  to  Brj-te  Grammar  School. 
Henry  C.   Bell,   Clerk   of  Dist. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Elec- 
tion will  be  held  shortly  to  vote  on 
formation  of  Junior  College  District. 
Should  the  district  be  formed  election 
will  be  called  to  vote  bonds  to  finance 
erection  of  new  junior  college. 


CHICO,  Butte  Co.,  Cal. — Election  will 
be  called  shortly  to  vote  bonds  of  $100,- 
000  to  finance  eifection  of  municipal 
auditorium.  Preliminary  plans  for  the 
proposed  structure  have  been  prepared. 


CHURCHES 


Contract    Awarded. 

CHURCH  .Cost,    $15,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Calif. 
Ocean    and    Dakota   Aves. 

Fireproof  church  building,  (auditor- 
ium seating  275  with  gallery  seat- 
ing 100.) 

Owner — First  Church  of  Christ  Scien- 
tist. 

Architect  —  Allyn  C.  Collins,  Peoples 
Bank   Bldg.,    Santa   Cruz,   Cal. 

Contractor  —  Wilson  &  McGranahan, 
Santa   Cruz,    Cal. 


Correction    in    Name    of    Architect. 
Working  Drawings  Being  Prepared. 
CHURCH  Cost,  $50,000 

UKIAH,  Mendocino  Co.,  Cal. 
One-story      colonial      church      building 

with    brick      exterior      (auditorium, 

social   hall  and  classrooms). 
Owner    —     First    Methodist     Episcopal 

Church,  South. 
Architect — Rollin  S.  Tuttle,   363   17th  St 

Oakland. 


Working    Drawings    Being    Prepared. 
CHURCH  Cost,  $10,000 

SULTANA,   Tulare   Co.,   Cal. 
One-story    brick    Spanish    type    church 
Owner — First    Methodist    Episcopal    Ch. 

(Rev.    J.    N.    Munden,    pastor). 
Ar,chitect — Rollin     S.     Tuttle,     363     17th 

St.,   Oakland. 

Plans   To   Be   Out  In   Two   Weeks. 
CHURCH  Cost,    $60,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.    The 

Alameda  near  Shasta  Ave. 
Frame    and    plaster    church    of    Italian 

style  with  tile   roof. 
Owner  —  Second  Presbyterian  Church, 

San    Jose. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,   S.   F. 


Steel  Contract  Awarded. 

CHURCH.  Cost,    $65,000 

ALAMEDA,    Alameda    Co.,    Cal.       Sixth 

St.     bet.     Taylcr     Ave.     and     Palace 

Court. 
Class     A     reinforced     concrete     church, 

seating    capacity     500,    and    parish 

house. 
Owner — St.      Barnabas      Church      (Rev. 

Father  P.  McGratton,  pastor), 
irchitect — John    J.    Donovan,    Tapscott 

Bldg.,  Oakland. 
Jontractor — Barrett  &  Hilp,  354  Hobart 

St.,   Oakland. 
Structural  Steel — Judson  Mfg.  Co.,   foot 

Park  Ave.,  Oakland,  Cal. 
cVirins: — Barton  Electric  Co.,  1504  Web- 
ster St.,  Oakland. 
As  previously  reported — Electric  fix- 
tures, Roberts  Mfg.  Co.,  2214  Broadway, 
Oakland:  plumbing,  Frank  Gottstein, 
J26  8th  St.,  Oakland;  ornamental  iron, 
Pacific  Iron  Works,  1155  67th  St.,  Pied- 
mont; lumber.  Sunset  Lumber  Co.,  Oak, 
First  and   Water   Sts.,   Oakland. 


Bids  Being  Taken. 

CHURCH   BLDG.  Cost,   $20,000 

SAN    LEANDRO,    Alameda    Co.,    Cal. 

Frame  church  building,  seating  ca- 
pacity   250. 

Owner — 1st  Church  of  Christ  Scientist. 

Architect — Henry  Gutterson,  526  Powell 
St.,  San  Francisco. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Members  of  Congregational  Church 
appoint  committee  to  secure  plans  and 
specifications  for  new  edifice.  It  is 
proposed  to  sell  the  present  church 
property  and  with  the  proceeds  of  the 
sale  in  additional  to  other  funds, 
finance  the  new  structure.  Building 
committee  consists  of  J.  F.  Brunscher, 
Conley  Huthnance  and  R.  R.  Arnold. 
The  latter  is  county  surveyor  of  Contra 
Costa  County. 


UKIAH,  Mendocino  Co.,  Cal. — Metho- 
dist Church  has  started  financial  drive 
to  secure  $50,000  to  finance  erection 
3f  new  edifice;  will  be  brick  construc- 
tion   of    Colonial    type    of    architecture. 


GLENDALE,  L.  A.  Co.,  Cal.— Meyer 
fe  Holler,  Wright  &  Callender  Bldg., 
have  prepared  plans  and  have  contract 
*o  erect  a  new  church  on  South  Central 
Ave.,  Glendale,  for  the  First  Church  of 
Christ  Scientist.  Glendale;  brick  const; 
110x139    ft.;    $175,000. 


MERCED,  Cal.  —  Yosemite  National 
church  assn.,  Arthur  Gunn,  mngr.,  is 
considering  plans  for  ne^v  inter-de- 
nominati:nal  church  in  Yosemite  Na- 
tional   Park    to    cost    $300,000. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Men's  Club  of  Broadmoor  Community 
Church  has  agreed  to  raise  $2500  as 
part  cost  of  financing  erection  of  new 
edifice.     Rev.  E.  C.  Sherman,  pastor. 


:2£^^C2S:SI[;2^^:^0&^JZ^^^ 


Craftsmanship  is  the  priceless  H 
ingredient  sought  by  every  archi-  If 
tect  for  his  client.  It  is  more  than  « 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandt  &  Sons 

Painters "  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARK.ET  17C9 

SAN  FRANCISCO 

Los  Angeles 


FACTORIES  k  WAREHOUSES 


Bids   To   Be  Asked   Shortly. 

FACTORY.  Cost,    $160,000 

SAN      FRANCISCO.        Pacific      St.      bet. 

Battery   and   Front. 
Two-story      and      basement      reinforced 

concrete    factory    building. 
Owner — Traung     Label     &     Lithograph 

Co.,   962   Battery  St.,  San  Francisco. 
Architect — Couchot     &     Rosenwald,     60 

Sans;me  St.,  San  Francisco. 
Three     freight     elevators,     automatic 
fire    sprinkler    and    steel    rolling    doors 
will   be   installed. 


Cost,    $22,476 
Co.,    Cal.      No. 


i_,oiitract  Awarded. 

FACTORY    BLDG. 

BERKELEY,     Alameda 
1604    4th    St 

Factory   building. 

Owner  —  W.    H.    Marston    &    Co.,    15no 
Arch  St.,  Berkeley. 

Architect — Albert    H.    Larsen,    447    Sut- 
ter St.,  San  Francisco. 

Sngineer — Ellison     &     Russell,     Pacific 
Bldg.,    San    Francisco. 

Contractor — Gutleben    Bros.,    615    Mills 
Bldg.,    San   Francisco. 

Bids    Under   Advisement. 

CANNERY   BLDG.  Cost,   $— 

.-AN  JOSE,  Plant  No.   51. 

Two-st   ry     brick     and    frame    cannery 
building-    200    by    225. 

Owner — California    Packing    Corp.,    101 
California   St.,   S.   F. 

liingineer — Philip   L.    Bush,    101   Califor- 
nia   St.,   San   Francisco. 
Bids  were  opened  Saturday  and  con- 
tract   will   probably   be   awarded   today. 


Sub-Contracts  Let 

PRINTING  PLANT  Cost,   $150,000 

SAN  FRANCISCO,  Sansome  Street  bet. 
Vallejo   and   CJreen   Streets. 

Three-story  reinforced  concrete  print- 
ing plant. 

Owner — Equitable  Properties  Co.,  Inc., 
lessee;  Abbott-Brady  and  Sunset 
Printing  Companies. 

Engineer — T.  Ronneberg,  Crocker  Bldg 
San  Francisco. 

General  Contractor  —  Cahill  Bros.,  55 
New  Montgomery  St.,  S.  F. 

Glass — Tyre  Bros.  Glass  Co.,  666  Town- 
send   St.,    S.   F. 

PaintiuK — A.  Zelinsky,  4420  California 
St.,    S.   F 

Sheet  metal — Western  Furnace  &  Cor- 
nace  Works,   202  Brannan  St.,  S.  F. 

Metal  sjtsh — U.  S.  Metal  Products  Co., 
330    10th   St.,   S.    F. 

Iron  work — H.  R.  Hill  Co.,  39  Tehama 
St.,   S.   F. 

Steel  column  forms — Deslauries  Metal 
Products,  S.  F. 

Plastering — Thos.  Carroll,  180  Jessie 
St  ,    S.   F. 

Roofing; — Malott  &  Peterson,  180  Jessie 
St.,   S.   F. 

Plunibingr — W.  E.  Trousdale,  422  Turk 
St.,   S.   F. 

Heating — Wm.   D.    Cashel,    739   Clemen- 
tina  St.,   S.   F. 
Bids    will    be    received    by    Mr.    Cole- 
man   of    the    Equitable    Properties    Co. 

for    elevators    and    electrical    work    in 

about   one   week. 

Sub-Contracts  Let. 

SUPPLY  DEPOT  Cost,   $30,000 

SAN     FRANCISCO.       SE     Twelfth     and 

Howard   Streets. 
Two-story    reinforced    concrete    supply 

depot. 
Owner — Granfield    Tire    &    Supply    Co 

1628   Market    S.,    San    Francisco. 
Architect   —   O'Brien    Bros.,    315    Mont- 
gomery   St.,    San    Francisco. 
Contractor    —    Industrial    Construction 

Ca  ,  815  Bryant  S.,  San  Francisco. 
E:ievator.s — Spencer     Elevator     Co.,     166 

7th    St.,    San   Francisco. 
Electrieal   Work — Central   Electric   Co., 

179  Minna  St.,   San   Francisco. 
■Wood   Rolling    Doors — Kennerson    Mfg 

Co.,   447  Hampshire   St.,   S.   F. 
Reinforcing  Steel — Gunn  Carle  Co.,   444 

Marlvet  S.,  San  Francisco. 
Steel    Form.s — Steel    Form    Contracting 

Co.,    San    Francisco. 
Steel    Sn.sh— U.    S.    Metal    Products    Co.. 

330    10th   St.,    S.    F. 
Plumbing — J.    J.    McLeod,    1246    Golden 

Gate  Ave.,   San  Francisco. 
Lumber — Hardwood   and    Loop    Lumber 

Companies. 
Bids    are    being    received    for    glass, 
plastering   and   sheet   metal    work. 
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contract.  ^^^  .^.  ^^^^^  ^^^^^  .^  ^^^^  instead  of  cast  cement  in   portion  of   front 

elevations^^^  if  wainscotting  is  used  In  workroom   in   rear  of  office   to   lieighth 

^^°^^4)     Add  if  plastered  walls  and  ceiling  of  workroom  in  rear  of  office  are 
nainted    with    three    coats    of    barrelled"SunliKht. 

Prop.   1 

F    R.  Sieg-rist,  San  Francisco ^Iq'oII 

W.    S.    Sechrist,    Watsonville }a'ioA 

Wm.   Kadtke,   Gilroy    in'lon 

Cobby    and    Owsley    oV'iac 

A.  L.  Short,  Watsonville    oi  ooo 

W.    .1.    Oehs,    Fresno il'Hi 

Antone  JohnHon  Co.,   San  Francisco iMxi 

P.  J.  "Walstrum,  San  Francisco    oo'^mi 

Lozier  and  Carr,   San   Jose    0079V 

Jack    Uenfro',    Watsonville    oq     on 

.r,   A.   Bryant,   San   Francisco    ^J,4^u 

Bids  to  be  Taken   This  Week.       .,„„..^ 
BAKERY  Cost.    $13,000 

SAN     FRANCISCO  Polk     St.       near 

Green   St.  ^    , 

Two-story    reinforced    concrete    bakery 

building,     25x6:2  y2.     (apt.     on     2nd 

floor). 
Owner — Withheld. 
Architect— Earl    B.     Bertz,     168    Sutter 

St.,   San   Francisco. 
Terra  cotta   tile   roofing  also  asphalt 
and   gravel    roofing,    oil    burning   equip- 
ment  in   bakery  ovens. 


Prop.  2 

Prop.  3 

Prop.  4 

$1.51.5 

1750 

$350 

1000 

1800 

350 

600 

960 

335 

1265 

775 

335 

225 

694 

385 

900 

700 

350 

350 

1325 

500 

350 

720 

285 

968 

795 

420 

To  Be  Done  by  Day's  Work. 

FLATS  Cost,    $10,000    «ach 

SAN    FRANCISCO.       E     Twenty-second 

Ave.   100  and   126  N  Taraval   St. 
Two     two-story    and     basement     framo 

flat  buildings  (2  flats  in  each  bldg.) 
Owner — Arvid   Peterson,    1620   8th   Ave., 

San  Francisco. 
Architect — None. 


Bids  Under  Advisement. 

ONE-STORY    BLDG.  Cost,    $ 

SANTA  ROSA,  Sonoma  Co.,  Calif.     A  & 

Third    Sts. 
One-story    concrete    automobile    repair 

and  rebuilding   shops. 
Owner — Sophey  Bros.,   Sebastopol,  Calif 
Architect    —    O'Brien    Bros.,     Inc.,     315 

Montgomery  St.,   S.   F. 
Following  bids  were  received: 

S.   J.   Weeks,   Vallejo $26,900 

W.    J.    Meeker,    Santa    Rosa    26,990 

Bert    Hildebrandt,     Santa    Rosa.    27,745 
Proctor   &   Cleghorn,    Santa  Rosa  27,750 

FRESNO,  Fresno  Co.,  Cal. — Villadsen 
Bros.,  417  Market  St.,  San  Francisco,  at 
$50,800  awarded  contract  by  Associated 
Oil  Co.,  79  New  Montgomery  St.,  San 
Francisco,  to  erect  first  unit  of  dis- 
tributing plant  at  Los  Angeles  and  N 
Sts.  ,involv.  one-story,  40  by  154  ft. 
concrete  and  terra  cotta  tile  ware- 
house, est.  cost  $28,000;  one-story  con- 
crete and  tile  garage,  56  by  121  ft.,  est. 
cost,  $20,000;  frame  and  tile  locker 
rooms,  16  by  25  ft  ,  est.  cost  $1600;  con- 

■     Crete    and    tile    pumphouse,    20    by    25 

f    ft.,  est.  cost  $1200. 


Contract  Awarded. 

FLATS  Cost.    $12,000 

SAN    FRANCISCO  E    Pierce    100    N 

Capra   Way. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — J.    M.    Miller,    2936    Octavia    St., 

San   Francisco. 
Plans   by  Owner. 
Contractor    —    Walter    Sorenson,    2940 

T'iedmont   Ave.,   Berkeley. 


TIPTON,  Tulare  Co.,  Cal. -^Architect 
Wm.  Mellema,  1018  Central  Bldg.,  is 
preparing  plans  for  a  new  creamery 
building  at  Tipton  for  Alfred  Ice  Cream 
Co.;    reinforced    concrete   construction. 


To    Be    Done    By    Day's    Work. 

FI-ATS  Cost,    $14,500 

SAN   FRANCISCO,   N   Golden   Gate  Ave. 

Ill    E    Scott. 
Three-story    and    basement    frame     (9) 

flats. 
Owner— I.    Epp    &    Son,    4747    Geary   St., 

San   Francisco. 
Architect  —  J.    C.    Hladik.    Monadnock 

Bldg.,    S.   F. 


GARAGES 


Plans    To    Be    Prepared. 

GARAGE  Cost,     $ 

SAN  FRANCISCO.  S  Clay  between' 
Kearny    and    Montgomery. 

ji'our-story  reinforced  concrete  garage 
building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia  St..    9.   P. 

Engineer — C.  H.  Snyder,  251  Kearny 
St.,    S.    F. 


LOS  ANGELES,  Cal.— Architect  John 
M.  Cooper,  321  Rives-Strong  Bldg.,  is 
completing  plans  and  has  contract  for 
five-story  reinforced  concrete  storage 
building  at  1617  S.  Vermont  Ave.,  for 
Prudential  Storage  Co.;  50x120  feet; 
electric  freight  elevators;   $60,000. 


Plans   Being  Figured. 

ALTERATIONS'  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.     Webster 

Street. 
Alterations   to   present   one-story   brick 

and  concrete  commercial   garage. 
Owner — Stadium   Garage. 
Architect  —  Hamilton   Murdock,   Bldrs. 

Exchange,  Oakland. 


LOS  ANGELES.  Cal. — Los  Angeles 
water  and  power  comm..  207  S  Broad- 
way, will  build  by  day  work  and  sub- 
contr  a  5-story  class  A  top  addition 
to  2-story,  class  A  garage,  at  220  S. 
Hill  St;  Loy  L.  Smith.  833  S  Spring  St., 
archt;  steel  frame  constr. 


GOVERNMENT   M'ORK 
AND  SUPPLIES 


,'ontra<:t  Let — Sub  Bids  Wanted. 
^OSTOFFICE    BLDG.  Cost,    $35,000 

OAKLAND.   W   Second  Ave.   South   of  E 

I4th. 
'leinforced  concrete  branch   post  office 
building. 

Owner — Louis    R.   Lurie,    315    Montgom- 
ery  St.,   San    Francisco. 
\rchitect — O'Brien  Bros.  315  Montgom- 
ery   St.,    San    Francisco. 
I.,essee — U.    S.    Government. 
Contract' r    —    Industrial    Construction 
Co.,    815   Bryant   St..    San   Francisco. 
Bids    are    wanted    for    grading,    rein- 
forcing   steel,    mill    work,    sheet    metal, 
roofing,    plumbing   and   electrical    work 


DURHAM.  Butte  Co..  Cal.— H.  Mc- 
Mellon  of  Oakland  is  conferring  with 
farmers  in  Durham  section  regarding: 
construction   of   $17,000    grain   elevator 


ATWATEI^.  Merced  Co.,  Cal.— T.  A. 
Wayne  has  contract  to  erect  one-story 
loiiiforced  concrete  garage  for  Suther- 
land    Shaffer     Garage     Co.       Est.     cost, 

*  15.000. 


LANKBRS'HIMl,  Cal.— Hode  &  Mc- 
./[ackin.  311 V2  S-Spring  St.,  Los  An- 
geles, at  $17,840  awarded  contract  by 
State  Highway  Commission  to  erect 
maintenance  shop  for  repair  of  high- 
way   equipment. 


FLATS 


Contract   Awarded. 

FL«\.TS.  Cost,    $21,050 

SAN     FRANCISCO.       N.     W.     McAllister 

and   Willard   Sts. 
Two-story     and     basement     frame     (4) 

flats. 
Owner   —   James    J.   Lee.    238    Miallorca 

Way.. 
Architect — Chas.      Fantoni,     550     Mont- 

fomery  St. 
I'ontractor — G.     Ferroni     &     Sons,     1!)66 

Filbert   St..   San   Francisco. 


CROWE 

GLASS 
CO. 

674  Eddy  St. 
Phone   Prospect   612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


SAN  FRANCISCO— Until  April  1.  11 
A.  M.,  bids  will  be  received  by  Con- 
structing Quartermaster,  Fort  Mason, 
for  new  fender  line  at  Fort  Mason. 
9ec  vail  for  biilH  under  official  propoMal 
i'evtion   in  this  iN.vue. 


WASHINGTu.N,  D.  C— (By  Special 
Wire) — Barrett  &  Hilp.  918  Harrison 
St.,  San  Francisco,  at  $556,326  awarded 
general  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  to  erect 
first  unit  of  a  group  of  fireproof  hos- 
pital buildings  at  Mare  Island  Navy 
Yard,   Calif. 

Lawson  &  Drucker,  465  Tehama  St., 
San  Francisco,  at  $123,500  awarded 
contract  for   plumbing  and   heating. 

H.  A.  Porter,  1513  Church  St.,  San 
Francisco,  at  $25,425  awarded  elec- 
trical  work. 

The  general  contract  was  awarded  on 
the  plain  concrete  wall  basis  without 
stucco.  The  group  comprises  the  fol- 
lowing  structures: 

Double  Ward,  4-story  reinforced 
concrete,  tile  roofing.  225  by  125  ft.,  2 
wings. 

Power  House.  78  by  48  ft.,  one-story 
in   height. 

Officers'  Ward,  two-story  reinforcecl 
concrete  with  tile  roofing,  165  by  40 
fi.,    2   wings. 

Contagious  Disease  Ward — 3-story 
reinforced  concrete  with  tile  roofing, 
270    by   40    feet,    2   wings. 

All  structures  will  be  of  the  Spanish 
type    of   architecture.      • 

WASHINGTON.  D.  C. — Until  April  6, 
under  Circular  No.  1727,  bids  will  be 
rec  by  Purchasing  Officer,  Panama 
Canal,"  to  fur.  and  del.  Balboa  (Pacific 
Port):  cement  gun.  air  compressor, 
motois,  electric  hoists,  steel,  pig  iron, 
wire  rope,  cable,  electrical  wire,  tele- 
phone terminals,  condulets.  switches, 
resistance  units,  outlet  boxes,  fuses, 
plugs,  lamp  guards,  coke,  bricks,  as- 
phalt cement,  prepared  roofing,  kero- 
sene, oils,  turpentine,  paint  remover, 
acetone,  paints  and  ingredients,  shel- 
lac, carbonizer,  and  lumber.  Further 
information  obtainable  from  Assistant 
Purchasing  Agent,  Fort  Mason,  San 
Francisco. 


S\N  FRANCISCO  —  Following  con- 
tracts awarded  by  Constructing  Quar- 
termaster. Fort  Mason,  for  tar  and 
gravel  roof  repairs  at  Piesidio:  James 
Cantlev  Roofing  Co..  180  Jessie  at  $2,- 
300  awarded  contract  for  5  buildings; 
American  Roofing  Co.,  at  $1399  contr. 
for  3  buildings  and  Elmhurst  Roofing: 
Co..  9316  Olive  St.,  Oakland,  contract 
for   2   buildings. 

PHOENIX,  Ariz. — Until  April  3,  bids 
will  be  rec.  bv  Supt.  Indian  School, 
rhopnix,  to  fur.  one  tractor  of  10-20 
or  12-24  h.  p.  and  one  3-disk  power  lift 
tractor  plow. 

SANT\  BARBARA.  Cal.— U.  S.  sen- 
ate is  expected  to  pass  bill  soon  pro- 
viding funds  for  erection  of  new  light- 
house here.  It  will  be  reinf.  cone,  and 
steel  constr,  and  will  cost  about  $70,- 
000. 
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SANTA  BARBARA,  Cal. — ^Until  April 
12,  3  P.  M.,  bids  will  be  received  by 
Supervising  Architect,  Washington,  D. 
C  ,  to  construct  one-story  extension 
to  post  office  building  with  changes  in 
present  building  and  approaches,  in- 
cluding two  new  vestibule  entrances. 
Plans  obtainable  from  Custodian  of 
Post  Office  at  Santa  Barbara.  See  call 
for  bids  under  official  proposal  section 
in    tbi.s    issue. 


EUREKA,  Humboldt  Co.,  Cal. — Low 
bidders  for  125-ft.  steel  radio  towers 
with  concrete  foundations  at  Eureka, 
Humboldt  County,  subm.  to  Bureau  of 
of  Yards  and  Docks,  (Spec.  5161).  prev- 
iously reported  Following  is  com- 
plete   list   of   itemized   bids: 

Item  1,  work  complete;  2,  deduct 
from  item  1  on  steel  taken  from  stock; 
3,    on    bidder's    design. 

Henry  Padgett,  Fields  Landing,  Cal., 
item,    1,    $3780;    2,    $3730;    3,    $3565. 

Pittsburgh-Des  Moines  Steel  Co., 
Pittsburgh,  item  1,  $3880;  2,  $60;  3, 
$3280 

Eureka  Boiler  Works,  Eureka,  Calif., 
item   1,   $3150;   3,   $2850. 

Robert  E.  Burgund,  Beverly  Hills, 
Calif.,   item    1,   $3900;    3,    $3450. 

OREGON  STATE  —  Following  bids 
rec.  by  U.  S.  Bureau  of  Reclamation, 
Denve",  under  Spec.  443,  to  furnish  54- 
in.  outlet  pipes  for  McKay  dam,  Uma- 
tilla  p;oject,    Oregon. 

Item  1,  2  54-in.  riveted  plate  steel 
outlet  pipes;  la,  alternate;  2,  services 
of   an    erecting    superintendent. 

Pittsburgh-bes  Moines  Steel  Co., 
item   1,   $54S.5:   la,   $6350;   2,   $15. 

Western  Pipe  &  Steel  Co.,  item  1,  $5,- 
895;   2,   $20. 

Chicago  Bridge  and  Iron  Works,  item 

1,  $587.t:  la,  $7575;  2,  $15. 

Jas.  McNeil  .t  Bro.  Co.,  item  1,  $5900; 
la,   $7550;   2,   $'25. 

Thompson  Mfg.  Co.,  item  1,  $7023;  la, 
S783S:    2,    $15. 

Llewellyn  Iron  Works,   item  1,   $7152; 

2,  $16. 

Hamler  Boiler  &  Tank  Co.,  item  1, 
$7400:   la.  $89S6.50;   2.  $20. 

Williamette  Iron  &  Steel  Works, 
item   1,  $7205;  2,  $15. 

Petroleum  Iron  AVorks  Co.,  item  1, 
$7875:   la,   $9960;   2,   $20. 

St.  Paul  Foundry  Co.,  item  1,  $9116; 
2,    $15. 

Biggs  Boiler  Works  Co.,  item  1,  $9,- 
235;   2.   $20. 

No  bid  received  on  schedule  II,  item 
,3. 


SAN  DIEGO,  Cal.— W.  E.  Kier  Const. 
<~o.,  San  Diego,  at  $8083  awarded  cont. 
by  Bureau  of  Yards  and  D:cks,  Navy 
Dept.,  under  Spec.  5165.  for  tank  equip- 
ment and  water  meter  at  San  Diego. 


WASHINGTON.  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  clas."'  of  each  paragraph  (Fur- 
ther information  regarding  the  Sched- 
ules may  bo  obtained  frm  Navy  Pur- 
chasing Office,  310  California  St.,  San 
Francisco)  • 

Sched.  516"?,  San  Diego.  500  gals, 
white  benzol:  Mare  Island,  1400  gals, 
do,  April   6 

Scbed  5165.  eastern  and  western 
yards,   rules  and   tapes.  April   6. 

Sched.  -Tiee.  ^lare  Island,  oxy-acety- 
lene   torches.   April   6. 

Sched.  5186,  Mare  Island,  1200  ft. 
rope:  April  6. 


JOOST  BROTHERS 

BuiMers'  Hardware 
Tools,  Etc. 

I. Members    Builders     Exchange) 

IOK3    MARKETT   8T. 

Phonp  Ma;-'   »t   S91     San  Francisco 


DENVER,  Colo. — See  "Power  Plants", 
this  issue.  Bids  wanted  by  U.  S.  Re- 
clamation Service  to  fur.  hyd.  turbine, 
etc. 


IJALLiS  AXD  SOCIETY 
BUILDINGS 


Cost,  $325,000 


Contract   Awarded. 

CLUB  BLDG. 

HONOLULU,   Hawaii. 

Three-story  reinfoirced  concrete  club 
building    (swimming    pool,    etc.) 

Owner — Y.  W.   C.  A. 

Architect  —  Miss  Julia  Morgan,  Mer- 
chants Exchange  Bldg.,  San  Fran- 
Contractor  —  Young  Eng'ineering  Co., 
Honolulu,    T.   H. 


Contract   Awarded. 

DORMITORY  BLDG.  Cost,   $— 

SAN  PEDRO,   L.  A.  Co.,  Cal. 

Two-story     and     basement     brick     and 
stucco   dormitory   building   40x80. 

Owner — Young   Women's   Christian  As- 
sociation. 

Contractor  —  Julia    Morgan,    Merchants 
Exchange   Bldg.,   San   Francisco. 

Contractor  —  Geo.   H.  Aitkenhead,  San 
Pedro. 
Structure    will       contain       dormitory 

space  for  50  girls. 


Cost,  $1,250,000 
SW      Sutter      and 


Sub-Contract  Let. 

CLUB 

SAN     FRANCISCO. 

Mason   Sts. 
Twelve-story  Class  A  steel  frame  club 

building. 
Owner — San  Francisco  Woman's  Build- 
ing  Association. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,  San  Francisco. 
Contractor  —  Ralph    McLeran     &    Co., 

Hearst  Bldg.,  San  Francisco. 
Elevators  —  Spencer  Elevator  Co., 
166  7th  St.,  San  Francisco. 
As  previously  reported,  glass  award- 
ed W.  P.  Fuller  &  Co.,  301  Mission  St  , 
San  Francisco;  mill  work  to  Reinhart 
Lumber  &  Planing  Mill  Co.,  Jerrold 
and  Barneveld  Sts.,  S.  F. ;  plumbing  to 
Alexander  Coleman,  746  Ellis  St.,  San 
Francisco;  art  stone  to  P.  Grassi,  1945 
S'an  Bruno  Ave.,  S.  F. ;  structural  steel. 
Dyer  Bros.,  17th  and  Kansas  Sts.,  San 
Francisco;  grading  to  Sibley  Grading 
&  Teaming  Co.,  165  Landers  St.,  S. 


Plans  Being  Prepared 

BUILDING.  ■         Cost,   $120,000 

ALAMEDA,    Cal.       Corner    of    Park    St. 

and    Central   Ave. 
Two-story      (steel     frame     with     rein- 
forced     concrete      curtain      walls) 
building    (1st   unit). 
Owner — Masonic    Order   of   Alameda. 
Architect — Edw.    J.    Symmes,    First   Na- 
tional  Bank   Bldg.,   San   Francisco. 
Engineer — H.   L.    Huber,    First   National 
Bank   Bldg.,    San    Francisco. 
Upon   completion   of   the  above   struc- 
ture present  building  will  be  razed  and 
a    second    unit    erected    in    place.      Total 
cost    of   structure   to    be    approximately 
$200,000.       Figures    will     be     asked     in 
about   three   weeks'    time. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Monache  Golf  &  Country  Club  appoints 
committee  to  secure  estimates  of  cost 
for  proposed  new  club  building.  A.  J. 
Newbury,  Secretary. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Watsonville  Golf  and  Country  Club, 
Fred  S.  Williams,  president,  authorizes 
construction  of  a  caddy  and  profes- 
sional building,  tank  house  and  com- 
fort  station    on   club   grounds. 


BAKERSFIELD,  Kern  Co..  Cal. — 
United  Veterans  of  the  Republic  back 
movement  to  finance  erection  of  com- 
bination patriotic  auditorium,  civic 
ineeting  hall  and  convention  hall  on 
county  property  in  K  street,  facing 
new  Hotel  El  Tejon.  Preliminary 
plans  and  estimates  of  cost  are  being 
prepared. 


FRESNO.  Calif.  —  Fraternal  Order 
Eagles,  Carl  H.  Yurk,  secy.,  expects 
national  officers  here  about  April  1  to 
discuss  Avays  and  means  for  erection 
of  new  office  and  lodge  bldg.  at  M  and 
Mariposa   Sts. 


LOMPOC,  Santa  Barbara  Co.,  Cal. — 
.\rchts.  Siebert  &  Hunt,  Santa  Barbara 
have  prepared  prel.  plans  for  2-story 
class  B  bldg.  on  North  H  St.  for 
Knights  of  Pythias.  Financial  arrange- 
ments have  been  made  and  theatre  por- 
tion leased.  It  will  contain  theater  to 
seat  900,  3  storerms.  and  lodge  rms; 
reinf.  cone,  walls,  stucco  exter.,  tile 
and  comp.   rfg. 


CONCORD,  Contra  Costa  Co.,  Cal. — 
L.  V.  Perry,  Concord,  has  contract  to 
erect  memorial  hall  donated  to  Chris- 
tian Church  by  family  of  Miss  Eva 
Boyd;  will  be  erected  adjoining  pres- 
ent church  building,  containing  3 
classrooms    and    auditorium. 


SANTA  ANA,  Orange  Co.,  Cal.— Elks 
club  has  petitioned  superior  court  to 
allow  arrangement  of  loan  of  $25,000 
against  property  on  Sycamore  St.  to 
finance  addition  to  and  refurnishing  of 
clubhouse. 


LOS  ANGELES,  Cal.  —  Two-Thirty- 
Three  Club  Holding  Co.  has  been  in- 
ccrporated  for  the  purpose  of  erecting 
a  limit-height  class  A  office  and  club 
bldg.  at  Hollywood.  A  building  com- 
mittee to  select  the  site  and  attend 
to  details  of  constructing  the  bldg.  has 
been  appointed  as  follows:  Gilbert  H. 
Beesenmyer,  P.  A.  Be-Hannesey,  Ed- 
wards Davis,  Jos.  L.  Goldsmith  Jr., 
Jean  Hersholt,  Phil  J.  Hunt,  Irving 
Metzler,  Herbert  R.  MacMillan,  Ed  W. 
Rcwland.  John  R.  Stewart,  B.  Y.  Taft, 
C.  E.  Toberman,  D.  R.  Trattner,  Frank 
E.    Wright  and   Harry   M.   Warner. 


LAMANDA  PARK,  Los  Angeles  Co., 
Cal. — Chas.  Henrietta,  2400  Blanch  St., 
Pasadena,  awarded  contract  for  a  two- 
story  brick  lodge  building  with  funeral 
parlors  on  ground  floor,  for  Masonic 
Bldg.  Assn.;  plans  by  Glen  Elwood 
Smith,  529  E.  Colorado  St.,  Pasadena; 
60x85  feet,  kitchen,  social  rooms,  etc., 
stucco  exterior,  composition  roof. 


HOSPITALS 


Contract   Awarded. 

HOME.  Cost,    $25,000 

OAKLAND.      S.    Excelsior    Ave.,    250    K 

Woodruff  Ave. 
Two-stcry    26-room    frame    home. 
Owner — German      Old      Peoples      Home, 

1720    Hopkins    St.,    Oakland. 
A  rchitect — None. 
Contractor— A.    Wegner,     3136     College 

A--""^.,   Berkeley. 


Bids    Being   Taken    From    Selected 
Contractors. 

ADDITION  Cost,  $800,000 

SAN  FRANCISCO.  Block  bounded  by 
Hayes,   Stanyan   Grove   &   Schrader. 

Five-sitory  reinforced  concrete  addi- 
ti   n    to   hospital   bldg. 

Owner — St.    Mary's    Hospital,     Inc. 

Architect — Shea  .<«:  Shea,  454  Montgom- 
ery   St.,    San    Francisco. 

Consulting  Engineers  —  Coddington  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco. 

Structural    Engineer — Pierre    R.    Zucco 
166    Geary   St.,    San    Francisco. 
Bids    are    being   received      by      Sister 

I  aschol  of  St.  Mary's  Hospital. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    «700 

ALBERT  DEAN 

Haiuloni  Ynnopiitod  Colors  Slate 

lionfing 

and 

l{:iiMioni   Vnrit'trjitofl  Colors  Tile 

Roofing 

Composition    Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO   JeMMle    ft..   San    Frnnrisco 

Res      4201     Mission    St. 

Phone    Randolph    6982 
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SAX  JACIXTO,  Riverside  Co..  Cal. — 
San  .Tncin-lo  Improvement  ciub  is  en- 
rteav'iring  to  secure  Indian  liospital  to 
be  t'rccted  by  tJ.  S.  Government  on  one 
of  Indian  reservations  in  .Southern 
California   at   cost   of   $150,000. 

CO0NTY  FARM,  Los  Angeles,  Cal. — 
Thos.  K.  Young,  212  .S.  Grand  Ave., 
sub.  low  bid  to  L.  A.  County  March  22, 
at  i77,!)23  for  construction  of  5  frame 
and  stucco  infirmary  buildings,  each  1- 
story,  35x165  ft.  average  dimensions, 
shingle  roof,  concrete  foundation  and 
floors  at  L.  A.  County  Farm.  The  price 
for  omission  or  addition  per  unit  was 
|l,-),584. 

.S  \N  DIKGO,  Cal.— Wright  Constr. 
Co.,  4100  6th  St.,  San  Diego,  awarded 
coiitr  for  4-story  Class  A  nurses'  home 
building,  95x140  ft.,  at  4193  6th  St.  for 
MiTcy  liospital.  I.  K.  Loveless,  archi- 
tect. Commonwealth  Bldg.  Building 
will  contain  auditorium  with  stage,  and 
a  gymnasium;  stucco  exterior,  tile  and 
composition   roof;    $9'', 000. 

XIOWPORT  BEACH,  Orange  Co.,  Cal. 
—  lOllsworth  Bros.,  1005  Central,  New- 
))ort  Beach,  have  contr.  and  have  start- 
ed work  on  2-story  women's  dormitory 
hOrlO  ft.,  on  Balboa  Island  for  First 
T'l  i^liytei  ian   church  of  Pasadena;  $50,- 


SAX  RAFAEL,  Marin  Co.,  Cal. — At 
$6198.90  .1.  r.  Williams,  Bay  View  Tract 
San  Rafael,  awarded  contract  by  Robt. 
E.  Graham,  county  cleric,  to  erect  ad- 
diti(m  to  Tubercular  Cottage  at  county 
faim  in  Lucas  Valley.  Structure  to  be 
2  1  hv  60  ft.  Thos.  O'Connor,  architect, 
jli    Fourth  St.,  San  Rafael. 

(lAKLAND,  Cal.— Until  April  12, 
]«:.()  A.  M.,  bids  will  be  received  by 
Gc  •.  E.  ,GrQ§s,  ("ounty  Clerk,  to  fur. 
certain  chinawate,  fireproof  china  and 
glassware  for  use  at  Highland 
(county)  Hospital.  Cert,  check  10% 
payable  to  clerk  re(i.  Li.'^ts  of  ma- 
terials desired  obtainal)le  from  John 
M.   Sabin  Jr.,   county  purchasing  agent. 


SAN  FRANCISCO— Until  April  5,  2 
P.  M.,  bids  will  be  received  by  Leonard 
S  Leavy,  city  purchasing  agent,  to  fur. 
and  install  furniture  and  filing  equip- 
ment for  Relief  Home.  Lists  of  ma- 
terials desired  obtainable  from  above 
office. 


HOTELS 


I'lans   To   Be   Prepared. 

Al:)UlTJOX  Cost,    $35,000 

SA.X   FRA.XCLSCO,   NE   Mason   &  O'Far- 

rell  Streets, 
'i'wo-slory    addition    to    present    4-story 

and    l)asement    brick    building. 
Ovvne! — J.   T.   Tormey   and   R.   X.   Ryan, 

.\rno   Hotel. 
Architect  not  selected. 

.Addition    will    provide    for    100    addi- 
tional   guest    rooms. 


Bids    to    lie    Opened   March    25th. 

HOTEL  Cost,     $250,00;j 

BOYES'  SPRINGS,  Sonoma  Co.,  Cal. 

Two  and  three-story  frame  reinforced 
concrete  hotel  of  Mission  architec- 
ture   with    tile    roof. 

Owner — .Sonoma  Properties  Co.  (P.  C. 
Gerhardt,   President). 

Architect   —   Joseph   L.    Stewart,    Claus 
Spreckels    Bldg.,    San    Francisco. 
Bids    for    a    general    contract    being 

received. 


YUMA,  Ariz. — Architects  Walker  & 
Eisen,  701  Great  Republic  Life  Bldg., 
are  preparing  plans  for  a  four-story 
store  and  hotel  building  at  Yuma,  Ariz., 
for  Molina  estate;  hotel  to  be  operated 
by  W.  R.  Conway,  prop,  of  Barbara 
Worth  Hotel  at  El  Centro;  100x190  ft., 
stores,  dining  room,  lobby  and  110 
guest  rooms;  brick  construction;  $235.- 
000. 

WOODLAND,  Yolo  Co.,  Cal.— W.  D. 
McKoy,  operating  Hotel  Del  Mar  an- 
nt)unces  plans  are  being  prepared  for 
a  24-room  addition  to  the  present 
structure, 


ALHAMBRA.  L.  A.  Co.,  Cal.  —  R. 
Wescott  .<fe  Co.,  710  S  Garfield  Ave., 
Alhambra,  was  low  bidder  for  5-story 
and  ijasement  125-rm.  reinf.  cone,  ho- 
tel apt.  and  store  bldg.,  at  S.  Garfield 
Ave.  and  1st  St.,  for  the  Granada  Ho- 
tel Co.,  Alhambra;  Archts.  J.  Thomas 
Payne,  426  Western  Mutual  Life  Uldg., 
/.OS  Angeles,  and  Theodore  Starrett, 
214  Detwiler  Bldg.,  Los  Angeles;  171 
by  90  ft.,  struc.  steel,  100%  tiled  baths, 
3  elevators.  Central  will  be  awarded 
this  week. 


POfVER  PLANTS 


UE.XVKR,  Colo. — Until  April  20,  bids 
will  be  rec.  by  U.  S.  Reclamation  Ser- 
vice, Denver,  Colo.,  for  one  hydraulic 
turbine  to  del.  3400  h.  p.  when  oper- 
ating at  head  of  65  ft.,  1  S>^-ft.  but- 
terfly \alve,  1  3000-k.v.a.  generator,  4 
1000-k.v.a.  transfoi  mers,  switching  ap- 
paratus, 2  33,000  v  It  lightning  arrest- 
ers, 2  33,000  volt  oil  circuit  breakers,  4 
37  Vi  k.v.a.  transformers.  2  33,000  volt 
air  break  switche.s,  21  33,000  volt  dis- 
connects and  6  33,000  volt  choke  coils 
for  the  Guernsey  power  plant.  North 
Platte    project,    Nebraska-Wyoming. 


LOS  ANGELE.S,  Cal. — Westinghouse 
Elec.  &  Mfg.  Ca.  sub.  low  bid  to  water 
and  power  comm.  at  $9000  deliv.  city 
whse.  for  st.  lighting  transformers  un- 
der spec.  P-378-516.  Other  bids:  Gray- 
bar Elec.  Co.  ,$10,406  Santa  Fe  Ity.,  Los 
Angeles;  Gen.  Elec.  Co.,  $10,406  f.  o.  b. 
I..  A. 


PUBLIC  BUILD  I  AGS 


SACRAMENTO,  Cal. — H.  S.  Crocker 
Co..  Inc.,  San  Francisco,  at  $29,538.90 
awarded  contract  by  city  council  to 
fur.  and  install  chairs  in  municipal 
auditorium.       Previous    bids    were    re- 
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A  Tlttsbntfir^  .4ntomatic 
Gas  Water  Heater  In- 
stalled In  the  Home  indi- 
cates high  qnalitj 
thronghooi. 

Recommended  and   speol 
fled    by    all    of    the    loading 
architects,     plumbers      an-l 
builders 

Consider  the  hieh  merit 
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jected  due  to  technical  error.  Con- 
tract involves  3511  chairs  for  main 
auditorium  and  little  theatre  at  $6.39 
ea.  and  1832  portable  chairs  at  $4.05 
ea.  Informal  bids  were  submitted  by 
C.  F.  Weber  Co.  and  Inglewood  Mfg. 
Co 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Roy  M.  Butcher,  San  Jose,  at  $2,288 
awarded  contract  by  county  supervis- 
ors to  re-vi^ire  courthouse. 

MERCED,  Merced  Co.,  Cal. — Until 
April  7,  10  A.  M.,  bids  will  be  received 
by  P.  J.  Thornton,  county  clerk,  for 
general  repairs  and  renovation  of 
Justice  Court  at  Gustine.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  obtainable  from  W. 
E.  Bedesen,  county  surveyor,  Shafer 
Bldg.,    Merced. 


RESIDENCES 


Plans  Being  Figured. 

PARISH    HOUSE  Cost,    $20,000 

OAKLAND,  Alameda  Co.,  Cal.  12th  & 
Myrtle   Sts. 

Frame   and   stucco   parish   house. 

Owner — Lutheran  Parish. 

Architect — Ward  &  Blohme,  454  Cali- 
fornia  St..   S.   F. 

PALM  SPRINGS,  Riverside  Co.,  Cal. 
— Archt.  Lee  F.  Fuller,  Post  Bldg.,  Wil- 
shire  Blvd.,  and  Berendo,  Los  Angeles, 
is  compl.  plans  for  11-room  U-shape 
stone  tile  dwlg.  at  Palm  Springs  for  M. 
H.  Brill,  Palm  Springs;  130x55  ft.,  plas. 
exter.,  tile  rf.  Bids  will  prob.  be  taken 
by    owner. 


Contract   Awarded. 

RESIDENCE  Cost,    $15,000 

PIEDMONT.     Alameda    Co.,     Cal.       No. 

1224  Ashmount  Ave. 
One-story   8-room   frame   residence  and 

garage. 
Owner  —  Sidney     Watson.     Alexandria 

Apartments,    Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte.    3455    Laguna 

Ave.,  Oakland. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,   each   $15,000 

SAN   FRANCISCO,    W   Moncada   68   and 

122    S  Cedro   Way 
Two      two-story    and    basement    frame 

residences. 
Owner — Leonard    &    Holt,    220    Kearny 

St.,    S.   F. 
Architect — Plans   by  owner. 


CONCPETE 


I 


r 


APRIL    FIRST    is    the    birthday. 

*  *      • 

OF  SANDY  Pratt's  concern. 

*  *     * 

THE  PRATT  Building  Material.  Co. 

*  *     * 

DOUGLAS    300 — "easy   to   remember." 

*  *     * 

AND   THIS   is   no  joke. 

V      «      « 

OF  APRIL  first. 

*  *      * 

SANDY   STARTED. 

*  *      * 

WITH   PLENTY  of  "sand." 

*  •      * 

AND    2000    "rocks"    ($2000    Capital). 

*  «      * 

SANDY  SECURED  some  "grit." 

*  *      * 

ON    AUSTIN    Creek    (Sonoma    County). 

*  •     * 

AND  BEGAN. 

»      •      * 

TO  LOAD  gravel  and  rock. 

*  «     * 

AND  SOON  made  some  "rocks." 

*  *      * 

SANDY  USED  the  "rocks." 

*  *      * 

TO  BUY  at  Marysville. 

*  *      * 

SANDY'S  WONDERFUL  sand   plant. 

*  •      * 

ON  THE  Yuba  River. 

*  *      • 

TIME  ROLLED  on. 

*  *      * 

AND  SAND  rolled. 

«      *      * 

DOWN  THE  river. 

*  *      * 

AND  SANDY  bought. 

*  *      * 

FROM  E.  B.   &  A.   L.   Stone. 

*  *      * 

SANDY'S  AMERICAN  River  sand  plTut. 

*  »      * 

AT   SACRAMENTO. 


ONE  MILE   from   the  Capitol. 

*  *      * 

THEN  SANDY   turned  his  eyes. 

*  ♦      * 

TOWARD  MONTEREY  County. 

*  *      * 

AND   SOON   the   city. 

*  *     • 

OF   PRATTCO  was   born. 

*  •      * 

AND   "PRATTCO  Amber"   sand. 

SOON    BECAME    famous. 

«      •      * 

AND  TODAY   T.   I.  Butler  Co. 

*  «      » 

OF  SAN   Francisco. 

*  •      • 

JjIKE  MANY  other  progressive  dealers. 


IN  SAND  and  gravel. 

*  «      « 

BUNKERS   "PRATTCO  Amber"   sand. 

*  *      * 

FROM  MONTEREY  County. 

*  *      * 

JUST  THREE  years  ago. 

AT  PRATTROCK   (near  Folsom). 

*  *      * 

IN  SACRAMENTO  County. 

*  •     • 

THE   $250,000   rock-crushing   plant. 

*  •     • 

BELONGING  TO  Sandy  Pratt. 

*  *     * 

AND  MANY  of  his  friends. 

*  •      • 

HAD  THE  juice  turned  on. 

*  *      * 

AND  FOR  three  years. 
«      •      * 

SANDY'S  ROCK  &  Gravel  Co. 


HAS  PRODUCED   crushed   rock. 

•      •      * 

WASHED    GRAVEL    and    rock    ecreen- 


SAID   BY   many    experts. 

*  *      * 

TO  BE  excelled. 

*  •     * 

BY  NO  concern. 

*  •     • 

IN  ALL  California. 

*  *     * 

SO  TODAY  Sandy. 

*  *      » 

HAS  THREE   sand  plants. 

*  »      * 

AND   A  wonderful   plant. 

*  *     » 

TO  PRODUCE  rock  and  gravel. 

AND   SANDY   is   grateful. 

*  «     * 

TO  HIS   customers. 

*  •     • 

AND   LOYAL   friends. 

*  •      • 

FOR  ALL  their  neip. 

*  «     • 

AND  SANDY  believes. 

*  •      * 

NO  ONE  can  succeed. 

*  *     * 
WITHOUT  THE  help. 

»      •      * 
OF   FRIENDS. 

*  •      • 

"I  THANK  you." 


This  photo  of  Sandy  Pratt,  producer  of  sand,  crushed  rock  and  gravel,  is 
a  reminder  of  the  first  carload  of  sand  ever  shipped  by  Sandy,  when  it  was 
loaded  on  a  nat  car  with  a  wheelbarrow.  Compare  this  with  Sandy's  present 
modern  machinery  and  plants,  producing  thousands  of  carloads  of  sand,  rock 
and  gravel  every  year. 
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Completing   Plans. 

RESIDENCE  Cost,   $15,000 

BERKELEY,  Alameda  Co.,  Cal.  Bridge 
Road. 

Two-story  frame  and  stucco  resi- 
dence. 

Owner — E.    L.    Hamlin,    Berkeley,    Cal. 

Architect — Jno.  Hudson  Thomas,  Mer- 
cantile Bank  Bldg.,  Oakland. 


Cost,    $9032. 
Co.,       Cal.         280 


of 


Contract  Awarded. 

RESIDENCE.  Cost,    |24,000 

SAN   FRANCISCO.      Miraloma  Drive. 

Two-story  frame   and  stucoo'  residence. 

Owner — N.  R.  Davis. 

Architect — Lionel    H.    Price,    180    Jessie 

St.,  San  Francisco. 
Oontractor — Mattock     &     Feasey,      210 

Clara  St.,   San  Francisco. 


Contract  Awarded. 
RESIDE.NX'E 
OAKLAND,    Alameda 

Mountain. 
Altering-    and    remodeling 

residence. 
Owner    — ■    H.     Warner    Sherwood, 

Mountain,   Oakland. 
Architect — Nevvsom    Bros.,    Nevada 

Bldg.,    S.   F. 
Contractor— B.     H.     Schmidts,     2237 

19th    St.,    Oakland. 


present 

280 

Bk. 

E- 


POMONA,  Los  A^ngeles  Co.,  Cal. — 
Architect  Myron  Hunt,  1107  Hibernian 
Bldg.,  has  comp'l&ted  plans  and  lis 
taking  bids  from  a  selected  list  of  con- 
tractors for  a  fireproof  residence  on  a 
400-acre  estate  near  pomona  for  W. 
K.  Kellogg.  Twenty  rooms,  6  baths, 
hollow  concrete  walls,  stucco  exterior, 
clay   tile    roofing. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Richard  Stanton,  1775  Tamarind 
Ave.,  Los  Angeles,  will  build  a  two- 
story,  10-room  frame  and  stucco  dwell- 
ing at  701  Rodeo  Dr.,  Beverly  Hills, 
for  self;  tile  and  composition  roof; 
$26,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Wallace  Neff,  801  Cen- 
tral Bldg.,  has  been  commissioned  to 
prepare  plans  for  a  two-story  frame 
and  stucco  dwelling  in  Benedict  Can- 
yon, Beverly  Hills,  for  Edmund  Gould- 
ing;  tile  and  composition  roof;   $80,000. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  fVhitcofrom  your  Hardwart  Dealer 


Vincent  Whitney  Company 


Saa  FrmodMO 

S*m4  mil  fm^miriti  to  utartt  Offiet. 


Contract   Awarded. 

RESIDENCE  Cost,   $12,000 

ALAMEDA,  Alameda  Co.,  Cal.     No    3004 

Bayo    Vista    Ave. 
Two-story    9-room    frame    and    cement 
plaster  residence. 
Owner — Edgar    Cohen,    1604    Versailles 

Ave.,  Alameda. 
Architect — Edwin  J.  Symnes,  1700  Pearl 

St.,   Alameda,  and   1st  National  Bk. 

Bldg.,    San   Francisco. 
Contractor  —  Fernside    Builders,     1401 

Park  St.,  Alameda. 


Contract   Awarded.  .,„.„„ 

RESIDENCE  Cost,    $13,100 

OAKLAND,  Alameda  Co.,  Cal.  Harbor 
Drive    and    Lane   Court. 

Two-story  frame  and  plastered  ex- 
terior   residence. 

Owner — E.  H.  Huebbe,  1537  Webster 
St.,    Oakland. 

Designer  —  George  T.  Williams,  216 
Dalziel    Bldg.,    Oakland. 

Contractor — E.  A.  Ahloff,  748  Mathewa 
St ,    Oakland. 

Contract   Awarded. 

RESIDENCE.  Cost,     $34,850 

PIEDMONT.  Glen  Alpine  Road  and 
Sotelo   Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — H.  Ward  Dawson,  105  Sheridan 
.      St.,    Piedmont. 

Architect — Albert  J.  Farr,  68  Post  St., 
San   Francisco. 

Contractor — Axel  Cederborg,  1455  Ex- 
celsior  Ave.,   Oakland. 


at 


To  Be  Done  By  Day  Work. 
RESIDENCES. 

Seven     at     $3000     each;     four 
$4000    each. 
SAN    FRANCISCO.      S.    Justin    Dr.,    425 

to  575  and  725  to  800  W.  Benton. 
Eleven     1-slory    and    basement    frame 

residences. 
Owner — Stcneson     Bros.,     3835     Mission 

St. 
Architect— Chas.      F.      Strothoff,      2274 

15th   St. 


Contract    Aw^arded. 

RESIDENCE  Cost,    $15,000 

BERKELEY,  Alameda  Co.,  Cal.     No    27 

Alvarado  Road. 
Two-story     7-room    frame    and    stucco 

residence. 
Owner  —  J.    R.    Graff,    3000    Claremont 

Ave.,  Berkeley. 
Architect — A.   W.    Smith,    American   Bk. 

Bldg.,    Oakland. 
Contractor  —   C.   L.   Barham,   American 

Bank  Bldg.,  Oakland. 


LOS  ANGELES,  Cal.  —  Architect 
Daniel!  Kirkhuff,  S'carboro,  N.  Y.,  is 
preparing  plans  for  large  Italian  resi- 
dence on  a  176-acre  estate,  Paseo  Del 
Mar  at  Via  Castanada,  Palos  Verdes, 
for  Frank  A.  Vanderlip;  reinforced 
concrete  construction,  gunite  exterior, 
tile  roofing;  $400,000.  Work  will  be 
done  on  contract  and  it  is  expected  to 
start  about  Oct.   1,   1926. 

The  same  architect  has  completed 
working  plans  for  group  of  residence 
service  buildings  and  for  landscaping 
and  improvement  of  the  estate;  the 
buildings  will  be  erected  around  a  100 
ft.  sq.  patio  and  will  be  of  Italian  ar- 
chitecture. 2-story  gardeners'  cottage 
for  7  families,  general  service  build- 
ing for  supplies  and  storage,  stable  for 
6  horses,  garage  for  trucks  and  farm 
equipment,  36  ft.  tower  frame  construc- 
tion, gunite  exterior,  tile  roofing,  gas 
healing;  $80,000.  Buildings  will  be 
erected  at  once  by  day  work  and  sub- 
contracts under  supervision  of  fore- 
man  on   job. 


SABOBA    HOT    SPRINGS,     Rive 
Co.,    Cal. — H.    Vandenhoogen,    1135 
field    St.,    Glendale,    awarded    con 
for    15    Indian    type    dwellings,    1, 
4    and    5    rooms    each,      at    Sabola 
Springs,    near   Riverside,    for   J.    C. 
house;     Robert    B.     Stacv-Judd,    a 
tect,     6030    Hollywood    Blvd.,    Los 
geles;    tile   and 'composition   roof; 
000. 


rside 
Sco- 

tract 

2.  3. 
Hot 
Alt- 

rchi- 
An- 

$60.> 


BEVERLY  HILLS,  Los  Angeles  Co 
Cal. — W.  E.  Chadwick,  424  Union 
League  Bldg..  Los  Angeles,  is  prepar- 
ing prelim,  plans  for  two-storv  and 
basement,  20-room  i^panish  dwelling, 
at  Beverly  Hills,  owner's  name  with- 
held; ballroom,  card  room,  and  kitchen 
in  basement,  83x82  ft.;  fram  and  stucco, 
tile  roof,  landscaping,  terraces;  $60,000. 
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PASADENA,  L.  A.  Co.,  Cal. — J.  Rob- 
ert Harris,  5509  Carlton  Way,  Los  An- 
geles, has  been  commissioned  to  pre- 
pare plans  for  thirty  2-story,  7,  8  and 
y-rooni  frame  and  stucco  dwlgs.,  in  Oak 
Knoll  Square,  Pasadena,  for  Morse 
Constr.  Co.,  L.awson  Bldg.,  Glendale; 
tile   comp.   and   shgle.   rfs.   $500,000 


SCHOOLS 


Working-   Drawings  Being  Prepared. 
SCHOOL,  BLDGS.  Cost,   $550,000 

RICHMOND,  23rd  Ave.  and  Tulare  St. 
Group  of  six  1-and  2-story  brick  school 
buildings. 

Owner — Richmond   High   School   Dist. 
Architect   —  Louis   Stone,    357    12th   St., 
Oakland. 
Plans  for  the  structures  will  be  com- 
plete  and   figures  will   be  called  within 
yo   days. 


Working    Drawings    Being   Prepared. 

SCHOOL  BLDG.  Cost,   $50,000 

RICHMOND,    corner    Fairmont    &    Cen- 
tral Avenues. 

One-story       brick       elementary      school 
building    (8    classrooms), 
(type   of  roofing  not  decided). 

Owner — Richmond    School    District. 

Architect — Louis  Stone,   357   12th  Street 
Oakland. 
Plans    to     be    ready     for     figures    in 

about  three  weeks. 


Commissioned  To   Prepare  Plans. 

SCHOOL  Cost,   $85,000 

OAKLAND,  Alameda  Co.,  Cal.  Spruce 
and   Regal   Sts. 

Two-story  steel  and  reinforced  concrete 
school   building. 

Owner — Cragmont  School,  Board  of  Ed- 
ucation. 

Architect — W.  H.  Ratcliff,  Mercantile 
Bank  Bldg.,  Oakland. 

SAN  FRANCISCO  —  O.  Monson,  251 
Kearny  St.,  at  $142,840  submitted  low 
bid  to  Board  of  Public  Works  to  erect 
West  Portal  School  in  Taraval  street 
between  Lennox  Way  and  Claremont 
Blvd.       Architect's    estimate,     $156,000. 

Crown  Electric  Co.,  153  Eddy  St.,  at 
$5477  low  for  electrical  work.  Est. 
S3200 

Latourette-Fical  Co.,  2612  Ninth  St., 
West  Berkelev,  at  $7500  low  for  plumb- 
ing.    Est.   $6300. 

J.  E.  O'Mara,  218  Clara  St.,  at  $6637 
low  for  mechanical  equipment.  Est. 
$6800. 

Following  is  complete  list  of  bids 
received: 

General    Contract 

O.     Monson     ." $142,840 

John   Spargo    J!I'?to 

H.    L.    Peterson 146,452 

Anderson    &    llingrose 150,700 

Carl    H.    Peterson 152,231 

F.   L.    Hansen 153,324 

Amoroso    &   Damico 159,000 

Jacks    &    Irvine      l^^'^SI 

Elliott    &    Grant 169,886 

Sampel    &    Cody     177,400 

Electric   AVork 

Crown    Electric    Co $5477 

Butte  Elec.  Equip.  Co o64l 

J.    A.    Porter 5645 

Aetna    Electric    Co 56o3 

Dowd-Seid    Elec.    Co 5790 

Standard   Elec.    Constr.    Co 5999 

Latourette-Fical     Co 6271 

Hetty   Bros 7990 

Plumbing 

Latourette-Fical     Co $7500 

Thos.    Skeliy    ;'900 

A.    Lettich     *;G98 

J.    E.    O'Mara o''5 

Thos.     R.     Smith ll,76o 

Mechanical   Equipment 

J.    E.    O'Mara $6637 

Scott    Co 6640 

Latourrettc-Fical    Co 6897 

Thos.    Skeliy     6988 

r.     .1.     Enrigln "(^^^ 

Knittle    Bros 7464 

.\.    G.    Atwood 76b.i 

A.    Lettich     7761 


SAN'  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Until  5  P.  M..  (bids  to  bo 
opened  at  (:35  P.  M.),  Apr.  8,  bids  will 
be  received  by  San  Bernardino  Board 
of  Education  for  Rainoiia  school  in  ac- 
cordance with  plans  and  specifications 
by  Architects  Witmer  &  Watson,  415 
Bank  of  Italy  Bldg.,  Los  Angeles; 
$102,500. 


Plalis  To  Be  Out  For  Figures  Next 
Week. 

SCHOOL  ADDITION.  Cost,  $75,000 

ItODEO,    Contra    Costa    Co.,    Cal. 

One-story  reinforced  concrete  school 
building  being  an  addition  of  six 
classrooms  and  auditorium  to  the 
present   building. 

Owner— Rodeo    School    District. 

Architect— W.  H.  Weeks,  1924  Broad- 
way.   Oakland. 


OCEANSIDE,  Los  Angeles  Co..  Cal. — 
Architects  Cramer  &  Wise,  567  I.  W. 
Hellnian  Bldg..  Los  Angeles,  have  com- 
pleted plans  for  addition  to  school  and 
dormilories  and  new  steam  lieating 
plant  at  Oceanside,  for  the  Rosicurcian 
Fellowship,  213  S.  Broadway,  Los  An- 
geles; living  room,  kitchen,  dining 
room,  bedrooms,  laundry,  dormitories 
for  boys  and  girls;  81x56  ft.,  hollow  tile 
walls,  plaster  exterior,  tile  and  com- 
position roof. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
—At  $49,860  (Fairmont)  and  $46,780 
(Peres)  P.  M.  Sanford,  Richmond, 
awarded  contracts  for  general  con- 
struction of  two  Richmond  schools  by 
W.  T.  Helms,  clerk  Richmond  School 
District.  Architect  Jas.  T.  Narbett, 
Syndicate   Bldg.,    Richmond. 

Other   awards   are: 

Fairmont  School^Chas.  S'chwake,  El 
Cerrito,  plumbing  contract  at  $2,997 
and  Geo.  Schuster,  21st  and  Grove  Sts., 
Oakland,   heating  contract  at   $13,185. 

Peres  School — John  I.  Collins,  Rich- 
mond, plumbing  contract  at  $1,613  and 
J.  G.  Grierson,  Richmond,  heating  con- 
tract  at    $12,970. 

All  bids  submitted  for  plastering 
were  two  high  and  will  probably  be 
readvertised    for. 


DOWNEY,  Los  Angeles  Co.,  Cal.— 
Architects  T.  C.  Kistner  &  Co.,  1121 
Dotwiler  Bldg.,  Los  Angeles,  will  start 
working  plans  at  once  for  1-story 
ijrick  gymnasium  building  and  one- 
story  brick  or  hollow  tile  manual  arts 
building  at  Union  High  School  site, 
Downey,  for  Downey  Union  High 
School  Dist.;  gymnasium  will  be  112x 
90  feet  with  girls'  and  boys'  locker 
rooms,  shower  baths,  bleachers,  etc. 
The  manual  arts  building  will  be  180x 
.■)2  ft.  with  work  shops,  offices,  etc.; 
stucco  e.Kterior,  tile  and  composition 
roofing.  Bonds  to  the  amount  of  $85,- 
000  were  voted  at  election  March  19th 
cf  which  $45,000  will  be  spent  for 
'gymnasium;  $30,000  for  manual  arts 
building  and  $10,000  for  equipment  for 
both    buildings. 


SAN  BERNARDINO,  Cal.— Until  5  P. 
M.,  (bids  to  be  opened  at  7:35  P.  M.), 
April  8.  bids  will  be  received  by  San 
Bernardino  Board  of  Education  for  1- 
story,  33-unit,  H-shaped  school  build- 
ing at  Ramona  site  on  7th  St.,  w.  of  Mt. 
Vernon  Ave.  Separate  bids  will  be 
taken  on  general,  painting,  electric 
wiring,  heating,  plumbing  and  tile 
roofing.  Plans  and  spec,  obtainable 
from  Bd.  office  at  213  Gentry  Bldg.,  San 
Bernardino.  Cert,  check  or  bond,  5%. 
C.  V.  Kelty,  acting  secretary.  Witmer 
&  Watson,  architects,  404  Piatt  Bldg., 
San  Bernardina,  and  Bank  of  Italy 
Bldg.,  Los  Angeles;  stone  tile  walls  and 
partitions,  tile  and  composition  roof- 
ing; $102,500. 


VENTURA,  California  —  Clarence 
P.  Day  Corp.,  Pasadena,  was  low  bid- 
der at  $176,300  on  genl.  contr.  for 
erecting  new  high  school  bldg.  at  Ven- 
tura: Austin  &  Ashley,  Cham,  of  Comm. 
Bldg.,  L.  A.,  archts.  Bids  taken  under 
advisement. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Until  noon  Thursday,  Apr.  1,  bids 
will  be  received  by  the  trustees  of  the 
Beverly  Hills  School  District  for  gen- 
eral contract,  plumbing,  heating,  elec- 
tric work,  painting,  finished  hardware 
and  lighting  fixtures,  to  be  filed  at  the 
office  of  the  architects,  Gable  &  Wyant, 
634  S.  Western  Ave.,  Los  Angeles,  for 
2-story  and  basement  brick  grammar 
shcool  at  Beverly  Vista  School  site; 
14  classrooms,  library  and  offices,  stor- 
age and  assembly  hall  in  basement,  re- 
inforced concrete;  $260,000.  Builders' 
bond,  certified  or  cashier's  check  for 
5%. 


ROSCOE,  L.  A.  Co.,  Cal.— P.  A.  Belan- 
ger,  2739  W  Pico  St.  awarded  genl. 
contr.  at  $69,492  for  erecting  new  bldg. 
at  Roscoe  school  site;  Geo.  C.  Burnett, 
archt.  Other  contracts  were  awarded 
by  bd,  of  educ.  as  follows:  Plbg  to 
AV.  P.  McArthur,  124  W  4th  St.,  at  $6395 
htg.  and  vent,  to  Munger  &  Munger  174 
E  Union  St.,  Pasadena,  at  $10,208,  and 
painting  to  H.  H.  Mann,  2411  S  Ver- 
iiiu'it  Ave.  at  $2775. 
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ROSEVILLE,  Placer  Co.,  Cal.  —  At 
$34,842,  Geo.  D.  Hudnutt,  1915  S  Main 
St.,  Sacramento,  submitted  low  bid  to 
Board  of  Trustees  of  Koseville  Union 
High  School  District  to  erect  one- 
Btory  reinforced  concrete  auditorium 
building.  Plans  by  Architect  Norman 
K.  Coulter,  46  Kearny  St.,  San  Fran- 
cisco. 

Complete    list    of    bids    follow: 

Geo.    D.    Hudnutt    '**'51  a 

Jos.    Piaseclii    c'oli 

Chas.  Mabrey    ?5'?I„ 

Myrl    R.    Crane    ?§'SV? 

J.    A.    Bryant    42,844 

J.   F.   Hannah    48,699 

All  bids  talcen  under  advisement  un- 
til Monday,  March   22nd,   1926. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
At  $4:,397,  J.  H.  Carpenter,  29  E.  Wil- 
low K-.,  Stockton,  awarded  contract 
by  L.  W.  Mehaffey,  clerk,  Antioch-Llve 
Oalt  School  District,  to  erect  one-story 
reinfoi'ced)  cioincrete  grammar  sch6ol 
building  ir.  accordance  with  plans  and 
specificat/ons  by  Architects  Davis- 
Heller-Pearce,  Weber  St.  and  Grant 
Ave.,    Stockton. 

Complete   list    of   bids   follow: 

J.  H.  Carpenter,  $44,347;  Prop  (a) 
1950,  (b)  $2250,  (c)  ?526,  (d)  $348,  (e) 
$ ,    (f)    $200,    (g)    $1000    (h)    $145. 

H.  H  Hennings,  45,240,  Prop  (a) 
$1000,     (b)     $2300,     (c)     $230,     (d)     $250, 

(e)  f ,    (f)    $200,    (g)    $1000,    (h)    $50. 

Geo.  J.  Nicewonger,   $45,779,  Prop   (a) 

$950,  (b)  $2100,  (c)  $430,  (d)  $170,  (e) 
$120,    (f)    $200,    (g)    $900,    (h)    $145. 

J.  F.  Shepherd,  $46,775,  Finop  (a) 
$900,  (b)  $2100,  (c)  $414,  (d)  $138,  (e) 
$37.75,    (f)    $ ,    (g)    $900,    (h)    $145. 

F.  H.  Betz,  $47,580,  Prop  (a)  $1690, 
(b)    $1936,    (c)    $348,    (d)    $531,    (e)    $263, 

(f)  $247,    (g)    $1040,    (h)    $528. 

R.  W.  Moller,  $49,487,  Prop  (a)  $1390, 
(b)  $3042,  (c)  $250,  (d)  $208,  (e)  $414. 
(f)    $250,    (g)    $990,    (h)    $140. 

Hunt  Construction  Co.,  $49,495,  Prop 
(a)  $1500,  (b)  $37  per  M,  (c)  $415,  (d) 
$294,  (e)  $133,  (f)  $43.77,  (g)  $857,  (h) 
$48 

Dinnie     Construction,     $49,571,     Proi^ 

(a)  $1608,  (b)  $1520,  (c)  $1353,  (d) 
$277,  (e)  $1032,  (f)  $595,  (g)  $1020, 
(h)    $50. 

J.  A.  Bryant,   $49,600,  Prop   (a)   $1946, 

(b)  $1800,   (c)   $350,   (d)   $396,   (e)   $1219, 

(f)  $500,    (g)    $1050,    (h)    $50. 
Lawton    &    Vezey,    $50,443,    Prop    (a) 

$1994,  (b)  $1595,  (c)  $230,  (d)  $10,  (e) 
$880,    (f)    $270,    (g)    $1040,    (h)    $40. 

(a)  Add  if  terra  cotta  Is  used  in- 
stead of  cast  cement.  (b)  Add  if 
cannon  brick  is  used  instead  of  com- 
mon biick.  (c)  Add  if  metal  parti- 
tions are  used  instead  of  wood.  (d) 
Ded  if  Fenesta  is  used  instead  of  Uni- 
versal, (e)  Ded  if  Wessex  heaters 
are  used  instead  of  steam.  (f)  Ded 
if   State    rock    is    used   tor   blackboards. 

(g)  Add  if  sidewalks  are  included  in 
contract.  (h)  Ded  if  clock  wire  Is 
omitted. 

Contract  awarded  on  main  bid  and 
propositions    (a)    and    (g). 


VENTURA,  Ventura  Co.,  Cal.— Clar- 
ence P.  Day  Corp.,  Boston  Bldg.,  Pasa- 
dena, awarded  genl.  contract  to  erect 
a  new  high  school  bldg.  at  Ventura 
for  Ventura  union  high  school  district; 
Austin  &  Ashley,  Chamber  of  Com- 
merce Bldg.,  Los  Angeles,  archts. 
Plumbing  and  heating  contracts  were 
awarded  to  Munger  &  Munger,  174  B 
Union  St.,  Pasadena;  and  wiring  to 
Bert  L.  Perry,  Douglas  Bldg.,  Los  An- 
geles. Bids  for  painting  were  held  un- 
der advisement.  This  work  may  be  re- 
advertised;   $255,000. 


SAN  FRANCISCO— Until  April  5,  2  p. 
m.,  bids  will  he  received  by  Leonard  S. 
Leavy,  city  purchasing  agent,  to  fur. 
manufactured  furniture  for  school  de- 
partment. Specifications  obtainable 
from   above   office. 


LOS  ANGELES,  Cal.— Untiil  9  a.  m., 
Apr.  7,  bids  will  be  rec.  by  bd.  educ.  for 
new  bldg.  proposed  for  Fairburn  Ave. 
school  site,  s.  w.  Rcchester  and  Fair- 
brun  Aves.  Separate  bids  on  genl., 
plbg.,  painting  and  htg.  &  vent.  Plans 
and  spec,  (including  addenda  to  genl. 
spec.)  on  file  at  761  Cham,  of  Comm. 
Bldg.  Cert,  or  cash.  chk.  or  bond  5%. 
Wm.  A.  Sheldon,  secy.  Armand  Monaco 
116  Temple,  Los  Angeles,  archt;  2-sto. 
12   rms.,    brick    walls,    tile   rf;    $80,000. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
April  2,  3  P.  M.,  bids  will  be  received 
by  Wm.  Bromley,  clerk,  Ukiah  Union 
High  School  District,  to  fur.  and  in- 
stall oil  burner  in  furnace  of  main 
high  school  building;  to  be  latest  No. 
2  Itay  Pump  type  or  equal  with  storage 
oil  tank  of  1500-gals.  Further  infor- 
mation    obtainable     from    clerk. 


FRESNO,  Fresno  Co.,  Cal. — Archt. 
Emmett  G.  Martin,  520  Cit.  Natl.  Bank 
Bldg.  has  been  comm.  to  prepare  plans 
for  a  Catliolic  girls'  school  on  a  100- 
acre  site  5  miles  west  of  Fresno  for 
Convent  of  Holy  Cross.  The  school  will 
consist  of  a  group  of  bldgs.  designed 
in  Italian  style;  administration  bldg., 
classrm.  bldg.  to  contain  20  rms.,  rec- 
reation and  dormitory  bldg.  with  din- 
ing rms.,  collegiate  bldg.  with  12  class- 
ro..ms,  and  power  plant.  Bldgs.  will  be 
fireproof  con.str.,  reinf.  cone,  brick  fill- 
er walls,  clay  tile  rfs.  The  entire  group 
will  cost  about  $1,000,000.  About  $500,- 
000  will  be  expended  on  constr.  work 
at  this  time. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
March  31,  bids  will  be  rec.  by  bd.  educ. 
for  new  bldg.  proposed  for  Thomas 
Starr  King,  Jr.,  high  school  site  in  blk. 
bounded  by  Sunset  Dr.,  Manzanita  St., 
Fountain  Ave.  and  Myra  Ave.  Separ- 
ate bids  on  genl.,  plbg.,  painting  and 
htg.  and  vet.  Plans  and  spec,  on  file 
at  761  Cham,  of  Coinm.  Bldg.  Cert,  or 
cash.  chk.  or  bond  5%.  Wm.  A.  Sheldon 
secy.  Roland  E.  Coate,  Union  Bank 
Bldg.,  archt.;  Main  bldg.  will  be  3-sto., 
243x62  ft.,  with  central  wing  for  an 
auditorium  to  seat  1000,  cafeteria  and 
domestic  science  bldg.,  138x64  ft.,  and 
1-story  manual  arts  bldg.,  169x63  ft.; 
brick  constr.,  painted  exter.,  clay  tile 
rf.,    $340,000. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal 
Richard  Hansen,  Crescent  City,  at  $57,- 
556  awarded  contract  by  Del  Norte 
High  School  District  to  erect  high 
school;  concrete  construction,  10-class- 
rooms  &  auditorium.  Norman  R.  Coul- 
ter, architect,  46  Kearny  St.,  San  Fran- 
cisco. Complete  list  of  bids  follows:  (1) 
general  construction;  (2)  heating;  (3) 
lavatory  equipment: 
Richard   Hansen— (1)    $57,556;   (2)   $4600 

( 3 )    $88  9 
Joe    Piasecki — (1)    $59,465;    (3)    $1500. 
Chester  Cutting — (1)   $59,725. 
Myrl    R.    Crane— (1)    $61,060;    (2)    $4400; 

(3)    $1900 
Jas.     L.     McLaughlin— (1)     $62,900;     (2) 

$5000;    (3)    $2500. 
Cobby  &  Ow.sley — (1)   $62,990;   (2)   $5000 

(3)    $2850. 
Chas.   S.  Mabrey— (1)    $64,174;   (2)    $4675 

f3)    $1100. 
S.    Rasoii-   (1)    $66,286;    (2) 

$2510. 
Mercer-F.-aser — (1)    $67,466; 

(3)    $1100. 
Knittle   Bros — (2)    $5236. 
Gilley-Schmid— (2)    $5749. 


$5896;    (3) 
(2)    $4600; 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  6,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, to  erect  mechanics'  shop  build- 
ing at  High  School,  in  block  bounded 
by  Oak  and  Walnut  Sts.,  Alameda  and 
Central  Aves.  Cert,  check  10%  pay- 
able to  Bd.  of  Education  req.  Plans 
obtainable  from  Board  of  Education, 
Room  9,  City  Hall,  on  deposit  of  $25, 
returnable.  See  call  for  bids  nndcr  of- 
ficial  iiropo.snl   section   in   this    Issue. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Cal. — Salih  Bros., 
505  Detwiler  Bldg.,  submitted  low  bid 
to  Board  of  Education,  March  17,  at 
$270,792  for  new  building  at  Horace 
Mann  Jr.  High  School  site,  St.  Andrews 
PI.  and  69th  St.  Hoagland-Lakin  Elec. 
&  Engineering  Co.,  1707  Naud  St.,  was 
low  at  $33,900  on  heating  and  ventilat- 
ing and  Paul  B.  Johnston,  5547  Ro- 
maine  St.,  was  low  at  $10,170  on  paint- 
ing. A.  M.  Edelman  and  A.  C.  Zim- 
merman, associate  architects;  build- 
ing will  be  1,  2  and  3  story,  65  units, 
auditorium;  527x180  feet,  with  shop 
building,  70x150  feet;  reinforced  con- 
crete walls,  hollow  tile,  stucco  ex- 
terior, clay  tile  and  composition  roof- 
ing. 


LOS  ANGELES,  Cal.— Roy  .Brown,  415 
Lankershim  Bldg.,  submitted  low  bid 
to  Board  of  Education,  March  17,  at 
$68,931  for  new  building  at  118th  St. 
school  site.  Low  bidders  on  sub- 
trades  were:  Plumbing,  W.  P.  Mc- 
Arthur,  124  W.  4th  St.,  $6292;  heating 
and  ventilating,  Hickman  Bros.,  471 
W.  8th  St.,  San  Pedro,  $10,051;  painting, 
Angelus  Paint  &  Dec.  Co.,  1601  W  7th 
St.,  $2990.  Krempel  &  Erkes,  architects; 
2-story,  60x256  ft.,  17  «/^  units,  selected 
common  brick  facing,  stone  entrance, 
slate  roof,   maple  floors. 


LOS  ANGELES,  Cal.— P.  A.  Belanger, 
2739  W.  Pico  St.,  sub.  low  bid  to  L.  A. 
Bd.  Education,  March  17  at  $47,492  for 
2-story,  8-room  brick  grammar  school 
at  Amestoy  school  site.  Low  bidders 
on  sub-trades  were:  Plumbing,  W.  P. 
McArthur,  124  W.  4th  St.,  $5374;  paint- 
ing, Angelus  Paint  &  Dec.  Co.,  1601  W. 
7th  St.,  $1860;  heating  and  ventilating, 
Hoagland-Lakin  Elec.  &  Engrg.  Co., 
1707  Naud  St.,  $5241.  H.  C.  Deckbar, 
arciiitect;   face   brick,   terra  cotta   trim. 


WILMINGTON,  Los  Angeles  Co.,  Cal. 
H.  Mayson,  229  Euclid  Ave.,  Long 
Beach,  sub.  low  bid  to  L.  A.  Board  of 
Education,  March  17  at  $46,779  for  ad- 
dition to  Fries  Ave.  school  building, 
Wilmington.  Low  bidders  on  sub- 
trades  were:  Plumbing,  Hickman 
Bros.,  471  W.  8th  St.,  San  Pedro,  $4899; 
heating  and  ventilating,  Thos.  Haverty 
Co.,  8th  St.  and  Maple  Ave.,  $7692; 
painting,  Alhambra  Wall  Paper  &  Paint 
Co.,  Main  St.,  Alhambra,  $2150.  H.  F. 
Withey,  architect;  2-story,  8-unit. 
brick  walls,  tile  and  composition  roof- 
ing,  cast   stone    trim,   maple   floors. 


SANTA  BARBARA,  Cal.— Archt.  L.  N. 
Crawford,  Santa  Maria,  has  been  com- 
missioned to  prepare  plans  for  new 
school  for  Goleta  union  school  district 
Bond  election  will  be  held  on  April  17, 
at  which  time  it  is  pr  posed  to  vote 
*S5,000,  $75,000  for  bldg.  and  $10,000 
for   site. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  0,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, to  construct  sidewalks,  curbs 
and  driveways  at  Alameda  High  School 
in  block  bounded  by  Oak  and  Walnut 
Sts.,  Central  and  Alameda  Aves.  Cert 
creek  10%  payable  to  Secty.  req.  Plans 
obtainable  from  Bd.  of  Educ.  Room  9 
City   Hall. 


BANKS.   STORES   &    OFFICES 


I^ow    Bidder. 

BANK    BLDG.  Cost.    $ 

SACRAMENTO,     Cal.       Seventh     and     J 

Sts.,   adjoining   D.   O.   Mills  Bank. 
Four-story   class   A   steel   and   concrete 

bank    building. 
Owner — California    National    Bank 
Architect — Starks  &   Flanders,   Ochsner 
Bldg.,   Sacramento. 

Low  bidder,  Herndon  &  Finnlgan. 
1S14    17th    St.,    Sacramento. 

Complete    list    of    bids    are: 

Herndon    &    Finnigan    $110,619 

Geo.    D.   Hudnutt    124,800 

Mathews    Const.    Co 134,695 

Wm.    Murcell     153,747 

Campbell    Const.    Co 162,500 

Holdener   Const.   Co 168  106 

Fred  Betz 188,898 

All    bids    taken    under   advisement. 

.\s  previously  reported,  granite 
awarded  to  Raymond  Granite  Co..  3  Po- 
trero  Ave.,  San  Francisco;  steel  to 
Palm  Iron  Works,  1814  15th  St.,  Sac- 
ramento; concrete  piles  to  Geo.  Hud- 
nutt, 1915  S.  Sacramento  St.,  Sacra- 
mento. 
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Plans   Being   Revised. 

STORE  Cost,    $100,000 

SAN    FRANCISCO.      NE      Mission      and 

Sixteenth    Sts. 
One-story     reinforced     concrete     store 

and    market    building     (10    stores), 

50x245. 
Owner     and     Contractor  — -  Ralph     Mc- 
Leran    &    Co.,    Hearst   Bldg.,    S.    P. 


Plans   Being   Refiigured. 

STORE  Cost,    $200,000 

SAN  FRANCISCO.  Market  St.  Site  of 
old   Pantages   Theatre. 

Three-story  addition  to  present  two- 
story  reinforced  concrete  building, 
90x160    feet. 

Owner— S.    H     Kress    &    Co. 

Architect — E.  J.  Hoffman,  114  5th  Ave., 
New    York    City. 

Engineer — H.  D.  Allen.  Newark,  N.  J. 


Sub-Contracts    Awarded. 

OFFICE    BLDG.  Cost,     $400,000 

SAN  FRANCISCO.  California  St.,  bet. 
Grant   Ave.   and  Stockton   St. 

Four-storv    Class    A    office    building. 

Owner — Hartford  Fire  Ins.  Co.,  438  Cal- 
ifornia  St.,   San  Francisco. 

Architect  —  Bakewell  &  Brown,  251 
Kearny   St  .  San   Francisco. 

Contractor  —  Dinwiddle  Constr.  Co., 
Crocker  Bldg.,    San  Francisco. 

Ornamental  Iron — Federal  Ornamental 
Iron  &  Bronze  Co.,  16th  St.  and 
San   Bruno   Ave..   San    Francisco. 

E]xcavatin;s: — Granfield  Farrar  &  Car- 
lin,   67   Hoff   Ave.,    San   Francisco. 

Structural  Steel — California  Steel  Co., 
1303    Hobart   Bldg.,    San    Francisco 

Terra  Cotta — Gladding,  McBean  &  Co., 
660  Market   St.,    San  Francisco. 


Steel  r'oniract  Let. 

ALTERATIONS  Cost,    $40,000 

SAN  FRANCISCO.   26  O'Farrell   St. 

Alterations    to    present    six-story    store 
and  loft  buildiner. 

Owner — Kohler  &  Chase. 

Architect — Meyer   &   Johnson,   742   Mar- 
ket  St.,   San   Francisco. 

Contractor — Geo.    Wagner,    181    S    Park 
St..    San   Francisco. 

Steel — Western   Iron    Works,    141    Beale 
St..    S.    F. 

Lumber — Pope  &  Talbot,  foot  of  3rd  St., 
San  Francisco. 
As      previously      reported,      plumbing 

and  heating  was  awarded  to  James  H. 

Pinkerton,    927    Howard    St..    Smh    Frnn- 

cisco:    electrical    work    to    H.    S.    Tittle, 

85     Columbia     Sq.,     S.     F. ;     and     raising 

roof  to  D.  J.   Sullivan,   1942  Folsom  St., 

San  Francisco. 


Contract   Let. 

OFFICE    BLDG.  Cost,     $5,000,000 

SAN  FRANCISCO.  W  Montgomery  St., 
from  Bush  to  Pine  Sts. 

Class  A  steel  frame  office  building,  30 
stories  high  with  double  basement 
for  garage. 

Owner— E.  H.  Rollins  &  Sons,  300  Mont- 
gomery St.  (S.  Waldo  Coleman, 
president),  315  Montgomery  St., 
S'an   Francisco. 

Architect— Geo.  Wm.  Kelham,  Sharon 
Bldg.,  San   Francisco. 


Engineer  —  H.     J.      Brunnier,      Sharon 

Bldg.,    San    Francisco. 
Contractor  —   Dinwiddle     Constr.     Co., 
Crocker    Bldg.,    San    Francisco. 
Property    is   275    feet   on    Montgomery 
St.,    1371/2    feet    on    Bush    St.    and    160 1/2 
feet   on    Pine    St. 

Other    awards      will      be      announced 
shortly. 


Steel   Contract   Let. 

BUILDING.  Cost,    $250,000 

SAN  FRANCISCO.  N.  E.  Cor.  22nd  and 
Mission    Sts. 

Three-story  reinforced  concrete  bank 
building.  Mission  type  of  archi- 
tecture. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,   San  Francisco. 

Architect — Miller  &  Pflueger,  580  Mar- 
ket St.,  S.   F. 

Engineer — W.  L.  Huber,  First  National 
Bank  Bldg.,  San  Francisco. 

Steel — Gclden  Gate  Iron  Works,  1541 
Howard   St.,    San    Francisco. 


Plans    Being   Prepared. 
STORE  Cost,    $8,000 

SAN  FRANCISCO,  Irving  St. 
One-story     frame      and      stucco      stor.3 

building. 
Owner — Withheld. 
Architect — Earl    B.    Bertz,     168     Sutter, 

San   Francisco. 


Plans    Being    Revised. 

POST  OFFICE  BLDG.  Cost,   $35,000 

OAKLAND,   Alameda  Co.,   Cal.     W  Sec- 
ond  Ave.    S  of   E-14th    St. 

One-story    brick    branch       post       office 
building. 

Owner — Louis    R.    Lurie,    315   Montgom- 
ery St.,  San  Francisco 

Architect — O'Brien  Bros.,  315  Montgom- 
ery  St.,    San   Francisco. 

Lessee — U.    S.    Government. 

Contractor — Industrial  Constr.    Co.,    815 
Bryant    St.,    San    Francisco. 
Construction    will    be    changed    from 

reinforced    concrete    to    brick. 


Steel    Contract    Let. 

STORE,    OFFICES  Cost,    $150,000 

RICHMOND,  Contra  Costa  Co.,  Cal., 
10th  and  Macdonald  Ave. 

Four-story  brick  bank,  store  and  of- 
fice  building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St  ,  San  Francisco. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia  St.,   San  Francisco. 

Steel — Herrick  Iron  Works,  18th  and 
Campbell   Sts.,   Oakland. 


OAKLEY,  Contra  Costa  Co.,  Cal  — 
P.  M.  Sanford,  Builders'  Exchange 
Bldg.,  Richmcnd,  at  $12,000  has  con- 
tract to  erect  one-story  brick  store 
building  for  C.  C.  Olney,  Richmond 
merchant. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Albert  Jones  and  Arthur  E.  Childs  have 
purchased  property  en  5th  St.  near  B 
St.  as  site  for  6-story  clas.<'  A  bldg.  It  is 
reported  that  Jones  and  Childs  have 
option  on  property  at  n.w.  cor.  5th  and 
B  Sts. 


All-Key 
Plaster  Lath 

(Patented) 
niO%    MrcbanlrnI    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The  l^aHt   Word  in  VVal'l   Board. 


CALIFORNIA   CEDilK   PRODUCTS   COMPANI 

STOCKTON,    CALIFORNIA 


Plans  Being  Prepared. 
POST  OFFICE  Cost,  $15,000 

SACRAMENTO,   28th  and  J  Sts. 
One-story   branch   post  office  bldg 
Owner — Fort  Sutter  Branch  Post  Office. 
Architect — Dean    &    Dean,    Calif.    State 
Life  Bldg.,  Sacramento. 


Plans  To  Be  Prepared. 

OFFICE    BLDG.  Cost,    $200,000 

PALO  ALTO,  University  Ave.  and  Kip- 
ling  St. 

Five-story  reinforced  concrete  medical 
office  building. 

Owner— Dr.  Chas.  Strub  and  associates. 

Architect — Wm  H.  Crim,  Jr.,  425  Kear- 
ny St.,  S.  F. 


Permit  Applied  For. 

SALESROOMS.  Cost,   $25,000 

SAN  FKANCISCO.  E.  MLssion,  130  S 
25th   St. 

Two-story  steel  frame  auto  sales- 
rooms. 

Owner — C.   Ferro. 

Arc;  icect — Fabre  .<t  Hildebrand.  110 
Sutter  St. 


Plans    To    Be    Prepared. 

ST014E  Cost,    $100,000 

BERKELEY,  Alameda  Co.,  Cal.  2015 
Allston  Way. 

Three-story  class  C  reinforced  concrete 
furniture    store    building. 

Owner— Paul  T.  Swedberg,  2060  Uni- 
versity   Ave.,    Berkeley. 

Architect — To    be    selected. 


Plans  Being  Prepared. 

STORE    BLDGS.  Cost,    $60,000 

SAN  FRANCISCO.  Mission  St  ,  bet. 
22nd    and    23rd    Sts. 

Two  reinforced  concrete  store  build- 
ings   (108x160). 

Owner — Withheld. 

Architect — Earl  B.  Bertz,  168  Sutter  St. 
San  Francisco. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  March  29,  9  a.  m.,  bids  will  be 
received  by  S.  A.  Evans,  city  clerk,  to 
erect  one-story  frame  restaurant  build- 
ing on  Municipal  Wharf.  Previous  bids 
rejected.  Certified  check  10%  payable 
to  city  required.  Plans  on  file  in  of- 
fice  of   clerk. 


FRESNO,  Fresno  Co.,  Cal. — Carrier 
Engineering  Corp.,  Newark,  N.  J.,  has 
contract  to  install  cooling  plant  In  T. 
W.  Patterson  Building  at  Fresno 
System  will  purify  and  cool  air  and 
remove  excessive  moisture,  the  air  be- 
ing distributed  through  a  system  of 
ducts  provided  when  the  structure  was 
erected.  W.  H.  Moler  of  Los  Angeles 
will  supervise  the   installation. 


LOS  ANGELES,  Cal.  —  Architects 
Morgan,  Walls  &  Clements,  1135  Van 
Uuys  Bldg.,  are  preparing  plans  for  new 
banking  room  equipment  for  six  branch 
banks  for  the  Bank  of  Italy.  Work 
will  include  exterior  and  interior  re- 
modeling for  Long  Beach  branch;  in- 
terior fixtures  and  equipment  for 
branch  at  6th  St.  and  Rampart  Blvd.; 
and  interior  fixtures  and  equipment  for 
four  other  branches,  locations  not  an- 
nounced. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Architects  Walker  &  Eisen,  701 
Great  Republic  Life  Bldg.,  are  prepar- 
ing working  plans  for  a  two-story  and 
part  three-story  bank,  store,  office  and 
hotel  building  at  Porter  Ave.  and  Brand 
Blvd.,  San  Fernando,  for  the  Bank  of 
San    Fernando;    100x100    feet. 


INGLEWOOD,  L.  A.  Co.,  Cal.— H.  W. 
Baum  Co.,  Central  Bldg.,  awarded  cont. 
at  about  $63,000  for  erecting  new  class 
A  telephone  exchange  bldg.  at  Ingle- 
wo'd  for  Southern  California  Tele- 
phone Co;  John  Parkinson  &  Donald 
B.  Parkinson,  420  Title  Insurance 
Bldg.,  archts.  Structural  steel  frame, 
40x70  ft.,  2-sto.  and  basement,  brick 
filler  walJi*    i«rra  cotta  facing. 


Mailing  Lists 

^     Will  help  you  increase  sales 


OQfV   Guaranteed    C^         , 
yy  /Ohy  refund  ot  J  "^  each 


313  Rl 

lom  sti 


Saturday,  March  27,   1926 


BUILDING    AND    ENGINEERING    NEWS 


19 


HUNTINGTON  PARK,  Los  Angeles 
Co  Cal. — John  R.  Plumley,  57J  b. 
Templeton  St.,  Huntington  Park,  con- 
templates erecting  three-story  DrlcK 
business  building  at  Rita  and  E.  -Ho/- 
ence   Ave.,   Huntington   Park,   for  self. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Maurice  Sasso,  661  L  W.  Hellman 
Bldg.,  Los  Angeles,  is  taking  bids  for 
plumbing,  heating,  ventilating,  elec- 
tric wiring,  concrete  work  and  exca- 
vating, for  six-story  and  basement 
Class  A  telephone  building,  at  Santa 
Monica,  for  S'anta  Monica  Telephone 
Co  ;  60x80  feet,  structural  steel,  frame, 
brick    filler    walls;    $200,000. 


SACRAMENTO,  Cal. — Jacobs  Motor 
Co.,  IGth  and  K  Sts.,  has  purchased 
site  80  by  160  ft.,  at  s.  e.  cor.  13th  and 
J  Sts.,  and  plans  erection  of  two  or 
three-.story  auto  salesrooms  and  ser- 
vice department  structure.  First  unit 
will  cost  approx.  $60,000.  Plans  will 
be  so  designed  as  to  permit  additions 
at  a  later  date. 


THEATRES 


Sub-Contracts  Let. 

THP:ATRE  Cost,   $250,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.   South 

Reinforced  concrete  and  structural 
steel  theatre  (seating  capacity 
1500). 

Owner— West   Coast   Theatres,    Inc. 

Architect — Weeks  &  Day,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco. 

Kxoaviitiiig;  anil  GradiiiR — J.  S.  Baker, 
S'an  Jose. 

Reiiiforeiniu;  StocI — Edw.  L.  Soule  Co., 
Rialto  Bldg.,   San   Francisco. 

rile  Driving — Renner  Foundation  Co., 
628   Montgomery   St.,   S.   F. 

Painting— A.  Quandt  &  Son,  374  Guer- 
rero   St.,    San    Francisco. 

Xiie— Malott  &  Peterson,  3221  20th  St., 
San   Francisco. 

Sheet    Metal — Guilfoy     Cornice    Works, 
1234    Howard    St.,    San    Francisco. 
As     previously     reported,     structural 

steel  awarded  Golden  Gate  Iron  Works, 

918    Harrison   St.,   San   Francisco. 

Electrical  work  to  Harry  Weber,  Los 

Angeles. 

Preliminaries    Being    Prepared. 
THEATRE  BLDG.         $1,000,000  or  more 
SAN    FRANCISCO,    Vicinity    of    present 

theatre    (exact    location    withheld). 
Class    A    theatre   building. 
Owner — Orpheum    Theatre.    147    O'Far- 

rell   St.,    San    Francisco. 
Architect — G.   A.   Lansburgh,   140  Mont- 
gomery St.,  San  Francisco. 

Contract  Awarded. 

THEATRE  Cost,    $200,000 

SAN  FRANCISCO.  Twenty-fourth  and 
York   Sts. 

Class  A  theatre  building,  seating  ca- 
pacity   1000    (4    stores),    120x100. 

Owner — A.   Levin   et  al. 

Architect — Reid  Bros.,  105  Montgomery 
St.,   San   Francisco. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery   St.,   San   Francisco. 


Figures  To  Be  Taken  Shortly. 
ALTERATIONS  Cost,  $10,000 

LIVERMORE,    Alameda    Co.,    Cal. 
Remodeling   of   theatre   building. 
Owner — Livermore   Theatre. 
Architect    —    Mark    T.    Jorgensen,    321 
Bush  St.,  S.  F 
Work    will    consist    of    the    complete 
remodeling  and  redecorating  of  theatre 
building. 


LOS  ANGELES,  Cal. — James  P.  Steele 
15S)3  Western  Ave.,  Moneta,  was  low 
Ijidder  for  '2-story  and  basement,  thea- 
ter, store  and'  office  bldg.,  at  Wilshire 
Blvd.  and  Sycamore,  for  Walter  H. 
Fisher,  Union  Oil  Bldg;  to  be  leased  by 
the  West  C(jHst  Theaters,  Inc;  plans 
by  L.  A.  Smith,  P'ilm  Exchange  Bldg., 
Washington  St.  and  Vermont  Ave; 
class  A  constr.,  seating  2000  people; 
striic.  steel,  brick  and  reinf.  conc;cont. 
will  be  awarded  this  week. 


SAN  DIEGO,  Cal. — G.  A.  Bush,  care 
of  Bush  Syndicate.  301  C  St.,  San  Diego 
has  had  tent,  plans  drawn  for  now 
theatre  bldg.  on  oOth  St.,  lietw.  lirape 
and  Th  rn,  to  cost  about  $100,000.  It 
will  be  similar  in  constr.  and  arr  in,?e- 
ment  to  theatre  to  be  operated  by  Mr. 
Bush  at  Park  Blvd.  and  University, 
and  now  being  completed  by  Win.  G. 
Reed,   Spreckels   Bldg. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
F.  C.  Bender,  Lodi,  at  $1996  awarded 
contract  by  county  supervisors  to  erect 
chicken  house  at  county  hospital. 
Ralph  Morrell,  architect,  Stockton. 
Other  bids:  F.  Tucker,  $2369;  C.  T. 
Baynlon,  $2547;  J    H.  Carpenter,  $2733. 


LOS  ANGELES,  Cal.  —  Architect  G. 
Albert  Landsburgh,  937  Consolidated 
Bldg.,  is  Cf)mp]eting  working  plans 
and  bids  will  be  taken  in  3  weeks  for 
Class  A  theatre,  store,  office  and  loft 
building  at  the  northeast  corner  of 
Hollywood  Blvd.  and  Wilcox  Ave.,  for 
Warner  Bros.;  theatre  section  will 
have  an  auditorium  to  seat  3000,  with 
a  circular  ballroom  above  with  a  clear 
span  of  120  feet,  the  store,  office  and 
loft  section  will  be  6-story,  196x223  ft., 
steel  frame  and  reinforced  concrete 
construction;   $2,000,000. 


WHARVES  &  DOCKS 


SAN  FRANCISCO— Until  April  8,  2 
P.  M.,  new  bids  will  be  received  by 
State  Board  of  Harbor  Commissioners, 
Ferry  Bldg.,  to  fur.  and  install  steel 
rolling  doors  at  Pier  No.  50.  Previous 
bids  rejected.  Cert,  check  5%  payable 
to  J.  L.  Phelps,  Secty.,  of  Bd.  req. 
Specications  obtainable  from  Frank 
G.  White,  chief  engineer  for  commis- 
sion. See  call  for  bid^  under  olticlal 
proposal   section   in   this   is.sue. 


P.EDONDO,  Cal.  —  Election  will  be 
held  April  12,  to  vote  on  $13,000  bond 
issue  for  repairs  to  the  municipal  pier. 


Sub-Contracts   Let. 

THE.-XTRE.  Cost.    $12.=i,000 

BERKELEY,    Alameda    Co.,    Cal.      Uni- 
versity  and   San   Pablo  Aves. 
Class     A     reinforced     concrete     moving 

picture    theatre    (1400    seats). 
Owner — Golden   State  Theatres  Co.,  Inc. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    San    Francisco. 
Contractor — Barrett    &    Hilp,    918    Har- 
rison   St.,    San    Francisco 
Marble — Ray   Cook,   Foot  of  Powell  St., 

Oakland. 
riunibinK — H.  G.  Newman,  2004  Tele- 
graph Ave.,  Oakland. 
As  previously  reported — Reinforcing 
steel,  Truscon  Steel  Co.,  Hobart  and 
Webster,  Oakland;  sheet  metal,  Su- 
perior Metal  Products,  4400  Market  St., 
Oakland. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans    To   Go    Out    For   Figures,    March 

31,    1926. 
SWIAIMING    POOL  Cost,    $50,000 

MARYSVILLE,    Yuba  Co.,   Cal. 
Owner — City   of   Marysville. 
Architect  —   Geo.    C.    Sellon,   California 

State   Life   Bldg.,    Sacramento. 
Bids    to    be    opened    April    12th,    at    8 
o  clock    P.    M. 


S.\N  FRANCISCO. — Supervisors  will 
pass  ordinance  shortly  authorizing  in- 
stallation of  burglar  alarm  system  in 
vaults  at  offices  of  City  Treasurer  and 
'I'ax  Collector. 


CULVER  CITY,  L.  A.  Co.,  Cal.— Mrs. 
Frankie  Faulkner,  211II2  N  Franklin 
-\ve..  has  compl.  plans  for  fr.  and 
stucco  theater,  on  the  Bohemia  prop- 
erty. Washington  Blvd..  Culver  City, 
for  Colburn's  Immortal  West;  seating- 
capacity  1800  people,  100x210  ft;  $100,- 
000.  Bids  will  be  taken  in  about  one 
week. 


SAN  FRANCISCO  —  The  Alexander 
Milburn  Co.,  1416  West  Baltimore  St., 
Baltimore,  Md.,  manufacturers  of  weld- 
ing and  cutting  apparatus  used  in  oxy- 
acctylene  process,  including  acetylene 
generators,  preheaters,  oil  burners, 
carbide  lights  and  other  builders'  and 
steel  workers'  essentials,  desire  to  ap- 
point a  suitable  representative  to  han- 
dle the  sale  of  their  products  in  the 
Northern  California  territory. 

LOS  ANGELES.  Cal.— Terry  Venti- 
lating Heater  Coi.,  Homer  Laughlin 
Bldg.,  31,5  South  Broadway,  manufac- 
uiring  a  new  type  of  gas  heater,  desire 
to  git  in  touch  with  a  San  Francisco 
lirm  in  a  position  to  manufacture  the 
metal  cabinet  completed  and  metal 
front  for  fireplace  or  wall  type  heat- 
ers. These  cabinets  and  fronts  are  con- 
structed of  steel,  similar  to  that  used 
in  the  metal  filing  cabinets  and  bank 
fixtures.  Details  will  be  forwarded  to 
interested   parties   on    request, 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
.Niswender  &  Scott,  Santa  Cruz  at 
$;i860  awarded  contract  by  city  to  erect 
Ideal  Fish  Restaurant  building  on 
municipal  wharf  to  replace  structure 
destroyed  by  Are.  Palmer  &  Balsiger, 
Santa  Cruz,  only  other  bidders  at  $5682. 

NAPA,  Napa  Co.,  Cal. — Napa  Naviga- 
tion Co.,  Napa,  awards  contract  to  B^ul- 
ton  Shipbuilding  Co.,  Antioch,  to  const, 
river  boat;  6j(-ft.  over  all,  with  cargo 
capacity  of  150   tens. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  April  12,  11  A.  M.,  bids  will  be 
rec.  by  F.  E.  Smith,  county  clerk,  to 
erect  fencing  at  Kern  County  HospltJil 
grounds.  Cert,  check  10%  payable  to 
county  req.  Plans  obtainable  from 
County  Surveyor  J.   R.   Thornton. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-2027 — Los  Angeles,  Cal. — Mana- 
facturers  of  needlepoint  tapestries  are 
in  the  market  for  canvas  to  be  used  in 
this  work.  Sample  of  canvas  required 
on  file  with  the  Foreign  and  Domestic 
Trade  Department. 

D-2028 — Los  Angeles,  Cal. — Manu- 
facturers of  new  type  of  gas  heater 
desire  to  get  in  touch  with  a  San 
Francisco  firm  in  a  position  to  manu- 
facture the  metal  cabinet  complete  and 
metal  front  for  fireplace  or  wall  type 
heaters.  These  cabinets  and  fronts  are 
constructed  of  steel,  similar  to  that 
used  in  the  metal  filing  cabinets  and 
bank  fixtures.  They  will  forward  com- 
plete   details    to    interested    parties. 

D-2029 — Baltimore,  Md.  Manufac- 
turers of  welding  and  cutting  ap- 
paratus used  in  the  oxy-acetylene  pro- 
cess, including  acetylene  generators, 
preheaters,  oil  burners,  carbide  lights 
and  other  builders'  and  steel  workers' 
essentials,  desire  to  appoint  a  suitable 
representative  to  handle  the  sale  of 
their  products  in   this  territory. 

D-2031 — New  York,  N.  Y.  Manufac- 
turers of  a  new  electrically  driven 
hammer,  particularly  suitable  for  use 
in  sculpturing  and  carving  on  stone, 
desires  to  appoint  some  San  Francisco 
firm  or  individual  to  take  over  the  sole 
agency  for  the  State  of  California  for 
the  sale  of  this  hammer. 

D-2032— Crescent  City,  Cal. — Party 
is  in  the  market  for  the  following 
lumber-sawmill  machinery,  good  sec- 
ond-hand: planer  and  matcher  (4  side, 
1st  choice;  3  side,  2nd  choice)  size 
about  6  inches  by  24  inches  complete; 
and    a    trimmer    complete. 

10106 — Victoria,  B.  C  Lumber  com- 
pany desires  to  communicate  with  the 
owners  of  a  steamer  which  could  be 
put  into   the   lumber-carrying   trade. 

10107 — Vancouver,  B.  C.  Party  in  a 
position  to  supply  a  considerable  quan- 
tity of  silica  sand,  98  per  cent  pure  and 
free  from  iron,  wishes  to  get  in  touch 
with  firms  or  individuals  interested  in 
purchasing   this   commodity. 

10112 — Chirlayo,  Peru.  Importers  of 
large  quantities  of  roofing  papers  de- 
sires to  communirate  with  California 
manufacturers  of   this  material. 

10114 — Berlin,  Germany.  Gentleman, 
for  14  years  manager  of  the  firm  of 
inventors  of  the  thermos  bottle,  has 
recently  retired  and  offers  his  services 
to  American  firms  as  buying  agent  and 
eventually  as  sales  representative.  Cau 
furnish   first   class   references. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EM- 
GINEEKLVG  NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer^  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  you  want  competition — if  you  want  independent 
contractoi-s  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  Engineering  News 


Saturday,   March  27,   1926 


BUILDING    AND    ENGINEERING    NEWS 
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STATE   OP   CALIFORIVIA 


CALIFORNIA   HIGHWAY   COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Saoiamenlo,  Cal.,  until  2 
o'clock  i>.  m.  on  April  10,  li>2(l,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Madera  County,  between  Borden  and 
Madera  (VI-Mad-4-A),  about  two  and 
one-tenlh  (2.1)  miles  in  length;  to  be 
widened  with  Portland  cement  con- 
crete. 

I'lans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The 
Division  Engineers'  offices  are  located 
at  AVillits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles,  San  Bernardino  and  Bishop. 
A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best  interests  of  the  State. 

HARVEY  M.   TOY, 

LOUIS    EVERDING, 

N.   T.    Edwards, 
California  Highway  Commission. 

R.   M.   MORTON, 

State    Highway    Engineer. 

W.  F.  MIXON,   Secretary. 
Dated:  March  8,   1926. 


NOTICE    TO    CONTRACTORS 


(Rollins  Doors — State  Board  of  Harbor 
Commissioners  ) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Calif., 
March   20,   1926. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'clock  P.  M.,  Thursday,  April  8,  1926, 
for  furnishing  and  installing  Steel 
Rolling  Doors  in  the  two  sheds  on  Pier 
50,  on  the  waterfront  of  the  City  and 
County  of  San  Francisco,  in  accordance 
with  plans  and  specifications  adopted 
by  the  Board  March  18,  1926,  and  on 
file  in  this  office,  to  which  special  ref- 
erence is  hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing  all 
materials;  labor  and  equipment  for  in- 
stalling all  steel  rolling  doors  in  the 
two  sheds  on  Pier  50. 

The  materials  to  be  used  In  this 
work  consist  of  the  requisite  quantities 
of  structural  steel,  castings,  galvaniz- 
ed iron,  bolts,  chains,  paint  materials, 
etc. 

No  bids  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 


five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  is  made, 
in  that  case  the  said  sum  mentioned  in 
said  check  shall  be  deemed  liquidated 
damages  for  such  failure  and  neglect, 
and  shall  be  paid  into  the  San  Fran- 
cisco   Harbor   Improvement  Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  2  o'clock  P.  M.,  on  Thursday, 
April  8  1926,  at  which  time  and  place 
the  bids   will   be   publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
Ijest    interests   of   the    State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  In- 
stalling Doors  in  the  Two  Sheds  on 
Pier  50." 

WM.   A.   SHERMAN, 
M.   F.   COCHRANE, 
JOHN    B.    SANFORD, 
Board  of  State  Harbor  Commissioners. 

FRANK    G.    WHITE, 
T    T     „Tr,^.  Chief  Engineer. 

J.  L.  PHELPS,  Secretary. 

NOTICE    Tw    CONTRACTORS 


TREASURY  DEPARTMENT,  Office 
of  the  Supervising  Architect,  Wash- 
ington, D.  C,  March  18,  1926 — SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  April  12,  1926,  for  a 
one-story  extension  to  the  Post  Office 
Building  with  changes  in  the  present 
building  and  approaches  incident  there- 
to, including  also  two  new  entrance 
vestibules,  at  Santa  Barbara,  Calif 
Drawings  and  specifications  may  be 
obtained  from  the  Custodian  of  the 
building  at  Santa  Barbara,  or  at  this 
office  in  the  discretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting    Supervising    Architect. 

NOTICE    TO    CONTRACTORS 

(MecUanics'     Shop —     AUtiiieil(a,     Ctallf.) 

NOTICE  IS  HEREBY  GIVEN  that 
the  -Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County,  here- 
by calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
City  Haul,  Alameda,  California,  until 
Tuesday,  the  «th  day  ot  AprU,  1826, 
at  8:00  o'clock  P.  M.,  at  which  time 
said  bids  will  be  opened  for  all  the 
labor  and  material  necessary  for  the 
mechanics'  shop  to  be  used  in  connec- 
tion with  the  present  Alameda  High 
School  Building.  Said  building  is  lo- 
cated on  the  block  bounded  by  Central 
Ave.,  Oak  St.,  Alameda  Ave.  and  Wal- 
""t  St.,  Alameda,  California.  These  bids 
shall  be  presented  in  accordance  with 
plans  and  specifications  for  said  work 
on  hie  in  the  office  of  the  Secretary  of 
the  Board  of  Education,  Room  Number 
9,   City  Hall,  Alameda,   California. 

On   a   deposit   of   twenty-five    ($25.00) 


QUANTITY    SURVEYOR 

Valuation   Ensineer 
ARTHUR     F»RIDDLE 

«»>:{    Mission    Street,    at    Third    St. 
San    Francslco,    Calif. 

Telephone    Douglas    S-4-9-;f 

ACCREDITED  APPRAISER 


dollars  plans  and  specifications  for 
said  work  may  be  had  by  any  bidder 
on  application  to  said  Secretary  at  his 
office  hereinbefore  mentioned  and  may 
be  retained  for  seven  (7)  days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Secretary  within 
the  time  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition, the  deposit  shall  be  retained  by 
the  said  High  School  District  as  agreed 
and  liquidated  damages  for  said  mutila- 
tion or  detention,  and  will  be  Im- 
mediately used  for  the  purchase  of  a 
new  set  of  blue  prints  and  specifica- 
tions. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Secretary. 
Board  of  Education,  and  be  signed  by 
the  bidder  and  accompanied  by  a  certi- 
fied check,  certified  to  by  some  re- 
sponsible bank  or  banker,  and  made 
payable  to  Wm.  G.  Paden,  Secretary 
of  the  Board  of  Education  of  the  City 
of  Alameda  and  of  Alameda  High 
School  District  of  Alameda  County  to 
be  retained  by  the  said  High  School 
District  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  is  awarded  fail  to 
enter  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  Only  surety 
bonds  will  be  accepted  by  said  Board. 
The  amount  of  said  check  shall  not 
exceed  Five  Thousand  ($5000)  Dollars 
—but  for  all  bids  of  less  than  Fifty 
Thousand  ($50,000)  Dollars— said  check 
shall  be  for  at  least  ten  (10%)  per  cent 
£  the  amount  of  the  bid.  Each  bid 
shall  be  accompanied  by  an  affidavit 
executed  on  a  form  obtained  from  the 
Secretary  of  the  Board  of  Education 

Bids  will  be  opened  by  the  Board  of 
said  i:»istrict  on  Tuesday,  the  6th  day 
?l  -^?,'"'''  P^^-  ^'  «*erht  o'clock  P.  M.  in 
the  Board  Room  No.  9,  Second  Floor 
of  said  City  Hall,  in  said  City  of  Ala- 
meda. The  Board  reserves  the  right  to 
reject  any  and  all  bids  or  any  or  ail 
Items  of  such  bids, 
c,  .  WM.   G.    PADEN, 

Secretary  of  the  Board  of  Education  of 
Alameda,    California. 


NOTICE    TO    CONTRACTORS 

(Fender    Line — Fort    Mason) 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif^  Seal- 
ed proposals  will  be  received  here  until 
11  A.  M.,  April  1,  1926,  for  new  fender 
ine  at  Fort  Mason,  Calif.  Informa- 
tion upon  application. 


GET  BUSINESS  BY  MAIL 

60  paijos  rf  vli.ll  husinesJ  facts  and 
Cgiireg.  Who.  where  and  how  many 
your    ijiosnecis    are. 

8. (Kill  lines  of  business  covered.  Com- 
rlle.l  by  the  Lar:e.st  Directory  Pub- 
lishers In  the  «-orl<i,  thru  Information 
obtained  by  actual  door-to-iioor  can- 
vass.        Write   for   vour   FRKE  cor^v. 

"  L  POLK  &  CO..  Detroit  Mich. 
Sin  POLK     DIRECTORY     BLDQ 
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BRIDGES 


MERCED,  Merced  Co.,  Cal.— Until 
April  7,  10  A.  M.,  bids  will  be  received 
by  P.  .1  .Thnincon,  county  clerk,  to 
const.  twO'  rein.  cone,  bridges  over 
Ingalsbe  Slough  on  Hopeton  and  Ryer 
Hd.  in  Rd.  Dist.  No.  1.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  obtainable  from 
County  Surveyor  W.  B.  Bedesen, 
Shafer  Bldg.,  Merced,  on  deposit  of 
110,    returnable. 

EUREKA,  Humboldt  Co.,  Cal. — Hen- 
ry Padgett,  Eureka,  awarded  cont.  by 
supervisors  to  const,  cone,  bridge  over 
Minor  Creek  on  Redwood  at  $4,388; 
suspension  bridge  over  Trinity  at  Wil- 
low   creek    at    $18,687. 

Smith  Bros.,  Eureka,  at  ?2,19i5 
awarded  cont.  to  const,  wooden  bridge 
on   Alderpoint-Zenia   rd. 

LOS  ANGELES  COUNTY,  Cal.— Fol- 
lowing bids  rec.  March  22  by  State 
Highway  Commission  for  bridge  worK 
across  the  Rio  Honda  near  Los  Ange- 
les, involv.  widening  of  present  bridge 
by  moving  four  100-ft.  existing  steel 
spans  off  center  line  of  rdwy.  and  con- 
struct 4  similar  spans  at  side  thereof; 
piers  and  cone,  approach  spans  to  be 
Avidened: 
Gutleben   Bros.   Inc.,    I.   W.   Hell- 

man    Bldg.,    L.    A.    (low) $84,818 

Chas.   &  F  ."W.  Stessgen,   San 

Diego      87,792 

Rcss   Construction    Co.,   L.   A 89,322 

W.  M.  Ledbetter  &  Co.,  L.  A 98,498 

Bowman  &  Preble,  Santa  Ana  105,262 
De  Ward  &  Son,  San  Fernando  106,544 
Green    Constr.   Co.    &  L.   Worel, 

Los    Angeles    109,871 

Traver  &  Murphy,  L.  A in.TVi 

Engineer's     Estimate     105,880 


SANTA  BARBARA,  Cal. — Awards  by 
city   for   bridge   construction   follows: 

Acrrss  Alisos  Crk.  at  Punta  Gordo 
St  to  E.  H.  Hunt,  1725  San  Andreas  St. 
Santa  Barbara,  at  $3550.  Other  bids: 
N.  E.  Marsh,  $3800;  W.  M.  Ledbetter  & 
Co.,   $4100. 

Across  Mission  Crk.  at  Gutierrez  St. 
to  N  E.  Marsh,  237  Bimini  PI.,  Los  An- 
geles at  $10,622.  Other  bids:  W.  M.  Led- 
better &  Co.,  $12,300;  E.  H.  Hunt,  $12,- 
500. 


SAN  JOAQUIN  COUNTY,  Calif.— Tib- 
bitts-Pacific  Co.  16  California  St.,  San 
Franci.=c\  at  S87,284  awarded  informal 
cont.  by  State  Highway  Commission  to 
complete  Mossdale  bridge  over  San 
Joaquin  river  on  Stockton-Oakland 
highway.  Contract  was  awarded  due 
to  cancellation,  by  the  commission,  of 
the  contract  with  the  McKay  Engineer- 
ing Co.,  of  Los  Angeles,  the  original 
contractors,  who  ceased  operations 
some  weeks  ago. 


LOS  ANGELES,  Cal. — $1,900,000  bond 
issue  has  been  ordered  placed  on  April 
ballot  to  const,  bridges,  incl.  city's 
share  of  East  6th  St.  and  East  Wash- 
ington St.  viaducts,  Riverside-Dayton 
bridge,  Glendale-Hyperion  bridge  and 
replacement  of  many  old  structures. 
City  Councilman  Colden  has  announced 
his  intention  of  trying  to  secure  a 
bridge  across  entrance  to  west  basin 
at  harbor,  connecting  Wilmington  and 
San  Pedro. 


MARIPOSA  COUNTY,  Cal.  —  Noble 
Bros.,  San  Jose,  at  $19,286  (masonry 
finish)  awarded  cont.  by  State  High- 
way Commission  to  const,  two  rein, 
c-nc.  bridges;  one  across  Slate  Gulch 
about  3  miles  north  of  Briceburg, 
consisting  of  an  earth  filled  arch  span 
49  feet  wide  with  wing  walls;  another 
across  Sweetwater  Creek  about  4  miles 
north  of  Briceburg,  consisting  of  earth 
filled  arch  span  of  40  feet  with  wing 
walls.' 


MARIPOSA  COUNTY,  Calif.— Smith 
Bros.,  Eurel<a,  at  $25,817  awarded  cont. 
by  State  Highway  Commission  to  con- 
struct rein.  cone,  girder  bridge  across 
Bear  Creek  at  Briceburg,  consisting  of 
three  55-f^ot  spans  on  concrete  piers 
and  abutments. 


SHASTA  COUNTY,  Calif. — Bcrdwell 
and  Zimmerman,  Napa,  at  $79,925 
awarded  cont.  by  State  Highw<ty  Com- 
mission to  const,  rein.  cone,  bridge 
across  Doney  Creek  1  mile  south  of 
Antler,  consisting  of  one  175-ft.  open 
spandrel  arch  and  nine  33-ft.  girder 
approach   spans. 


DREDGING.  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO — Until  April  1,  11 
a.  m.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  for  new 
fender  line  at  Fort  Mason.  See  call  for 
bUls  uiiilcr  official  proposal  section  in 
this   is.sue. 


LONG  BEACH,  Cal. — Application  has 
been  made  to  U.  S.  Engineer  office  by 
the  City  of  Long  Beach  for  permission 
to  deepen  channel  at  entrance  to  Long 
Beach  Harbor,  from  35  ft.  to  40  ft.  at 
mean  lower  low  water,  with  a  bottom 
width  of  800  ft.  except  that  betw.  piers 
of  Los  Angeles  and  Salt  Lake  Railway 
bridge  the  bottom  width  of  channel 
shall  be  60  ft.,  with  side  slopes  of  one 
vertical  and  three  horizontal,  and  be- 
tween the  existing  jetties  at  the  en- 
trance to  the  harbor,  the  bottom  width 
shall  be  300  ft.  Such  material  as  is 
dredged  from  this  channel  by  a  pipe- 
line dredge  will  be  deposited  in  the 
disposal  area  west  of  west  mole  and 
such  material  as  is  dredged  with  hop- 
per dredge  will  be  deposited  along  the 
line  of  northeast-southwest  section  of 
proposed    Long   Beach   breakv^ater. 

SANTA  BARBARA,  Cal.  —  $200,000 
bond  issue  to  provide  for  breakwater 
will  be  voted  on  May  4.  This  sum  will 
be  added  to  a  $200,000  conditional  gift 
of  Max  C.  Fleischmann.  The  project 
involves  a  causeway  600  ft.  from  Cas- 
tle Rock,  with  main  breakwater  200  ft. 
tf.e.,  then  due  east  1000  ft.  Type  of 
const,   has   not  been   determined. 


EL  CENTRO,  Cal. — Until  10  A.  M., 
April  6,  bids  will  be  rec.  by  Imperial 
Iirig.  Dist.,  Masonic  Bldg.,  to  const, 
drainage  works.  Plans  obtainable 
from  Secy:.  F.  H.  Mclver.  Cert,  chk., 
10%. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

(^arrled   in   stock 

E.    D.    BULLARD 

5«5   HOWAKD   STREET 
Snn    FVanclMco,   Cnlif. 

Douglas   6320 


IRRIGATION  PROJECTS 


CAR.SON  CITY,  Nevada— State  Irri- 
gation Commission  has  approved  $176,- 
ni)0  bond  i.«sue  of  Walker  River  Irri- 
gation District  for  imp.  of  canals  and 
reservoirs    supplying    Smith    Valley. 


LIGHTING  SYSTEMS 


SACRAMENTO,  Cal. — City  Eng.  A.  J. 
Wagner  preparing  spec,  for  electroliers 
in  all  sis.  and  aves.  in  S-uth  Curtis 
Oaks  Subdivision  No.  3,  comprising 
dist.  bet.  William  Curtis  Park  and  Old 
Franklin  Blvd.  Property  owners  will 
finance. 


LONG  BEACH,  Cal.— Until  9  a.  m., 
Mar.  30,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Broadway,  bet.  Alami- 
tos  and  Loma  Aves:  Union  met.  posts; 
1911   act.    H.   C.    Waughop,    city   clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  5,  bids  will  be  rec.  by  bd.  public 
wks.  for  ornam.  lights  in  Genessee  St. 
and  Spaulding  Ave.,  bet.  Melrose  and 
Rosewood  Aves.  (Genessee  St.  and  Mel- 
rose Ave.  Lighting  Dist):  cone,  posts; 
1911  act. 


SAN  DIEGO,  Cal.— Southern  Elec.  Co. 
866  3rd  St.,  sub.  low  bid  to  city  at  $12,- 
a22  for  ornam.  liglits  in  University  Ave 
and  30th  St.s. 


MONROVIA,  Cal,— Walker  &  Martin 
402  W  Wilshire,  Fullerton,  award,  cont. 
by  city  at  $7136  for  ornam.  lights  in 
Wild  Rose  Ave.,  I'alm  Ave.,  Oakdale 
Ave.,  I.iime  Ave.,  Lemon  Ave.  and  Sham- 
rock  Ave;   reinf.   cone,    posts. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Mar.  29,  bids  will  be  rec.  by  bd.  pub. 
wks.   for  ornam.  lights  in  following  sts 

Fourth  and  Fifth  Sts.,  bet.  Harbor 
Blvd.   and    Pacific   Ave.:    cone,    posts. 

Alvarado  Terrace,  bet.  Pico  and 
Hoover  Sts.:  pressed  steel  posts. 

Re.seda  Ave.,  bet.  Rayen  Ave.  and 
Chase  St.:  C.  I.  posts.  All  under  1911 
Act. 


LOS  ANGELES,  Cal.  —  City  plans 
oinam.  lights  in  Adams  St.,  bet.  13th 
Ave.  and  city  limits  nr.  Moynier  Lane 
and  portions  of  Montclair  St.,  Cren- 
shaw Blvd.,  La  Brea  Ave.,  Verdun  Ave. 
and  Curson  Ave.:  cone,  posts.  Protests 
.April    7. 


LOS  ANGELES,  Cal. — County  plans 
ornam.  lights  in  East  San  Gabriel,  on 
San  Gabriel  Blvd.,  bet.  So.  Pac.  Ry.  and 
Las  Tunas  Dr.;  47  Union  met.  type  1747 
posts;  est.  contr.  price,  $16,651.  C.  I. 
No.  496. 


OAKLAND,  Cal  —Until  April  12,  10 
.A..  M.,  bids  will  be  rec.  by  Georgre 
Gross,  county  clerk,  to  imp.  approx  2^4 
mi.  of  Washington  Ave.  Rd.  from  San 
Leandro  to  San  Lorenzo,  involv.  5700 
cu.  yds.  roadway  grading;  200  cu.  yds. 
cone,  in  culverts,  ditches,  etc.;  140  cu. 
vds.  cone,  in  culvert  headwalls;  9000 
ibs.  reinforcing  steel;  321,000  sq.  ft 
graveling  subgrade;  30  lin.  ft.  24-in. 
vit.  culvert;  125  ft.  24-in.  and  205  ft. 
12-in.  corru.  iron  culvert;  80  lin.  ft. 
guard  rail;  292,000  sq.  ft.  6-in.  cone. 
base  with  2-in.  Warrenite-Bit.  surface 
OK  292,000  sq  ft.  6-in.  cone,  base  with 
2-in.  asph.  cone,  surface  (open  speci- 
fications). Plans  obtainable  from 
County   Surveyor  Geo.   A.  Posey. 

LOS  ANGE7LES,  Cal.— Walker  & 
IVlartin.  402  West  Wilshire,  Fullerton, 
awarded  cunt,  by  county  at  $46,307  for 
ornam  lights  in  certain  Sts.,  bet.  Slau- 
son  Ave.  and  S4th  PL,  C.  L  No.  406, 
involv.  King  met.  posts. 
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MACHINERy  &  EQUIPMENT 


OAKLAND,  Cal.— Until  March  25,  12 
noon,  bids  will  be  received  by  E.  K. 
Sturgis,  city  clerk,  to  fur.  one  motor 
truclc  chassis  for  Fire  Dept.  Bend  of 
$20U  req.  of  successful  bidder.  Spec,  on 
file    in    office   of  clerk. 


FIRE  EQUIPMENT 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Watsonville  Golf  and  Country  Club, 
Vred  S.  Williams,  president,  authorizes 
purchase  of  tractor,  mowers  and  other 
equipment  fjr  u.-^e  on  club  ground  im- 
priivenu  nts. 


OAKLAND,  Cal.  —  Until  April  1,  4 
p.  m..  bids  will  be  rec.  by  .lohn  W. 
Edgemond,  secy.  Board  of  Education, 
to  fur.  light  delivery  automobile 
trucks.  Spec,  on  file   in   office  of  clerk. 


il'JiSCBNT  CITY,  Del  Norte  Co.,  Cal 
^Ceo.  W.  Howe,  Crescent  City,  is  in 
th"  marlcet  for  the  following-  lumber 
saw-mill  machinery,  g'ood  second-hand: 
planer  and  matcher  (2  side,  1st  choice; 
3  side,  2rid  choice)  size  about  6-lnches 
by  24 -inches  complete  and  a  trimmer 
complete. 

r  niVIOKSlDE,  Oal.— Until  10  a.  m.. 
April  5,  bids  will  be  rec.  by  County 
rurch.  Agt.  for  one  5-ton,  one  2-ton, 
Kasoline  motor  power  driven  track 
layer  tractors,  compl.  Submit  spec, 
with   bid.   W.   L.   Carlson,   Purch.    Agt. 


SALT  LAKE  CITY,  Utah— Prank  M. 
Allen  Co.,  422  Mclntyre  Bldg.,  Salt 
Lake  City,  Utah,  is  in  the  market  for 
a  steel  guy  derrick  90  to  110-ft.  boom, 
five  to  ten  ton  capacity  at  full  reach. 
Will  consider  smaller  derrick  of  great- 
er ciipacity,  also  electric  hoist  fotr 
feame. 


t  BEVERLY  HILLS,  Cal.— Until  8  p. 
(m.,  March  29,  bids  will  be  rec.  by  city 
for  2Vi-in.  truck  chassis.  Spec,  on  file 
at  office  of  City  Clerk  B.  J.  Firminger. 

PHOENIX,  Ariz.— Until  April  3,  bids 
will  be  rec.  by  Supt.  Indian  School, 
Phoenix,  to  fur.  one'  tractor  of  10-20  or 
12-24  h.  p.  and  one  3-disk  power  lift 
tractor    plow. 


SAN  FRANCISCO— Until  May  5,  3  p. 
m.  bids  will  be  rec.  by  Board  of  Pub- 
lic Works  to  fur.  and  del.  6  motor 
Vjusses  for  use  on  the  Embarcadero. 
Plans  obtainable  from  Bureau  of  En- 
gineering,   3rd    floor,    City    Hall. 


FIRE  ALARM  SYSTEMS 


CULVER  CITY,  Cal. — Election  will 
be  held  April  12  to  vote  $25,000  bond 
issue  for  elec.  fire  alarm  sys.,  fire 
fighting-   apparatus,   etc. 


SAN  FRANCISCO— Supervisors  will 
pass  ordinance  shortly  authorizing  in- 
stallation of  burglar  alarm  system  in 
vaults  at  offices  of  City  Treasurer  and 
Tax  Collector. 


RIVERSIDE,  Cal.  —  American  La 
France  Fire  Engine  Co.  award,  cont.  by 
city  at  $12,500  each,  for  two  750-gaL 
triple  conil)in.  pumping  engines  and 
hose   carts. 


MISCELLANEOUS   SUPPLIES 


SACRAMENTO,  Cal. — Corning  De 
S'aules,  city  controller,  will  sell  to 
highest  bidder,  on  March  24,  10  A.  M  , 
3>^  tons  of  No.  3  annealed  iron  wire, 
now  stored  at  6th  and  R  Sts.,  and  no 
longer  required  by  city. 

SAN  FiiANCISCO — Until  March  29, 
2  P.  M.,  bids  will  be  rec.  by  Leonard  S. 
L'^avy,  city  purchasing  agent,  to  fur. 
18.000  ft.  rubber  water  hose  for  use  in 
public  parks.  Specifications  obtain- 
able from   above  office. 

SEATTLE,  Wash.— Until  April  2,  10 
Freemon,  city  purchasing  agent,  to 
fur.  approx.  10,000  ft.  of  cotton  jacket 
fire  hose,  31/2,  3,  21/2  and  1-in.  Cert 
check  5%   req.  with  bid. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  2,  bids  will  be  rec.  by  city  Purch. 
Agt.,  for  fire  hose;  spec.  1286.  Thos 
Oughton,    Purch.    Agent. 

EUREKA,  Humboldt  Co.,  Cal.— Until 
April  6,  5  P.  M.,  bids  will  be  rec.  by  A. 
Walter  Kildale,  city  clerk,  to  fur.  dur- 
ing remainder  of  year  1926,  lubricating 
oil  and  grease.  Further  information 
obtainable   from    city   clerk. 


RESERVOIRS  &  DAMS 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
April  12,  bids  will  be  rec.  by  county 
to  const.  250,000-gal.  reinf.  concr  reser- 
voir at  L.  A.  county  farm,  nr.  Downey. 
Plans  may  be  obtained  from  chief  mech. 
engr.,    10th    Floor,    Hall   of  Records. 

ALHAMBRA,  Cal.— Call  for  bids  to 
const.  $52,000  reservoir  in  Kewen  Can- 
yon has  beenu  authorized  by  city 
commission.  M.  H.  Irvine,  city  mgr. 
Bonds  were   voted  last  June 


SACRAMENTO,  Cal.— County  super- 
visors endorse  development  on  Ameri- 
can River  as  proposed  by  American 
Itiver  Hydro-Electric  Co.  Plans  pro- 
vide for  dam  2000  ft.  upstream  from 
present  Folsom  reservoir;  will  be  386 
ft.  liigli,  3740  ft.  crest  length  impound- 
ing 300.000-ac.  ft.  water  to  irrigate 
about  150,000  acres  lying  bet.  Bear  and 
Consumnes  rivers. 


/7/\"  LJSES.  WELLS.  ETC. 


SAN  FERNANDO,  Cal.— E.  B.  Fish, 
R.  F.  D.  No.  1,  Box  720,  Bell,  awarded 
cont.  by  city  to  drill  18-in.  w-ater  well 
in  vicinity  of  8th  and  Hubbard  Sts.,  n. 
e.  of  San  Fernando.     Bid  was  $10.30   rt. 


Contractors  Machine  Works 

See   the   Neiu 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW  OPERATING   COST 

CREAR  &  BATES 

38  STANFORD  ST.  SAN   FRANCISCO  Phone  KEARNY   1885 


to  2.")0  ft.,  18.65  ft.  to  300  ft.,  $9.15  ft. 
■MfU  to  400  ft.;  $9.65  400  to  500  ft.,  $10.65 
500  to  500  ft.  Prices  incl.  sand  pump- 
ing. 


BEND,  Ore. — A.  D.  Kern,  Portland, 
at  $150,991  awarded  cont.  by  city  for 
e.xcavation,  install  and  backfill  for  8 
mi.  of  electric  welded  pipe  line  for 
water  system.  Pipe  will  be  furnished 
by  Beall  Pipe  &  Tank  Corp.  for  $117,- 
195. 


SEWAGE  DISPOSAL  PLANTS 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
l.'ntil  April  5,  4  1'.  M.,  bids  will  be  rec. 
i/y  E.  W.  Foster,  city  clerk,  to  const. 
cMnc.  pipe  outfall  sewer  with  manholes 
from  present  septic  tank,  east  to  San 
Francisco  Bay  Cert,  check  10%  pay- 
aljle  to  city  req.  Plans  on  file  in  office 
of  clerk. 


MISCELLANEOUS 
CONSTRUCTION 


OCEANSIDE,  Cal.— H.  W.  Burkhart, 
former  mgr.  of  Long  Beach  municipal 
gas  plant,  proposes  erection  of  gas 
plant  here.  Local  chamber  of  commerce 
has  agreed  to  give   its  support. 


WATER  WORKS 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  April  12,  11  A.  M.,  bids  will  be 
rec.  by  F.  E.  Smith,  county  clerk,  to 
const,  irrigation  system  in  Kern 
County  General  Hospital  grounds. 
Cert,  check  10%  payable  to  county  req. 
I'lans  obtainable  from  office  of  County 
Surveyor  J.   R.  Thornton. 


OSWEGO,  Ore.— Until  March  30.  8:30 
P.  M.,  bids  will  be  rec.  by  A.  C  Good, 
city  recorder,  to  vhstall  250  water 
meters  to  be  fur.  by  city.  Cert,  check 
5%  req.  with  bid.  Further  information 
obtainable    from    clerk. 


SAN  DIEGO,  Cal.— W.  E.  Kier  Constr 
Co.,  San  Diego,  at  $8083  aw^arded  cont. 
by  Bureau  of  Yards  and  Docks,  Navy 
Dept.,  under  Spec.  5165,  for  tank 
B(iuipment  and  water  meter  at  San 
Diego. 


SIGNAL  HILL,  Cal. — City  working 
out  plans  for  a  city  water  supply  and 
distributing  system. 


BURBANK,  Cal.— $150,000  bond  issue 
will  be  voted  April  12,  to  provide  for 
additional  reservoirs,  water  lands, 
pumping  plants,   etc. 

SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  April  5,  8  P.  M.,  bids  will  be  rec. 
by  Ida  Trubschenck,  city  clerk,  for  ma- 
chine trench  excavation,  hand  trench 
■  xcavation,  lay  water  mains  and  back- 
fill trenches.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  ottice  of 
clerk. 

SAN  DIEGO,  Cal.— M«Wane  C.  L  Pipe 
Co.,  1007  Central  Bldg.,  Los  Angeles 
awarded  cont.  by  city  for  20,000  ft.  4- 
in.  class  "B"  bell  and  spigot  C.  I.  water 
pipe  in  12-ft  lengths,  50.5c;  1500  ft 
6-in.  pipe  same  type,   79c  ft. 

HERMOSA  BEACH,  Cal.— Hermosa- 
Kedondo  Water  Co.,  applies  to  state 
railroad  comm.  for  permission  to  issue 
securities  to  net  approx.  $100,000  for 
imps,  and  extensions  to  water  system 
\\  ork  will  be  under  the  superv  of  The 
Chester  H.  Loveland  Engrs.,  Inc.,  San 
J?rancisco,  and  will  incl.  new  outlet  to 
Redondo  Reservoir,  new  pumping  plant 
and  well.  4-in  ,  6-in.,  8-in.  C.  I.  water 
jnnins,  meters,  services,  etc.  The  imp 
will  be  equally  divided  bet.  Hermosa 
and  Redondo  territories. 


RIALTO.  Cal.— F.  W.  Seccombe,  San 
Bernardino,  sub.  low  bid  to  city  at 
$10,576  to  const,  cem.  pipe  water  line 
involv.  6400  ft.  20-in..  12;iO  ft.  16-in  ' 
2400  ft.  14-in.  pipe.  Bids  Uken  under 
advisement  by  Thos.  McKeown.  \wiier 
supt.  Lingo  Bros.,  San  Bernardino 
bid   $13,590. 
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ORANGE,   Cal. — Until    1   P.    M.,   April  SAX    DIEGO,    Cal. — David    H.    Ryan,  OAKLAND,  Cal.— City  declares  inten. 

6,   bids  will  be  rec.  by  city  for  1000  ft.  1615  Fern  St.,  awarded  cont.  by  county  to     imp.     70th    Ave.,     bet.     E-14th    and 

6-in.    C.    I.    class    "B"    bell    and    spigot  to    imp.    sts.    in    Kensington    Park    sec-  Orral    Sts.,    involv.    grade,    curb,    pavc, 

water  pipe.     Cert,  check,   10%.     Carl  D.  tion,    at    $64,4.58    involv.    152,724.3    sq.    ft.  walks.       1911    Act.       Protests     April     I. 

Lester,  city  clerk.  of  paving     with     4-in.     Portland     cem.  E.  K.   Sturgis,  city  clerk.     W.  W.  Har- 

cone,  1  ornam.  light  sys;  13,607  cu.  yds  mon,    city    engineer. 

SAN    JOSE,    Santa    Clara    Co.,    Cal. —  excav,   5452   cu.   yds.    embank;   9278.8   in  

Election    will    be    held    May    4    in    Santa  cem.  cone,  curb;  35,902  sq.  ft.  cem.  cone  B  A.KERSFIELD,      Kern      Co.,      Cal.— 

Clara   County   to   vote   on    formation    of  sidewalk;  623.5  lin.  ft.     of     10-in.     cem.  citv   declares   inten.    (530)    to   imp.   por- 

proposed    east       side       water       district.  cone  sewer  main;  3924.2  lin.  ft.   of  6-in.  tioiis    of    A    St      Palm    St.,    etc.,    involv. 

Should  the  district  be  organized  a  bond  cem.  cone,  sewer  main;  3S  6-in.  cement  6    and    8-in.    vit.    sewers    manholes   and 

issue   will   be    submitted    to   vote   bonds  cone,    sewer    lat.;    757    lin.    ft.    of    12-in.  lampholes.      1911    Act.      Bond    Act    1915. 

or  $2,000,000    to   finance   construction   of  galv.    iron    pipe:    350    lin.    ft.    of    18-in.  Protests    April    5       V     Van    Riper     city 

water  works.  galv.    pipe;    2280    lin.    ft.    of    6-in.    C.    I.  clerk.      W.    D.    Clarke,    city   engineer. 

pipe;   2450   lin.   ft.   of  4-in.  C.  I.  pipe;  64  

ALHAMBRA,   Cal.— City  plans  to   e.x-  1-in.   water  serv.   Lump  bids   were   sub-  ^ax:    TrTi-WTsi AMnn       r'ai       TTntii      7tn 

tend  water  mains  in  Garfield  Ave    from  initted   on    water  system,   sewer   system  ^  ^^^.^   A,.r^  i.ii«   wni   k«   rYJ?    L  l',r^ 

Palmeto   Dr.    to    Valley   Blvd.;    16-in.    C.  and    lighting  svstem,   Rvan's   bid   being,  f-   ^^-   ^pr    d,   bids   w.ll  be   rec.   by  cuy 

L   mains;  Maple  Ct.,   bet.   Marengo   Ave.  re.-peclivelv!    $7617.60,    S7960   and    $4743  for    precast    concr.       pipe       sewers       in 

and   500   ft.    east;   4-in.   C.   L   main;   Mis-  Init   bids   iuhmitted     by      Rvan      were  various  Sts.  included  in  sanitary  sewer 

sion   Rd..   bet.  Palm   and  Date  Aves.:   4-  Paving,    $14.7cc;    excav.,    54c;      embank  <i'st.    No.    1,    involv     following    approx. 

in.    C.    L    water    main;    Front    St.,    bet  25c;    walk,    15c;   curb,    49c    H    H    Peter^  ^"^"V-t'^^- i -«'.^  ^<.  ^'"-    "'    V'    ^^'^"• 

Marengo    Ave.    and    8th    St.;    6-in.    C.    L  son,  only  other  bidder,  bid  $64,786.21.  I'^^'-^ing^  Jo63  .^6-i„.^  on    .8-".^. -^ye^^^, 

SANTA    CRUZ,    Santa    Cruz    Co.,    Cal.—  ^-in.  on   10-in.   wyes;   1641   lin    ft.   12-in. 

LA    GRANDE,    Ore.— Until    March    31,  Until  April   1,  9  A.  M  ,  bids  will  be  rec.  sewer,  including  46  6-in.  on  12-in.  wyes; 

3  P.  M.   bids   will   be  received   by  W.   C.  by  S.  A.  Evans,  city  clerk,   (360)   to  imp.  i'^."^^   ''"•  f^  .la-m-  sewer    including   1,9 

Crews,  city  manager,   to   const,    storage  portions    of    Sherman,      Diamond      Sts.,  *'''"■   °".^^:'"-.  '^^  ^  ®o^  •     ^   ■                ■   ^''■.'"• 

basin   and   fur.    and    install    one    1000   g.  Easterby     and     Walnut     Aves.,     involv.  sewer,     including     20     b-in.     c.     i.     pipe 

p.    m.    centrifugal    pump    with    motors  cjiist.   of  vit.   clav  pipe   san.   sewer;   br.  f^i^er,  24  lin.  tt    Ib-in.  c.   i.  pipe  sewer; 

and    fittings.       Basin     involves     360    cu.  manholes,    wye    branches;    portions    of  1d6    stand,    brick    m.    h:    3    drop    bricK 

yds.    cone.      Cert,    check    5%    req.    with  Walnut    Ave.    to    be    graded    and   paved  "i-    h.;    18   Hush    tanks;   1000    "n.   It.    %- 

bid.      Plans    obtainable    from    City    Re-  «Jth    5-in.   cone.    1911   Act.      Cert,    check  in.galv._  steel  Hush   tank   line;    1911   act 

corder  on  deposit  of   $10.  107c    payable    to    city    req.        Jas.      K.  ^^"^    ^^^^    ^°"<i    '^ct.      Plans    obtainable 

James     city    engineer  from    Black    &    \  eatch,    consulting    en- 

RICHMOND,  Contra  Costa  Co     Cal—                    '                     gineers,    618    Ferguson    BIdg.,    Los    An- 

City     Eng.     A.     E.     Hoffman     preparing  L09  ANGELES,   Cal.— Until   10  A.   M.,  S<^\es     on    deposit   of   $15,    of   which    $10 

spec,     for     water     main     extensions     -n  -^P'''!    T-    bids    will    be    rec.    by    County  ^^ih   be   refunded.      Cert,   check  or  bond 

Cutting    Blvd.,    bet.    28th    and    24th    Sts.  San.   Dist.   No.   2,   to   const,   that  portion  10%.      E.    Brooks    Currey,   city   engr. 

^^  of  the  Arizona  Ave.   Trunk   Sewer  from  

Woods   Ave.   to    the   intersection   of   6th 

PLAYGRmiXn^  A  \Ti  J>Ar/l,'s:  ^^  ^^ith  Arizona  Ave.,  involv.  2930  ft.  SOUTH  SAN  FRANCISCO,  San  Mateo 
rL,^lUaUUl\UCi  A..\U  1  Ai(h:>  IS-ln.  vit.  pipe  sewer,  incl.  e-in.  wyes.  Co.,  Cal.— Harlan  White,  Monadnock 
4197  ft.  15-in  vit.  pipe  sewer,  incl.  6-  Bldg.,  San  Francisco,  at  $2,625  award- 
er...„„„„  ^^.  ^  ^  ,  in.  wyes,  12  std.  jet.  cham.,  and  13  std.  "^d  eont.  by  city  to  grade  Orange  Ave. 
*  ^  V.  ^i  '  *  -i."^^  ^°-'  ^^'-  —  Han-  m.  h.  Cert.  chk.  or  bond,  10%.  A.  K.  from  Commercial  Ave.  to  n.  e.  end  of 
lord  Board  of  Trade  conferring  with  Warren,  chief  engr.,  202  Law  Bldg.,  133  3rd  Ave.  Guerin  Bros.,  San  Francisco, 
Peter    -S     Rasumssen,    landscape    gard-  .v.    Broadway.  next   low  at   $2,960. 

ner  of  Fresno  regarding   beautification                                       

of  Hanford  Civic  Center.  LONG    BEACH,    Cal.— Until    9    a     m.. 

TjT^'r.rix-T^^    ^"i ^TT"    ■  ^''i'"-   30,   bids   will   be   rec.   to   imp.  Ana-  OR.A.NGE,   Cal.— S.   M.   Milovich.   Mon- 

REDONDO,   Cal.— Election  to   be  held  helm   St.,   bet.   Temple   and  Loma   Aves.,  tebello,  sub.  low  bid  to  city  at  $5487.26 

-April     iz,     to    vote     $li,000     park    bond  involv.     small     amount     of     8-in      cone.  for  sewers  in  five  streets,  incl    W<--t    r..T 

issue    providing    for    entrance    to    city  pave    in   outer  parking;   1911   act.  H.  C  ^eta  Ave.,  Montegomery  PI.,  So.  Plxley 

?iA  nnn"^      ^°l\}^    °^^  ^^^'^    Home,    also  Waughop.   city  clerk.                                       '  St.,    So.    Batavia    St.,    and    N.    Main    »t., 

*1U, OOU     for     other    tark     imprvts.       An                                         involv.   6-in.   pipe,   82c   ft.;   8-in.    88c  ft  • 

f^t"?K  °      ♦150,000    will    also    be    asked  RENO,     Nevada— Smith     &     Peterson,  12-i'i.  $1.02  ft.;  m.  h.  at  $69;  f.  t.,  $110. 

lor  tne  purchase  of  the  south  beach.  Reno,    awarded   cont.    by   city   at   $129,-  

D  AT.'Tr'i.o  -    -  ^^ 77'  800   to   pave  various   Sts.,   sub-lets   con- 

T'r,t-i     r    -/i^^fi'    .^ern      Co.,    Cal.—  tract    to   Clark   &   Henery   Construction  SANTA   ROSA,   Sonoma     Co.,     Cal.  — 

i'JJ.     v,^  ^1^     T-    'o     •  C^-    ■^^•'    ^^^^    ^^''1    be  Co.,    Chancery    Bldg.,      San      Francisco.  Clark   and   Henery  Const.  Co.,  Chancery 

I^I^f   f        •           ."?i*"'    S?"nty    clerk,    to  Project    involves    660,000    sq.    ft.    3y2-in.  Bldg..    San    Francisco,    awarded    contrs. 

t^l  ,    ^      *^'?^  f^  ^^^^  County  Hospital  base  with  1%-in.  asph.  cone,   pavement  by  city  to  imp: 

flJ^t!,    ^'      Cert,    check    10%    payabie    to  surface;    60,000    sq.    ft     patch    and    re-  South   Davis   St.,      bet.     Bernett     and 

r^n^ti    c,  3,',      Plans     obtainable     from  place    old    asph.    pavement.  Earle    Sts.,    involv.    grade;    2 1/2 -in.    asph. 

County   Suivejor  J.    R.    Thornton.                                                  cone,   base  with   1%-in.   Willite   Process 

. SANTA  CRUZ,   Santa  Cruz  Co.,  Cal. —  asph.    cone,    cone,    curbs   and   gutters. 

QVTJ/rT>Q    c      c-rnT'T-rr<    Tir^T^T^  City   Eng.    Jas.    K.        James     preparing  Tenth   St.,   bet.   Washington   &   Cleve- 

Oil,yy  iLKo    Oi    o  1  KlLlLl      kVUKK  spec,    to    pave    Morrisey    Ave.      Res.    of  land    Aves..    involv.    grade;    reconstruct 

^__^_ Inten.    will    be    passed    shortly.      S.    A.  existing    water    bound    macadam    sur- 

Evans,    city    clerk.  face    to    form    4-in.      base      and      surface 

BEVERLY   HILLS,    Cal.   —  Lawrence                                         ^'"^^    ""'"•   Willite    Process   asph.    cone; 

Massa,  Box  453,  Bell,  awarded  contract  ^-^■^'      FRANCISCO,      Cal. — Following  hyd.  cem.  cone,  curbs  and  gutters. 

by    city    for    sewers    in    Municipal    Imp  bids     received     by    Constructing    Quar-  

Dist.    No.    4,    using   cone,    pipe    compris-  termaster.   Fort   Mason,   for  c.   i.   outfall 

ing    three    contracts,    viz       (1)    at    S^s  drains   at   Crissy    Field,    San    Francisco:  SAN    DIEGrO,     Cal. — David    H.     Ryan, 

105.97,    (2)    at    $15,864  20    '(3)    SeilTTQ?  -^1-  B.  McGowan,   180   Jessie  St.,  San  1615    Fern    St..    sub.    low    bid    to   city    at 

'        '    *"^'-^*'-^-='''-                Francisco    $5500  $39,861    to    imp.    26th   St.,   from   N   St    to 

Healy    Tibbitts    6926  Balboa    Park,     involv.     203,810.8    sq.     ft. 

ONTARIO.     Cal. — Griffith    Co       L     A        Tibbitts    Pacific    Co 7893  paving  with  5-in  .cem.  cone,  802.29  lin. 

Railway    Bldg.,    Los    Angeles,    awarded                                          f*-    ^em.   cone   curb,   2593.63   sq.   ft.   cem. 

cont.    by    city    to    imp.    State    St.,    from  LOS    .\XGELES    COUNTY,    Cal. — Fol-  '""c.   walk,    water   mains   consisting   of 

Benson    Ave.    at    west    city    limits,    into  lowing  bids  rec.  March  22  by  Highway  2140   lin.   ft     of   4-in.    class   "B"   and   120 

centre   cf  town,  involv.  grade  2c  sq.  ft..  Commission,    to    grade,    pave    with    bi-  v"".  ^*-   °*   6-in.   class   "B"   C.    I.   pipe,   14 

120,000    sq.    ft.    4-in.    asph.    cone.    pave.  tuminous  macadam,  .7  mi.  in  Los  Ange-  -> -m.    water   serv.,    3    6-in.    cem.    sewer 

12.4c  sq.   ft.,   12,000  ft.  redwood  headers  les  county  at  Chalk  Hill:  lat..    ]    4-in.   cem.   sewer   lat.,      95      4-ln. 

10c   ft.  H    A     McCray.    129   W   2nd  cem.    cone   sewer   main,   c.  b. 

Los   Angeles    (low)    $44,517  

SANTA  ANA,   Oal.- Wells  .%;   Bressler       James   Martin,    L.    A 45,247  ,,       „,^    ^    ^ 

3  Calif.  Bank  Bldg.,   Santa  Ana,  award-       J.    F.   Collins.    Stockton 46,104  MAI  WOOD,   Cal.— B.   R.   Ford,   407  W 

er   cont.    by    city   at    $81,337    to   improve  J.    G.    Donovan   &   Son,   South  J.'th    St..    Santa   Ana,    awarded   cont.    by 

45    blks    in    southwest    section    of    city                Pasadena     46,354  city   to  imp.   W.   Slauson   Ave.  and  por- 

involv.    519,612    sq.    ft.    5-in.    cone    pave        A.    R.    McOrath,    Pasadena 47.278  tions    of    other    sts.    $154,848.63,    involv. 

15.2c    sq.    ft.,    1S04    sq.    ft.    3V4-in.    walk       C.   H.    Hudson.  L.  A 49,582  grade  at  $7600,  335.095  sq.  ft.  9-in.  cone 

15c    sq.    ft.,    115    sq.    ft    5-in     walk    20c       M.  S.  Ross,  L.  A 50,758  Pave.   24.3c  per  sq.   ft.,    7537  sq.   ft.   6-in. 

sq.    ft..   829    ft.   curb   60c  ft..    76   ft.   4-ln        Gibbons  .<k    Reed,   L  .A 52,066  '^onc    pave.   17.3c   per  sq     ft..  3330  sr|.   ft. 

vit.   sewer  60c  ft.  Geo.   Mitchell,   Huntington   Beach   52,296  ^-'n     fook   .nnd   oil   w.   s.    lOc   per   sq.   ft.. 

Callahan  Constr.  ("o.,   L.  .A 5:^.117  '6.200    sq.    ft.    2-course    walk    14.6c    per 

OAKLAND,     Cal. — Heafev-Moore-Mc-       M.    Blumenkranz,    Stockton 55,216  sq.    ft.,    8815    lin.    ft.    curb    (heavy    tvpe) 

Nair,    344    High    St.,    Oakland,    awarded       '"I'as.    G.   "Willis   &   Son,   L.   A 56,321  480    per    lin.    ft.,    corr.    iron    culv.    $1100 

cont.    by   city    to    imp.    portions   of   39th  Isbelle    Constr.    Co.,   Fresno    ....    57.043  cone    retain,    wall.    335    cu.    yds.    $18.75, 

Ave.,  involv.   excavations.   $1.45  cu.   yd.;       Geo.   J.    Bock,    L.    A 57,478  682  lin.  ft.  guard  rail  $1.50,  main  sewer 

cone    curb,    $.80    lin.    ft.;    cone    gutter,       Willard   Warne,   L.  A 57,800  ?6T35.    8610   lin.   ft.    H.   r.    sewer   80c   per 

$.28  sq.  ft.;  oil  macadam   pave.,   $.16   sq  Dewey    &    Rosson.    Pasadena....    60,982  lin.    ft.,    lighting    conduit    and    founds. 

ft.;  cem.  walks,  $.18  sq.  ft.;  8-in.  sewerj       Engineer's    estimate     57.958  $3200,  Union  Metal  Light  Sys.  $23,600. 

$1.65  lin.   ft.;  manholes,  $100  ea.;  lamp-                                         

holes,   $45   ea.;   wye   branches,   $1.25   ea.  SALINAS,    Monterey    Co.,     Cal. — City  B.\KERSFIELD,      Kern      Co       Cal 

declares    inten.    (51)    to    imp     Riker    St.  Until    March    20,    5    P.    M.,    bids'  will    be 

MONTEREY.  Monterey  Co.,  Cal.— Un-  bet.   Central    Ave.   and    pt.   415    ft.    north  rec.   hv  V.   Van    Riper,   citv  clerk     (528) 

til   March   30,   7    p.   m.,   bids  will   be  rec.  of    Park    St.,    involv.    grade;    hyd.    cone.  to   const.    6-in.      vit.      sanitary     sewers, 

by   A.   J.   Mason,   city  clerk,    to   improve  curb:    5-in.    hyd.    cone    pavement.    1911  manholes,  lampholes  and  wve  branches 

Lighthouse    Ave.    across    U.    S.    Military  Act.   Bond   Act    1915.      Protests   April   5.  in   Sts.  included   in   Sewer  Dist.   No.   528. 

Reservation.    Cert,    check    10%    payable  Howard  Cozzens,  city  eng.     M.  R.  Keef,  1911   Act.     Cret.   check   10%    payable   to 

to   city    req.   H.   B.   Severance,   city  eng.  city   clerk.  city   req.      W.   D.   Clarke,   city   eng. 
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SAN  DIEGO,  Cal. — City  plans  to  Imp. 
Newton  Ave.,  bet.  26th  and  32nd  Sts., 
inv  Iv.  197, .577. 52  sq.  ft.  paving:  with 
5-in.  cem.  cone,  1443.1  sq.  ft.  cement 
walk,  162.42  lin.  ft.  cone,  curb,  35  %-in. 
water  serv.  Protests,  April  12.  F.  A. 
Khodes,  city  engr. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  con- 
tracts by  city  to  improve: 

Glenn  St.,  bet.  Lincoln  St.  and  Col- 
lege Ave.,  and  Glenn  St.,  bet.  Carrilo 
and  Benton  St.,  involv.  grade;  reconst. 
existing  water  bound  macadam  surface 
to  form  4-in.  base  and  surface  with  3- 
in.  Willlte  asph.  cone;  hyd.  cem.  cone, 
curbs  and  gutters. 

Earle  St.,  bet.  Santa  Rosa  Ave.  and 
A  St.,  involving  grade;  reconst.  water- 
bound  macadam  base  to  form  4-in. 
foundation  and  surface  with  3-in.  Wil- 
llte process  asph.  concrete  laid  on  1- 
course;   concrete   curbs  and  gutters. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  intention  to  improve  Mar- 
tin Ave.  between  William  and  Home 
Sts.,  involving  grade;  4-in.  one  course 
asph.  cone,  pavement;  hyd.  cone,  curb, 
gutter;  4-in.  vit.  house  lateral  sewers. 
1911  Act,  Bond  Act  1915.  Protests 
April  5.  J.  J.  Lynch,  city  clerk.  Wm. 
Popp,   city    engineer. 


SAN  FRANCISCO  —  Chas.  Schadek, 
sub.  low  bid  to  Bd.  Pub.  Wks.  at  $1430 
to  imp.  east  half  of  43rd  Ave.  from 
Ge.ary  St.  150  ft.  southerly  involv.  (a) 
250  lin.  ft.  cone,  curb,  $1.25  lin.  ft.;  (b) 
$3250  sq.  ft.  asph.  cone,  pave,  $.44  sq. 
ft.  Municipal  Constr.  Co.,  only  other 
bidder  at  (a)  $1.35;  (b)  $.50.  Total 
$1962.50. 

LOS  ANGELES,  Cal. — James  Martin, 
789  Lyon  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $26,868.53  to  imp.  Radford 
Ave.,  bet.  Clybourn  Ave.  and  San  Fer- 
nando Rd.,  involv.  grade,  $3400;  29,550 
sq.  ft  8-in.  concr.  pave.,  21.5c  sq.  ft.; 
79,906  sq.  ft.  6-in.  concr.  pave.,  18c  ft.; 
54,644   sq.  ft.   oiled  rdwy.,  5c  ft. 

Baker  &  Vigus,  583  I.  W.  Hellman 
Bldg.,  low  bid  at  $93,895  to  imp.  Wil- 
mington Blvd.,  bet.  S.  and  B.  Sts.,  in- 
volv. grade,  $5298;  340  sq.  ft.  asph 
pave.,  30e  ft.;  852  sq.  ft.  fine  sheet 
asph.  w.  s.,  25e  ft.;;  11,810  sq.  ft.  re- 
mod,  with  rock  and  oil  surf.,  9c  ft.;  1217 
ft.  curb  armor,  $1  ft.;  16,369  ft.  un- 
plas.  cem.  curb,  55c  ft.;  161,551  sq.  ft 
one-course  walk,  12.9c  ft.;  123  sq.  ft. 
comb,  gut.,  25c  ft.;  20  sq.  ft.  gut.,  25c 
ft.;  storm  drain,  $125;  ornam.  lights, 
$55,998. 


SAN  RAFAEL,  Marin  Co.,  Cal'. — Until 
April  6,  11  A.  M.,  bids  will  be  rec.  by 
Rob.  E  Graham,  county  clerk,  to  imp. 
Point  San  Pedro  Rd.,  bet.  pavement  at 
Golf  Links  to  Chicken  Point,  involv. 
643  cu.  yds.  grading;  1783  cu.  yds. 
fill;  113,934  sq.  ft.  pavement  of  either 
of  the  following  types:  5-in.  asph.; 
5-in.  cem.  cone,  or  6-in.  cem.  cone;  90 
lin  ft.  10-in.,  90  lin.  ft.  12-in.  and  90 
lin.  ft.  24-in.  corru.  iron  culvert;  30 
cu.  yds.  cone,  in  culverts;  50  tons  asph. 
cone.  base.  Plans  obtainable  from 
County  Surveyor  J.  C.  Oglesby,  Cheda 
Bldg.,    San    Rafael. 


LOS  ANGELES,  Cal.— United  Concr. 
Pipe  &  Constr.  Co.,  P.  O.  Bo.x:  6.  Ven- 
tura, awarded  cont.  by  Bd.  Pub.  Wks. 
at  $66,000  for  storm  drain  in  La  Brea 
Ave.,   bet.   First  St.   and   9th   St. 


LOS  ANGELES,  Cal.— Leo  Miletich, 
610  W.  54  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $50,000  for  storm  drain  eompl. 
in  Beverly  Blvd.,  bet.  33  ft.  east  of 
Highland  Ave.  and  La  Brea  Ave.  (La 
Brea  Ave.  Storm  Drain). 


NAPA,  Napa  Co.,  Cal. — Until  April 
12,  bids  will  be  rec.  by  H.  H.  Thomp- 
son, city  clerk,  (520)  to  imp.  Jefferson 
St.,  bet.  3rd  and  Clay  Sts.,  involv.  grade 
6-in.  cem.  cone,  pavement,  40  ft.  wide; 
cone,  eatchbasins;  brick  manhole.  1911 
Act.  Cert:  check  10%  payable  to  city 
req.  I'lans  obtainable  from  H.  Har- 
rold,   city   eng. 


MADERA  COUNTY,  Cal.— Until  Apr. 
19,  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission  to  widen  with 
Port.  cem.  cone.  2.1  mi.  in  Madera 
c.unty,  bet.  Borden  and  Madera.  See 
call  for  bid8  iin«Ier  ofBoiiil  proposnl 
Heutloii    in    this    issue. 


LOS  ANGELI5S,  Cal.— M.  Miller.  208 
W.  2nd  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $27,873  for  cem.  sewers  in  Ar- 
lington, 2nd  and  3rd  Aves.,  and  por- 
tions of  other  Sts.  in  Third  Ave.  and 
Santa  Barbaira  Sewer  Dist.,  involv. 
sewer  compl.,  $13,571;  15,892  ft.  hse. 
sewers,    90c   ft. 

M.  Miller,  208  W.  2nd  St.,  low  at  $58,- 
406  for  sewer  in  Hyde  Park  Blvd.,  bet. 
Van  Ness  Ave.  and  West  Blvd.,  in- 
volv. sewer  eompl.,  $36,799;  17,148  ft. 
hse.    sewers,    $1.26    ft. 


EUP.EKA,  Humboldt  Co.,  Cal.— City 
declares  inten.  (199)  to  imp.  portions 
of  Hal  ris  and  E  Sts.,  and  Ocean  Ave., 
involv.  grale;  3V^-in.  asph.  cone,  base; 
IVz-in  Warrenite-  Bit.  surface  pave- 
ment; 14  and  24  inch  cement  concrete 
pipe  storm  sewers;  6-in.  vitrified  pipe 
sanitary  sewers;  cone,  manholes;  c.  i. 
and  cone,  culverts;  cone.  curb.  1911 
Act  and  Bond  Act  1915.  Protests  April 
6.  Frank  H.  Green,  city  eng.  A. 
Walter    Kildale,    city    clerk. 


LOS  ANGELES,  Cal.— Leo  Miletich, 
610  W.  54th  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $23,841  for  san.  sewer  in 
Spaulding  Ave.  and  Melrose  Ave.  sewer 
dist.  inv  Iv.  san.  sewer  compl.  at  $16,- 
600  and  1801  ft.  hse.  conn,  sewers,  80e 
ft. 

Leo  Miletich  low  at  $74,727  for 
sewer  in  Milton  Ave.,  bet.  alley  so.  of 
Melrose  Ave.  and  Third  St.  (Milton 
Ave.  and  Third  St.  Sewer  Dist.),  involv. 
sewer  compl..  $45,333;  32,659  ft.  hse. 
sewors,   90e   ft. 


OAKLAND,  Cal.  —  City  declares  in- 
tention to  imp.  portions  of  Hamilton 
St..  bet.  68th  and  73rd  Aves.,  involv. 
grade;  pave;  curb,  gutter.  1911  Act. 
Protests  April  8.  E.  K.  Sturgis,  city 
clerk.     W.   W.   Harmon,  city  eng. 

LOS  ANGELES,  Cal.— G.  M.  Wucetich 
]0o7  N.  Chocago  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at'  $32,918  for  sewer  in 
C.Tntinela  Ave.,  bet.  Santa  Monica  and 
Pico  Blvds.,  involv.  main  sewer  compl. 
$25,032  and   7920  ft.   hse.   sewers,   92c  ft. 

Nick  Chutuk  and  Mike  Vukoievich 
1506  Pleasant  St..  low  at  $59,287  for 
sevvor  in  Sawtelle  Blvd..  bet.  Ohio  and 
Pico  Blvd.  (Sawtelle  Blvd.  and  Santa 
Monica  Blvd.  Sewer  Dist.),  involv 
sf  wtr  e  mpl..  $37,155;  22,355  ft.  hse. 
.sewers,    99c   ft 


LOS  ANGELES,  Cai.  —  Awards  by 
county  for  st.  work  under  Co.  Imp. 
.'\ct    are. 

C.  I.  No.  326,  Prairie  Ave.  bet.  Pine 
St.  and  n.  city  limits,  1.015  mi.,  to 
Thos.  T.  Crawford,  Pomona,  at  $45,- 
773.,  involv.  concr.  pave.,  curb,  walk, 
vit.    sewer,    etc. 

C.  i.  No.  336,  Woodruff  Ave.  bet. 
-Vric'sia  Ave.  and  Centre  St.,  0.85  mi., 
to  L.  J.  Turner,  205  E.  1st  S't.,  Long 
Beach,  at  $25,576.,  involv.  concr.  pave., 
d.    g.    sub-base,    culv.,    etc. 

C.  1.  No.  356,  Spencer  St.,  Carlyle 
St.,  Walnut  Ave.  and  alleys,  0.73  mi., 
to  H.  &  P.  Const.  Co..  5553  Western 
Ave.,  at  $29,818.,  involv.  curb,  walk, 
gut.,   coner.    pave.,    vit.   sewer,    etc. 


LOS  ANGELES,  Cal.— E:  L.  Fleming, 
141.\  .S.  Brand  Blvd.,  Glendale,  sub.  low- 
bid  to  Kd.  Pub.  Wks.  at  $110, S92  to  imp. 
Sayie  Ave.,  bet.  n.  e.  boundary  line  of 
Maclay  Raneho  Ex-Mission  of  San  Fer- 
nando, and  a  line  40  ft.  s.  w.  of  Borden 
St.,  involv.  grade  at  $10,000;  35.234  sq. 
ft.  cone,  pave.,  19e  ft.;  182,118  sq.  ft. 
asph.  concr.  pave.,  24.4c  s.  ft.;  111,230 
s.  It.  oiled  rdwy.,  6e  ft.;  1432  ft.  unplas. 
curb,  oOe  ft.;  3813  s.  ft.  comb,  gut.,  24c 
ft.;  storm  drain,  $38,500;  reinf.  concr. 
eulv.,  $225;  2490  ft.  hse.  conn.,  $1  ft.; 
cone  .  curtain  walls,  $130;  wooden 
guard    rail,    $110. 


BAKEKSFiELD,  Kern  Co..  Cal.— City 
Kng.  ^V.  i).  Clarke  preparing  spec,  to 
pavi'  !•  lower  St.,  from  Alta  Vista  Dr. 
I      Li,y   liiiiiis.    \  .   \'an  Riper,  city  clerk. 

BKiavELKV,  Alameda  Co.,  Cal.  — ^ 
!■  reuer.eKbon  and  Waison,  Builders 
ii.\ci.^nge  Bldg.,  Oakland,  awarded 
eoni.  uy  city  (.obb;  to  const.  6-in.  sewer 
in  San  lablu  Ave.  from  sewer  in  Vir- 
ginia SI.  noith  540  ft.,  one  manhole 
aiiu    lamph.le,    drop    connection. 

NATIONAL  CITY,  Cal. — City  plans  5- 
in.  cone,  pavement  in  8th  St.,  bet.  A 
aud   K    -Vvfs. 


SAN  FRANCISCO  —  C.  B.  Cowden. 
2082  Green  St.,  at  12454  sub.  low  bid  to 
Bd.  Pub.  Wks.  to  const.  Glen  Park 
District  Sewer  (near  Chenery  and  Elk 
Sts.),  involv.  (a)  87  lin.  ft.  circular 
cone,  sewer,  $23  lin.  ft.;  (b)  1  br.  or 
cone,  manhole,  $90;  (c)  1  wooden  grat- 
ing and  intake,  $300;  (d)  90  lin.  ft.  8- 
in.  ironstone  underdrain,  $.70  lin.  ft. 
Other  bids: 

Justin  Ducray  (a)  $23.50;  (b)  $100; 
(e)    $350;    (d)    $.70.      Total    $2548.50. 

Hugh  McGill  (a)  $33;  (b)  $70;  (c) 
$100;    (d)    $.75.      Total,    $3108.50. 

SAN  FT5ANCISCO— J.  M.  Smith,  715 
Ocean  Ave.,  at  $8360  awarded  cont.  by 
Bd.  Pub.  Wks.  to  Imp.  Munich  St.  bet. 
Brazil  and  Exo^isior  Aves.,  involving 
600  cu.  yds.  cut,  $1  yd;  800  cu.  yds. 
fill,  $.40  yd;  1200  lin.  ft.  cone,  curb,  $1 
ft;  12,000  sq.  ft.  asph.  cone,  pave,  $.26 
sq.  ft;  12,000  sq.  ft.  cone,  pavement,  $.26 
ft. 

M.  J.  Lynch,  Call  Bldg.,  at  $279 
awarded  cont.  to  const.  1395  sq.  ft.  art. 
stone  walks  in  Anza  St.,  bet.  28th  and 
29th  Aves.,  etc.,  at  $.20  sq.  ft.;  and  at 
$451.62  to  const.  2316  sq.  ft.  art.  stone 
walks  in  22nd  Ave.  bet.  Santiago  and 
Taraval   Sts.,   at   $.195   sq.    ft. 

LOS  ANGELES,  Cal— Boulevard  Land 
Co.,  Ill  West  4th  St.,  awarded  contr. 
by  bd.  pub.  wks.  for  cem.  walks  In 
Baza  Ave.,  etc..  in  Municipal  Improv. 
Dist.  No.  37;  143,029  sq.  ft.  cem.  walk 
at   17.5c  sq.   ft. 

LOS  ANGELES,  Cal.— Awards  by  Bd. 
Pub.   Wks.   for  sewers  are: 

Ninth  Ave.  and  R/W  across  S.  P.  Ry. 
R/W  bet.  alley  s.  from  Jefferson  St.  and 
Rodeo  Rd.,  to  M.  J.  Simonovich  727 
Alpine  St.,  at  $59,243.80,  Involv.  sewer 
compl.  at  $37,169.50,  and  hse.  sewers  at 
90c  ft. 

Burnside  Ave.,  bet.  Sixth  St  and  Wil- 
shire  Blvd.,  to  Joe  Chutuk,  343  Wilcox 
Bldg.,  at  $26,681,  involv.  sewer  at  $16  - 
418,   hse.   conn,   at   $1.10   ft. 


SALINAS,  Monterey  Co..  Cal. — Until 
April  5,  2  p.  m.,  bids  will  be  rec.  by  T 
P.  Joy,  county  clerk,  to  surface  (oil 
macadam)  portion  of  Salinas- Watson- 
yille  rd.  from  Pajaro  to  ft.  of  Werner 
Hill,  Rd.  Dist.  No.  1.  Est.  cost  $10,000. 
1  lans  obtainable  from  County  Surveyor 
Howard  Cozzens. 


LOS  ANGELE.S,  Cal.— Approx.  quan- 
tities to  imp.  Kingsley  Dr.,  bet.  Mel- 
rose Ave.  and  Beverly  Blvd.,  bids  for 
yj^'^'i  ."''•!  be  rec.  by  bd.  pub.  wks. 
tJ^  h'''c:^''^'J'i^.'^^-  y^^-  cut.,  93.404 
l^'  Ir  o  •'"•  ^°  ,^"'"-  c°"c.  pave.,  1498 
sq.  ft.  2-in.  asph.  cone.  w.  s.  on  4-in 
l^i^u- .^''U"-  ^^^fi  2332  sq.  ft.  remod. 
with  r  ek  and  oil  surf.,  556  sq    ft.  4-in 

will-  %A\l^-J*'-  one-course  cement 
MaiK.    J19   sq.   ft.   cone.   gut. 

,  SANTA  BARBARA,  Cal.— City  plans 
to  imp.  Chapala  St..  bet.  Montecito  and 
Anapamu  Sts.  involv.  6-in.  cone,  pav-e 
with  2-in.  asph.  cone.  w.  s.,  walk,  curb 
.-.ewers,  lighting  conduits;  19n  act 
Hdwy  will  be  widened  from  60  to  80  ft' 
.^t.   widening  already  compl.  under  nre- 

enginee''"'"'''"^'-    ^-    ^      ^I^^'"-'    ^^'y 

-  ^'^IP^^.l^-  Arix.— Until  2  p.  m  April 
3.  bids  win  be  rec.  by  Arizona  h  kh^-^y 
hHw^v"';  7°'"'^  °"  Phoenix-Present'^ 
!^^'^s^e!^^t^^  ^^vil^M^O^e^^^i^ 

St^'  .  't^'^  ^%  P^^"«  obtainable  from 
mJ'nt  of Ts"    ''•    ""•    '^^'^''"'■^    °"    P^y- 


-NEWPORT  BEACH,  Cal.— City  plans 
to  imp  portions  of  Acacia  Ave  Be- 
gonia Ave..  Carnation  Ave..  Dahlia  \ye 
tern  eaf  Ave.,  Coast  Blvd.  and  ponilns 
Df  other  streets  in  Corona  Del  Mar  in 
lolving  curbs,  walks,  gut.,  mac  nkv^ 
lem.  c   nc.  pave.,  reinf.  cone,  pipe  culv' 

lorr/'t*'"^-  ^l'^'-  **^'«'  ^^'-  <"O5?^$350  ioo 
1911  act  Protests  April  5.  H.  W  Nick- 
orson  city  clerk.  Paul  Kresslv.  732  &. 
engin/er"^^"    ^^^^-    ^''^    Angeles,    cit^; 
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POMONA,  Cal. — City  plans  to  imp. 
under  1911  act:  Hamilton  Blvd.,  bet. 
First  St.  and  Fifth  Ave.:  walks,  curbs, 
grade;  Locust  St.,  bet.  7th  and  3rd  Sts.: 
6-in.  concr.  pave.,  curbs;  First  St  ,  bet. 
Garey  and  Towne  Aves.:  fi-in.  concr. 
pave.,  curb,  grade;  T.  R.  Trotter,  city 
clerk.     F.   C.   Froehde,   city  engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Irey  &  Holden,  Lodi.  at  $16,210  award- 
ed cont.  by  county  to  imp.  Kettlenian 
Lane  bet.  Upper  S'acramento  Rd.  and 
Waterloo  Rd.  Will  Moreing,  Stoclcton, 
only  other   bidder   at   $16,943. 


SAN  BERNARDINO,  Cal.  —  Hall- 
Johnson  Co.,  905  Westminster,  Alhani- 
bra,  awarded  cont.  by  city  to  imp.  Pine 
St.,  bet.  S.  Vernon  Ave  and  Stanford 
Ave.,  involv.  4-in.  asph.  concr.  pave., 
15.4c  sq.  ft.,  curb,  45c  ft.,  walk,  15c  sq. 
ft. 


SANTA  BARBARA,  Cal.— S.  J.  Krull, 
919  Spring  St.,  Santa  Barbara,  awarded 
cont  by  city  at  $19,830  to  imp.  Canon 
Perdido  St.,  bet.  Santa  Barbara  and 
Milpas  Sts.,  etc.,  involv.  grade,  6-in. 
vit.  pipe  sewer,  12-in.  vit.  sewer,  18- 
in.  storm  drain,  12-in.  reinf.  concr. 
pipe,  etc. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
April  6,  8  P.  M.,  bids  will  be  rec.  by 
Wm  G.  Paden,  Secty.,  Board  of  Edu- 
cation, to  const,  sidewalks,  curbs  and 
driveways  at  Alameda  High  School  in 
block  bounded  by  Oak  and  Walnut  Sts., 
Central  and  Alameda  Aves.  Cert,  check 
10%  payable  to  Secty.  req.  Plans  ob- 
tainable from  Bd.  of  Educ.  Room  9, 
City  Hall. 


SANTA  BARBARA,  Cal.— Sam  Hunt- 
er, 122  W.  Valeric  St..  Santa  Barbara, 
sub.  low  bid  to  city  at  $3868  to  imp. 
Montgomery  St.,  bet.  Laguna  St.  and 
Emerson  Ave.,  etc.:  H^-in  asph.  concr. 
w.  s.  on  4-in.  cem.  concr.  base,  com- 
bined concr.  curb  and  gutter,  cement 
concr.  driveways,  concr.  alley  en- 
trances,  one-course  cem.   walk. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E  A.  Hoffman  preparing 
spec,  for  sanitary  sewage  system  in 
Richmond  Junction  Tract.  District  in- 
cludes Key  Blvd.,  McLaughlin  Ave.  and 
Carlston  St.  in  Mira  Vista  section  and 
easterly  to   the  city  limits. 


SACRAMENTO,  Cal. — City  declares 
inten.  (2065)  to  imp.  portions  of  10th 
and  12th  Aves.,  East  Drive  of  yVm. 
Curtis  Park,  etc.,  involv.  cone,  curb, 
gutter,  walks;  c.  i.  drains  with  vit.  pipe 
sewer  connections;  const,  vit.  sewers; 
cone,  manholes;  grade;  asph.  cone, 
pave  with  seal  coat.  1911  Act.  Bond 
Act  1915.  Protests  Apr.  8.  EL  G. 
Denton,  city  clerk.  A.  J.  Wagner,  city 
engineer. 

SAN  PABLO,  Contra  Costa  Co.,  Cal. 
— City  Eng.  Ross  L.  Calfee  completing 
spec,  to  pave  San  Pablo  Ave.,  bet. 
Manila  St.  to  north  city  limits.  Imp. 
ordered  in  Willow  and  Elm  S'ts  ,  and 
plans  approved  for  pave,  walks  and 
gutters  in  Kearny  St.,  bet  Stockton 
Ave.  and   Eureka   St. 


EL  CENTRO,  Cal.  —  Supervisors 
tentativelv  endor.«e  plans  by  Paul  E. 
Kressly.  732  H.  W.  Hellman  BldgV, 
Los  Anf:reles,  for  33  mi.  mac.  highway 
acro.ss  valley  by  way  of  Caiexico. 
Roadway  will  be  18  ft.  wide  and  6  in. 
thick.      Est.   cost,    in   excess   of   $600,000. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
April  6,  11  A.  M.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  imp. 
Santa  Venitia  Rd.  from  state  highway 
to  Santa  Venitia  Sub-division,  involv. 
302  cu.  yds.  excavation  1521  cu.  yds. 
fill;  139.360  sq.  ft.  pavement  of  either 
of  the  following  types:  4-in.  asph. 
cone;  5-in  asph.  cone,  or  5-in.  cem. 
cone;  230  ft.  12-in.  40  ft.  18-in.,  46  ft. 
24-in.  and  60  ft.  36-in.  corru.  iron  cul- 
vert: 4  ru.  yds.  cone;  1  manhole;  60 
tons  asph.  oonc.  base.  Plans  obtain- 
able from  County  Surveyor  J.  C. 
Ogle.'^by,    Cheda     Bldg.,    San    Rafael. 

SANTA  ANA,  Cal. — Bond  issue  for 
additional  funds  with  which  to  const, 
joint  outfall  2800  ft.  further  into  the 
ocean  is  apparently  a  necessity.  Burns- 
McDonnel-Smith  Corp.,  engrs.,  Los 
Angeles.  estimate  approx.  cost  at 
$373,000. 


LOS  ANGELES,  Cal.— Geo.  D.  Nichols. 
P.  O.  Box  572,  Inglewood,  sub.  low  bid 
to  Bd.  Pub.  Wks.  at  $33,43S.76  for  C.  I. 
No.  342,  Alameda  St.  and  other  Sts.,  1.73 
mi.,  involv.  10,399  cu.  yds.  excav. ;  10.080 
ft.  curb;  51,556  sq.  ft.  walk!  32,976  sq. 
ft.  fi-in.  gut.;  3994  sq.  ft.  8-in.  gut.; 
22;), 646   sq.   ft.   4-in.   disint.   gran. 


EUREKA,  Humboldt  Co.,  Cal. — City 
declares  inten  .(19S)  to  imp.  portions 
of  Henderson  and  T  Sts.,  involv.  grade; 
5-in.  \"ibrolithic  cone,  pavement;  30 
&  36-in.  cem.  cone,  pipe  storm  sewers; 
6-in.  vit.  sanitary  sewers;  cone,  man- 
loles;  catchbasins;  cone,  curbs;  c.  i. 
and  cone,  culverts.  1911  Act  and  Bond 
Act  ]9j5.  Protests  April  6,  Frank  H. 
Green,  city  eng.  A.  Walter  Kildale, 
city  clerk. 


TULARE,  Tulare  Co..  Cal.— City  de- 
clares inten.  (97)  to  imp.  I  St.,  bet.  So- 
nora  and  San  Joaquin  Sts.,  involving 
grade;  4-in.  Willite  asph.  cone,  sur- 
face pavement;  cone,  curbs,  gutter, 
walks;  8-in.  vit.  storm  sewer;  concrete 
catchbasins;  8-in.  corru.  iron  pipe  cul- 
vert. 1911  Act,  Bond  Act  1915.  Pretests 
April  7.  C.    W.  Cobb,  city  clerk. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Frederickson  &  Watson,  Builders'  Ex- 
change Bldg.,  Oakland,  awarded  cont. 
by  city  (565)  to  const.  6-in.  sewer  in 
Gilman  St.,  from  Neilson  St.,  240  ft. 
east. 


SAN  JOSE,  Canta  Clara  Co.,  Cal.— 
Raymond  H.  Crummey,  55  New  Mont- 
gomery St.,  San  Francisco,  awarded 
cont.  by  city  to  imp.  McLellan  Ave., 
bet.  Willow  St.  and  Edwards  Ave.,  in- 
volv. grade;  1%-in.  Warrenite-Bit.  sur- 
face on  3-in.  bit.  cone,  pavement;  hyd. 
cone,  curb,  gutter;  cement  concrete 
walks. 


LOS  ANGELES,  Cal.— Until  11  A.  M., 
April  6,  bids  will  be  rec.  bv  County 
San.  Dist.  No.  5,  139  N.  Broadway,  for 
const,  of  Raymond  Ave.  Trunk  Sewer 
from  Freeman  Ave.  to  Inglewood  Ave., 
involv.  1519  ft.  10-in.  vit.  clay  or  cem. 
concr.  pipe  san.  sewer,  incl.  6-in  wyes, 
2549  ft.  8-in.  vit.  clay  or  cem,  concr. 
sewer,  incl.  6-in.  wyes,  2  std.  m.  h.,  13 
jet.   cham. 

Bids,  same  date,  to  const,  that  portion 
of  the  Strawberry  Ave.  Trunk  Sewer 
from  Williams  St.  to  Prairie  Ave.  and 
Connecticut  Ave.,  involv  2796  ft.  12-in. 
vit.  clay  or  cem.  concr.  pipe  sewer, 
incl.  6-in.  wyes.  4  std.  m.  h.  ,  and  5 
std.  ict.  cham.  Cert.  chk.  or  bond,  10%. 
A.  K.  Warren,  chief  engr.,  2U2  Law 
Bldg.,    139    N     Broadway. 

TURLOCK,  Stanislaus  Co.,  Cal. — 
Until  April  6,  8  P.  M.,  bids  will  be  rec. 
by  A.  P.  Ferguson,  city  clerk,  to  imp. 
(125)  portions  of  Wolfe  Ave.  and  Thor 
St.,  involv.  grade;  3-in.  asph.  cone,  base 
with  l^/^-in.  Warrenite-Bit  Surface 
pavement;  cone,  curbs  and  gutters; 
corru.  iron  culverts.  1911  Act  and  Bond 
.A.ct  1915.  Cert,  check  10%  payable  to 
city    req.      Horace    Hall,    city    engineer. 


Gr,ENDi.\LE.  Cal. — Hugh  Coinwell. 
342  N  Howard,  Glendale,  sub.  low  bid 
to  city  at  $6391  to  imp.  Ivy  St.  and  San 
Fernando  Kd..  involv.  34.114  sq.  ft. 
grade  Ic  ft.,  16,375.5  sq.  ft  5-in  cone  pave 
lie  sq.  ft.,  1819.5  sq.  ft.  gut.  20c  ft.,  3219 
s(i.  ft.  8-in.  cone.  pave.  26c  ft.,  1296  ft. 
"B"  curb  45c  ft.,  water  sys.  compl.  $1,- 
230.  659  ft.  8-in.  vit.  sewer  $1  ft..  2  m. 
h.    $100    ea.    25    6-in.    hse.    conn.    $15    ea. 


ARCADIA,  Cal.  —  Bartletl  &  Mat- 
thews, 221  Braley  Bldg.,  Pasadena, 
submitted  only  bid  at  $4480.00  to 
construct  6  by  9  by  15-in.  monolithic 
cone,  curb  on  Pae.  Elec.  Ry's  railroad 
from  west  city  limits  of  Arcadia  for 
a  distance  of  6200  ft.  east  and  parallel 
.--)  the  said  railway  on  the  n.  side  of 
Huntington   Dr. 


BAKERSFIELD,  Kern  Co.,  Cal. — City 
iCng.  \V.  D.  Clarke  p:eparing  spec,  for 
sewer  system  in  area  bounded  by  Palm 
St..  Brundage  Lane,  Oleander  .-Vve.  and 
.\  St.,  in  s.w.  section  of  city. 


OAKLAND.  Cal.  —  Until  April  1,  12 
rioon.  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  44th  Ave.,  bet.  E- 
llih  and  E-16th  Sts.,  invclv.  grade; 
pave;  curb,  gutter,  walks.  1911  Act. 
Cert,  cheek  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  W. 
Harmon,  city  eng. 


PETALUMA,  Sonoma  Co.,  Cal. — Until 
March  30,  S  p.  m.,  bids  will  be  rec.  by 
Gladys  V.  Roberts,  city  clerk,  to  imp. 
Wilson  St.  and  East  Court  St.  Cert, 
check  10%  payable  to  city  req.  S.  Gon- 
>:ales  city  engr. 


HAWTHORNE,  Cai. — Geo.  H.  Oswald. 
366    E.    58th    St.,    Los   Angeles,    awarded 
contract    by    city    to    imp.    under    1911 
act:      Maine   Ave.,   bet.   Hawthorne   Ave. 
and  w.  city  limits:     IVi-in.  asph.  concr. 
l)avc'  on  2 1/2 -in.  asph.  concr.  base,  curbs, 
walks,    gut.;     c.     b. ;     12-in.     and     18-ln. 
corr.  iron  pipe  outlets  and  drains;  Con-   ■ 
neoticut  Ave.,  bet.  Hawthorne  Ave.  and   t 
w.  city  limits;  IVz-in.  asph.  concr.  pave, 
on     2'/^ -in.     asph.     concr.     base,     curbs,   i 
walks,    gutter.  ' 


SALINAS,  Monterey  Co.,  Cal. — Until 
April  5.  7:30  p.  m..  bids  will  be  received 
by  M.  R.  Keef.  city  clerk,  to  imp.  (47) 
portions  of  Sausal  St.,  involv.  grade: 
hyd.  cone,  curbs;  5-in.  hyd.  cem.  cone, 
pavement.  1911  .\ct  and  Bond  Act 
1915.  Certified  cheek  10%  payable  to 
city  required.  Plans  obtainable  from 
Howard    Cozzens,    city    engineer. 


SALINAS.  Monterey  Co.,  Cal.— Until 
-Apn'l  5,  7:30  p.  m..  bids  will  be  received 
by  M.  R.  Keef,  city  clerk,  to  imp.  (47) 
Lake  St.,  bet.  North  Main  and  Califor- 
nia -Ave.,  involv.  grade;  hyd.  cone. 
curbs:  5-in.  hyd.  cone,  pavement.  1911 
Act  and  Bond  Act  1915.  Certified  cheek 
10%  payable  to  city  required.  Plans 
'  btainable  from  Howard  Cozzens,  city 
engineer. 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  com- 
pletes spec,  to  imp.  31st  Ave.,  bei. 
Vicente  and  Wawona  Sts.,  involv.  4710 
cu.  yds.  cut:  1.".61  cu.  yds.  fill;  1955  Iin. 
ft.  cone,  curb;  1873  sq.  ft.  art.  stone 
walks:  9  br.  catchbasins;  322  lin.  rt. 
10-in.  ironstone  pipe  culvert;  719  lin. 
ft.  8-ln.:  326  lin.  ft.  12-in.  and  35  lin. 
ft.  15-in.  ironstone  pipe  sewer;  5  br. 
manholes;  forty  S-in.  and  eighteen  12- 
in.  wye  branches;  49.374  sq.  ft.  asph. 
cone,  pavement  consisting  of  6-!n. 
cone,  base  with  I'/^-in.  asph.  cone,  sur- 
face. Est.  cost,  $25,000.  M.  M. 
O'Shaughnessy,   city   engineer. 

TR.ACT,  San  Joaquin  Co.,  Cal.— City 
starts  proceedings  to  pave  Center  St., 
est.  cost  $40,000;  Willite  asph.  cone, 
pavement.  E.  (i.  Finlay,  city  eng. 


HAMPTON 

ELECTRIC  AND  AIFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HO^VARD  STREET,  SAN  FRANCTSCO 


MOTORS 
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LOS  ANGELES,  Cai. — Awards  by  bd. 
pub.   wks.  for  st.  work  are: 

Virginia  Ave.,  bet.  Western  and 
iJronson  Aves.,  t  )  W.  J.  Curren,  221A 
West  Broadway.  Glendale,  at  |43,945.65 
involv.  asph.  w.  s.,  cone,  pave.,  light 
tui'l>,    waltc,    .storm   drain,   sewer. 

MtCormick  St.,  bet.  Vineland  Ave. 
nnd  Lankershim  Blvd.,  to  Perry  L. 
Hedrick,  1016  Sanborn  Ave.,  at  $13,- 
i-i.i.ij2,  involv.  cone,  pave.,  light  curb, 
walk,  san.  sewer,  wooden  guard  rail. 

Vinoland  Ave.,  bet.  Central  Ave.  and 
Ventura  Blvd.,  to  Southern  Pacific 
lonstr.  Co.,  2813  Glendale  Blvd.  at  $63,- 
f)70.i)S,  involv.  grade,  cone,  pave.,  asph. 
cone.  w.  s.,  d.  g.  and  oil,  san.  sewer. 


BURBANK,  Cal. — Until  9:30  a.  m., 
Apr.  15,  bids  will  be  rec.  to  imp.  San 
Jo.se  Ave.,  approx.  1000  ft.,  involving 
curbs,  walks,  bitum.  cone,  pave.,  C.  I. 
water  mains,  sewer  conn,  culv.  Cert. 
check  c:  bond  10%.  F.  S.  Webster,  city 
clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  (363)  to  imp.  por- 
tions of  Westbrook  St.,  involv.  grade; 
5-in.  hyd.  cone,  pave;  hyd.  cone,  curb; 
vit.  clay  pipe  sewer  laterals  with  wyes; 
cone,  meter  boxes;  etc.  I'Jll  Act.  Pro- 
tests April  8.  Jas.  K.  James,  city  eng. 

SIERRA  MADRE,  Cal.— Until  7:30  p. 
m.,  April  8,  bids  will  be  rec.  to  improve 
Monlecito  Ave.,  bet.  Baldwin  Ave.  and 
460  ft.  east  from  Mountain  Trail  Ave., 
involv.  mac.  pave.,  curb,  walk,  gutter, 
reinf.  cone.  culv.  laterals  and  concrete 
intakes.  1911  act.  L.  Dietz,  city  clerk. 

SALINAS,  Monterey  Co..  Cal. — Until 
April  5,  2  p.  m.,  bids  will  be  rec.  by  T. 
P.  J  y,  county  clerk,  to  const,  portion 
of  San  Lucas-Coalinga  Lateral  in 
Priest  Vallev,  Rd.  Dist.  4.  Grade  and 
gravel.  Est.  cost  $30,000.  Plans  obtain- 
able from  County  Surveyor  Howard 
Cozzens. 


UPLAND.  Cal. — City  orders  grade 
and  mac.  pave,  in  16th  St.,  bet.  Euclid 
and   San   Antonio  Aves. 

SAN  F'RANCISCO^-Municipal  Const. 
Co.,  Call  Rldg.,  at  $9435.75  awarded 
cont.  by  Bd.  Pub.  Wks.  to  imp.  Silver 
Ave.,  bet.  Merrill  and  Vienna  St.,  in- 
volving 1920  lin.  ft.  co<ic.  curb,  $1.20 
ft;  20,150  sq.  ft.  asph.  cone,  pave,  $.345 
sq.  ft.;  900  sq.  ft.  art.  stone  walks,  $.20 
sq.  ft. 

Jas.  T.  Tobin,  46  Kearny  St..  at  $2516 
awarded  cont.  to  const.  14,800  sq.  ft. 
art.  stone  walks  in  Jones  St.  south  of 
Eddy  St.,  and  61,950  sq.  ft.  art.  stone 
walks  in  Avalon  St.,  bet.  Lisbon  and 
Moscow  Sts.,  at  $10,531.50.  Both  bids 
$.17    sq.    ft. 

L.  J.  Cohn.  3  De  Haro  St.,  at  $2581.64 
awarded  cont.  to  imp.  portions  of  Or- 
tego  St.,  bet.  9th  and  10th  Aves.,  involv 
202  lin.  ft.  cone,  curb,  $1  ft;  5062  sq.  ft. 
cone,   pavement,   $.47   sq.   ft. 

NATIONAL  CITY,  Cal. — City  plans 
ornam.  lights  on  National  Ave.,  bet. 
5th  and  10th  Sts.  and  on  Stb  St.,  betw. 
National   and  A  Aves. 


PETALUMA,  Sonoma  Co.,  Cal.— City 
declares  inten.  (3263)  to  imp.  E  St.,  bet. 
6th  and  7th  Sts.,  involv.  oil  macadam 
pave.;  cone,  curb,  gutter.  1911  Act. 
Bond  Act  1915.  Pretests  April  5.  S. 
Gonzales,  city  engineer. 


PHOENIX,  Ariz. — Until  2  p.  m.,  Apr. 
7,  bids  will  be  rec.  by  C.  H.  Sweetser, 
dist.  engr.  U.  S.  Bureau  Pub.  Roads,  242 
W  Washington  St.,  Phoenix,  to  improve 
Snowflake-Pinetop  Nat.  For.  Kd.  in 
Xavajo  CO.,  Ariz.,  bet.  Sitgreaves  Nat. 
For.  and  Ft.  Apache  Indian  reserv.,  14.8 
mi.,  involv.  follwing  approx.  quanti- 
ties: for  woik  to  be  compl.  with  funds 
now  available,  800  cu.  yds.  excav.,  8400 
cu.  yds.  borrow,  800  st.  yds.  borrow 
overhaul,  10,000  cu.  yds.  crushed  rock 
surf.,  alternates  A  and  B.  For  entire 
project — 1000  cu.  yds.  excav.,  11,000  cu. 
yds.  1)  rrow,  1000  st.  yds.  overhaul  for 
borrow,  14,000  cu.  yds.  surf,  alternates 
A  and  B,  5  cu.  yds.  culv.  headwalls,  230 
sq.  ft.  grouted  cobble  gut.  Plans  on  de- 
posit  of  $5. 


EUREKA,  Humboldt  Co.,  Cal. — 
Until  April  6,  8  P.  M.,  bids  will  be  rec. 
by  A.  Walter  Kildale,  county  clerk,  to 
imp.  H  St.,  south  of  Harris  St.,  involv. 
grade;  4-in.  gravel  surfacing  1911 
Act.  Cert,  check  10%  payable  to  city 
req.     F.  H.  Green,  city  engineer. 


BEVERLY  HILLS,  Cal.— City  plans 
sewers  in  dist.  so.  of  Country  Club  and 
west  of  Beverly  Blvd.;  1911  act. 


SAN  FRANCISCO— City  Construction 
Co.,  Call  Bldg.,  at  $4869  awarded  cont. 
by  Bd.  Pub.  Wks.  to  imp.  portions  of 
loth  Ave  ,  bet.  Ulloa  and  Vicente  Sts., 
involv.  350  lin.  ft.  cone,  curb,  $1  ft.; 
580  lin.  ft.  8-in.  sewer,  $2.75  ft.;  eight 
8-in.  wve.s,  $3  ea.;  3  br.  manholes,  $150 
ea. ;  2450  sq.  ft.  cone,  pave,  $.35  ft.;  4550 
sQ    ft.  asph.  cone,  pave,  $.35  sq.  ft. 

Pacific  States  Constr.  Co.,  Call  Bldg., 
at  $6751.99  awarded  cont.  to  imp.  cross- 
ings of  Quintara  St.  at  16th,  17th  and 
18th  Aves.,  involv.  283  lin.  ft.  cone, 
curb,  $1  ft.;  1980  sq.  ft.  art.  stone  walks, 
$.20  ft.;  7  br.  catchbsains,  $130  ea  ;  245 
Jin.  ft.  10-in.  sewer,  $2.50  ft.;  14,679  sq. 
ft.  asph.  cone,  pave,   $.31  sq.  ft. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  26th  St.,  bet.  Adeline  and  Per- 
alta  Sts.,  involv.  grade;  pave;  curb, 
gutter,  walks,  conduits,  catchbasins, 
manholes,  sewers,  wye  branches,  end 
walls  and  culvert.  1911  Act.  Protests 
April  8;  10.  K.  Sturgis,  city  clerk;  W. 
\V.    Harmon,   city   eng. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
April  5,  bids  v/ill  be  rec.  to  imp.  Mon- 
roe and  Meade  Aves.,  Arch  and  New 
Jersey  Sts.  and  Proctor  PI.,  involv. 
143,565  sq.  ft.  paving  with  1 1/2 -in.  War- 
renite  w.  s.  on  2y, -in.  asph.  concr.  base, 
H.661  sq.  ft.  cem.  concr.  walk,  2438  lin. 
ft.  cem.  concr.  curb,  532  lin.  ft.  of  8-in. 
cem.  concr.  sewer  main,  1440  lin.  ft.  of 
6-in.  cem.  concr.  sewer  main.  11  4-in. 
cem.  concr.  sewer  lat.,  26  6-in.  cem. 
concr.  sewer  laterals,  4  m.  h.,  3  drop 
m.  h.,  1  double  drop  m.  h.,  2  deadends, 
F.  A.  Rhodes,  city  engineer.  A.  H. 
^Vr^ght,   city  clerk. 


THE  DALLES,  Ore.  —  City  rejects 
bids  to  const.  7  mi.  of  14-in.  pipe  line 
for  water  svstem  and  new  bids  will  be 
asked.  Project  is  being  temporarily 
held  up  by  litigation,  pending  the  de- 
cision of  attorneys  on  the  legality  of 
the  city's  action  in  doing  the  work. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
Ai)n!  6,  bids  will  be  rec.  by  County 
.*-'an.  Dist.  N  •.  1,  to  const,  portion  of 
Wright  Rd.  Trunk  Sewer  lying  betw. 
Sama  Ana  Blvd.  and  its  junction  with 
me  Dist.  No.  1  Main  Trunk  Sewer,  in- 
volv. 11,715  ft.  39-in.  reinf.  cone,  pipe, 
773:1  ft.  36-in.  reinf.  cone,  pipe,  2000 
M.  combin.  gravel  bedding  and  timber 
bents,  10  be  placed  where  needed  under 
the  ;i9-ii).  leinf.  cone,  pipe,  approx.  2000 
lin.  ft.  class  "C"  cone,  cradle,  to  be 
jilaced  where  needed  under  the  39-ln. 
reinf.  cone,  pipe,  3870  ft.  combin.  gra- 
vel bedding  and  timber  bents  to  be 
plactd  where  needed  under  the  36-ln. 
roinf.  cone,  pipe,  3S70  ft.  class  "C"  cone 
<  rudlf-  to  be  placed  where  needed  under 
thu  36-in.  reinf.  cone,  pipe,  23  st.  m.  h., 
37  std.  jet.  Cham.,  2  special  m.  h.  Cert, 
check  01  bond  10%  A.  K.  Warren,  chief 
engr.,   202   Law   Bldg.,   139  N   Broadway. 

OAKLAND,  Cal.  —  Until  April  1,  12 
rio-n,  bids  will  be  rec.  by  E.  N.  Sturgis 
city  clerk,  to  imp.  portions  of  Harrison 
.'^i.  involv.  grade;  curbs;  gutters;  War- 
renite-Bit.  surface  pavement  on  cone, 
base;  reset  granite  curb;  sewers  with 
maiihole.s,  drop  connections,  catch 
basins  and  conduits.  1911  Act.  Cert. 
ciieck  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  W.  W.  Har- 
mon, city  engineer. 


VALLEJO,  Solano  Co..  Cal.  —  City 
declares  inten.  (99)  to  imp.  Fremont 
.St.,  bet.  Farragut  Ave.  and  Hitchborn 
St.,  in  Vallejo  Heights  Subdivision, 
involving  grade;  curb;  gutter;  walks 
sewers;  manholes;  5-in.  cone.  pave. 
1911  Act  and  Bond  Act  1915.  Protests 
.April  3.  Alf.  E.  Edgecumbe,  city  clerk. 
T.    D.   Kilkenny,   city   eng. 


INGLEWOOD,  Cal.  —  Until  8  p.  m., 
April  5,  bids  will  be  rec.  to  imp.: 

65th  St.,  from  Gay  St.  to  West  Blvd: 
42,432  sq.  ft.  5-in.  Willite  pave.,  4434 
.=q.  ft.  5-in.  cone,  gut.,  466  sq.  ft.  S-in. 
cone,  gut.,  47,452  sq.  ft.  grade  (1200  cu. 
yds.).   10   %-in.  water  serv. 

Buckthorn  St.,  bet.  Cedar  and  Euca- 
lyptus Aves:  29,624  sq.  ft.  grade  (800 
cu.  yds.).  1786  lin  ft.  curb,  2336  sq.  ft. 
walk,  2679  sq.  ft.  gut.,  21,105  sq.  ft. 
5-in.   "Willite.    18    %-in.   water   serv. 

Poinseltia  Ave.,  Eucalyptus  to  Gre- 
villoa  Ave.,  Truro  Ave.  from  Poinsettia 
.Ave.  to  Pine  St..  Fir  Ave.,  from  Poin- 
settia Ave.  to  Pine  St.:  69,762  sq.  ft. 
lirade  (2215  cu.  yds.).  3502  ft.  curb,  12,- 
613  sq.  ft.  walk,  39,657  sq.  ft  .oiled 
roadway. 

Plans  may  be  obtained  from  City 
Engr.  Willis  Peffer.  1911  and  1915  act. 
Otto   H.   Duelke,   city  clerk. 

OAKLAND,  Cal.  —  Until  April  1.  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  imp.  52nd  Ave.,  bet.  B- 
12th  and  E-lOth  St.,  involv.  grade; 
pave;  curb,  gutter,  walks;  c:rru.  iron 
and  cone,  culverts.  1911  Act.  Cert.  chk. 
10%  pa\-able  to  city  req.  Plans  on  file 
in  office  of  clerk,  W.  W.  Harmon,  city 
engineer. 

BAKERSFIELD.  Kern  Co.,  Cal.  — 
City  Eng.  W.  D.  Clarke  preparing  spec. 
to  pave  Humboldt  St.,  bet.  Kern  Street 
and  T'ni  n  Ave.  Plans  being  completed 
to  grade  and  pave  area  bounded  by 
Espee  and  34th  Sts.,  Jewett  Lane  and 
T    St. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION    STREET  SAN   FRANCISCO,   CALIF. 
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Contracts  Awarded  yenOccepian^sjtc. 


BUILDING  PERMIT 
APPLICATIONS 

(SAN  FRANCISCO  COUNTY) 


No.     Owner 

jo;{7 

Keneally 

1038 

L.agomarsino 

1039 

Landsberg 

1040 

Lorenzen 

1041 

Tarantino 

1042 

Blurn 

1043 

Burns 

1044 

Comis 

1045 

Aldayna 

1046 

Stoneson 

1047 

Same 

1048 

Granlield 

1049 

Burns 

1050 

Abrams 

1051 

Cohen 

1052 

City 

1053 

Meyer 

1054 

S'amuelson 

1055 

Gardner 

1056 

Meyers 

1057 

Same 

1058 

Holt 

1059 

McBeran 

1060 

Macdonald 

1061 

Spangler 

1062 

Thorne 

1063 

Costello 

1064 

De    Hoff 

1065 

Braun 

1066 

Mosk 

1067 

Servetto 

1068 

Wesendunk 

1069 

Furey 

1070 

Berg 

1071 

Malatesta 

1072 

rack 

1073 

Buezwlok 

1074 

Miller 

1075 

Peterson 

1076 

Famous 

1077 

California 

1078 

Rotenbolder 

1079 

Stoneson 

1080 

Johnson 

1081 

Fioresi 

1082 

Ganessen 

1083 

Whitney 

1084 

Hame 

1085 

Hierley 

1086 

Liberoth 

1087 

Davis 

1088 

Barrett 

1089 

Ferro 

1090 

Leonard 

1091 

Sutter 

1092 

Nye 

1093 

Oistad 

1(194 

Bacchini 

ni'j5 

Ueiter 

i>i:)6 

Davis 

li)Li7 

Kddy 

|ii'.i8 

Culton 

Ki'.IO 

Kpp 

IIUO 

Giusti 

1101 

Lacey 

iio:i 

Perry 

1  103 

Kress 

Contractor  Amt. 

Owner  6000 

Cristina  8000 

Williams  8000 

Owner  1500 

Owner  8000 

Owner  6000 

Cohn  1250 

Owner  4500 

Larsen  1500 

Owner  14000 

Same  12000 

Industrial  23700 

Cohn  6250 

Golden  1400 

Owner  6000 

Owner  6000 

Stern  7000 

Owner  6000 

Owner  6000 

Owner  3000 

Same  8000 

Owner  20000 

Owner  40000 

Owner  2000 

Owner  1900 

Owner  3000 

Owner  12000 

Owner  3000 

Magill  3000 

Mayer  9000 

Owner  7000 

Wesendunk  3000 

Terrell  7500 

Berg  8000 

Gaither  4000 

Garren  2000 

Owner  2000 

Sorenson  11000 

Owner  14000 

MacDonald  65000 

MacDonaldlOOOOOO 

Owner  1000 

Owner 

Owner 

Finegan 

Hjul 

Stanley 

Hayel 

Monson 

Erickson 

Smith 

Owner 

Owner 

Owner 

Lindgren   2000000 

Hamill  3000 

Owner 

Fergina 

Anderson 

Owner 

Owner 

Stahl 

Owner 

Owner 

Owner 

Helbin 


2000 
3000 
3000 
6000 
3000 
5000 
2000 
1800 
6000 
1500 
19000 
25000 


4000 

2500 

3500 

2900 

4000 

2000 

14500 

20000 

60000 

60000 


Owner  250000 


DWELLINGS 

(1037)  SW  CHENERY  AND  HAMER- 
ton  Ave.  and  S  Chenny  2")  \V  llam- 
erton.  Two  one-story  and  base- 
ment   frame    dwellings. 

Mwner — H.  J.  Keneally,  2175  Green  St., 
San  Francisco. 

.\rchitect — None.  $3000   each 


DWKLLING 

1,1038)  N  LOMBARD  80  E  Stockton. 
One-.-story  and  basement  frame 
dwelling. 

Ownei — G.  Lagomarsino,  1500  Powell 
St.,  San  Francisco. 

Architect  —  I.,ouis     Mastropasqua,     580 
Washington    St.,   San   Francisco. 
I  niractor — G.     Cristina    and    G.    Bon- 
zani,   1522-A  Grant  Ave.,  San  Fran- 
cisco. $8000 


DWELLING 

11039)      W     GOUGH 

Two-story      and 

dwellings. 


Owner — Chas.    Landsberg. 
Architect — None.  ,      „.  ,,.,, 

Contractor — Williams  &  Wood,  40o  Mills 
Bldg.,   San  Francisco.  $800') 


ALTERATIONS 

(1040)  NO.  1321-23  VERMONT.  Gen- 
eral alterations  and  changes  for 
(2)    flats. 

Owner — Thomas   P.   Lorenzen,   Premises 

Architect — None.  $1500 


FLATS 

(1041)     N  FRANCISCO  22.10  W  Midway. 

Two-story  and  basement   frame   (^) 

Hats. 
Owner — Antonio    Tarantino. 
.\rchitect — Chas.    Fantoni,      550      Mont- 
gomery   St.,    San    Francisco.  $8000 


DWELLING 

(1042)      N     MAGELLAN    246-8    W    Sola 

Ave.        Two-story      and      basement 

frame  dwelling. 
Owner — Luis  Blum. 
Architect  —  W'alter    C.     Falch,    Hearst 

Bldg.,    San    Francisco.  $6000 


ALTERATIONS 

(1043)  SW  FILLMORE  AND  EDDY. 
Erect  500  lin.  ft.  of  partition;  paint- 
ing   exterior    of    offices. 

Owner — E.  Burns,  166  Miramar  Ave.. 
San  Francisco. 

.Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 

Contractor— L.  J.  Cohn,  1  De  Haro  St., 
San    Francisco.  $1250 


STORE 

(1044)      NO.    2263      CHESTNUT.        Two- 
story  frame  store. 
Owner — Domenico    Comis,    Premises. 
Architect — None.  $4500 


(1045)  NO.  1703  JACKSON.  Altera- 
tions   and    additions    to    dwelling. 

Owner — Dr.    E.    Aldayna,    Premises. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter    St.,    San    Francisco. 

Contractor — H.  H.  Larsen  Co.,  68  Post 
St.,   San   Francisco.  $1500 


DWELLINGS 

(1046)      S    JUSTIN    DR.    425,      450,      475, 

500,525,     550     and     575     W     Benton. 

Seven       one-story      and      basement 

frame    dwellings. 
Owner — Stoneson     Bros.,     3835     Mission 

St.,  San  Francisco. 
Architect— Chas.  F.   Strothoff,  2274  15th 

St.,    San    Francisco.  $2000   ea 


DWELLLXGS 

(1047)  S  JU.STIN  DR.  725,  750,  775  & 
800  W  Benton.  Four  one-story  and 
basement    frame    dwellings. 

Owner — Stoneson     Btos.,     3835     Mission 

St.,  San  Francisco. 
-Vrchitect — Chas.  F.   Strothoff,  2274   15th 

St.,  San  Francisco.  $3000  ea 

SUPPLY    BLDG. 

(1048)  SK  TWELFTH  AND  HOWARD 
Two-story  and  basement  concrete 
auto   supply    building. 

Owner — (iranfield  Tire  Co.,  1628  Mar- 
ket  St.,   S'an   Francisco. 

Architect— OBrien  Bros.,  Inc.,  315 
Montgomery   St.,    San   Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant    St.,    S.    F.  $23,70U 


-M/IKRATIONS 

(UM!))  SW  EDDY  .-\ND  FILLMORE. 
Erect  2x4  lath  and  plaster  parti- 
tions; painting  I'or  stores  and  ot- 
tices. 

Owner — E.  Burns,  166  Miramar  Ave., 
.■^"an    Francisco. 

Architect — S.  Heiman.  57  Post  St.  ,San 
i''ranci.<.oo. 

Contractor — L.  J.  Colin,  1  De  Haro  St., 
San    Francisco.  $6250 


7-6    N    Francisco, 
basement      frame 


ALTERATIONS 

(1050)  W  TWELFTH  AVE  25  N  Irv- 
ing. Remodel  for  garage  and  make 
4-room  addition  for  flats. 

Owner — Solie  A.  Abrams,  105  Mont- 
gomery St.,   San  Francisco. 


Architect — Golden  West  Development 
Ca.,    105   Montgomery   St.,   S.   F. 

Contractor — Golden  West  Development 
Co.,  105  Montgomery  St.,  3an 
Francisco.  $1400 


FLATS  „„„     „ 

(1051)      W     TWENTIETH  AVE     200     S 

Pacheco.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner — Robert  Cohen,  1747  McAllister 
St.,   San   Francisco. 

Architect — None.  $6000 


WAREHOUS'E 

(1052)  N  TEHAMA  200  E  Sixth.  One 
story  and  mezzanine  floor  concrete 
store  and  warehouse. 

Owner — City  Building  Co.,  622  Stand- 
ard Oil  Bldg.,  San  Francisoo. 

Engineer— E.  H.  Markwart,  622  Stand- 
ard  Oil   Bldg.,   S.   F.  $6000 


STORE 

(1053)      N     BALBOA     25     E     Forty-first 

Ave.     One-story  frame   store. 
Owner — Meyer   &  Van   Vliet,  Alexander 

Bldg.,    San    Francisco. 
Architect — Alvin     J.     Stern,     Alexander 

Bldg.,    San    Francisco. 
Contractor — Alvin  — .   Stern,  Alexander 

Bldg.,    San    Francisco.  $7000 


DWELLINGS 

(1054)  S  HANOVER  50  and  75  E 
Lowell.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — A.  M.  S'amuelson,  jQl  Geneva 
Ave.,    San   Francisco. 

.Architect — None.  $3000    ea 


DWELLINGS 

(1055)      S   WILDE   AVE   436   and   464   E 

Beta.  Two  one-story  and  ba:iement 

frame    dwellings. 
Owner — K.    C.    Gardner,     335    Raymond 

Ave.,    San   Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,    San    Francisco.  $3000    each 


DWELLING 

(1056)      W    FORTIETH    AVE    62    S    Cle- 
ment.     One-story      and      basement" 
frame    dwelling. 

Owner  —  Meyer    Bros..    First    National 
Bank    Bldg.,    San    Francisco. 

.\rchitect — None.  $3000 


DWELLINGS 

(1057)  W  FORTIETH  AVE  1G2  and  262 
S  Clement.  Two  one-story  and 
basetnent    frame    dwellings. 

Owner — Meyer  Bros..  First  National 
Bank    Bldg.,    San   Francisco. 

Architect — None.  $4000    ea 


AP.JiRTMENTS 

(1058)      SW     FILLMORE     AND     PAGE. 

Tliree-story    and     basement    frame 

(15)    apartments. 
Owner— O.    K.    Holt,    3877    26th    St.,    San 

Francisco. 
Architect — G.    A.    Berger,    309    Valencia 

St.,    San    Francisco.  $20,000 


STORES,     ETC. 

(1059)      NW    CAPP    AND    SIXTEENTH. 

One-story      and      basement      frame 

stores  and   market. 
Owner — Ralph  McLeran  Co.,  718  Hearst 

Bldg..   San   Francfsco. 
Architect — None.  $40,000 


ALTERATIONS 

(lOGO)      NO.  68  HOMESTEAD.     Remodel 

for  two-story  frame  flats. 
Owner — Henrietta  Macdonald. 
Architect — None.  $2000 


SHOP 

(1061)  S   SHIPLEY    482-6      E      Fourth. 
Part  one  and  two-story  frame  shop 

Owner — W.    J.     Spangler,     140    4th    St., 

San  Francisco. 
Arciiitect — None.  $1900 

DWELLING 

(1062)  W    NAPLES 
One-story      and 
dwelling. 


185       S      France 
basement      frame 
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Owner — J.   F.   Thorne,   194   Sweeney  St., 

San    Francisco. 
Architect — R.      R.    Irvine,      New      Cali 

Bldg.,  San  Francisco.  fSOOO 

DWELLINGS 

(1063)  E  THIRTY-FIRST  AVE  150, 
175  and  200  N  Cabrillo.  Three  one- 
story    and    basement    frame    dwlgs. 

Owner— Costello    Bros.,    821    34th    Ave., 

San  Francisco. 
Architect — None.  $4000   ea 

DWELLING. 

(1064)  E.  GIRARD,  50  N.  IVIANSELL. 
1-story  and  basement  frame  dwel- 
ling. 

Owner— G.   H.   DeHoff,   2943   Mission   St. 
Architect — None.  fSOOO 


DWELLING. 

(1065)  W.  46TH  AVE.,  86  N.  BALBOA. 
1-story  and  basement  frame  dwel- 
ling. 

Owner — G.   Brann,   1S5   19th   Ave. 
Architect — None. 

Contractor- C.  T.   Magill,   1S5   19th  Ave. 

$3000 

FLATS 

(1066)  '  W.  12TH  AVE.,  125  N.  BALBOA. 
3-story  and  basement  frame  (6) 
flats. 

Ownei — Nat  Mosk,  579  I2th  Ave. 
Architect     and     Contractor — Frank     M. 
Mayer,    760    Pacific   Ave.  $9000 

FL  A.TS 

(Iu67)     S.  GREENWICH,  150  W.  Steiner 

2-story     and     basement  frame     (2) 

flats.  _              .   ^ 

Owner— G.  Servetto,  2333  Greenwich 
St. 

Architect — None.  $7000 


DWELLING.  „„„     ^      ^ 

(1068)  S.  E.  CHBNERY,  263  S.  W. 
Roanoke.  1-story  and  basement 
flame    dwelling. 

Owner — Miss  M.  Wesendunk,  1747  Do- 
lores St. 

Architect — Plans  by  Owner. 

Contractor— A.  A.  Wesendunk,  1747 
Dolores    St.  $3000 


DWELING.  „     X.  *  r.T^ 

(1069)  W.  16TH  AVE.,  140  S.  PACH- 
eco.  2-story  and  basement  frame 
dwelling.  „  ,     ^ 

Owner— J.  L.  Furey,  1292  29th  Ave. 

Architect— N  W..  Mohr,  4405  20th  St. 

Contractor— Geo.  C.  Terrell,  1277  4th 
Ave.  $(500 


DWELLINGS.  „„„     „„^     ^. 

(1070)  B.  ^OTH  AVEv,  200  225  N. 
Kirkham.  Two  1-story  and  base- 
ment  frame   dwelling. 

Owner— Berg  and  Smith,  1442  21st  Ave. 

Architect      and      Contractor— Wm.D. 

Berg,    1442    21st  Ave.  $8000 

DWELLING.  _^    ,,^ 

(1071)  S.  E.  LOUISBURG  ANTD  MT. 
Vernon.  1-story  and  basement 
frame  dwelling. 

Owner — FTrank    Malatesta,     226    Louis- 

burg  St. 
Architect — R.  R.  Irvine,  New  Call  Bldg. 
Contractor— Geo.    W.    Gaither,    1983    9th 

Ave.  $4000 


ADDITIONS.  „  „    X, 

(1072)     S.  SACRAMENTO,  20  E.  Brook- 
lyn    Place.       Additions    for    apart- 
ments. „ 
Owner— Chin      Pack,      1606     De     Young 

Bldg.  „,.„. 

Architect     and     Contractor  —  William 
Ganen,  1606  De  Young  Bldg.     $2000 


DWELLING. 

(1073)      S.    E.    TRUMBALL   AND    CONG- 

don.      1-story   and    basement   frame 

dwelling. 
Owner — Geo.    Buezwlok. 
Architect — R.   R.  Irvine,  New  Call  Bldg. 

$2000 


FLATS 

(1074)      E  PIERCE   100  N  Capra  Way. 

2-story    and    basement    frame      (2) 

flats. 
Owner— J.    M.    Miller,    2936   Octavia    St., 

San   Francisco. 
Architect — Plans   by  owner. 
Contractor    —    Walter    Sorenson,    2940 

Piedmont  Ave.,   Berkeley         $11,000 


FLATS 

(1075)  E  TWENTY-SECOND  AVE.  100 
and  126-5  N  Taraval.  Two  2-story 
and  basement  frame  flats  (2  flats 
in   each   building). 


Owner — Arvld  Peterson,   1620   8th  Ave., 

San    Francisco. 
Architect — None.  Each  $7,000 


THEATRE 

(1076)  S    TWENTY-FOURTH    25    E 

York.  One-story  class  A  motion 
picture  theatre   and  stores. 

Owner  —  Famous  Neighborhood  Thea- 
tres,  Inc.,    298    Turk    St.,    S.   F. 

Architect — Reid  Bros.,  105  Montgom- 
ery  St.,   S.   F. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery   St.,   9    F.  $65,000 


OFFICES 

(1077)  N.  W.  CALIFORNIA  and  Mont- 
gomery Sts.  15-story  and  base- 
ment   class    A    offices. 

Owner — California    Montgomery    Co. 

Architect  —  Frederick  H.  Meyer,  742 
Market    St.,    S.    F. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery    St.,    S.    F.        $1,000,000 


ALTERATIONS 

(1078)  230  CLIPPER  STREET.  Con- 
crete foundation;  move  and  raise 
bldg.   to   street   line. 

Owner— F.  G.  Rotenbolber,  230  Clipper 
St.,    San    Francisco. 

Architect — None.  $1000 


DWELLING 

(1079)      S  JUSTIN  DR.  825  S  W  Benton. 

1-story    and    basement   frame   dwlg. 
Ownea — Stcneson     Bros.,     3835     Mission 

St.,  San   Francisco. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,    San   Francisco.  $2000 


DWELLING 

(1080)  B  ULLOA  120  E  Granville.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Nels  P.  Johnson,  967  14th  St., 
San   Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco.  $3000 


DWELLING 

(1081)      E    MISSISSIPPI    318    N   22nd.    1- 

story  and  basement  frame  dwelling 
Owner — A.    Fioresi,    617    Mississippi    St., 

Sin   Francisco. 
A  rchitect — Ncne. 
Contractor — James  Finegan,   3344  Army 

St.,    San  Francisco.  $3000 


INDUSTRIAL   PLANT 

(10S2)  E  HOWARD  108  N  14th.  1-sto. 
and  mezzanine  floor  concrete  in- 
dustrial  plant. 

Owner — Miss    Alice    Ganessen. 

Engineer  &  Contractor — J.  PI.  Hjul,  128 
Russ    St.,    S    .F.  $6000 


DWELLING 

(1083)      W  TWELFTH  AVE.    100   N   Mo- 

raga.    1-story   and    basement   frame 

dwelling. 
Owner — Bruce  Whitney,   493  Haight  St. 

Apt.   7. 
Architect    &    Contractor — John    Stanley, 

127  Brussels  St.,  S.  F.  $3000 


DWELLING 

(1084)      LOT  32  BLOCK  24  ST  FRANCIS 

W:od.   1-story  and  basement  frame 

dwelling. 
Owner — C.   E.   Ham,   1344  Balboa  Street, 

San    Francisco. 
.\rchitect — None. 
Contractor   —    Hayel    and    Collins,    5000 

Geary   St.,   S.   F.  $5000 


STORE 

(1085)      S   UNION    137-6   W   Webster.    1- 

story  frame  store. 
Owner — Thos.    Hierley,    Jr. 
Architect — C.    H.    Jensen. 
Contractor — Monson    Bros. 

St.,    San   Francisco. 


251    Kearny 
$2000 


DWELLING 

(10S6)      E    BOCANA    80    S    Eugenia.    1- 

story  and   basement  frame  dwelling. 

Owner — Mrs.  E.  Liberoth,  980  Hayes  St. 
San   Francisco. 

Architect — Thomas  Bros,  235  Montgom- 
ery  St.,   San    Francisco. 

Contractor — H.  Erickson,  1825  Church 
St.,    San   Francisco.  $1800 


DWELLING 

(1087)      N   SEA  VIEW  TERRACE  105   W 

30th    Ave.    2-story      and      basement 

frame   dwelling. 
Owner    —    Mabel    Peterson    Davis,    381 

Bush    St.,    San   Francisco. 
Architect — None. 

Contractor — Smith- White    Construction 
Co.,  381  Bush   St.,   S.  F.  $6000 


ALTERATIONS 

(108S)  NE  FOLSOM  &  RUSS  STREETS 
Install  partitions;  remodel  for 
hydro-electric    elevator. 

Owner — Barrett  and  Hilp,  918  Harri- 
son   St.,    San    Francisco. 

Architect — S.  L.  Hyman.  $1500 


AUTO    SALES    ROOMS 

(1089)      E   MISSION   130   S  Twenty-fifth 

Two-story    steel    auto    salesrooms. 
Owner — C.    Ferro,   %   Architect 
Architect  —  Fabre    &    Hildebrand,    110 

Suter  St.,  San  Francisco.         $19,000 


RESIDENCES 

(1090)      W   MONCADA    68,    122    S   Cedro 

Way.  Two  two-story  and  basement 

frame    residences. 
Owner — Leonard    &    Holt,     220    Kearny 

St.,   San  Francisco. 
Plans  by  Owner.  $12,500  ea 


OFFICE   BLDG. 

(1091)  S  SUTTER  bet.  Montgomery  & 
Lick  Place.  Twenty-four-story  and 
basement    Class   A   office   building. 

Owner — Sutter  &  Montgomery  Bldg.  Co. 
%  Hunter  Dulin  &  Co.,  256  Mont- 
gomery St.,  S'an  Francisco. 

Architect — Schultz  &  Weaver,  New 
York,  San  Francisco  and  Los  An- 
geles. 

Contractor — Lindgren  &  Swinerton,  Inc. 
622  Standard  Oil  Bldg.,  San  Fran- 
cisco $2,000,000 

DWELLING 

(1092)  S  LINCOLN  WAY  107-6  W 
Seventeenth  Ave.  One-story  and 
basement  frame  dwelling. 

Owner — Louis    Nye,    2101    Webster    St., 

S'an  Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6242    Geary 

St.,    San   Francisco.  $3000 

DWELLING 

(1093)  E  ATHENS  275  S  Persia.  One- 
story  and  basement  frame  dwelling 

Owner — I.    N.    Oistad,    231    Persia    Ave., 

San    Francisco. 
Architect — None.  $4000 


DWELLING 

(1094)      S  FITZGERALD  300  W  Hawes. 

One-story      and      basement      frame 

dwelling. 
Owner — A.  Bacchini,   1530   20th  St.,  San 

Francisco. 
Architect — None. 
Contractor— M.    H.    Fergina,    2212    19th 

St.,   San  Francisco.  $2500 


DWELLING 

(1095)     W  STANYAN   738   S  Parnassus 

Ave.        Two-story      and      basement 

frame  dwelling. 
Owner — Victor     Reiter,     1211     Arguello 

Blvd.,   San   Francisco. 
Architect — E.  E.   Young,  2002  California 

St.,   San  Francisco. 
Contractor — O.    H.   Anderson,   1636   48th 

Ave.,   San   Francisco.  $3500 


DWELLING 

(1096)      W  LEE  AVE  1371^   S  HoUoway 

One-story    and      basement      frame 

dwelling. 
Owner — F.  J.  Davis,  661  Joost  Ave.,  San 

Francisco. 
Architect — None.  $2900 


DWELLING 

(1097)      E    FORTY-THIRD    AVE    325    S 

Anza.      One-story      and      basement 

frame  dwelling. 
Owner — Eddy    &    Schadek,    51    Octavia 

St.,  San  Francisco. 
Architect — None.  $4000 


ADDITION  ^      ^ 

(1U98)      NO.  3505  JACKSON.     Breakfast 

room,     porch    and    private    garage 

addition.  _ 

Owner — Louis    A.    Colton,     534    Battery 

St.,   San  Francisco. 
Architect — None.  „    „  ,.     . 

Contractor- J.    J.    Stahl,    666    8th    Ave^. 

San   Francisco.  $^000 

(1099)  N  GOLDEN  GATE  AVE  111  E 
Scott.  Three-story  and  basement 
frame    (9)    flats. 

Owner — I.    Epp    &    Son,    4747    Geary   St., 

San  Francisco. 
Architect— J.      C.    Hladik,      Monadnock 

Bldg.,  San  Francisco.  $14,i)00 

APARTMENTS 

(1100)  W  MASON  68  S  Green.  Three- 
story  and  basement  frame  (10) 
apartments. 
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Owner — U.    Glusti,    308    Columbus    Ave., 

San   Francisco. 
Architect — A.   Fraschina,   1666  Lombard 

St.,    San    Francisco.  ?20,000 

ffi;)S™N^^^aOUGH  AND  IVY  AVE. 
Four-stoyy  concrete  (40)  apart- 
ments. _^„    ^^       .    ,,. 

Q^ner  —  E.  V.  Lacey,  708  Humboldt 
Bank  Bldg.,  San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   San   E'rancisco.  $bU,UUU 

APARTMENTS  .. 

(1102)     S    EDDY    200    E    Leavenworth. 

Six-story    concrete    and    steel    (39) 

apartments. 
Owner— Jennie    Perry,    916      Van      Ness 

Ave.,    San   Francisco. 

Kra^ror^-l^^irbin^  Co.,  916  Van  Ness 
Ave.,  San  Francisco.  JbO.OOU 

(U^sT  SE  MARKET  275  SW  Fifth 
Four-story    and    basement   Class    A 

OwnlV'-^S.  H.  Kress  &  Co.,  114  5th  Ave., 

New    York   City,   N.   Y. 
Architect    -    E.    J      Hoffman,     114     5th 

Ave.,   New   York  City,   N.   Y.^250,000 

BUILDINCTCONTRACTS 

(SAN  FRANCISCO  COUNTY) 

Amt. 

2150 

868 

14200 

23700 

9000 

6400 

21050 

19,625 

19,625 

19,625 

19,625 

21,050 

24,000 

FOUNDATIONS,   ETC. 

(593)  417  MONTGOMERY  ST.  All  work 
for  brick  work  for  underpinning' 
and  new  foundations  under  side- 
walk and  walls  adjacent  for  4- 
story  brick   bldg. 

Owner— Frank  H.  Woods  Estate  Trust, 

417   Montgomery  St.,  S.  F. 

Architect— C.   Heller,   57   Post   St.,   S.   F. 

Contractor— Reed  &  Reed,  1^,0  Jessie  St. 

San  Francisco.  ,„    ,noe 

Filed  Mar.  18,  1926.  Dated  Mar.  17,  1926. 

Work  accepted    /pvo 

Usual   35  days    ;,-^ AA,"  ' , o , -^n 

TOTAL  COST,  $21o0 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 

(594)  REMOVAL  OF  SOIL  NOW  UN- 
der   same,   on   above. 

Contractor— D.  J.   and  T.   Sullivan,   1940 

Folsom  St.,   S.   F. 
Filed  Mar.  18,  1926.  Dated  Mar.  — ,  1926 

35    days    after    completion    $868 

TOTAL  COST,  $868. 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and  specifications   filed. 

FRAME   BLDG. 

(595)  S  JACKSON  137-6  W  Broderick 
S  127-8 1^,  X  W  25.  All  work  except 
plumbing,  heating  and  painting  for 
frame   bldg. 

Owner    —    Eugene,    Nell    N.    and    Fred 

Simon,  217  16th  Ave.,  S.  F. 
Architect — Harvey   E.    Harris,    815   Bal- 
boa  St.,   S.   F. 
Contractor    —    John    Harder,    870    39th 

Ave.,  S.  F. 
Filed  Mar.  18,  1926.  Dated  Feb.  15,  1926 
Frame  up  and  outside  sheath- 
ing on    $2662.50 

Brown  coated   2662.50 

Bldg.    plastered    2662.50 

Completed    and    accepted    ....    2662.50 

Usual    35   days    3550.00 

TOTAL  COST,  $14,200 
Bond,  $7100.  Sureties,  The  Fidelity  >t 
<  asualty  Co.  Forfeit,  $7.50  per  day. 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 


No. 

Owner 

Contractor 

593 

Woods 

Reed 

594 

Woods 

Sullivan 

595 

Simon 

Harder 

596 

Granfield 

Industrial 

597 

Lagomarsino 

Cristina 

598 

Southern 

Barrett 

5^9 

Lee 

Ferroni 

600 

Dolores 

Meyer 

601 

Dolores 

Meyer 

fiO-,', 

Dolores 

Meyer 

603 

Dolores 

Meyer 

604 

Lee 

Ferroni 

605 

Davis 

Mattock 

CLASS   B   BLDG. 

(596)      SE    HOW.^RD    and    12TH    E    37-6 

X  S  87-6.     All  work  for  2-story  and 

basement   reinforced  concrete   class 

B   building. 
Owner— Granfield    Tire    &    Supply    Co., 

1628   Market   St..   S.   F. 


Architect — O'Brien    Bros.,    Inc.,   and   W. 
D.  Peugh,  315  Montgomery  St.,  San 
Francisco. 
Contractor    —    Industrial    Construction 

Co.,  815  Bryant  St.,  S.  F. 
Filed  Mar.  18,  1926.  Dated  Mar.  16,  1926 

1st   floor   poured    $5925 

Roofed    5925 

Completed    and    accepted    5925 

Usual    35    days    5925 

TOTAL  COST,  $23,700 
Bond,  $11,850.  Sureties,  N.  W.  Gaetjen 
and  Louis  R.  Lurie.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specific?- 
tions   filed. 


RESIDENCE 

(597)  N    LOMBARD    80    E    Stockton 

27-6    X    100.      All    work    for    1-story 
and    basement   residence. 
Owner  —   Girolamo   Lagomarsino,    1500 

Powell    St.,    S.    F. 
Architect    —    Louis    Mastropasqua,    580 

Washington   St.,   S.   F. 
Contractor — G.    Cristina    and    G.    Bon- 

zani,    1522-A    Grant   Ave.,    S.    F. 
Filed  Mar.  19,  1926.  Dated  Mar.  18,  1926 

Roof  on    $2250 

1st  coat  of  plaster  on    2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  $4500.  Sureties,  S.  A.  Firpo  and 
L.  Bottaro.  Forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 


ADDITIONS. 

(.t98)      LOCATION    NOT    GIVEN. 
Additions   and   alterations   for    installa- 
tion of  ambulance  elevator  at  Rail- 
road  General   Hospital. 
Owner — Southern  Pacific  Co.,  65  Mark- 
et St. 
Architect — None. 

Contractor — Barrett  &  Hilp,   918  Harri- 
son   St. 
Filed  Mar.  22,  1926.  Dated  Mar.  19,  1926. 
Payments  at  close  of  each  month 

of    75% 

35  days  after   25% 

TOTAL  COST,  $6400 

Bond,   $6400;  sureties.  Fidelity  &  De- 

Iii/sit    Co.    of    Maryland;    forfeit,    none; 

limit,  40  days;  plans  and  specifications 

filed. 


BUILDING. 

(599)      N.  W.  MC  ALLISTER  AND  WIL- 

lard  W  25  X  N  100. 
Two-story   and    basement   frame   build- 
ing. 
Owner — James     J.     Lee,     238     Mallorca 

Way. 
Architect — Charles    F'antoni,    550    Mont- 
gomery   St. 
Contractor — G.     Ferroni     &    Sons,     1966 

Filbert  St. 
Filed  Mar.  22,   1026.  Dated  Mar.  18,  1926. 

Enclosed  and   roofed    $5262.50 

Brown   coated   and   rough   plastered 

outside    5262.50 

<  ompleted    and    accepted    ....    5262.50 

35    days    after    5262.50 

TOTAL   COST,    $21,050 

l>ond,    $10,100;    sureties,    V.    Frances- 

chi      &      A.      Bernardini;      forfeit,      $15 

limit,  90  days;  plans  and  specifications 

filed. 


DWELLINGS. 

(600)        LOTS     19     TO     23     BLK     7044B 
Sala's    resubdivision    Assessor's   blk 
7044. 
Fiv;^    1-story    and    basement    dwellings. 
Owner — Dolores   Realty  Co. 
Architect — None. 
Contractor — Meyer    Bros.,    1    Monf^om- 

erv  St. 
Filed  ^lar.  24.  1926.  Dated  Mar.  23.  1926. 

'"oof  sheathin?   on    $4906.25 

Brown    coated    4906.25 

Completed  and  accepted    4906.25 

U.'^ual    ,1.5    days    after    4006.25 

TOTAL  COST.   $19,625 

Bond,    sureties,    forfeit,    none;    limit, 

60  days;  plans  and  specifications,  none. 


DWELLINGS. 

(fiOl)        LOTS     12     TO     16     BLK     7044C 
Pain's    resubdivision    Assessor's    blk 
70-14 
Fivp    1-sfnry    and    basement    dwellings. 
Owner — Dolores   Realty   Co. 
.■\i-(lripct  —  N"ne. 
ContrTclor — Meyer    Bros.,     1    Montg-im- 

erv  St. 
Filed  JIar.  24.  1926.  Dated  Mar.  23.  1926. 

P>oof  sheathing   on    $4906.25 

l!-o\vn     counted     4906.25 

Cninnloff^d   and   accepted    4''nR.2^ 

Usual    .15    days   after    4906.25 

TOTAL  COST,   $19. 62,") 

Bond,    sureties,    forfeit,    none;    limit, 

SO  days;   plans  and  specifications  filed. 


DWELLINGS. 

(602)        LOTS     24     TO     28     BLK     7044B 
Sala's    resubdivision   Assessor's    blk 
7044. 
Five    1-story    and    basement    dwellings. 
Owner — Dolores  Realty  Co. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St. 
Filed  Mar.  24,  1926.  Dated  Mar.  23,  1926. 

Roof  sheathing  on    $4906.25 

Brown    coated    4906.25 

Completed  and  accepted 4906.25 

Usual    35    days   after    4906.25 

TOTAL  COST,   $19,625 
Bond,    sureties,    forfeit,    none;    limit, 
100     days;     plans     and     specifications, 
none. 


DWELLINGS. 

(603)        LOTS     7     TO     11     BLK     7044C 
Sala's    resubdivision   Assessor's   blk 
7044. 
Five    1-story    and    basement    dwellings.' 
Owner — Dolores  Realty  Co. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St. 
Filed  Mar.  24,  1926.  Dated  Mar.  23,  1926. 

Roof  sheathing  on    $4906.25 

Brown    coated    4906.25 

Completed  and  accepted   4906.25 

Usual   35    days   after    4906.25 

TOTAL  COST,  $19,625 
Bond,    sureties,    forfeit,    none;    limit, 
120     days;     plans     and     specifications, 
none. 


BUILDING. 

(604)    N  w  McAllister  and  wil- 

lard   W   25   X   N   100. 
Two-story   and    basement   frame    build- 
ing. 
Owner — Jas.   J.   Lee,   238  Mallorca  Way. 
Architect — Charles    Fantonl,    550    Mont- 
gomery   St. 
Contractor — G.     Ferroni    &    Sons,     1966 

Filbert  St. 
Filed  Mar.  24,  1926.  Dated  Mar.  18,  1926. 

Roof    on    $5262.50 

Brown    coated     5262.50 

Completed   and   accepted    ....    5262.50 

Usual    35    days   after    5262.50 

TOTAL  COST,   $21,050 
Bond,  $10,600;  sureties,  V.  Franceschi 
&   A.   Bernardini;   forfeit,   $15;   limit,   90 
days;   plans  and  specifications  filed. 


RESIDENCE. 

(605)     LOTS  45.  46  BLK  3011  ON  Mir- 
aloma  Drive. 

All  work   frame   residence. 

Owner — Norris  K.  Davis. 

Architect — Lionel    H.    Price.,    180    Jessie 
St.,    San    Francisco. 

Contractor — Mattock      &      Feasey,      210 
Clara  St.,   San   Francisco. 

Filed  Mar.  24,  1926.  Dated  Mar.  17,  1926. 

2nd   floor  joists   no    $4000 

Wall  and  roof  boards  on    4000 

Building     lathed     4000 

Building    plastered     4000 

Completed    2000 

Usual   35  days  after    6000 

TOTAL  COST,  $24,000 
Bond,    sureties,    forfeit,    none;    limit, 

100     days;     plans     and     specifications, 

none. 


COMPLETION  NOTICES 


S.4.\    FRANCISCO   COUNTY 


Recorded 


Accepted 


Mar.  17,  1926— S  E  GEARY  AND 
Taylor  S  alg  E  Taylor  137-6x137-6. 
Clift  liealty  Company  to  A.  and 
Fred  A.,  W.  and  Herbert  L.  Quandt 
as  -A.  Quandt  &  Sons    ..Mar.   13,   1926 

Mar.  17.  1926 — S  SUTTER  87-6  E 
Montgomery  E  46-6  x  S  95.  Hobart 
Estate  Co.  to  Fontanella  &  Teza 
Mar    15,    1926 

Mar.  17,  1926— N  W  20TH  &  Valencia 
100  X  101.  Norman  Inv.  Co.  to 
whom   it   may  concern .  .Mar.   17,   1926 

Mar.  17,  1926 — E  41ST  AVE  75.100 
and  125  N  from  N  Geary.  George 
A  Bertram  to  whom  it  may  con- 
cern     Mar.    16,    1926 

Mar.  17,  1926— W  31ST  AVE  125  N 
Taraval  N  25  x  120.  Patrick  J. 
Foley  to  whom  it  may  concern.... 
Mar.    17,   1926 

V.ar.  17,  1926 — E  22ND  A%T:  150  S 
Kirkham  25  x  120.  Oscar  Swanson 
to  whom  it  may  concern  Mar.  17,  1926 

Mar.  17.  1926— LOTS  7  .\ND  8  BLK 
3274.  Monterey  Heights.  Geo  W 
and  Agnes  Boxton  to  George  W 
Boxton    Mar.   12,   1926 

Mar.  18,  1926— N  ARMY  106  E  Noe  E 
26-8x114.  Pedar  Andersen  to  whom 
it    may    concern Mar.    17,    1926 
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Mar.  17,  1926— X  EIGHTEENTH  80 
W  Guerrero,  29x41x70,  irregular. 
John  and  Helen  Singwald  and  Geo 
Hansen  to  whom  it  may  concern. 
March    17,    1926 

Mar.  18,  1926— S  RHINE  &  FLOUR- 
noy  SE  25xSW  75  Ptn  Lots  1,  2  and 
3  Blk  P,  Mission  St.  Land  Co. 
Homestead  Realty  Co  to  whom  it 
may    concern Mar.     16,     1926 

Mar.  18,  1926— SW  FLOUKNOY  75,  25 
and  50  SE  Rhine  SE  25xSW  75  Ptn 
Lots  1,  2  and  3  Blk  P,  Mission  St. 
Land  Co.  Homestead  Realty  Co  to 
whom   it  may  concern ..  Mar.    16,    1926 

Mar.  18,  1926— W  BRIGHTON  AVE 
125  N  Lakeview  Ave  N  25xll2-(! 
Lot  49  Blk  6,  Lakeview.  The  Mc- 
Carthy Co  to  James  Arnott  &  Sons 
Mar.    15,    1923 

Mar.  18,  1926 — NE  CERVANTES 
Blvd  (extended)  485.699  SE  from 
int.     NE     Cervantes     Blvd     and     S 

.  Beach  SE  50.338  NE  23.853  N  73.449 
SW  77.340.  D  W  Scoble  to  whom 
it    may    concern Mar.    16,    1926 

Mar.  18,  1926 — E  TWENTIETH  AVE 
90-3  S  Santiago  S  34-3  E  120  N 
28-1  Va  m  or  1  to  beg.  C  Goltzene 
to  whom  it  may  concern.  Mar.   18,   '26 

Mar.  17,  1926— N  ARMY  106  E  Noe  E 
26-8x114.  Peder  Andersen  to  whom 
it    may    concern Mar.    17,    1926 

Mar  17,  1926 — SW  TWENTY-FOURTH 
and  Fair  Oaks  30x70.  H  A  Ward 
to   R   O   Beach Mar.    15,    1926 

Mar.  17,  1926— COM.  S  LOT  137  Gift 
Map  No.  1,  25  E  Wool  St.  S  and 
pari  with  Wool  St  to  N  Cortland 
Ave  E  45  m  or  1  to  W  Lot  142  Gift 
Map  No.  1,  N  to  SE  Cor.  Lot  137 
Gift  Map  No.  1,  W  45  m  or  1  to  beg. 
Giorgi  or  George  Vitteri  to  V,"m  M 
Reedy     Mar.    15,    1925 

Mar.  19,  1926— W  NINTH  AVE  100  S 
Lincoln  Way.  Luella  C  McCutchen 
to    The    Mission    Concrete    Co 

,, • Mar.     12,     1926 

Mar.  19,  1926— NW  COLERIDGE  80 
SW  Fair  Ave  SW  25xNW  61.  Jas 
Frisken  to  whom  it  may  concern.. 

„•••••• March    13,    1926 

Mar.  19,  1926— E  SAN  LEANDRO 
Way  256  S  St.  Francis  Blvd  S  oOxE 
lOo.  James  N  Cunha  to  whom  it 
may    concern Mar.    1,    1926 

Mar.  19,  1926 — N  CLAY'  138-10%  W 
Cherry    W    25xN    125.      A   P    Button 

to     whom     it    may     concern 

March    19,    1926 

Mar.  19,  1926— LOT  24  BLK  26,  Sun- 
nyside.  G  A  Swanson  to  Russel 
Schandt     Mar.    17,    19i6 

Mar.  19,  1926 — W  TWENTIETH  AVE 
50  S  Irving  S  25x100.  Arthur  H 
Klahn  to  whom  it  may  concern.. 
Mar.    15,    1926 

Mar.  19,  1926— LOT  26  BLK  6,  Crocker 
Amazon  Tract  as  No.  171  Rolph 
St.  George  and  Anne  W  Oliver  to 
whom   it  may  concern .  .Mar.    17,    1926 

Mar.  19,  1926 — W  SIXTEENTH  AVE 
225  N  Irving  N  25xW  120.  Par- 
menas  Morris  to  Charles  coburn.. 
March     10,     1926 

Mar.  19.  1926— S  ULLOA  290  E  Ken- 
sington Way  E  35xS  100.  Wilbert 
C  and  C  H  Edwards  to  whom  it 
may    concern Mar.    17,    1926 

Mar.  19,  1926— COM.  40.8  X  85°  40'  E 
and  12  ft.  N  4°  21'  W  from  int  N 
23rd  and  E  Illinois  N  4°  20'  30  ft. 
E  125  S  30  W  125.  Pacific  Gas  & 
Electric  Co  to  C  F  Braun  &  Co... 
March    11,    1926 

Mar.  19,  1926— SW  PERU  AVE  50  & 
75  NW  Naples  NW  25x75.  W  L 
Hermanson  to  whom  it  may  con- 
cern   Mar.    19,    1926 

Mar.  18,  1926 — NE  19TH  and  Pacheco 
N  225  X  E  240.  Heyman  Brothers 
to  T.  I.  Butler  Co Mar.  17,  1926 

Mar.  18,  1926— NE  18TH  AVE.  and 
Pacheco,  N  376-7  SE  240  m  or  1 
S  363-8  W  240.  Heyman  Brothers 
to  T.  1.  Butler  Co Mar.  17,  1926 

Mar.  18,  1926  —  NE  PACHECO  and 
17th  Ave.  N  359-10  E  120  S  255  E 
20  S  100  W  140.  Heyman  Broth- 
ers to  T.  I.  Butler  Co Mar.   17,  1926 

Mar.  18,  1926— SE  17TH  AVE.  and 
Pacheco  S  212-10  E  120  N  119-6  E 
12-6  N  100  W  132-6.  Heyman 
Brothers  to  T.  I.  Butler. Mar.  17    1.026 

Mar.  18,  1926— SE  18TH  AVE.  and 
Pacheco  S  196-3  x  SE  240.  Hey- 
man Brothers  to  T.  I.  Butler 

Mar.    17,    1926 

Mar.  18,  1926— LOT  16  BLK.  3052 
Map  Blks.  3050  and  3053  and  ptn. 
Blks.  3938  and  3054  Westwood 
Highland.  Hans  and  wife  Esther 
E.  Nelson  to  whom  it  may  con- 
cern       Mar.   12,   1926 


Mar.  18,  1926— LOTS  54,  55,  56,  BLK. 
25  Crocker  Amazon  Tract,  S  Se- 
ville 170-34  W  Cordova  75  x  100. 
Manne  J.  Peterson  to  whom  it  may 
concern    Mar.    18,    1926 

Mar.  18,  1926— E  20TH  AVE.  225  N 
Irving  N  25  X  E  120.  E.  S.  Lee 
to   H.   S.    Meinberger Mar.    15,    1926 

Mar.  18,  1926— N  BALBOA  59  E  38TH 
E  61  alg.  N  Balboa  N  155  W  120  S 
86    E    59    S    69.      Samuel    H.    Levin, 

Inc.    to   G.   B.   Pasqualetti 

March    1.    1926 

Mar.  18,  1926— N  BEACH  195  and  170 
W  Retire  Way,  25x100.  S  Steiu- 
auer  to  whom  it  may  concern... 
Mar.     18,     1926 

Mar.  19,  1926— N  ULLOA  235  E  Clare- 
mont  Blvd  40x83-6x71,  No.  740 
Ulloa  St.  A  L  and  Mina  J  Auradon 
to  Standard  Bldg  Co Mar.  19,  1926 

Mar  20,  1926— COMG.  AT  PT  ON  EL 
Camino  Del  Mar  80  E  from  inter- 
section 25th  Ave  and  El  Camino 
Del  Mar  rung  E  40xN  100.  Eleanor 
H  Spicer  to  J  J  McLeod,  March  18; 
L  Warren  Weddle Mar.   18,   1926 

Mar.  20,  1926 — W  EIGHTEENTH  AVE 
196-9  S  Quintara  S  28-3xW  117. 
Henry  S  and  Florence  M  Nelson  to 
whom    it    mav    concern 

Mar.  20,  1926— W  THIRTY-FOURTH 
Ave  150  and  175  S  Anza  25x120. 
J  J  Barrett  to  whom  it  may  con- 
cern  March    20,     1926 

Mar.  20,  1926— SW  RIVERA  AND 
Seventeenth  Ave  S  28xW  80.  Byrd 
O  Smith  to  whom  it  may  concern 
Mar.    20,     1926 

Mar.  20,  1926— E  DELMAR  230  S 
Frederick  known  as  No.  138  Del- 
mar  St.,  25x85.  Henry  Sterns  to 
whom    it   may   concern .  .Mar.    20,    1926 

Mar.  20,  1926 — LOT  4  BLK  5832,  St. 
Mary's  Park.  E  J  Olson  to  whom 
it    may    concern Mar.    20,    1926 

Mar.  22,  1926 — SW  SliAFTER  AVE 
200  NW  Kei'.h  NW  25  SW  100  Ptn 
Lot  3  Blk  387,  South  S  F  Hd  and 
R  R  Assn.  Angelo  Poloni  to  whom 
it    may    conce-n Mar.    20,    1926 

Mar.  22,  1926 — N  PACIFIC  66  W 
Larkin  W  34xN  67-8^4-  J  Erdozainl 
L  Yoldi,  G  Yoldi  to  F  G  Amoroso 
Mar.   20,   1926 

Mar.  22,  1926— E  26TH  AVE  175  S  JU- 
dah  S  65  X  E  120.  Etta  E.  Smith  to 
whom    it   may   concern .  .Mar.   22,    1926 

Mar.  22,  1926— E  37TH  AVE  75  N 
Balboa  N  160  x  E  120  N  E  21st 
Ave  and  Vicente  N  alg  21st  Ave 
350  E  120  S  250  E  37-6  S  100  to 
N  Vicente  W  157-6  to  pt  of  beg. 
Meyer  Bros  to  whom  it  may  con- 
cern      Mar.    20,    1926 

Mar.  22,  1926— W  HARVARD  125  S 
Pioche  25  x  100.  S.  J.  Metcalf  to 
Wm.    H.    Grahn    Mar.    19,    1926 

Mar.  22,  1926— N  E  TURK  AND  Jones 
70-6  on  Turk  x  SO  on  Jones. 
O.  Monson,  H.  E.  Rahlmann,  .los. 
Rolando  to  E.  R.  Sudden,  Cather- 
ine S.  Blair    Mar.  22,   1926 

Mar.  22.  1926 — E  FRANKLIN  25  N 
Greenwich  N  50  x  E  109-9.  G.  A. 
Metcalfe  to  whom  it  may  concern 
Mar.     5,     1926 


Mar.  22,  1926 — N  W  MOSCOW  200  S. 
S  W  Persia  Ave  S  W  50  x  N  W  100 
ptn  lot  7  blk  74  Exel  Hd  Assn. 
Joseph  Brown  to  whom  it  may  con- 
cern     Mar.    22,    1926 

Mar.  22,  1926 — LOT  25  BLK  J  Mis- 
sion Terrace.  Walter  E.  Hansen  to 
whom   it  may   concern ..  Mav.    15.    i!i26 

Mar.  22,  1926— Vi^  17TH  AVE  250  N 
Kirkham  W  17th  Ave  275  N  Kirk- 
ham.  R.  W.  Bowdich  to  H.  A.  Mc- 
Lean     Mar.    18,    1926 

Mar.  23,  1926— ENLARGE  DOOR  W 
end  Fontana  Whse.  Van  Ness  Ave. 
and  install  runway.  Southern  Pa- 
cific Co    to  Barrett  &  Hilp 

Mar.    13,    1926 

Mar.  23,  1926— W  33RD  AVE.  350  N 
Taraval  25x120.  Joseph  J.  Cere- 
ghino  to  whom  it  may  concern.... 
Mar.    22.    1926 

Mar.  23,  1926— E  BRUNSWICK  50  N 
Whittier  E  25  x  80.  Nelson  E.  Lutz 
to  whom  it  may  concern .  .Mar.  23,  '26 

Mar.  23,  1926— S  EDDY  220  W  Web- 
ster. Jesse  D.  Hannah  to  Jesse 
D.    Hannah    and    Herman    Kohlwes 

l^jaj._    23     1926 

Mar."2V, '1926— e'bRUNSWIC'k  75  N 
Whittier  E  25  x  80.     Nelson  E.  Lutz 

to  whom   it   may  concern 

Mar.    22,    1926 

Mar.  23,  1926  —  NW  KIRKHAM  and 
45th  Ave  W  157-6  N  100  E  37-6 
N  400  E  120  S  500.  Thomas  Hamill 
and  R.  G.  Hall,  Inc.  to  whom  it 
may   concern    Mar.    23,    1926 

Mar.  23,  1926— S  HEARST  AVE.  250 
W  Genessee.  Isaacson  &  Nylund 
to   whom  it  may  concern. Mar.  18,  '26 

Mar.  23,  1926  —  S  CLEMENT  45  W 
18th  Ave.  W  25  X  S  100.  Wm.  Mc- 
Donald to  whom  it  mav  concern 
Mar.    23,    1926 

Mar.  23,  1926 — SE  TWENTY-SECOND 
Ave  and  Clement  E  83-6xS  25.     Roy 

Van  Vliet  to  Alvin  J  Stern 

March    20.    1926 

Mar.  22.  1926— E  41ST  AVE  125  S 
Cabrillo.  Wm  E  Burnt  o  whom  it 
may  concern Mar.  20,  1926 


LIENS  FILED 

SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Mar.  19,  1926— SE  MARKET  75  SW 
Second  SW  25xSE  91-6.  J  H 
Kruse  vs  Alfred  S  Klee,  Munici- 
pal Properties  Co  and  Herman 
Ludwig      $231.44 

Mar.  19,  1926— W  SCOTT  100  N 
Lombard  50x126.  American  Hard- 
wood Agencies  vs  Henri  P  Cous- 
tette,  Jane  Doe  Coustette  and  H  O 
Sander      $668.77 

Mar.  19,  1926— SW  EIGHTEENTH  & 
Vermont  S  oOxW  100.  G  M  Sourich 
vs   Peter   J    Barich $6760.14 

Mar.  19.  1926— W  MOULTRIE  75  and 
100  N  Tompkins  N  25  m  or  1  by 
W  125.  Richard  Lynch  and  John 
Welsh  (as  Lynch  &  Welsh)  vs 
Enmark  Bros  &  A  A  Wesendunk, 
Jr.     (2    liens) $70.19    each 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH.  1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  Su 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (41^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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Mar  18,  1926— N  W  MOSCOW  225  N  B 
Russia  N  E  25  X  N  W  100  ptn  lot 
6  blk  74  Excelsior  Hd.  Uichmond 
Sanitary  Company  Corp.  vs  An- 
thony L.  Noriega  and  William 
Vauerhn  $loo.4D 

Mar  22  l'928— N  W  FELL  AND 
Shrader  N  37-6  x  W  100.  Great 
Western  Supply  Co.  vs.  F.  J.  Em- 
erson   and    O.    M.    Oyen I327.5Z 

Mar  22,  1926-S  ANZA  S2-6  W  32ND 
Ave  W  25  X  S  100.  S.  P.  Meda,  C. 
Meda  as  Meda  Art  Tile  Co.  vs.  S. 
A.    Schwartz     ■  ■■■  ■■  ■  ■  ■  *^^^  ' 

Mar  23,  1926— S  22ND  25  W  -^ork  W 
40'  S  85  B  34  N  21  E  6  N  64.  L. 
Liljeblad  vs.  G.  M.  Sourich,  S  Fair- 
aoni   and   Jennie   Farabni    .  .  .  .    ?75.00 

Mar.  23,  1926— N  FILBERT  150  W 
Steiner  W  54-3  x  N  137-6.  C.  P. 
Parker  vs.  O.  A.  Brown,  California 
Real    Estate    &    Finance    ^orp.^.^.^.^.  ^^ 

Mar  "23"  'me— W.'  '  BOYCE  387  N 
Geary  N  50  x  W  120.  Thomas  Day 
Co.  vs.  Building  Securities  Corp., 
Edw.  Creba  and  Arvid   Halsen    ..J65. 

Mar.  23,  1926— E  14TH  AVE.  175  S 
Judah  S  25  X  E  120  J.  L.  Ash  & 
Co.,  Inc.,  vs.  Irving  C.  Roth  as 
Roth  Construction   Co 1176.16 

Mar  23,  1926  —  NW  SUTTER  AND 
Octavia  N  120  x  W  120.  California 
Maintenance  Service  vs.  Hans  J. 
Demont    $306.00 

Mar.  23,  1926— S  EDDY  87-6  W  Leav- 
enworth W  50  S  110  E  X  35-6  N 
52-6  B  14-6  N  57-6.  California 
Maintenance  Service  vs.  Mrs.  Belle 
Orre  and  Beach  C.  Soule,  Jr  ..?118.17 

Mar.  23,  1926— NW  GEARY  AND 
Nineteenth  Ave  50  on  Geary  and 
70  on  19th  Ave.  The  General  Firc- 
prooflng  Building  Products  vs  Bank 
of   Italy   and    Paratore    Bros    ....$486 

Mar.  23,  1926— N  BOYCE  387  N  Geary 
N  25xW  120.  Arvid  Halsen  vs 
Edwin  Creba  and  Building  Securi- 
ties   Corp     $2201.09 

Mar.  23,  1926— S  TWENTY-SECOND 
25  W  York  W  40  S  85  E  34  N  21  E 
6  N  64.  Leonhard  &  Lichtenstein 
vs  Salvatore  and  Jennie  Faraone 
and    G   M    Sourich    $400 

Mar.  23,  1926— S  ANZA  82-6  W  32nd 
Ave,  being  Lot  34  Blk  1575  fmly 
Blk  315,  25x100.  American  Hard- 
wood Agencies  vs  S  A  and  Jane 
Doe  Schwartz  and  A  G  Mattson  and 
Eric  Erickson    $200 

Mar.  23,  1926 — W  BOYCE  412  N  Geary 
X  25xW  120.  Arvid  Halsen  vs 
Edwin  Creba  and  Building  Securi- 
ties   Corp    $2201.09 


RELEASE   OF   LIENS 


SAX   FRANCISCO   COUNTY 


Recorded  Amount 

Mar.  18,   1926— S  GREENWICH   100   K 
Franklin    S   137-6xB    130.      Western 
I      Lime    &    Cement    Co    to    Fred    Mer- 
I      rill  &  Son  and  Stock  Mass  &  Sauer 
[Mar.      18,      1926— UPPER     TERRACE 
near   Masonic   Ave    143    Upper   Ter- 
race.      J.     F.     Hamilton     vs.     John 
Doe  Harris  and  David  T.  Davis..      — 
Mar.     22,    1926— S    HAIGHT    139-6    E 
Divisadero   S  137-6xB   30    Mangrum 
&    Otter,    Inc.;    Dieckmann    Hard- 
wood Co.,  Wm  P  Goss  and  J  H  Mc- 
Callum    to    Robt   A   and    Eleanor   A 
Wllkins    and    Hamilton    Constr    Co 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA 

COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1239 

Pederson 

Owner 

6000 

1240 

Corey 

Owner 

1000 

1241 

Rinire 

Rimre 

2600 

1242 

Paul 

Owner 

7500 

1243 

Pearson 

Owner 

3580 

1244 

Gray 

Smith 

4000 

1245 

Ringeltaube 

Owner 

4750 

1246 

Marquis 

Owner 

3000 

1247 

Carr 

Farrell 

4000 

1248 

City 

Owner 

3000 

1243 

Citv 

Owner 

1200 

1250 

Fillmore 

Owner 

3150 

1251 

Holes 

Craft 

1150 

1252 

James 

James 

4000 

1253 

Elliott 

Smith 

2500 

1254 

MacKay 

Owner 

3200 

1255 

Lightbcdy 

Owner 

3000 

1256 

Murphy 

Owner 

5000 

1257 

Sigwald 

Owner 

6250 

1258 

Andrea 

Owner 

1500 

1259 

Houck 

Owner 

10000 

1260 

German 

Wegner 

25000 

1261 

Hall 

Taflor 

4800 

11262 

Union 

Owner 

3600 

1263 

Union 

Owner 

4800 

1264 

B'irst 

Sorensen 

85000 

1265 

McCord 

Owner 

3000 

1266 

East 

Orton 

6000 

1267 

Smith 

Owner 

2100 

1268 

Taylor 

Owner 

3700 

1269 

Lund 

Brown 

2000 

1270 

\Vestlund 

Owner 

2000 

1271 

Realty 

Owner 

3000 

1272 

Merritt 

Owner 

6000 

1273 

Johnson 

Owner 

3000 

1274 

Johnson 

Owner 

2800 

1275 

Fre.so 

Petersen 

7000 

1276 

Zumwalt 

Hansen 

3000 

1277 

Gilbert 

Owner 

2000 

1278 

Baird 

Baird 

5900 

1279 

Wilkinson 

Owner 

9450 

1280 

Alexander 

Suburban 

4000 

1281 

Van    Horn 

Owner 

4500 

1282 

Waldman 

Owner 

12000 

1283 

Gray 

Rowe 

3000 

12s  1 

Mason 

Wright 

2000 

1285 

Berkeley 

Owner 

:5oo 

1286 

I'almgren 

PalmK-en 

7000 

1287 

Graft 

Uai  hain 

voce 

1288 

Johnson 

Oivner 

6000 

1289 

Johnson 

Owner 

2^.00 

121)0 

Frazier 

t)wner 

30')0 

1291 

Nelson 

Owner 

3500 

1292 

Lodge 

Owner 

•1000 

1293 

Burns 

Owner 

4150 

1294 

McGee 

Oakl.^y 

6350 

1295 

Brown 

3hrman 

2  lOO 

1296 

California 

Potter 

9000 

1297 

McKay 

0\/ner 

COOO 

129S 

Denton 

Hay  den 

6CC0 

1299 

Roseberg 

Own;;r 

32C0 

1300 

Hollested 

Groden 

3800 

1301 

Lindquist 

Lindquist 

5900 

1302 

Stagnaro 

Norton 

7000 

1303 

Potts 

Kochendorffer 

6000 

1304 

("ohon 

Fernside 

10500 

1305 

Clark 

Murphy 

6500 

1306 

Carstens 

Owner 

3000 

1307 

Marston 

Gutlefen 

22476 

130S 

Ehrenpf  ort 

Owner 

5000 

1309 

Hohmann 

Owner 

2000 

1310 

G'.  anberg 

Michel 

1800 

1311 

Chick 

Hagen 

6500 

1312 

Schmits 

Lehman 

3500 

1313 

Barante 

McBride 

4300 

1.114 

Brown 

Crictchett 

4250 

1315 

California 

Owner 

1000 

1316 

Hictchcock 

Owner 

1750 

1317 

Atlas 

Christensen 

2000 

1318 

Browning 

Stanley 

3500 

U19 

Eushrosine 

Bristschji 

2500 

1320 

Mol.ca 

Flittner 

4300 

1321 

Peel 

Owner 

1800 

1322 

^^'illiams 

Heath 

11000 

1324 

Hubbeft 

Tornell 

5000 

1325 

Hubbert 

Tornell 

5000 

1326 

Prentice 

Owner 

1250 

1327 

Parsons 

Schmidt 

8000 

1328 

H«ne3 

Monez 

60100 

1329 

Standard 

Owner 

2000 

1330 

Larmer 

Short 

9300 

1331 

Isaken 

Isaken 

3000 

1332 

Hagen 

Owner 

6400 

1333 

Schneck 

Owner 

6000 

1334 

Ward 

Wishart 

6850 

1335 

Sword 

Owneir 

10000 

1336 

Kroll 

Owner 

65000 

1337 

Beasley 

California 

30000 

133S 

Oenesy 

Paige 

17000 

1339 

Hubbee 

Amloff 

14000 

1340 

Hfi<i:;or. 

Owner 

4500 

1342 

Thornton 

Allan 

5000 

1343 

Watson 

Stolte 

14900 

1344 

Sherwood 

Schmidt 

9032 

1345 

Kimball 

Nine 

35ffD 

1346 

Peterson 

Owner 

2500 

1347 

Flagg 

Owner 

67510 

1348 

MacD   nald 

McCord 

1800 

1349 

Heltman 

Owner 

1600 

1350 

Standard 

Owner 

3000 

1351 

Hubbert 

Owner 

5500 

1352 

Haler 

Owner 

1200 

1353 

Rinehart 

Yoemans 

1500 

1354 

Helstrom 

Owner 

2000 

1355 

Murdock 

Owner 

5000 

1356 

Johnson 

Owner 

2085 

1357 

Taylor 

Owner 

3500 

135S 

Ro};;ers 

Rogers 

4050 

13  59 

Miilvilhill 

Owmv 

3650 

1360 

Smitlh 

Owner 

3400 

1361 

Smith 

Ovnver 

6400 

1362 

Warner    • 

Kennedy 

15000 

1363 

I'etorson 

Owner 

15000 

13Ci 

Hyman 

Sommarstrom 

16000 

GARAGE 

(1240)      NO.    2483    WARRING    ST.,    Ber- 
keley.    Garage. 
Owner — E.   L.   Carey. 
Architect — None.  $1000 


RESIDENCE 

(1241)  NO.  1344  HEARST  AVE.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — Katherine    Rimre, 
Pablo  Ave.,  Berkeley. 

A  rch  itect — None. 

Contractor  —  Alex     Rimre, 
Pablo   Ave.,   Berkeleyq. 


1414   San 


1414  San 
$2600 


RESIDENCE 

(1242)  NO.  862  REGAL  ROAD,  Ber- 
keley. Two-story  9-room  1  family 
stucco  residence. 

Owner— B.  M.  Paul,  954  Hilldale  Ave., 
Berkeley. 

Architect — None.  $750u 


RESIDENCE 

(1243)      NO.    1906      BENVENUE      AVE., 

Berkeley.      One-story    6-room    one 

family   residence. 
Owner — G.   A.    Pearson,    1723   Oak  View 

Ave.,   Berkeley. 
Architect — None.  $3580 


Ber- 
one 


RESIDENCES 

(1239)      NO.     1227-1229     NIELSO.V     ST.. 

Berkeley.      Two    one-story    5-room 

1    famil.v    residences. 
Owner — T.     Pederson,     2145     Grant     St.. 

Berkeley. 
Architect — None.  $3000     ea 


DWELLING 

(1244)  NO.  1647  TYLER  ST., 
keley.  One-story  6-room 
family  dwelling. 

Owner— E.    B.    Gray,    223    Bacon    Bids, 

Oakland. 
Architect — None. 
Contractor — A.     Smith,     1469     1st    Ave 

Oakland.  $4000 

RESIDENCE 

(1245)  NO.     1059       CRAGMONT      AVE 
Berkeley.       Two-story    8-room    one 
family  stucco   residence. 

Owner— O.   E.   Ringeltaube.   2012   Stuart 

S't.,  Berkeley. 
Architect — None.  $4750 

RESIDENCE  ' 

(1246)  NO.    1232      MONTEREY      AVE 
Berkeley.       One-story    5-room    one 
family    residence. 

Owner—P    E.  Marquis,   1023  Oxford   St. 

Berkeley. 
Architect — None.  $3000 

RESIDENCE       ' 

(1247)  NO.     1123     MONTEREY     AVE 
Berkeley.       One-story    5-room    one 
family    residence. 

0\vner--Adam  Carr.  2300  Roosevelt  St 

Berkeley.  ' 

.Architect — None. 

^''vel?''s?'"~R;.P-,^^'"'"^"'   2418    Roose- 
velt   St.,    Berkeley.  J4000 

(1248)  S.  W.  COR.  FORD  AND  LAN- 
?fc^V'o^u^^^-   °^'^'-<*-      1-tory^pl.t 

Ar^^^I^t^-i^Vnl^'^-  ,3„„„ 

GARAGE. 

^^'^11      n   ^^^P-"^  ST.,   175   E.  Market 

St.,    Oakland.      1 -story    tile   ffaraep 

Owner— City    of   Oakland.  parage. 

Arch.tect-.Xone^ ,^2^^^ 

DWELLING. 

^^"'^tor^/-^  ^°*^^  ^VE.,  Oakland.  1- 
-aiage"'"°°'"  "^'"'^"'"^  and  1-story 

"""ia^'^i^ll^ra^n^d^  «-'^^'   ''''  ^road- 
Architect— .None^ ,3^5^ 

ADDITIO.X. 

(1251)      3S09   BROWN.   Oakland.     Alter- 
atuns   and   addition   and  garaee 
\7^  "°'^^'  ""^^  Hopkins,  Oak- 

•Vrchitect — None. 

Contractor--L.  J.  Craft,  3737  Wiscon- 
sin,   Oakland.  $1150 

C,  A  1 1 A  G  E. 

(12.->2)  S.  MONTANA  ST.,  60  W.  Fruit- 
vale  Ave..  Oakland,  l-story  brick 
and   tile   garage. 

Owner — J.   c.   James. 

Architect — None. 

*^'°"''"i'<^„''^';~"^a'^«s  Construction  Co.. 
-300    8/th    Ave..    Oakland.  $4000 

ALTERATIONS. 

(1253)      2901    TELEGRAPH  AVE..    Oak- 

land.      Alterations    to    apartments. 
Owner— A.    H.    Elliott,    2901    Telegraph 

Ave..   Oakland. 
.\  rch  itect — None. 
Contractor — Frank      Smith,      3607      13th 

Ave.,  Oakland.  $2500 
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DWELLING. 

(1254)      2514    19TH   AVE.,    Oakland.      1- 

storv    5-room   dwelling. 
Owner— D.     MacKay,     1533    Market    St., 

Oakland. 
Architect — None.  $3200 


DWELLING.  „„  „, 

(1255)  N.  MAURITANIA  AVE.,  368  W. 
62nd  Ave..  Oakland.  1-story  5- 
room   dwelling.  „„„,,,. 

Owner— R.  Lightbody.  1396  E.  32nd  St., 
Oakland. 

Architect — None.  ?3000 


ADDITION.  ^    ,  ,       ^        ., 

(1256)  3306  E.  14TH  ST..  Oakland.  Al- 
terations  and  addition. 

Owner — J.  James  Murphy.  1105  Claren- 
don   Crescent,    Oakland. 

Architect— L.  F.  Hyde,  372  Hanover 
Ave.,    Oakland.  $5000 


DWELLING.  ^    „^  ^   , 

(1257)  4027  4033  REDDING  ST.,  Oak- 
land. Two  1-story  5-room  dwel- 
lings  and   1-story   garages. 

Owner — Sigwald  Bros.,  916  Alma  Ave., 
Oakland. 

Architect — None.  ?6250 


iVDDITION.  ,    ^     ,.,^,x 

(1258)  W.  68TH  AVE.,  80  N.  E.  14TH 
St.,  Oakland.  Alterations  and  ad- 
dition. „_.    _,^^, 

Owner — Mrs.  T.  D.  Andrea,  ]3(0  11th 
St..   Oakland. 

Architect — None.  ?1500 


DWELLING.  ^     ^   , 

(1259)  971  LONGRIDGE  ROAD,  Oak- 
land      2-story    8-room   dwelling. 

Owner — H.  L.  Houck,  934  Alma  Ave., 
Oakland. 

Architect— None.  $10,000 

(1260)'     S.    EXi-ELSIOR    AVE.,    250    E. 

Woodruff    Ave.,    Oakland.      2-story 

26-r:om    home. 
Owner — German      Old     Peoples 

1720  Hopkins,  Oakland. 
Architect — None. 
Contractor — A.     "W  egner,     3136 

Ave.,   Berkeley. 


Home., 


College 
$25,000 


aiflT^NO.^^1516-1524  SEVENTH  ST.. 
Berkeley.  Two  one-story  4-room 
1    family   residences.     ^       „     ,     , 

Owner— H.   Hall,   1520   7th  St.,  Berkeley 

Architect — None. 

Contractor— G.  Taylor,  1730  Parker  St., 
Berkeley.  12400    ea 

RESIDENCES  ^^^    ^^ 

(126'')      NO.    2520-24-38-4^    TENTH    ST., 

Berkeley.      Four    one-story    2-room 

1   family  residences. 
Owner — Union    Investment      Co.,       2a^b 

San    Pablo   Ave.,   Berkeley. 
Architect— None.  $900     each 


RESIDENCES  ^^ 

(1263)      NO.       2510-30-50       TENTH     ST., 

Berkeley.     Three   one-story  6-room 

2    family    residences. 
Owner — Union     Investment     Co.,     25<J6 

San    Pablo    Ave.,    Berkeley. 
Architect — None.  $1600    ea 


ALTERATIONS 

(1264)  NE  SHATTUCK  AVE  AND 
Center    St.,    Berkeley.      Alterations. 

Owner — First   National   Bank,   Berkeley 

Architect — J.  W.  Plachek,  Mercantile 
Bank    Bldg.,    Berkeley. 

Contractor  —  W.  Sorensen,  2940  Pied- 
mont Ave.,  Berkeley.  $85,000 


DWELLING 

(1265)  E  SIXTY-SEVENTH  AVE.  489 
N  Flora  St.,  Oakland.  1-story  S^rm 
Dwelling. 

Owner — T.    J.   McCord,    4662    E    14th    St., 

Oakland. 
Architect — None.  $3000 

WAREHOUSES 

(1266)  W  ALAMEDA  AVE  &  TWEN- 
ty-ninth  Ave.,  Oakland.  2  1-story 
warehouses. 

Owner — East    Bay   Material   Co. 
Architect — None. 

Contractor— A.  E.  Ortcn,  5748  B  14th 
St.,    Oakland.  $3000    each 

DWELLING 

(1267)  W  NORTON  AVE.  700  N  Wis- 
consin, Oakland.  1-story  4-room 
dwelling   and   garage. 

Owner — J.    P.   Smith,    4121    Norton    Ave., 

Oakland.  ,o,n« 

Architect — None.  $J100 


(1268)  3300  MAPLE  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — F.  S.  Taylor,  1622  Harrison  St., 
Oakland. 

Architect — None.  $3700 


ALTERATIONS 

(1269)  3447  HOLLIS  ST.,  Oakland.  Al- 
terations. 

Owner — Mrs.  Lund,  2417  24th  St.,  Oak- 
land. 

Architect — None. 

Contractor — AV.  E.  Brown,  500  Vinson 
Ave.,  Alameda.  $2000 


STOR  K* 

(1270)  N.  40TH  ST.,  45  E.  OPAL,  Oak- 
land.    1-story  store. 

Owner— Fred  J.  Westlund,  354  Hobart 
St.,  Oakland. 

Architect — None.  $2000 


DWELLINGS. 

(1271)      LOTS  61,   236   AND   401  MERRI- 

wo:d,    Oakland.      Three    1-story    3- 

room  dwellings. 
Ownpr — Realty       Syndicate      Co.,       1440 

Broadway,   Oakland. 
Architect — None.  $3000 


DWELLING. 

(1272)      S.    CROFTON,    100   E.    WALKER 

Ave..      Oakland.        2-story      5-room 

dwelling. 
Owner— Carl   Merritt. 
Architect — None.  $6000 


(1273)  S.  W.  COR.  92XD  AND  OLIVE, 
Oaliland.      1-story   5-room  dwelling. 

Owner — S.  G.  Johnson,  4652  Dolores 
Ave.,    0.^kland. 

Architect— None.  $3000 


DWELLING. 

(1274)       S.     OLIVE     ST.,     80     W.     92ND 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — S.     G.     Johnson,     4652     Dolores 

Ave.,   Oakland. 
Architect — None.  $2800 


(1275)      N.    E.    12TH    ST.,    150    E.    19TH 

Ave.,    Oakland.      1-story    brick    and 

concrete    garage. 
Owner- J.    H.    Frese,    1000    E.    12th    St., 

Oakland. 
Architect — None. 
Contractor — J.    B.    Peterson,    4121    Agua 

Vista   Ave.,   Oakland.  $7000 


ALTERATIONS. 

(1276)        4145     BROADWAY,     Oalkland. 
Alterations. 

Owner — W.    R.    Zumwalt,     4145    Broad- 
way,  Oakland. 

Arch  itect — None. 

Contractoi — Hansen,  Robertson  &  Zum- 
walt,   4145    Broadway,    Oakland. 

$3000 


DWELLING. 

il277)  W.  FERNWAY.  400  S.  THORN 
Rd.,  Oakland.  1-story  4-room 
dwelling. 

Owner — C.  R.  Gilbert,  3S4  11th  St.,  Oak- 
land. 

Architect — None.  $2000 


DWELLING. 

(1278)      W.    BOULES   PL. 

nyhill     Rd.,     Oakland. 

roc^m   dwelling. 
Owner— F.     S.     Baird,     1033 

Ave.,   Oakland. 
Architect — None. 
Contractor — L.  M.  Baird,  1031  Bay  View 

Ave.,    Oakland.  $5900 


150    S.    SUN- 
2-story     6- 

Bay     View 


DWELLINGS. 

(1279)  7415,  7427  AND  7433  ARTHUR 
St.,  Oakland.  TWree  l-a(tory  5- 
room  dwellings  and  1-story  gar- 
ages. 

Owner — G.  W.  Wilkinson  &  Co.,  2127 
73rd   Ave.,    Oakland. 

Architect — None.  $9450 


DWELLING. 

(1280)  N.  EL  CAMILLE,  245  W.  55TH 
Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner — J.  G.  Alexander,  1431  46th 
Ave.,   Oakland. 

architect — N.   A.    Hikok. 

Contractor — Suburban  Realty  Co.,  Oak- 
land. $4000 


DWELLING. 

(12S1)  E.  INDIAN  WAY,  FOREST 
Park,  Oakland.  1-story  5-room 
dwelliing. 

Owner — D.  W.  Van  Horn,  6004  Monad- 
nock  Way,  Oakland. 

Architect — None.  $1500 


DWELLINGS. 

(1282)  S.  W.  HAVENSCOURT  AND 
Brann,  N.  W.  64th  Ave.  and  Laird, 
W.  64th  Ave.,  30  and  65  N.  Laird 
St.,  W.  Havenscourt  Blvd.,  30  and 
bo  S.  Brann,  Oakland.  Si.\  1-story 
4-room    dwellings. 

Owner — A.    E.    Waldman,    437    45th    St., 

OakJand. 
.Architect — None.  $12,000 

RESIDENCE 

(1283)  1515  JULIA  ST.,  Berkeley.  1- 
story    5-room    1-family    residence. 

Owner — E.   B.   Gray,   Berkeley. 
Aiciiitect — M.  P.  Rose,  Berkeley. 
Contractor — J.   J.    Rowe,    2522    Magnolia 
.St.,   Oakland.  i>3000 


ALTERATIONS 

(1284)      2712    DERBY    ST.,    Berkeley. 
Altei  aliens. 

Owner — Mason  McDuffie  Co.  2015  Shat- 
tuck   Ave.,   Berkeley. 

A I  chi  tect — None. 

(.  ontractor — Curtis    Wright,    2716    Tele- 
graph,  Berkeley.  $2000 


CLUB  ROOMS 

(1285)      ROSE  A  GRANT  ST.,  Berkeley. 

Llub  rooms. 
Owner — Berkeley    Board    of    Education. 
Aichitect — None.  $1500 


l.ESIDENCE 

(1286)  2144-48  CURTIS  ST.,  Berkeley 
1-story    10-room   2-family   residence 

Owner — H.   Palmgren,   Cotati,   Cal. 
.\icl)  itect — None. 

Lonti  actor — Milton  W.  Palmgren,  1239 
Channing  Way,  Berkeley.  $7000 

RESIDENCE 

(1287)  27  ALVARADO  RD.,  Berkeley. 
2-story  7-room  1-family  stucco 
residence. 

Owner  —   J.    R.    Graff,    3000    Claremont 

Ave.,  Berkeley. 
Architect — A.    W.    Smith,    American   Bk. 

Bldg.,  Oakland. 
Ccntractor- — C.     L.     Barham,     American 

Bank  Bldg.,   Oakland.  $9000 


DWELLINGS 

(12SS)      W    NINETY-SECOND    AVE.     30 

65    S   Olive    St.,    Oakland.    2    1-story 

5-room   dwellings. 
Owner — S.     G.     Johnson,     4652     Dolores 

Ave.,    Oaliland. 
Architect — None.  $3000    each 


DWELLING 

(12S9)      S  OLIVE  ST.   110  W   92nd  Ave., 

Oakland.    1-story    5-room    dwelling. 
Owner   —    S.    G.    Johnson,    4652    Dolores 

Ave.,  Oakland. 
Architect — None.  $2800 


DWELLING 

(1290)      S    HARMON    AVE.    203    E    55th 

Ave.,    Oakland.    1-story    6-rm    dwlg. 
Owner — E.    N.    Frazier,    3045    60th   Ave., 

Oakland. 
.Architect — None.  $3000 


DWELLING 

(1291)      5912   HERZOG   ST.,   Oakland.   1- 

story   5-room  dw^elling. 
Owner — Peter    Nelson,    1058    59th    Street 

Oakland. 
Architect — None.  $3500 


DWELLING 

(1292)      2206    FIFTY-SEVENTH      AVE- 

nue,  Oakland.  1-story  6-room  dwlg. 
Owner — C.   F.  Lodge,   2201   57th  Avenue, 

Oakland. 
Architect — None.  $4000 


DWELLING 

(1293)  2626  SIXTY-FIFTH  AVE..  Oak- 
land. 1-story  6-room  dwelling  and 
1-story  garage. 

Owner  —  C.  G.  Burns,  3057  Seminary 
Ave.,   Oakland. 

Architect — None.  $4150 


OARAGE 

(1294)  N  FOOTHILL  BLVD.  200  E 
64th  Ave.,  Oakland.  1-story  brick 
and  tile  garage. 

Owner — Wane   McGee. 

Architect — Geo.  O'Brien.  17  Bacon  Bldg 

Oakland.  .,^^ 

Ci  ntractor — W.    R.    Oakley,     1911    65th 

Ave.,  Oakland.  $6350 

ADDITION  „      .,,.^       ^   , 

(1295)  3329  M.A.YBELLE  AVE.,  Oak- 
land.   Addition. 

Owner — E.    Brown,   3329   Maybelle  Ave., 

Oakland. 
Architect — None. 
Contractor  —  J.   P.    Ehrman,   1(44    69tn 

Ave.,  Oakland.  $2000 
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DWICl-LINGS 

(1296)      1066-70-74     EIGHTIETH     AVE., 

Oakland.    3    1-stoiy    4-rni    dwellings 
Uwrifi  — Lalif.    Mission    Uealty   Co.,    1411 

>lign    St.,    Oakland. 
Architect — .None. 
Contractor— A.     W.     Potter,     1411     High 

St.,    Oakland.  $3000   each 


UWELI.INO 

(1297)      N   GEOHGIA   ST.   200   W  Laurel 

Ave.,    Oakland.    1-story    8-room    2- 

faiiiily    dwelling-. 
Owner — John    and    Cora    Paine    McKay, 

3055  Hopkins  St.,  Oakland. 
Architect— None.  56000 


DWELLING 

(1298)  3144  3150  BERLIN  WAY,  Oak- 
land.  2   1 -story  5-room  dwellings. 

Owner — Denton    Bros. 

Architect — None. 

Contractor — H.  L.  Hayden,  3127  Bever- 
ly Ave.,  Oakland.  $3000  each 


h  WELLING 

I  i:::i:»)      SK      rOR.        SEVENTY-NINTH 

.\ve.  and   Holly  St.,   Oakland.   1-sto. 

5-rcom   dwelling. 
(iwner — August  Roseberg  1712  48th  Ave 

(Jakland. 
.\nhitect — None.  $3200 


mVELLIiMG 

(13U0)  1025  BROADWAY,  Alameda.  1- 
story  6-room  dwelling  (stucco  fin- 
ish). 

Owner— Max  Hollsted  &  Co.,  1901  Web- 
ster St.,   Alameda. 

Designer  &  C  ;ntractor — J.  J.  Groden, 
1028    San    Antonio    Ave.,    Alameda 

$3800 


DWELLING 

(1301)  2834  SANTA  CLARA  AVENUE, 
Alameda.  1-story  6-rooni  dwelling 
(cement    plaste'r   finish). 

Owner — Lindquist  &  Horner  787  Brook- 
dale   Ave.,   Oakland. 

Designer  and  Contractor — Emil  Lin- 
ciuist,  787  Brookdale  Ave.,  Oakland. 

$5900 

D\VELLING 

(1302)  1701  CAMBRIDGE  DRIVE,  Ala- 
meda. 1-story  6-room  dwelling 
(stucco  finish). 

Owner — Albert  Stagnaro,  1344  Park  St., 

Alameda. 
Architect — None. 
Contractor — A.    E.    Orton,     5748    E-14th 

St.,    Oakland.  $7000 


DWELLING 

(1303)  2821  BUENA  VISTA  AVE.,  Ala- 
meda, l^^i-story  5-room  dwelling 
(cement   plaster   finish). 

Owner — J.  D.  Potts,  2064  Alameda  Ave 
Alameda. 

Architect — J.  V.  Matteson,  1120  Web- 
ster  St.,   Oakland. 

Contractor — Leu'  F.  Kochendorfer,  2204 
Lincoln    Ave.,    Alameda.  $6000 

DWELLING 

(1304)  3004  BAYO  VISTA  AVE.,  Ala- 
meda. 2-story  9-room  dwelling 
(cement   plaster   finish). 

Owner — Edgar    Cohen,     1604    Versailles 

Ave.,   Alameda. 
Architect — Edwin   J.   Symmes,   1st  Natl. 

Bank,   S.   F. 
Contractor    —    Fernside    Builders,    1401 

Park    St.,    Alameda.  $10,500 


APARTMENTS 

(1305  1432  GRANT  ST.,  Berkeley.  2- 
story  9-room  3-family  apartments 
(plaster) 

Owner — C.  Clark,  Oakland. 

Architect — None. 

contractor — Murphy,  Hamilton,  611  Co- 
lusa   Ave.,    Berkeley.  $6500 


RESIDENCE 

(1306)      loos    JULIA    ST.,    Berkeley.    1- 
story    5-room    1-family    residence. 
Owner— E.    V.    Carstens,    1518    Julia    St., 

Berkely. 
-Architect — None.  $3000 


F.\CTORY 

(1307)      1604     FOURTH     ST.,     Berkeley. 

Factory. 
Owner   —    W.    H.    Marston    &    Co.,    1500 

Arch    St.,    Berkeley. 
Architect — Larsen,     Ellison    &    Russell, 

447    Suiter   St.,   San    Francisco. 
Contractor — Gutleben     Bros.,     615    Mills 

Bldg.,    San    Francisco.  $22,476 


DWELLINGS. 

(1308)      S.   DEERING  ST.,   343   AND   347 

E.    Peralta,    Oakland.      2    1-story    4- 

room  dwellings. 
Owner — G.    W.    Ehrenpfrt,   454    Crescent 

St.,   Oakland. 
Architect — None.  $5000 


1>  WELLING. 

(1309)  E.  73RD  AVE..  500  N.  E.  14TII 
St.,  Oakland.  1-story  4-room  dwel- 
ling. 

Owner — A.  H.  Hohmann,  1608  73rd 
Ave.,   Oakland. 

Architect — None.  $2000 


STATION. 

(1310)      GORE,    STANFORD   AND  ADF- 

line     St.,     Oakland.        1-story     steel 

service  station. 
Owner   —   A.    J.    Granberg,    1550    Marin 

Ave.,    Oakland. 
.Architect — None. 
Contj  actor — Michel  <&   Pfeffer,  lOlh  and 

Harrison   Sts.,   S.   F.  $1800 


DWELLING. 

(l.ill)         .N.       E.      COR.       ATHOL      AND 

Cleveland   Aves.,   Oakland.      2-story 

8-room   dwelling. 
Owner — •!'.    T.    Chick,    3r(l    Ave.    and    E. 

:2th,    Oakland. 
A  rchitect — None. 
Contractor — O.    Hagen,    447    Athol    Ave., 

Oakland.  $6500 


DWELLING. 

(1312)       W.    RUBY'    ST.,    125    N.    MOSS 

Ave.,    Oakland,      l-story    4-room    2- 

family    dwelling. 
Owner — Fred  S.  Schmits,  430  Moss  Ave., 

Oakland. 
Architect — None. 
ContrapitoT — J.     Lehmann,     959     Apgar 

St.,    Oakland.  $3500 


DWELLING. 

(1313)  N.  39TH  ST.,  100  E.  MARKET, 
Oakland.  1-story  5-room  dwelling 
and  garage. 

Owner — 'J'cmy    Rarante. 

Architect — None. 

Contractor — R.  C.  McBride,  Jr.,  3669 
Telegraph    Ave.,    Oakland.  $4300 


DWELLING. 

(1314)      W.    FERN    ST.,    100    S.    BROOK- 

dale,       Oakland.         1-story      5-room 

dwelling   and   garage. 
Owner — G.   C.   Brown,  2059   Webster  St., 

Oakland. 
Arcliitect — None. 
Contractor — Frank  Critchett,  139  Grand 

Ave.,  Oakland.  $4250 


TOWER. 

(1315)  23RD    AND    RAILROAD    AVE., 
Oakland.      Tower. 

Owner — California   Cotton   Mills. 
Architect — None.  $1000 

ADDITION. 

(1316)  2675    PARKER   AVE.,    Oakland. 
Alterations    and    Addition. 

Owner — H.    E.    Hitchcock,    2675    Parker 

Ave.,   Oakland. 
Architect — None. 
Conti  actor — D.  T.  Owen,  1718  50th  Ave., 

Oakland.  $1750 

ADDITION. 

(1317)  FOOT  OF  19TH  AVE.,  Oakland. 
.Addition. 

Owner — Atlas   Imperial    Engine   Co. 
Architect — None. 

Contractor — II.  J.  Christensen,  505  17th 
St.,    Oakland.  $2000 


DWELLING. 

(1318)      W.  G5TH  AVE.,  400   N.  AVENAL 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — 11.    K.    Browning,    5536    E.    16th 

St.,  Oakland. 
Architect — None. 
Contractor — T.   K.  Stanley.  Pacific  Ave., 

Alameda  $3500 


P.ESIDENCE 

(1319)  2124  CALIFORNIA  ST.,  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Owner — M.  Euchrosina,  2122  California 
St.,    Berkeley. 

Designer  &  Contractor — F.  Brlstchgi. 
2330  Valley  St.,  Berkeley.  $2500 


RESIDENCE 

(1320)      1229    CARLTON    ST.,    Berkeley. 
1-story    5-room    1-family    residence 
Owner — J.  Molica,  El  Cerrlto. 


Designer    &     Contractor — James    Flitt- 
ner,    1700    35th    Ave.,    Oakland. 

$4300 
NOTE — Recorded     contract     reported 
Maich  22,   1926,  No.   551. 


RESIDENCE 

(1321)  2337  CALIFORNIA  ST.,  Berke- 
ley. 1-story  4-room  1-family  resi- 
dence. 

Owner  —  Marcus  II.  Peel,  10  Oakvale 
Ave.,   Berkeley. 

Architect — None.  $1800 

APARTME.NTS 

11322)  1559-61-63-65  ARCH  ST.,  Ber- 
keley. 2-story  16-room  4-family 
apartments     (stucco),    and    garage. 

Owner — C.  H.  Williams,  1531  Walnut 
St.,    Berkeley. 

.A  rchitect — None. 

Contractor — Heath  A  Wendt,  2116  All- 
ston    Way,    Berkeley.  $11,000 

DWELLING. 

'I?,23)  S.  E.  COR.  62ND  AND  HAR- 
mon  Aves..  Oakland.  1-story  5- 
ro  :m   dwelling. 

Owner — Manuel  Dios,  62nd  and  Har- 
mon, Oakland. 

.X  rchitect — None. 

Contractor — Allan  Rae,  647  Lewis  Ave, 
San    Leandro.  $2700 

DWELLING. 

(1324)  W.  HERMOSA,  70  N.  HUB- 
bard  Road,  Oakland.  2-story  7- 
room   dwelling. 

Owner — Margaret      E.      Hubbert,      Coit 

Hotel,  Oakland. 
-Architect — None. 
Contractor — C.  A.  Tornell,   339   15th  St 

Oakland.  $5000 

DAVELLING.  ' 

(1325)  N.  HUBBARD  ROAD,  180  E 
Edith  St.,  Oakland.  1-story  6-room 
dwelling   and   garage. 

Owner  —  Margaret  Hubbert,  Coit  Ho- 
tel.  Oakland. 

.^  rchitect — None. 

Contractor— C.   A.   Tornell,   339   15th   St 
Oakland.  $5oo() 

(1326)  E.  103RD  AVE.,  200  S.  ROYAL 
Ann,  Oakland.  1-story  4-room 
dwelling. 

Owner— L.  P.  Prentice,  1748  103rd  Ave. 

Oakland. 
Architect— None.  $1250 


(1327)  W.  GILBERT  ST.,  250  N 
Ridgcway,  'Oakland.  2-story  12- 
rconi  2-family  dwelling. 

Owner — A.     Parsons,     4267     Gilbert     St 

Oakland. 
-A  rch  i  tect — None 
Contractor — Carl     Schmidt.     1614     Ward 

St.,    Berkeley,    Oakland.  $8000 

DAVELLINGS. 

(1328)  S.  W.  con.  CARMEL  AND 
Phodi  and  AV.  Rhoda  40  S.  Carmel, 
Oakland.  Two  1 -story  6-room 
dwellings. 

Owner— A.    J.    Henes,    1921    E.    14th    St 

Oakland. 
-Architect— A.    H-    Monez.    4036    Everett 

Ave,    Oakland.  $6000 

(1329)  S.  E.  COR.  BROADWAY  AND 
Broadway  Terrace,  Oakland.  1- 
story   steel   service   station 

Owner— Standard      Oil      Co.,      Tapscott 

nide..    Oakland. 
Architect — None.  $2000 

DAA'ELLING. 

(1330)  934  LONGRIDGE  ROAD.  Oak- 
land 2-story  8-room  dwelling  and 
1-story   garage. 

Owner — AV.  Larmer. 
Architect — None. 

Contractor— C.  AV.  Short,  574  Rosal 
Ave.,    Oakland.  $9300 

DAVELLI.NG. 

(1331)  E.  MAPLE  AVE.,  160  N.  BER- 
Iin  AA'ay.  Oakland,  l-story  5-room 
dwelling. 

Owner— Ehner  AV.  Isaken,  3850  Pat- 
terson  St..   Oakland. 

.Architect — None. 

Contractor — Isaksen  Bros  ,  3850  Patter- 
son  Ave.,   Oakland.  $3000 


DAA'ELLTNG. 

(1332)      E.    72ND   AA'E.,   345    N.   E.    14TH 

St.,     Oakland.       Is-tory     S-room     2- 

faniily    dwelling    and    l-story    ga,r- 

age. 
Owner — Hagen  &  Baker,  1706  36th  Ave., 

Oakland. 
Architect — None.  $6400. 
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DWELLINGS. 

(1333)  3329  3335  ARKANSAS  ST.,  Oak- 
land. Two  1-story  5-room  dwel- 
lings. 

Owner — W.  Schneck,   3344  Florida  St.. 
Oakland. 
Arcliitect — None.  $6000 

FLATS. 

(1334)  E.  COLBY  ST.,  135  S.  ALCA- 
traz  Ave.,  Oakland.  1-story  8-room 
flats. 

Owner— May    C.    Ward,    5410    Telegraph 

Ave..   Oakland. 
Architect — None.  „  „„    ~ 

Contractor — .John  W.  Wishart,  o86  62nd 

St.,    Oakland  $6850 


ADDITION.  ^    , 

(1335)      7322  GREENLEY  DRIVE,   Oak- 
land.     Addition. 
Owner — Eric  Sword. 
Architect — None.  $10,000 


APARTMENTS. 

(1336)       2232    I\^'    DRIVE.,    3-story    58- 

room  apartments. 
Owner — A.  and  P.  Kroll,  3327  23rd  Ave., 

Oakland. 
.Architect — None.  $65,000 


APARTMENTS.  „ 

(1337)  S.  38TH  ST.,  285  E.  MARKET, 
Oakland.  2-story  24-room  apart- 
ments. 

Owner — Reasley  &  Walker,  1636  Frank- 
lin  St.,   Oakland. 

Architect — None. 

Contractor — California  Builders  Co., 
1636   Franklin   St..   Oakland.   $30,000 


DWELLING.  „„„     „ 

(1338)  W.  ALLSTON  AVE.,  300  S. 
Ocean  View  Drive,  Oakland.  2- 
story  12-room  dwelling. 

Owner— ^V.  A.  Genesy,  Harwood  Ave., 
Oakland.  ^       _. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er Bldg.,   Oakland. 

Contractor— H.  L.  Paige,  o844  College 
Ave.,   Oakland.  $17,000 


DWELLING.  _„ 

(1339)  N.  W.  COR.  HARBOARD  DR. 
and  Lane  Court.  Oakland,  l^^ -story 
8-room    dwelling.  .         .    ^ 

Owner — F.     H.      Hubbee,      Grafic     Arts 

Bldg:.,  Oakland. 
Architect — one. 

ContracUor— E.     A.     Amloff,     748     Mat- 
thews Rd..  Oakland.  ^1*'0„V 
Note — Contract     reported    March     23, 
1926.     No.   553. 

PESIDEN'CE 

(1340)  211  PALM  AVE.,  Pied-.nont.  1- 
story  6-r2om  frame  residence  and 
garage. 

Owner — B.    S.    Hanson,    672    Santa    Ray 

Ave..  Oakland.  ~.~nn 

Architect — None.  ?4oOO 

RESIDENCE  „     ^.    ^ 

(1341)  329  RAMONA  AVENHJE,  Pied- 
mont. 1-story  6-room  frame  resi- 
dence and  garage. 

Owner — R.  J.  Pavert,  Merc.  Bank  Bldg., 

Berkeley. 
.Architect — None.  $7000 

RESIDENCE  „     _.    , 

(1342)  109  RONaD.-V  avenue.  Pied- 
mont. 1-story  5-rcom  frame  resi- 
dence and  garage. 

Owner — .1.    T.   Thornton,   3928   Clark   St., 

Oakland. 
Architpct — Hutchinson    and    Mills,    1214 

Webster  St.,   Oakland. 
Contractor — :\Iartin    Allan,    3526    Ardiey 

Street,   Oakland.  $5000 


RESIDENCE  ^  ,,^..x,^ 

(1343)  1224  ASHMOUNT  AVENUE. 
Piedmont.  1-story  8-room  frame 
residence  and  garage. 

Own^T    —    Sidney    Watson,    Alexandria 

Apartments,  Oakland. 
.Architect — None. 
Contractor— F.    C.    Stclte,    3455    Laguna 

St.,  Oakland.  $14,900 

ALTERATIONS  .       „.    . 

(1344)  280  MOUNTAIN  AVE,  Piedmont 

Altorn  tinns. 

Owner — H.  W.  Sherwood,  280  Mountain 

Ave.,   Piedmont. 
Architect — Sidney   B.   &   Noble  Newsom, 

Nevada   Bank   Bldg..   San   Francisco 
Contractor   —    B.    H.    Schmidts.    2237    E 

19th  St.,  Oakland.  $9032 


RESIDENCE 

(1345)  1410  PARKER  ST.,   Berkeley. 
1-storj'    6-ro:m    1-family    residence. 

Owner    —    Roy    Kimball,    1438    Kimball 

Bldg.,    Berkeley. 
Designer    &    Contractor — Garfield    Nine, 

4077  Allendale  Ave.,  Oakland.  $3500 

RESIDENCE 

(1346)  1896   HARMON   ST.,  Berkeley, 
l-story    5-room    1-family   residence. 

Owner — Claude   Peterson,    1883   Harmon 
St.,   Berkeley.  $2500 


DAVELLING. 

(1347)      S    E    COR    TRASK   AND    BEST 

.Aves.,     Oakland.       1-story     8-^room 

2-family  dwelling. 
Owner — A.    J    .Flagg,    2501    Best    Ave., 

Oakland. 
Architect— None.  $6750 


WAREHOUSE. 

C134S)      E    HIGH    ST.,    217    S   REDDING 

St.,    Oakland.      1-story    warehouse. 
Owner — R.   A.   MacDonald. 
.Architect — None. 
Contractor — J.    A.    McCord,    3458    Davis 

St.,    Oakland.  $1800 

DWELLING. 

(1349)        N     BROMLEY      AVE.,      225      E 

Seminary    Ave.,    Oakland.       1-story 

3-room  dwelling. 
Owner — W.  W.  Heltman,  1741  68th  Ave., 

Oakland. 
-Architect- None.  $1600 


STATION. 

(1350)       S    W    COR    LAKESHORE    AND 

Excelsior    Aves,.    Oakland.      1-story 

steel  service  station. 
Owner — Standard      Oil      Co.,      19th      and 

Broadway,   Oakland. 
Architect — None.  $3000 


DWELLING. 

(1351)       N    E    COR    EDITH   AND    HILL- 

view    Lane,     Oakland.       1-story     6- 

rcom   dwelling. 
Owner — Margaret   Hubbert,    Coit    Hotel, 

Oakland. 
Architect — None.  $5500 


STORE. 

(1352)  N  W  COR  LYDIA  AND  Brush 
Sts.,   Oakland.      1-story   brick   store. 

Owner — H.  W.  Haler,  382  17th  St.,  Oak- 
land. 
.Architect — None.  $1200 

.ADDITION. 

(1353)  442  SIMSON  AVE.,  Oakland. 
Addition. 

Owner — P.  Rinehart,  442  Simson  Ave., 
Oakland. 

.Architect — None. 

Contractor — R.  E.  Yoemans,  4215  Hop- 
kins   St.,    Oakland.  $1500 

.ALTERATIONS. 

(1354)  493  36TH  ST.,  Oakland.  Al- 
terations. 

Owner— Chas.    Helstrom,    493    36th    St., 

Oakland. 
Architect — None.  $2000 


DWELLINGS. 

(1355)  LOTS  146  240  440  449  456  Mel- 
rose Highlands,  Oakland.  Five  1- 
story  3-room  dwellings. 

Owner — C.  P.  Murdock,  1440  Broadway, 
Oakland. 

Architect — None.  $5000 


DWELLING. 

(1356)  E  PATTERSON  AVE.,  30  S 
Wisconsin  St.,  Oakland.  1-story 
5-room  dwelling  and  1-story  gar- 
age. 

Owner. — Laura  .Tohnson,  3512  Hopkins 
St.,   Oakland. 

.Architect — Ncne.  $2085 


DWELLING. 

(1357)  N  W  COR  21ST  AVE  AND  E 
26th  St.,  Oakland.  1-story  6-room 
dwelling. 

Owner— C.    L.    Taylor,    5101    E.    17th    St., 

Oakland. 
Architect — None.  $3500 

DWELLING. 

(1358)  W  HAENSCOURT  BLVD.,  35 
N  Flora  St.,  Oakland.  1-story  5- 
room   dwelling  and   1-story   garage. 

Owner — A.    .1.     Rogers,    4129    Penniman 

Ave..    Oakland. 
Architect — None. 
Contractor— Rogers  &   Rogers,   3901   Ft. 

Blvd.,  Oakland.  $4050 


DWELLING. 

(1359)  N  BUENA  VISTA,  20  E  HILL 
Koiad,  Oakland^  1-story  5-room 
dwelling   and    1-story   garage. 

Owner— M.  J.  Mulvihill,  Jr.,  518  53rd 
St.,  Oakland. 

Architect — None.  $3660 


DWELLING. 

(1360)  E  82ND  AVE.,  185  S  IRIS  ST., 
Oakland.  1-story  6-room  dwelling 
and   1-story   garage. 

Owner — G.  P.  Smith,  351  17th  St.,  Oak- 
land. 

Architect — None.  $3400 


DWELLINGS. 

(1361)  E  82ND  AVE..  150  S  IRIS  ST., 
N  Iris  St.,  35  E  82nd  Ave.,  Oakland. 
Two  1-story  5-room  dwellings  and 
1-story   garages. 

Owner— G.  P.  Smith,  351  17th  St.,  Oak- 
land. 

Architect — None.  $6400 


(1362)  N  W  COR  16TH  AND  CLAY 
Sts.,    Oakland.      Alterations. 

Owner — S.  H  .Wagner. 

.Architect — None. 

Contractor — F.  T.  Kennedy,  1051  7th 
St.,  Oakland.  $15,000 


APARTMENTS 

(1363)  S  W  (TOR  DERBY  AVE  AND 
E  15th  St.,  Oakland.  2-story  24- 
room   apartments. 

Owner—Carl  Peterson,  3309  Maybelle 
Ave.,   Oakland. 

Architect — None.  $15,000 


Wt 
17- 


APARTMENTS. 
(1364)       S    HILLGRIT     ORL.,     1,00 

Athol    .Ave..    Oakland.      2-story 

room   apartments. 
Owner — Arthur       Hyman,       4169       Park 

Blvd.,   Oakland. 
Architect — None. 
Contractor — Sommarstrom      Bros.,      386 

19th  St.,  Oakland.  $16,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

547 

Heister 

Beckett 

7500 

548 

Transbay 

Weber 

18466 

.t4!) 

Dawson 

Cederbore: 

34850 

550 

Meads 

Bardwell 

8000 

551 

Molica 

Plittner 

4600 

552 

West 

Pacific 

10434 

5.-,  3 

Hueffe 

Anloff 

13100 

554 

Blim 

Roth 

5610 

.t55 

Transbay 

Scott 

15933 

556 

Huebbe 

Anloff 

13100 

DWELLING. 

(547)     LOT  22  BLK  C  Montclair  Estate, 
Intersection       E      line      of      Harbor 
Drive  and  N  line  McAndrew  Drive, 
Oakland. 
General     cons1;ruction     6-room     cement 
plastered    exterior   frame    dwelling. 
Owner — E.   C.   Heister. 
Architect — A     T.    Beckett. 
Contfractor — Beckett     &     Wright,     2457 

Webster   St.,   Oakland. 
Filed  Mar.  18,  1926.  Dated  Mar.  18,  1926. 

When  ready  for  plaster $1875 

When    plastered     1875 

When    completed    1875 

Usual  35  days    1875 

TOTAL  COST,  $7500 
Bond,    sureties,    forfeit,    none:    limit, 
none;  plans  and  specifications  filed. 

WIRING. 
STORES. 
(.^)4S)      E  LINE   OF  TELEGRAPH  AVE., 

2o3.40    ft    S    Of   40th    St.,    Oakland. 
Electrical     work    stores    and     theatre 

building. 
Owner — Transbay   Theatres,  Inc. 
.Architect — -A.     .A.     Cantin,     544     Market 

St.,    San    Francisco. 
Contractor — Harry      L.      Weber,      Ocean 

Park,   California. 
B'ilcd  Mar.  18,  1926.  Dated  Mar.  12,  1926. 
First     of    each    month    of    value 

incorporated    75% 

Usual    35    days    Balance 

TOTAL   COST,    $18,466 

B:nd,    $18,466;    sureties.    Metropolitan 

Casualty    Ins.     Co.     of    N.     Y. ;     forfeit. 

none;     limit.     90     working    da/j'si    from 

date;    plans    and    specifications    filed. 

RESIDENCE. 

(549)  COR.  GLEN  ALPINE  RO.AD  and 
Sotelo   Ave..    Piedmont. 

General  construction  2-story  and  base- 
ment   frame    residence. 
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0\\nei--II.     "Warcl     Dawson     and     wife, 

I'iedmont. 
Arcliitfct — Albert     Farr,     68     Piosit     St., 

San    Francisco, 
('ontractor — Axel    CederborK.    1455    Ex- 
celsior  Ave.,   Oakland. 
Filed  Mar.  18,  1926.  Dated  Mar.  11,  1926. 
12th   and    27th    of   each    month   of 

value    incorporated    75% 

Usual   35   days    Balance 

TOTAL   COST,    $34,850 
Bond,   sureties,   none;   forfeit,  $15  per 
day;    limit,    none;    plans    and    specifica- 
tions filed. 


i;i:SIDENCE 

(5r,0)  LOT  21  BLK.  E,  MAP  LOWER 
Piedmont  Park,  (N  Wildwood  Ave. 
about  350  ft.  E  of  Windsor  Ave.), 
Piedmont.  General  construction  2- 
story  and  basement  residence  and 
garage. 
Owner— H.    W.    and    E.    M.    Meads,    595 

34th    St.,    Oakland. 
Architect — I'lans    furnished    by    owner. 
Contractor — Charles    E.    Bardwell,    Jr., 

522    Santa    Ray    Ave.,    Oakland. 
Piled  Mar.  19,  1926.  Dated  Mar.  9,   1926 

When    frame    is    up    |2000 

When    brown    coated    2000 

When    completed    2000 

Usual   35  days    2000 

TOTAL  COST,  $8000 
ISond,  sureties,  forfeit,  none.  Limit,  100 
working  days.  Plans  not  filed.  Spec- 
ifications   filed. 


DWELLING 

(.J,')!)  N  CARLTON  ST.,  bet.  Mathews 
and  Maple  Sts.,  being  Lot  16  Blk 
9,  The  Mathews  Tract,  Berkeley. 
All  work  for  five-room  plastered 
dwelling  and  garage. 
Owner — J.  R.  and  Mae  Molica,  220  Nor- 

vell   St.,   Berkeley. 
Plans   by   Contractor. 
Contractor    —    Jos.    Flittner,    1700    65lh 

Ave.,    Oakland 
Filed  Mar.  20,  '25.     Dated  Mar.  17,  '26. 

Frame   up    $1150 

Brown    coated    1150 

When    completed    1150 

Usual    35    days 1150 

TOTAL  COST,  $4600 
Bond,  none.  Limit,  90  working  days 
after  March  18,  1926.  Forfeit.  $1  per 
day.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


ELECTRIC  WORK. 

(552)      LOTS   3    4   14   15  BLK   A   Rooney 
Tract  (E  San  Pablo  Ave  bet  Bristol 
St    and   University),   Berkeley. 
Installation    of    electric    work    for    the- 
atre and  store  building. 
I    Owner — West    Berkeley    Theatres,    Inc. 
Architect — Mark      T.       Jorgensen,       321 

Bush    St.,    San    Francisco. 
Contractor — Pacific    Electric    Construc- 
tion    Co.,     1496     Mission     St.,     San 
Francisco. 
Filed  Mar.  22,  1926.  Dated  Mar.  17.  1926. 
7th    of    each    month    of    value    in 
corporated    less    previous    pay- 
ments     50% 

Usual    35    days    in    form    of    nots 

Balance 

TOTAL  COST,   $10,434 
Bond,   sureties,   none;   forfeit,   $50   per 
day;    limit,    without    delay;    plans    and 
specifications  filed. 


DWELLINO. 

(553)  LOT  4  BLK  E  Montclair  Es- 
tates (Cor.  Harbor  Drive  and  Lane 
Court),   Oakland. 

General  construction  2-story  frame 
dwelling,  plastered  exterior. 

Owner — E.  H.  Huebbe,  1537  Webster 
St.,   Oakland. 

Architect — George  T.  Williams,  216 
Dalziel    P.ldg.,   Oakland. 

Contractor— E.  A.  Anloff,  748  Mathews 
St.,   Oakland. 

Filed  Mar.  22,  1926.  Dated  Mar.  22,  1926. 

V\hen   1st  floor  joists  are  placed   .$2500 

When    roof  is   on    2500 

When    plastered    2500 

On    Completion    2500 

Usual   35  days    3100 

„       ^  TOTAL   COST   $13,100 

Bond,    sureties,     forfeit,    none;    limit. 

120  working  days  from  date;  plans  and 

specifications  filed. 


ADDITION 

(554)  1325  CLINTON  AVE.,  Alameda. 
General  construction  except  elec- 
tric fixtures  and  hardware  of  2- 
story   frame   addition    to    residence. 

Owner  —  Elsa  K.  Blinn,  1325  Clinton 
Ave.,  Alameda. 

Architect  —  Hamilton  Murdock,  Build- 
ers  Exchange,  Oakland. 


Contractor — Conrad    Roth,    Hayward. 
Filed  Mar.  24,  1926.  Dated  Mar.  22,  1926. 

When   frame   is  up    $1402.50 

When    plastered     1402.50 

When   completed    1402.56 

Usual   35   days    1402.50 

TOTAL  COST,  $5610 
Bond,  $2805.  Sureties,  U.  S.  Fif'.ellty  & 
Guaranty  Co.  Forfeit,  none.  Limit, 
100  working  days.  Plans  and  specifica- 
tions filed. 


HEATING,    ETC. 

(555)  E    LINE    TELEGRAPH    AVE. 

253.40    ft.    S    of    40th    St.,    Oakland. 

Heating    and    ventilating,    class    A 

theatre   and   store   bldg. 

Owner — Transbay    Theatres,    Inc. 

Architect  —  A.    A.    Cantin,    544    Market 

St.,    S.    F. 
Contractor — Scott    Company,     381     11th 

St.,   San   Francisco. 
Filed  Mar.  23,   1926.  Dated  Mar.  6,  1926. 
1st    of    each    month,    of  value    in- 
corporated,   less    previous    pay- 
ments         75% 

Usual    35    day.     Balance 

TOTAL  COST,  $15,933 
Bond,  $15,933.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  $10.00  per 
day.  Limit,  75  working  days  from 
date.      Plans   and    specifications    filed. 


ItESIDENCE 

(556)  LOT  4  BLK.  E,  ./lONTCLAIR 
Estates,  (NW  cor.  Harbord  Drive 
and  Lane  Court),  Oakland.  Gen- 
eral construction  2-story  frame 
residence,  plastered  exterior. 
Owner — Edwin  H.  Huebbe,  1537  Web- 
ster St.,  Oakland. 
Architect  —  George     T.     Williams,     216 

Dalziel    Bldg.,    Oakland. 
Contractor — E.   A.   Anloff,   748   Mathews 

St.,    Oakland. 
Filed  Mar.  21,  1926.  Dated  Mar.  22,  1926. 
When      1st      floor    joists    are 

placed      $2500 

When    roof   is   on    2500 

When    plastered    2500 

When    completed    2500 

Usual    35    days    3100 

TOTAL  COST,  $13,100 
Bond,  sureties,  forfeit,  none.  Limit,  120 
working  days  from  date.  Plans  and 
specifications  not  filed. 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepted 

Mar.  16,  1926 — LOT  10  Hopkins  23rd 
Ave.  Tract,  Oakland.  Joseph  H. 
Zelch  to  whom  it  may  concern.... 
Mar.    16.    1926 

Mar.  16,  1926— PTN  LOT  8  BLK  B 
revised  map  of  Oak  Tree  Farm 
Tract,     Alaxneda     Co.       Clesson     A. 

Rogers    to    Rogers   &    Rogers 

Mar.    16,    1926 

Mar.  16,  1926— S  W  COR  OF  ENCINAL 
Ave  and  Willow  St.,  Alameda. 
Margarita  Mendoza  James  and 
Margarita  Adeline  James  to  Ward 
Dugan    Mar.    8,    1926 

Mar.  17,  1926— S  W  COR  AUSEON 
Ave  and  Birch  St.,  Alameda  Co. 
H.  F.  Walker  to  Ralph  E.  Morris 
Mar.    10,    1926 

Mar.  17,  1926— LOT  41  BLK  3  Rock 
Ridge  Place,  Oakland.  W.  P.  and 
Emma  E.  Scott  to  Nick  Wierk.... 
Mar.     9,     1926 

Mar.  17.  1926 — S  W  COR  51ST  ST 
and  Shattuck  Ave.,  Oakland.  Philip 
Duval  to  whom  it  may  concern.. 
Mar.    17,    1926 

Ma'>r.  17,  1926—645  NEILSON  ST., 
Berkeley.  Constance  Grav  Dixon 
to  Henry  W.  Dixon Mar.  16,  1926 

Mar.  17,  1926 — LOT  16  AND  PTN 
lot  18  resubdivision  of  a  ptn  of 
Hollywood,  Oakland.  L.  H.  Tillyer 
to  whom  it  may  concern  Mar.  16,  1926 

Mar.  17,  1926— LOT  2  BLK  E  Map  of 
Eastni  nt.  Oakland.  Ernest  T. 
Minney  to  H.  T.  Caskey  Mar.  12,  1926 

Mar.  17.  1926— LOT  68  AND  PTN 
lot  67  map  of  Allendale  Park, 
Oakland.  C.  W.  Kramer  to  whom 
il    may    concern Mar.    16.    1926 

Mar.  18.  1926  — XO.  871  FIFTV-SIXTH 
St.,  Oakland.  J  E  Hemmings  to 
whom   it   niav   concern ..  Mar.   15,    1926 

Mar.  IS,  1920- NO.  869  FIFTY-SIXTH 
St.,  Oakland.  J  E  Hemmings  to 
whom   it   may   concern .  .Mar.   15,   1926 

Mar.  18,  1926— PTN  LOT  9,  Clare- 
mont  Terrace,  Oakland.  Wm  A 
Crane  to  whom  it  may  concern... 
March    18,    1926 


Mar.  18,  1926— NO.  3050  B\YO  VISTA 
St.,  Alameda.  Nils  L  3ergstrom 
to  Chas.   W   Lindquist.  .  .Mar.   17,  1926 

Mar.  18,  1926 — PTN  LOT  45.  Map 
Kingsland  Tract,  Oakland.  C  F 
Lodge  to  whom  it  may  concern.. 
Mar.     17,     1926 

Mar.  18.  1926— LOT  5  and  Ptn  Lot  4 
Blk  23,  Map  Estudillo  Tract,  San 
Leandro.  William  A  and  Cath- 
erine V  Keefe  to  George  R  Knox 
Mar.     16,    1926 

Mar.  18,  1926— NO.  S018  EASTMAN 
Ave.,  Oakland.  George  H  Drysdale 
to  whom  it  may  concern ..  Mar.  16    '26 

Mar.  18,  1926— NO.  3006  EASTMAN 
Ave.,  Oakland.  George  H  Drys- 
dale to  whom  it  may  concern... 
Mar.    ,16,     1926 

Mar.  18.  1926— NO.  3012  EASTMAN 
Ave.,  Oakland.  George  H  Drys- 
dale to  whom  it  may  concern... 
Mar.     16,     1926 

Mar.    18,    1926 LOT    129    Map    Unit 

No.  2,  Avenue  Terrace,  Oakland. 
C  T  itoan   to  Graham  &  Koan 

^, Mar.     17.    i926 

-Var.  IS,  1926— PTN  LOTS  23  24  East 
iruitvale  Tract,  Oakland.  E  F 
Grady    to    whom    it    may   concern.. 

Mar.'  iV,  ■iu26-PTN-  LOTS*\^f '"23^Easr® 
iMuitvale    Tract,    Oakland.      E     F 
Grady    to    whom    it    may    concern..' 

•  •••....,,,,,,,  il^  r        17        1 Q  9  fi 

^'V^ol^  1926— 1624A  AND  16246  AND 
lfa24C:  Broadway,  Alameda.  Lena 
and  F.  A.  Haidwick  to  Ward  Du- 
yan     Alar     17      I92fi 

-^lar.  19,  1926—1514  CEDAR  'ST  , 
Lerkeley.  J.  Hubbard  to  whom  it 
may    concern    Mar     17     iq9r 

Mar.    19,    1.26-581    KENW  YN 'I'oAD '^ 
^,^y?w",'*-      I-'">an    Dieves    to    C.    H 
McKibben   jlar.  13,  1926 

Mar.  19,  iy26— SAN  LORENZO.  San 
Lorenzo  School  District  of  Alame- 
da  Co.    to  M.   E.   Hopper  &  Son 

Mar.    12,    1926 

Mar.  19,  1926— N  SXOE  WEBSTER  ST 
at  the  Oakland  Estuary,  Oakland 
Associated  Oil  Co.  to  East  Bay 
Spraying    Co Mar     1^     iQ9fi 

Mar.    19,    1S26-LOT    10    BLK    2644.37" 
I-airmont  Park,  Albany.     V.  G    Jor- 
gensen   to    Anderson   &  Anderson.. 
Mar.    13,    1926 

Mar.  19,  1926— LOTS  112  113  114  BLK 
34  amended  map  of  Havenscourt, 
Oakland.  Joseph  A.  Santos  and 
Hygiiio  i?aria  to  whom  it  may 
concern    ^^^^j.    15    ^-^ 

""'Vn  ^f'.}^''%-^.'  ^'-^'^  SACRAMEN- 
to  St  Hi  tt  X  of  Cedar  St.,  Berke- 
ley       inomas    Malkia     to     Thomas 

J-ands  Adjacent  to  Town  of  En- 
ciual.  Alameda.  Homer  G  Bishop 
to     \oung     Construction     Co 

Mar.'i8;'i9V6-Xa"8ff9'^^>[^,^?2« 
teen  til     St       Oakland.         Frank       E 
1  oik    to    C    %V    GriiHth.  .Mar.    17     ly 

Mar.  18,  1926— NO.  1363  BATES  RD 
Oakland.      Wm    F    Silver    to    whom 

It    may    concern Mar.    13,    1926 

'^!-,i'*'  i^^C— ^O.  1261  94TH  AVE. 
Oakland.  Jefferson  Story  to  C  W 
Grittith ;Mar.     17,     1926 

Mar.  18,  1926— NO.  61  ALVARADQ 
Load,  Oakland.  Mrs.  Ralph  J 
Roesling    10    John    Marshall 

,, , March    18.    1926 

Mar.  18,  1926— NO.  3223  SIXTY-SEC- 
ond  Ave.,  Oakland.  Delia  Harris 
Ross    to    whom    it    may    concern... 

,••••• March    18,    1926 

Mar.  18.  1926— NO.  2138  BYRON  ST.. 
Berkeley.  Mrs.  Margaret  Hare  to 
J    E   Solomon Mar.    12.   1926 

Mar  19,  1926— S  E-TWENTY-EIGHTH 
St  300  E  22nd  Ave.,  Oakland.  P  M 
Nielsen   to  whom   it  may  concern.. 

,. :March     19.     1926 

Mar.  19,  1926— LOT  18  Wheeler  Tract 
Oakland.  C  W  Rubel  to  Palmgren 
&    Flolow Mar.    18,    1926 

Mar.  19.  1926— S  HOPKINS  150  W 
Laurel  Ave..  Oakland.  E  M  Harde 
to  whom  it  may  concern. Mar.  15    1926 

Mar.  19.  1926— PTN  LOT  7  BLK  B 
Revised  Map  Oak  Tree  Farm  Tract. 
Oakland.  Joseph  and  Marv  Flittner 
to    Jos    Flittner " 

Mar.  20.  1926— SW  ALIDA  314.57  'SE 
Lincoln  Ave..  Oakland.  J  A  Franske 
to  whom  it  may  concern   Mar    10    19''6 

Mar.  20.  1926— LOTS  3.  4.  5  AND  6 
Partition  Map  Mulroonev  vs  Glaze 
Oakland.  Fred  Finch  Orphanage 
to  Scott  Co Mar.   10,  1926 
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Mar  20,  1926— LOT  2  BLK  10,  Map 
Mathews  Tract,  Berkeley.  E  W  and 
J  V  Arnell  to  E  W  &  J  V  Arnell.. 

Mar.   16,   1926 

Mar." '20,"  1926 — NO.  6200-06-14  HAR- 
mon  Ave,  Oakland.  C  B  Deuble  to 
whom   it   may   concern .  .Mar.   19,    1926 

Mar  20,  1926— NO.  1733  SIXTY-NINTH 
Avenue  Place,  Oakland.  C  B 
Deuble  to  whom  it  may  concern... 

Mar.     19,    1926 

Mar."20,  1926— NO.  5960  CONTRA 
Costa  Road,  Oakland.  George  E 
de  Golia  to  S  J  Bertelsen  .Mar.  15,  '26 

Mar.  20,  1926— SE  FIFTEENTH  AND 
Market,  Oakland.  Allen  E  King 
and  Frank  T  Kennedy  to  whom  it 
may    concern Mar.    20,    1926 

Mar.  20,  1926— NW  LEROY  &  HIL- 
gard  Ave  ,  Berkeley.  Francis  Wil- 
son Kidd  to  A  Knowles.Mar.   12,   1926 

Mar.  20,  1926— NO.  2131  PARKER  ST. 
Berkelev.  Estate  Neola  Cronin  by 
Paul  Cronin,  Agent,  to  E  S  Ran- 
some  and  G  D  Stead Feb.   1,  1926 

Mar.  20,  1926— SIXTY-FIRST  AVE  & 
Camden  St.,  Oakland.  California 
Concordia  College  to  Jensen  & 
Pedersen Mar.     16,     1926 

Mar.  20,  1926 — LOT  6  BLK  18,  Map 
Warner  Tract,  Oakland.  Warren 
R  Shaut  to  whom  it  may  concern.. 
Mar.     19,     1926 

Mar.  20,  1926 — LOT  18  Map  Walker  & 
Bradhoff  Tract,  Oakland.  R  and 
Primrose  C  Perrott  to  whom  it 
may   concern Mar.    16,    1926 

Mar  20,  1926— NO.  3906  GROVE  ST., 
Berkeley.  Phillip  Bu(>kovich  to 
George   Nickerson   and   F   T  Malley 

March     15,     1926 

Mar.  20,  1926— PTN  LOTS  2  AND  3 
Blk  1,  Arlington  Heights,  Berkeley. 
Robert  Woodville  to  G  R  Heath 
and  G  H  Wendt Mar.   12,    1926 

Mar.  22.  1926—915  WARFIELD  AVE., 
Oakland.  O.  F.  Abdon  to  whom  it 
may    concern Mar.    22,    1926 

Mar.  22,  1926—2422  64TH  AVE.,  Oak- 
land. Donald  R.  Brophy  to  Haley 
T.   Bonham    Mar.    20.    1926 

Mar.  22,  1926 — 2426  64TH  AVE.,  Oak- 
land. Donald  R.  Brophy  to  Maley 
T.   Bonham    Mar.    20,    1926 

Mar.  22,  1926— LOT  4  BLK  2  2154 
subdivision  of  the  N  E  ptn  of  the 
Sather  Tract,  Oakland.  E.  L. 
Blackman  to  Marshall  &  Burks.. 
Mar.    20,    1926 

Mar.  22.  1926 — PTN  LOTS  14  15  BLK 
B  Oakland  Highlands,  Oakland. 
Martha  Holmes  to  Rhoades  and 
Meyer     Mar.    12,    1926 

Mar  22,  1926—1387  SCENIC  AVE., 
Berkeley.  Beatrice  B.  Hirschberg 
to  whom  it  may  concern.  Mar.  22,  1926 

Mar.  22,  1926 — LOT  7  BLK  12  Lake- 
shore  Oaks,  Oakland.  Dorothy  G. 
Hooper    to    whom    it    may    concern 

Mar.    20,    1926 

Mar  "22,  1926 — 833  ERIE  ST.,  Oakland. 
Harry  C.  Knight  to  Harry  C. 
Knight    Mar.    22,   1926 

Mar  22,  1926—4001  GREENWOOD 
Ave.,  Oakland.  Henry  E.  Tweed  to 
National  Builders  of  California.... 
Mar.    22,   1926 

Mar  22  1926 — LOT  17  BLK  8  Revised 
map  of  Rockridge  Park,  Oak  Town- 
ship Alice  C.  Wadsworth  to  Chas. 
H    McCullough    Mar.    20,    1926 

Mar.  23,  1926 — PTN  LOT  6  Map  of 
Claremont  Terrace.  Oakland.  El- 
rod-Oas  Home  Building  Co.  to  The 
Elrod  Construction  Co.    .Mar.  20,  1926 

Mar.  23.  1926— PTN  LOTS  6  AND  1 
Map  of  a  subdivision  of  a  ptn  of 
Piedmont  Heights,  Oakland.  Elrod- 
Oas  Home  Building  Co.  to  The  El- 
rod Construction  Co Mar.  20,  1926 

Mar.  23,  1926— PTX  LOTS  5,  6  BLK  F 
Map  of  Paradise  Park,  Oakland. 
Stanley    Shlegeris    to    O.   H.    Butzke 

Mar.    19,    1926 

Mar.  23,  1926— LOT  481  BLK  Z  Map 
of    Fernside,    Alameda.      Frank    W. 

Smith   to  Fernside  Builders 

Mar.    15,    1926 

Mai-  23,  1926—2109  LOS  ANGELES 
Ave.,    Berkeley.      Nellie    C.    and    W. 

E    Squires  to  E.  D.  Bramlage 

Mar.    22,    1926 

Mar."  23,  1926— 105TH  AVE  AND  SUN- 
nyside  St.,  Oakland.  Southern  Pa- 
cific  Co.    to    Hutchinson    Co 

Mar.    18,    1926 

Mar  "23  1926—917  CARMEL  AVE., 
Albany.  Martha  S.  Schiller  to  whom 
it    mav    concern Mar.    22,    1926 

Mar  23  "1926 — LOT  11  BLK  5  Map  of 
Eastlawn,  Oakland.  Vivia  D.  John- 
son  to   W.  D.   Curtis...    Mar.    15,    1926 

Mar.     23,     1926— LOT     25     Broadmoor 


Terrace,  Oakland.  Karl  Trippell 
to  whom  it  may  cancern.Mar.  22,  1926 

Mar.  23,  1926—2217  2219  SACRAMEN- 
to  St.,  Berkeley.  R.  Wolfe  to  R. 
Wolfe   Mar.  21,  1926 

Mar.  23,  1926— LOTS  47  48  BLK  3  Map 
Cragmont,  Berkeley.  L.  H.  Wil- 
liams to  L.  U.  Williams.  .Mar.  22,  1926 

Mar.  23,  1926 — 1955  64TH  AVE.,  Oak- 
land. W.  H.  Russell  to  whom  it 
may   concern    Mar.    22,    1926 

Mar.  23,1926 — LOT  15  Map  No.  1  of 
the  Garcia  Homestead  Subdivision, 
San  Leand.rj.  A.  C.  Ostrom  to 
whom   it   may   concern .  .Mar.    22,   1926 

Mar.  23,  1926—1054  ORDWAY  ST., 
Albany.  A.  C.  Kaiser  to  whom  it 
may    concern    Mar.    22,    1926 

Mar.  23,  1926— S  E  COR  55TH  AND 
Grove  Sts..  Oakland.  Clara  F.  C. 
Breuner  to  C.  R.  Squires. Mar.  12,  1926 

Mar.  23,  1926— LOTS  2.  3  BLK  5,  Re- 
vised map  of  the  Valley  Road 
Tract,  Berkeley.  Martin  Breuner 
and  P^osamont  Hornburg  to  whom 
it   may  concern    Mar.   22,   1926 

Mar.  23,  1926 — LOTS  28  29  BLK  F 
Map    cf    Orland    Heights,    Oakland. 

R.   O.   Phelps   to   R.   O.   Phelps 

Mar.    20,   "926 


LIENS  FILED 

,VI..4MED.\    COUNTY 


Recorded  Amoun' 

Mar.  IT,  1026— NO.  1390  E-THIRTY- 
first  St.,  Oakland.  Don  Grimes  vs 
Ruth  R  Fischer,  John  Doe  Fischer, 
H    G    Fischer    and    Charles    Garcia 

$20.85 

Mar  17.  i"920— N  SANTA  CLARA  AVE 
125  W  Ninth  St.  W  72xN  140,  Ala- 
meda. California  Mill  &  Cabinet 
Co  vs  Manuel  and  Maria  Senna 
and   S  Kellogg    $90.65 

Mar.  18,  1926— LOT  19  BLK  22,  Ivey 
Wood  Extension,  Oakland.  O  A 
Denzier  vs  T  and  Elizabeth 
Stringer     5^32 

Mar.  18,  1926— LOTS  74,  75,  76,  77 
Blk  5,  aiap  No.  4.  Regents  Park, 
Albany.  E.  P.  Penney  Co.,  Inc.,  vs. 
Th  )mas  F  L  Furlong  and  S  W 
Hathaway    $212.50 

Mar.  18,  1926 — LOT  111  Map  Central 
Tract,  Hayward.  E.  L.  Blackman 
Co  vs  Mrs  C  B  Van  Epps  and  C  B 
Van    Epps     $902.93 

Mar.  18,  1926— PTN  LOTS  6  AND  7 
Blk  H  Amended  iMap  of  Regents 
Park,  Berkeley.  E  P  Penney  Co, 
Inc.,  vs  S  W  and  Sarah  G  Hatha- 
way and  F.  Catalina  and  John  Doe 
Luppo      1124.17 

Mar.  18,  1925— BERKELEY.  E  P 
Penncv  Co.,  Inc.,  vs  S  W  and  Sarah 
G     Hathaway      $77.60 

Mar.  19,  1926—1322  BURB^i.NK  ST., 
Alameda.  Robert  Howden  &  Sons 
vs.  Eugenia  and  Lewis  Collorino 
and     G.     Angello     $42 

Mar.  19,  1926— LOTS  1  AND  2  BLK 
47  map  of  lands  adjacent  to  the 
town  of  Encinal,  Alameda.  Strom 
Electrical  Co.  vs.  A.  Mathebat,  A. 
J.  Homes  and  A.  J.  Homes  Realty 
Co.    $247.57 

Mar.  19,  1926— E  %  LOT  19  BLK  1 
map  No.  2  of  the  Blasdell  Tract, 
Oakland.  Zenith  ;Mill  and  Lumber 
C3.   vs.   Nora   and   J.    T.   Truex ..  $77.05 

Mar.  19.  1926— PTN  LOTS  6  AND  7 
Blk  H,  Amended  Map  Regents  Park 
Berkeley.  E  P  Tenny  Co.,  Inc  vs 
Thos  F  L  Furlong  and  S  W  Hath- 
away      $77.67 

Mar.  19,  1926— PTN  LOT  174,  Map 
Fourth  Avenue  Terrace  Extension, 
Oakland.  Builders  Hardware  Inc 
vs    J    A    Pilliod ....$139.39 

Mar.  22,  1926 — 948  EVALIN  AVE., 
Albany.  E.  P.  Tenney  Co.,  Inc.  vs. 
10.  W.  and  H.  Burgett  and  S.  S.  and 
Mildred    Doughty     $338.82 

Mar.  22,  1926—950  EVALIN  AVE., 
Albany.  E.  P.  Tinney  Co.  Inc.  vs. 
E.  W.  and  H.  Burpett  and  G.  H.  and 
H.    B.    Burdick    $85.80 

Mar.  22,  1926—518  MASONIC  AVE., 
Albany.  E.  P.  Tinney  Co.  Inc.  vs. 
E.  W.  and  H.  Burgett  and  G.  H.  and 
Falk,    Jr $237.94 

Mar.  22,  1926 — LOT  17  BLK  A  Fanny 
Davenport  Tract,  Oakland.  J.  S. 
Marshall  vs.  Ona  T.  and  R.  R.  New- 
ell      $238.59 

Mar  23,  1926— LOT  17  BLK.  G,  Map 
Claremont  Court,  Oakland.  Eureka 
Mill  and  Lumber  Co.  vs.  H.  E.  and 
May  Montgomery,  S.  R.  Coffee  and 
H.  A.   Childers    $188.95 


Mar.  23,  1926  —  1329  GLENFIELD 
Ave.,  Oakland.  J.  P.  Thomas  vs. 
James  A    Pilliod    .  ■ $189.00 

Mar.  23,  1926—1409  E-24TH  ST.,  Oak- 
land. J.  P.  Thomas  vs.  James  A. 
Pilliod    $68.00 

Mar.  23,  1926— LOT  174  MAP  Fourth 
Avenue  Terrace,  Oakland.  Hofven- 
dahl  Sheet  Metal  Works  vs.  J.  A. 
Pilliod    $73.95 


RELEASE   OF   LIENS 


AL.VMEDA     COLiVTV 

Recorded  Amount 


Mar.  17,  1926— LOT  29  BLK  2,  Map 
No.  4,  Regent's  Park,  Albany.  J 
A  Fazio  to  S  W  and  Slarah  G 
Hathaway      $149.20 

Mar.  16,  1926—1685  GRAND  AVE.. 
Piedmont.  Duner  Matheny  Sash 
and  Door  Co.   to  G.  Lydiksen    .$238.85 

Mar.  16,  1926—1687  GRAND  AVE., 
Piedmont.  Duner  Matheny  Sash 
&  Door  Co.  to  G.  Lydiksen $241.70 

Mar.  16,  1926— S.  LINE  E  14TH  ST.. 
80  ft.  E  82nd  Ave.,  Oakland.  Ed. 
Jenkins  to  J.  M.  Coovea  and  Will- 
iam   Webber    $105.05 

Mar.  19,  1926  —  LOTS  17  AND  18 
Blk.  A,  Map  Glenwood,  Oakland. 
H.  F.  Williams  to  H.  L.  Valleroy 
and    Bertha    Price    $161. 

Mar.  19,  1926— LOTS  17  AND  18  BLK. 
A,  Map  Glenwood,  Oakland.  J. 
Ruiz  to  H.  L.  Valleroy  and  Ber- 
tha Price    $76. 

Mar.  19,  1926— LOTS  17-18  BLK.  A, 
Map  Glenwood,  Oakland.  Duner- 
Matheny  Sash  and  Door  Co.  to  H. 
L.    .Valleroy    and    Bertha    Price. $135. 

Mar.  19,  1926— LOTS  17-18  BLK.  A, 
Map  Glenwood,  Oakland.  Jacob  B. 
Oehm  to  H.  L.  Valleroy  and  Ber- 
tha   Price    $89.30 

Mar.  19,  1926— SW  5  FT.  LOT  46  and 
NE  35  ft.  Lot  17,  Broadmoor  Ter- 
race, Oakland.  F  E.  Graw  Lumber 
Co     to    Karl    Trippell $134.40 

Mar.  19,  1926— SW  15  FT  LOT  47  and 
NE  25  ft.  Lot  48,  Broadmoor  Ter- 
race, Oakland.  F  E  Graw  Lumber 
Co    to    Karl  Trippell    $134.40 

Mar.  19,  1926— SW  35  FT.  LOT  45  and 
NE  5  ft.  Lot  46,  Broadmoor  Ter- 
race, Oakland.  F  E  Graw  Lumber 
Co    to    Karl    Trippell $134.40 

Mar.  19,  1926— PTN  LOT  46,  Broad- 
moor Terrace,  Oakland.  F  E  Graw 
Lumber  Co   to   Karl   Trippell    .$134.40 

Mar.  20,  1926— LOT  35  BLK  12,  Elec- 
tric Loop  Tract,  Oakland  Sunset 
Lumber   Co  to   Arthur  Stefani .  $524.48 

Mar.  19,  1926— PTN  LOTS  25  AND  26, 
Broadmoor  Terrace,  Oakland.  F  E 
Graw  Lumber  Co  to  Karl  Trippell 
$134.40 

Mar.  22,  1926 — S.  W.  TELEGRAPH 
Road  1477.36  ft  S  E  of  County  Road 
310  S  E  150.52  ft  X  S  W  289.40  ft., 
Eden  Township.  Leo  Palmtag  to 
Mary  and  Fred  J.   March    $58.90 

Mar.  23,  1926 — LOT  23  BLK.  D,  MAP 
Grand  Ave  Heights  by  the  Park, 
Oakland.  S.  W.  Jones  to  Dora  I. 
Wishart    $2231.10 

Mar.  23,  1926  —  PTN.  LOTS  48,  49, 
Map  Broadmoor  Terrace,  Oakland. 
Reynolds  &  Gay  to  Karl  Trippell 
$600. 

Mar.  22,  1926 — 1524  3RD  ST.,  ALA- 
meda.  Robert  Kay  to  W.  H.  Gor- 
don        $63.75 

Mar  22,  1926— LOT  51  AND  NW  15 
ft.  Lot  52,  corrected  map  of  Elec- 
tric Heights  Tract,  Oakland.  Gar- 
rett  Mill   &   Lumber   Co.    to  Arthur 

Zahl    $933.63 

♦ 

BUILDING  CONTRACTS 


SAN   MATEO    COUNTY 


APARTMENTS 

PART  LOTS  4  AND   5  BLK  1  Range  B 

Mezesville,       Redwood       City.       All 

work  for  two-story  apartments  and 

funeral  parlors. 
Owner — John    Lyang,    Redwood    City    . 
Architect — Roy    H.    Held,    636    Western 

Ave.,   Palo  Alto. 
Contractor — Daly  Bros.,  Inc. 
Filed  Mar.  16,  '26.     Dated  Mar.  11,  '26. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $16,596 
Bond.  $928.  Surety,  London  &  Lanca- 
shire Indemnity  Co.  Limit,  130  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications  filed. 
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RESIDENCE 

PART  LOT  2  BLK  B,  Pariso  Park,  San 
Mateo.      All    work      for      one-story 
frame  residence. 
Owner— E     F.    Philbrick    et   al. 
Plans  by  Contractor. 
Contractor — Roy  H.  Held,   636  Webseer 

Ave.,    Palo   Alto. 
Filed  Mar.  16,  '26.     Dated  Mar.  13,  '26. 

Roof    boarded    % 

Brown   coated    ^ 

Usual    35    days ^ 

TOTAL  COST,  14690 
Bond,  $2345.  Sureties,  Henry  A  Hoyt 
and  Earl  D.  Minton.  Limit,  75  working 
days.  Forfeit,  $5.  Plans  and  specifica- 
tions filed.  • 


MFG.  PLANT 

RIGHT    SIDE    OF    STATE    HIGHWAY 

South   of  Redwood  City.      All   work 

for    one-story    reinforced    concrete 

manufacturing   plant. 

Owntr — Silver  Lake  Poultry  Industries, 

Inc. 
Architect — None. 
Contractor — Evans  &  Co.,   187  Fremont 

St.,  San  Francisco. 
Filed  Mar.  18,  '26.     Dated  Mar    12,  '26. 

Progressive    payments    of $3500 

Usual     35     days 4250 

Rest    in    notes     

TOTAL  COST,  $35,850 
Bond,  none.  Limit,  120  working  days. 
Forfeit,   plans  and   specifications,   none. 

BUNGALOW 

LOTS  20  AND  21  BLK  22,  Union 
Park,  San  Mateo.  All  work  for  one 
story    and    basement    bungalow. 

Owner — Antonio    Vallerga. 

Architect — None. 

Contractor — Antonio    Pianca. 

Filed   Mar.    18,   '26.      Dated  Mar.    15,   '26. 

Roof    on     $1250 

Plastered     1250 

Usual    35    days Balance 

TOTAL   CAST,    $3750 

Bond,  $1875.     Sureties,  W.  Denning  and 

S.    I'ianca.      Limit,    120    working    days 

Forfeit,  none.     Plans  and  specifications 

filed. 


APARTMENT  HOUSE 

LOT      3       BLOCK       17       BURLINGAME 
Grove.   All   work   for   2-story   frame 
apartment   house. 
Owner — George    Semperopulos,    Burlin- 

game. 
Architect — None. 
Contractor — J.    Looman,    125    Park    St., 

Burlingame. 
Filed  March  12,  '26.  Dated  March  12,  '26 

Brown   coated    $2264 

Trimmed     2264 

Completed    and    accepted    2264 

Usual   35   days 2264 

TOTAL  COST,  $12,076 
Bond,  Sureties;  Forfeit,  none;  Limit, 
100  worlting  days;  Plans  and  specifi- 
cations filed. 


RESIDENCE 

LOT  7  BREWER  TRACT,  Hillsborough 

All   work    for   2-story    residence. 
Owner — Agnes  M.   Dyer. 
Architect — None. 
Contractor — Singfeld   &    Olund. 
Filed.  Mar.   9,   1926.  Dated  Mar.   6,   1926. 
Payments    not    given. 

TOTAL  COST,  $17,950 
Bond,  Sureties;  Forfeit,  none;  Limit, 
110  working  days;  Plans  and  specifica- 
tions   filed. 


DWELLING,  frame  and  stucco,  $3000; 
Lot  4  Blk  12  East  side  E  St.,  San 
Mateo;  owner,  Rochex  &  Rochex, 
229  2nd  Ave.,  San  Mateo;  contrac- 
tor, Francis  Rochex. 

EUN'GALOAV  and  garage,  $4000;  Lot 
16  South  B  St.,  San  Mateo;  owner, 
G.  Meisto.  132  North  F  St.,  San 
Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  R 
Elk  2  I'alm  Dr.,  Burlingame;  own- 
er, Th-s.  Price;  contractor,  W.  J. 
Price. 

BUNGALOW  and  garage,  $4000;  Lot  29 
lilk  1  Adeline,  Burlingame:  owner 
Geo.  W.  Brazeltine,  1324  Edgehill, 
r.urlingame. 

P.I'NG.JiLOW  and  garage,  $4000;  Lot  3 
I'.lk  11  California  Dr.,  Burlingame; 
owner.  W.  F.  Croop,  Homestead, 
San  Mateo. 

I'.rNG.VLOW  and  garage,  $5000;  Lot  28 
P>!k  60  Carlos,  Burlingame;  owner, 
'oliralter    Bldg.;    contractor,    W.    E. 

i  chuOt!!. 

iU'N  ;AL0\V  and  garage,  $5000;  Lot  29 
I'.lk.  60  Carlos,  Burlingame;  owner, 
'iibralter  Bldg.;  contractor,  W.  E. 
Schuetz. 


BUNGALOW  and  garage,  $6000;  Lot  16 
Blk  9  Carlois  Ave.,  Burlingame; 
'wner,  Charles  Hamm'ir,  1524 
Floribunda,  Burlingame;  contrac- 
tor, Charles  Hammer,  1524  Flori- 
bunda,   Burlingame. 

ALTERATIONS,  $7000;  1622  Chapin  Ave 
Ave.,  Burlingame;  owner,  W.  O. 
Calloway,  1622  Chapin,  Burlingame 
contractor,  E.  S.  Shaver,  1401  Car- 
melite,   Burlingame. 

ADDITION  to  apts.,  $2000;  Lot  3  Blk.  17 
Highway,  Burlingame;  owner,  Geo. 
Temperopulos. 

BUNGALOW  and  garage,  $4000;  Lot  5 
Blk  3  Villa  Ave.,  Burlingame;  own- 
er, I.  Sorensen,  1128  Lincoln,  Bur- 
lingame; contractor,  I.  Sorensen, 
1128    Lincoln,    Burlingame. 

BUNGALOW,  $4000;  Lots  18  19  Blk  2 
Neuchatel  Ave.,  Burlingame;  own- 
er, T.  A.  Gilmour,  715  Neuchatel, 
Burlingame;  contrac.tor,  HarkJIns 
Bros. 

BUNGALOW  and  garage,  $5000;  Lot  23 
Blk  11  Chula  Vista,  Burlingame; 
owner,  E.  J.  Hargraves,  1106  La- 
guna,    Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  9 
Blk  43  North  F  St.,  San  Mateo; 
owner,  Mir.  and  Mrs.  M.  Cologio- 
vanni;  contractor,  M.  Matabrek, 
9  27    5tli   Ave.,    San   Mateo. 

ELECTRIC  SIGN,  $1200;  3rd  Ave.  and 
Highway,  San  Mateo;  owner  Vision 
Realty  Co.,  215  De  Young  Bldg., 
San  Francisco;  contractor,  Vision 
Realty  Co.,  215  De  Young  Bldg., 
San     Francisco. 

BUNGALOW  and  garage,  $7000;  West 
51  ft.  Lot  197  Warren  Rd.,  San  Ma- 
teo; owner,  E.  C.  Green,  Milbrae; 
contractor,  Oscar  Cavanaugh,  432 
Occidental,    San    Mateo. 

nUNG,A,LOW  and  garage,  $5000;  Lot  5 
Blk  I  16th  Ave.,  San  Mateo;  owner, 
R.  Vcllenger,  429  Gough  St.,  San 
Francisco;  contractor,  James  B 
l?ixon.   151   North   D  St.,  San  Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  6 
Blk  I  16th  Ave.,  San  Mateo;  owner, 
A.  Lewdel,  San  Francisco;  contrac- 
tor, .lames  B.  Rixen,  154  North  D 
St.,   San  Mateo. 

BU.NGALOW  and  garage;  $3000;  Lot  15 
Blk  4  South  F,  San  Mateo;  owner, 
George  E.  Fisher,  326  3rd  Avenue, 
San  Mateo;  contractor,  George  E. 
I'^isher.   326   3rd  Ave.,   San  Mateo. 


COMPLE'^TON    NOTICES 


S.\IV    MATEO    COUNTY 


rjof-ord'^ii  A^rb,,ted 

Mar.  18,  1926— LOT  9  BLK  12,  West 
Redwood.  Hannah  Gittings  to 
whom   it  may   concern .  .Mar.    15,   1926 

Mar.  18,  1926— LOT  37,  Crocker  Est. 
C  W  Hopkins  to  whom  it  may  con- 
cern  Mar.    10,    1920 

Mar.  18,  1926— LOT  38  BLK  3,  Crocker 
Estate,  San  Mateo.  C  W  Hopkins 
to  whom  it  may  concern. Mar.  10,  1926 

]\Iar.  18,  1926— LOT  4  SUB.  LOT  1, 
Tract  3  Partition  Greer  Lands,  San 
Mateo.  Isobelle  Bishop  Dibble  to 
P    D    Jarvis Mar.    13,    1926 

Mar.  18,  1926— PART  LOTS  1,  2  &  3 
Blk  P,  San  Mateo.  Mission  St.  Land 
Co  to  Homestead  Realty  Co  (4  com- 
pletion   notices) Mar.    3,    1026 

Mar.  18,  1926 — LOT  37  BLK  4,  Vista 
Grand  No.  1.  Al  Schmid  to  whom 
it  may  concern Mar.   16.    1926 

Mar.  it,  1926— PORTION  LOT  17  HER- 
mosa  Tract.  Paul  Baldt  to  whom  it 
may   concern    Mar.  6.   1926 

Mar.  9,  1926— LOT  21  BLK  1  PARK- 
ridge  Sub  Menlo  Park.  John  R. 
Laurie  to  whom  it  may  concern.. 
Mar.     1.     1926 

Mar.  II,  l!>2fi— PART  LOTS  2  &  3  BLK 
1  I    Loniita    Park.    Emery   C    Ander- 

srn  to   wh   in  it  may  concern 

Mar.     1.     1926 

?."a  .  11.  1928— LOT  27  BLK  "I"  HAY- 
\>ard  Park.  Lillian  Surryhne  to 
wliom    it   may   cnnccrn .  .  .  M.ir.    1,    1926 

V:\".  12.  1926— LOT  19  BLK  27  LYON 
R'  Hoag'  Sub,  Burlingame.  Henry 
Ziemienczuk  to  whom  it  may  con- 
cern      Jan.    1,    1926 

Mar.  12.  192P — LOTS  53  &  .^4  BLK.  12 
San  Carlos.  ?:ila  F.  Salime  et  al 
to  whom  it  mav  concern  ..  Mar.  11.  "26 

Mar.  13,  1926— LOT  18  BLK  21  LYON 
,<i  Hoag  Sub,  Burlingame.  Karon 
M.  Evers  et  al  to  whom  it  may 
concern    Mar     4,    1926 

Mar.  13,  1926— LOT  21  BEVERLY 
Terrace  Easton  No.  2.  W.  H.  Corle- 


lyon    to    G.    W.    "Williams    Co 

Mar.   6,   1926 

Mar.  13,  1926— COM.  40  FT  S  FROM 
Santa  Cruz  Ave.  on  East  Side  State 
Highway  thence  42  Mercantile 
Trust  Co.   to  H.   C.  Lauer..Mar.   8,  '26 

-Mar.  ).',,  1926— LOT  14  BLK  8  BUR- 
linghome.  Justin  McNamara  to 
George    Hartheir Feb.    26,   '26 

Mar.  15,  1926— LOT  28  BLK.  40  EAS- 
ton.  J.  A.  McPhee  to  E  C.  Doyle 
March     13.     1926 

Mar.  15,  1926— LOT  3  BLK  A  FRB- 
mont  Ave.,  Menlo  Park.  Fannie  J. 
Kurtz  to  whom  it  may  concern.... 
Mar      13      1926 

Mar.  16,  1926— PAR-T  LOT  9  KATE 
Johnson  Estate  Sub.  Boyd  Brallen 
to  Henry  B.  Post   Mar.   15,   1926 

Mar.  17,  1926— PORTION  LOT  302 
San  Mateo  Park.  Chas.  H.  Russ  to 
J.   D.   Warren   et  al..Mar.   15,  1926 


LIENS  FILED 


SAN    MATEO    COUNTY 


Mar.  9,  1926— LOT  69  SUB  NO.  2 
Wellesley  Park.  Albert  R.  Ford  vs 
D.    C.   Lawson   et   al $65  50 

Mar  11,  192fi— PART  LOT  7  BLK  2 
Glerwood  Park  $210.84;  Lot  6  Blk 
2  Burlingame  Park  $439.94.  J.  E. 
Casey   et   al   vs   Masie   V.   Kast 

Mar.  11,  1926— LOT  2  BLK  58  DUM- 
barton  Oaks.  Joseph  P.  McAuliffe 
vs    Joseph     W.    McKnight $425 

RELEASE   OP   LIENS 

.SA>    MATEO    COUNTY 


Recorded  Amount 

Mar.  15,  1926 — BLK  4,  Menlo  Heights 
E  D  Swith  to  Dina  Hogevoll  et  al 
$788  77 

Mar.  16,  1926— LOT  23  BLk"  61]  East- 
on. Hoffman  &  Sullivan  to  B  B 
Gibson  et  al    $67  50 

Mar.  13.  1926— LOT  6  BLK  14  LYON 
&  Hoag  Sub,  Burlingame  Wisnom 
Lumber  Co.  to  Thomas  Wike  et  al 
$524.94 

Mar.  10,  1926— PORTION  LOTS  11  & 
12  Blk  13  Town  of  San  Mateo.  B. 
E.  Phillips  et  al  to  L.  Dioguardl  et 

,,al    •• $181.72 

Mar.  13,  1926— LOT  6  HART  SUBD 
Tilden  Lumber  &  Mill  Company  to 
Christine  M.   Hartwig  et  al 

Mar.  13,  1926— N  JACKSON  &  W 
21st  St.  N  137.50  ft.  X  W  90  ft.  San 
Jose,  Cal.  Tilden  Lumber  and  Mill 
Co.    to    Charlotte    Erickson 

Mar.  15,  1926— LOT  8  BLK  C  SOUTH- 
gate,  Palo  Alto.  Southern  Lumber 
Co.    to    Joseph    Stacy    Co 


BUILDING  CONTRACTS 

SATiTX   CLARA   COUNTY 


ALTERATIONS 

NO.    227    SOUTH    FIRST   ST.,    San   Jose. 

All    work    for    alterations    to    store 

front    and       installation       of       new 

windows    in    clothing   stores 

Owner — J.     S.     Williams,     44     N-Market 

St.,    S'an   Jose. 
Architect — Herinan  B.  Krause,  Bank  of 

San  Jose  Bldg.,  San  Jose. 
Contractor— H.     C.     Jorgenson,     63     W- 

Santa    Clara   St.,   San   Qose. 
Filed  Mar.  16,  '26.     Dated  Mar.  14    '26 

.As    work    progresses 75% 

Usual    35    days 25% 

„      ,     .„  TOTAL   COS'T,"    $5587 

Bond,  $2.93.  Sureties,  Richard  French 
and  Syl  Le  Deit.  Limit,  30  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


CHAPEL 

LOCATION     NOT     GIVEN.       All     work 
for  construction  of  chapel  adj.  pres- 
ent   school    building. 
Owner  —  The    Castilleja    School,    Palo 

Alto. 
Architect — Birge  M.   Clark,   310    Univer- 
sity Ave.,   Palo  Alto. 
Contractor — Wells    P.    Goodenough,    310 

University   Ave.,   Palo  Alto. 
Filed  Mar.    16.   '26.      Dated   Mar.    16.   '26 
Upon  the  1st  day  of  each  week  the 
contractor  shall  submit  a  statement 
showing   all    money   expended   upon 
materials    and    labor      during      the 
previous   week,    plus   10*"^. 
The  architect  will  then  draw  a  cer- 
tificate   to    the    owner.      Upon    the 
completion  of  the  job.  the  contrac- 
tor shall  turn   over  receipted  bills 
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and  signed  payrools  to  owner 
Should  any  liens  be  filed  at  any 
time,  all  payments  shall  be  sus- 
pended until  such  liens  are  dis- 
charged. TOTAL    COST.    $24,000 

Bond,   50%.     Limit,   forfeit,   none.   Plans 

and  specifications   filed. 


THEATRE.  .      .,^        ^     . 

S  29  75  FT  LOT  4  and  N  3  inches  Lot 
5  Blk  3  R  1  S  also  beg  Cor  Lots 
3  4,  5  and  6  Blk  3  N  150  ft.  W  105 
ft  S  140  ft.  W  34.85  SE  to  S  line 
Lot  3  E  139.85  ft.  to  beg.  Ptn  Lots 
2  and  3  Blk  3  R  1  S  and  easements 
and  right-of-way,  San  Jose.  Elec- 
trical work  for  theatre  building. 
Owner — West    Coast    Theatres,    Inc.,    of 

Northern    California. 
Architect — None 
Contractor  —  Harry    L.    Weber,    Ocean 

Park,    Los    Angeles. 
Filed  Mar.  15,  '26.     Dated  Mar.  13,    26. 

On   10th  of  each  month 75% 

Usual    35    days ■      25% 

TOTAL  COST,  $16,800 
Bond  $16,800.  Surety,  The  Metropoli- 
tan Casualty  Insurance  Co.  of  New 
York.  Limit,  forfeit,  none.  Plans  and 
specifications   filed. 


.APARTMENTS,  2-story,  $16800;  Sixth 
St.  near  William,  San  Jose; 
owner,  H.  McClintic,  376  S-5th  St., 
San  Jose;  architect,  Chas.  McKen- 
zie  Bank  of  San  Jose  Bldg.,  San 
Jose;  contractor,  Reese  Bros.,  93 
N-33rd   St.,   San   Jose. 

RESIDENCE,  4-room,  $2500;  Anita  St. 
near  Hobson  St.,  San  Jose;  owner, 
N.  S'gattonio,  566  Anita  St.,  San 
Jose;  contractor,  E.  Delmaestro, 
424  W-Julian   St.,  San  Jose. 

RESIDENCE,  4-room,  $2500;  St.  John 
St.,  near  17th  St.,  San  Jose;  owner, 
Mrs.  Ursula  Burgess,  95  N-Seventh 
St.,  San  Jose;  contractor,  Harry 
Miller,  61  Ashbury  St.,  San  Jose. 

RESIDENCE,  5-room,  $3000;  No.  671 
N-S'eventeenth  St.,  San  Jose;  own- 
er, J.  A.  Borba,  Milpitas,  Calif.; 
contractor,  Garavaglia  &  Son,  806 
Sherman   St.,  Santa  Clara 

RESIDENCE,  5-room,  $1900;  Jackson 
St.,  near  4th,  San  Jose;  owner,  John 
Autuzzi,   196   George   St.,   San   Jose. 

RESIDENCE,  5-room,  $ ;  San  Carlos 

St.  near  Josefa,  San  Jose;  owner, 
Claude  Maingueneau,  463  Jerome 
St.,  San  Jose;  contractor,  Geo.  Lind- 
bloom,  471  W-Santa  Carlos  St.,  San 
Jose. 

RESIDENCE,  5-room,  $2500;  San  An- 
tonio and  28th  Sts.,  San  Jose;  own- 
er, Harry  Winders,  194  W-San 
Carlos  St.,  San  Jose. 

RESIDENCE,  5-room,  $4000;  Polhemus 
&  Elm  St.,  San  Jose;  owner,  Harry 
Y.  Dowell,  974  Emory  St.,  San  Jose. 

GARAGE  and  living  apartments,  $500; 
No.  280  N-13th  St.,  San  Jose;  own- 
er,  Alois  Claus,   280  N-13th  St.,   San 


COly[PLETIO^^    NOTICES 


SANTA    CLARA    COL'IVTY 

Recorded  Accented 

Mar.   17,    1926— NE  ELM  ST.   83.86  NW 
Villa   Ave   NW   82  NE   70,   San   Jose. 


Harry  F  Dowell  et  al  to  whom  it 
may    concern Mar.    16,    1926 

Mar.  17,  1926— LOT  19  BLK  2,  Glen 
Ridge  Terrace,  Los  Gatos.  D  R 
Ackley  to  whom  it  may  concern.. 
March     2,     1926 

Mar.  17,  1926 — LOT  15  BLK  7,  Mar- 
guerite Tr.  No.  2,  San  Jose.  V  Serio 
to  whom  it  may  concern .  .Mar.  11,  '26 

Mar.  17,  1926— LOT  34,  Hanchett 
Court,  San  Jose.  D  H  McQueen  to 
whom   it   mav  concern .  .Mar.    17,    1926 

:\Iar.  17.  1926— LOT  22  BLK  4,  T.  S. 
Montg'otnery  Suijbvn.,  San  Jose. 
Donienico  Cartisano  to  whom  it 
mav   concern Mar.    15,    1926 

Mar.  "18,  1926 — SE  PEACH  COURT 
172  78  NE  Twenty-fourth  St.  NE  40 
xSl':  125,  San  Jose.  J  T  McCart  to 
whom   it   mav  concern .  .Mar.   18,    1926 

Mar.  18,  1926— E  EIGHTH  ST.  68.75 
S  S'an  Salvador  St.  S  68.75xE  100, 
San  Jose.  William  M  Lewis  to 
whom    it   rr.ay  cor.cerr. .  .Mar.    1?.    i026 

Mar  18,  1926— NO.  265  N-SIXTEENTH 
sr  ,  San  Jose.  J  Lucille  Barker  to 
whom   it  may  concern .  .Mar.   16,   1926 

Mar.  18,  1926— BEG.  PT.  316  NW  alg 
E  San  Jose  and  Alviso  Rd  from  SW 
Cor.  Lot  D,  Augusta  Younger  Sub., 
also  beg.  416  NW  alg  E  line  San 
Jose  and  Alviso  Rd.  from  SW  Cor. 
Lot  D,  Younger  Tract,  San  Jose. 
Andrew  J  Taylor  to  whom  It  may 
concern Mar.    18,    1926 

Mi"-  IS.  192" — i^OT  20  BLK  4.  Seale 
Addition  No.  1,  Palo  Alto.  Thomas 
N'ioham  to  whom  it  may  concern. 
Mar.     16,     1926 

Alar.  18,  1926— LOTS  11  AND  12  BLK 
12,  College  Terrace,  Palo  Alto.  T 
P  Burnham  to  whom  it  may  con- 
cern     .. Mar.    15,    1926 

Mar.  20,  1926— LOT  20,  Cleaves  Tract, 
S'an  Jose.  Albert  Locken  et  al  to 
whom   it  may  concern .  .Mar.    17,   1926 

Mar  13.  1926— LOT  3  ORCHARD 
Villa  Tract.  Grace  M.  Freuden- 
thal  to  whom  it  may  concern.... 
March    5,    1926 

March  13.  1926— LOTS  5  &  6  EL  CA- 
mlno  Park.  R.  L.  Jorgensen  to 
whom   it   may  concern ..  Mar.    10.    1926 

March  13,  1926— W  CRESCENT  DR. 
beg.  128  ft.  NW  from  NE  Cor.  Uni- 
versity and  Crescent.  Alfred  K. 
Williams  to  whom  it  may  concern 
March     11,     1926 

March  13,  1926— E  FOURTEENTH  ST 
106.06  ft.  N  Jackson  St.  N  40  ft. 
E  125.34  ft.  William  H.  O'Neil  to 
whom   it    may   concern .  .Mar.    12.    1926 

:\Iar.  15.  1926— N  W  HOME  AVE  50  ft 
by  100  ft.  Pt.  Lot  3  Blk  65  Palo 
Alto.  P.  W.  Wilson  to  whom  it  may 
concern    Mar.    13,    1926 

Mar.  15,  1926 — NO.  734  STATE  ST. 
San  Jose.  Nick  Berticevich  to  whom 
it    may    concern March    12.    '26 

Mar.  15.  1926— NE  WEBSTER  &  SE 
Homer  Ave.  NE  100  x  SE  150  ft.  pt. 
Lot  1  Blk.  64,  Palo  Alto.  Bethle- 
hem Lutheran  Church  to  wh'>m  it 
mav    concern    Mar.    15,    1926 

Mar.  16.  '"26— E  50.37  FT.  LOTS  55 
and  56  V.  A.  Hancock  S'ub  No.  1, 
San  Jose.  William  A  Maxwell  et 
al  t^  whom  it  may  concern.... 
March     6,     1926 

Mar.  16.  1926— W.  SEVENTH  ST.  155 
S  St.  James  St.  S  40  W  50  varas  N 
40  E  to  beg,  San  Jose.  Earle  O 
and  Gladys  A  Berger  to  whom  it 
mav    concern Mar.     16,     192G 


Mar.  16,  1926 — LOT  16  Dunne  Sub  of 
Blk  16,  Cook  &  Branham  Addition, 
San  Jose.  Vincent  Giuft're  to  whom 
it    may    concern Mar.    9,    iy2i'i 

Mar.  16,  1926— LOT  17,  Clara  Vista 
Addition,  Palo  Alto.  L  C  Hall  to 
whom   it   may  concern .  .Mar.    13,    1926 

Mar.  16,  1926— NE  BRYANT  ST.  3.oO 
NW  Hawthorne  Ave  NW  50xNE 
250  Part  Lot  3  Blk  17,  Palo  Alto. 
M  C  Hallum  to  whom  it  may  con- 
cern  Mar.     15,     1926 


LIENS  FILED 


SANTA   CL.\RA   COUNTY 


l!e(>r"Hp<l  \lllOUr 

Mar.  17,  1926— LOT  16  BLK  M,  South- 
gate,  Palo  Alto.  Atlas  Heating  & 
Ventilating  Co   vs   J    E   Quails... $250 

Mar.  17,  1926— LOT  15  BLK  M,  South- 
gate,  Palo  Alto.  Atlas  Heating  & 
Ventilating   Co    vs   J   E    Quails ...  $249 

Mar.    20,    1926— LOT    1    BLK    7    R    7    S 
Snow   &  Pettis   Addition,   Mt.   View. 
C  T  Blackburn  vs  Walter  T  Knox.  . 
$153 

Mar.  20,  1926— LOT  1  BLK  7  R  7  S 
Sn-w  &  Pettis  Addn,  Mt.  View. 
William   Talley  vs  Walter  T   Knox 

$104 

Mar.  13,  1926— LOT  7  BLOCK  P 
Southgate,  Palo  Alto.  Atlas  Heat- 
ing &  Ventilating  Co.,  a  Corp.,  vs. 
A.    L.    Uhler $200 

Mar.  13,  1926— LOT  S  BLK  P  SOUTH- 
gate,  Palo  Alto.  Atlas  Heating  A 
Ventilating  Co.,  a  corp.  vs  A.  L. 
Uhler   et    al    $135 

Mar.  15,  '26— LOT  17  BLK  M  SOUTH- 
gate,  Palo  Alto.  C.  M.  Glaze  vs  J.  E. 
Quails    $174.59 

Mar.  15,  1926— W  FIRST  ST  77.21  FT 
N  St.  James  St.  60  ft.  on  1st  St.  x 
137  ft.  H.  J.  Pascoe  vs  C.  H.  Let- 
cher         $142 

Mar.  15,  '26— LOT  13  BLK  M  SOUTH- 
gate.  Palo  Alto.  C.  M.  Glaze  vs.  J. 
E.    Quails    $294.59 

Mar.    13,   1926— S   20   FT.   N  LOT   18  & 
N    20    ft.    of    Lot    19    Beaches    Addi- 
tion   East    San    Jose.    Tilden    Lumber 
&  Mill  Co.  vs  Josephine  M.  Mackey 
et    al     $480.45 

Mar.  16,  1926— LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere    vs    J    E    Quails $152.92 

Mar.  16,  1926— LOT  14  BLK  M.  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere    vs    J    E    Quails $152.92 

Mar.  16,  1926 — LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere    vs   J    E    Quails $152.92 

Mar.  16,  1926— LOT  17  BLK  M,  South- 
gate,    Palo    Alto.       Harrison    J    De 

Vere    vs    J    B    Quails $152.92 
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RELEASE   OF   LIENS 


SANT.\  CLARA  COUNTY 


Recorded  .Accepted 

Mar.  18,  1926— W  FIRST  ST.  77.21  N 
St.  James  St.  66  on  First  St.  by  137 
San    Jose.      H   J    Pascoe    to      C      H 

Letcher      $142 

Ma".  20,  1926 — S  LEWIS  ROAD  &  E 
Monterey  Rd.  S  145.995  chs  by  E 
23.56  chs,  San  Jose.  James  Simp- 
son; Merritt  &  Parlier;  Hubbard  & 
Carmichael  Bros  to  Angle  A  Abraria 


ffiars^n  (EnnatntrttDu  IS^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STRKKT  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 


GRNKRAI,    I.IIMBKR    YARD 

Dry  Kiln  Capacity,   10  Million  Feet  per  Annum 
r.riierni     Mill     nnd     rnlilnet     Work 


Saiih 


Stock     Doors. 

Frntn^M    nnrt    T>lo»iIiiltic:«i  

.lERROl.D   AVE.  &   VARNEVELD  AVB. 

Mission   901-902-903-904  San   Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
(nsurance  Brokers  Exch-mge 


Saturday,  March  27,   1926 
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Far.    20.    1926— SW    GUINDA    ST.    60 

■  NW  Homer  Ave  NW   50xSW  100  Pt 

Blk   65,   Palo   Alto.     E   G  Fogarty; 

Thomas     Frady;     E    A    Bissonetie; 

John    Vipham   to   P  W   Wilson . 

Mar.  16.  1926— NE  GUINDA  ST.  150 
NW  Addison  Ave  NW  50  NE  115  E 
63  to  pt  150  NW  Addison  Ave  SW 
to  beg,  Palo  Alto.  The  Minton  Co 
to    Fred   L    Cozard $1298.79 


BUILDING     CONTRACTS 

San  Joaquin  County 

PERMITS 

RESIDENCES  (3)  and  garages,  $3000 
each;  No.  19  E-Ellis  St.  and  16  and 
24  E-Noble  St.,  Stockton;  owner, 
A.  Hollenbeck,  428  E-Poplar  St., 
Stockton. 

RESIDENCE  and  garage,  $4000;  No. 
1204  E  Pinchot  St.,  Stockton;  ovfn- 
er,  Gus  Nyberg;  contractor,  Fred- 
rickson  Bros.,  First  National  Bank 
Bldg..   Stockton. 

RESIDENCES  (2)  and  garages.  $4000 
each;  No.  1324-1330  Buena  Vista 
Ave.,  Stockton;  owner,  A.  B. 
Cheney,    424    E-Main    St.,    Stockton. 

REMODEL  dwelling,  $7000;  No.  1230 
N-Sutter  St.,  Stockton;,  owner, 
Mrs.  Theodore  Kueppers,  Premises 
contractor,  O.  H.  Chain,  Farmers 
and  Merchants  Bank  Bldg.,  Stock- 
ton. 

RESIDENCE  and  garage,  $3500;  No. 
1424  S-Union  St.,  Stockton;  own- 
er, A.   F.   Schambi. 

RESIDENCE  and  garage,  $3500;  No. 
1448  S-Union  St.,  Stockton;  owner, 
H.  B.  Woods,  Cherokee  Lane, 
Stucliton. 


COMPLETION    NOTICES 


SAN    JOAQUIN    COUNTY 

Recorded  Accepted 

Mar.  17  ,1926— LOTS  27  AND  28  BLK 
183,  Fresno.  J  Aslanian  to  whom 
it    rnay    concern Mar.    16,    1926 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY 


COTTAGE,  $3500;  E  side  of  30  ft.  Nevin 
and  Barrett.  Richmond;  owner.  N. 
E.  Anderson,  3000  Barrett  Avenue, 
Richmond. 

COTTAGE,  $3000;  N  Clinton  St.,  bet. 
McLaughlin  and  Lassen  Sis.,  Rich- 
mond; owner,  G.  E.  Howland,  272 
9th  St.,  Oakland;  contractor,  V.  C. 
Villadsen,  4440  Brookdale  Ave., 
Oakland. 

REMOVAL  of  gate  and  flag  base, 
$3150;  S  Macdonald  Ave.,  bet.  30th 
and  31st  Sts.,  Richmond;  owner, 
C.  Overaa,  2105  Roosevelt  Ave.. 
Ricliiiiond;  contractor,,  ,1.  T.  Nar- 
bett,  10th  and  Nevin  Ave.,  Rich- 
mond. 


COMPLETION  NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Mar.  20,  1926— LOTS  35  AND  36, 
Fairland  Addition,  Fresno.  C  L 
Saylor   to   whom    it   may   concern.. 

Feb.    1.    1926 

Mar.  22.   1926— LOTS  19  AND   20  BLK 

155.  K.  B.  Heights.  Fresno.  Jos 
Masi  to  whom  it  may  concern 
Mar.    21,   1923 

Mar.  23,  1926— NO.  1017  FULTON  ST., 
Fresno.     National  Dollar   Stores   to 

J   T  Cowan Mar.   15,   1926 

'  Mar.  23,  1926— LOTS  41  AND  42  BLK 
2,  Washington  Heights,  Fresno. 
J  L  Haga"  to  whom  it  may  con- 
cern  Mar.    22,    1926 

!    M""     1«     1926— LOTS    10,    11    AND    12, 

I        Blk  115,  Fresno.     Andro   Antich   to 

wnom    It    may    concern .  .Mar.    1,    1926 

Mar.    18,    1926— KETTLEMAN    PUMP 

Station    (painting    cottages).  Asso- 

i  uitea    Pipe    Line    Co    to    Harvey    E 

Miller      Mar.     15,     192»; 

.Mar.  18,  1926— LOT  1  E  41.85  LOT  2 
ink  1,  St.  Francis  Wood,  Fresno. 
11  O  Deacon  to  whom  it  may  con- 
cern  Mar.     15,     1926 

Mar.  19,  1926 — FRESNO.  Distributing 
Station    of    Owner       Associated    Oil 

Cj    to    Burnett    Iron    Works 

March     16,     192G 

Mar.  19,  1926— LOTS  22  AND  23  BLK 


233,    Fresno.      J    C    Legler    to    J    D 

Erase Mar.    12,    1926 

Mar.  19,  1926— LOTS  37  &  38.  Fair- 
land  Addn..  Fresno.  Louis  Vallet 
to  vvhom  it  may  concern.. Mar.  17,  '26 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Mar.  18,  1926— LOTS  37  AND  38  BLK 
3,  Roedding  Addn.,  Fresno.  Harris 
&   Pendergrass   cs   C   L   Saylor ..  .$162 


BUILDING     CONTRACTS 


SACRAMENTO  COUNTY 

RECORDED 

WHARF,  ETC. 

COMPANY'S  PLANT  AT  SACRAMENTO 

All   work  for   replacing  wharf  and 

approach. 
Owner — Associated    Oil    Co.,    720    I    St., 

Sacramento. 
Architect — None. 
Contractor — M.    A.    Jenkins    and    M.    N. 

Elton,    3560    Y    St.,    Sacramento. 

Filed .       Dated    Feb.    20,    '26. 

TOTAL  COST,   $5770 

RESIDENCE 

LOT  52,  Parkside.     All  work  for  frame 

residence   and   2-car  garage. 
Owner — Roy  E.   Etter. 
Architect — None. 
Contractor— N.   H.   Bateman. 

Filed  .      Dated   Mar.    9,   '26. 

TOTAL   COST,    $5400 


DWELLING,  5-room  and  garage,  $3750; 
No.  2500  Montgomery  Way,  Sacra- 
mento; owner.  Peart  Bros.,  2548 
6th    Ave.,    Sacramento. 

DWl^JLLING.  5-room  and  garage,  $5500; 
No.  3618  M  St.,  Sacramento;  owner, 
Geo.  Spilman,  1300  37th  St.,  Sacra- 
mento; contractor,  E.  V.  Gilkey, 
41)59    15th    Ave.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3800; 
owner,  M.  Furtado,  2915  24th  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2400; 
No.  201  2'Jth  St.,  Sacramento;  own- 
er, N.  H.  Lund,  2656  9th  Ave.,  Sac- 
1  aniento. 

DWELLING,  4-room  and  garage,  $2400; 
No.  2912  B  St.,  Sacramento;  own- 
er, N.  PL  Lund,  2656  9th  Ave.,  Sac- 
ijunenlo. 

DWELLING,  5-room  and  garage,  $4500; 
.m;  ...■.rj.  Cutter  Wav,  Sacramento; 
owner,  N.  H.  Lund,  2656  9th  Ave., 
Sacramento. 

DWELLING,  6-room  and  garage,  $2950; 
No.  2420  lyth  St.,  Sacramento;  own- 
er, N.  H.  Lund,  2656  9th  Ave.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2950; 
2420  19th  St.,  Sacramento;  owner, 
M.  Montaldo,  2408  19th  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1820  Beverly  Way,  Sacramento 
owner,  J.  D.  Jewell,  1832  Beverlj 
Wav.    Sacramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  2415  41st  St.,  Sacramento;  own- 
er, A.  V.  Shaw,  4956  11th  Ave.,  Sac- 
ramento. 

ADDITION  and  general  repairs  to  pub- 
lic garage,  $4000;  No  909  to  915 
12th  St.,  Sacramento;  owner,  J. 
Frank,  909  12th  St.,  Sacramento, 
contractor,  Geo.  D.  Hudnutt  Inc., 
1915  S  St.,  Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Strf.kt 


DWELLING,  4-room  and  garage,  $2000; 
No.  2649  17th  St.,  Sacramento: 
Owner,  O.  M.  Froling,  409  El 
Camino    Ave.,    Sacramento. 

STORES,  3,  $5500;  No.  4738  J  St.,  Sac- 
ramento; owner,  J.  A.  Saunders, 
1045  45th  St.,  Sacramento. 

DWELLING,  duplex  of  two  5-room  flats 
and  garages,  $8750;  No.  921  36th 
St.,  Sacramento;  owner,  Mr.  and 
Mrs.  J.  S.  Powers  1047  33rd  St., 
contractor,  J.  A.  Saunders,  1045 
45th    St.,    Sacramento. 

DWELLING,  7-room  and  garage,  $5000; 
No.  1416  55th  St  ,  Sacramento; 
owner,  Mary  Pettilugga,  1210  30th 
St.,  Sacramento;  contractor,  J.  A. 
Saunders,  1045  45th  St.,  Sacramento 

DWELLING,  6-room  and  garage,  $4000; 
No.  3933  D  St.,  Sacramento;  owner, 
Carl    Vogt,    2716      Harkness      Way, 

DWELLINGS  (3)  5-room  and  garages, 
$2950  each;  No.  3149  W  St  ,  &  2232 
and  2252  32nd  St.,  Sacramento;  own- 
er, C.  H.  Richards,  3200  W  St.,  Sac- 
ramento; contractor,  Mrs.  N.  F. 
Boltz,    3133    W    St.,    Sacramento. 

DWELLINGS  (2)  6-room  and  garages, 
$3500  each;  No.  3939  and  3943  D 
St.,  Sacramento;  owner,  Carl  Vogt 
2716    Harkness    Way,    Sacramento 

FLATS,  4-room  and  garages,  $11,500 
No.  2801  H  St.,  Sacramento;  owner, 
H.  L.   Mee,   3117  V  St.,   Sacramento 

DWELLING,  5-room  and  garage,  $3033 
No  849  51st  St.,  Sacramento;  own- 
er. The  Hill  Co.,  Forum  Bldg.,  Sac- 
ramento: contractor,  R.  L.  Hath- 
away, 720  Redwood  Ave.,  North 
Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  1701  38th  St.,  Sacramento:  own- 
er, W.  R.  Britland,  Pendergast 
Apts.,    Sacramento;    contractor,    W. 

_      E.    Truesdale,    2116    H    St..    Sacto. 

DWELLING.  5-room  and  garage,  $2500; 
No.  423)  12th  Ave.,  Sacramento: 
owner,  W.  Wilderberg,  Broderick; 
contractor,  G.  O  GrifHth,  4320  12th 
St.,    Sacramento. 

DWELLING.  5-roo:n  and  garage.  $3000; 
No.    2527       19th      St..      Sacramento; 

T^^^r^V^rL'^r^-  Eversult,  North  Sacto. 

D\VI<.LLING.  5-room  and  garage,  $3000; 
No.  1836  2nd  Ave.,  Sacramento; 
owner.  Eugene  Tussey,  2628  Hark- 
noss  Way,  Sacramento. 

DWELLING,  4-room  and  garage,  $2750- 
No.  2601  19th  St.,  Sacramento;  own- 
er. H.  M.  Traxler,  1833  Burnett 
Way,    Sacramento. 

DWELLING,  5-room  and  garage,  $5000; 
No.  568  35th  St..  Sacramento;  own- 
er, Roy  E.  Etter,  1510  O  St..  Sacra- 
mento; contractor.  N.  H.  Bateman, 
609  San   Miguel   Way,  Sacramento. 

DAVELLING,  4-room  and  garage,  $4200 
No.  664  San  Antonio  Way.  Sacra- 
mento: owner,  Ralph  L.  Peterson, 
812  26th  St.,  Sacramento;  contrac- 
tor, N.  H  .Bateman,  609  San  Miguel 
Way,  Sacramento. 

P\\'ELLING,  5-room  and  garage,  $2950; 
No.  2320  29th  St.,  Sacramento;  own- 
er. B.  J.  Burns,  1009  8th  St.,  Sac- 
ramento; contractor,  Bowen  & 
Klein.   Sacramento. 

DWELLINGS  (2)  5-room  and  garages, 
$3950  each;  No.  530  and  540  Santa 
Vnez  Way,  Sacramento;  owner,  J. 
W.   Hoopes,   5140   14th   St.,  Sacto. 

DWELLING.  5-room  and  garage,  $4500; 
No.  4617  P  St.,  Sacramento;  own- 
er, Morris  Christensen,  1233  V  St., 
Sacramento. 

DWELLING.  5-room  and  garage,  $2500; 
No.  1840  44th  St.,  Sacramento;  own- 
er, S.  K.  Heden,  1040  34th  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2560; 
No.  1938  44th  St.,  Sacramento; 
owner,  S.  E.  Heden,  1040  34th  St., 
Sacramento. 

DAVELLINQ,  5-room  and  garage,  $3700 
No.  1308  V  St.,  Sacramento;  own- 
er, Angelo  Blanco,  207  S  St.,  Sac- 
ramento; contractor,  P.  Lopez, 
2631    T   St.,    Sacramento. 

DWICLLING,  5-room  and  garage,  $5950; 
No.  2546  Curtis  Way,  Sacramento; 
owner,  A.  A.  Trueblood,  2550  Curtis 
Wav,  Sacramento;  contractor,  E. 
R.  Beelie.  2995  Franklin  Blvd.,  Sac- 
ramento. 

11  WELLING.  5-rrom  and  garage,  $2500 
1725  X.  Sacramento;  owner,  L.  L. 
Butler,     1614     L,     Sacramento. 

DWKLLING.  5-room.  and  garage,  $3250 
1927  39th.  Sacramento;  owner,  M. 
C.  Bolts,  1414  44th,  Sacramento: 
contractor,  J.  P.  Howell.  1837  47th 
Sacramento. 
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STORE  BLDG.,  $4400;  3'226-30  Polsom 
Blvd.,  Sacramento;  owner,  J  w. 
Grennon,  2919  34th,  Sacrament'o; 
Contractor,  J.  P.  Howell,  1937  47th, 
i^aoramento. 

DWELLING,  4-room  and  garage,  $2500 
1821  Larkin  Way,  Sacramento; 
owner,  Gus  Thiery,  505  J,  Sacra- 
mento. 

DWELLING,  duplex.  4-ro"ms  and  ga- 
rage each,  $7000;  3701  F,  Sacra- 
mento; owner.  Paramount  Bldg. 
Enterprise,  2661  Sacramento  Blvd., 
Sacramento. 
DWELLINGS  and  garages,  (2)  5-rm. 
and  garage  each.  $2000  each;  5801 
Sl  5811  5th  Ave.,  Sacramento;  own- 
er, Frank  Trimble,  Rt.  4  Box  1963 
Sacramento. 

DWELLING,  5-room  and  garage,  $3750 
2541  9th  Ave.,  Sacramento;  owner, 
H.   D.   .Jones,    1530   T,    Sacramento. 

DWELLING,    5-room   and   garage,    $3000 
4409  Y,  Sacramento;  owner,  E.  L.  Mc- 
Cabe,  4420  Y,   Sacramento;   contrac- 
tor,   G.    O.    Griffith,    4320    12th    Ave., 
Sacramento. 

DWELLING,  6-rooni  and  garage,  $3250 
4186  1st  Ave..  Sacramento;  owner, 
.Tohn  Fernandez,  4354  8th  Avenue, 
Sacramento. 


COMPLETION    NOTICES 


SACRAMKNTO    COLi^IV 


Recorded  Accepted 

Mar.  16,  1926 — LOT  78,  South  Curtis 
Oaks  Sub.  No.  4,  Sacramento. 
Prank  W  Steiner  to  whom  it  may 
concern Mar.     16,     1926 

Mar.  19,  1926— LOT  26,  Howell  Clark 
Tract,  Sacramento.  J  H  Weston 
to  whom  it  may  concern. Mar.  19.  192G 

Mar  19,  1926 — LOTS  9  AND  25,  Wm 
T  Martin  Tct.,  Sacramento.  William 
T  Martin  to  whom  it  may  concern 
(2   notices)    Mar.    19,    1926 

Mar.  19,  1926 — W  15.93  FT.  N  83.15 
ft.  Lot  53  and  E  26.07  ft.  N  83.15 
ft.  Lot  52,  Schulze  Tract,  Sacra- 
mento. G  O  Griffiths  to  whom  it 
may    concern Mar.     19,    1926 

Mar.  20,  1926— PTN  LOT  5,  K,  L,  7th 
and    8th    Sts.,    Sacramento.        R      S 


Berry  to  whom  it  may  concern.. 
Mar.     15,     1926 

Mar.  20,  1926— LOT  124  South  Curtis 
Oaks  Sub.  No.  5,  Sacramento.  .Ray 
E  Peart  to  whom  it  mav  concern 
Mar.    20,    1926 

Mar.  22,  1926 — PTN  LOT  2801,  Sacra- 
mento Heights,  Sacramento.  A  R 
and  Evelyn  Freeman  to  whom  it 
may    concern Mar.    22,    1926 

Mar.  13,  1926— LOT  2807  ELMHURST 
Ed  Worthington  to  whom  it  may 
concern     Mar.    13,    '26 

Mar.  16,  1926— S  40  FT  OF  N  80  FT 
Lot  416  Elmhurst.  C.  P.  King  to 
whom    it   may  concern .  .Mar.    15,    1926 

Mar.  16,  1926— LOT  118  RIVERSIDE 
Terrace.  Eugene  Lussan  to  whom 
it    may   concern Mar.    16,    '26 

Mar.  16,  1926 — S  46  FT  LOT  47  "J" 
St.  Subd.  Tract  No.  5.  Ida  Renatti 
to  whom   it  mav  concern .  .Mar.  16.  '26 

Mar.  16,  1926 — PTN  BLK  45,  North 
Sacramento  Sub  No.  8.  W  H 
Sechler  to  whom  it  may  concern.. 
March    15,    1926 

Mar.  17,  1926— LOT  555  and  N  %  Lot 
553  AV.  &  K.  Tract  No.  19,  Sacra- 
mento. Franl<  Ohanneson  to  whom 
it    may    concern Mar.     16,     1926 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

Mar.  16,  1926 — S.  P.  NEW  DEPOT 
Site,  (building  and  property),  Sac- 
ramento. J  C  and  E  C  Perry  vs 
Southern     Pacific     Co $5227.22 

Mar.  20,  1926— H,  I,  2nd  and  5th  Sts., 
(Depot  Site),  Sacramento.  Glad- 
ding-McBean  &  Co  vs  Southern 
Pacific    Co    $4286.25 

Mar.  20,  1926— TRACT  bet.  H,  I,  2nd 
and  5th  Sts.,  Sacramento.  Palm 
Iron  &  Bridge  Works  vs  Southern 
Pacific    Co    et   al $500 

Mar.  22,  1926— LOT  73,  Heilbron  Oaks 
Sacramento.  Walter  W  Polley  vs  R 
W    Broecker     $280 

INTar.  15,  1926 — LOT  18  SHOWLER 
Terrace.  W.  H.  Vogt  &  Co.  vs  T.  J. 
&  Louise  S.  Pritchard  &  Ben  Leon- 
ard  Co.,    &    Showier   Est.    Co...  $101. 60 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

ArcbltdctB,  Engineers  and  Owners  are  invited  to  forward  plans  of 
their  prelects  to  BinLDING  AND  ENGINEERING  NEWS.  No  charge  fur 
this  service.  Th*  plans  will  be  returned  In  good  condition  when  contract 
for  work   is  let. 


Mar.  16,  1926— LOTS  25,  32,  36  .<t  55 
Showier  Terrace.  G.  H.  Burnett  & 
Florence  Polhemus  vs  T.  J.  and 
Louise     S.     Pritchard     $1000- 

Alar.  18,  1926— H,  I,  2ND  AND  FIFTH 
Sts.  (Station  Bldg.),  Sacramento. 
W  R  Chamberlain  &  Co  vs  South- 
ern Pacific  Co.  &  S  P.  R.  R.  Co. 
$2807.70 

Mar.  18,  1926— H,  I,  S'ECOND  AND 
Fourth  Sts.  (Passenger  Station), 
Sacramento.  H  P  Fischer  vs  9  P 
Co $113,735.70 

Mar.  18,  1926— LOTS  BET.  2nd,  5th 
H  and  I  Sts.,  Sacramento.  W  P 
Fuller  &   Co   vs   S  P  Co $2924.52 

Mar.  19,  1926— BET.  H,  I,  2nd  and  5th 
Sts.  (Station  Bldg.  &  Depot),  Sac- 
ramento. E  M  Hundley  vs  S  P  Co 
$2929.90 


All  accidents  are  hindrances  to  ef- 
ficiency, irrespective  if  anyone  is  in- 
jured, declares  the  National  Safety 
Council. 


Between  5,000,000  and  10,000,000  per- 
sons suffer  non-fatal  personal  injuries 
every  year,  states  the  National  Safety 
CounciL 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzlingword— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,OOOWord3. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions .  Write  for  specimen  pages,  prices , 
etc.,  FREE  Pocket  Maps  if  you  namt  this  paper. 
G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


J.  A.  MOHR  &  SON 

General  P«lntlii«r  Contmet*n 
Specialists  In 

Compressed  Air  Painting 
and  Sind  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dieg:c 


TYRE  BROS.  GLASS  CO. 

668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco  Phone  Hemlock  3110 

Dealers  &  Manufacturers  of  Plate  &  Window 

CLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


/^  .^  r^ggTyr^zrr-^ 
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^o  ■!  ■■■■■■  urlW// 


Building 

m  and 


Publication  Office 

818  Mission  titreet 


SAN  FRANCISCO,  CALIF.,  APKIL  3,  1926 


►''        Kvery    Saturday 
Trrentv-stetJi  Yr-ar  Vo.  14 


— finished  ahead  of  time  because  we  used 

Schumacher 


Wall 
Board 


'  A  ND  they're  good  walls, 
-^^^too.  Smooth  and  solid. 
Not  a  joint  to  be  seen,  yet 
we  didn't  use  a  batten  in 
the  whole  house.  You  can  certainly 
deliver  good  walls  if  you  build  them 
with  Schumacher  Plaster  Wall  Board." 

That's  the  advantage  of  Schumacher 
Plaster  Wall  Board,  h's  a  good  wall 
already  prepared.  You  can  finish  a 
whole  wall  with  it  while  you're  prepar- 
ing the  mortar  for  the  old  fashioned 
way. 

SCHUMACHER    WALL    BOARD    CORP. 
LOS  ANGELES  SEATTLE         SAN  FRANCISCO 


WAREHOUSES- 
OaklanJ  - 


-Tacoma  -  Portland  -  Stockton  -  San  Rafael 
fan  Itancisco  -  San  loss  -  San  Piffso 


IT 


KOEHRINC 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits!    ^  :         ; 

•Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  ^vork,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light    Duty    Hoist. 


Mixer 

Four-cylinder 
Gasoline 
Engine 


Send  Back  this 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCooe  Co. 

^^^  139     Townsend    Street 

^^T  San  Francisco,  Calif. 

W  Please  send  me  by  return   mail 

complete  information  on  Koehring 
Dandie  Light  Mixer.  Also  price  with 
equipment  as  follows: 


Representatives: 

HARRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles.  Calif. 
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$«,347,000       SOUGHT       FOR       PACIFIC 
COAST    ARMY    CONSTRUCTION 


BtIL,Ul\G  TRADES  GIVEN  INCREASE 
l.\  NEW  YORK 


One  hundred  thousand  mechanics 
and  helpers  in  the  building  trades  of 
New  York  City  have  virtually  received 
assurance  of  a  wage  increase,  states 
the  New  York  Times.  The  increase  will 
Le  $2  a  day  for  plasterers,  stone  ma- 
sons and  bricklayers  now  receiving 
$12  a  day,  $1.50  a  day  for  most  of  the 
other  mechanics  and  $1  a  day  for  the 
helpers.  The  wage  increase  is  estimated 
to  amount  to  between  $50,000,000  and 
$75,000,000  a  year  and  means  an  addi- 
tion of  between  11  and  16  per  cent 
to  the  earnings  of  the  individual 
craftsmen. 

The  increase  is  being  granted  only 
on  condition  that  the  unions  reform 
certain  abuses  which  have  retarded 
building  in  the  past  and  which  are  said 
ta  have  penalized  the  industry  mil- 
lions tjf  dollars  annually. 

The  employers  in  New  York  have 
long  contended  that  there  are  too  many 
helpers  in  the  trades  and  not  enough 
apprentices.  This  matter  will  be  ad- 
pusted  in  many  of  the  trades  under  the 
terms  of  the  new  agreements.  The  El- 
ectrical Workers  Union  recently  abol- 
ished the  position  of  helper  at  $7  a  day 
and  substituted  that  of  apprentice, 
who  will  begin  employment  at  about 
$3.60   a  day. 

Negotiations  between  the  Building 
Trades  Employers  Association  and  the 
various  unions  have  been  pending  since 
last  November  when  thirty-seven 
trades  presented  demands  for  in- 
creases. The  greatest  increase  asked 
was  by  the  bricklayers  who  demanded 
$4  a  day  over  the  old  rate  of  $12.  The' 
employers  refused  to  consider  these  re- 
quests and  in  doing  so  called  attention 
to  the  fact  that  the  wage  scales  were 
125  per  cent  above  those  paid  in  1914 
and  that  the  cost  of  living  had  in- 
creased only  75.8  per  cent  in  that  time. 


An  outlay  of  $110,000,000  will  be 
asked  of  Congress  to  house  the  officers 
and  men  of  the  Army  in  permanent 
(luarters. 

The  ninth  corps  area — California, 
Nevada,  '.  Utah,  Wyoming,  Montana, 
Idaho,  Washington  and  Oregon — would 
receive  a  total  of  $6,347,000  to  be  di- 
vided so  as  to  allow  $1,115,000  for  the 
Letterman  General  Hospital,  Presidio; 
$4,518,000  for  Camp  Lewis;  $200,000  for 
the  Monterey  Presidio  and  $280,000  for 
Fort  McDowell,  and  the  remainder  for 
lesser  important  projects.  No  im- 
provements of  Alaskan  posts  which 
come  under  the  ninth  corps  head- 
quarters is  contemplated  in  the  esti- 
mates. 

The  Hawaiian  department  would  be 
allowed  new  construction  to  a  total  of 
about  $11,798,000.  The  Panama  canal 
depart"ment  would  be  alloted  about  $13,- 
203,000. 


DELONGCHAMPS,   DRAFTSMAN,  DIES 
AT   SACRAMENTO 


Phillip  DeLongchamps,  architectural 
draftsman  employed  by  Dean  &  Dean, 
Sacramento  architects,  died  in  that  city 
March  29,  following  an  attack  of  pneu- 
monia. He  was  37  years  old  and  had 
been  in  poor  health  since  Christmas 
time. 

The  deceased  was  well  known  in  Sac- 
ramento, having  been  emploj'ed  by 
Dean  &  Dean  as  an  architectural 
draftsman  for  four  years.  Previous  to 
that  time  he  was  in  business  with  his 
brother,  Fred  DeLongchamps,  architect, 
of   Reno,   Neivada. 

DeLongchamps  in  1912  was  in  the 
service  of  the  state  as  an  architectural 
draftsman.  At  the  outbreak  of  the 
war  he  entered  the  service  and  follow- 
ing this  became  interested  in  the  Reno 
business.     He  is  survived  by  his  widow. 


1025  SAFETY  RECORD 

Last  year's  safety  record  is  obsolete 
as  a  1906  telephone  directory.  It's  up 
to  us  to  build  a  new  one  for  1926.  A 
good  record  in  the  past  shows  what 
can  be  accomplished,  but  it  won't  lay 
any  bricUs  this  year.  Past  mistakes 
are  not  pleasant  to  look  back  on  but 
some  valuable  lesson  can  often  be 
salvaged   from    the   wreckage. 


REFOIIKSTATIO.X  .4.ME\D>rE\T  WILL 
HA\E  PI..\CE  ON    .NOVEMBER 
r  B.'ll.LOT 

The  Johnson  constitutional  amend- 
inetit  paving  the  way  for  private  re- 
forestation of  California  timber  lands 
will  go  before  the  voters  of  the  Novem- 
bi;r  election  with  the  united  backing  of 
the  State  Board  of  Forestry,  the  Cali- 
fornia Development  Association  and 
numerous  other  agencies  interested  in 
conservation  of  natural  resources,  ac- 
cording to  campaign  plans  formulated 
in  San  Francisco  and  announced  by 
State   Forester   M.   B.   Pratt. 

The  California  Development  Asso- 
ciation, Pratt  said,  will  be  the  central 
agency  in  placing  importance  of  the 
Johnson  amendment  before  the  voting 
public  and  in  stressing  the  necessity  of 
such  a  constitutional  change  if  private 
cut-over  lands  in  this  State  are  to  be 
replenished   with   young  timber. 

The  constitutional        amendment, 

sponsored  in  the  1925  Legislature  by 
Sinator  A.  Burlingame  Johnson,  simply 
provides  that  young  timber  on  land 
being  reforested  either  naturally  or  ar- 
tifically  shall  be  exempt  from  taxation 
until  it  reaches  an  age  of  40  years, 
considered  its  marketable  stage  of  de- 
velopment. This  exemption  already 
applies  in  California  to  growing  vine- 
yards and  orchards. 

Announcing  that  he  will  jiead  a 
commitee  seeking  support  of  the  State 
Board  of  Equalization  for  the  measure, 
Pratt  pointed  out  that  the  proposed 
exemption  will  not  affect  regular  taxa- 
tion of  the  land  on  which  timber  is 
grown.  The  exemption  on  the  young 
trees,  he  said,  would  merely  relieve 
private  timber  owners  of  a  heavy  tax 
burden  while  the  timber  is  growing, 
and  thus  make  it  financially  possible 
for  them  to  undertake  the  reforesta- 
tion  of  denuded  areas. 


ASSOCIATION      .MEMBEKSHIP     FRO.M 
A   CREDIT   STANDPOINT 


"The  time  is  not  far  away  when  a 
business  man's  membership  in  trade 
associations  will  be  an  important  fac- 
tor in  his  bankers  judgment  of  his 
credit  rating,"  said  O.  H.  Cheney, 
Vice  President,  American  Exchange — 
Pacific  National  Bank,  New  Y'ork,  in 
an  address  delivered  before  the  Sheet 
Metal  Ware  Association.  Continuing 
he  said,  "Trade  association  membership 
is  a  measure  of  character,  because  it 
shows  the  member's  ability  to  get  along 
well  with  others.  Trade  association 
membership  is  a  measure  of  intelligence 
of  the  member's  business  methods,  be- 
cause he  is  trying  to  eliminate  com- 
petitive waste  and  to  use  co-operation 
as  an  economical  promotion  weapon. 
Ti'ade  association  membership  is  a 
measure  of  the  soundness  of  the  in- 
dustry, because  it  is  doing  something 
for  the  stability,  etflcienoy  and  economy 
of  production  and  distribution. 

In  the  opinion  of  D.  R.  Thomas,  Sec- 
retary of  the  Central  Western  Credit 
Association,  "A  man  who  does  not  be- 
long to  the  Association  representing  his 
industry,  local,  state  or  national,  is 
not  a  good  credit  risk." 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


On  large  company  that  is  a  member 
of  the  National  Safety  Council  worked 
129,188  man-hours,  from  Sept.  1st  to 
Dec.  31st.  and  lost  225  hours  through 
three  lost  time  accidents  or  equal  to 
1.7  hours  for  every  1,000  hours  worked. 
During  three  months  they  worked  155,- 
945  man-hours  with  a  perfect  record. 
The  average  record  for  the  year  of  the 
company  in  question  is  4  hours  lost 
for  each  1000  hours  worked. 


A  camprehensive  ordinance  to  regu- 
late the  installation  and  venting  of  gas 
heating  appliances  will  be  effective  in 
Los  Angeles  shortly.  Under  the  terms 
of  the  proposed  ordinance  the  Board  of 
Public  Utilities  will  pass  on  heaters  be- 
fore they  are  approved  for  use,  gas  ap- 
plicance  dealers  and  mechanics  will  be 
licensed,  and  permits  will  be  required 
for   installation. 


According  to  A.  J.  R.  Curtis  of  the 
Portland  Cement  Association,  estimates 
compiled  for  1925  indicate  that  no  less 
than  600,000,000  concrete  blocks  were 
used  in  the  U.  S.  to  build  structures  of 
all  types.  Concrete  brick  sales  also 
show  a  large  output,  the  year's  produc- 
tion reaching  a  total  of  some  300,000,- 
000    brick. 


Safety  in  industry  is  directly  cor- 
related with  efficiency  and  economy  of 
Droduction  and  with  the  establishment 
and  maintenance  of  proper  relations 
between  employers  and  employees — 
and  these  tw^o  are  probably  the  most 
important  problems  facing  industrial 
American  today,  avers  the  National 
Safety  Council 


City  Clerk  Eugene  K.  Sturgis  of 
Oakland  has  been  asked  to  resign  by 
Mayor  John  L.  Davie,  who  asserts 
.Sturgis  is  guilty  of  malfeasance  of 
office  by  absenting  himself  from  his 
office  much  of  the  time,  leaving  the 
work  to  a  deputy  clerk,  while  attend- 
ing to  law  practice  himself. 


F.  J.  DeLongchamps,  Reno,  Nevada, 
architect,  has  been  commissioned  to 
prepare  plans  for  a  $1,900,000  combined 
garage  and  chauffeurs'  hotel  at  Miami, 
Florida,  for  the  Terminal  Hotel  Com- 
pany of  that  city.  The  garage  section 
will  have  the  double-deck  rr.mp  sys- 
tem. 


Berkeley  Chamber  of  Commerce  is 
conferring  with  the  city  council  re- 
garding ways  and  means  of  securing  a 
civic  center  for  the  city.  Land  has  al- 
ready been  purchased  in  the  area 
bounded  by  Grove,  Milvia  and  Addison 
streets  and  Allston   Way. 


Sti*.,islaus  County  Grand  Jury  in  an- 
nual report  recommends  to  county  su- 
pervisors the  erection  of  a  new  $800,- 
000  courthouse  and  a  $150,000  structure 
at  the  county  hospital  to  accommodate 
pay-patients. 


Santa  Cruz  votes  bonds  of  $450,000  to 
finance  installation  of  a  sanitary  sewer 
system.  The  issue  carried  by  a  vote  of 
2803  in  favor  and  520  against. 


A  steady  gain  in  earnings  and  re- 
serves is  shown  in  the  annual  report 
for  1925  of  the  Pacific  Gas  and  Elec- 
tric company.  Earnings  on  preferred 
stock  total  $14.41  a  share  as  compared 
with  $12.90  the  previous  year.  Com- 
mon stock  paid  $10.12  a  share  against 
$9.91  the  previous  year.  Gross  rev- 
enues were  $48,066,897  in  1925  against 
$44,934,683  in  1924.  The  net  tangible 
assets  of  the  company  amounted  to 
$85.16  a  share  on  common  stock,  with 
the  book  value  put  at  more  than  $200 
a    share. 


S'uit  was  started  In  the  superior 
court  at  Sacramento  by  the  Decker- 
.lewett  Bank  •■:  f  Marysville  to  recover 
judgment  for  $1042.31,  the  aggregate 
of  three  separate  claims  against  the 
"Wolfe  T>-mber  Company.  It  is  alleged 
that  the  three  claims,  one  for  $207.61, 
a  second  for  $593.40  and  a  third  for 
$231  an.  qrft  on  account  of  drafts  in 
f.Hvor  of  the  Oreg'^n  Hill  Lumber  Com- 
pany of  Marysville,  accepted  by  the 
"Wolfe  Lumber  Company,  but  never 
paid.  The  claims  were  assigned  to  the 
Marysville    banking    institution. 


More  than  20,000,000  automobiles 
were  in  use  in  the  United  States  last 
year,  of  which  19,954,347  were  regis- 
tered and  96,929  were  State  and  Feder- 
al government-owned  vehicles,  the  Bu- 
leau  of  Public  Reads  reports.  The  total 
is  equivalent  to  one  car  fT  every  5.8 
persons  and  an  increase  of  13.4  per 
cent.  California  led  in  the  number  of 
motors  per  capita,  with  one  to  every 
I'.O  persons.  Florida  led  with  a  46.8  per 
c   nt    increase    in    registrations   in    1925. 


The  world's  greatest  manuractory  of 
electric  power  w^ill  be  built  on  the 
Lake  Michigan  shore  on  the  Indiana 
side  of  the  Illinois-Indiana  state  line. 
This  is  announced  by  Samuel  Insull, 
public  utilities  magnate,  of  Chicago. 
The  nlant  will  have  a  capacity  of  1,- 
335,000  horsepower,  1,000,000  kilowatts, 
and  the  first  unit,  costing  $25,000,000, 
will  be  completed  by  1929. 


City  of  Eureka  has  filed  application 
for  permit  with  State  Department  of 
Public  "Works,  Division  of  Water 
Rights,  to  appropriate  4400  acre  feet 
of  water  per  annum  from  Jacoby 
Creek  for  municipal  and  domestic  use. 
A  dam  125  feet  high  and  430  feet  long 
will  be  constructed  at  a  cost  of  $500,- 
000  in  addition  to  a  pipe  line  ten  miles 
in   length, 


Secretary  of  Commerce  Hoover  pre- 
dicts for  1926  another  record  building 
yeir,  exceeding  the  1925  construction 
total  of  $6,500,000,000.  Only  a  strike  or 
financial  stringency  can  curtail  the  on- 
ward march,  is  Hoover's  belief.  There 
is  a  possibility  that  a  peak  mark  of 
$7,500,000,000    may    be    reached. 


A  gain  of  more  than  $800,000  in  the 
net  income  for  1925  compared  with  the 
year  before  is  reported  by  Long  Bell 
Lumber  Corporation,  the  total  of  $4,- 
812.178  after  interest,  federal  taxes, 
depreciation  and  depletion,  contrasting 
with    $4,006,040   in    1924. 


Clam  shell  dredge  San  Francisco, 
owned  by  the  United  Dredging  Com- 
pany, was  virtually  destroyed  by  fire 
at  San  Pedro,  March  25.  The  damage 
is    estimated  at    $76,000. 


ALONG  THE  LINE 


ENGINEEIRS  CHOSEN  FOH  OAKLAND 
PORT     DEVELOPMENT 


F.  W.  Crocker  of  Berkeley  has  been 
appointed  chief  draftsman  and  struc- 
tural designer,  by  the  Oakland  Port 
Commission  which  has  opened  offices  in 
the  Oakland  Bank  Building,  that  city. 
Oliver  W.  Jones  of  Oakland  and  J.  G. 
Barstow,  Berkeley,  have  been  appoint- 
ed assistants.  Another  assistant  is  yet 
to  be  appointed,  it  is  announced  by 
Port  Manager  George  B.  Hegardt. 

Crocker  Is  a  graduate  of  the  Univer- 
sity of  California,  class  of  1904.  Since 
leaving  the  university  he  specialized  in 
bridge  engineering  with  particular  at- 
tention to  designing.  Jones  has  been 
with  the  State  Harbor  Commission's 
engineering  department  in  San  Fran- 
cisco for  the  last  14  years.  Barstow  is 
a  graduate  of  the  University  of  Utah. 
He  received  his  master's  degree  at  the 
University  of  California.  He  has  been 
with  the  Standard  Oil  Company  for 
several  years,  specializing  in  the  de- 
signing  of  oil   wharves. 


An  advisory  bo^ird  of  four  nationally 
known  engineers  has  declared  the 
Silver  Creek  pure  water  and  power 
pro.iect  of  the  Sacramento  Municipal 
Utility  district  to  be  feasible.  The  re- 
port, which  is  the  first  statement  to 
issue  from  the  board  since  it  met  to 
review  the  work  of  Albert  Glvan,  en- 
gineer for  the  district,  also  declares  the 
water  would  be  of  excellent  quality 
for  domestic  purposes.  The  board  is 
composed  of  William  Mulholland  of  Los 
.Angeles,  Daniel  W.  Mead  of  Wiscon- 
sin, C.  E.  Grunsky  of  San  Francisso 
and  R.  E.  McDonnell  of  Kansas  City. 


E.  E.  Wallace,  assistant  engineer  of 
Division  No.  5,  California  State  High- 
way Commission,  with  headquarters  at 
,San  Luis  Obispo,  has  been  appointed 
chief  engineer  in  charge  of  Division  6 
at  Fresno,  succeeding  J.  B.  Woodson, 
who  resigned  to  enter  buf^iness  for 
himself  in   Southern  California. 


G.  N.  Miller,  69,  consulting  hydraulic 
engineer,  a  member  of  the  firm  of 
Miller  Engineering  Company  of  Seat- 
tle, Wash.,  died  in  that  city,  March  20. 
He  was  a  native  of  Sweden,  coming  to 
the  United  States  at  the  age  of  19 
J  cars. 

L.  Franklyn  Price,  formerly  of  San 
Francisco,  42,  a  civil  engineer,  was 
fuund  a  suicide  in  a  Santa  Barbara 
apartment  house.  March  25.  He  had 
fired  a  shot  Into  his  Wraln. 

John  NewmarUer,  80,  building  contrac- 
tor and  Ktockni-m  'if  R' no.  .Vevada. 
died  in  that  cit.v  .March  28.  He  lived 
in  Reno  for  the  past  forty  years.  New- 
marker  was  a  native  of  Germany. 
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ORGANIZATION  NEWS 

(trcnnlr^Honii    having    «v^li>«i    connection    with    the   conatractl*a   indoatrr   are    Invited    to    •vbntft    new*    for    pabllea- 

tlon  In  tlila  departatent. 


KltKKLIOY     BUILiUKUS'     EXCHANGK 
TO    HOLD   LADIES'   NIGHT 


Tlie  Berkeley  Builders'  Exchange  is 
[aiming  to  entertain  the  ladies  at  a 
fiicheon-ineeting  to  be  h-e.ld  in  the 
xchange  quarters  next  mori;th.  Arthur 
lyers  and  H.  C.  Anderson,  assisted  by 
iree  other  members  of  the  exchange, 
ive  been  appointed  to  prepare  a  pro- 
ram  of  entertainment,  according  to 
.  A.  Mitchell,  president  of  the  organl- 
ilion. 

The  exchange,  at  the  last  meeting 
iopted  a  resolution  thanking  the  First 
ational  Bank,  Architect  James  W. 
lachek  and  Walter  Sorenson,  general 
infractor,  for  keeping  practically  all 
jntracts  for  work  on  the  bank's  new 
adition  among  Berkeley  concerns. 


,    C.    HILL,    NAMED     PRESIDEIVT    OF 
STATE  ELECTRICAL  INSPECTORS 


■Delaying  action  on  the  proposed 
ieasure  to  standardize  municipal  elec- 
•ical  ordinances  until  they  convene 
ext  month,  delegates  to  the  fifth 
emi-annual  convention  of  the  Call- 
jrnia  Association  of  Electrical  In- 
pec'tors  at  San  Diego  voted  to  return 
lie  ordinance  to  the  universal  code 
ommittee.  Officers  elected  at  the  clos- 
ig  session  are  B.  C.  Hill  of  Oakland, 
resident;  R.  H.  Manahan  of  Los  An- 
cles, vice  president,  and  C.  W.  Mit- 
hell  of  San  Francisco,  secretary  and 
reasurer.  Hill  is  the  retiring  vice- 
resident  and  Mitchell  has  served  two 
erms  as  secretary  and  treasurer.  Oak- 
and  was  selected  as  the  next  conven- 
ion  city. 


B.4ST    BAY    CEMENT    CONTRACTORS 
ELECT   OFFICERS 


I  Geo.  D.  Prentice  was  re-elected 
jresident  of  the  Cement  Contractors* 
Association  of  Alameda  County,  at  a 
•ecent  meeting  of  the  organization  held 
n  the  Builders'  Exchange  Building, 
Oakland.  Other  officers  elected  were: 
V^ice-President,  Geo.  W.  Cottrell;  Sec- 
retary-Treasurer, Geo.  F.  Bacigalupi; 
Executive  Board,  J.  H.  Fitzmaurice,  A. 
r.  Clipper  and  Frank  Jepson. 
'Three  new  members  were  admitted  to 
the  association,  these  being:  W.  E, 
White,  L.  M.  Rasmussen  and  Manuel 
Uose. 


TO  BOND  PAINTERS 


PORTLAND     ENGINEERS     ORGA.MZIO 


IVrtland  paint  contractors  have 
asked  that  an  ordinance  be  drafted  and 
submitted  to  the  city  council  requiring 
theVn  to  have  a  license  and  furnish  a 
bond.  The  license  fee  will  be  $10  a 
year 'and  will  enable  them  to  use  a  blow 
torch  to  remove  paint  where  it  cannot 
be  ren^oved  by  other  means.  The  fire 
marshal  will  issue  permits  for  this  and 
will  issue  them  only  to-  licensed  con- 
tractors. 

•  -y ^ 

L.    B,    EXCHANGE    ELECTS 


With  the  view  ot  increasing  mutual 
acquaintanceship  among  the  Portland 
engineers,  the  Portland  (Or';.)  Chapter 
of  the  National  Association  of  Engi- 
neers was  organized  at  a  meeting  of 
engineers  at  I'ortiand. 

Leo  R.  Lange,  consulting  engineer, 
who,  for  the  last  seven  years  has  main- 
tained offices  in  the  Spalding  Building, 
Portland,  was  chosen  to  head  the  or- 
ganization. R.  E.  Cushman,  vice 
presidena;  L.  McGeorge,  secretary,  and 
A.  B.  Ambler,  treasurer.  The  board  of 
directors  is  composed  of  R.  E.  Koon 
of  Stevens  &  Koon,  J.  D.  Barr  of  Barr 
&  Cunningham,  L.  T.  Merwin,  chief  en- 
gineer of  the  Northwestern  Electric 
Co.;  Layman  Griswold,  consulting  engi- 
neer, and  J.  W.  Sadler. 

The  association  will  be  composed 
of  members  of  all  branches  of  engi- 
neers. The  only  qualification  neces- 
sary to  become  a  member  is  to  be  a 
member  of  good  standing  in  the  na- 
tional   organization. 


SOUTHERN     CALIFORNIA     CHAPTER 
OF  A.  G.  C.   NAMES   COMMITTEES 


The  Southern  California  Chapter,  As- 
sociated General  Contractors,  an- 
nounces the  assignment  of  chairman  of 
standing  committees  for  1926.  Under 
the  rules  of  the  Chapter  chairmanships 
are  assigned  to  directors.  President  K. 
R.  Bradley's  appointments  are:  Chair- 
man of  finance  and  auditing  com- 
mittee, W.  E.  Burke;  membership,  .Geo. 
H.  Hess;  publicity,  E.  A.  Irish;  labor 
and  industrial  relations,  Ford  J. 
Twaits;  methods  and  contracts,  Ralph 
Homann;  promotion  of  construction, 
Charles  E.  Bressler;  legislation  and 
public  service,  Godfrey  Edwards;  ethics, 
W.  E.  Allen.  Chairmen  will  select  their 
own  aides  on  the  committees. 


NAPA    EXCHANGE   ELECTS 


E.  J.  Cinnamond  of  S't.  Helena  has 
been  elected  president  of  the  Napa 
Builders'  Exchange.  He  succeeds  Fred 
.Taekle.  Edward  Arnitz  of  Napa  was 
named  vice-president;  Wm.  Noble, 
treasurer  and  C.   C.   Money,   secretary. 


Labor  absorbed  46  per  cent  of  build- 
ing costs  in  1914  and  59.5  per  cent  in 
192,").  was  the  significant  statement 
made  by  employers  in  New  York  dur- 
ing the  recent  negotiations  in  that  city. 
What  is  true  in  regard  to  New  York  is 
equally  true  throughout  the  rest  of  the 
country.  From  the  foregoing  it  becomes 
apparent  that  a  10  per  cent  increase 
to  the  building  trades  last  year  would 
raise  the  cost  of  construction  much 
higher  than  a  similar  raise  eleven 
years  ago. 


Long  Beach  Builders'  Exchange  has 
elected  the  following  officers  to  serve 
for  the  ensuing  year:  Paul  C.  Graham, 
president;  Stephen  L.  Ford,  vice-presi- 
dent; George  A.  BoAvman,  treasurpr; 
Clyde  .  Hickman,  secretary;  directors, 
W.  "E.  Allen,,  W".  Jay  Burgin  and  Ross 
E.  Hall.     Karl  L.   Ludwick"  is  manager. 


ItiORKELEV       CHAMBER       OF        <O.M- 

MEitCE    ENDOR.SES    AMERICA.N 

PLAN 


On  the  eve  of  the  threatened  "walk- 
out" of  union  carpenters,  the  Berkeley 
Chamber  of  Commerce,  in  a  statement 
issued  through  Managing  Director 
Chas.  Keeler.  endorsed  the  "American 
Plan"  sy.«!tem  of  employment.  The 
statement  was  prompted  due  to  the 
threat  of  the  union  men  to  refuse  to 
work  alongside  non-union  carpenters. 
The  statement  follows: 

"The  Berkeley  Chamber  of  Com- 
merce is  interested  in  the  common 
good  of  all  the  inhabitants  of  the 
city. 

"It  has  noted  the  fact,  due  to  har- 
monious conditions  in  the  building 
trades  combined  with  the  various 
factors  of  growth  in  Berkeley,  that 
building  has  progressed  at  a  con- 
tinuously increasing  rate,  especial- 
ly during  the  past  five  year  period. 
"It  has  noted  that  the  workers  of 
Berkeley  have  lived  under  most 
favorable  working  and  living  con- 
ditions, and  that  these  conditions 
have  prevailed  on  the  American 
plan. 

"The  board  of  directors  of  the 
Berkeley  Chamber  of  Commerce, 
interested  as  it  is  in  justice  and 
reasonable  life  for  all  Berkeley 
citizens,  and  after  consideration  of 
the  American  plan  in  contrast  to 
other  working  plans,  believes  that 
this  plan  provides  the  largest 
measure  of  justice  and  security  to 
the  workers,  the  employers  and  the 
public." 


Wage  rates  in  the  building  irades 
advanced  19.5  per  cent  in  the  three 
years  period  from  January.  1923,  to 
December,  1925,  according  to  figures 
recently  compiled  by  the  American 
Contractor.  The  greatest  advance  was 
in  192,'?  when  rates  jumped  13  per  cent. 
In  the  ."^ame  tinie  material  prices  fell 
8.6  per  cent  and  at  the  close  of  1925 
were  at  the  lowest  level  of  the  three 
year  period. 


At  a  recent  meeting  of  the  Building 
Construction  Employers'  Association  of 
Chicago  a  resolution  ,  which  provided 
that  agreements  be  signed  up  with  the 
unrecognized  trades  if  the  building 
trades  council  signs  the  present  form 
of  uniform  agreement,  was  tabled.  The 
Chicago  Building  Trades  Council  is 
fighting  for  the  insertion  of  a  clause 
in  the  uniform  form  of  agreement  per- 
mitting sympathetic  strikes  when  non- 
union men  in  any  trade  are  employed 
on    building    operations. 


EMPLOYEES   INSURANCE 

The  state  Industrial  Accident  Com- 
mission has  been  uniformly  successful 
in  its  efforts  to  enforce  the  law  requir- 
ing all  employers  of  labor  to  protect 
their  employees  by  carrying  compensa- 
tion insurance.  This  may  be  accom- 
plished in  two  ways — by  carrying  in- 
surance with  some  reputable  insurance 
company  or  by  securing  from  the  com- 
mission a  permit  to  self  insure.  In  only 
a  few  instances  has  the  commission 
found  it  necessary  to  resort  to  the 
courts  to  secure  compliance  with  the 
new  provision  of  the  law,  which  fixes  as 
a  penalty  a  fine  of  $500  or  six  months 
in  jail,  or  both  such  fine  and  imprison- 
ment. Convictions  were  had  in  all 
such  cases.  Employers  generally  have 
willingly  and  cheerfully  complied  with 
the  law. 


(entralia,  Washington,  has  adopted 
an  ordinance  that  Will  require  elec- 
tricians to  show  state  licenses  before 
permits  are  issued  for  installation  of 
electric   wfiing. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April  3,  193# 


TRADE  NOTES 


Southern  California  has  become  the 
largest  colored  tile  consuming  center 
in  the  world,  and  more  of  this  material 
is  used  in  Los  Angeles  each  month  than 
in  the  entire  city  of  New  York,  ac- 
cording to  comparative  figures  made 
public  by  Gladding,  McBean  &  Co. 
"Gotham's  consumption  of  colored  tile 
has  fallen  below  Los  Angeles  totals 
for  several  months,  while  the  use  of 
this  form  of  decoration  in  Southern 
California  exceeds  the  demand  in  any 
other  section  of  the  nation,  despite  the 
rage  for  color  that  is  sweeping 
through  the  country,"  J.  B.  Stanton, 
manager  of  "^'^  company's  tile  depart- 
■nont.   der'ares. 


Carlos  N.  Blest,  Walnut  Creek  con- 
tract r,  has  petitioned  the  United 
States  District  Court  to  be  adjudged  a 
voluntary  bankrupt.  He  listed  his  lia- 
bilities at  $5112,  with  assets  of  $100. 
In  a  similar  petition,  Mrs.  May  F. 
Blest,  giving  her  occupation  as  that 
of  housewife,  scheduled  her  liabilites 
at  $7400,  with  assets  of  $800. 

Robert  R.  Smith,  Berkeley  contractor, 
who  died  July  25  of  last  year,  left  an 
estate  valued  at  $145,257.87,  according 
to  an  appraisal  on  file  in  the  office  of 
the  county  clerk  at  Oakland.  The  bulk 
of  the  estate  is  bequeathed  to  his 
widow,  Neva  Tangier  Smith. 


Perry  Lumber  Company's  yard  and 
mill  at  Sonoma  and  Maine  Streets,  Val- 
Ifjo,  are  undergoing  extensive  renova- 
tions. New  moulding  racks  have  be^^n 
constructed  and  equipment  overhauled, 
riant  fencing  and  painting  are  being 
completed. 


Standard  Heating  &  Refrigeration 
Co.  of  California,  capitalized  at  $25,000 
has  been  incorporated  in  San  Fran- 
cisco with  the  following  directors:  M. 
.\.  and  P.  A.  Nathan,  S.  Wolff,  A.  L. 
Pierovich   and   H.    J.    Abraham. 


Red  River  Lumber  Company  has 
opened  an  employment  office  at  Reno, 
Nevada,  preparing  to  place  men  in  the 
various  camps  in  the  vicinity  of  West- 
wood,  Cal. 


S.  H.  Beach  Lumber  Company  is  pre- 
paring to  open  the  Plum  Creek  Mill, 
near  Placerville,  which  was  closed 
last  year.  About  thirty  men  will  be 
emi>loyed   for   lumbering   operations. 


The  Schumacher  Wallboard  Corpora- 
tion of  Los  Angeles,  California,  has  es- 
tablished a  paint  department  for  the 
puipose  of  making  a  special  paint  for 
use  on  wallboard. 


Bass-Hueter  Paint  Company  of  San 
Francisco  has  leased  quarters  at 
Grand  Avenue  and  East  Stark  Street, 
Portland,  Ore.,  for  sales  and  office 
fiuarters. 


Wholesale  Electric  Co.,  formerly  lo- 
cated at  817  Mission  street,  has  moved 
to  larger  quarters  at  1175  Howard  St., 
San  Francisco. 


Westmoreland  Pacific  Timber  Com- 
pany has  transferred  its  principal 
place  of  business  from  Kings  County, 
Calif.,   to   San   Francisco. 


Sorting  shed  of  Dempsey  Lumber  Co. 
at  Taooma,  Wash.,  suffered  a  $50,000 
tire  loss,  March  25.  Approximately 
.jOO,000    feet    of    timber    was    destroyed. 


Terminal   Paint  Manufacturing  "  ' 

Company   Operating   At   Stockton 


The  Terminal  Paint  Manufacturing 
Company,  Center  Street  and  Hazelton 
Ave.,  Stockton,  is  a  new  paint  manu- 
facturing and  jobbing  concern.  It  is 
an  incorporated  company.  President, 
Osmund  Olsen,  vice  president;  D.  E. 
Burgess,  secretary  and  treasurer;  H.  S. 
Henson,  sales  manager;  J.  E.  Tracy. 
These  four  men  own  the  entire  stock 
of  the  company. 

Osmund  Olsen  is  president  of  the  Co- 
lumbia Varnish  Company,  Los  Ange- 
les, a  concern  having  been  in  business 
nearly  eleven  years  in  California.  D.  E. 
Burgess  is  a  painting  contractor,  his 
working  taking  him  throughout  Cali- 
fornia. H.  S.  Henson  is  secretary  of  the 
Columbia  Varnish  Company.  J.  B. 
Tracy  was  formerly  connected  with  the 
Columbia  Varnish  Company  at  one 
time  in  capacity  of  plant  superinten- 
dent, later  as  sales  promotion  manager. 

The  Terminal  Paint  Manufacturing 
Co.    is    not    in    any    way    conected    with 


the  Columbia  Varnish  Company.  They 
are  two  decidedly  distinct  organisa-i 
tions. 

The  Terminal  Paint  Manufactifring' 
Company  owns  its  own  property  andi 
has  a  complete  paint  plant  installed  in 
a  new  modern  brick  and  concretei 
building.  It  is  their  desire  to  Manufac-I 
ture  only  high  grade  products  cateringi 
to  the  trade  who  w^nt  quality  ratberl 
than   buy  because  of  price. 

The  territory  immediately  surround- 1 
ing  Stockton  and  its  central  location' 
for  shipment  north,  south,  east  andj 
west  was  the  reason  for  placing  the 
plant  in  that  city.  The  organizers  also' 
believe  the  city  of  Stockton  is  begin- 
ning to  show  new  industrial  activity, 
and  with  the  possible  chance  of  ocean  > 
going  steamers  landing  within  the  city 
limits  sometime  in  the  future,  the  op- 
portunity for  expansion  is  very  prom- 1 
ising. 


Promotion   Methods   in   Golden 

Gate    Bridge    Project    Disapproved 


At  a  meeting  of  the  joint  council  of 
engineering  societies  of  San  Francisco 
on  March  9  there  was  a  general  discus- 
sion of  the  Golden  Gate  bridge  project 
and  the  present  situation  with  regard 
to  the  proposed  bridge  district  in  which 
funds  for  construction  would  be  raised. 
Attention  was  directed  to  the  fact  that 
I>ake,  Mendocino,  and  Humboldt  coun- 
ties have  withdrawn  their  approval  of 
the  district  and  other  counties  desire 
to  do  likewise. 

Reasons  for  this  wiinaia\val  were 
that, 'as  the  matter  now  stands,  in  addi- 
tion to  the  provision  for  bond  issues 
and  in  case  the  revenue  from  the  bridge 
should  be  inadequate  an  annual  tax 
could  be  levied  on  all  property  within 
the  counties  in  the  district  to  provide 
funds  which  the  district's  board  of  di- 
rectors could  expend  to  meet  any  deficit 
in  construction  cost.s,  maintenance 
costs,  operating  losses,  or  payments  of 
principal  and  interest  on  the  bond  and 
that  this  taxation  and  expenditure 
could  go  on  year  by  year  indefinitely 
unless  stopped  by  action  of  the  state 
legislature. 

Formal  action  of  the  council  in  the 
matter  was  as  follows:  "The  joint  coun- 
cil of  engineering  societies  of  San  Fran- 
cisco, having-  considered  all  data  avail- 


Hol)art  Mills,  situated  six  miles  from 
Truckee.  is  peparing  to  open  on  April 
15,  a  few  days  earlier  than  u.sual,  ac- 
cording to  G.  D.  Oliver,  general  man- 
ager of  the  comi)any.  The  company 
plans  to  cut  25.000,000  feet  of  lumi)er 
this  year  and  will  have  500  men  em- 
ployed with  the  usual  department 
heads  in  charge. 


able  on  the  proposed  Golden  Gate 
bridge,   concludes: 

"1.  That  the  project  for  bridging  the 
Golden  Gate  has  not  as  yet  been  ade- 
quately investigated,  and 

"2.  That  council  does  not  approve  of 
the  methods  by  which  plans  for  the 
bridge  district  have  thus  far  been 
advanced. 

"Council  believes  that  any  project 
for  bridging  the  Golden  Gate  should 
first  have  a  proper  investigation,  by  a 
commission  of  not  less  than  three  com- 
netent  bridge  engineers.  This  investi- 
gation and  necessary  studies,  including 
borings,  would  probably  cost  not  less 
than   $500,000. 

"Having  made  such  studies.  It  would 
then  be  possible  (a)  to  determine  the 
type  of  bridge  that  would  be  feasible, 
and  (b)  to  prepare  plans  and  esti- 
mates of  cost.  Only  after  obtaining 
such  data  would  it  be  possible  to  make 
an  economic  study  of  whether  the  cost 
of  such  a  project  would  be  justified. 
These  data  and  this  economic  study,  in 
the  opinion  of  council,  are  unquestion- 
ably necessary  preliminaries  to  the 
f  -rmation  of  a  bridge  district  on  a 
.sound  and  economic  basis." — (Engi- 
neering News-Record). 


Announcement  of  the  purchase  of 
the  business  and  property  of  the  Few- 
ell  &  Webb  Rook  &  Gravel  Co.,  at  415 
Seci.nd  St.,  Hermo.'ja  Beach,  by  the 
Union  Rock  Co.  is  made  by  E.  S.  Oliver, 
who  has  been  appointed  manager  of 
the  Hermosa  plant.  The  Union  Rock 
<  ompany  is  said  to  be  the  largest  con- 
cern of  its  kind  in  Southern  California. 


Hotchner  Bros.,  manufacturers  of 
electric  signs,  announces  the  removal 
to  larger  quarters  at  Eighth  and 
Howard  Sts.  ,San  Francisc,  The  con- 
cern formerly  operated  from  200  Ninth 
st  reet. 


L,  A.  REPRESE.XTATIVE  .WAILABLE 


Frank  H.  Close  of  Colusa  announces 
he  will  open  a  lumber  yard  in  Sutter 
City  about  April  1.  Negotiations  for  a 
.site   have   already   heen   completed.. 


Harold  T/.  lewis.  manufacturers' 
rigent.  HIS  Commercal  Exchange 
Building,  ■  '^.^os  Angelas.  California, 
handling,  vrri  us  lines  of  building 
fquipment  including  wood  and  steel 
lolling  doors,  thutters,  elevator  doprs, 
etc..  desires  to  represent  a  few. North- 
ern California  concerns  in  the  South- 
orn   California   sect)   n. 


Saturday.  April  8,  1924 
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APARTMENTS 


Contract  Awarded.  ,^„„ 

APARTMENTS.  Cost.   $15,000 

OAKLAND.  W.  '52nd  Ave.,  260  N,  B. 
14th  St. 

Two-story    16-room    frame   apartments. 

O^vmer— J.  Vallerg-a,  1424  52nd  Ave., 
Oakland. 

Designer — L.  F.  Hyde.  372  Hanover  St., 
Oakland. 

Contractor — F.  Fredericks,  5015  Cong- 
ress Ave.,   Oakland. 

Permit   Applied   For. 

APARTMENTS  Cost,   $30,000 

SAN  FRANCISCO,  W  Webster  50  S 
Fell    St.  ^,^, 

Three-story  and  basement  frame  (15) 
apartments. 

O^ner — V.  GuUmes,  323  Chattanooga 
.  St.,   S.   F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,   S.   F., 

ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Architect  John  Walker  Smart,  39  E. 
Main  St.,  Alhambra,  is  preparing  work- 
ing plans  for  a  service  station,  store 
and  apartment  building  in  Alhambra, 
for  C.  W.  Trumble;  5  stores  and  10 
apartments,    150x158    feet. 

Segregated   Figures    to   be   Asked. 

APARTMENTS  Cost,    $400,000 

SAN  FRANCISCO.  NE  Jackson  and 
Steiner  Sts. 

Ten-story  and  basement  and  sub-base- 
ment Class  A  steel  frame  and  con- 
crete apartment  building  (10  apts.) 

Owner — Thomas  Hamill  and  R.  G.  Hall 
Inc.,  6242  Geary  St.,  San  Francisco. 

Architect    —    C.    A.    Meussdorffer,     802 
Humb#ldt    Bank    Bldg.,    S.    F. 
Segregated     figures     wiJll     be     asked 

•oon. 


Contract  Awarded.  tonnftn 

APARTMENTS  ^o^*;J2?.000 

OAKLAND,    S   51st  St.    153   W    Shattuck 

Avenue.  ,.  . 

Oae-story    26-room      13-famlly      apart- 
ments  and  garage. 
Owner — Anita  E.  Bradley,   305   63rd  St., 

Oakland. 
Architect — None.  ^„^,    ^  , 

Contractor — H.  W.  Mclntler,  6251  Col- 
lege  Ave.,   Oakland. 

Construction    To    Start    Shortly. 

APARTMENTS  ^       ^      ^?,^V,*^°9«t^ 

OAKLAND,  Alameda  Co.,  Calif.,  28th 
St.   near    8th   Ave. 

Two-story  frame  and  stucco  apart- 
ment house,  4  3-room  and  4  2- 
room  apts. 

Owner  and  builder— M.  Liss,  First  Na- 
tional Bank  Bldg.,  Oakland. 

Designer— C.  Craig  McLean,  1214  Web- 
ster  St.,   Oakland. 
Steam      heating      with      oil      burning 

equipment,      oak      floors,      considerable 

iron   work,   terra  cotta  tile   roof. 

Contractor   Taking    Sub-Figures. 
APARTMENTS  Cost,   $30,000 

OAKLAND,    Alameda    Co.,    Cal.         38th 

and  Grove  Sts. 
>  Two-story    brick    store    and    apartment 

50x90,    3    stores,     seven    2-    and    3- 

i-oom    apts. 
Owner — Withheld. 
Architect    —    Hutchison    &    Mills,    1214 

Webster   St.,    Oakland. 
CojBtractor — Murphy    P.    Hamilton,    606 

Colusa  St.,  Berkeley. 


Contract    Awarded. 

APARTMENTS  Cost,     $25,000 

BERKELEY,    Alameda    Co.,    Cal.      No. 

2427    Fulton   St. 
Two-story     24-roomi    12-family     frame 

and    plaster    apartment    building. 
Owner — Floy  M.   Amant,   70   Oak  Ridge 

St.,  Berkeley. 
Architect — None. 
Contractor  —  F.    W.     Thaxter,    86    EI 

Camino  Real,  Berkeley. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $150,000 

BAN  FRANCISCO.     California  St.  near 

Stockton    Street. 
Six-etory    steel    frame    Class    C    apart- 
ment   house,    50x176    (54    2-    and    3- 
/oom  apts.) 
Owner — Chas.  J.   Keenan. 
Architect  —  N.    W.    Sexton,    De    Young 
Bldg.,  San  Francisco. 
Structure    will    have    concrete    walls, 
white    cement    exterior,       terra      cotta 
trim.      Considerable    wrough    iron    will 
i)e  used.     Apartments  will  be  equipped 
with    wall    beds,    garbage    incinerator, 
rubber  tile  in  bathrooms.  Crane  plumb- 
mie.     Pacific     wall     board     material     is 
si>.,.cifled,    also    Lock    lath    dead    sound- 
proof deadening  felt. 


Plans  Being  Prepared. 

APARTMENTS 

SAN    FRANCISCO.       SW 

Francisco  Sts. 
Steel    frame   and     reinforced 

apartment    house. 
Owner — D.  Zelinsky,  165  Grove  St.,  San 

Francisco. 
Architect — Withheld. 


Cost,    $ 

Larkin      and 

concrete 


Permit  Applied  For. 

APARTMENTS  Cost,   $50,000 

SAN    FRANCISCO.      E    Hyde    St.    100    N 

Ellis  St. 
Six-story    and    basement    concrete    (24) 

apartments. 
Owner — Louis    Johnsqn,    729    Occidental 

Ave.,   San   Francisco. 
Architect — None. 


Permit  Applied   For. 

APARTMENTS  Cost,    $40,000 

BERKELEY,    2635   Dwiglit   Way. 
Three-story    69-room    24-family    frame 

apartments. 
Owner — R.    H.    Bradshaw,    2629    Dwight 

Way,    Berkeley. 
Architect— None. 


Permit    Applied   For. 

APARTMENTS  Cost,    $310,000 

SAN  FRANCISCO.     SW  cor.  Green  and 

Jones    Sts. 
Twelve-story    and     basement    Class    A 

community   apartments. 
Owner — Niles    Schultz   and    Oser   Estate 

Corp.     (Rothschild    Bros.,    Agents). 
Architect — Hyman  &  Appleton,   68  Post 

St.,   San   Francisco. 
Contractor    —    Schultz    Const.    Co.,    46 

Kearny  St.,  S.  F. 
Building  will  contain  eleven  apart- 
ments, each  of  which  will  occupy  one 
entire  floor.  There  will  be  two  floors 
devoted  to  service  and  garage  space, 
with    accommodation    for    twenty    cars. 


Contemplated. 

APARTMENTS  Cost,    $ — 

SAN  FRANCISCO,  NW  corner  Broad- 
way and  Franklin. 

Ten-  or  twelve-story  class  A  apart- 
ment   house. 

Owner— Herbst  Mfg.  Co.,  1525  Mission 
St.,    S.    F. 

Architect — Not   selected. 


E.  T.  Thurston 

Mem.   Am.  Soc.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6757 


Contract  Awarded. 

APARTMENTS  Co.st,    $20,000 

OAKLAND,   S  51st  St.,   212   W   Shattuck 

Ave. 
One-story  26-room  13-family  frame  apt 

bldg.  and  garage. 
Owner— R.   H.  MacFarlane,  412   60th  St. 

Oakland. 
A  rch !  tect — None. 
C.ntractor — H.    W.    Mclntier    Co.,    6251 

College  Ave.,  Oakland. 


Permit    Applied    For. 

APARTMENTS  Cost,     $25,000 

OAKLAND,  Alameda  Co.,  Cal.  S  Beacon 

200    S   Excelsior   Ave. 
Two-story    25-room    frame    apartments. 
Owner — Ephriam    Field,    607    American 

Bank   Bldg.,   Oakland. 
Architect — None. 


Plans    Being   Completed. 
APARTMENTS  Cost,    $600,000 

SAN   FRANCISCO.     NW  Broadway  and 

Gough    St. 
Twelve-story     steel    frame    community 

apartment  house   (12   9-room  apts.) 
Owner — Ernest    A.    Bruer    and    George 

Wagner. 
Architect    —    Bakewell    &    Brown,    251 

Kearny  St.,   San  Francisco. 


LOS  ANGELES,  Cal. — Whiting,  Boyn- 
ton  &  Potts,  Central  Bldg.,  have  con- 
tract to  erect  a  four-story  Class  C 
apartment  house  at  3716-28  Sunset 
Blvd.  for  Theron  H.  Walker,  5921  Hol- 
lywood Blvd.;  Chas.  R.  Selkirk,  800 
American  Bank  Bldg.,  architect;  88 
rooms,  31  apartments;  88x138  feet, 
stores  in   first  story;   $160,000. 


LOS  ANGELES,  Cal. — Arthur  Le  Brun 
&  Co.,  5401  Hollywood  Blvd.,  has  re- 
vised plans  and  is  taking  new  bids  for 
a  four-story  brick  apartment  building 
at  1846  N.  Wilton  PI.,  for  E.  G.  Nie- 
mann Inv.  Co.,  5401  Hollywood  Blvd.; 
82  rooms,  14  double  and  18  single  apts., 
lobby;  135x60  feet,  tile  and  composition 
roof. 


LOS  ANGELES,  Cal. — Samuel  F. 
Bard  &  Co.,  566  Chamber  of  Com- 
merce Bldg.,  have  the  contract  to  erect 
a  four-story  and  basement  Class  C 
apartment  house  at  the  southeast  cor. 
of  Cherokee  Ave.  and  Yucca  St.  for  M. 
P.  Raab;  135x185  ft.,  200  rooms;  $365,- 
000. 


LOS  ANGELES,  Cal. — L.  A.  Rose,  L. 
A.  Rose  Tile  Co.,  1274  S.  Western  Ave., 
is  taking  segregated  bids  for  four- 
story  Class  C  brick  apartment  build- 
ing at  1057  S.  Western  Ave.,  for  self; 
plans  by  Lee  Callahan  &  Sons,  718 
Edwards-Wildey  Bldg.;  175  rooms  di- 
vided into  76  single  and  double  apart- 
ments, lobby,  oflice,  etc.,  123x117  ft.;  2 
electric   automatic    elevators;    $175,000. 


BONDS 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Franklin  School  District  rejects  pro- 
posal to  issue  bonds  of  $45,000  to 
finance  erection  of  new  school;  67  for 
and  39  against  the  issue.  Trustees  of 
Dist.  are:  A.  B.  Anderson,  Mrs.  Cath- 
erine L.  Wool  and  H.  H.  Titcomb.  An- 
other election  is  probable. 


MODESTO,  Stanislaus  Co.,  Cal. — 
r"ounty  Grand  Jury  recommends  bond 
.ssue  for  $800,000  to  finance  erection  of 
jew  county  courthouse.  C.  C.  Eastin, 
Jr.,  is  county  clerk. 


NEWCASTLE,  Placer  Co.,  Cal — Bonds 
of  $20,000  voted  to  finance  erection  of 
new  grammar  school  and  repairs  to 
present   structure. 


SEBASTOPOL.  Sonoma  Co.,  Cal.  — 
Analy  Union  School  District  rejefeta 
proposal  to  issue  bonds  of  $16,500  to  fi- 
nance additions  to  sclwool. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April   3,   l'92Ji 


./MODESTO,  Stanislaus  Co.,  Cal.— 
"•ounty  Grand  Jury  recommends  $150,- 
JOO  bond  issue  to  finance  construction 
of  new  county  tiospital  buildings  to 
provide  accommodations  for  pay- 
patients.     C.  C.   Eastin,  county  clerk. 


DAVIS,  Volo  Co.,  Cal.— Second  elec- 
tion will  be  held  in  Davis  High  School 
District  to  vote  bonds  of  $115,500  to 
finance  erection  of  new  high  school. 
Previous  election  was  declared  invalid 
due   to  omission  of  a   technical  clause. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Dunbar  School  District  defeats  propos- 
al to  issue  bonds  of  $29,000  to  finance 
erection  of  new  school.  Three  previous 
Blections   also   failed. 


NORTH  SACRAMENTO,  Cal.  —  April 
24  is  date  set  to  vote  bondsi  of  $58,000 
to  finance  erection  of  new  school  for 
North    Sacramentoi   School    District. 

CARMICHAEL,  Sacramento  Co.,  Cal. 
■ — Carmichael  School  District  votes 
bonds  of  $19,500  to  finance  erection  of 
iuditorium  addition  to  seat  650  and  ad- 
litional  classrooms.  Eugene  J.  Seadler, 
Architect,   Mitau  Bldg.,   Sacramento. 


ALBANY,  Alameda  Co.,  Cal. — Pro- 
ceedings have  been  started  to  form  a 
high  school  district.  Should  dist.  be 
formed,  an  election  will  be  called  to 
vote  bends  to  finance  erection  of  new 
school. 


CALISTOGA,  Napa  Co.,  Cal. — Pro- 
posal to  issue  bonds  of  $80,000  to 
finance  erection  of  new  school  failed 
to  cairry  by  small  marg^in.  Another 
election  is  probable. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Mv-untain  View  High  School  Dis- 
trict defeats  proposal  to  issue  bonds  of 
$55,000  to  finance  additions  to  high 
school. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Mountain  View  Grammar  School 
District  vi3tes  bonds  of  $150,000  to  fi- 
nance erection  of  new^  grammar  school 
building  on  site  already  secured.  Issue 
c^arried  by   majority   of   29  votes. 


CHURCHES 


Contract  Awarded. 

CHURCH  Cost,  $35,000 

OAKLAND,    NW    Cor.    3rd    Ave.    and    E- 

15th  Street. 
Owner — First    Swedish    Baptist    Church. 
Architect    —    Julia    Morgan,    Merchants 

Exchange   Bldg.,    San   Francisco. 
Contractor — M.    F.     Sommarstrom,    1418 

Franklin    St..    San    Francisco. 


Bids  to  be  Asked  Soon, 

CHURCH  Cost,    $20,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
NW  Barrett  Ave.  and  13th  St. 

Frame  and  stucco  church  building, 
(seating  capacity   250). 

Owner  —  Grave  English  Lutheran 
Church  (Rev.  Hines,  Pastor), 
Richmond. 

Architect — James  L.  McCreery,  1st  Na- 
tional   Bank    Bldg.,    Berkeley. 


Plans  Being  Figured. 

CHURCH  Cost.    $50,000 

BURLINGAME,     San     Mateo    Co.,       Cal. 

Oak    Grove    Ave. 
frame    and    plaster      church      buil(^ing 

with'  tile   roof. 
Owner — First   Church   Scientist. 
Architect — Walter  Falch,   Hearst  Bldg., 

San    Francisco. 
Kids     to     close     March       31st,        1926. 
Structure    to    have    oil   burning   heating 
system. 

Bids   Being   Received    for   (Concrete    and 
I  Carpentry  Work. 

CHURCH  Cost,    $ 

SAN   FRA.XCISCO.      W   Masonic   Ave.    N 

Page   St. 
Steel     and    reinforced    concrete    church 

building    (1st   unit). 
Owner — Roman     Cfatholic     Archbishop. 

1100    Franklin    St.,    San    Francisco. 
.Architect — Leo  J.   Devlin,   Pacific  Bldg., 

San  Francisco. 
As     previously     reported,     structural 
steel     awarded     Schrad/r    Iron     Works, 
1217   Harrison   St.,   San  Francisco. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Dr.  Herbet  Francis  Evans  of  Ber- 
keley, professor  of  religious  education 
in  the  Pacific  School  of  Religion,  is  in 
.Stockton  to  further  campaign  to  raise 
funds  to  finance  erection  of  new  edifice 
for  First  Congregation  Church.  A 
structure  costing  $125,000  is  contem- 
plated. Site,  150  by  200  ft.,  is  available 
lit  Madison   and  Willow  Sts. 


FA CTORIES  &  WAREHOUSES 


Bids    Under    Advisement. 

WAREHOUSE.  Cost,    $25,000 

CHICO. 

One-story    galvlanized    iron    and    wood 

frame   garage   and   warehouse. 
Owner — Pacific    Gas    and    Electric    Co., 

215  Market  St.,  San  Francisco. 
Architect — Engineering    Department   of 

Owner. 
Bids  are  in  and  are  being  held  under 
Advisement. 

i3ids   Under   .'Vdvisement. 

V^'AREHOUSE.  Cost,    $30,000 

MAltYSVILLE,  Yuba  Co.,  Cal. 

One-story    galvanized     iron    and    wood 
frame   garage   and   warehouse. 

Owner — Pacific    Gas   and    Electric   Co. 

Architect — Engineering   Department    of 
Owner,    245    Market    St.,    San    Fran- 
cisco. 
Bids   under   advisement. 


Contract  Aw^ardeQ. 

FACTORY  Cost,    $15,000 

OAKLAND,  NE  Cor.  28th  and  Magnolia 
Street. 

One-story    brick    factory. 

Owner — Tuttle  Cheese  Co. 

Contractor — Edw.  W.  Larmer,  90  Fair- 
view   Ave.,    Oakland. 


Cost,   $- 


Contract    Let. 

CANNERY   BLDG. 

SAN  JOSE,   Plant  No.   51. 

Two-story  brick  and  frame  cannery 
building    200    by    225. 

Owner — California  Packing  Corp.,  101 
California    St.,   S.   F. 

Engineer — Philip  L.  Bush,  101  Califor- 
nia  St.,   San   Francisco. 

Contractor — R.  W.  Littlefleld,  354  Ho- 
bart  St.,   Oakland. 


'ontraot   Awarded. 

W.AREHOUSE  Cost.   $25,000 

SAN  .TOSE.  2nd  St.  and  S.  P.  right  of 
way. 

One-story  reinforced  concrete  ware- 
house. 

Owner — Security  Warehouse  Co.,  350  N 
First   St..   San   Jose. 

^  '■chitect — None. 

Contractor — Morrison  Bros.,  76  W  San 
Antonio    St.,    San    Jose. 


^lans    Complete. 

r'LATFORM  '^o'lt.    $.'^0,000 

?AN  FR.\NCISCO,  North  Point,  Jones, 
Beach,  Leavenworth  and  Columbus 
Ave. 

Construction  of  auto  unloading  plat- 
form. 

Ownv-r — Southern  Pacific  Co.,  65  Mar- 
ket  St.,   S.   F. 

Architect — Plans    by   owner. 


HOLLISTBR.  San  Benito  Co..  Cal. — 
^j.  R.  Zerwick.  traveling  agent  for/  the 
Pacific  Fruit  Express  Co.,  is  in  Hollis- 
er  conferring  with  growers  regarding 
he   oi'ection   of  «    pre-cooling  plant. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

I  Members    BiilldprB'    KxehnriK*) 
in.'VS    MARKICT    NT. 

I'honp   Mff'   it    Rfll      ftnn   FranclBCO  . 


.Additional    Contracts    Let.       :•    y..~ 
5 HOP    ..  .;•  -  QogC  'I 

sOUTH    .  $AN      FRANCISCO.  ■     SUe  ■  Vi  Ol 

present -factory.    ,  .,: ;  ■     •  •  ..    | 

riireeTis^ory    reinforced    concrete-  &ho];| 

building:.  ..  .  ,  .  '  .'    , , 

)wner— W.    P.    Fuller    &    Co.,    3()l..MisJ 

sion    St..    San    Francisco. 
Vrohitect — Geo.    Wm.    Kelham;  .Sharo-B 
-Bldg.,    San    Francisco.  .| 

."ontractor— P.    J.    Walker  'Co<r^Sha»«i:| 

Bldg.,    San    Francisco.        ■:     ; 
iOlfctrio  \viriiig; — Newbery  Pearoe  Elec-^ 

trie    Co.,   439    Stevenson    St.,   S. -F, 
SpriiikliT   system — Lawson    &  Drucker 

465   Tehama   St.,   S.   F. 
I'liimltiii^ — Wra.  J.  Forster,   355  4th  St. 

S'an   Francisco. 
.As.   previously    reported:      EJevatQrs, 
Otis    Elevator    Co.,    1    Beach    St.,'S.    P.j 
Keinforcing    steel,    Edw.    L.    Soule,    Ri  ' 
alto    Bldg.,    S.    F. 


Plans    To    Be    Prepared. 
WAREHOUSE  Cost,    $250,000! 

NORTH  RICHMOND,  Contra  Costa  C6. 

Calif. 
Two-story    reinforced    concrete      ware^i 

house   bldg.  ' 

Owner  —  Standard    Sanitary    Mfg.    Co. 

1000    Brannan    St.,    S.   F. 
Architect — John    J.    Donovan,    Tapscott 

Bldg.,    Oakland. 
Structure  will  be  135  by  250  and  will 
contain    approximately    75,000   sq.    ft.     2 
freight   elevators,   steel  sash  and  auto- 
matic fire  sprinkler  system. 


I 


Plans   Being  Prepared. 

OFFICE   BLDG.,    ETC.  Cost,   $200,000 

SAN    FRANCISCO.      NW      Fourth      and 

Townsend  Sts. 
Two-story  Class  B  office  and  warehouse 

building. 
Owner — American    Radiator    Co.,    R.    M. 

Clark,  Manager.   " 
Architect — Name   Withheld. 

Structure   is   being   designed   so   a-s   to 
permit  additional  stories  in  the  future. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,    $100,000 

OAKLAND,      Alameda    Co.,      Cal.      Parr 

Terminal.  •"  .    ' 

One-story    cotton    storage      warehouse, 

approximately    450    ft.    ling    by    125 

ft.    deep. 
Owner — Parr    Terminal    Co.,    1    Drumm 

St.,    S.    F. 
Engineer    —    M.    H.    Merrill    <&    Co.,    1 

Drumm    St.,    S.    F.      

Proposed  structure  will  be  of  con- 
crete or  slow  burning  mill  type  con- 
=itruction  suitably  partitioned  for  stor- 
age of  co.tton  and  other  commodities, 
being  served  by  railroad  sidings  on 
both  sides.  Floor  area  will  be  approx- 
imately 64,380  sq.  ft.  Sprinkler  sys- 
tem will  be   installed.  '  :■      •• 


Working    Drawings    Being    Prepared. 

PACTORY,   STORE.  Cost,    $100.00.0 

SAN  FRANCISCO.  Northeast  cor.  of 
20th   and   Mission. 

Two-story  and  basement  siteel  and  con- 
crete factiory  and  store  building. 

Owner — Granat    Bros. 

Architect — Vernon  W.  Houghton.  275 
Post  St.,  San  Francisco.  • 


STOCKTON.  San  Joaquin  Co.,  Cal. 
— Architectural  Department  of  Roberts 
.>i  O'Keefe  Co.,  planirig  mill  operators, 
is  preparing  plans  for  a  new  mill  to 
be  erected  in  "a  half-  block  ^arqa-  at 
Frernont  and  Unioji  Sts..  a  deal  for.,  the 
site  having  been  .closed.  The  mill  will 
?ost   in  excess  of  $25,000.  .-;•-• 


LOS  ANGELES,  Cal.— May  &  Grfm- 
«ood.  Inc.,  Haas  Bildg.,  has  tlie' cpn- 
rract  on  a  percentage  basis  to  i§rect  a 
H-story  Class  A  creamery  building '■on 
Severy  St.  near  Preuss  Rd.  for  Adam- 
son  Corp.;  this  will  be  the  first"unlt;0f 
•<  number  of  buildings  to  be  erected 
on  a  15-acre  site.  Reinforced  confrrete 
construction,  50x110  feet.  .  MQi:gan, 
Walls  <&  Clements,  1135  Van  Nuys 
nidg.,.  architects.  J*. 


ALAMEDA  COUNTY,  Cal.  —  Acme 
Glravel  Co.,  Potrero  Av.  &  Army  St.,  S.  F. 
ienies  the  report  that  the  company  is 
iilanning- extensive  plant  improvements 
in  the  East  Bay  District.  It  was  re- 
uorted  the  c^ompany  contemplated,  ian 
f.xpenditure' of  $150, OOO  in  the  .eTe'Ctlon 
of  warehouses  and  bunkers  in'  Oa.kland 
and  Berkeley.  ■  •    .  ' 
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SAN  FRANCISCO  —  Farnswortti  and 
Ku&gles  have  acquired  entire  lOO-vara 
lot  at  the  northwest  corner  of  First 
and  Brannan  Streets  and  plan  the 
ei.;ctlon  of  a  modern  structure  for  use 
of  their  drayage  business.  Architects 
name  is  being  withheld  for  the  present. 

WATSONVIL.LE,  Santa  Cruz  Cot,  Oal 
—A  L.  Short,  Watsonville,  at  $23,000 
awarded  contract  by  Watsonville 
Creamery  Co.  (L.  P.  Holgeo-son,  own- 
"t)  to  erect  two  reinforced  concrete 
creamery  plant  at  579  Main  Street.  W. 
H.  Weeks,  architect,  369  Pine  Street, 
San  Francisco. 

PALO  ALTO,  Santa  Clara  Co.,  Oal. — 
City  Engineer  J.  F.  Byxbee,  Jr.,  pre- 
paring plans  for  one-story  90  by  100-ft. 
»rame  and  corrugated  iron  waj-ehousie 
and  shop  building  to  be  erected  at  Cor- 
poratiion  yards.  Provision  will  be  made 
to   add   250-ft.    to   length  lat   later  date. 
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FLATS 


Contract  Awarded.  .,„rAA 

FLATS  Cost,    $17,500 

SAN  FRANCISCO.     N.  McAllister,  8i2  W. 

Octavla. 
Threei-story    'frame     flats    and     stores 

building. 
Owner — Antonio  Collada,   19   Carr  St. 
Architect — None. 
Contractor — Henry        Erickson,         18Z5 

Church  St. 

Poi  Be  Done  By  Day  Work. 

FLATS  Cost,     $20,000 

SAN  FRANCISCO.     N.  McAllister,  39  E. 

Baker.  ^  .„. 

Two-sHory    and     basement    frame     (S) 

flats. 
Owner— Owen  McHugh,  830  Baker  St. 
Architect — None. 


GARAGES 


SAN  FRANCISCO— Until  April  5,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6735-853,  to  fur.  and  del.  Rio  Vista, 
Solano  county,  8  coils,  Manila  Rope, 
4  Mi -in.  circular;  appro.x.  weight  1200 
llj.'j.;  guaranteed  breaking  strength, 
17,000    lbs. 

PACIFIC  COAST — $110,000,000  will 
be  asked  of  Congress  to  house  officers 
and  men  of  the  Army  in  permanent 
quarters.  The  Ninth  Corps  Area — 
California,  Nevada,  Utah,  Wyoming, 
Montana,  Idaho,  Washington  and  Ore- 
gon— under  the  appropriation  would 
receive  $6,347,000  to  be  divided  so  as 
to  allow  $1,115,000  for  the  Letterman 
General  Hospital,  Presidio,  San  Fran- 
cisco; $4,518,000  for  Camp  Lewis; 
$200,000  for  Monterey  Presidio;  $280,- 
000  for  Fort  McDowell  and  the  re- 
mainder for  less  important  projects. 
The  Hawaiian  Department  would  be 
allowed  $11,798,000  for  new  construc- 
tion and  the  Panama  Canal  department, 
$13,203,000. 

S'AN  FRANCISCO — Time  for  opening 
bids  for  new  fender  line  at  Fort  Mason, 
Inas  been  extended  from  11  A.  M.,  April 
I,  to  11  A.  M.,  April  15,  it  is  announced 
by  the  Constructing  Quartermaster, 
Fort  Mason,  who  is  taking  bids  on  the 
work.  See  call  for  bids  under  official 
proiiosal  section  In  this  Issue. 


WASHINGTON,  D.  C— Until  April  14, 
under  Ciroular  No.  1728,  bids  will  be 
received  by  Purchasing  Officer,  Pana- 
ma Canal,  to  fur.  and  del.  Balboa  (Pa- 
cific Port)  pianel  boards,  generating 
plants,  switches,  oil  meter,  wire,  lamp 
cord,  steel  conduit,  batteries,  spia,rk 
plugs,  blinker  keys,  conduit  elbows, 
lead  sle^^ng,  bolts,  nuts,  rivets,  wash- 
ers, crusllld  shot,  valves,  glass,  wood 
handles,  mop  heads,  brushes,  tires  and 
tubes,  hose,  gaskets,  packing,  oakum, 
linoleum,  leather  belting,  fire  exting- 
uishers, wheelbarrows,  coin  siafes,  etc. 
Further  information  obtainable  from 
Assistant  Purchasing  Officer,  Fort, 
.Vlason,  San  Francisco. 


Contract  Awarded.  tot:  nnn 

GARAGE  S°^^'    }^^'^^A 

SAN  FRANCISCO.  NE  Sixteenth  and 
Shotwell    Sts. 

One-story  reinforced  concrete  commer- 
cial garage. 

Owner — Furrer  Bros. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery St.,   San  Francisco. 

Contractor — Keystone  Constr.  Co.,  354 
Hobart  St.,   Oakland. 

Contract  Let. 

ALTERATIONS  Cost,    $20,000 

OAKLAND,   Alameda  Co.,  Cal.   Webster 

Alteration's  to  present  one-story  brick 
and  concrete  commercial   garage. 

Owner — Stadium   Garage. 

Architect  —  Hamilton  Murdock,  Bldrs. 
Exchange,    Oakland. 

Contractor— S.  G.  Johnson,  4652  Dolores 
Ave.,    Oakland. 

MIAMI,  Florida — Architect  F.  J-  De- 
Longchamps,  ReBo-Gazette  Bldg.,  Reno, 
Nevada,  commissioned  to  prepare  plans 
for  a  twelve-story  fireproof  garage  and 
hotel  building  to  be  erected  in  Miami 
for  the  Terminal  Hotel  Co.  of  Miami; 
est  cost,  $1,900,000.  Structure  will  be 
planned  for  multiple  use,  to  be  used 
principally  as  a  storage  garage  and 
chauffeurs'  hotel.  Garage  portions  will 
have  double-deck  spiral  ramp  system. 

SEATTLE,  Wash. — Archs.  Stoddard 
a  S  n  Lyon  Bldg.,  have  bids  under  ad- 
visement for  a  3-story  and  basement 
Class  A  reinforced  concrete  and  steel 
garage  to  be  erected  for  the  North- 
west Building  Co..  D.  K.  Sullivan, 
president,  Lyon  Bldg.  Will  be  108  by 
120  feet.  Est.  cost,  $125,000.  Provision 
made  in   plans  for  additional  story. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  April  5,  11 
A.  M.,  under  Order  No.  6741,  bids  will 
be  received  bv  U.  S.  Engineer  Office,  85 
2nd  St..  to  fur.  and  del.  Rio  Vista.  So- 
lano county,  electrical  supplies.  Lists 
of  materials  desired  obtainable  from 
above  office. 


TUCSON,  Ariz— (Official)— U.  S.  Vet- 
erans' Bureau,  Construction  Division, 
preparing-  plans  for  Veterans'  tubercu- 
losis hospital  at  Tucson;  est.  erst  $1,- 
000,000. 


PORTLAND,  Ore.- (Official)  —  U.  S. 
Veteranis'  Bureau,  Construction  Divi- 
sion, is  preparing  plans  for  300-bed 
capacity  Veterans'  hospital  to  be  erect- 
ed at  Portland,  Ore;  est.  cost  $1,350,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.  — 
(Official) — Construction  Division,  U.  S. 
Veterans'  Bureau,  Washington,  D.  C, 
is  preparing  plans  for  additional  build- 
ings at  Palo  Alto  Veterans'  Hospital 
to  provide  for  300  additional  patients. 
Group  will  comprise  administration 
building,  nurses'  quarters,  attendants' 
quarters,  recreation  building,  addition 
to  boiler  plant,  etc.  Total  est.  cost 
$900,000. 


WASHINGTON,  D.  C— Until  April  8, 
10:30  A.  M.,  under  Circular  No.  1729, 
bids  will  be  rec.  by  Purchasing  Officer, 
Panama  Canal,  to  fur.  and  del.  steel, 
cast-iron  pipe,  rectifiers,  welding  rods, 
aluminum  washers,  chain,  dies,  nickel 
anodes,  glass,  grinding  machines, 
thumb  tacks,  welding  paper,  etc.  Fur- 
ther information  obtainable  from  As- 
.sislaiit  Purchasing-  Agent,  Fort  Mason, 
San   Francisco. 


Member  S.  F.  Builders'  BxchaiiK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Raiiduni  Variegated  Colors  Slate 

Roofing 

and 

Random  Tariegatod  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeaaie   St^  Sao  Pranclaco 

Res.    4201    Mission    St. 

Phone    Randolph    6982 


HALLS  AND  SOCIETY 
BUILDINGS 


FMans  Being  Prepared. 

MEMORIAL   BLDG.  Cost,    $225,000 

HONOLULU,   T.   H. 

Reinforced    concrete    Legion    Memorial 

Building. 
Owner — Territory  of  Hawaii. 
Architect  —  Lewis   P.   Hobart,  Crocker 

Bldg.,    Sun    Francisco. 
Engineer — T.  Ronneberg,  Crocker  Bldg., 

San    Francisco. 


Plans   Being   Prepared 

FRATERNITY   HOUSE  Cost,    $30,000 

SAN      FRANCISCO.        Parnassus       and 

Fourth  Aves. 
Two-story    frame    and    plaster    Spanish 

type    fraternity    house. 
Owner— Xi    Psi    Phi,    U.    of   C.    Hospital 

Dental   Fraternity. 
Architect — Masten  &  Hurd.  278  Post  St., 

San    Francisco. 
•Structure  to  have  tile  roof,  oil  burn- 
er,   low    pressure   steam    heating,    etc. 


FRESNO,  Fresno  Co.,  Cal. — Architects 
Swartz  &  Ryland,  Rowell  Bldg.,  Fres- 
no, commissioned  to  prepare  working 
drawings  for  three-story  and  basement 
fireproof  store,  club  and  lodge  build- 
ing to  be  erected  in  that  city  for  the 
Fraternal  Order  of  Eagles;  estimated 
cost,   $150,000. 


Bids    to    be   Called   Shortly. 

MEMORIAL   BLDG.  Cost,    $50,000 

G RIDLEY,    Butte   Co.,    Cal. 

One-story  reinforced  concrete  memor- 
ial   building. 

Owner — American  Legion  Post  of  Grid- 
ley. 

Architect  —  Geo.  C.  Sellon,  California 
State   Life   Bldg.,   Sacramento. 


Bids  to  be  Asked  Scon. 
MEMORIAL    BLDG.  Cost,    $50,000 

OROVILI.E,  Butte  Co.,   Cal. 
One-story    brick    mepiorial    building. 
Owner — American  Legion   Post  of   Oro- 

ville. 
Architect  —  Geo.   C.    Sellon,   California 

State    Life    Bldg.,    Sacramento. 


Segregated     Figures     to     be     Asked     in 

About  Two  Weeks. 
CATHEDRAL  Cost,  $1,000,000 

OAKLAND,   Alameda  Co.,   Cal.     Oak  St. 

Facing   Lake    Merritt. 
Class   A  Scottish   Rite   Cathedral    (steel 

frame  and  reinforced   concrete). 
Owner — Masonic   Cathedral   Assn. 
Architect — Carl  Werner,  Santa  Fe  Bldg. 

San   Francisco. 
Supt.  of  Construction — W.  G.  Thornally 

354  Hobart  St.,  Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,    $20,000 

OAKLAND,  Alameda  Co.,  Cal.  SW  13th 
and   Clay   Sts. 

Alterations  to  club  building. 

Owner — Athens   Athletic  Club. 

Architect — None. 

Contractor — R.  E.  Sheridan,  1012  Web- 
ster   St.,    Oakland. 


SANTA  BARBARA,  Cal.  —  Archts. 
John  Parkinson  &  Donald  B.  Parkinson 
120  Title  Insurance  Bldg.,  have  com- 
pleted plans  for  class  A  store  and  lodge 
bldg.  at  Santa  Barbara  for  Elks  Lodge 
of  Santa  Barbara;  S-story  and  base- 
ment, 100x107  ft.,  steel  frame,  brick 
filler  walls,  stucco  exterior;  $300,000. 
bids  will  be  taken  this  week. 


WOODLAND,  Yolo  Co.,  Cal. — J.  Wit- 
zelberger.  Woodland,  at  $7910  submit- 
ted low  bid  to  Odd  Fellows  Building 
Associati  n  to  repair  fire  damage  and 
make  additions  for  two-stor>^  brick 
lodge  building  and  stores.  Other  bids 
were:  J.  A.  Gould,  $S776;  —  Henkel. 
$9312;  W.  R.  Fait,  $9660;  J.  G.  Motronl, 
$10,849.  Plans  by  C.  A.  Walton,  Wood- 
land. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Architects  Cvril  J.  Bennett  and  Fitch 
H.  Haskell,  600  Security  Bldg.,  Pasa- 
dena, have  been  commissioned  to  pre- 
pare plans  for  a  Masonic  temple  at  200 
S.  Euclid  Ave..  Pasadena,  for  various 
branches  of  Masonic  order(  excepting 
Scottish  Rite);  A.  F.  Hamill.  chairman 
building  committee,  Pasadena;  $300,000. 
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OAKLAND,  Cal.— Woman's  City  Club 
has  appointed  building  committee  to 
secure  preliminary  plans  and  estimates 
of  cost  for  a  new  club  building  to  be 
erected  in  the  downtown  section.  Com- 
mittee is  composed  of  Mrs.  Bessie 
Wood  Gustason,  Mrs.  Vance  McCly- 
monds  and  Mrs.  H.  G.  Hill. 

LOS  ANGELES,  Cal. — Architects  Has- 
kell &  Bennett,  Security  Bldg.,  Pasa- 
dena, have  been  commissioned  to  pre- 
pare plans  for  a  Masonic  temple  on  S. 
Euclid  Ave.,  Pasadena,  for  Pasadena 
Masonic  Bldg.  Assn.  The  building  will 
be  2  stories,  devoted  entirely  to  lodge 
purposes  with  three  lodge  rooms,  ban- 
quet rooms,  club  rooms,  etc.,  probably 
class   A    construction;    $250,000. 

VALLEJO,  Solano  Co.,  Cal. — Vallejo 
Chapter,  Order  of  De  Molay,  is  having 
plans  prepared  for  a  $15,000  lodge 
building  to  be  erected  on  a  site  yet 
to  be  selected.  Will  contain  club  and 
lodge    rooms    and    auditorium. 

UPLAND,  San  Bernardino  Co.,  Cal. — 
Upland  Woman's  Club  has  completed 
purchase  of  property  at  the  corner  of 
.Second  Ave.  and  F  St.  as  site  for  new 
clubhouse. 

HOSPITALS 


Sub-Contracts    Let. 

DORMITORY   BLDGS.  Cost,    $200,000 

OAKLAND,    Alameda    Co.,    Cal.         Mills 

College  Campus. 
Two    steel      and      concrete       dormitory 

buildings. 
Owner — Mills   College. 
Architect — W.   H.    Ratcliff   Jr.,   Mercan- 
tile   Bank   Bldg.,   Berkeley. 
Contractor— E.  T.  Leiter,  3601  West  St., 

Oakland. 
Heating — W.    K.    Nottingham,    368    10th 

St.,    Oakland. 
Electrical    AVork — Spott    Electrical    Co., 

2155  Broadway,  Oakland. 
Tile   Roofing — Gladding-McBean   &    Co., 

660   Market   St.,   San    Francisco. 
As     previously    reported,       structural 
steel    awarded    Judson    Mfg.    Co.,    Oak- 
land;   concrete,    J.    H.    Fitzmaurice,    354 
Hobart  St.,  Oakland. 


Commissioned    To    Prepare    Plans. 

ADDITION  Cost,    $ 

SAN  MATEO,  San  Mateo  Co.,  Cal.  El 
Camino. 

Addition  to  present  hospital  (bed  ca- 
pacity to  be  increased  to  125). 

Owner — Mills  Memorial  Hospital.  Gift 
of  Mrs.  Whitelaw  Reid,  San  Mateo.) 

Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 


Preliminaries  Approved. 
HOSPITAL.  Cost,     $450,000 

BERKELEY.  (Location  not  decided.) 
Group  of  class  C  reinforced  concrete 
hospital  buildings  (first  unit  to  be 
a  0-story  structure  w^ith  a  bed  ca- 
pacity of  60,  costing  approximately 
$150,000). 
Owner — Medical    Properties    Co.,    E.    S. 

Bender,   president. 
Architect — F.       H.       Reimers,       Tribune 
Tower,    Oakland. 


Commissioned  To   Prepare   Plans. 
OFFICE  BLDG.  Cost,  $400,000 

SAN  JOSE,    6th   and   Santa   Clara   Sts. 
Seven-story      and      basement      class      C 

medical  office  bldg.  with  garage  in 

rear. 
Owner — San    Jose    Medico    Bldg.,      Inc., 

Dr.    Mark   Hopkins,    president. 
Architect — Wm.  H.   Weeks,   369  Pine  St. 

S.  F.,  and  1924  Broadway,  Oakland. 
Garage    in    rear    will    have    accommo- 
dations   for   100   cars. 


SAN  DIEGO.  San  Diego  Co.,  Cal — 
Hennessy  Bros.  &  Co.,  208  W.  8th  St., 
Los  Angeles,  have  contract  at  approxi- 
mately $100,000  for  4-story  Class  A 
nurses'  home  building,  95x140  feet,  at 
4193    6th    St.,    for    Mercy    Hospital. 


Plans   to   be   Prepared. 

CLINIC   BLDG.  Cost,    $40,000 

OAKLAND,    Alameda    Co.,    Cal.       Mills 

College  Campus. 
Reinforced    concrete    clinic    building. 
Owner — Mills  College. 
Architect — W.     H.     Ratcliff,    Mercantile 

Bank    Bldg.,    Berkeley. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
L'ntil  April  19,  11  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
to  fur.  and  install  lighting  system  in 
Kern  County  General  Hospital  grounds. 
Cert,  check  10%  payable  to  Board  of 
Sups.  req.  with  bid.  Plans  on  file  in 
office   of  clerk. 


SAN  FRANCISCO. — Until  April  7,  3 
P.  M.  bids  will  be  rec.  by  Board  of 
Public  Works  to  fur.  and  install  water 
cooling  equipment  in  Relief  Home; 
est.  cost  $1,250.  Plans  obtainable 
from  Bureau  of  Architecture,  2nd 
floor.    City   Hall. 


SAN  FRANCISCO. — Until  April  7,  3 
P.  M.  bids  will  be  received  by  Board 
of  Public  Works  to  const,  benches  and 
dining  room  tables  in  chapel  and  au- 
ditorium of  Relief  Home.  Est.  cost, 
$5000.  Plans  obtainable  from  Bureau 
of  Architecture,    2nd  floor,   City   Hall. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— Dr. 
A.  M.  Thomson,  Sonoma,  heads  com- 
mittee cf  four  Sonoma  county  physi- 
cians which  plans  to  form  corporation 
to  finance  erection  of  a  $150,000  fire- 
proof hospital  building  on  a  site  at  St. 
Helena  Ave.  and  30th  St;  reinforced 
concrete  construction;  three  wing  type. 


RENO,  Nevada — Architect  P.  J.  De- 
Longchamps,  Reno-Gazette  Bldg.,  Reno, 
commissioned  to  prepare  plans  for  ad- 
ditional building  at  state  mental  hos- 
pital. It  is  planned  to  do  only  the  pre- 
liminary work  this  year,  including  the 
foundations,  the  work  to  be  done  by 
inmates  of  the  institution  wherever 
possible.  A  special  one  cent  tax  levy 
will   finance   the   work. 


MODESTO.  Stanislaus  Co.,  Calif. — 
County  Grand  Jury  recommends  $150,- 
UUO  bond  issue  to  finance  construction 
of  new  county  hospital  buildings  to 
provide  accommodations  for  pay- 
patients.   C.   C.   Easton,   county    clerk. 


JEROME.  Ariz. — Until  April  8,  bids 
will  be  received  here  by  United  Verae 
Copper  Co.  for  3-story  and  basement 
reinforced  concrete  hospital  building, 
40x150  feet.  Separate  bids  will  be  taken 
on  general,  plumbing,  electric  wiring 
and  painting.  Building  will  probablv 
cost  in  excess  of  $200,000.  Lescher  & 
Mahoney,  architects.  Bank  of  Arizona 
Bldg.,  Phoenix. 


LOS  ANGELES,  Cal. — The  Children's 
Hospital  is  contemplating  the  erection 
of  a  nurses'  home)  and  a  100-bed  addi- 
tion to  its  present  hospital  bldg.  on 
.Sunset  Blvd.  near  Vermont  Ave.  The 
annual  meeting  will  be  held  on  April  5 
at  which  time  the  bldg.  program  will 
be  considered  by  board  of  directors. 

TUCSON,  Ariz— (Official)— U.  S.  Vet- 
erans' Bureau,  Construction  Division, 
preparing  plans  for  Veterans'  tubercu- 
losis hospital  at  Tucson;  est.  cost  $1,- 
000,000. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
woricmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  wiil  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandt  &  Sons 

Painters  •  Decorators 

Since  1885 
3T4  GUERRERO  STREET  •  MARKET  17C9 

SAN  rRANCISCO 

Los  Angeles 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— . 
(Official) — Construction  Division,  U.  S. 
\"eterans'  Bureau,  Washington,  D.  C, 
is  p;eparing  plans  for  additional  build- 
ings at  Palo  Alto  Veterans'  Hospital  to 
provide  for  300  additional  patients. 
Group  will  emprise  administration 
building,  nur.«es'  quarters,  attendants' 
quarters,  recreation  building,  (addition 
to  boiler  plant,  etc.  Total  cost  $90u,000. 


SEATTLE,  Wash. — Norwegian  Hos- 
pital Ass'n.,  3515  Woodland  Ave.,  an- 
nounces plans  have  been  completed  for 
proposed  S250.000  Norwegian  Memorial 
Hospital  Building  to  have  capacity  of 
100  beds;  will  be  fireproof  construc- 
tion. Name  of  architect  withheld  until 
.=  ite   negotiations  are   further  advanced. 


PORTLAND.  Ore. —  (Official)  —  U.  S. 
N'eterans'  Bureau,  Construction  Divi- 
sion, is  preparing  plans  for  300-bed 
rapacitv  Veterans'  hospital  to  be  erect- 
ed at  Portland,  Ore;  est.  cost  $1,350,000 


HOTELS 


Plans    Being    Prepared. 
HOTEL  Cost,    $90,000 

CRESCENT    CITY.      Front    St.    near    H. 
Three-story    reinforced    concrete    hotel 

building,    50   guest    rooms. 
Owner— Hotel    Lauff    Co.,    O.    B.    Lauff, 

president. 
Architect     —     Norman     R.     Coulter,     46 

Kearny    St.,     S.     F. 
Contractor- — Chas.    S.    Mabrey.    Ochsner 

Bldg.,    Sacramento. 
Plans     call    for    the       completion     of 
three   floors   with   a   fourth   to   be   added 
as    the    need    arises. 


Plans   Being  Completed. 
ALTERATIONS.  Cost,   $80,000 

OAKLAND.    Alameda   Co.,    Cal.      Eighth 

and  Franklin  Sts. 
Completing,    remodeling    &    moderniza- 

ing   present   hotel   building. 
Owner — Cosmopolitan      Hotel       (R.      B. 

Marshall,    owner). 
Architect — Vernon     AV.     Houghton,     275 

Post    St.,    San    Francisco. 


Plans   Being   Prepared. 

HOTEL  Cost,   $4,000,000 

SANTA    BARBARA,    Calif.      Leadbetter 

Point. 
Owner — Hotel    Biltmore,    James    Wood, 

Chas.   Bard  and  Walter  Clark. 
Architect    —    Benj.    G.    McDougall,    535 

Sacramento   St.,   S.  F. 
Engineer — Walter     Gordan     Clark,     318 

W    9th,    L.    A. 


Bids  Not  to  be  Opened  Until  Thursday. 

HOTEL  Cost,    $250,000 

BOYES  SPRINGS,   Sonoma  Co.,  Cal. 

Two  and  three-story  frame  reinforced 
concrete  hotel  of  Mission  architec- 
ture with  tile  roof. 

Owner — Sonoma  Properties  Co.  (P.  C. 
Gerhardt,   President). 

.\rchitect  —   Joseph    L.    Stewart,    Claus 
S'preckels    Bldg.,    San   Francisco. 
Bids    for    a    general    contract    being: 

received. 


BRAWLEY,  Los  Angeles  Co.,  Cal. — 
.Architects  Noerenberg  &  Johnson,  401 
L.  A.  Ry.  Bldg.,  Los  Angeles,  are  pre- 
paring preliminary  plans  for  4-story 
Class  B  hotel  at  Brawley,  Imperial 
County,  for  Sears  &  Patterson;  125 
roomSj  stores,  lobby,  etc.;  steel  frarne 
construction,    concrete    walls;    $150,000. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
J.  Loren  White,  hotel  operator  of  Pasa- 
dena, has  advised  HoUister  interests, 
he  is  h-aving  plans  prepared  for  pro- 
posed new  hotel  in  Fourth  St.  near 
Line  St.;  est.  cost,  $180,000  of  which 
$140,000  will  finance  construction,  $20,- 
000  for  furniture  and  $8000  for  site. 
Will   be   two-story.   Mission   type. 


MIAMI,  Fla.— See  "Garages,"  this 
issue,  plans  being  prepared  by  Archi- 
tect F.  J.  DeLongchamps  for  hotel- 
garage   building. 


PORTLAND,  0*'e^ — Stebinger  Brtoe,, 
General  contractors,  Worcester  Bldg., 
I Ortland,  purchase  site  100  by  100  ft., 
at  Broadway  and  Columbia  Sts.,  and 
will  erect  a  $250,000  5-story  hotel; 
fireproof  construction;  w^alls  faced 
with  pressed  brick  and  trimmed  with 
P .lychrome   terra  cotta. 
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LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith,  Film  Exchange  Bldg., 
Los  Angeles,  has  completed  plans  for 
a  12-story  Class  A  hotel  and  clubhouse 
on  Ocean  Blvd.,  bet.  Atlantic  Ave.  and 
Liine  Way,  Long  Beach,  for  Consolidat- 
ed Properties  Co.;  George  Cowan, 
president.  A  portion  of  the  building 
will  be  occupied  by  Seaside  Commercial 
Club;  there  will  also  be  176  hotel  rooms 
with  baths;  reinforced  concrete  constr. 
stucco  and  cast  stone  exterior.  Plans 
are  being  checlced  by  Long  Beach  build- 
ing department  and  bids  will  be  taken 
in   about   three  weeks. 


WE  AND  COLD  STORAGE 
PLANTS 


LOS  ANGELES,  Cal.— Architect  W. 
W.  Ache,  1616  Fourth  Ave.,  has  pre- 
pared plans  for  a  old  storage  build- 
ing, 2-story,  110x128  feet,  with  an  ex- 
tension 8x38  feet,  at  2300  E.  9th  St.  for 
Hauser  liacking  Co.;  reinf.  conycr. 
vault;  $60,000.  Bids  will  be  taken 
shortily. 


POWER  PLANTS 


TULARE  COUNTY,  Cai.— San  Joa- 
quin Light  &  Power  Corp.,  Light  Bldg., 
Fresno,  granted  permit  by  state  dept. 
of  public  works,  div.  of  water  rights, 
for  6  sec.  ft.  from  Wilson  Creek  and 
Morehouse  Crk  Springs,  Tulare  county, 
to  develop  1049  T.  H.  P.;  est.  cost, 
fll,')()0. 


LOS  ANGELES,  Cal.— Westinghouse 
Elec.  &  Mfg.  Co.,  420  S.  San  Pedro  St., 
awarded  cont.  by  water  and  power 
comm.,  at  $9000  for  street  lighting 
transformers   under  spec.    P-378-516. 


ANAHEIM,  Cal.— Until  8  P.  M..  Apr. 
8,  bids  will  be  rec.  for  100  5()-ft.  red 
cedar  poles  with  8-in.  taps,  with  "B" 
butt  treatment.  Other  material  and 
equip,  for  which  bids  are  de.sired  at 
the  same  hour  are:  Copper  wire  as 
follows:  500  lbs.  No.  10,  1500  lbs.  No. 
8,  5U00  lbs.  No.  6,  5000  lbs.  No.  4,  4000 
lbs.  No.  2,  27,500  lbs.  No.  2-0,  2000  ft. 
14-in.  guy-wire,  3000  ft.  ft -in.  guy- 
wire;  pole  line  hdwe.  in  accordance 
with  spec,  on  file  at  office  of  city  clerk; 
wood  pins  and  cross  arms  as  follows: 
200  6-in.  pin  and  250  8-in.  pin  cross- 
arms,  2000  wood  pins;  Insulators:  500 
No.  136  porcelain  insulators  Westing- 
house  type  or  equal;  1000  No.  104 
same;  four  A.  C.  regulator  feeder 
panels.  Cert,  check  or  bond,  10%. 
Edw.  B.  Merritt,  city  clerk. 


SACRAMENTO,  Cal.— Engineers'  Ad- 
visory Board,  comprising  Wm.  Mul- 
holland  of  Los  Angeles,  Daniel  W. 
Mead  of  Wisconsin,  C.  E.  Grunsky  of 
S:\n  Francisco  and  R.  E.  McDonnell  of 
Kansas  City  and  Los  Angeles,  approve 
proposed  Silver  Oreek  water  and  power 
project  of  Sacramento  Municipal  Util- 
ity District,  as  proposed  by  Chief  En- 
gineer Albert   Givan. 


DEL  NORTE  COUNTY,  Calif.— C.  Ro- 
niander,  care  Jas.  Davis,  district  at- 
torney, Crescent  City,  sieeks  permit 
fmm  State  Dept.  of  Public  Works,  Di- 
vision- of  Water  Rights,  for  permit  to 
appropriate  waters  from  south  fork  of 
Smith  River  to  develop  3750-b.p.  Est. 
cost    $300,000. 


PUBLIC   BUILDINGS 


MODESTO,  Stanislaus  Co..  Cal.  — 
County  Grand  .lury  recommends  bond 
issue  for  $800,000  to  finance  erection 
of  new  county  courthouse.  C.  C.  Eastin, 
Jr.,   is   county  clerk. 


LOS  ANGELES',  Cal. — Thos.  E.  Young. 
212  S.  Grand  Ave.,  Los  Angeles,  award- 
ed_general  contract  by  L.'  A.  county  at 
$77,923  for  five  frame  and  stucco  in- 
firmary buildings,  each  1 -story,  35x165 
feet,  average  size,  at  L.  .A.  county  farm. 
Service  Plumbing  Co.,  917  Baker  .\ve.. 
Bell,  awarded  plumbing,  heating  ;ind 
Sf-rvioe  piping.  Anderson  Elec.  Co., 
15n7:-\v..  65th  St.,  Los  Angeles,  awarded 
electric,  wiring   and   fixtures   at    $3158, 


EUREKA,  Humboldt  Co.,  Cal.— Until 
April  13,  2  p.  m.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  to  re- 
paint and  refinish  interior  of  county 
courthouse.  Specifications  on  file  in 
ofl'ice  of  clerk.  Sec  cjill  for  hid«  uiidrr 
oliivial    itrftpoHsiI   Hectinn    in    thJN    Imhuc. 


BURBANK,  Los  Angeles  Co.,  Cal. — 
City  of  Burbank  has  called  special 
bond  election  for  April  12  at  which 
time  it  is  proposed  to  vote  $30,000,  pro- 
ceeds cf  which  would  be  used  to 
finance  erection  of  3  flre  stations,  fire 
alarm  sy.stem,  and  purchase  of  flre 
fighting   equipment. 


SACRAMENTO,  Cal. — As  previously 
reported,  bids  will  be  received  April 
27,  2  P.  M.,  by  the  State  Department  of 
I'ublic  \\'orks.  Division  of  Architecture, 
Forum  Bids.,  for  completion  of  finish 
heating  in  Sacramento  State  Buildings 
including  low  pressure  boilers,  acces- 
sories and  piping  in  boiler  room  of  of- 
fice building  and  radiators  and  acces- 
sories in  Library  and  Courts  Building 
and  Office  Building.  Geo.  P..  McDoukmH. 
state  arclnitect.  Sec  call  for  bitls  under 
official    propo.snl    section    in    this    iMHne. 


SACRAMENTO,  Sacramento  Co.,  Cal. 
— A.  L.  "'^szina,  Nevada  Bank  Bldg., 
San  Franci.'-.'O,  submitted  low  bid  for 
general  work  at  Prop.  (1)  $69,182; 
Prop.  (2)  $62,404;  Prop.  (3)  $56,403; 
Prop.  (4)  $4,750  tj  State  Department 
of  Public  Works,  Division  of  Archi- 
tecture, Forum  Bldg.,  Sacramento,  in 
connection  with  the  construction  of 
roof  and  remodeling  of  State  Armory, 
14th  and  Mission  Sts.,  San  Francisco. 
Other    low    bids    submitted    were: 

Judson  Mfg.  Co.,  604  Mission  St.,  S. 
F.,    for    structural    steel    at    $70,685. 

Crown  Electric  Co.,  153  Eddy  St.,  S. 
F.,    for    electrical    work    at    $3792. 

Complete    list   of  bids   are: 
General   Contract 

A.  L.  Vezina,  Prop.  (1)  $69,182;  Prop. 
(2)  $62,404;  Prop.  (3)  $56,403;  Prop. 
(4)    $4,750. 

Vogt  &  Davidson,  Prop.  (1)  $71,987; 
Prop.  (2)  $65,735;  Prop.  (3)  $59,135; 
Prop.    (4)    $3,600. 

R.  W.  Moller,  Prop.  (1)  $75,650; 
Prop.  (2)  $68,180;  Prop.  (3)  $59,597; 
Prop.    (4)    $4,700. 

H.  L.  Peterson,  Prop.  (1)  $75,944; 
Prop.  (2)  $70,724;  Prop.  (3)  $64,687; 
Prop.    (4)    $2,747. 

Carl  H.  Peterson,  Prop.  (1)  $77,500; 
Prop.  (2)  $69,400;  Prop.  (3)  $61,000; 
Prop.    (4)    $3,200. 

A.  Tassi,  Prop.  (1)  $78,000;  Prop.  (2) 
$69,200;  Prop.  (3)  $59,000;  Prop.  (4) 
$3,800. 

Larsen  &  Larsen,  Prop.  (1)  $78,700; 
Prop.  (2)  $71,800;  Prop.  (3)  $64,100; 
Prop.    (4)    $4,970. 

T.  A.  Clark,  Prop.  (1)  $78,900;  Prop. 
(2)  $70,900;  Prop.  (3)  $59,700;  Prop. 
(4)     $5,500. 

J.  A.  Bryant,  Prpp.  (1)  $78,932;  Prop. 
(2)  $70,484;  Prop.  (3)  $61,365;  Prop.  (4) 
$3,500. 

Schultz  Const.,  Prop.  (1)  $79,016; 
Prop.  (2)  $71,022;  Prop.  (3)  $62,090; 
Prop.    (4)    $4,250. 

F.  R.  Siegrist,  Prop.  (1)  $79,577; 
Prop.  (2)  $71,477;  Prop.  (3)  $60,277; 
Prop.    (4)    $4,000. 

K.  L.  Hansen,  Prop.  (1)  $79,880; 
Prop.  (2)  $73,533;  Prop.  (3)  $66,559; 
Prop.    (4)    $4,300. 

Schuler  &  McDonald,  Prop.  (1)  $81,- 
000;  Prop.  (2)  $73,665;  Prop.  (3)  $66,- 
130;    Prop.     (4)     $3,950. 


CROWE 

GL./^SS 

CO. 

574  Eddy  St 
Phone  Prospect  812 

Ecinipped   To   Handle 
Any    Size    Job. 

DraECT    F.4CT0RT    BUYERS 


J.  D.  Hannah,  Prop.  (1)  $84,000; 
T'lop.  (2)  $76,500;  Prop.  Ci)  $69,500; 
Prop.    (4)    $4,500. 

Reiley  &  Nemitz,  Prop.  (1)  $86,274; 
Prop.  (2)  $78,088;  Prop.  (3)  $68,337; 
Prop.    (4)    $3,780. 

.J.  F.  McLaughlin,  Prop.  (1)  $88,000; 
Prop.  (2)  $81,000;  Prop.  (3)  $74,000; 
Prop.     (4)     $5,000. 

Elliott  &  Grant,  Prop.  (1)  $89,734; 
Prop.  (2)  $81,009;  Prop.  (3)  $70,297; 
Prop.   (4)    $4,100. 

<"obby  &  Owsley,  Prop.  (1)  $92,900; 
Prop.  (2)  $81,100;  Prop.  (3)  $68,900; 
Prop.    (4)    $4,750. 

■Structural    Steel 

Judson    Mfg.   Co $70,685 

Miiineaijolis    Steel    &    Mach.    Co.   71.900 

Schrader    Iron    Works     71.258 

Electrical    \Vork 

Crown    Electric    Co $3,792 

Latourrette-Fical    Co 4,285 

Decker    Electric    Co 4,596 

Watts     Electric    Co 4,800 

Pac.    Elec.    Const.    Co 4,840 

Newbeiy    Pearce    Co 4,868 

Dowd-Seid    Co 4,900 

H.    A.    I'orter    4,925 

H.     S.    Havercamp     4,980 

Butte    Elec.    Mfg.    Co 5.150 

Etna    Electric    Co 5,196 

Prop.  No.  1,  for  work  complete.  Prop. 
No.  2,  if  half  of  balcony  is  omitted. 
Prop.  No.  3,  if  entire  balcony  is  omit- 
ted. Prep.  No.  4,  deduct  if  painting 
is    omitted. 

All  bids  received  were  taken  under 
advisement. 


EUREKA  ,  Humboldt  Co.,  Cal.— 
County  supervisors  have  approved 
specifications  for  painting  interior  of 
portions  of  county  courthouse,  recently 
damaged  by  fire  and  water.  Fred  M. 
Kay  is  county  clerk. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,     $12,500 

PIEDMONT,   Alameda   Co.,   Cal. 
Two-story     and     basement     frame    and 

stucco  residence. 
Owner — A.  V.  Bailey. 
Architect    —    W.    E.    Schirmer,    Thayer 

Bldg.,  Oakland. 
Contractor  —  Roland    &    Roland,    1834 

Blake    St.,   Berkeley. 


Plans    Being   Figured. 

RESIDENCE  Cost,   $10,000 

OAKLAND,  Alameda  Co.,  Calif.  Loca- 
tion withheld. 

Two-story  frame  and  stucco  residence 
and  garage. 

Owner — N.   Wellsman. 

Architect — A.  J.  Yerrick,  1404  Frank- 
lin St.,  Oakland. 


Cost,    $10,500 
San    Mateo    Co., 


Contract  Awarded. 
RESIDENCE 
WELLESEY     PARK, 

Calif.      Lot    83. 
Two-story   frame   and   stucco   residence 

and   garage. 
Owner — Cecelia     H.     Graves,     444     Main 

St.,   Redwood  City. 
.Architect — None. 
Contractor — Ben    Zimmerman,    797    Ar- 

guello.    Redwood    City. 


Preliminaries  Being  Prepared. 

RESIDENCE  Cost,     $20,000 

liERKELEY,  Alameda  Co.,  Cal.  Ar- 
lington   Ave. 

Two-story   English   type   residence. 

Owner— H.  C.  Reed,  115  Mission  St., 
San   Francisco. 

Architect — W.  H.  Ratcliff  Jr.,  Mercan- 
tile  Trust   Bldg.,   Berkeley. 

To  Be  Done  By  Dav's  Work. 
RESIDENCES  Cost,    $5000    each 

SAN    FRANCISCO.         W    Thirty-second 

Ave.  —  S  Cabrillo  St. 
Eight    one-story    and    basement    frame 

residences. 
Owner — Heyman   Bros.,    742   Market   St., 

San   Francisco. 
Architect — None. 


To  be  Done  by  Davs  Work. 
RESIDENCES  Cost,  $4000  each 

SAN  FRANCISCO.     W  Rhode  Island  St. 

S  Twenty-second   St. 
Ten    one-story    and      basement       frame 

residences. 
Owner— John   Dahia,  430  Crescent  Ave., 

San    Francisco. 
Architect — None, 
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Luis 


Contract    Awarded.  ti^nnn 

RESIDENCE  ^       ^  Cost.   n3,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
754  San  Diego  Road. 

Two-story   8-room  frame  realaence. 

O^vner — M.    Promburg,    833      tjan 

Road,   Berkeley. 

Architect— R.  F.  Strmgham,  260  Cali- 
fornia  St.,   San  Francisco. 

Contractor— P.  L.  Crane,  1231  Glen  Ave., 
Bej-keley. 

Contract   Awarded.  .lonnn 

RESIDENCE  Cost,     $13,000 

PIEDMONT,   Alameda  Co.,   Cal.      No.   32 

Sotelo  Ave. 
One-story    9-room  fi-ame   residence   and 

garage.  ,       _ 

Owner — Dr.    H.    G.   Meek,    Alameda   Co. 

Title   Ins.   Bldg.,   Oakland. 
Arcliitect — None.  „       ,  „,,,„ 

Contractor— Beckett      &      Wight,      2457 

Webster   St.,   Berkeley. 

Contract  Awarded.  .,„„..„ 

RESIDENCE  Cost,   $16,000 

BERKELEY,    Alameda  Co.,   Cal.     No.    5 

Tanglewood   Road. 
Two-story    9-room   frame     and     stucco 

residence. 
Owner — Mrs.  G.  F.  Weber. 
Plans    by    Contractor. 
Contractor — Mason-McDuffle     Co.,     2045 

Shattuck   Ave.,   Berkeley. 


Contract  Awarded. 

ALTERATIONS  Cost,    $10,000 

PIEDMONT,  Alameda  Co.,  Cal.     No.   130 

King  Ave. 
Alter    two-story    frame    residence. 
Owner — Stewart    Hawley,    Premises. 
.\rchitect— Albert     Farr,     68     Post     St., 

San   Francisco. 
Contractor — Fred    Strang,    5540    Manila 

Ave.,   Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,   $12,000 

BERKELEY,  Alameda  Co.,  Cal.  No.  741 
Santa   Barbara  Road. 

Two-story  6-room  frame  and  stucco 
residence    and   separate    garage. 

Owner — J.  Lolenberg. 

Architect — R.  F.  Stringham,  260  Cali- 
fornia St.,  San  Francisco. 

Contractor — P.  L.  Crane,  1231  Glen  Ave., 
Berkeley. 


Seprregated  Figures   to   be  Asl;efl. 
PE-'IDENCE  Cost,    $G5.000 

S.AN   FRANCISCO.      SeaclifC  Ave. 
Two-story    Spanish    type    residence. 
Owner — Oliver   Olson. 

.Architect — Earl  B.  Bertz,  168  Sutter  St.. 
San  Fi-ancisco. 


Cost.    $10. Olio 
Twonty-niiith 


C'.ntract    Awarded. 

RESIDENCE 

SAN    FRANCISCO.  S 

Ave.  367  W  Mesa  St. 

Two-story    and    basement    frame    resi- 
dence. 

Owner — O.    M.    Hueter,    Flat  iron    Bldg., 
San   Francisco. 

Architect— H.    G.    Stoner,    810    Ull  ;a    St., 
San    Francisco. 

Architect — Walter   C.   Zwieg,    351    Santa 
Ana  Ave.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $13,000 

OAKLAND,  SE  Sunnyhills  and  Hubert 
Roads. 

Two-story  frame  residence  and  garage. 

OwnerJPhilip  T.  Holden.  667  Wesley 
.Ave.,    Oakland. 

Designer — H.  O.  Alden,  618  Sharon  Bldg 
San   F'ranclsco. 

Contractor— A.  Cederborg,  1455  Excel- 
sior Ave.,  Oakland. 

Contract   Awarded. 

DWELLING  Cost,    ?i2,000 

OAKLAND,      W      Calmar      Ave.      70      N 

Viona  Ave. 
Two-story  8-room  frame  dwelling  and 

1-story  frame  g-arage. 
Owner — G.   G.   Jordan. 
Architect — None. 
Contractor — M.   A.   Rose,   2442   Acton  PI 

Oakland. 


Plans   Being  Prepared. 
RESIDENCE  Cost,    $25,000 

S.AN    FRANCISCO.       Seaview    Terrace. 
Two-story  frame  and  plaster  residence 

of    Italian   architecture. 
Owner — Capt.    Fremont   Nash. 
Architect— Earl  P..  Bertz,  168  Sutter  St.. 

San    Francisco. 


Cost.   $15,000 
Co.,     Cal.       No. 

and    stucco 


Contract    Avarded. 
RESIDENCE 
BERKELEY.     Alamed:i 

2917   Aval    n   .Ave. 
Two-stoiy     8-rcom     frame 

residence. 
Owner  —  Mrs.    Ceo.    P.    Baxter.    Hotel 

Oakland,  Oakland. 
.Architect- E.   L.    Snyder,   2045   Shattuck 

Ave.,    Berkeley. 
Contractor — Mason    McDuffie    Co.,    2045 

Shattuck    .Ave.,   Berkeley. 


Plans  Being  Figured. 

RESIDENCE  Cost.    $5500 

SAN  FRANCISCO.  E  Baker  St.  near 
Beach  St. 

One-story  and  basement  frame  resi- 
dence. 

Owner — A.   Brown. 

Architect — F'abre  &  Hildebrand,  110 
Sutter    St.,    San    Francisco. 


'ontract    Awarded. 

];E?;iDENCES.  Cost,    $4000   ea. 

S.AN  FRANCISCO.  E  Claremont  Blvd., 
S.  Granville  Way. 

Three  1-story  and  basement  frame 
residences. 

Owner — St.  George  RJlden,  308  Crock- 
er   Bldg. 

Architect — Lhas.  F.  Strothoff,  2274  15th 
St. 

Contractor — AVm.  F.  Terry,  90  Allston 
Way. 


To  Be  Done  By  Day  Work. 
RESIDENCES.  Cost,    $4000   ea. 

SAN      FRANCISCO.        W.      Laidley,      S. 
Roanke   and  S.   Roanoke,  ^V.   Laidley. 
Five   1-story  and  basement  frame  resi- 

rences. 
Owner — Alfred  Kronquist.  3786  Mission 

St. 
-A  rchitect— None. 


All-Key 
Plaster  Lath 

(  Patfntt<l) 
I00%    >l<M'hunl<-nl    Krj. 


Plaster 
Wall    Board 

(  Patent    applied    lor) 
Tb<-  LnHt   Word  in   Wall  Uoanl. 


CAMFOIINIA   CKDAR    PUODUCTS   COMPANl 

STOCKTON,    CALIFORNIA 


To  Be  Done  By  Day  Work. 
RESIDENCES.  Cost,  $4000  ea. 

ALAMEDA.      314-22    Santa    Clara   Ave., 

1712-16    Broiadway   and   2609   Buena 

Vista  Ave. 
Six   1-story   5-roio.m  and   one   1-stolry  6- 

room    frame    and    qetnent    plaster 

Owner— Hally"&   Co.,   2315   Santa  Clara 

Ave.,  Alameda, 
Architect — Plans  by  Owner. 


GILROY,  Santa  Clara  Qoi.,  Cal. — Lloyd    I 
Sims,    general    contractor,    Gilroy,    has    j 
purchased    for    Dos    Angeles    interests 
twenty-two    lots    In    the    Hanna    field, 
in    Dowdy    St.,    bet.    3rd   tand    5th    Sts., 
and   has  contract  to   erect  eight  homes 
of   the   bungaloiw  type;   est.   cost,   $4000    \ 
each. 


LOS  ANGELES,  Cal. — Vincent  Palmer, 
458  S.  La  Brea  Ave.,  has  completed 
working  plans  for  a  two-story,  9-room 
frame  and  stucco  dwelling  at  3062 
Hollyridge  Dr.,  Hollywood,  for  J.  K. 
Bryan,  458  S.  La  Brea  Ave.;  70x42  feet, 
tile  and  composition  roof.  Day  labor 
and  sub-contracts  by  owner. 


Plans  Being  Prepared. 

BUNGALOWS  Cost,    $100,000 

SANTA  CRUZ,  Beach  Hill,  bounded  by 
First,  Main   and  Westbrook   Sts. 

Forty-seven  frame  and  stucco  bunga- 
lows of  European  style  of  archi- 
tecture. 

Owner — S.  W.  Coleman  and  associates, 
315   Montgomery   St.,    S.    F. 

.Architect — W.  C.  Hayes,  First  National 
Bank  Bldg.,  S.  F. 


LOS  ANGELES,  Cal.— Preston  S. 
Wright  Co.,  3981  W.  6th  St.,  has  con- 
tract to  erect  a  2-story  12-room  brick 
veneer  residence  tn  Hudson  Ave.  near 
4th  St.  for  L.  N.  Edwards;  frame  con- 
struction,  80x72  feet;   $45,000. 


LOS  ANGELES,  Cal.— C.  J.  Smale,  509 
S  Western  Ave.,  is  preparing  plans  for 
2-story  and  part  basement  12-rm.  Eng- 
lish dwig..  at  3Td  and  June  Sts.,  for 
Charles   .Andrews;    landscaping;   $50,000. 

PALM  SPRINGS,  Riverside  Co.,  Cal. 
— Archt.  Lee  F.  Fuller,  Post  Bldg.,  Wil- 
shire  lUvd.  and  Berendo,  Los  Angeles, 
is  preparing-  plans  for  1-story  and  part 
2-story  16-room  Spanish  dwlg.  at  Pialm 
Springs,  for  F.  H.  Stevens;  U  shape, 
tile  rf.,  stucco  exter.,  6  tile  baths,  2-car 
garage  with  servants  quarters  above 
tile  terrace,  landscaping,  tower  with 
e  pper  roof. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal.— C.  L.  Freeman,  224  Bliss  Bldg., 
Santa  Monica,  will  build  a  two-story 
12-ro  m  frame  and  stucco  dwelling  at 
526  Adelaide  Dr.,  Santa  Monica,  for 
Williard  S.  Morse,  336  Adelaide  Dr., 
Santa  Monica;   3    tile  baths;    $25,000. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — H.  M.  i;<)ih  Constr.  Co.,  219  Bliss 
Bldg.,  Santa  Monica,  will  build  24  1- 
slory,  S-room  frame  and  stucco  dwell- 
ings at  various  locations  in  Santa 
J.Ionica.  for  Sierra  Bond  &  Mtgs.  Co., 
219   Bliss  Bldg.,  Santa  Monica;  $125,000. 


BEVERLY  HILLS,  Los  Angelees  Co., 
Cil. — Architect  Robert  B.  S'tacy-Judd, 
(  ().:0  Hollywood  Blvd.,  Los  Angeles,  ha» 
been  commissioned  to  prepare  plans 
I'or  two-story  10-room  frame  and 
stucco  Mediterranean  type  dwellings  in 
Beverly  Crest  Tr.,  Beverly  Hills,  for 
Dr.   M.   R.   Wilcox,   Minneapolis;   $80,000. 

-rniit  Applied  For. 

RESIDENCES.  Cost,  $6000  ea. 

.;.\N  FRANCISCO.  E.  32nd  Ave.,  100  to 
225   S.  Cabrillo   St. 

Six  2-story  and  basement  frame  resi- 
dences. 

Ownor — Brvan    Feerick,    S91    39th   Ave. 

,\rohitect — None. 


Mailing  Lists 

Will  help  ycu  increase  B«Ie» 

Send    f^r    FUIJB    cotBlo-?  ^ffl'loff 
t  rountsn  ;Jpricc3oncl>sBificdD>io<!» 

National,  £:ar%local--I.idiriduaii, 
ProfesaioD3,  KcsJDcsarirms. 
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SCHOOLS 


Commissioned   To   Prepare  PJans. 
SCHOOL.  ■      Cost,    $89,000 

BEriKTBSSA.   Santa   Clara  Co.,  <;alif. 
Reinforced     concrete     grammar     school 

Ijuilding. 

OwiK-r.  -»;.Cejryessa    Grammar    School 

District. 
Architect— W.    H.    Weeks,    369    Pine    St., 
■      .San    Francisco. 
.Structure    will    consist    of     10    class- 
rooms  and    auditorium. 


Plans   Being    Completed. 

C01>.i<K6!E  BLDG;  Cost,   $250,000 

LO.S   GATOS^    Santa   Clara   Co.,   Cal. 

Pour-story  reinforced  concrete  college 
building  (classrooms  and  audi- 
torium). 

Oi^'^e'r — S'acr^d  Heart  Novitiate. 

Ar.hitect — Smith  O'pjrien,  742  Market 
St.,  San  Francisco. 


Plans   Ceins?   Prepared. 

RESIDENCE  Cost,    $20,000 

BERKELEY,  Alameda  Co.,  Cal.  Tun- 
nel   Koad. 

rwo-story  and  basement  frame  and 
stucco  Italian  residence  witht  tile 
roof. 

Dwner — Dexter   Richards. 

iVrchittct — W.  R.  Yelland,  1404  Frank- 
lin   St.,    Oakland. 


?ontracts   Let. 

SCHOOL  AND  CONVENT      Cost,  $50,000 

SAl'A,   Napa  and   Main   Sts. 

rwo-story  reinforced  concrete  school 
and    convent    building. 

Dwner — Parish  of  St.  John  The  Baptist 
(Rev.    Wm.    J.    Quirke). 

Architect  —  Creston  H.  Jensen,  Santa 
Fe    Bldg.,   San    Francisco. 

Beiit-ral  contract  —  Geo.  N.  Barenchi, 
.     921    Kentucky   St.,    Vallejo. 

Electric  wiring  —  Radelfinger  Bros., 
'   3138    Turk    St.,    S.    F. 

Hl<3itin!ir  and  plumbing,'  —  T.  J.  Ken- 
nedy,   Main    St.,    Martinez. 


Date  For  Opening  Bids  Set  For  April 
16th,    at    7:30    p.    m. 

SCHOOL    ADDITION  Cost,    $75,000 

RODEO,    Contra    Costa    Co.,    Cal. 

One-story  reinforced  concrete  school 
building  being  an  addition  of  six 
classrooms  and  auditorium  to  the 
present    building. 

Owner — Rodeo     School     District. 

Architect— W.  H.  Weeks,  1924  Broad- 
way, Oakland. 


Sub-Contracts   Let. 

SCHOOL    BLDG.  Cost,    $220,000 

OAKLAND,  Alameda  Co.,  Cal.,  E-17th 
Street    and    22nd    Ave. 

Two-story  and  biisement  Class  C 
l)rick  and  hollow  tile  school  bldg. 

Owner  —  City  of  Oakland  (Garfield 
School). 

-Architect  —  Miller  and  Warnecke,  1404 
Franklin    St.,     Oakland. 

Contractor — Wm.  Keating,  Forum  Bldg 
Sacramento. 

IMw.sterins — Vincent  Fatta,  5126  Shat- 
tuek    Ave.,   Oakland. 

Kooi'inK  &  DanipiiToofing: — Pibrestone 
Roofing  Co..  51  Ringold  St.,  S.  F. 

.>Iill  W«nk  —  Friend  &  Terry  Lumber 
Co..  2nd  and  S  Sts.,  Sacramento. 

(Irnsinicntai  Iron  —  Fraueneder  Orna- 
mental Iron  Wks.,  335  Sth  St.,  Oak- 
land. 

Unoicuin  &  Window  Shades — D  .N.  & 
K.  Walter  &  Co.,  562  Mission  Street 
San   Francisco. 

Paintinj;;- — J.  A.  Mohr  &  Son,  433  11th 
St.,    San    F'rancisco. 

Finish  Hardware  —  Emeryville  Hard- 
ware &  Tool  Co.,  3860.  San  Pablo, 
Oakland.  : 

Toilet  I'artitions — -Dwan  &  GJp.,  Monad- 
noelt    Bldg.,    San    Francisco. 

IMumbinK:.  ileatinsr  &  VentilatinMT — Scott 
Company,   10th  and  Oak,  Oa,kland. 

Steel  Sash  —  General  Fireproofing  Co., 
354   Hobart,  Oakland. 

Itlaeklioard.s  —  C.  F.  Weber  &  Co.,  474 
11th,    Oakland. 

Tile  AVtnk — Superior  Tile  &  Products 
Co..    2725    Shattuck    Ave.,    Oakland. 

(;la.s.s  &  GlaKini^  —  Cobbledick-Kibbe 
Glass  Co.,  301  Washington,  Oak- 
land, 


l,inirher — Tilden  Lumber  &  Mill  Co., 
liiid    and    Harrison    Sts,,    Oakland. 

Klectrical  Work — Newbery-Pearce  El. 
Co.,    481    56th    St.,   Oakland. 

Keiiit'oreinK  Steel — Edward  L.  Soule  Co 
liialto  Bldg.,  San   Francisco. 

.Masonry  —  Ij.  A.  Girot,  Hotel  Arerus, 
.Sacramento. 

(;aNt  Cement — George  Sorenson,  Sacra- 
mento. 


SAX  HAKAEL,  Marin  Co.,  Cal. — Pro- 
posal to  organize  Junior  ('ollege  Dis- 
trict for  Marin  County  carried  at  re- 
cent election.  A  tentative  site  at  Ross 
has  been  chosen  as  a  site  for  the  pro- 
Ijost-d  buildings  for  which  a  bond  issue 
will   be   submitted   to  finance. 


OAKLAND.  Cal.  —  Wm.  C.  Keating, 
Syndicate  Bldg..  Oakland,  has  awarded 
the  following  sub-contracts  in  connec- 
tion with  the  construction  of  the  Man- 
/anita  School  in  the  east  side  of  27th 
St..  bet.  24th  and  25th  Aves.,  Oakland. 
Plans  by  Architect  Howard  Schroeder 
3.".7  12th  St.,  Oakland: 
<'<>ni|»i:Nition    *    Tile    RonffnK — N    Clark 

&    Sons,    354    Hobart   St..   Oakland. 
Cork,  t'nrpet   I'innine   Strln«,  etc. — C.    F. 

Weber  .t   Co.,    474    11th,   Oakland. 
Uindow     Shade.H — D.     N.     &     E.     Walter 

&   <^V  ,   562  Mission  St..  S.   F. 
Tile    AVork — Superior    Tile    &    Products 

Co.,    2725    Shattuck    Ave.,    Oakland. 
Fini.sh     Ilnrdwnre — Maxwell     Hardware 

Co.,    1320    Washington,    Oakland. 
l>:iintin»: — Jcs.    J.    Burdon,    354    Hobart 

Oakland. 
nanipprooffnf;    —    J.    B.    McKeon,    2303 

Park    Blvd..    Oakland. 
,>lill    \Vork   —   Friend    &   Terj-y    Lumber 

Co..   2nd  and  S  Sts.,   Sacramento. 
I.inolcnni — Anderson    Carpet    House    519 

l.'lth,    Oakland. 
Keinfnrcinjc     .Steel — Truscon     Steel     Co., 

Hf^bart   &   AVebster   Sts..   Oakland. 
Sheet   lletal  AVork — Johnson  &  Christie 
Lumber    —    Federal    Lumber    Co.,    2313 

Blanding   St.,    Alameda. 
I'Ininbinf;  &   llentine — Geo.   A.   Schuster 

21st   and  Grove  Sts..  Oakland. 
(ilass    *    (;in/.inK:    —    Cobbledick-Klbbe 

Glass  Co.   301  Washington,  Oakland 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 


New  style  duplex,  type 
as  illustrated,  "AVestest" 
Dead  I'ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels    are     approved     by 


wood.      Plates    and    trim 

Finish.       All     "Westest" 

the   National   Board    of   Fire   Underwriters 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pent/illy,  Inc. 

Member   California    Development    AMSOclntlon 
California   E:ieetr|iKl.<<ts*  Aasoclntlon 
Manufaeturera   and 
niHtribntom   of 


n 


»» 


WESTEST 

ELECTlilC  PRODUCTS 

1264  Folsom  Street 
.-..      Sflii  Francisco 

rhoneni      Hemlock  ~8874 
Hemlock   3875 


Enclosed  externally- opftratcd 
[Safety  S  w  ii  cli  e s.  Knife 
■4S>TltGhes,   Metal    SwHcH    and 

.Cnt'Oiit  Boxes,  Safety  Panel 
Boards.  - 

CntaloK  and  Prices   nil   ReqoiM* 


A  "Plttsbnrer"  Automatic 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates hif^h  qnality 
throof^hont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  an'l 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "  Pitlsburpr  Perfect 
Service." 


"Hot 
*  Ink  " 


water    quick     as 


■   ! 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"FITTSBITKG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

47a  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 


'»^;  a-.;  •»*••- •^. 
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Omaiiient.-'l  Iron  —  F'raueneder  Orna- 
mental Iron  Wks.,  335  8th  St..  Oak- 
land. 

Eleptrioal  AVoik — Roberts  Mfg.  Co.,  354 
Hobart    St.,    Oakland. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
—Bell  &  Justice,  378  S.  Stafford  Ave.. 
Huntington  Park,  awarded  general 
contract  at  $43,657  for  erecting  gram- 
mar school  at  Inglewood;  Norman  F. 
Marsh,  Broadway  Cental  Bldg.,  archi- 
tect. Other  contracts  were  awarded  as 
follows:  Painting  to  R.  E.  Swan,  8117 
San  Carlos  St.,  at  $2390;  plumbing  to 
Inslewood  Plumbing  Co.,  at  $5543; 
electric  w.  rk  to  Tylesworth  Electric 
Co.,  Inglewood,  at  $1100;  and  heating 
to  Williams  Radiator  Co.  for  vented 
gas    steam    radiators.  Building    will 

have  10  classrooms;  frame  construction, 
composition  and  tile  roofing. 


TOS  AVOELES,  Cal.— Jas.  P.  Steele, 
4714  S.  Western  Ave.,  submitted  low 
bid  to  b.  A.  board  of  education  March 
21  at  S»4,900  for  boys'  and  girls'  gym- 
nasium at  Jol  n  C.  Fremont  High 
.'School  site,  7(i76  San  Pedro.  Low  bid- 
ders' rn  sub-trades  were:  plumbing, 
G.  C.  Sutton.  r31  N.  La  Brea,  $13,678; 
heating  and  ventilating,  Hickman 
Bros..  471  W.  8^h  St.,  San  Pedro.  $13,747; 
paintin.sr.  Angelus  Paint  &  Decorating 
Co.,  1601  W.  7th  St.,  $3395.  Edwin  Berg- 
Etrom,  architect;  each  building  will 
he  2  stories,  120x100  feet,  kiln  run 
brick   exterior,   slate   roof. 

GARDEXA,  L.  A.  Co.,  Cal.— John  B. 
Dawson,  .tOO  Fay  Bldg.,  awarded  gener- 
al contract  at  $72,100  for  erecting  new 
science  building  at  Gardena  High 
School  site.  Farrell  &  Miller,  archi- 
tects. Other  contracts  were  awarded 
by  board  of  education  as  follows: 
Plumbing,  Thos.  Haverty  Co.  at  $7128; 
heating  and  ventilating,  Thos.  Haverty 
Co.  at  $6094;  and  painting,  Paul  B. 
■lohnston  Co.  at   $2400. 


LOS  ANGELES,  Cal. — Architect  Ar- 
tlur  L.  Acker.  629  Pet.  Sec.  Bldg.,  has 
completed  plans  for  2-story  and  base- 
ment brick  grammar  school  at  Riggin 
St.;  school  site  for  board  of  education: 
P0xl44  feet,  $80,000.  Board  of  educa- 
ticn    will   advertise   for   bids   soon. 


LOS  ANGELES,  Cal. — Architect  Otto 
IT.  Neher,  1110  Ins.  Exchange  Bldg.,  is 
completing  working  plans  for  2-story 
nnd  basement  brick  grammar  school 
at  Wilshire  Crest  school  site  for  board 
of  education;  classroTms  and  kinder- 
garten department;   $84,000. 


LOS  ANGELES,  Cal.— Los  Angeles  bd 
educ.  archtl.  dept.  has  completed  work- 
ing plans  for  2-story  auditorium  bldg., 
?0xl5S  ft.,  at  Lafayette  Jr.  hiarh  school 
site,  1515  E  14th  St.  bids  will  be  called 
for  s:on.  It  will  have  basement  con- 
taining  lockers    and    showers;    $100,000. 


SAN  FRANCISCO.  —  Following  con- 
tracts awarded  by  Board  of  Public 
Works  in  connection  with  West  Por- 
tal School  in  Taraval  St.  bet.  Len- 
nox  Way   and   Claremont   Blvd. 

General  contract,  O.  Monson,  251 
K<  :irny   St..   San    Francisco,   $142,840. 

Electric  woik.  Crown  Electric  Co., 
153    Eddy    St..    San    Francisco,    $5477. 

Plumliing,  Latourette-P'ical  Co.,  2612 
Ninth    St.,   West   Berkeley.   $7,500. 

Mechanical  equipment,  J.  E.  O'Mara, 
218    Clara    St.,    San    Francisco,    $6,637. 


ROP'EVILLE.  Place-  Co.,  Cal.  —  At 
S34,842.  Geo.  D.  Hudnutt.  1915  S  Main 
St.,  Sacramento,  awarded  contract  by 
Hoard  of  Tru.^tees  ,f  Rosevllle  Union 
High  School  District  to  erect  one-story 
reinforced  concrete  auditorium  bldg. 
Plans  by  Architect  .Norman  R.  Coulter, 
16    Kearny    St.,    San    Francisco. 


LOS  ANGELES,  Cal.— Until  9  A.  M.. 
April  14.  bids  will  be  received  by  the 
Board  of  Education  for  two-story,  12- 
unit  Class  D  school  building,  62x156  ft., 
at  Delevan  elementary  site.  2763  Dele- 
van  Dr.  Separate  bids  will  be  taken  on 
general,  plumbing,  and  painting.  Plans 
and  specifications  obtainable  at  761 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash  check  or  bond  5%.  Wm.  A. 
Sheldon,  secretary.  Plans  by  Board  of 
Education  Architectural  Dept.;  face 
brick,  cast  stone  trim,  slate  roof;  $75  - 
000.  *     * 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
April  14.  bids  ■will  be  received  by  the 
Board  of  Education  for  two-story,  12- 
unit  Class  D  school  building.  60x164  ft. 
for  Marvin  Ave.  site,  2411  Marvin  Ave. 
Separate  bids  will  be  taken  on  general 
and  plumbing.  Plans  and  specifications 
obtainable  at  761  Chamber  of  Commerce 
Building.  Cert,  or  cash  check  or  bond 
5%.  Wm.  A.  Sheldon,  secretary.  Plans 
by  Board  of  Education  Architectural 
Dept.;  stucco  exterior,  tile  and  com- 
position roof,  cast  stone  trim;  $75,000. 


plumbing  to  Coony  &  Wlnterbottom, 
1400  Santa  Fe  Ave.,  at  $15,307;  elevator 
to  Baker  Iron  Wks.  at  $5071;  wiring  to 
Geo.  L.  Patterson  at  $6354  and  dumb 
waiter  to  Beckwith  &  Neely  at  $1350; 
bids  for  refrigeration,  painting:,  ter- 
razzo,  steel  sash,  casement  sash  and 
kitchen  equipment  are  still  held  under 
advisement. 


LOS  ANGELES,  Cal.— Sumner  Sollitt 
Co.,  Delta  Bldg.,  awarded  general  con- 
tract at  $239,700  for  erecting  junior 
college  building  at  3rd  and  Detroit 
Sts.  for  Roman  Catholic  Bischop  of  L. 
A.  and  San  Diego.  Other  contracts 
were  awarded  as  follows:  Heating  and 
ventilating    to    G.    C.    Sutton    at    $8972; 


LOS  ANGELES,  Cal.— Archts.  Dodd 
&  Richards,  905  Brack-Shops  Bldg:.,i 
have  completed  plans  and  'bd.  of  educ. 
has  authorized  the  secy  to  advertise! 
for  bids  for  Jacob  A.  Rlis  boys 
opportunity  school  on  Sixty-ninth, 
Street  near"  Main  Street.  Main  buildlngl 
two-story,  288  by  65  feet,  gymnasium! 
2-story,  114x55  ft.,  pool,  85x42  ft.,  man- 
ual arts  bldg.,  1-story,  228x70  ft;  con- 
necting corridors;  brick  constr.,  stucco  i 
exter.,   clay  tile   rfg. ;   $275,000. 


CONCRETE 


I 


SUNDAY  APRIL  4th   is  Easter. 

t      »      * 

AND  MANY  California  cities. 
■»      »      » 

LIKE   SAN   Francisco. 

*  *      « 

WILL  HAVE  sunrise  services. 

*  •      • 

AT   5:50   A.   M.    (sunrise). 

*  *      * 

ON  MT.   Davidson,   San  Francisco. 

*  *      * 

SANDY    PRATT,    President. 

*  *      * 

OF   THE  Pratt  Building  Material   Co. 

*  «      • 

PRODUCER    OF    crushed    rock. 

*  4.  * 

CLEAN   SAND   and    washed   gravel. 

*  *      > 

WILL   SERVE   as  a   committeeman. 

*  *      * 

TO   HELP   the   30,000   worshipers. 

WITH    THEIR    sunrise    devotion. 

*  *      » 

WHILE  SANDY  Pratt,   "Mayor." 

OF   BEAUTIFUL  Westwood   Park. 

*  *      * 

IS  O.N  Mt.  Davidson. 

*  •      * 

TPIE   GOOD   people   of   Placerville. 

»      *      * 

WILL    WORSHIP. 

*  •      * 

ON   SACRAMENTO   hill. 

*  *      * 

NEAR  THEIR  wonderful   city. 

*  *      * 

DO  YOU  know. 

*  *      * 

TH.\T  ARMOUR  sold  bacon, 
madi. 


AND       STUDEB.VKEK 
barrows. 


whejl- 


AT   PLACERVILLE. 

*  •      » 

LN  THE  pioneer  days. 

*  *      » 

AUBURN  WILL  worship. 

w  *  * 

AT  AEOLIA   Fleights. 

*  *      • 

ABOVE  THEIR  pretty  city. 

*  *      » 

OVERLOOKING    THE    American    River 

¥  *  * 

THAT    PRODUCES  sharp    sand. 

'  «      »      « 

FOR  SANDY   Pratt's  company. 

THE    FOLKS    in    Maiysville. 

*  *      » 

HOME    OF    Sand,\s    Marysville    tund. 

»      •      * 
OUT  OF  the  Yuba  River. 

*  »      • 

WILL  GO  to  Sutter  County. 

»      •      • 

TO  THE   "Marysvillc   Buttes.' 


AND  AT  sunrise. 

*  »     * 

ATTEND   CHURCH   services. 

»      *      • 

CHICO  WILL  also  assemble. 

*  •     • 

ITS  GOOD  citizens. 

*  •      « 

ON   EASTER   morning. 

*  *     « 

SO   WILL  many   other   cities. 

*  •      • 

AND  AT   the  sunrise   services. 

*  *      * 

ON   MT.   Davidson   last  year. 

*  *      * 

TWENTY-FIVE  PER  cent  of  the  people. 

«      *      * 

THAT  CLLMBED  the  mountain. 

*  *      * 

AVERE    NO.V-CHURCHGOING    people. 

SO  THESE  services. 

*  •      « 

SHOULD   BE    encouraged. 

*  *      » 

AND   THIS    is   the   reason. 

*  »      » 

SANDY  TAKES  an   active  part. 

»      *      ? 

IN  S'AX  Francisco's   sunrise   service. 
"I   THANK   you." 


Tliis  iiholo  lakrii  before  .sunrise  at 
the  1924  Easter  Servic  s  on  the  top  of 
Mt.  Davids  n,  Kan  rrancsc>.  show's  the 
cross  that  Sand/  Pra  t.  producer  of 
<dean,  sharp  tand.  hard,  crushed  rock 
and  washed  gravel,  assisted  in  .erect- 
ing. The  cross  i.s  6G  f-iet  high  arid  the 
arms  are  :;7  feet  acros*;. 
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FR7ESNO,  Fresno  Co.,  Cal. — Bids  will 
be  aaked  shortly  by  Board  of  Educa- 
tion, L.  L.  Smith,  Secty.,  to  erect  addi- 
tion to  John  Muir  High  school;  est. 
cost,  $30,000.  C.  E.  Butner,  architect, 
Cory   Bldg.,    Fresno. 


RODEO,  Contra  Costa  Co.,  Cal. — 
Until  April  16,  7:30  P.  M.,  bids  will  be 
received  by  A.  A.  Smith,  Clerk,  Rodeo 
School  District,  to  erect  two-etory 
brick  and  concrete  addition  to  present 
school,  including  built-in  equipment. 
W.  H.  Weeks,  architect,  369  Pine  St., 
San  Francisco,  and  1924  Broadway, 
Oakland.  Cert,  check  5%  payabie  to 
Bd.  of  Trustees  of  Dist.  req.  See  call 
for  bidd  under  official  proposal  ejection 
in  tiilM  issue. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
April  14,  bids  will  be  received  by  the 
Board  of  Education  for  12-unit  addi- 
tion to  school  at  Kosemont  Ave.  site. 
Separate  bids  wiil  be  taken  on  general 
plumbing,  painting  and  heating.  Plans 
and  specifications  obtainable  at  761 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash,  check  or  bond  5%.  Wm.  A. 
Sheldon,  secretary.  Geo.  M.  Lindsey, 
architect;  2-story  and  part  basement, 
65x110  feet,  common  brick  exterior; 
$70,000. 


SANTA  BARBARA,  Cal.— Barrett  & 
Hilp,  San  Francisco,  have  contract  for 
2-story  and  basement  reinf.  cone 
School  bldg.,  143x134  ft.,  at  Aniacapa 
and  Micheltorena  Sts  for  Our  Lady  of 
Sorrows  parish.  I.  E.  Loveless,  archt., 
San  Diego.  Bldg.  will  contain  classirms. 
and  auditorium  with  balcony;  tile  rf 
$125,000. 


LOS  ANGELES",  Cal. — Clarence  P.  Day 
Corp.,  Boston  Bldg.,  Pasadena,  award- 
ed general  contract  at  $267,655  for 
erecting  new  junior  high  school  build- 
ing at  Horace  H.  Mann  school  site,  at 
St.  Andrews  PI.  and  69th  St.;  Edelman 
&  Zimmerman,  architects.  Contract 
was  awarded  on  bid  of  $270,950  with 
deductions  of  $1955  for  substituting 
cement  for  brick  walls  and  steps,  $340 
for  omitting  certain  plastering,  and 
$1000  for  omitting  certain  other  plas- 
tering. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whiteo  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


Sui  Fcmoctoco 


LOS  ANGELES,  Cal.— Until  9  A,  M., 
April  14,  bids  will  be  received  by  the 
Board  of  Education  for  school  at  Sher- 
man site.  Separate  bids  will  be  taken 
on  general,  plumbing,  painting,  heat- 
ing, and  electric  wiring.  Plans  and 
specifications  obtainable  at  761  Cham, 
of  Comm.  Bldg.  Cert,  or  cash,  check  or 
bund,  5%.  Wm.  A.  Sheldon,  secretary. 
Homer    VV.   Glidden,   architect;   $80,000. 


NAPA,  Napa  Co.,  Cal. — As  previously 
reported,    George    Barenchi,    Vallejo,   at 
$5o,T17,  awarded  contract  to  erect  two- 
.siory    school    and   convent  "for    Domini- 
c:an    Sisters,    for    parish    of    St.    John's 
(Catholic    Church,    Kev.    Father    Quirke, 
pa.stor.     Creston  Jensen,  architect,   San 
i^'rancisco.      Other  bidders   were: 
David  Paganni,   Vallejo,   $54,313. 
Alon.son   Bros.,  San  Francisco,  $57,360. 
J.    A.   Bryant,    San   Francisco,   $58,872. 
Leibert    and    Trobock,    San    Francisco, 

$59,889. 
Barrett  &  Hilp,   San   Francisco,    $62,000. 
J.  .1.   Leonard,  San  Francisco,   $62,750. 

Contracts  for  other  portions  of  work 
awarded  as  follows:  H.  Shwarz  Co., 
Napa,  plumbing;  Kennedy  Co.,  Mar- 
tinez, heating  system;  Radelfinger 
Bros.,   San  Francisco,   electrical  wiring. 


GEYSBRVILLE,  Sonoma  Co.,  Cal.— 
Witter  &  Heitz,  Healdsburg  at  $23,569, 
awarded  contract  to  ©■rect  new  Geyser- 
ville  Grammar  School.  Wm.  Herbert, 
architect,  Santa  Rosa.  Other  bids 
were:  Smiih  &  Jackson  Santa  Rosa, 
$24,211;  W.  J.  Meeker,  Santa  Rosa, 
$25,173;  Proctor  and  Cleghorn,  Santa 
Kosia,  $25,993;  J.  P.  Christiansen,  For- 
estvUle,  $26,965;  Al.  Hermann,  Penn- 
grove,  $28,681.  Will  contain  4-class- 
rooms  and  basement;  ci.>ncrete  con- 
struction. 


PALERMO,  Butte  Co.,  Cal.— Palermo 
School  DistJict  votes  bonds  of  $15,500 
to  finance  erection  of  a  new  school 
auditorium. 


TAFT,  Kern  Co.,  Cal.— Until  April  13, 
7  p.  m.,  bids  will  be  received  by  H.  E. 
Osouin,  clerk,  Taft  Union  High  School 
District,  to  fur.  and  install  (1)  26  me- 
chanical drawing  benches;  (2)  furnish 
156  metal  drawers  in  mechanical  draw- 
ing benches;  (3)  fur.  7  metal  wall  cab- 
inets, each  to  contain  26  metal  drawers 
(4)  fur.  one  or  more  oak  stools,  IS-in. 
high,  square  legs  and  rungs.  Cert.  chk. 
10%   payable  to  clerk  req.   with  bid. 

HEMET,  Riverside  Co.,  Cal. — Hemet 
Grammar  School  District  will  have 
plans  drawn  at  once  for  new  12-room 
and  auditorium  grammar  school  build- 
ing at  the  southwest  corner  of  Santa 
Fe  and  Acacia  to  cost  $85,000.  Fail- 
ure of  Hemet-San  Jacinto  high  school 
merger  election  pirecludes  purchase  of 
Hemet  Jr.   High   School  property. 


SA.X  FRANCISCO — Board  of  Super- 
visors contemplates  passage  of  or- 
dinances authorizing  Board  of  Public 
Works  to  enter  into  contracts  for  3- 
classroom  addition  to  Spring  Valley 
School  in  Washington  St.,  bet.  Hyde 
and  Larkin  Sts.,  and  additions  and  im- 
provements at  Roosevelt  School,  Ax- 
guello  Blvd.   near  Ge<arv  St. 


WILLOW^S,  Glenn  Co.,  Cal. — Until 
April  19,  2  P.  M.,  bids  will  be  received 
by  A.  E.  Pieper,  clerk,  Glenn  County 
High  School  District,  to  erect  school 
building  near  town  of  Elk  Creek.  W. 
H.  Weeks,  architect,  369  Pine  St.,  San 
Francisco.  Cert,  check  5%  payable  to 
clerk  req.  Will  be  one-story  in 
height,  of  frame  or  frame  and  plaster 
construction,  est.  cost,  $14,000.  See 
eall  for  bids  under  official  proposal 
.section    in    tlii.s    i.ssue. 


Stnd  »tt  imfulriti  to  ntmrtt  Offitt. 


CALISTOGA,  Napa  Co.,  Cal. — Until 
April  9,  8  P.  M.,  bids  will  be  received 
by  li.  J.  Williams,  clerk,  Calistoga 
Joint  Union  High  School  District,  to 
fur.  and  install  underground  sprink- 
ling system  in  school  grounds.  The 
type  of  sprinkler  desired  other  than 
those  placed  on  corners  and  along 
borders  to  be  Acme  Telescopic  fi.Mures 
fitted  with  Pasadena  Sprinkler,  Thomp- 
son or  eq.;  corner  and  side  sprays 'to 
be  Pasadena  sprinkler  or  eq. ;  stand, 
steel  pipe  galv.;  c.  i.  fittings.  Cert, 
check  10%  req.  with  bid.  Specifica- 
tions  obtainable   from   clerk. 
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FRESNO,  Fresno  Co.,  Cal.r-Until 
April  9,  5  P.  M.,  bids  will  be  received 
b>'-  L.  L.  Smith,  Secty.,  Board  of  Edu- 
cation, 2425  Fresno  St.,  to  fur.  and  in- 
stall Type  B  Western  Venetian  Blinds 
in  T.  L.  Heaton  School  and  Dramatic 
room  at  Fresno  High  School.  Cert, 
check  or  bidder's  bond  of  10%  req.  with 
bid.  Specifications  on  file  in  oHice  of 
Secretary. 

LIVERMORE,  Alameda  Co.,  Cal. — 
Until  April  5,  bids  will  be  received  by 
trustees  of  Livermore  High  School  Dis- 
trict to  fur.  and  install  164  steel  lockers 
in  high  school.  Specifications  obtain- 
able   from   clerk. 


BANKS,  STORES  &  OFFICES 


General   Contract  Let. 

BANK   BLDG.  Cost,   $124,000 

SACRAMENTO,     Cal.     Se\-enth    'and,    J 

Sts.,  adjoining  D.  O.  Mills  Bank. 
Four-story    class   A   steel   and   concrete 

Isank  building. 
Owner — California    National    Bank. 
Architect — Starks   &   Flanders,   Ochsner 

Bank,  Sacramento. 
Contractor — Geo.    D.    Hudnutt. 
.steel  ssish — Truscon  Steel  Co.,   709   Mis- 
sion   St..    San    Francisco. 
As       previously       reported,         granite 
awarded   to  Raymond  Granite  Co.,  3  Po 
trero    Ave.,     San     Franciscvo;    steel    to 
Palm    Iron    Wcrks,    1814    15th    St.,    Sac- 
ramento; concrete  piles  to     Geo.     Hud- 
nutt,   1915    S    Sacramento      St.,      Sacra- 
mento. 


Plans    Being    Prepared. 

STORE  Cost,    $20,000 

SAN   FRANCISCO,   NE   corner   Green   & 

Polk    Sts. 
One-story     reinforced     concrete     store 

building. 
Owner — J.    S.    Malloch,    180    Jessie    St., 

San   Francisco. 
Architect— Earl    Bertz,    168    Sutter    St., 

San   Francisco. 


Bids    To    Be   Called    Soon. 

BANK,   ETC.  Cost,   $500,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Hunter  and  Main   Sts. 

Nine-story  Class  A  bank,  store  and  of- 
fice   building. 

Owner — Bank   of   Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,    San   Francisco. 

Structural  Steel — Dyer  Bros.,  17th  and 
Kansas    Sts.,    San    Francisco. 


ALAMEDA,  Cal. — Plans  are  being 
prepared  for  a  reinforced  concrete 
bank  for  the  Encinal  National  Bank,  a 
new  financial  institution  represented 
by  C.  L.  Tilden  Sr.  of  the  Overland 
Freight  Trans.  Co.,  217  Front  St.,  San 
Francisco.  Architect's  name  is  being 
withheld  for  the  present.  Others  in- 
terested in  the  project  are  A.  W. 
Porter  and  Dr.  James  A.  Ellis  of  Ala- 
meda. 


Sub-Bids  Being  Received. 

ADDITION  Cost,    $225,000 

BERKELEY,    Alameda    Co.,    Cal.        NE 

Shattuck  Ave.  and  Center  St. 
Five-story     steel,     reinforced     concrete 

and  brick  addition  to  present  bank 

buildiJig. 
Owner — First   National   Bank,   S.   F. 
Architect— J.     W.    Plachek,     Mercantile 

Bank  Bldg.,  Berkeley. 
Contractor — Walter  Sorenson,  Sicenic  & 

Le  Conte  Aves.,   Berkeley. 
Contract    awarded       on       percentage^ 
basis. 


Planned. 

STUDIO  Cost,    $20,000 

BERKELEY,  Alameda  Co.,  Calif.  Col- 
luge   and  Alcatraz  Aves. 

Two-story  reinforced  concrete  studia 
building. 

Owner — Mr.    Mauer. 

Architect^W.  R.  Yelland,  1404  Frank- 
lin  St.,  S.   F. 


Cost,    $12,500 
N.    Taraval,    57    B. 


Contract  Awarded 

STORE. 

SAN     FRANCISCO. 

21st  Ave. 
Oncrstory  frame  store. 
Owner — J.  H.  Dignan. 
Ar'chitect — Theo.    W.   Lenzen,  Humboldt 

Bank   Bldg. 
Contractor — Wm.  Martin,   180  Jessie  St. 


Plany    Being  Prepared. 

BU'ILDLVG        -    '  -  "    '.Cost,   $30,000 

5AN  FRANCISCO,:  Beld^h  Place  betw. 
Pine  and   Bush. 

One-story    concrete    building. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery   St.,    San    Francisco. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery  St.,   San   Francisco. 
Structure  will  house  the  branch  post 

office    now    quartered    in    the    old    Russ 

Estate. 

Permit  Applied  For. 

STORES    &    OFFICES  Cost,    $15,000 

SAN  FRANCISCO.  E  Mission  St.,  120  N 
25th  St. 

Two-story  frame  store  and  office  build- 
ing. 

Owner — S.  V.  Tarantino,  2673  Mission 
St.,  San  Fran-cisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,    San    Francisco. 


Bids   Being  Taken. 

SALESROOMS  Cost,    $35,000 

SAN    FRANCISCO.         E    Mission    130    S 

25th.    St. 
Two-story      .^teel      frame      auto      sales- 
rooms,   50x112. 
Owner — C,    Ferro. 
Architect — Fabre     &     Hildebrand,       110 

Sutter    St.,    S.    F. 
Lessees — Hudson-Essex    Sales    Co. 

Structure  will  have  glass  front,  cop- 
per window  trim,  some  galvanized 
iron    work,    cement    floors. 


Contract    Awarded.  •    -11:;,.--^ 

STORED."         ,  -     ■'--■: -Gwjfiri.^ittasc 

OAKLAND;     S.-W.   Bi-oadway-and  14ty 

St.-"--  -■  -    .  ■■.. 

Installation  of  store  fixtures  in  4-story 
sto-re  and  office  bu'lding.  ■    ■     . 

Owner^S.  H.  Kress  ,^5;  -  Co.,-  114  Stt 
Ave.,    New   York,    N.    Y.     ■■>■■■: 

Architect — E.  J.  T.  Hoffman,  Ne.Ai'  York 

Coriti-actor  •^—  Miller  Iianielsivr-.  ;FiKtuF« 
Co._  ,■■:■■  ■   ■■--       ■   .        ■  ^    _.■-•:•...,.-.,  - 

' Contract "L'el.    ■"  '  '■    "."""  .".'  ''":■.    "- -->- 
BUILDING  '  '-'"'       Cost,    $3O,0O\.i 

S.\N' FRANCISCO.       Belden    Pl^qe    betj 

Pin«  and   Bush   Sts.  .      '.'  i 

One-story    concrete    building. 
Owner^Louis    R.    Lurie,    315   Montgom-1 

ery  St.,   San   Francisco.  ' V'  i 

.\ichiteot — O'Brien  Bros.,  315  M.p'ntgom 

pry  St.,  San  Francisco.         .       ■"' 
Contractor — Industrial    Constr.   Co.,  815 

Bryant  St..  San  Francisco. 

Structure  wjll   house  the  branch  post 

office    now    quartered    in    the    old    Russ 

Building. 


Contract    Awarded 

STORES.  ■  Cost,     $12,000 

OAKLAND.  W.  Seminary,  125  S.  Foot- 
hill Blvd. 

One-story  frame   stores. 

Owner — G.  McEhhinney,  420  17th  St., 
Oakland. 

-Architect — None. 

Contractor — Masicn  McDuffie  Co.,  2045 
Shattuck   Ave.,   Berkeley. 


C'linpleting-  Plans^To  Be  Done  by  Day^s 
Work.  ■ 

ADDITION  Cost,    $15,000 

SAN    FRANCISCO.      No".    1026-Hf32- Mis- 
sion  Street. 

One-story     addition     to     present     one- 
story   concrete   building,   50x160. 

Owner — Pioneer  Plate  &  Window  Glass 
Company. 

Architect — John    B.    Leonard,    381    Bush 
St.,   San   Francisco. 

Lessee — Andrews       Wihnans       Cracker 

&   Biscuit   Co. 

Structure  leased  for  term  of  20  yeiirs. 


Contract  Let. 

STORES    &    OFFICES.       "    Cost,    $14,547 

SAN  FRANCISCO.  E.  Mission  St.,  120 
N.   2.1th   St. 

Two-story  frame  store  and  office  build- 
ing. 

Owner — P.  G.  Terzian,  2673  Mission  St., 
.San   FrancisoD. 

Architect— J.  A.  Porporato,  619  Wasfr-- 
ington  St.,  Sian  Francisco. 

Contractor — A.  De  Benedetti,  22  Cotter 
St.,  San  Francisco. — 


Architect  Selected. 

OFFICES  Cost,    $750,000 

SAN  FRANCISCO.  NW  New  Montgom- 
ery and  Mission  S'ts. 

Twelve-story  and  basement  Class  A 
.     Office    building,    80x120    feet. 

Owner — San  Francisco  Builders'  Ex- 
change;'Wm.  George,  president,  180, 
Jessie  St.,  San   Francisco. 

Architect— Frederick  H.  Meyer,  742 
"Market  St.,    San   Francisco. 

PETALUMA,  Sonoma  Co.,  Cal. — Fred 
Wayne,  Petalumvi,  awarded  contract 
by  L.  W.  Clark,  to  erect  frame  and 
-stuccD  automobile  salesrooms  50  by  175 
-ft.,  in  North  Main  St.,  bet.  Oak  and  I 
/Bridge  Sts.  Grading  of  site  has  been 
-completed.  ■ 
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Plans  To  Be  Prepared. 

ADDITION  Cost,    $200,000 

BERKELEY,   Alameda   Co.,   Cal.     Shat- 

tuck  Ave.  and  Kittridge  St. 
One-story    addition    to      present      con- 
crete department  store. 
Owner — J.   F.   Hink   &  Son,   Shattuck  & 

Kittridge,    Berkeley. 
Architect — J.    W.    Plachek,     Mercantile 
Bank  Bldg.,  Berkeley. 
Garage    space    in    basement    for    cus- 
tomers   will   accommodate   90    cars. 

Structure    will    be    so   designed    as    to 
carry    three    additional    stories. 


Cost,   $1,250,000 
Market     St.     45 


Plans  Being  Prepared. 

OFFICE   BLDG. 

SAN     FRANCISCO.       S 

E    of    Steuart    St. 
Fifteen-story  fireproof  store   and  ofHce 

building. 
Owner — Anchor  Chain  Safe  Deposit  Co. 

Inc.,     Melbourne       Crisp,       General 

Manager,  11  Steuart  St.,  S.  F. 
Architect — H.    H.    Winner    Co.,    Sharon 

Bldg.,  San  Francisco. 
Construction  will  be  started  when 
leases  of  the  present  tenants  expire, 
■which  runs  from  two  to  tliree  years. 
Present  two-story  structure  will  be 
razed   at   termination   of  leases. 


RIVERSIDE,  Cal. — Arc^hitects  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  one- 
story  Class  A  bank  building  at  River- 
side for  Riverside  Finance  Co.;  Spanish 
style,  92x120  feet. 


LOS  ANGEiLBS,  Oa.1.  —  Architects 
Morgan,  Walls  &  Clements,  1135  Van 
Nuys  Bldg.,  are  completing  plans  for  a 
two-story  Class  A  mercantile  build- 
ing at  the  northeast  corner  of  7th 
Ave.  and  Washington  St.  for  Ralphs' 
Grocery  Co.;  to  accommodate  main 
store  and  general  offices  of  the  com- 
pany; 2-story,  150x200  feet,  reinforced 
concrete  construction,  freight  elevator. 
Bids   will   be   taken   this   week. 


LOS  ANGELES,  Cal.— The  following 
sub-contracts  have  been  awarded  for 
six-story  Class  A  telephone  building, 
at  Santa  Monica,  for  Santa  Monica 
Telephone  Co.;  plans  by  Maurice  Sasso, 
661  I.  W.  Hellman  Bldg.,  Los  Angeles; 
Greenfield  &  Umbarger,  2874  W.  9th  St., 
Los  Angeles,  excavating;  Venice  Sani- 
tary Plumbing  Co.,  Venice,  plumbing, 
heating  and  ventilating;  McClintic- 
Marshall  Co.,  602  Delta  Bldg.,  Los  An- 
geles. 


LOS  ANGELES,  Cal.— Plans  have 
been  filed  in  building  department  for 
permit  and  work  will  be  started  soon 
for  six-story  and  basement  reinforced 
concrete  and  steel  mercantile  building 
on  Flower  St.,  bet.  7th  and  8th  Sts., 
for  Meyer  Siegel  &  Co.;  Flechlin.  Shaw 
&  Franklin,  1001  Commercial  Ex- 
change Bldg.,  architects;  building  will 
be  devoted  entirely  to  ladies'  ready-to- 
wear  furnishings;  60x152  feet,  ladies' 
rest  rooms,  3  electric  elevators;  $300,- 
000. 


LOS  ANGELES,  Cal. — L.  A.  Smith, 
Film  Ex'ohange  Bldg".,  has  prepaj-ed 
plans  for  a  class  A  theatre  and  class 
B  store  and  office  building  at  736-46 
S.  Figueroa  St.  for  Louis  O.  Cacloon; 
theatre  3-story,  120x141  feet;  store  and 
office  section  2-story  141x44  feet;  re- 
inforced concrete  and  brick,  terra  cotta; 
$150,000. 


LOS  ANGELES,  Cal.— A.  V.  Perkln- 
son,  3977  S.  Vermont  Ave.,  has  contract 
for  2-story  and  basement  theatre,  store 
and  office  building,  at  the  corner  of 
Wilshire  Blvd.  and  Sycamore  Ave.,  for 
Walter  H.  Fisher,  Union  Oil  Bldg.;  to 
be  leased  by  the  West  Coast  Theatres, 
Inc.;  plans  by  L.  A.  Smith,  Film  Ex- 
change Bldg.,  Washington  St.  and  Ver- 
mont AVe.;  store  and  oflfice  section,  35x 
140  feet.  Class  B  construction,  theatre, 
135x140  ft..  Class  A  construction,  seat- 
ing 2000  people;  structural  steel,  brick 
and    reinforced    concrete;    $200,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Famous  Players-Laskey  Corp.,  1520 
Vine  St.,  has  prepared  own  plans  and 
will  probably  take  bids  beginning  the 
middle  of  next  week  for  two-story 
Class  D  administration  building,  40x 
277  feet,  at  5451  Marathon  St.  J.  K. 
Brady  has  charge  of  project  for  owner; 
stucco  and  brick  veneer  exterior,  tile 
roof;   $60,000. 


SAN  FRANCISCO.  —  Unconfirmed  re- 
ports are  to  the  effect  that  W.  and  J. 
Sloane  Co.,  224  Sutter  St.,  retail  fur- 
niture dealers,  contemplate  the"  erec- 
tion of  a  seventeen  story  fireproof 
structure  in  Sutter  St.  bet.  Stockton 
and  Powell  Sts.,  on  the  site  of  the  old 
Temple  Emanu-El. 


SACRAMENTO,  Cal.— George  G.  Rad- 
cliff,  chairman  of  the  State  Board  of 
Control,  is  conferring  with  Sacramento 
banking  interests  through  the  Sacra- 
mento Clearing  House  Assn.  seeking 
means  to  finance  the  erection  of  a 
modern  ottice  structure  to  house  various 
state  departments  including  the  motor 
vehicle,  state  highway  and  criminal 
Identification  ana  investigation  depart- 
ments. A.  A.  Wilson,  manager  ot  the 
Sacianiento  branch  of  the  Bank  of 
Italy,  has  been  named  chairman  of  a 
committee  to  further  the 
among  the  banking  interests. 


project 


vo?.^*^.M*^gNTO,  Cal.— G.  B.  HJarvie, 
I  St.,  Sacramento,  at  $26,000 
awarded  contract  to  erect  one-story 
brick  stores  at  17th  and  J  Sts..  foil- 
August  and  Amelia  Muzenhart.  Provi- 
sions maae  in  plans  to  permit  three- 
sioiy  addition  at  later  date 


THEATRES 


TH^i^«^  ^^^^^  Within   a  Few  Days. 

S^Nloil,  Santa  Clara  &Tcii''\Te 
Alameda,    opp.    Hester    School 

Class  B  moving  picture  theatre  (seat- 
ing capacity  1000). 

Owner— V.   A.   Benson. 

Architect  —  Binder  &  Curtis,  35  W-San 
Carlos  St.,  San  Jose. 


Plans   Being   Figured. 

THEATRE  Cost     S_ 

VACAVILLE,    Solano    Co.,    Cal 
Reinforced    concrete    theatre    bldg 
Owner— Mr.    Clark,    Vacaville,    cilif 
Architect— A.   W.    Cornelius,   Merchants 
National  Bank  Bldg.,  S.   F. 

Plans   Well  Under   Way 

'E^^'^^S-^  Cost,   $1,000,000  or  more 

SAN  FRANCISCO.  NE  O'Farrell  and 
Taylor    Sts. 

Class  A  theatre   building. 

Owner — Orpheum  Theatre,  147  O'P'ar- 
rell  St.,  San  Francisco. 

Architect— G.  A.  Lansburgh,  140  Mont- 
gomery St.,  San  Francisco. 

Bids  Opened  For  Steel  Contract 

nS^o'K'^^^  Cost,    $250,000 

CHICO,   Butte  Co.,  Cal. 

Reinforced    concrete     theatre     building 

with  seating  capacity  of  1500. 
Owner — Paramount  Theatre  Corp 
Architect— Starks   &  Flanders,   Ochsner 

Bldg.,    Sacramento. 
Schrader    Iron    Works,    1247    Harri- 
son   St.,    San    Francisco    (low).  $14, 024 

Palm    Iron    Works 17  315 

Judson    Manufacturing   Co .'      17*687 

Pacific   Coast   Eng.   Co 17'937 

Moore    Dry    Dock 18,'435 

Bids  Opened   for  Steel  Contract. 
THEATRE  Cost,   $250,000 

OROVILLE,    Butte   Co.,    Cal. 
Reinforced    concrete    and    steel    theatre 

building    (seating    capacity    1500). 
Owner — Paramount   Theatre   Corp. 
Architect— Starks   &   Flanders,   Ochsner 

Bldg.,   Sacramento. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


.Schrader   Iron    Works,    1247    Harri- 
son   St.,    S.   F $14,479 

Palm   Iron   Works 17,588 

Judson    Mfg.   Co 17,987 

I'acific   Coast  Eng.    Co 18,237 

Moore  Dry  Dock  Co 18,703 

SAN  DIEGO,  Cal. — The  time  for  re- 
ceiving bids  for  8-story  and  part  2- 
story  class  A  theatre,  store  and  loft 
building  on  C  St.  between  3rd  and  4th 
Sts.,  San  Diego,  for  Kass  &  Rubin,  has 
been  extended  to  10  a.  m.,  April  3. 
I'lans  by  John  Paxton  Perrine,  814 
l^incoln  Bldg.,  Los  Angeles;  bids  are 
being  received  separately  on  general 
contract,  plumbing,  heating,  ventilat- 
ing,  marble  work  and  decorating. 

SAN  DIEGO,  Cal.— A.  S.  O'Neil,  314 
Stimson  Bldg.,  Los  Angeles,  has  con- 
tract for  2-story  and  basement  Class  A 
theatre,  store  and  apartment  building 
at  the  southeast  corner  of  40th  and 
University  Sts.,  San  Diego,  for  Louis 
Stutts,  San  Diego;  auditorium  and 
Ijaicony  to  seat  1000  people;  2  stores 
and  4  single  apartments;  60x150  feet- 
reinforced   concrete;  $100,000. 


PHOEMX,  Ariz.— It  is  reported  that 
l.ickard  &  Nace  have  completed  ar- 
rangements for  erection  of  their  S-story 
Class  A  theatre  and  ofl'ice  building  at 
Second  Ave.  and  Adams  St. 


WIJAIiVEH  &  DOCKS 


Lids  To   Be   Asked  In  a  Few  Days 
SHED,    ETC.  Cost,    $1,000,000 

bA.\   FRA.XCISCO,   S  of  Channel  Street 
Conciete  jacketed  wooden  pile  pier  and 
reinforced    concrete    shed,    600    feet 
long    by    375    feet   wide    "Pier   48" 
Owner— State  Harbor  Commission, 
i^ngineer— Frank     White,    Ferry    Bldg 
.San  Francisco.  ' 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Contract  Awarded 

BUILDING  Cost,   $14,000 

l'AI>0  ALTO.  Santa  Clara  Co.,  Cal.    Ra- 
mona  St.,   bet.   Hamilton  &  Univer- 
sity Aves. 
One-story  reinforced  concrete  building- 
Owner — Mrs.  E.  C.  Hughes  &  Mrs.  L.  J. 
Kennedy,  939   University  Ave.,  Palo 
Alto. 
Architect — John    K.    Branner,    210    Post 

St.,  San  Francisco. 
Contractor — J.    A.    Bryant,    785    Steven- 
•son  St..  San  Francisco 


Contract  Awarded. 

MAUSOLEUM  Cost,    $300,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  near 

Rural   Cemetery. 
Reinforced  concrete,  125x250  ft.  mauso- 
leum. 
Owner — Casa  Bonita  Mausoleum  Co.,  37 

North  Sutter  St.,  Stockton. 
Contractor — Chas.  S.  Mabrey  Co.,  Ochs- 
ner Bldg.,  Sacramento. 
Exterior  will  be  finished  in  rein- 
forced concrete  and  marble  facing;  will 
contain  1000  crypts;  vaults  will  contain 
10  bodies. 


OAKLAND.  Cal.  —  -Architects  Swartz 
&  Kyland.  Rowell  Bldg.,  Fresno,  are 
preparing  plans  and  have  the  contract 
to  erect  a  one-story  fireproof  stage 
depot  for  the  California  Transit  Co..  36 
Fifth  St.,  San  Francisco.  Work  will  be 
carried  on  under  the  supervision  of  the 
architects  under  the  sub-contract 
system.      Est.    cost,    $100,000. 


FRESNO,  Fresno  Co.,  Cal. — Until 
April  9,  5  P.  M.,  bids  will  be  received 
by  L.  L.  Smith,  Secty..  Board  of  Edu- 
cation. 2425  Fresno  St.,  to  move  two 
bungalows  at  Heaton  school  site;  one 
to  Chester  Rowell  School  and  another 
to  \V  inchell  School  site.  Specifications 
obtainable  from  clerk. 


PALO  ALTO.  Santa  Clara  Co..  Cal — 
City  Engineer  J.  F.  Byxbee  Jr.,  pre- 
paring plans  for  public  pound  build- 
ing; est.  cost,  $1500;  will  be  21  by  25 
feet.  ' 

(Continued   on    Page   20) 
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-\OTICE    TO    CONTRACTORS 


Heating — State     Buililiugs^Sacramento 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Foruin  Build- 
ing, Sacramento,  California,  up  to  2 
o'cloek  P.  M.,  Tuesday,  April  27tli,  1920, 
said  bids  then  and  theTe  to  be  publicly 
opened  and  read,  for  furnishing"  all 
plant,  materials  and  doing-  the  work 
required  to  complete  the  Finish  Heat- 
ing for  the  SACRAMENTO  STATE 
BUILDINGS,  i.  e.,  the  Library  and 
Courts  Building  and  the  Office  Build- 
ing, Sacramento,  California,  in  ac- 
cordance with  plans  and  specifications 
therefor,  copies  of  ^\'hich  may  be  ob- 
tained on  application  to  the  Division 
of  Architecture,  State  Department  of 
Public  Works,  Forum  Building,  Sacra- 
mento,  California. 

F'inish  Heating  injcludes  'he  Low 
Pressure  Boilers,  accessories  and  piping 
in  the  Boiler  Room  of  the  Office 
Building,  and  Radiators  and  accesl- 
sories  in  both  buildings.  All  rough- 
ing-in   is  completed. 

Cash,  a  bidder's  b:nd  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public  Works," 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
be    enclosed    with   each   bid. 

A  deposit  cf  Twenty-five  ($25.00) 
Dollars  Will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the  said 
Division  of  Architecture,  at  Sacra- 
ment:,   California,    in    good    condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo. 
B.  McDoug-all,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing*, Sacramento,  Calif&rniaf,  and, 
plainly  marked  on  the  envelope:  "Pro- 
posal for  Finish  Heating,  Sacramento 
State  Buildings,  Sacramento,  Oalifor- 
nia." 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS,  DIVISION  OF  ARCHI- 
TECTURE. 

GEO.     B.     M(flX)UGALLi, 

State  Architect. 
W.    P.    McCLURE, 
Difector   of  Public  Works. 


NOTICE   TO    BIDDERS 


(Painting — Humboldt       County- 
house) 


Court- 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  Humboldt  County,  State 
of  California,  at  the  office  of  the  Clerk 
of  said  Board,  in  the  Court  House,  City 
of  Eureka,  said  county  and  state,  until 
Tuesday,  April  13th,  1926,  at  2  o'clock 
P.  M.,  for  repainting  and  refinishing 
the  interior  of  the  Humboldt  County 
Court  House  at  Eureka,  California,  in 
accordance  with  the  specifications  there- 
for now  on  file  in  the  oflice  of  said 
clerk,  to  which  bidders  are  hereby  re- 
fered. 

FRED  M.  KAY, 
Clerk  of  said  Board   of  Supervisors. 


ST.VTE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  Higli- 
^ray  ComniisKion,  515  Forum  Building, 
Sacramento,  Cal.,  until  2  o'clock  P.  M., 
on  April  30,  1920,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction,  in  accordance  with  the 
specifications  therefor,  to  which  special 


reference   is  made,   of  portions  of  State 
Highwtay,   as    follows: 

Del  Norte  County,  a  reinforced  con- 
crete bridge  across  Smith  River  about 
one  mile  west  of  Adams  Station  (I-D. 
N-l-C),  consisting  of  one  180-foot  open 
spandrel  arch  span  and  four  32-foot 
girder    approach    spans. 

Santa  Barbara  County,  between 
Santa  Barbara  and  Goleta  (V-S.B.-2- 
K),  about  five  and  one-tenth  (5.1)  miles 
in  length,  to  be  widened  with  Port- 
land cement  concrete  and  surfaced 
with   asphalt  concrete. 

Kern  C  unty,  between  one  mile 
south  of  Delano  and  the  Northerly 
Boundary  (Vl-Ker-4-F),  about  two 
and  eight-tenths  (2.8)  miles  in  length 
to  be  widened  and  surfaced  with  as- 
phalt  concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  oflice  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
VVillits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contiactors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  urged 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Det*ailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The   California  Highway  Commission 
reserves  the  right  to   reject  any  or  all 
bids   or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.   TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTON, 
State    Highway    Engineer. 
W.     F.     MIXON,     Secretary. 
Dated:    March    29,    1926. 


NOTICE   TO   BIDDERS 


(Reservoir     and     Canal     System — Mon- 
tague    Irrigation     District) 

Montague  Irrigation  District,  Mon- 
tague,   California,    March    24,    1926. 

In  accordance  with  provisions  of  the 
California  Irrigation  District  Laws 
notice  is  hereby  given  that  proposals 
for  the  construction  of  a  reservoir  and 
canal  system  will  be  received  by  the 
Board  of  Directors  of  Montague  Irri- 
gation District  until  4  P.  M.,  April  10, 
1920,  and  will  at  that  hour  be  opened 
in    public. 

Plans  and  specifications  for  the  work 
can  be  seen  at  the  office  of  the  Board 
at  Montague,  California.  The  prin- 
cipal items  involved  are  approximatelv 
700,000  cubic   yards  of  hydraulic  fill   ih 
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the  dam,  1600  cubic  yards  of  reinforced 
concrete  in  reservoir  outlet  works  and 
spillway,  320,000  cubic  yards  of  main 
canal  excavation,  160,000  cubic  yards 
of  lateral  excavation,  and  various 
canal   and   lateral   structures. 

Contracts  will  be  let  to  the  lowest 
responsible  bidders,  subject  to  the  right 
reserved  by  the  Board  to  reject  any 
or  all  bids. 

By   order  of  the  Board  of  Directors. 
MONTAGUE    IRRIG.\TION    DISTRICT, 
By   ROY   E.    S'WIGART,    Secretary. 

-* 

NOTICE    TO    CONTRACTORS 


(Rodeo    School    District) 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Trustees  of  Ro- 
deo School  District  of  Contra  Costa 
County,  California,  Mr.  A.  A.  Smith,  at 
his  office  in  the  Rodeo  School,  in  the 
Town  of  Rodeo,  Contra  Costa  County, 
California,  until  Friday,  the  IGth  day 
of  April,  1920,  at  7:30  o'clock  P.  M.,  at 
which  time  said  bids  will  be  opened 
for  furnishing  all  labor  and  materials 
and  mechanical  workmanship  required 
for  the  erection  and  completion  of  a 
two-story  brick  and  concrete  addition 
to  the  present  school  building,  includ- 
ing the  built  in  equipment,  for  the 
Rodeo  School  District,  of  Contra  Costa 
County,  to  be  erected  in  said  School 
District,  in  accordance  with  the  com- 
plete plans  and  specifications  for  said 
work  on  file  and  open  to  inspection  at 
the  office  of  the  Architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
and  1924  Broadway,  Oakland,  Califor- 
nia, and  on  file  with  the  Clerk  of  this 
Board  at  his  office  hereinbefore  men- 
tioned. Copies  of  said  plans  and 
specifications  may  be  obtained  at  the 
office  of  said  Architect  in  accordance 
with  the  resolution  of  this  Board. 
Separate  bids  will  be  received  on  the 
heating. 

Each  bid  must  be  made  on  proposals 
obtained  at  the  officc'^of  the  Architect, 
and  must  be  signed  by  the  bidder  and 
accompanied  by  a  certified  check  for 
at  least  five  (5)  per  cent  of  the  amount 
of  the  bid  or  proposal,  certified  to  by 
some  responsible  bank  or  banker,  and 
made  payable  to  the  Board  of  Trustees 
of  Rcdeo  School  District  of  Contra 
Costa  County,  California,  to  be  retained 
by  said  school  district  as  agreed  and 
liquidated  damages,  should  the  party 
or  parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  the 
bund  required  for  the  faithful  perfor- 
mance of  the  contract  or  any  bond  re- 
quired  by  law. 

Bids  will  be  opened  at  the  present 
Rodeo  School  Building,  in  the  Town 
of  Rodeo,  Contra  Costa  County,  Cali- 
fornia, in  said  school  district. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated:      March   23rd,   1926. 

A.    A.   SMITH, 
Clerk  of  the  Board  of  Trustees  of  Ro- 
deo School  District  of  Contra  Costa 
County,    California. 


NOTICE    FOR     BIDS 
(Tliermalito    Irrigation    District) 

Sealed  bids  will  be  received  by  the 
l:  ard  of  Directors  of  the  Thermalito 
Irrigation  District  at  the  office  of  the 
Board,  Oroville,  California,  until  a 
o'cl<!ck  p.  M.,  April  19th,  1920  for  fur- 
nisliing  36,S65  lineal  feet  of  riveted 
slip  joint  ))ipe  with  all  fittings  such  as 
tet>s,  bends,  wye  Branches,  crosses, 
tapers  and  valves  and  for  36,865  lineal 
feet  of  trenching  and  backfilling  and 
hauliTig,  distributing  and  installing 
I)ipe  and  fittings.  Contract  will  be  let 
to    lowest   responsible   biddsr. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Board,  Oroville, 
California 

R.   A.  LEONARD,   . 
Secretary    Thermalito   Irrigation 
Distl-ict. 


Saturday,   April   3,   1!J26 
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-NOTICK  TO   CO.NTKACTORS 
(T.'ihoe  City — Truckee   Highway) 

Scaled  proposals  for  con.sti  ucting  the  Tahoe  City-Truckee  Highway  project 
located  within  the  Tahoe  National  Forest,  Placer  County,  Oalifornia,  will  be* 
received  by  the  District  Kiigirieer,  Bureau  of  Public  Works,  U.  S.  JDepartinenjt 
of  Asricultur-e,  at  9  Main  St.,  San  Francisco,  Calif.,  until  lO  o'clock  A.  M.  on  the 
l.-Jth  dny  of  April,  1»i«,  at' which  time  and  place  they  will  be  publicly  opened 
and  read.  The  right  is  reserved  to  reject  any  and  all  bids  and  none  will  be  con- 
.siderod  except  those  from  contractors  a.scertained  to  be  experienced  and  respon- 
sible. The  project  is  loi^ated  along-  the  Truckee  Jiiver.  The  section  for  which 
proposals  will  be  received  l)egins  at  Tihoe  City  and  is  approximately  4.9  miles 
in  length.  A  supplementary  proposal  also  will  be  received  for  an  additional 
section  of  the  project  about  4.8  miles  in  lent?th.  The  principal  items  of  work 
are  approximately  as  follows: 

Unit  .Supiilenientary  Total 

Clearing    Acres  19.9  13.4  33.3 

Excavation,     Unci Cu.    Yds.  7-5000  70000  ]4.-)000 

Overhaul        Sta.    Yds.  4S000  40000  88000 

Class    A    Concrete....    Cu.   Yds.  2s0S  208 

B  "  Cu.   Yds.  50  55  105 

.      Reinf.   Steel    Lbs.  514  22200  22714 

Corr.   Metal   Pipe l.in   Ft.  1424  1514  2938 

The  work  embraced  in  the  first  4.9  miles  of  the  project  covered  by  this  con- 
tract shall  be  completed  within  100  working  days  following  ten  (10)  days  after 
formal  notice  from  the  District  Engineer  to  begin  work.  The  work  embraced 
in  the  remainder  of  the  project  shall  be  completed  within  the  time  mentioned  in 
the  Special  Provisions  contained  in  the  specifications.  The  contract  form  and 
the  plans,  specifications,  special  iirovisions  and  estimate  of  quantities  may  be 
txaniined  by  responsible  contractois  at  the  following  addresses: 

400  Bay  Bldg.,  9   Main  St.,   San   Francisco,   Calif. 

Calif.  Hwy.  Comm'n,  Div  III,  Calif.  Fruit  Bldg.,  Sacramento,  Calif. 

Plans  and  specifications  will  be  furnished  contractors  who  contemplate  bid- 
dingr  upon  deposit  of  a  certified  check  for  ?10.00  payable  to  the  Secretary  of 
Agriculture  of  the  United  States.  The  check  will  be  returned  upon  receipt  of 
the  plans  and  specifications  at  any  time  within  a  period  of  fifteen  days  after 
bids  are  opened. 

The  Bureau  has  availal)l(>  f"r  lonn  to  contractors  on  a  rental  basis  equip- 
ment at  Government  Island,  Oakland,  Calif.,  as  listed  in  the  proposal.  Bidder 
will  state  in  his  proposal  the  Government  equipment  that  he  will  use  during 
construction  and  minimum  time  re(iuired.  The  estimated  rentals  will  be  taken 
into  considerati()n  and  award  will  be  made  on  the  proposal  to  the  best  advan- 
tage to  the  Government.  Government  explosives  are  also  available  according 
to  the  terms  of  the  specifications.  Corrugated  metal  pipe  will  be  furnished  by 
the  Govern iTient. 

All  proposals'  must  be  made  on  forms  and  in  accordance  with  instructions 
forming  a  part  of  the  specifications  above  referred  to,  and  must  be  accompanied 
by  cash  or  certified  check  payable  to  the  Secretary  of  Agriculture  of  the  United 
States  in  an  amount  at  least  equal  to  five  (5)  percent  of  the  total  amount  of 
the  proposal. 

The  Secretary  has  programmed  $100,000  for  the  work  on  this  project  and 
$120,000  is  expected  to  be  available  on  .luly  1,  1926.  In  case  the  funds  expected 
shr>u)d  not  become  available  tlic  right  is  reserved  to  include  in  the  contract  only 
sucb  poirtions  of  the  worlc  as  will  keep  the  cost  of  the  work  within  the  funds 
programmed.  In  case  the  funds  expected  become  available  and  the  contract 
for  the  work  shall  leave  available  any  portion  of  the  funds  so  programmed  and 
expected,  the  right  is  reserved  to  extend  this  contract  to  such  extent  as  will 
absorb  the  funds' so  remaining  available  either  by  increasing  quantities  of  work 
to  be  performed  or  by  increasing  the  length  of  the  project  beyond  the 
t-he-terminii  shown  on  the  plans,  providing  that  no  such  increase  will  be  made 
which  will  exceed  in  amount  25%  of  the  original  amount  of  each  proposal.  The 
Secretary  also  reserves  the  right  to  shorten  the  project  if  necessary  to  keep 
the  cost  of  the  work  within  the  abov,e  funds. 
March   25,   1926.  C.  H.  SWEBTSER,' District  Engineer. 


NOTICE   TO    CONTRACTORS 


(Cily   of  Mary.sville — Natatorium) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Mayor  and 
Common  Council  of  the  City  of  Marys- 
ville,  at  the  office  of  the  City  Clerk,  in 
the  City  Hall,  Marysville,  California 
until  8  o'clock  P.  M.  Tlmrjinlay,  April 
*5th.  1!)2«,  for  the  erection  of  a  Muni- 
cipal Natatorium  to  be  built  in  Marys- 
ville. California,  according  to  ])lans  and 
specifications  prepared  for  the  same 
by  George  C.  Sellon  &  Company,  the 
tuit.bnrized  Architects. 

Bids  will  be  received  for  the  general 
construction,  for  the  mechanical  work 
and  plumbing,  and  for  the  electrical 
work. 

All  bids  will  be  received  with  alter- 
nate   propositions. 

Plans  and  specifications  can  be  seen 
during  office  hours  at  the  office  of  the 
C-ity  Clerk,  Marysville,  California,  and 
may  be  seen  at  or  obtained  from  the 
office  of  the  Architects,  1415  California 
State  Life  Building,  Sacramento,  Cali- 
Cbrniar-    .  " 

A  cash  deposit  of  $35.00  will  be  re- 
quired from  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  re- 
turn of  the  same. 

•  All  bids  will  be  presented  on  blank 
forms  which  may  be  procured  from 
the  office  of  the  Architects  or  Citv 
Clerk. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  for  a  sum  not  less 
than  ten  per  centum  (10%)  of  the 
amount  of  the  bid,  made  payable  to 
Ge".  W.  Richards.  City  Clerk,  as  a 
guarantee  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
wiH,  -within  tfen  days  after  the  award 
is  made  enter  into,  the* necessary  agree- 


ment and  furnish  the  necessary  bonds 
for  the  faithful  performance  of  said 
work,  and  in  case  the  bidder  to  ^vhom 
the  contract  is  awarded  fails  or  re- 
fuses to  enter  into  said  agreement,  or 
to  furni.sh  said  bonds,  said  check  will 
be  forfeited  to  the  said  City  of  Marys- 
ville, in  the  manner  provided  by  law. 
The  City  Council  will  not  accept  a  bid- 
der's bond    in   lieu   of  a   certified  check. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to  Geo. 
W.  Richards,  City  Clerk,  Marysville. 
California,  and  endorsed  "Proposal  for 
Building  Natatorium." 

The  City  Council  expressly  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

By  order  of  The  Citv  Council. 

(Signed)  GEO.   W.   RICHARDS, 

(SE.'SlL)  Clerk. 


NOTICE    TO    CONTR.VCTORS 
(Glenn   Ciounty    Hi^h- School  District) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Glenn  County  High 
Sch'ol  District  in  Glenn  County,  Cali- 
fornia, until  2  o'clock  p.  in.  of  Monday. 
.April  U>th,  HKid.  for  the  erection  and 
completion  of  a  schwcl  building  to  be 
built  on  the  site  owned  by  said  district 
near  the  to^n  of  Elk  Creek  in  said 
county,  in  accordance  with  the  plans 
and  specifications  virepared  for  the 
same  by  M'.  H.   Weeks,  architect. 

Plans  and  specifications  mlay  be  seen 
•It  the  residence  of  the  Clerk  of  the 
Board  of  Trustees,  or  at  the  office  of 
ihe  County  Superintendent  of  Schcols 
in  Willows,  or  at  the*  office  of  the  ar- 
chitect.  .S69   Pine   Street.  San   Francisco. 

All  bids  should  be  prepared  on  blank 
fnrms  furtrishod  by  _  th«  Board  of 
Trustees. 


Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  (o)  per  cent,  of  the  amount  of  the 
bid,  made  payable  to  A.  E.  Pieper, 
'  lerk  of  the  Board  of  Trustees,  as  a 
guaranty  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
will  within  ten  days,  enter  into  the  ne- 
<f.>-sary  agreement  and  bonds  for  the 
faithful  performance  of  said  work,  and 
ill  case  the  successful  bidder  to  wliom 
the  contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement  and  bonds, 
said  check  will  be  forfeited  to  said 
.school  district  in  the  manner  provided 
by  law. 

Each  bid  must  be  enclosed  in  a  sealed 
envelope  and  addressed  to  A.  E.  Pieper, 
(lerk  of  the  Board  of  Trustees  of  Glenn 
<ounty  High  School  District,  Willows, 
California,  and  endorsed  "Proposal  for 
Building  High   School  Building." 

The  Board  of  Trustees  reserves  the 
light   to   reject    any   and   all   bids. 

BOARD    OF    TRUSTEES    OF    GLEXN 

COUNTY  HIGH  SCHOOL  DISTRICT. 
By  A.   E.  PIEPER,  Clerk. 


NOTICE     TO     BIDDER.S 
(Taft   Union    HlKh    School   Dintrict) 


The  Board  of  Trustees  of  the  Taft 
Union  High  School,  Taft,  Kern  Countr, 
California,  will  receive  sealed  bids  up 
to  7:(»0  oVitH-k  P.  M.,  .4pTiI  13,  192«.  for 
tlie    following   work    and   equipment: 

For  furnishing  and  installing  one 
gasoline  pump  and  tank,  tank  to  be 
five  hundred  gallons  with  pump  five 
gallons,   submit  bids  as  follows: 

Is- — Hand  pump,  delivered  at  the 
High   School  Garage. 

2nd — Hand  pump  completely  In- 
stalled, in  the  location  selected  by  the 
Board. 

nrd — ^Air  pressure  pump,  delivered  at 
the    High   School  Garagre. 

4th — Air  pressure  pump,  completely 
installed  in  the  location  selected  by 
the  Board. 

Bidders  may  submit  bids  on  new 
equipment  or  on  guaranteed  second- 
hand   equipment. 

Each  bid  must  be  accompanied  bv  a 
ceitified  check  on  some  responsible 
California  bank  in  the  sum  of  10%  of 
the  bid,  payable  to  H.  E.  Osburn,  Clerk 
of   the  Board   of  Trustees. 

Bids  must  be  enclosed  in  a  sealed 
envelope  addressed  to  the  Clerk  of  the 
Board  Bin  V),  Taft,  California,  and  en- 
dorsed. "Bids  to  be  opened  April  13, 
1926." 

The   Board   reserves   the    right   to   re- 
ject any  or  all  bids. 
(Signed  H.   E.   OSBURX, 

Clerk  of  the  Board  of  Trustees,  Taft 
TTnion  High  School  District, 
Kern    County,    California. 


NOTICE    TO    CONTRACTORS 


(Fender    Line— Fort    Mason) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif.  Seal- 
ed proposals  will  be  received  here  until 
11  .\.  M..  April  15.  1926.  for  new  fender 
line  at  Fort  Mason,  Calif.  Informa- 
tion  upon  application. 


NOTICE   TO    BIDDERS 


( i'liiMcrroiind    CoiiiniiSKion,    San    Fran- 
cisco) 


Office  of  the  Playground  Commission, 

Room  376,  City  Hall, 

San   Francisco,   California. 

Sealed  proi)osals  will  be  received  in 
this  office  between  the  hours  of  2  and 
2:30  p.   ni.   on   Wednesday,   April  7.  1926. 

Proposals  are  for  Chain  Link  Galvan- 
ized Fences,  Gates  and  Apputenances 
to  bo  furnished  and  erected  on  a  Play- 
ground located  between  Eighteenth  and 
.Vineteenth  Avenues  and  Between 
Geary   and    Anza    Streets. 

Said  work  must  be  done  in  accord- 
ance with  plans  and  specifications  on 
file  in  the  office  cf  the  Playground 
I 'ommission.  to  which  reference  Is 
hereby  made. 

Work  nmst  commence  within  10  days 
after  date  of  contract  and  be  completed 
within  30  days  thereafter  from  the 
date  of  tlie  contract  to  be  made  and 
entered    inti    therefor. 

.\mount  of  bond  for  the  faithful  per- 
formance of  the  contract  has  been  fixed 
at  50  per  cent  of  the  total  amount  of 
the   contract   price. 
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All  bids  must  be  accompanied  by  a 
certified  check,  drawn  on  a  reputable 
bank,  and  made  payable  to  the  Secre- 
tary of  the  Playground  Commission  for 
an  amount  not  less  than  10  per  cent  of 
the  total  amount  of  the  bid. 
.Plans  and  specifications  will  be  furn- 
ished in  the  office  of  the  Playground 
Commission  upon  receipt  of  a  deposit 
to  cover  same. 

Proposal  forms  will  be  furnished 
gratuitously  in  the  office  of  the  Play- 
gr>.und  Commission  and  all  bids  must 
be  made  upon  such   forms: 

The  Playground  Commission  reserves 
the  right  to  reject  any  and  all  bids. 

Bv  order  of  the  Playground  Commis- 
sion of  the  City  and  County  of  San 
Francisco. 

VEDA    B.   YOUNG, 
Acting  Executive   Secretary. 


NOTICE  TO   CONTRACTORS 


-NOTICR    TO     BIDDERS 


(C.  I.  Pii>e — Eureka,  Calif.) 

Sealed  propssals  or  Bids  are  hereby 
invited  by  the  City  of  Eureka  for  fur- 
nishing three  thousand  lineal  feet  of 
eight  inch  (8  in.)  Class  "B"  Cast  Iron 
Pipe  with  prepared  joints  or  its  equal 
for  use  by  the  Eureka  AA'ater  Depart- 
bient   F.  O.  B.  Eureka,  California. 

Delivery  to  be  made  sixty  days  after 
«ward  of  Contract,  the  said  Bids  will 
be  received  in  a  sealed  envelope 
marked  Bids  for  eight  inch  Class  "B" 
(  ast  Iron  Pioe  at  the  office  of  the  Su- 
perintendent of  Public  "Works  of  the 
City  of  Eureka  at  524  "D"  Street, 
Eureka,  California,  up  to  the  hour  of 
r>  p.  ni..  Tuesday,  April  «tli.  192<'r. 

B:ds  will  be  opened  by  the  City 
Council  of  the  City  of  Eureka  at  8 
o'clock  p.  m.  on  the  sixth  day  of  April, 
1926. 

The  7'isht  is  reserved  to  reject  any 
or  all  bids. 

Dated:   March    25th,    1926. 

JOHN  GRIFFITH,  Superintendent  of 
Public  Works  of  the  City  of  Eureka. 


NOTICE  INVITING   BIDS 


(Highway — Sonoma    County) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,  Sonoma  County,  Califor- 
nia,   Santa   Rosa,   March   24.   1926. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Stipervisors  of 
Sonoma  County,  California,  at  his  of- 
fice until  12  o'clock  noon,  April  l.^th, 
'['S-Ct,  and  will  be  publicly  opened  and 
read  at  1:30  P.  M.,  for  the  construc- 
tion of  a  paved  highway  on  the  Pela- 
luma-Sonoma  road  from  engineer's 
station  516  plus  50  to  669  plus  83.3  in 
First  Supervisorial  District  in  Sonoma 
County. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  Clerk  of  the 
Board  of  Supervisors,  and  in  the  offlce 
of  the  County  Surveyor,  wliich  bidders 
are  hereby  referred   to. 

ENtiniated    Quantities 

Excavation  (unclassified)  7600  cubic 
yards. 

Willite  Paving  (5  inch),  260,386  sq.  ft. 

Willite  Paving  (2  inch)  top  only 
(Bridge),   1638  sq.  ft. 

Concrete  in  Culvert  Heawalls,  15  cu. 
yds. 

Steel    in    Culvert    Headwalls,    200    lbs. 

Corr.  Metal   Pipe   12   inch,   64  ft. 

Corr.   Metal    Pipe    15    inch,   64    ft. 

Corr.   Metal    Pipe    18    inch.   96   ft. 

Total     estimated     cost,     $67,000. 

W.    W.    FELT.    JR., 
Clerk   of  the   Board   of   Supervisors. 

MfS^CELLAXEOUS    BT'ILDING 
COYSTRUCTrON 

(Continued    from    Page    17) 


SAX  FRAXCIS-CO— H.  N.  McCiure,  608 
Octavia  St.,  has  contract  for  grading 
and  const,  of  concrete  retaining  walls 
in  connection  with  the  improvement 
of  the  Golden  Gate  Heights  Tract  in 
area  bounded  by  10th  and  17th  Aves.. 
Kirkham  and  Quintara  Sts.  The  total 
oxi)enditure  of  improvements  contem- 
plated in  the  tract  is  e.stimated  at  $1,- 
000.000.  The  largest  owners  in  the  pro- 
ject are:  Carl  G.  Lar.sen,  A.  J.  Rich 
Union   Trust  Co.  and   W.   H.   Crim. 

RENO,  Nevada — Flanigan  Warehouse 
C5..  Reno,  at  $10,000  awarded  contract 
by  .Vevada  Transcontinental  Highway 
Exposition  to  fur.  and  erect  wire  fenc- 
mir    at    Exposition    grounds. 


(Anstin-E^ast    Nat'! 


Forest  Road  Project) 


Item 

Excavation,  Unci. 
Overhaul 
Class   A   Concrete 
Class  B  Concrete 
Ueinf.    Steel 
(  or.  Metal   Pipe 
Cruslied   Rock  Srfg. 


C:ru.  Yds. 
Sta.  Yds. 
Cu.  Yds. 
Cu.  Yds. 
Lbs. 
Lin.  Ft. 
Cu.  Yds 


Funds  expected    Pos.  addtnl.  appro- 
avail.  July  1st.  priatlon 
Suppl.  Prpsl  "B"     SuppL  Prpsl  "C" 
14,000  14,400 


26 
48 

2,102 
404 

3,293 


47 

152 

348 

4,416 


Sealed  proposals  for  constructing  or  improving"  the  Eureka  Oounty  Section, 
Austin-East  National  Forest  Road  project  located  adjacent  to  the  Toiyabo' 
National  Forest,  State  of  Nevada,  Eureka  County,  will  be  received  by  the  Dis- 
trict Engineer,  Bureau  of  Public  Roads,  at  400  Bay  Bldg.,  9  Mla-in  St,,  San  Fran- 
cisco, Calif.,  until  10  o'clock  A.  M.  on  the  21st  day  of  April,  1926,  at  which  time 
and  place  they  will  be  publicly  opened  and  read.  The  right  is  reserved  to  reject 
any  and  all  bids  and  none  will  be  considered  except  those  from  contractors 
Ascertained  to  be  experienced     and  responsible. 

Responsibility  of  Bidders — Bidders  must  furnish  on  forms  to  be  supplied  by 
the  Dist.  Engr.  a  statement  covering  their  experience  on  similar  work,  a  list  of 
equipment  available  for  the  proposed  work,  and  a  statement  of  their  financial 
resources.  The  bidder  must  furnish  this  infoirmation  and  it  must  show  him  to 
be  qualified  for  the  work  to  be  undertaken  or  bid  miay  be  rejected. 

The  project  begins  36  miles  east  of  Austin  and  is     9.68     miles       in    length. 
Bidders  are   requested   to   submit  three   proposals,   the   principal  items  of  work 
under  which  are  approximately  as  follows:     Work  to  be  compl^eted  with — 
Funds  now  avail- 
able: Proposal  A. 
Unit 

18,250 
17,575 
28 
39 
2,306 
356 
5,505 
Funds  for  the  fiscal  year  ending  June  30,  19126,  are  limited  to  $39,000  to 
cover  contract  costs  and  engineering.  It  is  expected  that  an  additional  appro- 
priation of  $22,0ii0  to  cover  contract  costs  and  engineering  will  become  available 
July  1,  ];il6.  It  is  expected  also  that  additional  funds  sufficient  to  complete 
the  remaindei-  of  the  project  may  also  become  available  July  1,  1926.  Contract 
time  to  complete  the  items  covered  in  Proposal  A  will  be  limited  to  75  working 
days  followinii  ten  (10*  days  formal  notice  from  the  Dist.  Engineer  to  begin 
the  work.  Should  ihf  funds  expected  as  of  July  1,  1926,  become  available,  the 
contractor  will  be  notified  not'  lator  than  June  15,  1926,  and  the  time  limit  to 
complete  items  inclusive  of  Supplementary  Proposal  B  will  be  extended  to  100 
working  days,  and  for  items  inclusive  of  both  Supplementary  Proposals  B  and 
C,   to   150   working  days. 

The  contract  form  and  the  plans  , specif ications,  special  provisions  and  esti- 
mates of  quantities  may  be  examined  by  prospective  bidders  at  the  following 
add: esses: 

District  Engineer,  400  Bay  Bldg.,  9  Main  St.,  San  Francisco,  Calif. 
District  Engineer,  Kiesel  Bldg.,  Ogden,  Utah. 
Nevada   State   Highway   Department,  Carson  City,   Nevada. 
Forest  Supervisor,  Austin,  Nevada. 
The   Bureau   has  ava-lable   for  loan   to  contractors  on   a   rental  basis  equip- 
ment at  Government  Island,  Oakland,  Calif.,   as  listed   in   the  proposals.     Bidder 
will   state   in   his   proposal   the   Government   equipment    that   he   will   use   during 
construction  and  minimum   time  required.      The  estimated   rentals  will  be  taken 
into  considenation  and  award   will  be  made  on   the  proposal   to  the  best  advan- 
tage to  the  Government.     Corrugated  metal  pipe     will     be     furnished     by     the 
Government. 

Plans  and  specifications  will  be  furnished  contractors  who  contemplate  bid- 
ding upon  deposit  of  a  certified  check  for  $10.  payable  to  the  Secretary  of  Agri- 
culture of  the  United  States.  The  check  will  be  returned  upon  receipt  of  plans 
i,nd  specif  cations  at  any  time  within  a  period  of  15  days  after  bids  are  opened. 
All  proposals  must  be  made  on  forms,  and  iu  accordance  with  instructions, 
forming  a  part  of  the  specrf ications  above  referred  to,  and  must  be  accom- 
panied by  cash  or  ceitified  check  payable  to  the  Secretary  of  Agriculture  of 
the  U.  S.  in  an  amount  at  least  equal  to  five  (5)  percent  of  the  total  amount  of 
the  proposal.  „ 

March  SO.   1926.  C.  H.  SUEETSER,  District  Engineer. 


SA.NTA  BARBARA,  Cal. — Architect  E. 
Keith  Lockard,  San  Marcos  Bldg.,  is 
completing  working  plans  for  proposed 
David  Gray  beach  pavilion  on  E.  Ca- 
brillo  Blvd.  to  cost  approx.  $100,000. 
Bids  will  be  taken  starting  next  Week. 

MARYSVILLE,  Yuba  Co.,  Cal.— Un- 
til April  15,  8  p.  m.,  bids  will  be  rec. 
by  Geo.  W.  Richards,  city  clerk,  to 
erect  Municipal  Natatorium.  Geo.  C. 
Sellon  &  Co.,  architects,  1415  Califor- 
nia State  Life  Bldg.,  Sacramento.  Bids 
are  wanted  for  general  contract;  me- 
chanical work,  plumbing  and  electric 
work.  Deposit  of  ?25  required  for  plans 
obtainable  from  architects  or  city  elk. 
*(ee  call  for  hids  under  official  propos- 
al   •section   in    thi.s   issue 

RENO,  Nevada — Boiard  of  Governors 
of  Nevada  Transcontinental  Highway 
Expositin  are  considering  plans  for 
proposed  dance  pavilion;  est.  cost  $20,- 

000. 


PORTLAND,  Ore. — Until  April  6,  2 
p.  m.,  bids  will  be  received  by  Frank 
C  ffinberry,  city  purchasing  agent,  to 
erect  one-storv  concrete  and  brick,  50 
by  116  ft.,  natatorium  in  Grant  Park; 
est.  cost  $21,500.  Cert,  check  10%  pay- 
.nble  to  city  req.  Plans  obtainable 
from  above."  Knighton  and  Howell, 
architects,  U.    S.    Bank    Bldg.,   Portland. 

S.\N  FRANCISCO.  -  I'ntil  April  7. 
2:30  p.  m.,  bids  will  be  received  by 
Veda  B.  Young,  acting  executive  secty.. 
I'.oard  of  Playground  Commissioners, 
37fi  City  Hall,  to  erect  chain  link  gal- 
varkizad  fences,  glites  and  appui'te- 
nances  in  playground  bet.  18th,  19th 
Aves.,  Geary  and  Anza  Sts.  See  call 
for  bidN  under  official  proposal  section 
in    this    issue. 


BUSINES^S  OPPORTUNITIES 


SAN  FRANCIS(X)— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
.Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
Miiestf^  for  additional  informaftion 
.should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

10135 — San  i- rancisco,  Calif.  Gentle- 
man, leaving  for  France  in  May,  now 
representing  25  leading  furniture  fac- 
tories of  France,  offers  his  services  to 
San  Francisco  importers  or  buyers  in- 
terested in  purchasing  funitue.  He 
claims  he  can  save  local  firms  150% 
by  purchasing  direct  from  the  French 
manuf  .cture;  s.  Has  illustrated  cata- 
logs from  which  one  can  make  selec- 
tions, and  furniture  will  be  sihipped 
directly   to  buyer. 

iniSfi — San  Francisco.  Cal.  American' 
formerly  with  the  U.  S.  Consular  Ser- 
vice in  Siberia,  and  thoroughly  ac- 
quainted with  that  country,  desires  to 
meet  manufacturers  or  firms  interested 
in   intr   ducine   their  goods  into  Siberia. 


l.O.s    A.NGELKS,    •'alif  Harold    L. 

I.tuis,  manuPactuiers'  ,Tgent.  1118  Com- 
mercial Exchange  Building.  Los  Ange- 
les. California,  handling  various  lines- 
of  building  etjuipment  including  wood 
and  steel  rolling  doors,  shutters,  ele- 
vator doors,  etc.,  desires  to  represent 
a  few  San  Francisco  concerns  in  the 
.Snuthern    California    section. 
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BRIDGES 


UKIAH,  Mendocino'  Co.,  Cal.— City 
contemplates  bond  issue  for  approx. 
156,000  to  finance  replacement  of  State 
St.  bridge  over  Orr  Creek;  extensions 
to  sewer  system  and  street  paving.  R. 
E.  Donohoe,  town  engineer. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Apr.  19,  bids  will  be  rec.  by  county  for 
piling  and  heavy  lumber  for  bridge  on 
El  Monte  Ave.,  over  San  Gabriel  Riv. 
Spec,  on  file  at  office  of  the  superv.,  303 
Hall  of  Records. 

LOS  ANGELES,  Cal. — County  ap- 
propriates $20,000  as  one-third  cost  of 
elevated  railway  struc.  above  Pico  St. 
at  its  intersection  with  Rimpau  Blvd. 
Struc.  will  be  of  reinf.  concr.  and  de- 
signed under  the  superv.  of  County  Rd. 
Comrar.  Geo.  W.  Jones. 

SAN  LUIS  OBISPO,  Cal.— Following 
bids  rec.  March  29,  by  State  Highway 
Comm.  to  const,  rein.  cone.  girder 
bridge  across  Santa  Maria  river,  2- 
mi.  north  of  Santa  Maria,  consisting 
of  thirty-six  39-ft.  spans. 
Rocca    &    Coletta,    San    Rafael, 

(low)      $107,440 

H.  C.  Whittey,   Sanger   109,018 

Holdener    Const.    Co.,    Sac 109,471 

Ross   Const.   Co.,   L.   A 109,497 

M.  B.  McGowan,  S.  F 110,666 

Christ  Thoren,   L.   A 110,971 

Noble   Bros.,   San   Jose    115,222 

Proctor      &      Cleghorn,      Santa 

Rost      115,567 

Greene  Const.   Co.,  L.   A 121,232 

W.   M.   Ledbetter  &  Co.,   L.   A...    123,436 
Chas.    &    F.    W.    Stefgen,      San 

Diego     125,920 

H.   C.   Vensano,  S.  F 133,613 

Engineer's    estimate    124,750 


BLYTHE,  Cal.— Bill  No.  3103  for 
const,  of  bridge  across  Colorado  River 
has  passed  the  Senate.  By  this  action, 
the  project  is  practically  assured.  Har- 
rington, Howard  &  Ash,  engineers  of 
Kansas  City  Mo.,  will  have  charge  of 
the  work. 


DEL  NORTE  COUNTY,  Calif.  —Until 
April  26,  2  p.  ra.,  bids  wil  be  rec.  by 
State  Highway  Commission  to  constr. 
rein,  concrete  bridge  over  Smith  river 
•about  1-mi.  west  of  Adams  Station, 
consisting  of  180-ft.  open  spandrel  arch 
span  and  four  32-ft.  girder  approach 
spans.  See  cnll  for  bids  under  offidnl 
proi>08flI  section  In  this  issue. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
M.  B.  White,  Stockton,  at  $712  awarded 
cont.  by  county  to  const,  wooden  bridge 
with  cone,  piers  over  North  Calaveras 
river  on  Lefler  rd. 


OAKLAND,  Cal. — M.  D.  Dutcher,  Liv- 
ermore,  at  $5851  awarded  contract  by 
county  to  const,  rein.  cone,  box  culvert 
in  Co.  Rd.  No.  4256  and  rein.  oonc.  gir- 
der bridge  on  Rd.  No.  1544,  all  in  Mur- 
ray Rd.  Dist.  Other  bids:  T.  M.  Twohey 
$5863,  Smilie  and  Baker,  $6297,  C.  A. 
Bruce.  $6755;  A.  J.  and  W.  S.  Wilson, 
$6962;  Lozier  and  CarT,  $6988;  R.  Mc- 
NHdr,  $7695. 

SOLANO  COUNTY,  Cal.— War  Dept. 
approves  bridge  plans  of  O.  H.  Barn- 
ard" for  bridge  over  Denverton  slough 
near  Benicla. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


riveted  slip  joint  pipe  with  all  fittings 
such  as  tees,  bends,  wye  branches, 
crosses,  tapers  and  valves  and  for  ,36,- 
865  lin.  ft.  trench  and  backfill  and  haul, 
distribute  and  install  pipe  and  fittings. 
See  «ull  (or  bids  under  official  proiiosal 
section    in    this    issue. 


SAN  FRANCISCO— Time  for  opening 
bids  for  new  fender  line  at  Fort  Mason, 
has  been  extended  from  11  A.  M.,  April 
1,  to  11  A.  M.,  April  15,  it  is  announced 
by  the  Constructing  Quartermaster, 
Fort  Mason,  who  is  taking  bids  on  the 
work.  See  call  for  bids  under  odluiul 
proposal  section   in  this  Litue. 


IRRIGATION  PROJECTS 


THERMALITO,  Butte  Co.,  Cal. — Elec- 
tion will  be  held  April  16  in  Therma- 
lito  Irrigation  District  to  vote  bonds  of 
$50,000  to  finance  completion  of  dis- 
tributing   system. 


MONTAGUE,  Siskiyou  Co.,  Cal.— 
Until  April  16,  4  P.  M.,  bids  will  be  rec. 
by  Roy  E.  Swigart,  Secty.,  Montague 
Irrigation  District,  to  const,  reservoir 
and  canal  system,  involv.  in  the  main 
700,000  cu.  yds.  hydraulic  fill  dam; 
1600  cu.  yds.  reinforced  concrete  in 
reservoir  outlet  works  and  spillway; 
320,000  cu.  yds.  main  canal  excavation; 
160,000  cu.  yds.  lateral  excavation  and 
various  canal  and  lateral  structures. 
Plans  obtainable  from  Secty.  of  Dist. 
at  Montague.  See  cnll  for  bids  under 
official    proposal    section   in    this   issue. 


RED  BLUFF,  Tehama  Co.,  Cal. — Pe- 
tition filed  with  supervisors  seeking 
formation  of  proposed  Deer  Creek  Irri- 
gation District;  water  to  be  diverted  by 
means  of  ditches,  dam  and  reservoirs 
from  Deer  Creek  and  its  tributaries. 
Petitioners,  represented  by  J.  D. 
Peters,  Chico  attorney,  include:  Mary 
L.  Foster,  R.  Gray,  Effle  T.  Brooks,  W. 
S.  Jones.  W.  Scott  Heywood,  W.  S. 
Jones,  W.  Jones,  C.  Tamagni,  Charles 
Discus,  W.  J.  Brand,  Mrs.  Nellie  Brand, 
Martin  Imoijun  and  Miguel  Tulillaga. 


CALIFORNIA  —  FoWowing  permits 
have  been  granted  by  State  Dept.  of 
Public  Works,  Division  of  Water 
Rights,  to  appropriate  water: 

No.  2411,  San  Bernardino  county,  to 
W.  Edgar  Crowell,  Los  Angeles,  for 
001  sec.  ft.  from  underground  source 
for  domes,   use;   est.   cost,   $300. 

No.  2412,  Kern  county,  to  Evard 
Dickerson,  Tehachapi,  for  .37  sec.  ft. 
from  several  natural  springs  for  domes, 
use  and   to  irrig.   30  ac. ;  est.   cost,  $500. 

No.  2413,  San  Bernardino  county,  to 
U.  S.  Forest  Service,  care  Geo.  H.  Cecil, 


ORQVILLE,  Butte  Co.,  Cal.  —  Until 
April  19,  2  P.  M.,  bids  will  be  rec.  by 
R.  A.  Leonard,  Secty.,  Thermalito  Ir- 
rigation  District,   to   fur.    36,865   lin.   ft. 


Carbide   Flare   Lights 

OxyAcctyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in  stock 

E.    D.    BULLARD 

505  HOW.4nD   STREET 
San    li^anciseo,   Calif. 

Douglas  6820 


Ffderal  Bldg.,  Los  Angeles,  for  0.02 
sec.  ft.  from  Hocumac  Spring,  for  domes, 
use  at  Forest  Homes  sites  in  Angeles 
national   forest;   est.   cost,  $5000. 

NO.  2417,  San  Bernardino  county,  to 
Wm.  Erwin,  Pine  Knot,  for  0.05  sec.  ft. 
from  Lone  Mountain  Spring,  for  domes, 
use;  est.  cost,  $5000. 

No.  2418,  San  Bernardino  county,  to 
Big  Bear  Realty  Corp.,  Los  Angeles, 
for  0.025  sec.  ft.  from  unnamed  spring 
for   domes,    use;    est.    cost,    $10,000. 

No.  2425,  Inyo  county,  to  Paul  N. 
Nunn,  et  al,  Deep  Springs,  for  10  sec. 
ft.  from  Deep  Springs,  Buckthorn 
Spring,  and  32  other  springs,  to  irrig. 
1560  ac.  and  stockwatering  nr.  points 
of   diversion;   est.   cost,    $15,000, 

No.  2426,  Inyo  county,  to  Burchard 
Fine  of  Coso  Junction,  Calif.,  for  1  sec. 
ft.  from  East  Sacatar  Crk.  to  irrig.  120 
ac.  and  for  domes,  use  nr.  point  of  di- 
version; est.  cost,   $800. 

No.  2429,  San  Bernardino  county,  to 
W.  E.  Irving,  Irvingdale,  for  50  ac.  ft. 
from  unnamed  branch  of  Lytle  Crk.  for 
mining;   est.   cost,    $10,000. 

No.  2432,  San  Bernardino  county,  to 
the  Wright  Fur  Farm,  Pine  Knot,  for 
0.025  sec.  ft.  from  unnamed  spring  for 
stock-raising,  domes,  use,  and  garden 
irrig.   on   1%   ac;   est.   cost,   $200. 

No.  2433,  Imperial  county,  to  Frank 
H.  Stanley,  Jacumba,  for  0.2  sec.  ft. 
from  unnamed  stream  for  mining  and 
domes,  use;  est.  cost,  $1,000,000. 

No.  2434,  San  Joaquin  county,  to 
Walter  A.  Perry,  Stockton,  for  2.53  sec. 
ft.  from  01  Riv.,  to  irrig.  203  ac;  est. 
cost,   $4000. 

CALIFORNIA — Applications  for  per- 
mits to  appropriate  water,  filed  with 
state  dept.  of  pub.  wks.,  div.  of  water 
rights,    Feb.    1926,    are: 

No.  4907,  Riverside  county,  by  R.  E. 
Bailiff,  Banning,  for  0.25  sec.  ft.  from 
unnamed  spring  trib.  to  Whitewater 
River,  for  irrig.  and  domes,  use  on  one 
ac;   est.   cost,   $500. 

No.  4914,  San  Bernadrdino  county,  by 
Jos.  E.  Henck,  care  D.  M.  Baker,  1018 
Central  Bldg.,  Los  Angeles,  for  .12  sec. 
ft.  from  unnamed  spring,  trib.  to  S-anta 
Ana  Riv.,  via.  City  C  rk.,  for  domes, 
use    on   subdivision;   est.   cost,    $2000. 

No.  4917,  Los  Angeles  county,  to  U.  S. 
Forest  Service,  care  Geo.  H.  Cecil,  Fed- 
eral Bldg.,  Los  Angeles,  for  3600  gals, 
per  day  from  "Ford  and  Gill  Tunnell" 
trib.  to  Millard  Canyon,  for  domes,  use 
on   19  lots;  est.  cost,   $150. 

No.  4918,  Ventura  county,  by  U.  S. 
Dept.  of  Agriculture,  Forest  Service, 
care  W.  A.  Mendenhall,  supervisor 
Santa  Barbara  Forest,  Santa  Barbara, 
for  2000  gals,  per  day  from  Mina  Spring 
trib.  to  Piru  Crk.  via.  Seymour  Crk.  for 
domes,  use  on  public  camp  ground;  est. 
cost,  $480. 

No.  4919,  San  Joaquin  county,  by  D. 
Muller,  care  Ohm  &  Raab,  517  E.  Mar- 
ket St.,  Stockton,  for  0.25  sec.  ft.  from 
Middle  Riv.  trib.  to  San  Joaquin  Riv. 
for  irrig.  on   20  ac. ;   est.  cost,   $700. 

No.  4920,  Mono  county,  by  Lloyd 
Summers,  care  H.  W.  Guthrie,  First 
Natl:  Bank  Bldg.,  Bishop,  for  0.15  sec. 
ft.  from  two  unamed  springs  trib.  to 
Mammoth  Crk.,  for  domes,  use  at  Mam- 
moth Hotel  and  camp  and  U.  S.  Ranger 
Stations;   ets.   cost,   $5000. 

No.  4921.  San  Joaquin  county,  by  M. 
Bronioh,  came  Ohm  &  Raab,  517  E. 
.Market  St.,  Stockton,  for  2.9»  sec.  ft. 
from  Old  Riv.  trib.  to  San  Joaquin 
Riv.  to  irrig.  239.8  ac;  est.  cost,   $2000. 

No.  4922,  San  Joaquin  county,  by  D. 
Miller,  care  Ohm.  &  Raab,  517  E.  Mar- 
ket St.,  Stockton,  for  2.15  sec.  ft.  from 
San  Joaquin  Riv.  trib.  to  Suisun  Bay, 
to    irrig.    172.1   ac. :   est.   cost,    $2500. 

No.  4924,  San  Bernardino  county  by 
U.  S.  Forest  Service,  care  S.  A.  Nash- 
Boulden,  super.  San  Bernardino  natii>nal 
forest,  for  .025  sec.  ft.  from  unamed 
stream  trib.  to  Mill  Crk.  for  irrig.  and 
domes,  use  on  one  ac;  est.  cost,  $300. 

No.  4925,  Riverside  county,  by  Ross 
H.  McDill.  care  Frank  C.  Prescott, 
atty.,    145    S.     Broadway,    Los    Angeles, 
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tor  1.5  sec.  ft.  from  Cushawala  Ctmyon 
trib.  to  Thousand  Palm  Wash  and 
Whitewater  Riv.  watershed,  to  irrig. 
1G7.34  ac.  and  for  domes,  use. 

No.  4928,  Tuolumne  .county,  by  Oak- 
land Piedmont  Council  of  Boy  Scouts 
of  America,  care  W.  J.  Bemus,  Secy.. 
221  Thayer  Bldg.,  Oakland,  for  0.1  sec. 
ft.  from  Middle  Fork  Tuolumne  Kiv. 
trib.  to  Tuolumne  Riv.  for  domes,  use 
at  camp;   est.  cost,  $2050. 

No.  4929.  San  Diego  county,  by  La 
Mesa,  Lemon  Grove  and  Spring  Valley 
Irrig.  Dist.,  care  T.  H.  King,  121  S. 
Spring  St.,  La  Mesa,  for  50  sec.  ft.  and 
18,000  ac.  ft.  from  Santa  Ysabel  trib.  to 
San  Dieguito  Riv.  for  irrig.  and  domes, 
use  on  18,000  ac.  in  dist. 

No.  4931,  San  Bernardino  county,  by 
Lead  Mining  Co.,  care  E.  H.  Hughes, 
mgr.,  P.  O.  Box  193,  Trona,  for  .005  sec. 
ft.  from  six  unamed  springs,  trib.  to 
Thompson  Canyon  and  Panamint  Val- 
lev,  for  mining  and  domes,  use;  est. 
cost,   $3000. 

No.  4932,  Inyo  county,  by  G.  W.  Peer, 
2440  E.  56th  St.,  Los  Angeles,  for  Ui 
sec.  ft.  from  series  of  small  springs  in 
Addie  Canyon,  trib.  to  Saline  Valley 
watershed,  for  domes,  and  mining  use. 

No.  4933,  Inyo  county,  by  American 
Trona  Corp.,  care  R.  K.  Oberteuffer, 
Trona,  for  .0198  sec.  ft.  from  Rattle- 
snake Spring,  trib.  to  Searles  Lake,  for 
mining  and  domes,  use;  est.  cost,  $2000. 

No.  4934,  Inyo  county,  by  American 
Trona  Corp.,  for  .0220  sec.  ft.  from 
Argus  Spring  trib.  to  Searles  Lake,  for 
domes,  and  mining  use;  ets.  cost,  $3000. 

No.  4935,  Inyo  county,  by  American 
Trona  Corp.,  for  .0072  sec.  ft.  from  Wil- 
low Spring  trib.  to  Searles  Lake  for 
domes,  use  and  mining;  est.  cost,  $1950. 


LIGHTING  SYSTEMS 


SAN  DIEGO,  Cal. — City  plans  ornam. 
lights  in  Spruce  St.,  bet.  4th  and  6th 
Streets. 


SAN  DIEGO,  Cal.— Southern  Elec.  Co. 
866  3rd  St.,  awarded  cont.  by  city  at 
112,322  lor  ornam.  lights  in  University 
Ave.   and    30th   St. 


LOS  ANGELES,  Cal. — Bids  re  t  by 
Edw.  Z.  CoUingT!,  chi>f  ?ng.  f -r  own- 
ers, for  7  mi.  of  undergronud  conduit 
for  elec.  light  and  lelephono  s^ys.  in 
Moreno   Hi.ghlands,   are: 

Underground  Constr.  Co  ( W.  A.  Mc- 
Nally)  Schedule  (a)  $.i7,i00,  additional 
iri(t,<-  if  coiTipany  extenls  lines,  1-duct 
70o  2-duct  $1,  4-duct  $1.jO,  laterals  oCo, 
manholes  $250  to  $300  accordi  ig  to 
size.  Schedule  (b)  $52,il'~i,  and  addi- 
tional work;  77c,  $1.10,  $1.6b,  !).>a  and 
J.275   to  $385. 

Newbery  Elec.  Co — (:i)  $4^,872,  addi- 
tional work:  62c,  91c,  *ii.t.  IS-,  iZ15 
twin  m.  h.,  $107  single  m.  h. ;  'b)  $52,- 
b65,  65c,  97c,  $1.57,  49c,  $223.05  and 
$1x2.35. 

E.  A.  Irish — (a)  $56,78  i,  filp,  i>3c, 
.11.35,  6Sc,  $270  and  $l.!0;  '  b)  so^.SS3, 
65c,    89c,    $1.41.    73c,   $280   and   $136. 

Underground  Elec.  Constr.  >.o. —  (a) 
$57,493.50,  90c,  $1,  $1.15,  60c,  $275  and 
.fl50;   (b)   no  bids. 

H.  H.  Walker— (a)  $57,892,  68c,  86c. 
?1.46,  69c,  $288  and  $145;  (b)  $59,432, 
70c,  97c,   $1.49,   73c,   $299  and  $155. 

Walker  &  Martin  —  (a)  $62,972.60, 
$1.20,  $1.35,  $1.70,  45c,  $450  and  $300; 
(b)  $65,925,  $1.25,  $1.42,  $1.80,  50c.  $500 
and    $325. 


LOS  ANGELES,  Cal. — City  plans  or- 
nam. lights  in  Wabash  Ave.,  bee.  Ever- 
green Ave.  and  alley  e.  of  Stone  St.; 
concr.   posts;   1911  act. 

Inten  declared  for  ornam.  lights  in 
June  St.,  Cherokee  Ave.,  Las  Palinas 
Ave.  and  McCadden  PI.,  bet.  Melrose 
and  Rosewood  Aves.  (June  St.  and 
Rosewood  Ave.  Lighting  Dist.);  concr. 
posts;  1911  act. 

BAKERSFIELD,  Kera  Co,  Cal. — 
Until  April  19,  11  A.  M.,  biUs  will  be 
rec.  by  F.  E.  Smith,  countv  clerk,  to 
fur.  and  install  lightin?^  system  in 
Kern  County  General  liospual  grounds. 
Cert,  check  10%  payable  to  Board  of 
Sups.  req.  with  bid.  Plans  on  file  In 
office   of  clerk. 

LA  VERNE,  Cal. — City  will  ask  bids 
at  once  for  ornm.  lights  in  four  blocks 
of  city's  principal  streets;  est.  cost, 
$6000. 


LOS  ANGELES,  Cal. — City  plans  or- 
nam. lights  in  Vincent  Ave.,  bet.  Hill 
Dr.  and  s.  line  of  Eagle  Rock  Town- 
site  Tr.,  and  portions  of  Los  Flores  Dr. 
and  Chickasaw  Ave.;  concr.  posts;  1911 
Act. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
City  declares  intention  2902  to  imp. 
San  Fernando  St.  bet.  1st  and  4th  Sts., 
involv.  installation  of  18  ornamental 
c.  i.  duplex  electrolier  standards  with 
conduits,  etc.  1911  Act,  Bond  Act  1915. 
Protests  April  12.  J.  J.  Lynch,  city 
clerk.      Wm.    Popp,    city    engineer. 


SANTA  BARBARA,  Cal.  —  County 
plans  lighting  sys.  in  Jonata  Park,  the 
county's  free  auto  park  n.  of  Buellton 


SANTA  BARBARA,  Cal.— Petitions  in 
circulation  for  ornm.  lights  in  the  bupi- 
ness  dist.,  incl.  State  St.,  bet.  Victoria 
and  Valerio  Sts.  Est.  cost,  $4  per  front 
foot. 


WILLOWS',  Glenn  Co.,  Cal.  —  Until 
.A.pril  12,  10  A.  M.,  bids  will  be  rec.  by 
.1.  C.  Eubank,  city  clerk  to  install 
street  lighting  system  in  portions  of 
Butte,  Sycamore  and  Walnut  Sts.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Bayard  Knock, 
city  engineer. 


STOCKTON,  San  Joaquin  Co.,  Cai. — 
City  contemplates  installation  of 
"efficient  yet  less  costly"  street  light- 
ing system.  W.  B.  Hogan,  city  eng., 
is  inspecting  systems  in  various   cities. 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
1026  N.  McCadden  PL,  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  $29,388  for  ornam. 
light  in  4th  and  5th  Sts.,  bet.  Harbor 
Blvd.   and  Pacific  Ave. 

A.  C.  Rice,  1957  Santee  St.,  low  at 
$8990  for  ornam.  light  in  Reseda  Ave., 
bet.    Rayen    and    Chase    Sts. 

Los  Angeles  Elec.  Works^  1128  S.  Los 
Angeles  St.,  low  at  $1993  for  ornam 
light  in  Alvarado  Terrace,  bet.  Pico  and 
Hoover  Sts. 


MACHINERY  &  EQUIPMENT 


ANAHEIM,  Cal.— Until  8  P.  M.,  Apr. 
8,  bids  will  be  rec.  for  one  road  disc, 
heavy  duty  tpye,  designed  to  dress 
top  of  roads  and  also  for  use  on  oiled 
streets.  Spec,  to  accompany  each  bid. 
Cert.  crk.  or  bond,  10%.  Edw.  B.  Mer- 
ritt,   city  clerk. 

OAKLAND,  Cal.— Until  April  7  4  p. 
m.,  bids  will  be  rec.  by  John  W.  Edge- 
mond,  secy.  Board  of  Education,  to  fur. 
and  del.  light  delivery  auto  trucks. 
Spec,  on  file  in  office  of  Asst.  Business 
Mgr.  of  Bd.,  City  Hall. 


TAFT,  Kern  Co.,  Cal. — Until  April  13, 
7  p.  m.,  bids  will  be  received  by  H.  R 
Osburn,  clerk.  Taft  Union  High  School 
District,  to  fur.  and  install  gasoline 
pump  and  tank;  tank  to  be  500-gals. 
capacity  with  pump  5-gals;  bids  to  be 
submitted  as  follows:  (a)  hand  pump, 
delivered  at  hi.sih  school  garage;  (b) 
hand  pump  completely  installed  in  lo- 
cation selected  by  school  board;  (c) 
air  pressure  pump,  delivered  high 
schcol  garage;  (d)  air  pressure  pump, 
installed  at  location  selected  by  school 
trustees.  Bids  will  be  considered  for 
new  or  second  hand  equipment.  Sec  call 
for  bids  niiclrr  officiiil  -pronosal  section 
ill    this    i.s.siie. 


EUREKA,  Humboldt  Co.,  Cal. — Sub- 
committee on  Municipal  Railways 
recommends  to  city  removal  of  St.  car 
tracks  in  5th.  Broadway,  J  Sts.  and 
Myrtle  Ave.,  and  replacement  with 
motor  bus  lines;   est.  cost,  $85,000. 


LOS  ANGELES,  Cal.  —  Shattuok 
Constr.  Co.,  524  Wilcox  Bldg.,  awarded 
contr.  by  water  and  power  comm.  at 
$12,000  for  one  32  model  Marion  steam 
shovel  (used)  with  li4-yd.  bucket; 
spec.  789-D. 

SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  April  5,  3:30  P.  M.,  bids  will  be 
rec.  by  Lloyd  T.  White,  clerk  Sunny- 
vale (Jrammar  School  District,  to  fur. 
and  del.  one  Ford  bus  for  trHtisporta- 
tion  of  pupils.  Specifications  obtain- 
able from  clerk. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
April  12,  8  p.  m.,  bids  will  be  rec.  by  L. 
M.  Martin,  clerk,  Washington  l^nion 
High  School  District,  Rt.  F,  Box  21 R- A, 
to  fur.  and  del.  (1)  one  40-passenger 
bus  l)ody  on  chassis  to  be  furnisli-vd  by 
dist;  (2)  one  6-cylinder,  IV^-ton,  Moie- 
land  truck  chassis,  with  fiame  extend- 
ed t  J  properly  mount  a  40-p  is-,s-?ng(?r 
b.  dy,  dual  wheels  on  rear,  eiuipped 
w'ith  32  by  6  General  cord  tires.  Fur- 
ther information  obtainable  from  clerk. 


FlfiE  ALARM  SYSTEMS 


GLBNDALE,  Cal. — City  plans  $100,- 
000  bond  issue  for  modern  fire  and 
police  alarm  sys.  A.  H.  Lankford,  city- 
fire   chief. 


FIRE  EQUIPMENT 


MONTEREY,  Monterey  Co.,  Cal. — Un- 
til April  6,  7  p  .m.,  bids  will  be  rec.  by 
A.  J.  Alason,  city  clerk,  to  fur.  and  del. 
m  tor  fire  engine.  Cein.  check  10% 
payable    to    city    req. 


RESERVOIRS  AND  DAMS 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  council  plans  installation  of  200 
lockers  in  Municipal  Natatorium.  A.  C. 
Faris,   city   clerk. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
April  5,  bids  will  be  rec.  by  supervisors 
of  county  flood  control  dist.,  for  ap- 
prox.  350,000  bbls.  cement  for  the  con- 
struction of  three  dams,  the  price  per 
bbl.  to  be  f.  o.  b.  cars  at  the  mills;  al- 
lowance per  sack  returned  at  point  of 
delivery.  Information  from  Flood 
Control  Engr.,  202  N.  Broadway.  Cert, 
check  or  bond,  10%.  Mame  B.  Beatty, 
clerk   of  the   board. 


SAN  FRANCISCO — Until  April  7,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public  Works  to  load,  haul  and  install 
10,000  safety  markers  in  various  sec- 
tions of  city;  est.  cost  $600.  Specifica- 
tions obtiainable  from  Bureau  of  En- 
gineering,   3rd    floor.    City    Hall. 


lilJSEh'VOIRS  AND  DAMS 


ONTARIO,  Cal. — Geo.  Herz  &  Co.,  San 
Bernardino,  awarded  cont.  by  city  at 
$50,971  to  const,  reinf.  concr.  reservoir 
of  10,000,000  gal.  cajp.  Approx.  quan. 
are:  20,000  cu.  yds.  excav.,  19,000  cu. 
yds.  fill,  2000  cu.  yds.  concr.,  76,400  sq. 
ft.,  roof  area  to  be  26-gauge  corr.  iron, 
5600  iin.  ft.  expan.  jt.,  7920  sa.  ft.  reinf. 
mesh,  47,135  sq.  ft.  %-in.  reinf.  bars 
(square).  O.  S.  Roen,  city  eugr. 
Campbell  Constr.  Co.  next  bidder  at 
$56,800. 

BURBANK,  Cal. — Bids  rec.  by  city 
to  const,  reservoir  on  Magnolia  AVe. 
Uidge,  of  approx.  350,000  gals,  capacity 
involv.  (1)  9000  cu.  yds.  excav.,  (2) 
200  <u.  yds.  reinf.  cone,  (3)  100  ft.  10- 
in.,  (4)  100  ft.  12-in.  C.  I.  pipe,  (5) 
wooden    roof   apprex.    50x100   ft.,   are: 

J.  W.  Johnson— (1)  $1,  (2)  $25,.  (3) 
$2.50.    (4)   $2,    (5)   no  bid. 

Robert  Beyrle- (1)  $1.30  tunnel  $20 
cu.    yd.),    (2)    $30,    (3)    $2.50,    (4)    $800. 

Oliver  G.  Bowen— (1)  $1.49,  (2)  $22.85 
(3)    .^5.29,   (4)    $6.85,    (5)    $965. 

Odell  Constr.  Co.  —  (1)  75.5c.  (2) 
$25.60,    (3)    $3.15,    (4)    $3.25,    (5)    $845. 

Franklin  B.  Gridley  —  (1)  $1.20,  (2) 
$28,    (3)    $2.50,    (4)    $;?.40,    (5)    $700. 

W.  Frank  A.  Simmons— (1)  85c.  (2) 
$25.    (3)    $4.40,    (4)    $6.    (5)    $900. 

LOS  ANGELES,  Cal.— H.  E.  Heller. 
Delta  Bldg..  Stockton,  awarded  oontr. 
by  county  at  $296,905  to  const.  Sawpit 
dam,  2  mi.  n.  of  Monrovia. 


MONTAGUE,  Siskiyou  Co.,  Cal. — 
Until  April  16,  4  P.  M.,  bids  will  be 
rec.  by  Roy  E.  Swigart,  Secty.,  Mon- 
tague Irrigation  District,  to  const, 
reservoir  and  canal  system,  Involv.  in 
the  main  700,000  cu.  yds.  hydraulic  fill 
dam;  1600  cu.  yds.  reinforced  concrete 
in  reservoir  outlet  works  and  spill- 
way; 320,000  cu.  yds.  main  canal  exca- 
vation;   160,000    cu.    yds.    lateral    exca- 
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vatii'ii  iiiid  various  canal  and  lateral 
stiuciurts.  Flans  obtainable  from 
tasrue  Irrigation  District,  to  conct. 
tor  ifidf*  under  official  proposal  sec- 
tion iu   this  isMUe. 


KUKEKA,  Humboldt  Co.,  Cal. — See 
"Waterworks,"  this  issue.  Dam  and 
pipe  line  planned  in  connection  with 
water  system. 


PIPE  LINES,  WELLS.  ETC. 


TORTERVILLE,  Tulare  Co.,  Cal. — 
Hope  School  District  will  levy  direct 
tax  of  $1200  to  finance  drilling  well, 
purchase  of  casing  and  rei^airs  to 
pump.     Jos.   Paure   is  clerk   of  district. 

EUKEKA,  Humboldt  Co.,  Cal. — See 
"Waterworks,"  this  issue.  Dam  and 
pipe  line  planned  in  connection  with 
water  system. 


MISCELLANEOUS 
CONSTRUCTION 


ANAHEIM,  Cal.— Until  8  P.  M.,  Apr. 
8,  bids  will  be  rec.  for  5  steel  poles  of 
appro.K.  50  ft.  above  ground.  P"'or  in- 
formation see  supt.  of  light  and  power. 
Cert,  check  or  bond,  10%.  Edw.  B.  Mer- 
riott,  city  clerk. 


T3EVERLY  HILLS,  Cal.— Until  8  P. 
M.,  Apr.  12,  bids  will  be  rec.  to  const, 
underground  concr.  pump  chamber  on 
Whitworth  Dr.  near  Clark  Dr.  Spec, 
on  file  at  office  of  Salisbury,  Bradshaw 
&  Taylor,  Petroleum  Securities  Bldg., 
Los  Angeles.  B.  J.  Firminger,  city 
clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Western  Stales  Gas  and  Electric  Co., 
Siockticn,  contemplates  erection  of  gas 
holder  at  Church  and  Commerce  Sts.; 
capacity  of  3,000,000  cu.  ft;  184-ft.  dia. 
loO-ft.  high. 


WATER   WORKS 


RIALTO,  Cal. — F.  W.  Secombe,  San 
Bernardnio,  awarded  cont.  by  city  at 
$10,576  to  const,  cem.  pipe  water  line 
involv.  6400  ft.  20-in.,  1230  ft.  16-in. 
and  2400  ft.  14-in.  pipe. 


■  SACRAMENTO,  Cal. — Engineers'  Ad- 
visory Board,  comprising  Wm.  Mulhol- 
land  of  Los  Angeles,  Daniel  W.  Mead 
of  Wisconsin,  C.  E.  Grunsky  of  San 
Francisco  and  R.  E.  McDonnell  of  Kan- 
sas City  and  Los  Angeles,  approves 
proposed  Silver  Creek  water  and  power 
pro.iect  of  Sacramento  Municipal  Util- 
ity District,  as  proposed  by  Chief  En- 
gineer  Albert   Givan. 

ANAHEIM,  Cal.— Until  8  p.  m.,  April 
8,  bids  will  be  rec.  for  one  1200  to  1600 
gal.  deep  weir  pump,  with  one  vertiOal, 
440-volt,  3-phase,  50-cycle,  approx.  960 
K.  P.  M.  motor  in  accordance  with  spec, 
on  file  at  office  of  city  clerk,  Edw.  B. 
Merfitt.  Cert,  check  or  bond   10%. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Apr.  19,  bids  will  be  rec.  by  county 
for  ceiitrif.  pump  for  well  on  40-ac. 
tract  at  Los  Angeles  County  Farm,  nr. 
Downey.  Spec,  at  office  of  mech.  engr., 
lUth  fioor.  Hall  of  Records. 

KL  SEGU.VDO,  Cal.— Until  7:30  P.  M., 
Apr.  9,  bids  will  be  rec.  by  city  for  ma- 
terials as  follows:  1500  ft.  6-in.  class 
"B"  bell  and  spigot  pipe,  2200  ft.  4-in. 
C.  I.  pipe,  2450  ft.  2-in.  galv.  iron  std. 
screw  pipe,  with  crosses,  bells,  tees, 
gate  valves,  etc.,  all  deliv.  f.  o.  Muni- 
cipal Water  Works  Reservoir.  Cert, 
chk.  or  bond,  10%.  Victor  D.  McCar- 
thy, city  clerk. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Apr.  19,  bids  will  be  rec.  by  county  for 
6-.in.  domestic  water  line  from  Reser- 
voir to  Institution  at  Los  Angeles 
county  farm,  near  Downey.  Spec,  at 
office  at  mech.  engr.,  10th  floor.  Hall  of 
Records. 

SAN  FRANCISCO,  Cal.— B.  P.  Lamb, 
secty.  Park  Commission,  Park  Lodge, 
Golden  Gate  Park,  rejects  all  bids  sub- 
mitted to  install  fresh  water  filters 
at  Herbert  Fleishhacker  Swimming 
I'o-  1  Bathhouse,  Great  Highway  and 
Sloat    Blvd. 


BREA,  Cal.— Shell  Oil  Co.,  has  started 
work  on  water  plant  costing  approx. 
$118,000,  incl.  wells,  6-in.  and  4-in. 
mains,  etc.  Water  will  be  utilized  in 
operations  in  adjacent  fields. 


EUREKA,  Humboldt  Co.,  Cal.— City 
has  filed  application  with  State  De- 
partment of  Public  Works,  Division  of 
Water  Rights,  for  permit  to  appropri- 
ate 4,400  ac.  ft.  per  annum  from  Ja- 
coby  Creek  for  municipal  and  domes- 
tic use;  involves  cohst.  of  dam  125  ft. 
high,  430  ft.  long;  est.  cost  $500,000. 
Pipe  line,  10  mi.  in  length,  will  carry 
water   to   city.      F.   H.   Green,   city   eng. 


MONTECITO,  Cal. — $676,000  bond  is- 
sue to  extend  water  sys.  and  for  addi- 
tional tunnel  work  through  the  moun- 
tains carried  at  election  mar.  23  in 
Montecito   county   water  dist. 


CALISTOGA,  Napa  Co.,  Cal.— Until 
April  9,  8  p.  m.,  bids  will  be  rec.  by 
R.  J.  Williams,  clerk,  Calistoga  Union 
High  Schrol  District,  to  fur.  and  in- 
stall underground  sprinkling  system 
in  school  grounds.  The  type  of  sprink- 
ler desired  other  than  those  placed  on 
corners  and  along  borders  to  be  Acme 
Telescopic  fixtures  fitted  with  Pasa- 
dena Sprinkler,  Thompson  or  eq;  cor- 
ner and  side  sp:ays  to  be  Pasadena 
si)rinkler  or  eq;  stand,  steel  pipe  galv; 
c.  i.  fittings.  Cert,  check  10%  req.  with 
bid.    Spec,    obtainable    from    clerk. 


ANAHEIM,  Cal.— Until  8  p.  m.,  April 
8,  bids  will  be  rec.  for  one  water  soft- 
ener for  use  at  city  park  plunge,  to 
have  capacity  of  3500  gals,  of  22  g:rain 
water,  oompl.  Spec,  to  be  submitted 
Cert,  check  or  bond,  10%.  Edw.  B.  Mer- 
litt,  city  clerk. 


EXETER,  Tulare  Co.,  Cal.  —  R.  R. 
Sherman,  Exeter,  at  $4026  awarded 
contract  to  install  fire  protection  sys- 
tem at  Santa  F'e  right  of  way.  W.  A. 
Waterman    only    other    bidder   at   $4485. 


Contractors  Machine  Works 

See   the  Ne<w 

B.  &  C.  GR  WEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW  OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY   1885  SAN    FRANCISCO 


A\'.\LOX,  Santa  Catalina  Island — See 
"Streets  and  Sewer.s."  this  issue.  Bids 
wanted. 


STRATHMORE,  Tulare  Co.,  Cal. — Un- 
til 8  p.  m.,  April  12,  bids  will  be  rec» 
by  Strathmore  public  utility  district 
for  additions  to  the  present  water- 
works, as  follows:  (1)  820  ft.  6-in.,  (2) 
3180  ft.  4-in.,  (3)  1040  ft.  2-in.  std.  wr. 
steel  black  pipe,  double  dipped,  random 
lengths,  (4>  500  ft.  ?4-in.  std.  wr.  steel 
galv.  pipe,  random  lengths,  threaded 
and  coupled,  (5)  4  2>^-in.  wharf  hy- 
(liants  c-mpl.,  (6)  necessary  fittings 
for  above  pipe.  (7>  labor  for  installing 
:ibove  items,  incl.  trenching  and  back- 
filling. Cert,  check  5%.  Plans  obtain- 
able from  clerk  of  bd.,  J.  R.  Gould,  on 
payment  of  $2.50.  Copies  may  be  ob- 
tained from  T.  W.  Switzer,  at  office  of 
county  surveyor  at  Visalia. 

EUREKA,  Humboldt  Co.,  Cal. — As 
Iji-eviously  reported,  city  of  Eureka 
tiles  application  with  State  Depart- 
ment of  Public  Works,  Division  of 
Water  Rights,  to  appropriate  water 
(4i/00-ac.  ft.  per  annum)  from  Jacoby 
Creek  for  municipal  supply.  Construc- 
tii.n  will  involv.  10-mi.  steel  pipe  line 
involv.  50,000  ft.  12-in.  pipe,  grade,  16- 
ft.  per  1000  ft;  4400-ac.  ft.  capacity 
reservoir;  dam  125-ft.  high,  430-ft. 
long  on  top,  90-ft.  long  on  bottom,  10- 
ft.  wide  at  top  of  arch  cone,  type  est. 
cost  $500,000. 


AVHITTIER,  Cal.  —  B  Nlcoll  &  Co., 
1001  W.  M.  Garland  Bldg..  Los  Angeles, 
awarded  cont.  by  city  at  83c  ft.  for  2700 
ft.   6-in.  C.  I.  pipe   (I'ont-A-Mousson). 


OXXARD,  Cal. — B.  Nicoll  &  Co.,  1001 
W.  M.  Garland  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $1170  for  2000 
ft.  4-in.  bell  and  spigot  class  "B"  C.  I. 
I)ipe  on  30-day  deliv.  Other  bids:  U.  S. 
C.  I.  Pipe  Co.,  63.8c  with  alt.  on  De  La- 
vand  pipe  at  56.63c;  Grinnell  Co.,  64c; 
Crane  Co.,  72c. 


OROVILLE,  Butte  Co..  Cal.  —  Until 
April  19,  2  p.  m.,  bids  will  be  rec.  by  R. 
A.  Leonard,  secy.  Thermalito  Irrigation 
District,  to  fur.  36,865  lin.  ft.  riveted 
slip  joint  pipe  with  all  fittings  such  as 
tees,  bends,  wye  branches,  crosses, 
tapers  and  valves  and  for  36,S65  lin.  ft. 
trench  and  backfill  and  haul,  distribute 
and  install  pipe  and  fittings.  See  call 
for  bi<lK  under  officiat  propuMal  section 
in    tiii.s    is.sn^. 


COLUMBIA,  Tuolumne  Co.,  Cal. — I.  S. 
May  is  in  the  market  for  a  second  hand 
metal  tank;  1000-gals.  capacity. 


ANAHEIM,  Cal. — Until  8  p.  m.,  April 
S,  bids  will  be  rec.  for  class  "C"  C.  I. 
pipe  as  follows:  1000  ft.  16-in.  and  5000 
ft.  4-in..  12  cr  16  ft.  or  4  or  5-metre 
lengths,  with  class  "D"  fittings,  and 
two  16-in.  hub  end  water  gate  valves 
with  spur  gears.  Cert,  check  or  bond 
10%.    Edw.   B.   Merritt,    city   clerk. 

EUREKA,  Humboldt  Co.,  Cal.— Until 
April  6,  5  p.  m.,  bids  will  be  rec,  by 
John  Griffith,  City  Supt.  of  Public 
Works,  to  fur.  f.  o.  b.  Eureka  3000  lin. 
ft.  8-in.  Class  B  c.  i.  pipe  with  prepared 
joints  or  eq.  for  use  of  city  water  dept. 
See  call  for  ItidH  under  official  proposal 
Hection  in  this  issue. 


BEVERLY  HILLS,  Cal —Until  8  p.  m. 
.-Xpail  12.  bids  will  be  rec.  for  1390  ft. 
G-in.  double  dipped  std.  pipe  (furnish 
and  install).  Plans  on  file  at  office  of 
city  clerk  and  at  office  of  Salisbury 
Bradshaw  &  Taylor.  Petroleum  Securi- 
ties Bldg.,  IjOs  Angeles.  B.  J.  Firminger 
city    clerk. 

PLAYGROUNDS   AND   PARKS 


S.M.,INAS,  Monterey  Co.,  Cal. — County 
.'iUiiervisors  will  purchase  60-acre  tract 
in  S:inta  Lucia  range,  near  head  of  Ar- 
royo Seco.  and  improve  for  memorial 
park  in  honor  of  World  War  veterHjis. 
U.  S.  Gov't,  will  pay  $10,000  of  cost. 


RENO,  Nevada — P'lanigan  Warehouse 
C\,  Reno,  at  $10,000  awarded  contract 
by  Nevada  Transcontinental  Highwtay 
Exposition  to  fur.  and  erect  wire  fenc- 
ing at   Exposition  grounds. 
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SANTA  A_N'A,  Cal. — Chamber  of  Com- 
merce recommends  to  city  $250,000 
bond   issue   for  city   parlvs  and   equip. 


SAN  FRANCISCO.— Until  April  7,  2:30 
p.  m.,  bids  will  be  received  by  Veda  B. 
Young,  acting  executive  secty.,  Board 
of  Playground  Commissioners,  376  City 
Hall,  to  erect  chain  linlc  galvanized 
fences,  ates  and  appurtenances  in  play- 
ground bet.  18th,  19th  Aves.,  Geary  and 
Anza  Sts.  See  call  for  bids  under  of- 
ficial  proiiusal   .section   in   thi.s   issue. 


SEWERS  &  STREET  WORK 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til April  6,  7:30  P.  M.  bids  will  be 
rec.  by  A.  P.  Ferguson,  city  clerk,  to 
fill  "'dips"  at  intersection  of  So.  Front 
St.  and  Crane  Ave.,  etc.  Each  dip  to 
be  filled  over  a  corru.  iron  culvert 
fur.  by  city  with  asph.  cone,  base  and 
1%-in"  Warrenite-Bit.  surface.  In- 
volves appro.v.  4,000  sq.  ft.  Plans  on 
file  in  oftice  of  clerk.  Horace  Hall, 
city  eng. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  April  13,  bids  will  be  rec.  by  W. 
W.  Felt,  Jr.,  county  clerk,  for  3-mi. 
of  cone,  highway  on  Sonoma-Petaluma 
highway,  beg.  at  Broadway  pavement 
at  Sonoma  and  e.xtending  towards  the 
hiils.      E.   A.   Peugh,   county  surveyoi. 

BAKERSFIELD,  Kern  Co.,  Cal.  -- 
County  declares  inten.  (No.  1)  to  const, 
comb,  sidewalks  and  curbs  in  por- 
tions of  North  Center  Ave.  in  High- 
land Pai-k  and  Glass  City  section.  1911 
Act  and  Bond  Act  1915.  W.  D.  Clarke, 
engineer.  City  Hall,  Bakersfield.  Pro- 
tests April  V?,  F.  E.  Smith,  county 
clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal.— City 
declares  inten.  (340)  to  imp.  portions 
of  Ross  St.,  Bay  View  St.,  Reservoir 
Rd.,  Miramar  Ave.,  etc.,  involv.  grade; 
5-in.  hyd.  cem.  cone,  pavement;  cone, 
curb;  6-in.  ironstone  pipe  main  sewers; 
4-in.  and  6-in.  ironstone  pipe  side 
sewers;  hyd.  cone,  manholes;  combina- 
tion corru.  iron  pipe  and  hyd.  cone. 
bo.\  culverts;  corru.  iron  and  liyd.  cone, 
arch  culvert.  1911  Act,  Bond  Act  1915. 
Protests  April  12.  Eugene  W.  Smith, 
city  clerk. 


MAYWOOD,  Cal.— Until  Apr.  6,  bids 
wiill  be  rec.  by  City  to  imp.  Atlantic 
Ave.,  bet.  s.  city  limits  and  52nd  St., 
involv.  concr.  pave.;  10-ft.  walks,  or- 
nam.  lights.  St.  work  is  est.  at  JlOO,- 
000  and  ornam.  lights  at  $20,000. 
Vaughn  Wood  (Wood  &  Rothery),  G21 
American  Banli  Bldg.,  Los  Angeles, 
engineer. 


HERMOSA  BEACH,  Cal.— City  Eng. 
Jack  Rapier,  preparing  spec,  to  pave 
Railroad  Dr.,  21st  St.,  Springfield  and 
Ava  Aves.;  concr.  pave.,  etc.,  incl.  hse. 
sewers. 


SANTA  ROSA,  Sonoma  Co  ,  Cal. — 
Until  April  13,  12  noon,  bids  will  be 
rec.  by  W.  W.  Felt,  Jr.,  Cuunly  clerk, 
to  const,  paved  highway  on  Pt;ta!uma- 
Sonoma  Rd.  in  1st  Supervisorial  Dist., 
involv.  7600  cu.  yds.  exi'jjvation,  un- 
classified; 260,386  sq.  ft.  5-in.  Willlte 
pavement;  1638  sq.  ft.  2-in.  Willlte 
pave  top  on  bridge;  15  k-u.  yds.  cone, 
in  culvert  headwalls,  200  lbs  steel  in 
culvert  headwalls;  64  lin.  ft.  12-in.,  64 
lin.  It.  15-in.  and  96  lin.  ft  tS-in.  .lorru. 
metal  pipe.  Est.  cost,  $6.,(-i0.  E.  A. 
Peugh,  county  surveyor.  See  call  lor 
bids  under  official  proposal  section  in 
this    issue. 


SANTA  MONICA,  Cal. — K;;o-?n  I'aving 
Co.,  216  Dudley  Blk.,  Santa  Monica, 
Sub.  low  bid  to  city  lo  imp.  Colotado 
Ave.,  bet.  14th  St.  and  n.  e.  city  limits, 
under  1911  act,  involv.  532  283.6:1  sq.  ft. 
grade;  426,131.68  sq.  f'.  Warrenitel- 
bitul.  pave.;  15,059.35  ft.  curb;  198  ft. 
8-in.  vit.  sewer;  23  m.  h.  brought  to 
grade;  51  ft.  6-in.  C.  I.  wa.er  mains;  lU 
ft.  4-in.  C.  I.  pipe;  one  0-in  valve  and 
one  4-in.  valve;  6  concr.  culv.;  31  poles 
and  25  trees  to  be  ren-.ov.;d.  Unit 
prices  are:  (1)  6.5c  gr;^.l';  ■2)  l'J.9c 
pave.,  (3)  55c  curb,  (4)  $2.60  ft.  hse. 
conn.,  (5)  $150  culv.  compl.,  <6)  $G 
bringing  m,  h.  to  grade,  (7)  78c  ft. 
water  main,  (8)  $2.35  ft.  5-in  .  C.  I. 
main,  (9)  $30  bringing  drop  m.  h.  to 
grade. 


SAN  BERNARDINO,  Cal.— City  Eng. 
Chas.  E.  Johnson  completing  spec,  to 
imp.  Reece  St.,  bet.  St.  Elmo  and  Ml. 
Vernon  Sts. 


MARYSVILLE,  Yuba  Co.,  Cal— City 
rejects  bids  to  const,  vit.  or  cone,  san- 
itary sewer  in  F  St.  Bids  were:  (a) 
vitrified    pipe;    (b)    cone.    pipe. 

United  Concrete  Pipe  and  Construc- 
tion Co.,  Merced,  (a)  $23,127.10;  (b) 
$22,963.80. 

Udward  von  Geldern,  Yuba  City,  (a) 
$25,964.45;    (b)    $25,682. 

B'rederickson  and  Watson,  Oakland, 
(a)    or    (b)    $27,760.75. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Tlionipsoii  Bros.,  Divisadero  and  H  Sts. 
Fresno,  at  $5,853.10  awarded  cont.  by 
city  (359)  to  imp.  portions  of  Lle- 
Ijiandt,  1st,  2nd,  3rd  and  4th  Aves., 
involv.  earth  fill;  cem.  cone,  walks; 
cone.  driveway  approaches.  Other 
bids:  Ray  Greenfield,  $6,901;  W.  E. 
Miller,  $6,998;  Granite  Const.  Co., 
$7,441. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  April  ] :?,  8  P.  M.,  bids  will  be 
rec.  by  Walter  L.  Bachrodt,  Secty., 
Board  of  Education,  to  pave  Prospect 
St.  adjacent  to  Washington  School. 
I'lans  obtainable   from  Secty. 

S.VN.  DIEGO,  Cal.— City  plans  sewer 
system  east  of  33rd  St.  and  south  of 
Imperial  Ave.,  involv.  4900  lin.  ft.  of 
6-Jn.  cem.  concr.  pipe,  2512  lin.  ft.  of 
8-in.  cem.  concr.  pipe,  84  lin.  ft.  of  8-in. 
class  A  C.  I.  pipe,  17  m.  h.,  4  drop  m. 
b.,   10   deadends. 


GLENDALE,  Cal.— Until  10  A.  M., 
.A.pr.  8,  bids  will  be  rec.  to  imp.  under 
1911  act: 

Walnut  Dr.,  Eleanor  Dr.,  and  Chevy 
Chase  Dr.,  involv.  3^,392  sq.  ft.  grade; 
13,959  sq.  ft.  3-in.  oil  mac;  1490  sq.  ft. 
2-in.  oil  mac;  2891  sq.  ft.  5-in.  concr. 
gut.;  5748  sq.  ft.  walk;  1164  ft.  class 
"B"  curb,  one  6-in.  single  nozzle  fire 
hydrant;  2  culv.  intakes  compl.;  875  ft. 
8-in.  vit.  sewer;  2  ft.  8-in  C.  I.  sewer; 
one  jet.  Cham.;  13  6-in.  hse.  conn.;  2 
wyes  only;  83   ft.  wooden  headers. 

Glenoaks  Blvd.,  Grandview  Ave.,  and 
certain  R/W,  involv.  one  reinf.  concr. 
culv.,  100  ft.  in  length  (24.9  cu.  yds. 
concr.),  619  sq.  ft.  6-in.  concr  pave,; 
160  sq   ft.  walk;  32  ft.  class  "B"  curb. 

Plans  on  file  at  ofllce  of  city  eng., 
John  F.  Johannsen.  A.  J.  Van  Wie, 
city    clerk. 


OAKLAND,  Cal. — Chambers  of  Com- 
merce of  Oakland,  Berkeley  and  Contra 
Costa  County  are  having  estimates  of 
cost  prepared  for  new  highway  be- 
t\teen  Alameda  and  Contra  Costa 
Counties. 


GLOBE,  Ariz. — $150,000  bond  issue 
to  pave  various  city  Sts.  carried  at 
election  March  22.  Pave,  will  be  concr., 
18  ft.  in  width. 


LOS  ANGELES,  Cal. — Underground  & 
Elec.  Constr.  Co.,  322  Petroleum  Se- 
curities Bldg.,  714  W.  10th  St.,  awarded 
cont.  bv  Bd.  Pub.  Wks.  at  $14,246  to 
imp.  La  Loma  Rd.,  bet.  east  city  bound- 
ary and  Anandale  Blvd.,  involv.  concr. 
pave.,  remod.  'with  rock  and  oil  surf., 
light  curb,  walk,  gutter,  reinforced 
concr.  culv.,  san.  sewer. 


SAN  FRANCISCO.- Until  April  21,  3 
P.  M.  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  43rd  Ave.  main  sewer; 
est      cost     $70,000,     involv.     620     lin.     ft. 

2  ft.    by    3    ft.,    3,400    lin.    ft.    2    ft.    by 

3  ft.    9    in.    and    1,244    lin.    ft.    3    ft.    by 

4  ft.  6  in.  rein.  cone,  sewer  with  por- 
tion of  invert  lined  with  vitrified 
brick;  2  rein.  cone,  taper  connections 
with  portions  of  invert  lined  with  vit- 
rified brick;  220  lin.  ft.  8  in.  and  53 
lin.  ft.  18  in.  iron-stone  pipe  sewers; 
IS  br.  or  cone,  manholes.  Plans  ob- 
tainable from  Bureau  of  Engineering, 
3rd   fioor.   City   Hall. 


SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  Apr.  5,  bids  will  be  ree.  to  imp. 
Grant  Ave.,  bet.  Scott  and  I  Sts.,  and 
portions  of  other  Sts.,  involv.  curb, 
walks,  4-in.  asph.  eoner.  pave.,  8-ln. 
vit.   sewers,   etc. 


ARCADIA,  Cal. — Until  8  p.  m.,  April 
7,  bids  will  be  rec.  for  oil  mac.  should, 
and  cone,  curbs  on  Baldwin  Ave.  1911 
act  G.  B.  Watson,  city  engr.  G.  G-. 
Meade,  City  Clerk. 


SAN  FRANCISCO.  —  C.  B.  Cowden, 
2082  Green  St.,  at  $2,454  awarded  coat, 
by  Bd.  Pub.  Wks.  to  const.  Glen  Park 
District  Sewer  (near  Chenery  and  Elk 
Sts),  involv.  87  lin.  ft.  circular  cone, 
sewer,  $23  lin  ft.;  1  br.  or  cone,  man- 
hole, $90;  1  wooden  grating  and  In- 
take, $300;  90  lin.  ft.  8-ln.  ironstone 
underdrain,  $.70  lin.  ft. 


STANISLAUS  COUNTY,  Cal.— As  pre- 
viously reported,  bids  will  be  rec.  by 
t^tate  Highway  Commission,  April  12  to 
widen  7.8-mi.  in  Stanislaus  county  bet. 
Modesto  and  Stanislaus  river.  Project 
involves:  16,900  tons  asph.  cone,  (base 
type  "A"  surface);  342  tons  stone 
screenings  in  asph.  cone,  surface  fin- 
ish; 4750  cu.  yds.  Class  "A"  cem.  cone. 
(pavement  widening);  300  cu.  yds.  class 
"D"  cem.  cone,  (repairs  to  existing 
pavement);  4100  tons  rock  In  borders 
and  subbase;  200  eu.  yds.  removing 
concrete  in  existing  pavement;  17,000 
sq.  yds.  asph.  paint  binder;  6  monu- 
ments. 


PLACER  COUNTY,  Cal.— Until  April 
15,  10  A.  M.,  bids  will  be  ree.  by  Bureau 
of  Public  Roads,  9  Main  St.,  San  Fran- 
cisco, to  const.  Tahoe  City-Truekee 
Highway  in  Tahoe  Nat'l.  Forest,  Placer 
County,  along  the  Truekee  river.  Bids 
are  desired  for  road  beginning  at  Ta- 
hoe City,  appro.K.  4.9  mi.  In  length.  A 
supplementary  proposal  will  be  con- 
sidered for  an  additional  section  of 
the  project  appro.K.  4.8  ml.  In  length. 
Principal  items  in  work  follow: 

19.9  acres  clearing;  75,000  cu.  yds. 
unclassified  excavation;  48,000  sta. 
yds.  overhaul;  50  cu.  yds.  "B"  eonc; 
514  lbs.  reinforcing  steel;  1424  lin.  ft. 
corru.  metal  pipe.  Supplementary  pro- 
posal involves  13.4  ac.  clearing;  70,000 
cu.  yds.  unclassified  excavation;  40,000 
sta.  yds.  overhaul;  208  eu.  yds.  "A" 
cone;  55  cu.  yds.  "B"  cone;  22,200  lbs. 
rein,  steel;  1514  lin.  ft.  corru.  me>tA3 
culvert.  C.  H.  Sweetser,  dist.  eng.,  9 
Main  St.,  San  Francisco.  See  call  for 
bids  under  official  proposal  section  In 
this   issue. 


SAN  FRANCISCO — Bd.  Pub.  Works 
rejects  lone  bid  of  L.  J.  Cohn  at  $3,- 
557.25  to  imp.  Ortega  St  bet.  10th  &  11th 
.\ves.  Bid  follows:  215  lin.  ft.  cone,  curb 
SI;  5375  sq.  ft.  "one.  pave,  $.47;  220  lin. 
ft.  8-in.  sewer,  $2.50;  2  br.  manholes 
?125  ea:  eight  8-in.  wye  branches,  $2 
each. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  Diana  Ave.,  bet.  73rd  and  76th 
Aves.,  involv.  sewer,  lampholes  and 
wve  branches.  1911  Act.  Protests 
April  15.  E.  K.  Sturgis,  city  clerk.  W. 
W.  Harmon,  city  engineer. 


MILL  VALLEY,  Marin  Co.,  Cal.  — 
Town  declares  inten.  (422)  to  improve 
certain  rights  of  way.  Sycamore  Ave., 
Blithdale  Ave.,  etc.,  involv.  vit.  clay 
pipe  sewer;  brick  manholes;  etc.  1911 
Act.  Bond  Act  1915.  Protests  ApHl 
8.  Will  Falley,  town  clerk.  J.  C. 
Oglesby,  engineers,  Cheeda  Block,  San 
Rafael.' 


AVALON,  Santa  Catalina  Island — 
Until  1:30  P.  M.,  Apr.  15,  bids  will  be 
rec.  by  city  to  imp.  Crescent  Ave.,  bet. 
Maiden  Lane  and  n.  e.  prolongation 
thereof  and  portions  of  Maiden  Lane, 
Sumner  Ave.,  Olive  St.,  Whittley  Ave., 
Metropole  Ave.,  Clemente  Ave|,  Claressa 
Ave.  and  other  Sts.;  grade,  concrete. 
pave,  cil  mac.  pave.,  water  serv.  pipes, 
san  sewer,  curb,  walks,  fire  hydrants, 
etc  conduits;  1911  act.  Ethel  D.  Kil- 
gour,  city  clerk.  A.  B.  Waddingham, 
oily  engr..  Central  Bldg..  Los  Angeles, 
reports  that  the  job  will  run  about 
$100,000,  of  which  the  water  system  will 
represent    $70,000. 

WOODLAND,  Yolo  Co.,  Cal. — N.  M. 
Ball  Porterville,  at  $46,149.15  awarded 
cont'  by  county  to  imp.  2.18  mi.  of  high- 
way from  Blacks  to  MeClintock'a  (Cor- 
ner in  town  of  Knights  Landing.  C. 
W.  Wood,  Manteca,  $47,722.39  and 
Kaiser  Paving  Co.,  Oakland,  $51,125.12, 
were   other   bidders. 


BAKERSFIELD,  Kern  Co.,  Cal.— City 
declares  inten.  532  to  Imp.  portions  of 
Cherry  St.,  involv.  cone,  curbs  and 
walks;  grade  and  surface  with  oil  and 
sand.  1911  Act.  Protests  April  12.  W. 
D.  Clarke,  city  eng.  V.  Van  Riper-,clty 
clerk. 
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MONTEREY,  Monterey  Co.,  Cal.  — • 
Clark  and  Henery  Const.  Co.,  Chancery 
Bidg--.  San  Francisco,  at  approx.  $59,977 
awarded  cont.  by  city  to  imp.  Ocean 
and  Park  Aves.,  involv.  161,400  sq.  ft. 
asph.  cone,  pave,  $0.2375  sq.  ft;  8100 
Hn  ft.  curb  and  gutter,  $1.20  lin.  ft; 
52,000  sq.  ft.  cone,  walks,  $0.19  sq.  ft; 
255  lin.  ft.  6-in.  sewer,  $1.50  Hn.  ft;  250 
lin.  ft.  4-in.  house  sewers,  $1.25  lin.  ft; 
1  inspection  manhole,  $16;  10  four  Inch 
wye  branches,  $1.50  ea;  1  corru.  iron 
culvert  with  headwalls,  $178.50;  2 
catchbasins,  $70  ea;  70  lin.  ft.  12-in. 
cem.  pipe  culvert,  $2.50  lin.  ft.  Hanra- 
han  Co.,  San  Francisco,  only  o'ther 
bidder  at  $62,927.  Est.  of  City  Eng.  H. 
D.  Severance,  $59,000. 

MONTEREY,  Monterey  Co;,  Cal. — City 
Bng.  H.  D.  Severance  preparing  spec, 
for  sewers  in  New  Anthony  Tract — 
Pearl  St.,  bet.  Figueroa  and  El  Estero 
and  Cortez  St.,  bet.  Pearl  and  Franklin 
Sts.     A.  J.   Mason,   city  clerk. 


ALHAMBRA,  Cal.— City  Mgr.  M.  H. 
Irvine  announces  plans  for  sewer  dlst. 
embracing  all  southwestern  part  of 
city.  Res.  of  Int.  will  be  adopted  Apr. 
5.  The  proposed  dist.  extends  bet. 
Main  St.  and  Hellman  Ave.,  and  from 
Fremont   Ave.    to    west    city   limits. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Proctor  &  Cleghorn,  Rosenberg  Bldg., 
Santa  Rosa,  at  $32,308  awarded  cont. 
by  county  to  const,  paved  highway  on 
Petaluma-Valley  Ford  Rd.,  2nd  Super- 
visorial Dist.,  involv.  2104  cu.  yds.  "A" 
cone,  in  pavement;  100  cu.  yds.  "A" 
cone,  in  culverts  and  retaining  walls; 
2600  cu.  yds.  excavation,  unclassified; 
2500  lbs.  rein,  steel;  116  lin.  ft.  12-in., 
24  lin.  ft.  15-in.,  14  lin.  ft.  24-in.  and 
58  lin.  ft.  18-in.  corru.  iron  pipe.  Est. 
cost,   $35,500. 


LODl,  San  Joaquin  Co.,  Cal. — Prop- 
erty owners  in  East  Lockeford,  Wash- 
ington and  Stockton  Sts.,  will  petition 
city  to  pave  those  streets  with  Port, 
cem.  cone,  instead  of  black  pavement 
as  used  by  city.  L.  F.  Barzellotti,  city 
engineer. 


NATIONAL  CITY,  Cal.— City  plans  to 
imp.  8th  St.,  bet.  A  and  K  Aves.,  and 
portions  otf  A  Ave.,  Highland  Ave.,  G 
Ave.,  E  Ave.,  and  portions  of  other  sts., 
involv.  5-in.  cone,  pave.,  curbs,  4-in. 
cem.  cone,  sewers,  etc;  O  A.  Mullen, 
city  clerk. 

RIVERSIDE,  Cal. — City  plans  to  imp. 
under  1911  act,  Kansas  Ave.,  bet.  E  7th 
St.  (west  of  Kansas  Ave.),  etc.,  involv. 
cem.  cone,  walks,  curb,  and  gut;  pro- 
tests. 


NORTH  SACRAMENTO,  Cal.  —  Until 
April  6,  bids  will  be  ree.  by  W.  O.  Irwin 
city  clerk,  to  jonst.  trunk  line,  sanitary 
outfall  sewer  and  sewage  pumping 
plant.  Contract  for  this  work  was  pre- 
viously awarded  to  Chambers  and  De- 
Golyer  at  approx.  $77,500  but  was  later 
rescinded  by  city  trustees.  Plans  ob- 
tainable from  J.  N.  Bidwell,  city  eng. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Young  Bros.,  Santa  Rosa,  at  $.50  cu. 
yd.  awarded  cont.  by  county  to  remove 
slides  and  reconst.  fills  and  ditches  on 
Jenner  to  Mendocino  county  line  in 
5th  Supervisorial  District,  involving 
20,000  cu.  yds.  excavation  unclassified. 
Other  bids:  H.  E.  Macauley,  $.64;  H. 
N.    McClure,    $.74;    R.    Johnson,    $.88. 


LONG  BE.ACH,  Cal.— Griffith  Co.,  502 
L.  A.  liy.  Bldg.,  Los  Angeles,  sub.  low 
bid  to  city  to  imp.  Junipero  Ave.,  betw. 
10th  and  Anaheim  Sts.,  involv.  46,- 
137.06  .sq.  ft.  cone.  pave.  18.7e  sq.  ft.,  (6- 
in  cone,  and  459  sq.  ft.  8-in.);  687.70 
ft.  class  "B"  curb  40e  ft.,  52.98  ft.  curb 
armor  40c  ft.,  3765.35  sq.  ft.  walk  15.5c 
sq.  ft.,  46  ft.  6-in.  cem.  conn,  sewers 
$1.25  ft. 

H.  R.  Brown,  Long  Beach,  low  to  imp. 
Molino  Ave.,  bet.  Anaheim  and  Spald- 
ing St.s.,  involv.  curb  at  45e  ft.,  armor 
at  45e  ft.,  walks  at  16.4c  sq.  ft.,  cross- 
walks at  21c  ft.  O.  W.  Fisher  bid  47c 
curb,  45e  armor,  17.9c  walks,  24e  cross- 
walks. 


OAKLAND,  Cal. — City  declares  Inten. 
to  imp.  portions  of  Patterson  Ave.,  bet. 
Harbor  View  Ave.  and  Hopkins  St., 
grade;  pave  curbs;  cone,  inlet  with  c.  i. 
grating  and  vit.  pipe  conduit  with 
eonc.  covering.  1911  Act.  Protests 
April  15.  E.  K.  Sturgis,  city  clerk.  W. 
W.   Harmon,   city  engineer. 


0.\KLAND,  Ca-. — City  declares  inten. 
to  imp.  portions  of  Logan  Etreet,  bet. 
Fruitvale  and  Peralta  Aves.,  involv. 
grade;  pave;  curbs.  1911  Act.  Pro- 
tests April  15.  E.  K.  Sturgis,  city 
clerk.     W    W.  Harmon,  city  engineer. 


BLYTHE,  Cal. — Southwest  Pay.  Co., 
Washington  Bldg.,  Los  Angeles,  aWaJrd 
contr.  by  city  to  imp.  Hobsonway. 
Spring  St.,  Rice  St.,  Main  St.  A  Chans- 
ler  Way,  involv.  357,005  sq.  ft.  li^-in. 
Durite  asph.  cone.  w.  s.  on  3^-in.  asph. 
cone,  ba.se  24.8c  sq.  ft.,  2064  ft.  curb 
40c  ft.,  1000  sq.  ft.  cem.  walk  20c  ft., 
ornam.    light    sys.    $10,250. 

LONG  BEACH,  Cal.— Until  9  A.  M., 
April  6,  bids  will  be  ree.  by  city  to 
imp.    (1911  Act): 

Alley  n.  of  Broadway,  extending  east 
from  Newport  Ave.,  bet.  Newport  Ave. 
and  Loma  Ave.;  6-in.  concr.  pave. 

Alley  east  of  Coronado  Ave.,  extend- 
ing n.  from  10th  St.,  bet.  10th  and  11th 
Sts.;  6-in.   concr.  pave. 

Anaheim  St.,  bet.  Loma  Ave.  and 
Nleto  Ave.,  and  portions  of  other  Sts.: 
curb,  gutter,  2-in.  asph.  concr.  pave,  on 
8-in.  concr.  base,  8-in.  concr.  pave.,  etc. 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Thompson  Bros.,  G  and  Divisadero  Sts., 
Fresno,  awarded  cont.  by  city  to  imp. 
Sts.  in  St.  Dist.  Imp.  526,  involv.  asph. 
pave.,  $.212  ft.;  cem.  cone,  pave.,  $.226 
ft.;  grade  (subgrade),  $.039  ft.;  grading, 
(shoulders),  $.039  ft.;  curb  and  gutter, 
$1.25  lin.  ft.;  headers,  $.10  lin.  ft. 


GLENDALE,  Cal.— City  plans  to  imp. 
portions  of  Winchester  Ave.,  Victory 
Blvd.  and  other  sts:  giade,  1^-in.  asph 
cone.  w.  s.  on  2i/^-in.  asph.  cone,  base, 
curbs,  gut.,  wooden  headers,  walks,  4- 
in.  class  "B"  C.  I.  water  pipe,  8-in.  vit. 
.sewer,  f.  t.,  m.  h.,  etc;  1911  act. 

SAN  FRANCISCO.— Until  April  7,  3 
p.  m..  bids  will  be  ree.  by  Board  of 
Public  Works  to  imp.  Fillmore  St.  bet. 
Cervantes  and  Marina  Blvd..  involv. 
74,352  sq.  ft.  asph.  cone,  pavement  con- 
sisting of  6-in.  base  and  IV^-in.  sur- 
face: 100  sq.  ft.  asph.  cone,  conform 
pavement.  l^^^-in.  wearing  surface, 
binder  and  no  eonc.  base;  1.0;iO  lin.  ft. 
8-:n.  vit.  pipe  sewer;  30  lin.  ft.  10-in. 
vit.  pipe  culvert;  37  eight  inch  vit.  wye 
branches;  4  br.  manholes;  const.  2  br. 
catchbasins;  reset  3  catchbasins; 
2,332  lin.  ft.  armored  cone,  curb;  9,670 
sq.  ft.  art.  stone  walks.  City  pav  lob. 
iCst.  cost,  $28,000.  Plans  obtainable 
fiom  Bureau  of  Engineering,  3rd  floor, 
City    Hall. 


.\.\AHEIM,  ••al.— Griffith  Co..  502  L. 
.\.  Ry.  Bldg.,  Los  .Angeles,  awarded 
cont.  by  city  to  imp.  Oak  St..  bet. 
Lemon  and  Palm  Sts.,  etc.,  involv.  31,- 
155  sq.  ft.  6-in.  asph.  concr.  pave,,  20c 
ft.;  646  sq.  ft.  6-in.  cem.  concr.  pave., 
20c  ft.;  600  sq.  ft.  4-in.  walk,  16c  ft.; 
258  ft.  curb,  60c  ft.:  26,505  sq.  ft.  5-in. 
asph.  concr.  pave.,   16.95c  ft. 


VALLEJO.  Solano  Co.,  Cal.  —  Until 
April  7,  11  A.  M.,  bids  will  be  ree.  by 
Alf.  E.  Edgcumbe,  city  clerk,  to  imp. 
portions  of  Louisiana  St.,  involv.  338 
cu.  yds.  grading,  excavation;  600  cu. 
yds.  grading,  borrowed  embankment; 
1270  iin.  ft.  curb  and  butter;  735  sq. 
ft.  curb  and  walks;  27,448  sq.  ft.  eonc. 
pavement;  56  lin.  ft.  part  circle  culvert; 
160  lin.  ft.  curb  armor;  264  lin.  ft. 
house  lateral  sewers;  130  lin.  ft.  header 
board.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  T.  D.  Kilkenny,  city 
engineer. 


INGLEWOOD,  Cal.— Until  8  P.  M., 
Apr.  12,  bids  will  be  ree.  to  Imp.  under 
1911    and   1915   acts: 

65th  St.,  bet.  Prairie  and  Chester 
Aves.:  5-in.  oil  mac.  cone,  gut.,  %-in. 
water  service. 

Lime  St.,  bet.  Ash  Ave.  and  Oak  St., 
and  portions  of  other  Sts.;  5-in.  oil 
mac.  pave.,  curbs,  gutter,  walks,  %-ln. 
Water  service. 

Plans  obtainable  from  Willis  Peffer, 
city  manager.  Otto  H.  Duelke,  city 
clerk. 


LOS  ANGELES,  Cal.— Wm.  Lidding- 
ton,  420  E.  60th  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.,  at  $44,440  to  imp.  84th 
St.,  bet.  Broadway  and  Figueroa  St., 
involv.  concr.  pave.,  remod.  with  asph. 
concr.  pave.,  light  curb,  walk,  gut., 
storm   drain. 


OAKLAND,  Cal. — Alameda  Chamber 
of  Commerce  will  petition  county  su- 
pervisors to  const,  new  rdwy.  from 
Alameda-San  Leandro  highway  to  San 
Lorenzo  to  eliminate  congested  routes 
of  East  14th  St.  and  Foothill  Blvd.  Geo. 
Posey,  county  surveyor. 


SACRAMENTO,  Cal.— Until  April  8, 
5  P.  M.,  bids  will  be  ree.  by  H.  G.  Den- 
ton, city  clerk,  (2062)  to  imp.  Crocker 
Ct.,  bet.  San  Jose  Way  and  42nd  St., 
involv.  cone,  curb,  gutter;  vit.  pipe 
sewer;  reconst.  manhole;  1-ln.  water 
main  coneetions;  grade;  asph.  eonc. 
pave  with  seal  coat.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.     >.  J.   Wagner,   city  engineer. 


HAYWARD,  Alameda  Co.,  Cal.— City 
Eng.  Fred  P.  Schilling  preparing  plans 
for  sewer  system  extensions;  24-in. 
mains  will  replace  12-in.  mains  now 
in  place. 


BAY  SHORE,  San  Mateo  Co.,  Cal. — 
Bay  Shore  Sanitary  District  declares 
inten.  (1)  to  const,  vit.  pipe  sanitary 
sewers;  br.  manholes  in  portions  of 
Rio  Verde,  Acacia,  Oriente,  Schwerin 
and  Walbridge  Sts.,  etc.  1911  Act. 
Protests  April  15.  Raymond  E.  Wilson, 
Secty.   of  Dist. 


SACRAMENTO,  Cal.— Until  April  8, 
r.  r.  M.,  bids  will  be  ree.  by  H.  G. 
Denton,  city  clerk  (2061)  to  Imp.  M  St., 
from  alley  bet.  47th  and  48th  Sts.,  w. 
line  of  48th  St.,  involv.  eonc.  curb, 
gutter,  walk;  tile  drain  4-in.  dia.  en- 
cased in  crushed  rock  or  gravel  with 
sewer  connection;  grade;  asph.  concrete 
pave  with  seal  coat.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  A.  J.  Wagner,  city 
engineer. 


LOS  ANGELES.  Cal.— Thurston  &  Mc- 
Govcrn.  518  S.  Catalina  St.,  Redondo 
Beach,  sub.  low  bid  to  Bd.  Pub.  Wks. 
at  $93,228  to  imp.  Wilmington  Blvd.. 
bet.  S  and  B  Sts.,  involv.  grade  at  $5298, 
340  sq.  ft.  asph.  pave.,  30c  ft.,  852  sq.  ft. 
fine  sheet  asjih.  w.  s.,  25e  ft.,  11,810  sq. 
ft.  remod.  with  rock  and  oil  surf.,  9c 
ft.,  1217  ft.  curb  armor,  $1  ft.,  16,369 
ft.  unplas.  cem.  curb,  55e  ft.;  161,551 
sq.  ft.  one-course  walk,  12.9c  ft.,  123 
sq.  ft.  combin.  gut..  25c  ft..  20  sq.  ft. 
gut.,  25c  ft.,  storm  drain,  $125,  ornam. 
lights,    $55,998. 


SACRAMENTO.  Cal— A.  Teiehert  & 
Son,  Sacramento,  awarded  cont.  by  citv 
to  imp.  (2060)  portions  of  50th  St.  and 
Ttli  .\ve.,  involv.  grading;  cone,  curbs, 
gutters,  walks:  c.  i.  drains  with  vit. 
pipe  sewer  coneetions;  vit  pipe  sewers; 
cone,  manholes:  4-in.  drain  tile;  asph. 
cone.  pave,  with  seal  coat;  Stockton 
Blvd.,  btt.  n.  and  s.  line  of  Boulevard 
Terrace  involving  cone,  walks  and 
street  lighting  system  and  imp.  2 
rights-of-way. 
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EL  MONTE,  Cal.— Hall-Johnson  Co., 
905  Westminster,  Alhambra,  awarded 
cont.  at  $37,872  by  city  to  imp.  Tyler 
St.  and  Garvey  Ave.,  Mildred  Ave.  and 
Brockway  Ave.,  involv.  yrade,  Vibro- 
lithic  concr.  pave.,  curb,  oiled  roadway, 
sidewalks,    culv.,    sewer,    water   system. 

SANTA  MARIA,  Cal.— City  plans  to 
imp.  Cluuch  St.,  bet.  Lincoln  St.  and 
Broadway,  and  portions  of  other  sis: 
oem.  cone,  pave.,  curb,  gut.,  culv.,  1911 
and  1915  acts.  A.  H.  Drexler,  city  clerk. 


SAN  FRANCISCO — bureau  of  Engin- 
eering-,  Dept.  of  Public  Works,  recom- 
mends to  supervi.s'^-s  paving  of  i,'rav- 
eled  section  of  upptr  end  of  Telegraph 
Hill  Blvd.  Est.  cost  $15,000,  a  portion 
of  this  cost  to  be  made  available  from, 
unexpected  balance  of  fund  created  for 
blvd.   last  year. 

STANISLAUS    COUNTY,     Cal.— Const. 

cf  Modesto-Ripon  Rd..  8  mi.  will  be 
started  in  May,  according  to  R.  E. 
Pierce,  div.  engr.  of  the  Calif,  highway 
comm;  est.  cost  $200,000.  Modesto  Irrig. 
Dist.  will  be  asked  to  bear  expense  of 
widening  5  bridges  up  to  50%.  The  new 
highway  will  be  20  ft  .in  width. 

LONG  BEACH,  Cal. — City  plans  to 
imp.  under  1911  act: 

Peterson  Ave.,  bet.  Anaheim  and  14th 
Sts.,  and  portions  of  other  sts:  cement 
waiks,    curbs. 

Rose  Ave.,  bet.  Anaheim  and  State 
Sts.:  walks,  6-in.  ccnc.  pave.,  6-in.  cem. 
cone,   sewers. 

Alley  n.  of  Cowles  St.,  extending  east 
from  Daisy  Ave.,  bet.  Daisy  and  Mag- 
nolia Aves. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
City  declares  inten.  to  imp.  Sts.  in  St. 
Dist.  No.  531,  involv.  8-in.  and  12-in. 
cem.  pipe  storm  sewers;  cone,  curb;  6- 
in.  cem.  cone,  laterals  from  catchbasms; 
grade  and  surface  with  oil  and  sand. 
1911  Act,  Bond  Act  1915.  Protests  Apr. 
12.  V.  Van  Riper,  city  clerk.  W.  D. 
Clarke,  city  engineer. 

VALLEJO,  Solano  Co.,  Cal.  —  Peti- 
tions being  circulated  seeking  pave  in 
Trinity  St.,  bet.  Louisiana  and  Florida 
Sts.      T.    D.   Kilkenny,   city   engineer 


OAKLAND,  Cal.— Central  Construc- 
tion Co..  Oakland,  awarded  cont.  by  city 
to  imp.  portions  of  Midvale  Ave.,  in- 
volv. grade,  $.08  sq.  ft.;  cone,  curb,  $.79 
lin  ft.;  cone,  butter,  $.25  sq.  ft.;  oil 
macadam  pave,  $.145  sq.  ft.;  cem. 
walks,   $.17   sq.   ft. 

LOS  ANGELES,  Cal.  —  Brockman, 
O'Brien  &  Collings,  15o6  Murray  Ave., 
sub.  low  bid  to  bd.  pub.  wks.  at  $51,868 
to  imp.  Fargo  St.,  bet.  Alvarado  and 
AUesandro,  involv.  (1)  grade  $14,900, 
98,580  sq.  ft.  5-in.  cone.  pave.  20.5c,  3937 
sq.  ft.  remod.  with  rock  and  oil  10c. 
7762  lin.  ft.  unplas.  cem.  curb  50c,  19 
lin.  ft.  special  curb  $1,  21,377  sq.  ft. 
one  course  cem.  walk  loc,  349  sq.  ft. 
cone.  gut.  20c,  storm  drain  at  $740,  san. 
sewer  $7000,  906  lin.  ft.  hse.  sewers 
$1.60. 

SAN.  FRANCISCO— M.  J.  Treacy,  Call 
Bldg.,  awaided  cont.  by  Bd.  Pub.  Wks. 
to  imp.  Munich  St..  bet.  Persia  &  Rus- 
sia Aves.,  involv.  1520  cu.  yds.  cut,  $.90 
4725  cu.  vds.  fill,  $.50;  1200  lin.  ft.  cone, 
curb.  $1;  24,000  sq.  ft.  asph.  cone,  pave- 
ment   $.28. 

LOS  ANGELES,  Oal. — James  Martin, 
789  Lyon  St.,  awarded  cont.  by  bd.  pub. 
wks.  at  $26,869  to  imp.  Radford  Ave., 
bet.  Clybourn  Ave.  and  San  Fernando 
Rd.,  involv.  8-in.  and  6-in.  cem.  cone, 
pave.,   oiled   rdwy.,   and  grade. 

O.AKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cent,  bv  city  to  imp.  portions  of  Church 
St.,  involv.  grading.  $.05  sq.  ft:  cone, 
curb,  $.74  lin.  ft;  cone,  gutter,  $.26  sq. 
ft;  oil  macadam  pave,  $.18  sq.  ft.;  cem. 
walks.  $.17  sq.  ft;  7x24-in.  corru.  iron 
and  cone,  culverts,  $4.50  lin.  ft;  10-in. 
pipe  conduit,  $2  lin.  ft;  10-in.  pipe  con- 
duit with  cone,  covering,  $2.60  lin.  ft.; 
storm  water  inlets,  $45  ea;  manholes, 
$70   ea. 

SANTA  CRUZ,  Santa  Crui!  Co.,  Cal. — 
Bonds  of  $450,000  voted  to  finance 
const,  of  sanitary  sewer  system;  vote 
was  2803  for- and  52il  against.  Jas.  K. 
James,   City   Eng.  .    . 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E  58th  St..  sub.  low  bid  to  L.  A. 
county  at  $37,451.20  for  imp.  work  in 
C.  I.  416,  Ocean  Ave.,  from  s.  boundary 
of  Hollydale  to  n.  cit.v  limits  of  Long 
Beach,  1.3  mi.  involv.  3851  cu.  yds.  ex- 
cavation and  borrijw,  11,474  ft.  6x9x15- 
in.  curb,  4593  ft.  6xl0xlij-in.  curb,  54,- 
739  sq.  ft.  w^alk,  54,761  s(|.  ft.  6-in.  gut., 
7665  sc|.  ft.  .S-ui.  gut.,  drainage  struc- 
tures,   etc. 


l\-\I.O  -ALTO,  Santa  Clara  O:.,  Cal. — 
Warren  Construction  (.  o.,  28th  and 
Popl.ar  Sts.,  Oakland,  at  .^45,905  award- 
ed cont.  by  city  to  const.  12-in.  cone, 
pipe  stoTm  sewer  in  jjortions  of  Santa 
Vne:,  (^^alifornia,  .Xevada,  Cowper  Aves. 
etc.;  6-in.  vit.  clay  pipe  sewer  in  par- 
tions  of  Santa  Ynez  Ave.,  Tasso  St., 
etc.,  with  manholes,  lampholes,  sewer 
connections;  4-in.  c.  i.  w^ater  mains  in 
.Santa  Ynez  Ave.;  6-in  e.  i.  mains  in 
California  Ave.  with  hydrants,  water 
service  connections,  etc.;  2-in.  ^vrought 
iron  or  steel  gas  main;  pave  with  IV^- 
in.  Warrenite-Bit.  surface  on  2i/i-in. 
asph.  cone,  base  with  2-in.  broken  rock 
foundation;  cone,  curbs  and  gutters; 
cement   walks. 


BURLINGAME,  S:in  Mateo  Co.,  Cal. 
— City  Eng.  Jas.  S.  James  preparing 
spec,  to  widen  California  Dr.  bet. 
Ho^v^ard  and  Oak  Grove  Aves.,  in  eon- 
junction  with  widening  of  the  drive 
from  Howard  to  Peninsula  Aves. 


OAKLAND,  Cal. — HutchinsliTi  Co.. 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  73rd 
Ave.,  involv.  grade,  $.08  sq.  ft.;  cone, 
curb,  $1.01  lin.  ft.;  cone,  gutter,  $.50 
sq.   ft.;   oil   macadam   pave.,   $.17   sq.   ft. 


LOS  -ANGELES,  Cal.— Geo.  R.  Curtis 
Paving  Co.,  2440  E.  26th  St.,  sub.  low 
bid  to  county  at  $105,390  to  imp.  Col- 
lege and  Ocean  Aves.,  from  Gallatin 
and  College  Rd.  to  n.  bioundary  of  Long 
Beach,  3.54  mi.,  involv.  26,079  cu.  yds. 
exeav.;  37,290  ft.  shape  should.;  574,- 
821  sq.  ft.  6-in.  to  8-in.  sec.  cem.  concr. 
phve. ;  593,582  sq.  ft.  6-in.  disint.  gran, 
and  oil  mac.  sub-base;  2  headwalls  at 
Sta.  50  plus  71.4;  concr.  box  and  45  ft. 
corr.  iron'  pipe  at  Sta.  4  plus  76.6  pairt 
circle  drain  compl.;  .  20-in.  corr.'  Iron 
pipe  50  ft.  long.  .  Coiznty  fur.  17,270 
bbls  cement.  Other  -  bids:  United 
Concr.  Pipe  &  Constr.  Co.,  $107,982.82; 
T.  W.  Oglesby,  $110,211.75;  Griffith  Co., 
$510,811.05;  Ed.  Johnson  &  Sons,  $114",- 
223.77;  J.  Paul  Benson,  $119,172.48;  Geo. 
H.  Oswald.  $120,654.23;  Jos.  M.  Shull  & 
Co.,  $123.6&5.62:  Wells  .%  Bressler, 
.?123,760.60;   A.    T.    Ingalls,' $151,304.05. 


OAKLAND.  Cal.— Until  April  15,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  cem.  sidewalks  in 
p-rtions  of  Gray  St..  42nd  St.,  E-30th 
St.  1911  Act.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk.      W.   W.   Harmon,   city   eng. 


LOS  ANGELES,  Cal.— Jos.  M.  Shull 
&  Co..  1260  Locust  St.,  Riverside,  sub. 
low  bid  to  Bd.  Pub.  Wks.  at  $31,250  to 
imp.  70th  St.,  bet.  Hoover  St.  and  Ver- 
mont Ave.,  involv.  grade  at  $1950;  940 
sq.  ft.  remod.  with  asph.  pave.,  20e  ft.; 
115,478  sq.  ft.  concr.  pave.,  16c  ft.;  540 
sfj.  ft.  remod.  with  rock  and  oil  surf., 
20c  ft.;  5922  ft.  unplas.  light  curb,  41c 
ft.;  28,.'?67  sq.  ft.  one-course  cem.  walk, 
11.4c  sq.  ft.;  san.  sewer  compl.,  $3174; 
2020   ft.   hse.   sewers,   85e  ft. 


INGLEWOOD,     Cal.— Until     8     P.     M.,  | 
.April    12,    bids    will   be    rec.      to      imp^ 
under    1911  and   1915   acts: 

Hilisdade  St.,  btt.  Weidun  Way  and. 
Field  Ave.:  41,140  sq.  ft.  grade  (340  c. 
y.j,    41,140    sq.    ft.    oiled   rdwy. 

65th     St.,     bet.     Prairie     and     Cheste\r  j 
.Aves.:    11,560    sq.    ft.    grade    (170    c.    y.)',.] 
10,32.4.  ..S(i.    ft.    5-in.    oil   mac,    1240   sq.    ft. 
j-in.   concr.  gut.,   3    %-in.   water  serv. 

iwnie  St.,  Dec.  Oak  and  Ceaar  Aves., 
and  Covelle  St..  bee.  .Ash  and  H'reeman, 
.Aves.:  97,040  sq.  ft.  grade  (2375  c.  y,), 
15,110  sq.  ft.  died  ruwy.,  39,880  sq.  ti. 
u-ai.  oil  mac,  b390  ft.  curb,  16,945  sq. 
nt.  walk,  3570  sq.  ft.  gut.,  36  %-in. 
water  serv.,   510   ft.   4-in.   C.   I.   main. 

Plans  may  be  obtained  at  office  of 
\Villis  Peffer,  city  mgr.  Otto  H. 
Duelke,    city    cleik. 


EUREKA  COUNTY,  Nevada  —  Until 
April  21,  10  A.  M.,  bidswill  be  rec  bv 
C.  H.  Sweetser,  Dist.  Eng.,  U.  S.  Bureau 
of  Public  Roads,  9  Main  St.,  San  Fran- 
i;isco,  to  const.  Eureka  County  Section, 
.Austin-Eajt  National  Foirest  Raad 
project  in  Eureka  county,  Neviada. 
Project  begins  36  mi.  east  of  Austin 
and  is  9.68  mi.  long.  Bids  are  being 
>aken  under  three  proposals,  the  prin- 
cipal items  as  follows:  (a)  funds  now 
available;  (b)  funds  expected  avail- 
able on  July  1;  (c).  pi  oposed  additional 
appropriations: 

Excavation,  unclassified,  (a)-  18,250 
cu.  yds.;  (b)  14,000  eu.  yds.;  (c)  14,400 
cu.    yds. 

Overhaul,  sta.  yds.  (a)  15,575  eu. 
yd.s. ;    (b)    888  eu.  yds.;    (e)  . 

Class  "A"  concrete  (a)  28  cu.  yds.; 
(b)    26   cu.   yds.;    (c) . 

class  "C"  concrete  (a)  39  cu.  yds.; 
(b)    48   cu.  yds.;    (c)    47   eu.  yds. 

Rein,  steel  (a)  2306  lbs.;  (b)  2,102 
lbs.;    (c)    348   lbs. 

Corru.  met.  pipe  (a)  356  lin.  ft:;  (b) 
404   lin.  ft.;    (c)    348  lin.  ft. 

Crushed  rock  surfacing  (a)  5505  cu. 
yds.;   (b)   3293  cu.  yds.;   (c)  4414  cu.  yds. 

.S«?e  call  lor  bids  under  official  pro- 
|M>.saI    .section    in    this    issue. 


OAKLAND,  Cal.— Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  100th  Ave.,  bet. 
E-14th  St.  and  Bancroft  Ave.,  involv. 
grading,  $.05  sq.  ft.;  cone,  curb,  $.74 
lin.  ft.;  cone,  gutter,  $.24  sq.  ft.;  oil 
macadan  pave,  $.145  sq.  ft.;  cem.  walks, 
$.17  sq.   ft. 

OAKLAND,  Cal. — Until  April  15,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  cem.  sidewalks  in 
portions  of  north  15th  St.  1911 'Act. 
Cert,  check  10%  payable  to  city  req. 
Plans   on   file   in   office   of   clerk. 


LOS    ANGELES,    Cal.— Jos.    M.    Shull 
&    Co.,    Riverside,    at    $35,535    awarded 
cont.   by  county   for   imps,    in   Co.   Imp. 
No.     342,    Alameda      St.,  .    etc.,      involv. 
curbs,   walks,  gutters,  d.   g.  pave.,  etc. 


-■SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Pacific  States  Const.  Co.,  Call  Bldg'., 
San  Francisco,  at  $20,493.80  awarded 
cent,  by  town  (71)  to  imp.  Florence, 
Oak  Knoll,  Pastori  Aves.,  for  their  en- 
tire length,  etc.,  involv.  grading;  hyd. 
cone,  curbs  and  gutters;  asph.  cone, 
pavement;  sanitary  sewers;  br.  and 
cone,  manholes;  vit.  pipe  lamp  holes; 
cone,  catchbasins,  culverts,  etc.  Raisch 
Imp.  Co.,  San  Francisco,  only  other 
bidder   at    $20,923.80. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
rt25  HOWARD  STREET,  SAN  FRANCISCO 


MOTORS 


>>H    and   Used,   Koii^ht,  Sold,   Exrliangod,   Ftented  and   Repaired 
Industrial  Liglit  and  Power  Installation      ..    -.- ' 
Telephone  SUTTER  3266 


■PT 
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SAN  DIEGO,  Cal.— City  plans  to  imp 
Kosecrans,  Talbot  and  other  Sts.,  in- 
volv.  123,828.82  sq.  ft.  paving  with  5-in 
cem  concr.,  8681.7  cu.  yds.  excav.,  9128.7 
cu  yds.  embanlc,  6844.91  lin.  ft.  cem. 
concr.  curb,  3055.8  lin.  ft.  of  6-in.  class 
"B"  cast  iron  pipe,  465  lin.  ft.  of  4-in. 
class  "B"  cast  iron  pipe,  5  fire  hydrants, 
05  4-in    cem.  concr.  sewer  laterals    etc. 

University  Ave.,  from  Euclid  Ave.  to 
eastern  limits  of  the  city,  involv  359,- 
988  53  sq.  ft.  5-in.  cem.  concr.,  39,085.7 
cu  '  yds.  e.xcav.,  38,839.4  cu.  yds.  em- 
banlv  16,261.18  lin.  ft.  cem.  concr. 
curb  8417.6  lin.  ft.  of  10-in.  C.  1.  pipe, 
.^7(i.66  lin.  ft.  of  6-in.  C.  I.  pipe.  F.  A, 
Rhodes,  city  engineer. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Warren  Construction  Co.,  28th  and 
Poplar  Sts.,  Oakland,  at  approx.  $45,950 
submitted  low  bid  to  Bd.  Pub.  Wks. 
(464)  to  const.  12-in.  cone,  pipe  storm 
sewer  in  portions  of  Santa  Yne^,  Cali- 
fornia, Nevada,  Cowper  Aves.,  etc;  6- 
in.  vit.  clay  pipe  sewer  in  portions  of 
Santa  Ynez  Ave.,  Tasso  St.,  etc.,  with 
manholes,  lampholes,  sewer  connec- 
tions; 4-in.  c.  i.  water  mains  in  Santa 
Ynez.  Ave.;  6-in.  c.  i.  mains  in  Cali- 
fornia Ave.  with  hydrants,  water  ser- 
vice connections,  etc.;  2-in.  wrought 
iron  or  steel  t;as  main;  pave  with  IV^- 
in.  Warrenite-Bit.  surface  on  2iA-in. 
asph.  cone,  base  with  2-in.  broken  rock 
foundation;  cone,  curbs  and  gutters; 
cem.  walks.  Peninsula  Paving  Co.  next 
low  at  approx.  $46,500.  Union  Paving 
Co.  onlv  other  bidder.  Taken  under  ad- 
visement. J.  F.  Byxbee,  Jr.,  city  eng. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
April  12  ,bids  will  be  rec.  by  city  to 
imp.: 

Lollier,  Arizona  and  other  sts.,  involv 
227,367  sq.  ft.  iy2-in.  asph.  cone,  top 
on  4-in.  cem.  cone,  300  lin.  ft.  cem.  cone 
curb,  8467  sq.  ft.  cem.  cone,  walk,  5  4- 
in.  cone,  sewer  laterals,  5  6-in.  cem. 
cone,  sewer  laterals,  60  %-in.  water 
serv.,  1696  lin.  ft  of  4-in.  c.  i.  water 
main,  1030  lin.  ft.  of  6-in.  c.  i.  water 
main,    2   fire   hydrants,    5   gate   valves. 

Oregon  St.  and  University  Ave.,  in- 
volving 120,551  sq.  ft.  l\<i-in.  asph.  cone 
top  on  5-in.  cem.  cone,  base,  37  lin.  ft. 
cem  cone,  curb,  422  sq.  ft.  cem  .cone, 
sidewalk,  9  %-in.  water  serv.,  4779  lin. 
it.  cone,  tile  drain. 

Dale  St.,  bet.  Juniper  and  Beech  Sts., 
involv  149,996.04  sq.  ft.  pave,  with  1%- 
in.  asph.  cone,  top  on  5-in.  cem.  cone, 
base,  81.25  sq.  ft.  cem.  cone,  sidewalk, 
42.71  lin.  ft.  cem.  cone,  curb,  160  lin. 
ft.  of  6-in.  class  "B"  C.  I.  pipe,  210  lin. 
ft.  of  2-in.  class  "B"  C.  I.  pipe,  4  6-in. 
gate  valves,  11  %-in.  water  serv.,  3  6-in 
cem.  cone,  sewer  laterals,  6  4-in.  cem. 
cone,  sewer  laterals.  F.  A.  Rhodes,  city 
engr.   A.   H.   Wright,  city  clerk. 


UKIAH,  Mendcino  Co.,  Cal.  —  City 
jilans  bond  issue  for  approx.  $55,000  to 
finance  paving  and  sewer  extensions 
and  replacement  of  bridge  in  State  St. 
over  Orr  Creek.  R.  E.  Donohoe,  town 
engineer. 


SANTA  BARBAliA  COUNTY,  Cal.  — 
Until  April  26,  2  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission  to  wid- 
en with  Port.  cem.  cone,  and  surface 
with  asph.  cone.  5.1-mi.  in  Santa  Bar- 
bara county,  bet.  Santa  Barbara  and 
(r.leta.  .See  call  for  bidx  under  offlelul 
proposal  .Hection  in  thin  innue. 


CULVER  CITY,  Cal.— City  plans  to 
imp.  WashingLon  Blvd.,  bet.  Hughes 
Ave.  and  First  St.  (Overland  Ave.),  etc., 
2-in.  Warrenite  pave,  on  6-in  .bitum. 
cone,  pave.,  2-in.  Warrenite  w.  s.,  curb, 
walks,  c.  b.,  12-in.  reinf.  cone,  pipe 
storm  drain,  etc;  1911  act  and  189:> 
bonds. 


KERN  COUNTY,  Calif.— Until  April 
26,  2  p.  m.  bids  will  be  ree.  by  State 
Highway  Commission,  to  widen  and 
surface  with  asph.  cone.  2.8-mi.  in  Kern 
C:unty  bet.  1-mi.  south  of  Delano  and 
north  boundary.  See  call  for  bids  under 
official    proposal    section    in    this    issue. 

WHITTIER,  Oal. — City  plans  to  imp. 
Coms'tock  Ave.,  bet.  Bailey  and  Phila- 
delphia Sts.,  involv.  7-in.  cone,  pave., 
curb,  walks,  cone,  driveways,  two  rein, 
cone,  culv.,  etc;  1911  act.  M.  R.  Bowen, 
lity  engineer. 


BURBANK,  Cal. — City  plans  to  imp. 
Winona  St..  bet.  Hollywocd  Way  and 
w.  city  limits,  involv.  grade,  6-in.  cone. 
piave.,  C.  1.  water  mains,  etc;  1911  act. 
K.   S.   Webster,   city   clerk. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  E-28th  St.,  from  23rd  Avenue 
westerly,  involv.  sewer,  lampholes  and 
wye  branches.  1911  Act.  Protests  April 
15.  E.  K.  Sturgis,  city  elk.  W.  W.  Har- 
mon, city  eng. 


SHASTA  COUNTY,  Cal.  —  As  previ- 
ously reported,  bids  will  be  ree.  by 
State  Highway  Commission  April  12, 
to  grade  and  surface  with  crushed  gra- 
vel or  st-ne,  4.5-mi.  in  Shasta  County 
bet.  Dog  Creek  and  La  Moine.  Project 
involves:  232,045  cu.  yds.  rdwy.  excav. 
without  classification;  419,000  sta.  yds. 
overhaul;  5750  cu.  yds.  structure  excav. 
witliout  classification;  S800  cu.  yds.  std 
rd.  surfacing,  crushed  gravel  or  stone, 
in  place;  1000  cu.  yds.  crushed  gravel 
or  stone,  in  stock  piles;  1200  cu.  yds. 
"A"  cem.  cone,  (structures);  95,500  lbs 
bar  rein,  steel  in  place  (structures); 
1385  cu.  yds.  rubble  masonry  (retaining 
walls);  S31  lin.  ft.  arched  masonry  par- 
apet; 250  lin.  ft.  12-in.  corru.  metal 
pipe;  2300  lin.  ft.  size  "2",  865  lin.  ft. 
size  "3"  and  65  lin.  ft.  size  "5"  reinf. 
cone.  culv.  (Type  "A'  or  "B"  or  "C"  or 
"D");  660  gals  water  applied  to  crushed 
gravel  or  stone  surface;  156  monuments 

SAN  FRANCISCO— Keystone  Constr. 
Co.,  417  Market  St.,  at  $22,773.34  award- 
ed cont.  by  Bd.  Pub.  Wks.  to  imp. 
Berry  St.,  bet.  7th  and  De  Haro  Sts., 
involv.  3000  cu.  yds.  fill,  $.20;  1410  lin. 
ft.  cone,  curb,  $.95;  350  lin.  ft.  8-ln. 
sewer,  $2.50;  290  lin.  ft.  12-in.  sewer, 
$3;  twelve  8-in.  wye  branches,  $1;  ten 
10-in.  wjes,  $1.50;  4  br.  manholes,  $80 
ea.;  6  br.  catchbasins,  $100  ea.;  250  lin. 
ft.  10;in.  culverts,  $1.50;  57,457  sq.  ft. 
asph.  pave.,  $.306;  450  sq.  ft.  cone, 
pave.,  $.30;   reset  1  br.  catchbasin,  $50. 


SAX  FRANCISCO— Jaa.  T.  Tobin,  46 
Kearny  St.,  at  $1423.75  awarded  cont. 
by  Bd.  Pub.  Wks.  to  const.  5695  sq.  ft. 
art.  stone  walks  in  south  side  of  Ocean 
Ave.,  bet.  Howth  and  Harold  Ave.  Unit 
1>  d   25e  ft. 


YUMA,  Ariz. — White  &  Miller,  Yuma, 
award,  cont.  by  city  at  $26,103  to  imp.: 
Maiden  Lane,  bet.  Second  and  Third 
Sts.,  and  bet.  Third  and  Fourth  Sts., 
and  for  sewer  in  Third  St.,  involv.  7635 
'.;(!.  vds.  asph.  concr.  pave.,  $1.90  yd.; 
4637  ft.  curb,  85c  ft.;  7394  sq.  yds.  sub- 
grade,  40c  yd.;  2405  sq.  yds.  sub-grade, 
75c  yd.;  2045  sq.  yds.  cem.  gut.,  85c  ft.; 
400  sq.  ft.  6-in.  vit.  pipe,  $1.10  ft.;  225 
ft.  4-in.  vit.  pipe,  $2  ft.;  one  gut.  inlet, 
$25;  one  m.  h.,  $40;  2  valley  gut.  paved, 
$50   ea.;   grade   and   approaches,    $100. 

RED  BLUFF,  Tehama  Co.,  Cal. — 
Lyon  &  Garrett,  Red  Bluff,  at  $933.24 
awarded  cont.  by  city  to  fur.  pipe  for 
Sfwer  extensions.  Bids  to  const,  sewer 
will  be  asked  shortly.  W.  F.  Luning, 
city  engineer. 


LOS  ANGELES,  Cal — County  declares 
inten.  for  C.  I.  366,  Crocket  Blvd.  betw. 
S.frd  and  Nadeau  St.,  0.29  mi.,  involving 
5106  c.  y.  excav.  (incl.  remove  walk), 
■(066  ft.  curb,  14,972  sq.  ft.  walk,  14,634 
SCI.  ft.  gut.,  98,242  sq.  ft.  cone,  piave., 
"793  sq.  ft.  oil  and  screenings.  1590  ft. 
lii-in.  cem.  pipe  main  sewer,  2410  ft.  6- 
in.  hse.  sewer,  5  m.  h.,  one  jet.  cham. 

SAN  DIEGO.  Cal.— Until  10:30  a.  m., 
April  19,  bid.«  will  be  rec.  by  county 
for  cem.  cone.  pave,  on  portions  of  Ju- 
lian Rd.  No.  3-A,  bet.  Hamona  and  Bal- 
lena,  9.06  mi.,  and  bet.  Santa  Y'sabel 
and  Wynola  (Santa  Ysabel  Grade),  a 
distance  of  2.7  mi.,  San  Diego  county. 
Spec,  obtainable  on  deposit  of  $6.75. 
Cert,  chk.  or  bond,  5%.  J.  B,  McLees, 
crerk. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  April  5,  bids  will  be  rec.  for 
sewers  in  Grant  Ave.,  bet.  Scott  and  I 
St.s.,  etc.,  involv.  8-in.  vit.  sewer  mains, 
4-in.  connecting  sewers,  curbs,  walks, 
4-ln.  asph.  cone,  pave;  1911  act.  J.  H. 
Osborn,  city  clerk.  Chas.  E.  Johnson, 
city   engineer. 


WHITTIER,  Cal.— Until  7:30  P.  M., 
Apr.  5,  bids  will  be  rec.  to  imp.  Wash- 
ington St.,  bet.  s.  w.  city  boundary  and 
300  ft.  .^.  of  Short  St.,  approx.  1000  lin. 
ft.,  involv.  6-in.  concr.  pave.,  34-ft. 
in  width,  incl.  curbs  and  walks  on  one 
side.      M.   R.   Bowen,    city   engr. 

SAN  BENITO  COUNTY',  Calif. — State 
Highway  Dept.  preparing  spec,  to  pave 
6.9  mi.  in  San  Benito  county,  bet.  San 
Juan  and  Hollister;  bituminous  macad- 
am pavement.  R.  M.  Morton,  state 
highway    engineer. 


OAKLAND,  Cal.  —  Until  April  8,  12 
noon,  bids  will  be  ree.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Walnut 
St.,  involv.  grade;  pave;  curbs;  gut- 
le.s;  walks.  1911  Act.  Cert,  check  10% 
pavable  to  city  req.  Plans  on  file  in 
Lffice  of  clerk.  W.  W.  Harmon,  city 
engineer. 


BURBANK,  Cal.— Hugh  Cornwell,  342 
.\'  Howard,  Glendale,  awarded  cont.  by 
city  to  imp.  Elmwood  Ave.  and  Cedar 
.Ave.,  bet  San  Fernando  Rd.  and  Glen- 
oaks  Blvd.,  1000  ft.  on  each  street,  in- 
volving grade  Ic  sq.  ft;  oil  mac.  pave. 
lie  sq.  ft;  curb  at  45c  sq.  ft;  walk  12c 
sq.  ft;  water  sys.  compl.  $2000;  ornam. 
lights    $5800. 

J.  D.  Moughmer,  538  W  Vine  St., 
Glendale,  awarded  cont.  to  imp.  Sher- 
lock Dr.,  bet.  Elmwood  Ave.  and  Jet. 
of  Mountain  St.,  approx.  1500  ft.,  in- 
volving grade  2.5c  sq.  ft.,  oil  mac.  8c 
sq.    ft.,    curb    45e    ft.,    water   sys.    $2000. 

MONTEREY,  Monterey  Co.,  Cal. — 
City  Eng.  H.  D.  Severance  preparing 
spec,  to  imp.  Monroe  St.,  bet.  Madison 
St.  and  Will  Jacks  property;  2-in.  asph. 
(.one.  surface  on  present  rock  base; 
curb  and  gutters. 


S.\NT.\  MONICA,  Cal. — Proceedings 
will  be  started  shortly  under  Mattoon 
act  by  cities  at  Santa  Monica  and  Los 
Angeles  to  extend  and  widen  Broadway 
east  from  20th  St.,  Santa  Monica,  to  a 
junction  with  Santa  Bonica  Blvd.  nr. 
Bundy   Dr.,   Sawtelle. 


POMONA,  Cal. — Fleming  Constr.  Co.. 
105  N.  Park  Ave.,  Pomona,  awarded 
cont.  by  city  at  $40,000  to  imp.  Orange 
Grove  Ave.,  bet.  Hamilton  Blvd.  and 
Lordsburg  Rd.,  and  portions  of  other 
Sts.,  involv.  approx.  268,000  sq.  ft.  5-in. 
oil  mac.  pave.,  14,000  sq.  ft.  gut.,  7400 
ft.  curb,  2916  ft.  8-in.  sewer,  1500  ft. 
4-in.  hse.  conn.;  1911  act.  F.  C. 
Froehde,  city  engineer. 


SAN  FRANCISCO— H.  N.  McClure,  608 
Octavia  St.,  has  contract  for  grading 
and  const,  of  concrete  retaining  walls 
in  connection  with  the  improvement  of 
the  Golden  Gate  Heights  Tract  in  area 
bounded  by  10th  and  17th  Aves.,  Kirk- 
ham  and  Quintara  Sts.  The  total  ex- 
penditure of  improvements  contemplat- 
ed in  the  tract  is  estimated  at  $1,000,- 
000.  The  largest  owners  in  the  pro- 
ject are:  Carl  G.  Larsen,  A.  J.  Rich, 
Union  Tiust  Co.  and  W.  H.  Crim. 


NORTH  SACRAMENTO,  Cal.  —  City 
Eng.  J.  N.  Bidwell  preparing  spec,  to 
imp.  EI  Camin.  Ave.,  bet.  Western  Pa- 
cific tracks  and  Del  Paso  Blvd;  5-in. 
conc.    pave;    curb,    gutter. 

PHOENIX,  Ariz.— Ken  Hodgman. 
Oakland,  Calif.,  sub.  low  bid  to  Arizona 
highway  comm.,  at  $198,621.38  for  high- 
way work  on  Yuma-Gila  Bend  High- 
way, fed.  aid  proj.  No.  82-B,  involv. 
88.900  cu.  yds.  excav.  rdwy;  42,500  cu. 
yds.  excav.  borrow;  1290  cu:  yds.  ex- 
cav. struc;  3900  cu.  yds.  ditches,  chan- 
nels and  dykes;  8200  sta.  yds.  over- 
haul earthwork;  15,000  cu.  "yds.  surf.; 
,"i2,000  yd.  mi.  surf,  overhaul;  580  cu. 
yds.  concr.;  430  cu.  yds.  cem.  rubble 
masonry;  2300  ft.  corr.  met.  pipe;  200 
cu.  yds.  rip-rap;  22,100  lbs.  reinf.  steel, 
and  other   incidental   items. 


PET.VLUMA,  Sonoma  Co.,  Cal. — City 
Eng.  S.  Gonzales  in  report  to  council 
estimates  cost  of  paving  East  D  St.. 
bet.  Hooper  and  Wilson  Sts.,  and  Wil- 
son St.,  bet.  East  D  St.  and  citv  limits, 
at  $28,752  for  Willite  or  Warrenite 
pavement  and  $32,315  for  concrete 
pavement. 

BEVERLY  HILLS.  Cal.— Until  8  P. 
M  .  -April  19.  bids  will  be  rec.  to  Imp. 
Beverly  Dr.,  bet.  Wilshire  Blvd.  and 
P.  E.  Ry.,  involv.  20.390  sq.  ft.  8-in. 
gut.;  54,719  sq.  ft.  1-in.  rock  and  oil, 
grade  incl.  in  ea.  item;  1911  act.  Plans 
may  be  obtained  from  office  of  A.  Mat- 
thews,  asst.   city.    engr. 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April  3,  19.28 


Contracts    Awarded    Lj^ns, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

1104 

living 

Owner 

1200 

1105 

Cowell 

Wilhelm 

7500 

1106 

McCarthy 

Owner 

5000 

1107 

Johnson 

Johnson 

6000 

1108 

Mayer 

Owner 

2000 

1109 

Johnson 

Owner 

,6000 

1110 

Workingmans 

Owner 

2400 

1111 

Silverstein 

Saari 

900 

1112 

Kitterman 

Owner 

2000 

1113 

Kahn 

Moller 

3000 

1114 

HoUe 

Owner 

3000 

1115 

Holden 

Terry 

12000 

1116 

Kronquist 

Owner 

17500 

1117 

Bjors 

Owner 

30000 

1118 

Fassio 

Owner 

60000 

1119 

Schultz 

Schultz 

100000 

1120 

Janssen 

Owner 

4000 

1121 

Joly 

Huber 

1000 

1122 

Mohr 

Liebert 

8000 

1123 

Peri 

Owner 

7000 

1124 

Arnott 

Owner 

6000 

1125 

Ghiotto 

Owner 

3500 

1126 

Murray 

Stevenson 

6900 

1127 

Heyman 

Owner 

12000 

1128 

Heyman 

Owner 

22500 

1129 

Degnan 

Martin 

12000 

1130 

Davis 

Mattock 

24000 

1131 

Horris 

Mulcahy 

1000 

1132 

Mon 

Lee 

1625 

1133 

Miller 

Owner 

6000 

1134 

Stoff 

Owner 

3500 

1135 

Motto 

Owner 

2000 

1136 

Rummelsburg 

Owner 

3800 

1137 

Herzig 

Owner 

4000 

1138 

Warden 

Owner 

4000 

1139 

Binet 

Owner 

3000 

1140 

Carrara 

Owner 

2000 

1141 

Smith 

Owner 

1900 

1142 

Stranghellini 

Coburn 

1000 

1143 

Bernstein 

Coburn 

3000 

1144 

Sullivan 

Fontanella 

1800 

1145 

Tarantino 

Owner 

12000 

1146 

Johnson 

Owner 

48000 

1147 

Dahla 

Owner 

35000 

1148 

Keane 

Owner 

3500 

1149 

De    Francisco 

Owner 

3500 

1150 

Biagi 

Sharman 

5000 

1151 

Persson 

Cox 

6000 

1152 

Anderson 

Owner 

4000 

1153 

Tellegrino 

Francois 

8000 

1154 

Sullivan 

Fontanella 

1800 

1155 

Winstein 

Owner 

1000 

1156 

McHugh 

Owner 

16000 

1157 

Meyer 

Owner 

210C0 

1158 

Meyer 

Owner 

laooo 

1159 

Arnott 

Arnott 

8000 

1160 

Arnott 

Arnott 

3000 

1161 

Rocktroh 

Smith 

1000 

1162 

Hind 

Owner 

5000 

1163 

Barry 

Owner 

3500 

1164 

Peterson 

Owner 

30C0 

1165 

McOook 

Owner 

700) 

1166 

Kelly 

Owlner 

2000 

1167 

Cordano 

Wolpert 

8000 

1168 

DeFrancisco 

Owner 

7000 

116U 

Fitzhugh 

Tassi 

3500 

1170 

Frederickson 

Owner 

1500 

1171 

Schoenfeld 

Anderson 

1500 

1172 

Nields 

Schaadt 

1600 

1173 

Metropolitan 

Ostlund 

2500 

1174 

California 

Owner 

52000 

1175 

Gullmes 

Owner 

25000 

1176 

Southern 

Owner 

29500 

1177 

Stalin 

Owner 

3000 

1178 

Thomas 

Owner 

3000 

1179 

Lesher 

Owner 

3000 

1180 

Agazzi 

Orri 

5200 

1181 

Lindeman 

Lindeman 

10000 

1182 

Gray 

Owner 

3000 

1183 

Blaiotta 

McGuire 

200U 

1184 

Wolfe 

Michel 

1050 

1185 

Hallgren 

Owner 

6000 

1186 

Weiiistein 

White 

1500 

1187 

Vision 

Owner 

8000 

1188 

Johnson 

Owner 

4000 

A189 

Hueter 

Zwieg 

10000 

XCE   SIACHINE 

<1104)      SE  IRVING  AND  EIGHTH  AVE 

Install      2-ton      ice      machine      for 

butcher  shop. 
Owner — Irving    Market,    Premises. 
Architect — None.  $1200 


REPAIRS 

(1105)  NO.  2221  LARKIN.  Repair  fire 
damage    to    apartments. 

Owner— I.  M.  and  H.  C.  Cowell,  2  Mar- 
ket St.,   San   Francisco. 

Architect — None. 

Contractor — A.  H.  Wilhelm,  180  Jessie 
St.,   San    Francisco.  $7500 


FLATS 

(1106)      E     EIGHTEENTH     AVE     190    S 

Irving.      Two-story    and    basement 

frame   (2)   flats. 
Owner— John    E.    McCarthy,    1483    Fun- 

ston  Ave.,  San  Francisco. 
Architect — None.  S5000 


FLATS 

(1107)      W    SEVENTEENTH   AVE    75    N 

Kirkham.     Two-story  and  basement 

frame    (2)    flats. 
Owner — C.  W.   Johnson   et  al.  4   Steiner 

St.,   San  Fraacisco. 
Architect — None. 
Contractor  —  Johnson    &    Anderson,    4 

Steiner  St.,   San   Francisco.        16000 


DWELLING 

(1108)      NE    CLIPPER    AND   DIAMOND. 

One-story    and       basement      frame 

dwelling. 
Owner — Ferdinand    Mayer,    223    Clipper 

St.,   San   Francisco. 
Architect — E.    Eggel,    70   Clara   St.,   San 

Francisco.  $2000 


FLATS 

(1109)  W  SEVENTEENTH  AVE  50  N 
Kirkham.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner — Johnson  &  Anderson,  4  Steiner 
St.,   San  Francisco 

Architect — None.  $6000 


ALTERATIONS 

(1110)      NO.       1471       SANCHEZ.       Raise 

and  remodel  dwelling. 
Owner  —  Workingmans    Bldg.    Co.,    50 

Edgar  Place,    San   Francisco. 
Architect — None.  $2400 


ADDITION 

(1111)      E     SAN     BRUNO     AVE     125     S 

Thornton.      Two-story   addition    for 

apartments. 
Owner — -Morriss     Silverstein,     2531     San 

Bruno    Ave.,    San    Francisco. 
Architect — None. 
Contractor — S.     Saari,     200     Felton     St., 

San    Francisco.  $9000 


ALTERATIONS 

(1112)  W  STOCKTON  bet.  Broadway 
and  Vallejo.  Remove  wood  floor- 
ing and  replace  with  concrete. 

Owner — James  Kitterman,  855  Cedar 
St.,  Alameda. 

Architect — None.  $2000 


REPAIRS 

(1113)  NO.  2020  VAN  NESS  AVE.  Re- 
pair fire  damage. 

Owner — E.    E.   Kahn. 

.Architect — None. 

Contractor  —  R.  W.  Moller,  628  Call 
Bldg.,    San    Francisco.  $3000 


DWELLING 

(1114)  SW  GENEBERN  WAY  AND 
Murray.  One-story  and  basement 
frame  dwelling. 

Owner — Andrew    Holle,     2725    20th    St., 

San  Francisco. 
Architect — None.  $3000 

DWELLINGS 

(1115)  SE  CLAREMONT  BLVD.  AND 
Granville  Way;  E  Claremont  31  & 
64-6  S  Granville  Way.  Three  one- 
story  and  basement  frame  dwell- 
ings. 

Owner— 'St.  George  Holden,  308  Crock- 
er  Bldg.,    San   Francisco. 

Archltegt— Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Contractor — Wm.  F.  Terry,  90  AUston 
Way,  S.  F.  $4000  each 


DWELLINGS 

(1116)  SW  LAIDLEY  AND  ROANOKE 
W  Laidley  80  S  Roanoke;  S  Roanoke 
25,  50  and  75  W  Laidley.  Five  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Alfred  Kronquist,  3786  Mission 
St.,  San  Francisco. 

.\rchitect — None.  $3600    ea 


APARTMENTS 

(1117)      SE   UNION    &    SHARP   PLACE. 

Three-story    and    basement    frame 

(18)    apartments. 
Owner — Victor  Bjors,    1190   Kansas   St., 

San    Francisco. 
Architect — H.   C.  Baumann,  251  Kearny 

St.,    San    Francisco.  $30,000 


APARTMENTS 

(1118)  N  FELL  192  W  Franklin.  Five 
story  and  basement  reinforced  con- 
crete   (46)    apartments. 

Owner— V.  Fassio,  165  Julian  St.,  San 
Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg. 
San    Francisco.  $60,000 


APARTMENTS 

(1119)  SW  GREEN  AND  JONB9.  12- 
story  and  basement  Class  A  (11) 
apartments. 

Owner — Neils  Schultz  and  Oser  Estate 
Corp.,  46  Kearny  St.,  San  Francisco 

Architect — Samuel  Lightner  Hyman  & 
A.  Appleton,   68   Post  St.,  S.  P. 

Contractor — Schultz  Constr.  Co.,  46 
Kearny  St.,  S.  F.  $100,000 


DWELLING. 

(1120)      W.    37TH   AVE.,    324-8    N.   CAB- 

rillo.      1-story  and   basement  frame 

dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg. 
Architect — None.  $4000 


ADDITIONS. 

(1121)  428  22ND  AVE.  Minor  addi- 
tions  for    dwelling 

Owner — J.  Joly,  428  22nd  Ave. 

Architect — None. 

Contractor — Wm.  C.  Huber,  845  46th 
Ave.  $1000 


STORE. 

(1122)  W.  9TH,  83  S.  MISSION.  1- 
story  and  basement  and  mezzanine 
floor   concrete    store   and    offices. 

Owner — Mohr   Bros.,   Pacific  Bldg. 

Architect — Plans    by    Owner. 

Contractor — Leibert  and  Trobock,  1S5 
Stevenson    St.  $8000 


DWELLING. 

(1123)     N.  E.  BAKER  AND  CHESTNUT 

Sts.      1-story    and    basement    frame 

dwelling. 
Owner — M.  Peri,   1690  Stockton  St. 
Architect — None.  $7000 


STORE. 

(1124)     N.  SAN  JOSE  AVE.,  67  E.  SAN- 

ta    Rosa.      1-story    and    basement 

frame   store. 
Owner — James  A.  Arnott,  235  Oranvtlle 

Way. 
Architect — None.  $6000 


DWELLING. 

(1125)      S.  NATICK,   127-8   S.   E.  CHESN- 

ery.      1-sto'ry   and    basement    frame 

dwelling. 
Owner — Bert    Ghiotto,    231    Delano   AVe. 
Architect — None.  $3500 


DWELLING. 

(1126)  E  CHATANOOGA  55  N  JER- 
sey.  2-story  and  basement  frame 
dwelling. 

Owner — J.   J.    Murray,    35   Jersey   St. 

.Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced   Ave.  $6900 


DWELLINGS. 

(1127)  W.  32ND  AVE.,  50,  79.  108  S. 
Cabrillo.  Three  1 -story  and  base- 
ment frame  dwellings. 

Owner — Heyman   Bros.,    742   Market   St. 

Architect — None.  $12,000 
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*(-yp2sj  •" -'W^-3iJSU    AVE.,  .137,    16.6,    1?5, 

.1-  .i-.22i-    .»oS;S;  CabpiH^:  -  Ftve  .1-story 

•     and>  basement    frame    dwellings, 

o  wp-er— Heyma»-»r«e,., ,  742    Market   St. 

.VrchrtectT;— None.  ''  $22,500 

■/fiaa)'   "n.     TAllAVAL,     57-6     E.     21ST 
^iAve.-     1-story   frame  ,(5.)    stores. 

U'trr-r— .1.  H.-Degnam     -  

architect— ^Theo     W.   Lenzen,   Humboldt 

Jiank   Bldg.  ' 

niitraotor-^Wrii.      Martin,  -  180     Jessie 
St.  $12,000 

.^OTE— Recorded     coatract     reported 
.\r-:fi^-c'h  26,  1926-     No.  607. 


RESIDENCE.  ■  „„. 

(I'l'St)-)      W.  MIIiAUOMA,  249  N.  YERBA 

I'.uena  Ave.     2-story   and  basement 

frame    residence. 
Owner-^M.  .Davis,  210  Clara  St. 
Architect— Lionel  H.  Pries,  604  Mission 

t  ontractor'-Maftoek    and    Feasey,    210 
Clara  St.  $24,000 

>}Q'pjji_aKo"corded     contract     reported 
,\l.arch  25,  1926.     No.  6,0^. 

UNDERPIN  ^,    ^ 

(11-31)  •  'NO'.  '2120  CALIFORNIA.    Under- 
■    '■  liin  apartments. 

OWher—H.    Morris,      Crocker     National 

fUS  Bank  Bid g.,.  San  Francisco. 

fA4%l>itect— None.  ,<,« 

■«1)*it.racto.r~Thos.      F.      Mulcahy,      180 

-'.'^gSgssfe^'St.,   San  Francisco.  $1000 


aiJtbrations 

(1132)      NO.    841    WASHINGTON.      Alter 

living  rooms. 
OWiier— Der    Zack    Mon,    Premises. 
.Vr'(!rhitect— None. 

I'onlractOr— Jim  Lee,    113  Waverly   PI., 
►■■■'Sari   Ft^ancisco".  $1625 


DWELLINGS- 

(1133)  N  ATHENS  225  AND  250  E 
Russia.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner— J.  Miller,  82  Rotteck  St.,  San 
'    <'     F-r-ancisco.     ■    ' 

Architect— -None.    ..;•.'■  $3000  ea 


■  DWELLING       .  ■■       -'■ 

-(1134)      W  THIRTY-FIRST  AVE   100  N 

''-        Ulloa.      Two-story    frame    dwelling 

OWnel-— E.  A.   Stoff,   497    21st  Ave.,  San 
Francisco. 

Architect — Oscar  R.  Thayer,  110  Sutter 
iv--     Sari  Francisco.  $3500 


DWELLING 

(1135)     S   MINERVA   355      W      Capitol. 
One-story    and      basement      frame 
^■.  '■     dwelling.-'  ' 

^Owner — C.  Motto,  168  Caselli  Ave.,  San 
.?  '    ;  Francisco. 
iA^rchitect— None.  $2000 


ALTERATIONS- 

(1136).  W  POLK  42  S' Calif  ornla.  Re- 
model store  fronts;  plaster  parti- 
tions, etc. 

Owner- — S.  Rummelsburg. 

Architect--None.  $3800 


DWELLING 

(1137)      E  VICTORIA  152   S  Urbano  Dr. 
One-story      and      basement      frame 
•  r;  dwellin-^.- 
-  OwAer^A.   J.    Herzig,    635    Victoria   St., 

San  Francisco. 
TiSrobitect— G.  -ilj.  Vpre.  $4000 


•DWELLING' 

'   (iraS)      W  EIGHTH  AVE   116-6  N  Mor- 
aga.        Two-story     and    ,  basement 
frame  dwelling, 
v^vyner. — J&"red    Warden,    1313    11th    Ave., 
•■''■^    Sa.n  Francisco. 

•J.Ar;chittct— J,     C.     Hladik,     Monadnock 
>;:1$-  '  Bldg.,  San  Francjaco.  $4000 


t  DWELLING    ■ 

:  tl.l39)      W    EIGHTEENTH    AVE    160    S 
..Taraval.      One-stor.y   and    basement 
frame  dwelling.       . 
'.;,*>wji)cr.^Jolvn   J.    Biaet,  ,338  Church   St., 

San    Francisco.  . '•  ■•.•. 

.  ?aVrjijhitaot— 'Nxjme';     ■'      I.'  -.  ".  .;;       $3000 

-ijiSV-ELUlNG  •   ■•     '  ■'•■.-;--'■ 

(1140)     E  CAYUGA  Hi?  ;n     Ortondaga. 

J,.     4Jne-story    and       basement       frame 

|t?;i.  d^'ellihg..; 

Owner — U.  Carrara,  750  FeltoA  St.,  San 

.i'l/;"^   Francisdo."     .     '  •      ■ 

»;5(l*&mtect— None.         '  $2000 


ALTERATIOT^ 

(1141)— NO.    342    PRECITA   AVE.      Re- 
.mod.el  and  make  additions  to  dwlg. 
Owher-^A.  M.  Smith,  Premises. 
Arcbite(?t— None.  $1900 


rtEPAlRS ,  •     >,     ■ 

(1142)      NO.    494      FOURTEENTH      ST. 

Repair   fire   damage   to   stores. 
Owner — Frank   Stranghellini,   2740  Mis- 
,.     3ioj:i:,St.,  Kan  Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St.,   San   Francisco.  $1000 


ALTERATIONS 

(1143)     NO.    149-155    MASON.      Replace 

flooring  &  plastering  (fire  damage) 
Owner  —  "Bernstein,"    123    Powell    St., 

San  Franciscp. 
Architect — None. 
'Contractor — (jhas.     Coburn,     180    Jessie 

St.,  San  Francisco.  $3000 


ALTERATIONS 

(1144)  SW  ELLIS  AND  MASON  STS. 
Remodel  store  front. 

Owner---Walter  H.  Sullivan  Inc.,  Alex- 
ander Bldg.,   San    Francisco. 

Architect — None. 

Contractor  —  Fontanella  &.  Teza,  41 
Sheridan   St.,  S.   F.  $'800 

(1145)  E  MISSION  120  N  Twenty-fifth. 
Two-story   frame   store   and   offices. 

Owner — S.  V.  Taranlino,  2673  Mission 
St.,   S'an   Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington St.,  San  Francisco.       $12,000 

APARTMENTS 

(1146)  E  HYDE  100  N  Ellis.  Six- 
-story  and  basement  concrete  (24) 
apartments.  ;       ' 

Ownei- — Louis   Johnson,  ,  72.9    Occidental 

Ave.,  San  Francisco. 
Architect — None.     ...  $48,000 


DWELLINGS  ■ 

<1147)  W  RHODE  ISLAND  75,  100, 
125,  150,  175,  200,  225,  250,  275  and 
300  S  Twenty-second.  Ten  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — John  Dahla,  430  Crescent  Ave., 
San  Francisco. 

Ardiitect — None.  $3500    each 


DWELLING 

(1148)  W  CLAYTON  196  N  17th.  One- 
.story    and    basement    frame    dwlg. 

Owner— Patrick     Keane,     1402     Shrader 

St.,  San  Fiancisco. 
Architejct- — None  $3500 

DWELLING  .■/ 

(1149)  E  BON  VIEW  425  N  Eugenia. 
One-story  and  basement  frame 
dwelling. 

Owner — Domini  De  Francisco,  355  Park 

St.,    San    Francisco. 
Architect — E.    A.    Hermann,    89    Broad- 
-  way,  San,  Francisco.  $3500 

FLATS  -"~ 

(1150)  N  MOULTON  220  W  Buchanan. 
Two-story  and  basement  frame  (2) 
flats.   . 

Owner — Pellogro    Biagri,    1800    Quesada 

Ave.,  iSan   Francisco. 
Architect — Thos.   R.  Sharman,  1514  Irv- 

.  ina   St.,  San  Francisco. 
Contractor — Thos.      K.      Sharman,      1514 

Irving   St.,   San   Francisco.  $5000 

STORE,  ETC. 

(1151)  E  FORTY-EIGHTH  AVE  200  S 
Kirkham.  One-story  and  basement 
frame   store   and   living  quarters. 

Owner — Nils  Persson,  Ttli  Ave.  and 
Ortega    St.,   San   Francisco. 

Architect — None. 

contractor— Cox  Bros.,  13u9  9th  Ave., 
Sun    l<"rancisco.  $6000 


DWELLING    , 

(1152)      W    EIGHTEENTH    AVE    175    S 
.  Moraga.      One-story    and    basement 
frame   dwelling. 
Owner -^B.  Axel  Anderson^   670  Sanchez 

•  ,St.,   San   Francisco. 
Architiect— None.  $4000 

'FLATS  ■■'^'  ~~ 

(llo3)      E   ONONDAGA      55    E      Otsego. 

..      T\vo-storya,Tid  Basement  frame  (2) 

...  Jiats. .        L 

Owner— G.Tellesrino^  18  Park  St.,  San 
Francisco. 

Architect — Stephen    Bision,    312    Lisbon 
— . -i :  St.,  San  Francisco. 
_Co«tr%<ft<gv^N.  D.  Francois,   630  Lisbon 
1    '      St.,  San  Francisco.  $8000 


ALTERATION'S     '     '    '-  ."      .. 

(1154)  SW  ELLIS  AND  MASON  ST. 
Remodel    store    front. 

Owner — Walter  H.  Sullivan.  Ic,  Alex- 
ander  Bldg.,   San    Francisco. 

Arr'hitect — None.  ■ 

Contractor  —  Fontanella  &  Teza,  41 
Sheridan   St..  S.   F.  $1800 


ALTERATIONS 

(1155)      NO.  4212  THIRD.     Remodel   for 

store. 
Owner — Mr.    Winstein,    3rd    and    Palou 

'   Ave.,   San   Francisco. 
Architect — None.  $1000 


FLATS 

(1156)      N  MCALLISTER   39.10   E  Baker. 

Two-story  and  basement  frame  (8) 

fiats. 
Owner^ — Owen    McHugh,    730    Baker   St., 

San    Francisco. 
Architect — None.  $16,000 


DWELLINGS 

(1157)  W     FORTIETH     AVE.     162-4, 

187-4,  212-4,  262-4,  287-4,  312-4  and 
337-4  S  Clement.  Seven  1-story  & 
basement   frame  dwellings. 

Owner  —  Meyer  Bros.,  First  National 
Bank   Bldg.,    S.    F. 

Architect — None.  Each,   $3000 


DWELLINGS 

(1158)  W  FORTIETH  AVE.  62-4,  87-4, 
and  112-4  S  Clement.  Three  1-story 
and    basement    frame   dwellings. 

Owner  —  Meyer  Bros.,  First  National 
Bank  Bldg.,  S.  F. 

Architect — None.  Each    $4000 


DWELLINGS 

(1159)  S  PAULDING  50-6  and  105-C  E 
Raleigh.  Two  1-story  and  base- 
ment frame  dwellings. 

Owner — James  A.  Arnott,  235  Granville 
Way,    S.    F. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Son,  235 
Granville  Way,  S.  F.         Each   $4000 


DWELLING 

(1160)       W    HAROLD    275    S    Holloway. 

1-story   and    basement   frame   dwlg. 
Owner — Jas.    A.    Arnott,    235    Granville 

Way,  S.   F. 
Architect — None. 
Contractor — Jas.   A.    Arnott   &   Son,    235 

Granville   Way,   S.   F.  $3000 


ALTERATIONS 

(1161)  S  CORTLAND  AVE.  100  W  Mis- 
sion.    Remodel  for  3-room  cottage. 

Owner — F.  Rockstroh,  1393  Valencia  St 
San   Francisco. 

Architect — None. 

Contractor — L.  C  Smith,  3503  Mission 
St.,   S.   F.  $1000 


ALTERATIONS 

(1162)  338,  340  KEARNY  ST.  Re- 
model   front;    construct    mezzanine 

■>  '•tloor;  rolocate  stairs;  partitions, 
etc.,   for  offices. 

Owner — Hind  Company,  Inc.,  240  Mont- 
gomery St.,   S.   F. 

Designer — W.  S.  Stephen,  782  6th  Ave.. 
San  Francisco.  $5000 

DWELLING 

(1163)  E  BORICA  67  S  URBANO  DR. 
1-siory   and    basement   frame   dwlg. 

Owner — Agnes   Barry,   926  Alabama  St., 

San  Francisco. 
Architect — None.  $3500 

.  DWELLING 

(1164)  S  GENEVA  130  N  Munich.  1- 
story   and    basement   frame  dwlg. 

Owner   —    Emil    Peterson,    b40    Geneva 

Ave.,  S.  F. 
Architect^None.  $3000 

FLATS 

(1165)  W  NINETEENTH  AVE.  200  N 
Fulton.  2-story  and  basement 
ffame  (2)  fiats. 

Owner — Jas.  J.  McCook,  1S90  Broadway 

San   Francisco. 
Architect — None.  $7000 

ALTERATIONS 

(1166)  1330  HAIGHT  ST.  Rearrange 
stairs;  store  front;  concrete  floor- 
ing,  etc.,   for    (2)    flats   and   store. 

Owner — J.  J.   Kelly,   1445  Oak    St.,   S.   F. 

Architect— J.    J.    Foley,     775    5th    Ave, 

San  Francisco.  $200(j 
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FLATS 

(1167)       E    BRODERICK    87-6    S    North 

Point.   3-story  and   basement   frame 

(2)    flats. 
Owner — E.    Cordano,     1072    Filbert    St., 

San    Francisco. 
Architect — E.   W.   Simons,  Jr.,   145  Twin 

Peaks   Blvd.,  S.  F. 
Contractor— F.     C.     Wolpert,     1201     31st 

Ave.,   S.   F.  $8000 


DWELLINGS 

(1168)  E  BON  VIEW  400  and  425  N 
Eugenia.  Two  1-story  and  basement 
frame   dwelling's. 

Owner  —  Domonic  De  Francisco,  355 
Park   Ave.,   S.   F. 

Architect — E.  A.  Hermann,  89  Broad- 
way,  S.   F.  Each   $3500 


.ALTERATIONS 

(1169)      NE    POST   AND   POWELL  STS. 

New  wood  flooring;  tile  partitions; 

relocate    wash    basin    in    basement; 

install  sidewalk  elevator. 
Owner   —   William    Fitzhugh,    Fitzhugli 

Bldg.,  S.  F. 
Architect — None. 
Contract"  r — J.    A.    Tassi,     114     Sansome 

St.,   S.  F.  $3500 


ALTERATIONS 

ai70)  NE  SIXTEENTH  and  Sanchez 
Sts.  Ratproofing;  new  front  for 
stores 

Owner — Elmer  Fredericksen,  3029  Fill- 
more  St.,   S.   F. 

Architect — None.  $loOO 

ALTERATIONS 

(1171)  1415-23  FILLMORE  ST.  Re- 
model store  fronts;  composition  & 
concrete    flooring;    erect   partitions. 

Owner — Jonas  Schoenfeld  Co.,  47  Geary 
St.,    S.    F. 

Architect — None. 

Contractor — Anderson  &  Ringrose,  320 
Market   St.,    S.   F.  $1500 


DWELLING 

(1172)       N    BRUCE    300    S    Harold.       1- 

story  and   basement   frame  dwlg. 
Owner  —  Mrs.    Nields,    80    Bruce    Ave., 

San   Francisco. 
Architect — None. 
Contractor — R.    M.    S'chaadt,    31    Howth 

St.,    S.    F.  J1500 


ALTERATIONS 

(1173)  938    MARKET    ST.      Remodel 

show      window;      install      entrance 
doors;    construct    mezzanine    floor. 

Owner — Metropolitan    Stores,    premises. 

Architects   and   contractors — Ostlund   & 
Johnson,    1901    Bryant    St.,    S.    F. 

$2.J00 


APARTMENTS. 

(1174)   W.  TAYLOR,  74-6  N.  JACK- 

son.      3-story    and   basement    frame 

(36)    apartments. 
Owner — California       Real       Estate       & 

Finance   Corp.,  319  De  YouUt?  Bldg. 
Architect — ^Albert    Larsen,     441     Sutter 

St.  $52,000 


APAJITMENTS. 

(1175)       W.     WEBSTER,     50    S.     FELL. 

3-story    and    basement    frame    v.15) 

aijartments. 
Ownpr — V.    Gullmes,     323    Chattanooga 

St. 
x.rdiiioct — H.   C.  Baumann,   2:iL  Keasny 

St.  $25,000 


PLATFCRM. 

(!i7f,)      NORTH   POINT,   JONE.?,   Bea<  h 

1  o.ivenworth    and    Columbus    Aves. 

Construct  auto  unloadinj?  platform. 
Owrfr — Southern    Pacific    Co.     3rd    and 

Townsend   Sts. 
Architect — Southern      Pacific      Co.,      6;'! 

Market    St.  $29,500 


DWELLING 

(1177)     E   EDNA   75     S  Marston     Ave. 

One-story    and       basement       frame 

dwejlhig. 
Owner— Gustas  O.  Stalin,   3824  17th  St., 

San    Francisco. 
Architect— None.  $3000 


DWELLING 

(1178)      W    SEVENTEENTH    AVE    185-8 

S  Rivera.     One-story  and  basement 

frame    dwelling. 
Owner — F.   Thomas,  400   Congo   St.,   San 

Francisco. 
Architect— None.  $3000 


DWELLING 

(1179)      N    BALCETA    140      E      Laguna 

Honda.       One-story    and    basement 

frame  dwelling. 
Owner — Hoyt       Lesher,       101       Laguna 

Blvd.,    San   Francisco. 
Architect — None.  $3000 


DWELLING 

(1180)  E  WISCONSIN  250  9  Twenty- 
second.  One-story  and  basement 
frame    dwelling. 

OwnerG.    Agazzi. 

Architect — None. 

Contractor — G.  Orri,  2033  22nd  St.,  San 
Francisco.  $5200 


DWELLINGS 

(1181)      E  FORTY-THIRD  AVE  150  and 

175    S    Clement.        Two-story      and 

basement   frame   dwellings. 
Owner — H.  O.   Lindeman,   619   27th  Ave., 

Sail   Francisco. 
Architect — None. 
Contractor — W.   R,   Lindeman,   619    27th 

Ave.,   San   Francisco.  $5000   each 


DWELLING 

(1182)      E    TWENTIETH      AVE      100    N 

Ortega.      One-story    and    basement 

frame   dwelling. 
Owner — Charles     A.     GTay,     198-B     6th 

Ave.,  San  Francisco. 
Architect — None.  $3000 


DWELLING 

(1183)      E    EDINBURGH    25   W    France. 

One-story    and       basement       frame 

dwelling. 
Owner — B.    F.    Blaiotta,    708    Edinburgh 

St.,  San  Francisco. 
Architect — None. 
Contractor^J.    J.     McGuire,     4041     18th 

St.,   San   Francisco.  $2000 


STATION 

(1184)      S   FOLSOM   bet.    18th   and    19th 

Sts.      One-story    steel    auto    service 

station. 
Owner — Wolfe    Lumber    Co.,    19th    and 

Folsom  Sts.,  San  Francisco. 
Architect — None. 
Contractor — Michel     &       Pfeffer       Iron 

Works,     1415     Harrison       St.,       San 

Francisco.  $1050 


DWELLINGS 

(1185)  E  TWENTY-FIRST  AVE  250 
and  275  S  Kirkham.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — August  Hallgren,  311  Hayes 
St.,   San  Francisco. 

Architect — None.  $3000    ea 


UNDERPINNING 

(1186)  NO.1025  MARKET.  Underpin- 
ning  stores. 

Owner — Weinstein   Co.,  Premises. 

Architect — None. 

Contractor — White  &  Gloor,  180  Jessie 
St.,   San   Francisco.  $1500 


STORE 

(1187)  NE  VICENTE  AND  WEST 
Portal.  One-story  reinforced  con- 
crete store. 

Owner — Vision  Realty  Co.,  2145  De 
i'oung  Bldg.,   San   Francisco. 

Architect — Gus.A.  Thollander.  $8000 


STORE,  ETC. 

(1188)  S  PERRY  525  E  Third.  Two- 
story  store  and  flat  building. 

Owner — J.  M.  Johnson,  2230  Steiner  St., 
San  Francsico. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco.  $4000 


RESIDENCE 

(1189)      S     TWENTY-NINTH     AVE     367 

W  Mesa.     Two-story  and  basement 

frame  residence. 
Owner — O.    M.    Hueter,    Flatiron    Bldg., 

San    Francisco. 
Architect — H.    G.    Stoner,    810   Ulloa   St., 

San    Francisco. 
Contractor — Walter  C.  Zwieg,  351  Santa 

Ana   Ave.,   S.   F.  $10,000 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 


No. 

Owner 

Contractor 

Anit. 

606 

CoUada 

Brickson 

17500 

607 

Dignan 

Maj-tin 

12465 

608 

Southern 

Eaton 

609 

Landst)urg 

Williams 

10300 

610 

Terzian 

DeBenedettl 

14547 

611  Courtney  Elklngton       8654 

612  Holmes  Rosenberg       4750 

613  Lynch  Wolf       2066 

FLATS. 

(606)  N  McAllister  s2-6  w  octav- 

ia    25    X    100. 
All    work    razing    of    present    building 
and  erection  of  3-story  frame  build- 
ing   (stores   and  flats). 
Owner— Antonio  CoUada,    19   Carr  St. 
Architect — None. 
Contractor — Henry         Erickson,        1825 

Church  St. 
Filed  Mar.  25,  1926.  Dated  Feb.  20,  1926. 

Frame     up     .$4375 

Brown     coated     4375 

Finished     4375 

Usual  35   days  after    4376 

TOTAL,  cost,  $17,500 
Bond,  $8750;  sureties,  American  Sure- 
ty   Co.;    forfeit,    $10;    limit,    110    days; 
plans    and    specifications,    none. 

STORE. 

(607)  N  TARAVAL  57-6  E  21gT  Ave 
75x100. 

All  work  1-story  frame  store  buildiner. 

Owner — J.  H.  Dignan. 

Architect — The"  W.  Lenzen,  Humboldt 
Bank  Bldg. 

Contractor — Wm.  Martin,  180  Jessie  St, 

Filed  Mar.  25,  1926.  Dated  Mar.  25,  1926. 

Frame    up $3116 

Brown    coated 8116 

Completed    and    accepted    8116 

Usual    35    days    after    8117 

TOTAL  COST,  $12,465 
Bond,    $6233;    sureties.   Fred   Walpert, 

Edwin  T.  Peterson;  forfeit,  none;  limit, 

75  days;  plans  and  specifications  filed. 

DRIVEWAY. 

(608)  SAN  BRUNO  BRANCH  Southern 
Pacific  Co.  at  Ellston  between 
Ocean  Ave.  and  Havelock. 

All  work  grading  and  paving  for  team 

driveway. 
Owner — Southern  Pacific  Co.,  65  Mark- 
et St. 
Architect — None. 
Contractor — Eaton  &  Smith,   715  Ocean 

Ave. 
Filed  Mar.  26,  1926.  Dated  Mar.  23,  1926. 

Payments    monthly    of    75% 

Usual    35   days  after    26% 

Grading    50c    per    cubic   yard. 
Pavement    13c   per   square  foot. 
Bond,     $5990;     sureties,     Pacilflc     In- 
demnity   Co.;    forfeit,    none;    limit,     21 
days;    plans   and   specifications   filed. 

DWELLING. 

(609)  W  GOUGH  87-6  N  FRANCJISCO 
N  25   X  W   112-6   WA   173. 

All   work  on   2-story  friame  dwelling. 

Owner — CTharles  E.  Landsburg. 

Architect — None. 

Contractor — Williams  &  Wood,  405 
Mills  Bldg. 

Filed  Mar.  29,  1926.  Dated  Mar.  25,  1926. 

Frame    up    $2575 

Brown   coated    2575 

Completed    2676 

Usual    35    days 2575 

TOTAL  COST,  $10,300 
Bond,  $5150;  sureties,  Fedelity  &  De- 
posit Co.;  forfeit,  none;  limit,  150  days; 

plans    and   specifications   filed. 

BUILDING. 

(610)  N  MISSION  AND  FRANCIS  NB 
75   X   N  W  100   ptn   blk   5  Aoademy 
Tract. 

Owner — P.   G.   Terzian,  4442  Mission. 
Architect — J.   A.   Porporato,    619    Wash- 
ington St. 
Contractor — A.    DeBenedettl,    22    Cotter 
St. 
Concrete  walls  and  piers  ready  for 

steel    columns    $1000 

Filed  Mar.  29,  1926.  Dated  Mar.  24,  1626. 
Brick  and  hollow  tile   walls  up.    3000 

Brown   coated    3500 

Completed  and  accepted    3347 

Usual  35  days  after 3700 

TOTAL   COST,    $14,547 
Bond.   $7500;  sureties,   Roffalli  &   Eu- 
genic  Costelli;   forfeit,    none;  limit,   90 
days;  plans  and.  specifications  filed. 

APARTMENTS. 

(611)  E.  HOFFMAN  AVE.,  150  S.  24th 
33x125. 

-All  work  2-story  frame  apartment 
building. 

Owner — Denis  C.  and  Hannah  M.  Court- 
ney, 1014  Treat  Ave. 

Architect — None. 

Contractor — iGeorge  J.  Elklngton,  1231 
33rd  Ave.      .  ^  ^ 

Filed  Mar.  31,  1926.  Dated  Mar.  6,  1926. 

Roof    completed     $21^3.60 

Brown    coated    2163.50 
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Completed    2163.60 

Usual    35    days   after    2163.50 

TOTAL.   COST,    $8654 

Bond,    sureties,    forfeit,    none!    limit, 

90  days;  plans  and  specifications,  none. 

GRADING. 

(612)  N.  B.  14TH  AND  DOLORES, 
60x90. 

Grp-ding  lot. 

Owner — Adah  P.  Holmes. 

Architect — None. 

Contractior — B.     Rosenberg,     58     Merlin 

St. 
Filed  Mar.  31,  1926.  Dated  Mar.  16,  1926. 

On    completion    $4750 

TOTAL   COST,    $4750 

Bond,  $2375;  sureties.  Standard  Ac- 
cident Insurance  Co.;  forfeit,  none; 
llT\iit,  6  months;  plans  and  specifica- 
tion, none. 

ALTERATIONS. 

(613)  N   18TH    125   W   SANCHEZ. 
Alterations  and  additions   to  buildingr. 
Owner — Merg  Lynch. 

Arch  i  tect None. 

Contractor — Carl  A.  Wolf,  36A  Caselli 
Ave 

Filed  Mar.  31,  1926.  Dated  Mar.  19,  1926. 

Frame   up    25% 

Finished   plaster   on    25% 

Completed   25% 

Usual   35   days  after    25% 

TOTAL  COST,  $2065 
^ond,    sureties,    forfeit,    none;    limit, 

April  2,  1926;  plans  none;  specifications 

fifed. 


COMPLETION  NOTICES 


SAJV   FRANCISCO   COUNTY 


Recorded 


Accepted 


Mar.  24,  1926— S  FELL  267-6,  192-6, 
242-6,  167-6,  217-6  W  Scott,  each 
W  25  X  110.  Walter  H.  Klahn  to 
whom  it  may  concern .  .Mar.  23,  1926 
Mar.  24,  1926— W  BENNINGTON  75 
N  EUbert  N  alg.  W  Bennington  25 
X  W  100  Lot  16  Bll<.  6,  Holly  Parit 
Tract.  Carl  Frank  to  whom  it   may 

concern    Mar.    20,    1926 

Mar.  24,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  alg.  S 
Golden  Gate  Ave.  81-3  x  S  100. 
W  Polk  92  N  Union  rung.  th.  alg. 
W  Polk  25  X  W  101.  Dr.  F.  A. 
Gawthorne  to  whom  it  may  con- 
cern       Mar.  15,  1926 

Mar.  24,  1926— E  21ST  AVE.  425  N 
Taraval  N  50  x  E  120.  A.  M.  Tad- 
wick  to  Meyer  Bros.  ..Mar.  16,  1926 
Mar.  24,  1926— NE  CLAY  and  Pow- 
ell 60  on  Clay  x  80  on  Powell. 
Herman    C.    Hogrefe      to    whom    it 

may   concern Mar.    24,    1926 

Mar.  24,  1926— SW  lOTH  AVE.  and 
Kirkham  32-6  x  100.  Ragner  Mon- 
son    to    whom    it    may    concern.... 

Mar.    24,    1926 

Mar.  24,  1926— E  35TH  AVE.  325,  350 
N  Taraval,  each  N  25  x  E  120. 
Joseph    Howard    to    whom    it    may 

concern Mar.    24,   1926 

Mar.  24,  1926— E  FORTY-SECOND 
Ave  200-11  N  Geary  N  25xE  89. 
Gordon    and    Belle    Leask    to    whom 

it  may  concern Mar.   22,   1U26 

Mar.  24,  1926— E  LYELL  128  S  Bos- 
worth.     J  Barman  to  whom   it  may 

concern Mar.     23.     1926 

Mar.  24,  1926— E  MOULTRIE  50  S 
Crescent  Ave  S  25xE  70  Lot  219 
Holliday  Map  A.  Michael  Eiberger 
to  whom  it  may  concern. Mar.  19,  26 
Mar.  24,  1926— S  FREDERICK  127-6 
and  105  E  Willard.  Jacob  Barman 
to  whom  it  may  concern. Mar.  2-,  1926 
Mar.  24,  1926— E  HURON  &  GENEVA 
Ave  SE  30xNE  90  Ptn  Blk  5,  West 
End  Map  1.     G  Bardini   to  Oscar  L 

Erlckson Mar.    23,    1926 

Mar.  24,  1926— W  8TH  AVE.,  250  S 
Norieega  N  25  x  W  120  W  8th  Ave 
225  N  Norieega  N  25  x  W  120.  Julia 
M.  and  C.  J.  Elkington  to  whom  it 

mav    concern    Mar.    23,    1926 

Mar.  24.  1926— S  W  18TH  AVE  AND 
Santiago  175  on  18th  x  120.  St. 
George    Holden    to    whom    it    may 

concern    ..Mar.  22,  1926 

Mar.  24,  1926— W  FUNSTON  AVE  22f> 
S  Taraval  S  30  x  W  120.  Ivan  W. 
Marcovioh  to  B.  M.  Paul. Mar.  1..  1926 
Mar  24.  1926— W  33RD  AVE.  loO  N 
Ulloa  N  25  x  W  117-6.  Charlotte 
Baumund    to   George   O   Bendei\.  ... 

....     Mar.    24,    1926 
Mar.'  24V  1926— N    RICO    WAY    207    B 
Avila  Marina  District.     F.  W.  Var- 
n*y  to  whom  it  may  concern. ._.  ... 
.    . .Mar.   lo,  1926 


Mar.  25,  1926  —  TRACT  OF  LAND 
bounded  by  Ocean  Ave.  extension 
of  Faxon  Ave.  and  extension  of 
Ashton  Ave.  and  having  average 
depth  from  Ocean  Ave.  of  1100. 
Pac.  Hebrew  Orphan  Asylum  and 
Home  Society  to  Ira  W.  Coburn.. 
Mar.    23,    1926 

Mar.  25,  1926  —  TRACT  OP  LAND 
bounded  hy  Ocean  Ave.,  extension 
of  Faxon  Ave.  and  extension  of 
Ashton  Ave.  and  having  averaKe 
depth  from  Ocean  Ave  of  1100  ft. 
Pacific  Hebrew  Orphan  Asylum  & 
Home    Society    to   Baldacci    &   Gad- 

dinl    Mar.   24,   1926 

Mar.    25,    1926— W    15TH    AVE    150    S 

Ulloa    30x127-6.      Argonaut    Inv    Co. 

to  whom  it  may  concern  Mar.  22,  1926 

Mar.    25,    1926— LOTS    21.    25    BLK    34 

Sunnyside.       Howard    E.     Mohr    to 

James  Arnott  &  Son Mar.   24,   1926 

Mar  25,  1926— S  HOWARD  325  W  5th 
Martin    Stelling,    Jr.,    to    J.    S.    Mal- 

loch    Feb.    16,    1926 

Mar.  25,  1926— S  STEVENSON  100  E 
4th  210  155  to  Jessie  205.  Fourth 
A.    Market    Realty    Co.    to    Cochrane 

Boehm  Co.,  Inc Feb.  17,   1926 

Mar     25,    1926— S   W   WEBSTER  AND 

Fell   S   100   X   S   50.      Victor  Zullmes 

to  whom  it  may  concern  Mar.  25,  1926 

Mar.    25,    1926— S    CLEMENT    82-6    W 

16th  Ave  W  25x100.     Frank  Anton- 

ioli  to  whom  it  may  concern 

Mar.    25,    1926 

Mar.  25,  1926— S  SACRAMENTO  37-6 
E  Lucas  E  25  X  S  100.  G.  Moriconi 
to  whom  it  may  concern  Mar.  25,  1926 
Mar.  25,  192'6— N  PAGE  185  W  OC- 
tavia  W  40  X  N  120.  J.  Haxold 
Johnson,  L.  J.  Neal  to  whom  it  may 

concern    Mar.  24,  1926 

Mar.  25,  1926— LOT  22  BLK  B  Mis- 
sion Terrace.  Walter  B.  Hansen 
to  whom  it  may  concern  Mar.  25,  1926 
Mar  25,  1926— LOTS  45-10  x  102-6  x 
45-10  X  127-6  on  S  Broadway  45-10 
E  Gough.  Strand  &  Strand  to 
whom  it  may  concern .  .Mar.  25,  1926 
Mar.  25,  1926 — W  Vicksburg  154  N 
Jersey  N  25  x  W  100.  Mary  Ravel- 
la  wf  Guido  to  whom  it  may  con- 
cern        Mar.    25,    1926 

Mar.  26,  1926—30x127-6  ON  NE  Mc- 
Allister and  Breen  Place.  P.  Mid- 
bust   to    whom    it   may   concern.... 

Mar.    26,    1926 

Mar.  26,  1926 — 25x100  ON  E  CAINE 
105   N   Lakeview   Ave.      S.   Conte    to 

Lambert   &  Patton    Mar.   20,   1926 

Mar.    26.    1926— W    SAN   BRUNO   AVE. 

50    S   Wayland,    25x100.      Louis    Sil- 

verstoin    to   S.    Saari    .  .    Mar.    25,   1926 

Mar.    26.    1926— E    20TH    AVE.    250    9 

Noriega.         Louis       Silverstein       to 

Meyer  Bros Mar.    25,   1926 

Mar.  26,  1926— SW  JUDAH  AND  23RD 
Ave.  S  34-3  x  W  107-4i^.  Nicho- 
las   C.    Wienholz    to    whom    it    may 

concern Mar.    25,    1926 

Mar.  26,  1926  —  SE  MUNICH  94-49 
SW    Rolph    30x100.      Emil   Peterson 

to    whom    it    may    concern 

Mar.    26,    1926 

Mar.  26,  1926— W  17TH  AVE.  350  S 
Judah  S  25x120.  J.  E.  Collins  to 
whom  it  may  concern .  .Mar.  25,  1926 
Mar.  26,  1926- E  PLYMOUTH  175  S 
Holloway  Ave.  A.  Balogh  to  Hen- 
ry  Erickson    Mar.   23,   1926 

Mar.  26,  1926— LOT  7  BLK.  10  Lake- 
view.  Charles  E.  and  Minnie  La 
Plant  to  E.  C.  Baker  .  .  Mar.  20,  1926 
Mar.  26,  1926—37-6x90  ON  SE  COR. 
24th  and  San  Jose  Ave.  A.  H. 
Beetham   to   whom    it   may   concern 

Mar.    26,    1326 

Mar.  26,  1926 — E  20TH  AVE.  250  S 
Noriega    S    25   x    E    120.      Louis   Sil- 

v-erstein    to    Meyer    Bros.    Corp 

Mar.    26,    1926 

Mar.  25,  1926— E  ROUSSEAU  150  S 
Bosworth  W  W  Jeffers,  Ing  Tuene 
and  .N'ils  Wiseth  to  wliom  it  may 
concern     

.Mar.  25,  1926— E  ROUSSEAU  200  S 
Bosworth.  W.  W.  Jeffers,  Ing 
Tuene  and  Nils  Wiseth  to  whom 
it    may  concern    Mar.    24.   1926 

Mar.  27.  1926— E  32ND  AVE  200  N 
Fulton  N  alg  Ave  100  x  E  120. 
Bryant  ^'eericli  to  whom  it  may 
concern    Mar    26,  1926 

Mar.  27.  1926 — COMG  AT  PT  ON  Ran- 
dall 120  from  Chenery  25  x  100. 
Miller-Moore  Construction  Co.  to 
John   Moore    Mar.   26,  1926 

Mar.  27.  1926— N  W  DEWEY  BLVD 
404  S  W  Pacheco  550  Dewey  Blvd. 
Alice  M.  Field  to  Fred  H.  Field 
Mar.    25,    1926 


Mar  27,  1926— S  C0M:MERCIAL  AND 
Leidesdorff  E  55  S  59-9  E  30-6  S 
59-9  W  85-6  th  119-6  to  pt  of  beg. 
Pacific  Gas  &  Electric  Co.  to  Her- 
man  Bosch    —  

Mar.  27,  1926—25x82-6  ON  N  W  COR 
21th  Ave  and  Ulloa.  Cora  B.  Burn 
to  whom  it  may  concern  Mar.  25,  1926 

Mar  27,  1926— COMG  RANDALL  145 
from  Chenery  25  x  125.  Miller- 
Moore  Construction  Co.  to  John 
Moore     Mar.    26,    1926 

Mar.  27,  1926— SW  CASA  WAY  398.619 
.N'W  Retiro  Way  NW  alg  Casa  Way 
25x100.  Maria  &  Rudelf  Relter  to 
Mager  Bros Mar.  27,  1926 

Mar  27,  1926— S  VALLEJO  212-6  W 
Broderick  S  alg  Vallejo  50xS  137-6. 
Ernest  E  Behr  to  Mattock  &  Feasy 

March   17,    1926 

Mar.  27.  1926— S  CABRILLO  90  W  45th 
Ave  W  25xS  100.  Benj  Schnier  to 
whom   it  may  concern .  .Mar.   26,   1926 

Mar.  27,  1926— E  BRODERICK  87-6, 
and  62-6  S  Chestnut  rung  th  25xE 
93.  Frank  S.  Forrest  to  whom  it 
may   concern    March    26,    1926 

Mar.  27,  1926— SE  WHEAT  50  NE 
Salinas  Ave.  N.  alg  Wheat  25xSE 
100  fmly  known  as  Blk  5,  Garden 
Tr  Assn;  SE  Wheat  75  NE  Salinas 
Ave  NE  25xSE  100  fmly  Blk  5, 
Garden  Tract  Assn.  Jas  Finegan 
to  whom  it  may  concern. Mar.  25,  1926 

Mar.  26,  1926 — E  THIRTY-FIFTH  AV 
275  N  Taraval  25x120.  Richard  B 
Kingston  to  Joseph  Howard  .... 
March    25.    1926 

Mar.  29,  1926— ANNEX  C,  THE  EM- 
barcadero.  Southern  Pacific  Co.  to 
Baker  Ice  Machine  Co. ..Mar.  22.  1926 

Mar.  29.  1926  —  LOT  64  BLK.  5835 
St.  Marys  Park.  Gordon  W.  Mor- 
ris  to   whom   it  may   concern 

Mar.    2Z,    1926 

Mar.  29,  1926— LOT  BOUNDED  BY 
Ocean  Ave.,  Faxon  Ave.,  Ashton 
Ave.  and  having  depth  of  1100. 
Pacific  Hebrew  Orphan  Asylum  & 
Home  Society  to  Wm.  J.  Forster 
Mar.    26,    1926 

Mar.  29,  1926— W  BRYANT  187-6  S 
25th  S  47-6  X  W  100.  Theodore 
Austad   to   whom   it  may  concern.. 


Mar.  29,  1926— E  35TH  AVE.  225  N 
Taraval  N  25  x  E  120.     H.  Wilden- 

radt,   Jr.    to   Joseph   Howard 

Mar.    26,    1926 

Mar.  29.  1926— SE  GEARY  &  TAYi^OR 

5  137-6xE    137-6.      Clift    Realty    Co 
to  Geary  Floor  Co Mar.  27,  1926 

Mar.  29,  1926— E  FORTY-FIRST  AV 
150  S  Cabrillo  25x120.  Wm  E 
Burns  to  whom  it  may  concern.. 
Mar.     25.    1926 

Mar.  29,  1926— W  TENTH  AVE  175  S 
Kirkham,    25x120.      Peder    P    John- 

.sen    to    whom    it    may    concern 

Mar.     29.    1926 

Mar.  29,  1926— E  TWENTY-SECOND 
Ave  150  S  Ulloa  bet.  Ulloa  and 
Vicente.  Clias.  &  Christian  Ander- 
sen  to    whom    it   may   concern 

Feb.    24,    1926 

Mar.  29.  1926— E  DE  HARO  316  S 
Twenty-ninth  S  25xE  100.  Eflni 
Sukovitzen  to  whom  it  mav  con- 
cern  Mar.    22,    1926 

Mar.  29,  1926— N  GREENWICH  122-6 
W  Gough  37-6x108.  Wm  S  Hoffman 
to  whom  it  may  concern. Mar.  24,  1926 

Mar.  29.  1926— LOT  627.  Gift  Map  No. 
1.  M  Evelyn  Lucas  to  whom  it 
mav    concern Mar.    29.    1926 

Mar.  29.  1926— E  CHURCH  24-6  S 
Twenty-third    S    24-6xE    75.      Baker 

6  Watson  to  whom  it  may  concern 
Mar.  29.  1926— CARROLL,  bet.  Rail- 
road .\ve  and  Mendel  (spur  track). 
Southern  Pacific  Co  to  Eaton  & 
Smith    Mar.    26,    1926 

Mar.  27.  1926— E  BRODERICK  112-6 
S  Chestnut  rung  th  25xE  118. 
Frank  S  Forrest  to  whom  it  may 
concern Mar.    26.    1926 

Mar.    30,    1926— W    35TH    AVE.    225    S 
Clement    S   25    x   W   120.      Harry   F. 
Pool    to    whom   it   may   concern .  . 
J Mar.    25.    1926 

Mar.  30.  1926— NW  COR.  BENNING- 
ton  and  Newman  Sts.  Harry  Bar- 
man to  whom  it  may  concern  .  .. 
Not   given 

Mar.  30.  1926— W  MIRAMaR  AVE. 
200  N  Lakeview  Ave.  N  25  x  W 
112-6  Lot  46  Blk.  13  Lakeview. 
Meyer  Bros,  to  whom  It  may  con- 
cern         Mar.    30.    1926 

Mar.    30,    1926  —  2615    CALIFORNIA. 

Giulio   Minetti   to   A.   Wegner 

Mar.    28.    1986 
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Mar.  30,  1926— LOT  16  BLK.  25  Croc- 
ker Amazon  Tr.  Charles  Winston 
and  Ollie  Fatten  to  whom  it  may 
concern    ••    Alar.    20,    l'J26 

Mar.  30,  1926  —  E  SANCiiKZ  ;5U  N 
29th.  Mrs.  C.  Cotter  to  Frank  Kl- 
vm Mar.    28,    1926 

Mar.  27.  1926— S  26TH  156-6  E  eas- 
tro  50x114  known  as  —  25th  S(.  Sam 
Simon  &  Sam  Ginsburg  to  whom  it 
may    concern    Mar.    26,    1926 


LIENS  FILE,}) 


SAN    FRANCISCO    COUNTY 

Kpcordfd  An  .jin.J 

Mar.  24,  1926— LOT  9  BLK  5  FOREST 
HILL.  Pacific  Mill  &  Cabinet  Co. 
vs  Ghas  G  and  Ruth  Gwynn,  and 
Helen  J   and   Sheddon   B   Wrigh*-.$61 

Mar.  26,  1926 — NE  PERSIA  AVE.  25 
NW  Naples  NW  alg.  Persia  Ave. 
75  X  NB  75  ptn.  lot  blk.  75,  Ex- 
celsior Hd.  Assn.,  Richmond  Sani- 
tary Company  vs.  Julius  L.  Frank- 
lin  and   William   French    $393.66 

Mar.  26,  1926— S  VICENTE  82-6  W 
23rd  Ave.  W  25  x  S  100.  Frank  W. 
Hyland  vs.   Pacific  Realty   Co.    ..$22o. 

Mar.  26,  1926— LOT  6  BLK.  936  ON 
W  side  Scott  100  N  Lombard  50  x 
126.  H.  Osander  vs.  Henri  P.  and 
wife    Jane    Doe    Coustette.     .  .     $1270. 

Mar.  26,  1926— E  24TH  AVE.  30  S 
Ulloa  S  30  X  E  120.  Frank  W. 
Hyland  vs.  R.  H.  Bruns  and  Rob- 
ert  L.   Jertress    $240. 

Mar.  26,  1926— NE  CROCKER  66-6% 
SE  Colton  SE  17-iy2  E  13-8  NE 
89-9%  NW  29  SW  99.  Acme  Grav- 
el   Co.    vs.    Ash    &    Hand    $127.06 

Mar.  26,  1926  —  E  SAN  LEANDRO 
Way  202.13  N  Monterey  Blvd.  N 
50  X  -E  100.     Harley  Enlow  vs.  Jas. 

A.  Cunha     $369 

Mar.  26,  1926— S  W  UNIVERSITY 
Ave  200  S  E  Dwight  S  E  100  x  S  W 
120  lot  3  blk  76  map  University 
Heights.  J.  H.  Kruse  vs.  Fred  Da- 
vis     $367.36 

Mar.  27,  1926 — W  SCOTT  100  N  LOM- 
bard  N  50  x  W  126-6.  Concealo 
Fixture  Co.  vs.  H.  P.  Coustette.. 
.     .'    $1699.40 

Mar.  27,  1926— S  ANZA  82-6  W  32ND 
Ave  S  100  W  25  N  100  E  to  beg-. 
Joe  Ferri  vs.  A.  G.  Mattson  and 
S.    A.    Schwartz    $550 

Mar.  29,  1926— W  YORK  118  N  21st, 
Greater   City   Lumber  Co.   vs.   Chas. 

B.  Wise  and  Anna  C.  Wise,  and 
John    Jackson     $806.45 

Mar.  29,  1926— NE  JUDAH  AND  39th 
N  100  X  E  120.  B.  J.  Gallagher  vs. 
Marion    Realty    Co $1120. 

Mar.  30,  1926— NW  GEARY  and  19th 
Ave.  W  50  X  N  70.  Max  W.  Mind- 
ner  vs.  Bank  of  Italy  and  R.  Para- 
tore $425. 

Mar.  30,  1926— S  MONTEREY  BLVD. 
125  W  Edna  W  alg.  S  Monterey 
Blvd.  75  X  S  112-6,  Lots  35,  36  and 
39,  Blk.  20,  Sunnyside.  A.  Stenger 
vs.  Frank  Malta  and  Chris  Han- 
sen      $200 


Tract.  J.  A;  Groeting,  Mrs,  A.  C. 
Erdman  and  Mr.  ,Wm^.C■  Er4man 
to  -whom    it   may   concern,....'. — • — 

Mar.  27,  1926— E  N  ATOM  A  236  N  15th 
N  25  X  E  75.  Excelsior  Hardware 
Co.,  inc.  to  Tlieressa  Von  Mocco 
and  Ash  &   Hand    .....    .  ... $47.14 

Mar. .  30.  ..J  926 — NW  ATHK.VS  425  NB 
Excelsior  Ave.  NE  25  x  NWIO.O, 
Spring  Valley  Lumber  Yard  to  H". 
C.  or  Harry  C.  and  Jane  Doe  or 
.Jane    Dal    Davis. .;.'.:. 

Mar.  30,  1926— N  UNION  30  J)  Pierce 
B  29  .\  .NT  100.  H.  S.  Thomson  to 
Draper  H.  Hand  and  Wm.  and  Lou- 
ise   Amaroli 

Mar.  30,  1926— S  JUDAH  57-6  B  9th 
Ave.  S  100  x  E  25.  Concealo  Fix- 
ture Co.  to  Ales.  G.  Mattsoh,  Annie 
M.   Featherstonebough    ' 

Mar.  30,  1926— NE  CROCKER  66-6% 
SE  Colton  SE  17-1  Vz  B  13-8  NE 
89-9  78  NW  28  SW^  99.  Excelsior 
Hardware  Co.,  Inc.  to  Katherine 
McLaughlin    and    Ash    &    Hand.... 

Mar.  29,  1926— W  MOULTRIE  100  N 
Tompkins,  566  Moultrie.  Lynch  & 
Welsh  to  Bnmark  Brothers  and  A. 
A.    Wesendunk,    Jr 

Mar.  29,  1926— W  MOULTRIE  75  N 
Tompkins,  572  Moultrie.  Lynch  & 
Welsh  to  Bnmark  Brothers  and  A. 
.\.     Wesendunk.    Jr 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 


No. 

1365 

1366 

1367 

1368 

1369 

1370 

1371 

1372 

1373 

1374 

1375 

1376 

1/377 

1378 

1379 

1380 

1381 

13S2 

1383 

1384 

1385 

13S6 

1387 

1388 

1389 

1390 

1391 

1392 

1393 

1394 

13fl5 

1396 

1S97 

1398 


Owner 
C"amp 
SItanley 
Bradshaw 
Shealey 
Blrod    - 
El  rod 
PreS'Sler 
Smith 

Glaibernian 
Johnson 
Rolita 
Grider 
Hover 
Walley 
Wear 
Little 
Sharp 
Field 
Berkeley 
Stone 
Padden 
Amant 
Bonar 
Bonar 
Glith 
Vis 

Blithem  • 
Stuzzibinetti 
Foreman 
Barette 
DeVcto 
Tuttle 
First 
Baker 


Contractor 

Thornberg 

Ford 

Owner 

Owner 

Owner 

■    Owner 

Owner 

Owner 

Patterson 

Owner 

Sibley 

Owner 

Owner 

Allen 

Owner 

Jansson 

Owtner 

Owner 

OwTier 

Slantz 

Lloyd 

Thaxter 

Owner 

Owner 

Rickers 

Owner 

Owner 

Prunetti 

Owner 

Owner 

Garello 

Larmer 

Sommarstrom 

Owner 


Amt. 
6000 
3000 

39000 
4100 
5000 
7000 
6000 
31,50 
9000 
1000 
1000 
2250 
3200 
2600 
3400 
7000 
4200 

25000 
7000 
4000 

looa 

20000 
2950 
5300 
3000 
2700 
3000 
3000 
3000 
1750 
1100 
11170 
28000 
5750 


1399 

1400 

14(n, 

1402 

1403 

1404 

140;5 

1406 

1407 

1408 

1409 

1410 

1411 

1412 

1413 

1414 

1415 

1416 

1417 

1418 

1419 

1420 

1421 

1422 

1423 

1424 

1425 

1426 

1427 

1428 

1429 

1430 

1431 

1432 

1433 

1434 

1435 

1436 

1437 

143S 

1439 

1440 

1441 

1442 

1443 

1444 

1445 

1446 

144I' 

1448, 

1449- 

1450 

1451 

115-2 

H"-3 

14 ',4 

il.V. 

14"(- 

;45- 

14  5^ 
14.^9 
MOO 

1  i  •;  i 

14G2 

14t":- 
14  (il 
I4f,5 
in.'.- 

;-ir>7 

1468 
14(i) 

1470 
li'l 
1  I  Ti- 
ll 7:^ 
1474 
1475 


Hawle'y  _^  .    .,',. 
-.Me elf'-.  'C"-  -r- 
•I'.ayl^y^''?^,:.^.- 
01>ad?i<ft«^,;_:,( 
Haney  "'■ii.'',0'! 
.shipm'an''.' 
Parkipv  t;  '  ;_^ 
Lewis  ■'•'i- 
Pozz!l     ■■"■'. 
"Van-  Mehr 
Hall 

Weber     •''./ 
Promberg' 
Lolenberg 
Johanson     . 
MacFarlane 
Jordan 
Bradley 
Volber^- 
Sandkunip 
Martini 
Blinn 
Hally 
Hally 
Iciardi 
Malkia 
.Bighy 
Journey 
Xorgan    ■■^\-;f( 
Nordquist  . 
Ca'dwalad'e'r 
Surile; 
Mishevich 
Conant 
Peterson 
Lovell 
California 
Frese 
Krady 
Arabarello 
Skormand 
Klinghofer 
Moyle 
Pickrell 
Kelly 

McElhinney 
Vallerga 
Hadyopouls 
Gutter 
Sidel 

Bramlage.- 
Cornish . 
Standard. 
Alexandra . 
Wooley 
Johnson 
Johnson 
Abbey 
Friedman 
McVicker 
Myers       .        , 
Netherby 
Bretherick 
Zumwalt 
Murdock 
Frederickson 
Bocchio 
Bocchio 
N:bres'a 
CederboTg 
Williants 
Rush 
Warren 
Kussell 
Russell 
Holden 
Frohwirk 


.  Strang 

Beckett 

Row.land 

.'  -.. ..     Owner 

:_.:'  ■■.      Stack 

Owner.  ■ 

Owner 

Ownetif 

Nine 

Mason 

Taylor. 

Masion 

Crane 

Cr'ane 

Owner 

Mclntier 

Rose 

Mclntier 

Owner 

Owner. 

Spence 

Roth 

Owner 

Owner 

Owner 

Owner 

Owner 

Jordan, 

'  '.,.  :   Jordan 

Rose 

tlenders'on 

Damgaiai-d 

Rodgers 

Owner 

Woolley 

Owner" 

Dowell 

Furlong 

Owner 

■  Fillmore 

Owner 

Owner 

Owtier' 

Pickrell 

Christenseh 

Masion 

Fredericks 

Owntr 

.^.ittin 

Bi'own , 

-.Bramlage 

Owner 

Owner 

.  .Nine 

Hend',;rson 

Joar.S'in 

Johns 0  1 

.   Owi:  !.- 

Wnison 

Owner. 

Own-ir 

Owner 

Owner 

HlIl^•..•'^ 

Owijrr 

Ownijr 

Owi;er. 

.Owii'^r 

I'ei  r'v 

0«  nor 

A  Ron 

Wiii.ti.or 

Wiii.'For 

Own  ;r 

Cederborg 
Owner 


95D0 

-12500 

.•378-t  . 

:  .3000- 

•C540O 

:.'-25e0 

■...S600 

.'"-70(10' 

'.V4250 

-350O 

.7  200 

16000, 

12500 

,111,00: 

6300 

17350 

1.0150 

17350 

158». 

.  350O 

7000 

5600 

3800 

21000 

3800 

4000 

,  3000 

.'.■3,000 

4^00 

iSOO 

9800 

5000 

3000 

3000 

7000 

1000 

4000 

1366 

3650 

2500 

4000 

2000 

SOiOO 

4000 

5000  ■ 

11000 

11000- 

.  1500 

3500 

2:.''.0 

-4250 

2700 

2000 

2000 

13000 

MOO 

3  5,=>00 

3100 

4150 

J-V5n 

^50 

'500W 

-4150 

4000 

,    4000 

.  .1900 

2P00 

6'.iO<' 

;.';  0 
■  .'.200 

■-.^co 

13050 
3000- 


RELEASE   OF   LIENS 


SA\    F11ANCI.SCO   COUNTY 

Recorded  Amount 

Mar.  25,  1926— W  35TH  AVE.  100  N 
Taraval  N  50  x  W  120.  Dowd- 
Welch    to    Herbert    G.    Meanwell. .. 

Mar.  25,  1926— W  35TH  AVE.  100  & 
125  N  Taraval,  each  N  25  x  W  120. 
Royal  Floor  Co.  to  Herbert  G. 
Meanwell 

Mar.  25,  1926— W  LEAVENWORTH 
115t4  N  Sutter  N  22-2  x  W  90-6. 
E.    V.    Lacey    to . 

Mar.  26,  1926  —  W  PRIEST  37-6  S 
Washington  W  51-3  x  S  40.  Rein- 
hart  Lumber  &  Planing  Mill  Co. 
to  B.  Paratore,  Patrick  V.  and 
Theresa   Dinneen    

Mar.  26,  1926— SE  MARKET  75  SW 
2nd  SW  25  X  SE  91-6.  J.  H.  Kruse 
to  Alfred  S.  Klee  and  Municipal 
Propertres  Co.    ....  .-. ....  . 

Mar.  27,  1'926— W  JPLORIDA  280-2  S 
25th  S  .20  X  W  100.  J.  H.  Krause  to 
Winifred  Moloney  arid  Henry  An- 
gest    . : 

Mar.  27,  1S26— LOT  120  DE  MARTINI 
Tract.  Ed  t).  Swift  as  Ed  D.  Swift 
&.,Co,  to^  Wni.  E.  and  Alyce  C. 
Erdraati  and   Lbfiis   Travers    . .' — 

Mat.  27,'  1928i-LOlt,  120  DE  MARTINI 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  lOTH.   1863 

One  of  the  Oldest  Batiks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets .  . . . $107,232,609.22 

Capital,  Reserve  and  Contingent  Functs. .          .        4,250,000.00 
Employees*  Pension  Fund  over 525,000.00  . 

MI<?STON  RR  ANCII .  .  .\ ..."..**.  ..Mis^joa  and  21st  Streets 

I'ARK-l'kESiUH)  PRANCH .■.■...'/."■;;....  .'element  St.  and  7th  Ave.'  '  "'. 

1  lAIGHT  STREEi"  BRANCH .-.^Halght,  and-JBelvederc  Stfeets     •■  - 

WEST  PORTAL  BRANCH. : .  .West  Portal  Ave.  and  Ulloa  St.   "■  ■  • 


.      Interest  paid  on  Deposits  at  the  rate  of  -r 

FOUR  AND  ONF^OUARTER  {AM)  per  cent  per  annum/  ' 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

V  -.      --    .AND-MAYBU WITHDRAWN  QlJAi^T.EI^tY.-..-    -    :" '.  , '.•  ■ 


. .  •-  .  A  *•_. 


Saturday,  April   3,  1926 
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a 


2600 
1500 
3500 
4000 
2926 
326» 
80OI0 

14000 
4500 
4650 
4650 
31500 
1600 
4000 
1000 
6000 
1544 
3700 
7000 

20000 


RESIDENCE 

(1365)      978   GRIZZLY   PEAK,   Berkeley 

1-story   6-room   1-familw   residence. 
Owner— C.   L.   Camp,    2517   Dowllng   PI., 

Berkeley. 
Architect    &    Contractor — F.    G.    Tliorn- 

burg.  639  Craemont  Ave..  Berkeley. 

16000 


RESIDENCffl 

(1366)      1519    NIELSON    ST.,    Berkeley. 

1-story    6-rooni    1-family    residence. 
Owner — G.  N.  Stanley,  467  Turk  Street, 

San   Francisco. 
Architect — F.    Ford,    1435    Harrison    St., 

Berkeley.  fSOOO 


1476 

Frtoliwirk 

Owner 

1477 

Frohwirk 

Owner 

1478 

Frohwirk 

Owner 

1479 

Kelling 

Ooughlan 

1480 

Wolfe 

Owkier 

1481 

Blanoo 

1    Home 

14812 

Simion 

Bitxler 

1483 

Baxter 

Mason 

1484 

Davin 

Speed 

1485 

Dawslon 

Oakland 

1486 

Dawson 

Oakland 

H4»7 

Fireitas 

Stanley 

1488 

Gentry 

Owner 

1489 

Villaita 

Salvaressa 

1490 

Tellosi 

Davina 

1491 

Olanie 

Brown 

1492 

Schottenburg 

Hunter 

1493 

Dean 

Webb 

1494 

Hooper 

Owne*r 

1495 

Athens 

Sheridan 

APARTMENTS 

(1367)  2635  DWIGHT  WAY.  Berkeley 
3-story  69-room  24-family  apart- 
ments  (stucco). 

Owner — R.  H.  Bradshaw,  2629  Dwight 
Way,  Berkeley. 

Architect — None.  $39,000 


DWELLING. 

(1368)  E.  62ND  AVE.,  191  S.  TRENOR 
St.,  Oakland.  1-story  5-room  dwel- 
ling and   1-story  garage. 

Owner— J.  H.  A.  Shealey,  4800  E.  14th 
St.,  Oakland. 

Architect — None.  $4100 


DWELLING. 

(1369)       6317    BROADWAY    TERRACE, 

Oakland.     1-story  5-room  dwelling. 
Owner — Elrod-Oas       Bldg.       Co.,       1710 

Franklin  St.,  Oakland. 
Architect — None.  $5000 


DWELIJNG. 

(1370)    6357      BROADWAY      TERRACE, 

Oakland.     1-story  6-room  dwelling. 
Owner — Elrod-Oas  Home  Bldg.  Co.,  1710 

Franklin  St.,  Oakland. 
Architect — None.  $7000 


DWELLINGS. 

(1371)     3154  AND  3160  WISCONSIN  ST.. 

Oakland.        Two      1-story      5-rooni 

dwellings. 
Owner — Walter  Pressler,  1419  Excelsior 

Ave.,   Oakland. 
Architect — None.  $6000 


DWELLING. 

(1372)  S.  MAURITANIA  AVE.,  200  W. 
63rd  Ave.,  Oakland.  1-Stoty  5- 
room  dwelling'  and  1-story  garage. 

Owner — H.  A.  Smith,  7800  Locust  St.. 
Oakland. 

Architect — None.  $8150 


DWELLINGS. 

(1373)      W.    VEPvNON    ST.,    273,    303    S. 

Perry    St.,    Oakland.      Two    1-story 

5-rooni   dwellings. 
Owner — L.   Glaiberman   and  P.   Glaiber- 

man. 
Architect — None. 
Contractor — J.   F.   Patterson,   82nd   Ave. 

and   Hillside   St.,   Oakland.  $9000 


DWELLING. 

(1374)      W.    SEMINARY   PLACE,    100   S. 

Sunnymere   Ave..  Oakland.     1-story 

3-room   dwelling. 
Owner — O.    M.    .Tohnson.    1528    Sherman 

St..   Oakland 
Architect — None.  $1000 


Oak- 


SHED. 

(1375)       4429     PIEDMONT    AVE., 

land.      1 -story   shed. 
Owner — M.   P.  Polita. 
.Vrchitect — None. 
Ccntractor— C.   C.    Sibley,   610    66th    St., 

Oakland.  $1000 


DWELLING. 

(1376)  W.  lOOTH  AVE.,  94  S.  BIRCH 
St.,  Oakland,  l-story  3-room  dwel- 
ling and   1-story  garage. 

Owner — Grlder  Woodhams  Co.,  591  12th 
St..   Oakland. 

Architect — None.  $2250 


DWELLING. 

(1377)  E.  79TH  AVE.,  100  N.  ALDER 
St.,  Oakland.  1-story  5-roora  dwel- 
ling. 

Owner — G.  E.  Hover,  1612  38th  Ave., 
Oakland. 

Architect — None.  $3200 


DWELLING. 

(1378)  S.  FAVOR  ST.,  100  E.  69TH 
Ave.  PI..  Oakland,  l-story  4-roora 
dwelling   and    l-story   garage. 

Owner — Mrs.  H.  Valley,  4215  Masterson 

St.,  Oakland. 
Architect — None. 
Contractor — James     Allen,      Alder     St., 

Oakland.  $2600 

DWELLING. 

(1379)  B.  HIGH  ST.,  150  N.  KANSAS 
St..  Oakland,  l-story  4-room  dwel- 
ling and   l-story  garage. 

Owner — L.    H.    Wear,    150    Warman    St., 

San   Francisco. 
Architect — None.  $3400 


DWELLING. 

(1380)       N.    FAIRBANKS    AVE.,    51    W. 

Warfield    Ave..     Oakland.       l-story 

12-room    2-family    dwelling. 
Owner — Mr.    and   Mrs.   Little,   Piedmont 

Ave.,    Oakland. 
Architect — None. 
Contractor— G.    Jansson,    608    27th    St.. 

Oakland.  $7000 


DWELLING. 

(1381)  3321  RANDOLPH  AVE..  Oak- 
land,     l-story   6-room   dwelling. 

Owner — A.  C.  Sharp,  1327  E.  28th  St., 
Oakland. 

Architect — None.  $4200 


APARTMENTS. 

(1382)     S.  BEACON  ST..  200  S.  EXCEL- 

sior     Ave.,     Oakland.       2-story     25- 

room  apartments. 
Owner — ^Ephraim    Field,    607    American 

Rank    Bldg.,    Oakland. 
Architect — None.  $25,000 


RESIDENCES 

(1383)  NO.  425  AND  419  KENTUCKY 
St.,  Berkeley.  Two  one-story  6- 
room    1   family  residences. 

Owner  —  Berkeley  Building  Co.,  2029 
Shattuck  Ave.,  Berkeley. 

Architect — None.  $3500    ea 


RESIDENCE 

(1384)  NO.  1717  CEDAR  ST.,  Berkeley 
One-story  6-room  1  family  resi- 
dence. 

Owner — Mary  A.  Stone,  1915  Vii.t  St., 
Berkeley. 

Architect — None. 

Contractor  —  A.  A.  Slantz,  737  Brook- 
word   Road,   Berkeley.  $4000 


MOVE  HOUSE 

(1385)  NO.  2120  DWIGHT  WAY.  Ber- 
keley.    Moving  house. 

Owner— C.  L.  Padden,  1722  E-12th  St.. 
Oakland. 

.Architect — None. 

Contractor— J.  Lloyd,  4017  E-16th  St., 
Oakland.  $1000 


APARTMENTS 

(1386)  NO.  2427-29  FULTON  ST.,  Ber- 
keley. Two-story  24-room  12  family 
plaster    apartments. 

Owner — Flov  M.  Amant,  70  Oak  Ridge 
St.,  Berkeley. 

Architect — None. 

Contractor — F.  W.  Thaxter,  86  El 
Camino    Real.   Berkeley.  $20,000 


DWELLING. 

(1387)       7529    HILLSIDE    ST.,    Oakland. 

l-story   5-room   dwelling. 
Owner — A.    R.    B«nar,    2825    Park    Blvd., 

Oakland. 
.\  rob  jtpct— None.  $2950 


DWELLINGS. 

(13S8)  7523  HILLSIDE  ST.  AND  W. 
76th  Ave.,  75  S.  Hillside  St..  Oak- 
land. Two  l-story  5-room  dwel- 
lings. 

Owner— A.  R.  Bonar,  2825  Park  Blvd.. 
Oakland. 

Architect— None.  $5300 


DWELLING 

(13S9)      1828   lOOTH  AVE.,  Oakland.     1- 

story    5-room    dwelling. 
Owner — F.   W.   Glith. 
Architect — None. 
Contractor — R.    Packers,    6676    E.    14th 

St.,   Oakland.  $3000 


DWELLING. 

(13;>0)      1008   105TH  AVE.,  Oakland.      1- 

story   5-room   dwelling  and   l-story 

garage. 
Owner — C.  Vis,  924  105lh  Ave.,  Oakland. 
Architect — None.  $2700 


DWELLING. 

(1391)       S.    DAISY    ST.,    320    E.    TOMP- 

kins  St.,   Oakland.     2-story   5-room 

dwelling. 
Owner — C.    .T.    Blithem,    4836    Daisy    St., 

Oakland. 
Architect — .None.  $3000 


DWELLING. 

(1392)  N.  E.  COR.  92ND  AVE.  AND 
Olive  St.,  Oakland,  l-story  5-rooin 
dwelling. 

Owner- F.  Stuzzibinettl.  6029  Califor- 
nia  St.,   San    Francisco. 

Architect — None. 

Contractor — E.  PrunettI,  1604  94th  Ave., 
Oakland.  $3000 


ALTERATIONS. 

(1393)      N.   E.   COR.   12TH  AND  WASH- 

ington   Sts..  Oakland.     Alterations. 
Owner — Foreman     &     Clark,     I2th    and 

Washington    Sta.,    Oakland. 
Architect — None.  $3000 


DWELLING. 

(1394)       E.    KNOLL    AVE.,    500    S.    MT. 

Blvd.,      Oakland.        l-story     4-room 

dwelling. 
Owner — Herman     Barette,     1488     Knoll 

Ave.,   Oakland   . 
Architect — None.  $1760 


ALTERATIONS. 

(1395)  555  47TH  ST.,  Oakland.  Alter- 
ations. 

Owner — E.  DeVoto,  553  47th  St.,  Oak- 
land. 

Architect — None. 

Contractor — P.  Garello,  4315  Market 
St.,    Oakland.  «1100 


FACTORY. 

(1396)  N.  E.  COR.  28TH  AND  MAG- 
nolla  Sts.,  Oakland,  l-story  brick 
factory. 

Owner — Tuttle  Cheese  Co. 

Architect — None. 

Contractor — Edw.  W.  Larmer,  90  Fair- 
view    Ave.,    Oakland.  $11,170 


CHURCH. 

(1397)       N.    W.    COR.    3RD    AVE.    AND 

E.      15th      St.,      Oakland.        l-story 

church. 
Owner — First   Swedish    Baptist   Church. 
Architect — Julia    Morgam,     San     Fraji- 

clsco.  Cal. 
Contractor — M.    F.    Sommarstrom,    1418 

Franklin   St.,   Oakland.  $28,000 


(1398)  NO.  221  RICARDO  AVE.,  Pied- 
mont. One-story  7-room  frame 
dwelling  and  garage. 

Owner — W.  J.  Baker,  2255  Ransome 
Ave.,  Oakland. 

.\rchitect — None.  $6750 


ALTERATIONS 

(1399)  NO.  130  KING  AVE.,  Piedmont. 
Alterations. 

Owner — Stewart    Hawley,    Premises. 
.Architect — Albert  Farr,  68  Post  St.,  San 

Francisco. 
Contractor — Fred    Strang,    6540    Manila 

Ave.,   Oakland.  $9600 

RESIDENCE 

(1400)  NO.  32  SOTELO  AVE.,  Pied- 
mont. One-story  9-room  frame 
residence   and  garage. 

Owner— Dr.    H.   G.    Meek.    2457    Webster 

St..   Berkeley, 
.Architect — None. 
Contractor — Beckett      &    Wight,       2457 

Webster  St..  Berkeley.  $12,500 


DWELLING 

(1401)   NO.    15   WILD  WOOD  GARDENS, 

Piedmont.  Two-story  7-room  frame 

dwelling   and   garage. 
Owner — A.    V.    Bayley,    295A    Perry    St.. 

Oakland. 
.Architect — Schlrmer   Bugbee    Co..    505-6 

Thayer   Bldg..   Oakland. 
Contractor — Rowland   &    Rowland,   1834 

Blake  St..  Berkeley.  $9787.26 

^'OTE; — Recorded    contract    reported 
March   27,   1926,  No.  560. 
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RESIDENCE 

(1402)  NO.  1143  CAMELIA  ST..  Ber- 
keley. One-story  4-room  1  family 
rGsidBiiCG. 

Owner — A.  A.  Chadvvick,  1354  North- 
side  Ave.,  Berkeley. 

Architect — None.  $3000 


RESIDENCES 

(1403)      NO.  2204-2206  ACTON  ST..  Ber- 
keley.      Two     one-story     5-room     1 
family  residences. 
Owner — H.  J.  Haney,  2250  Shattuck  Ave. 
Berkeley. 

Designer— C.  W.   Stack,   2412   Acton   St., 
Berkeley. 

Contractor— C.    W.     Stack,     2412    Acton 
St.,   Berkeley.  12700   ea 


RESIDENCE 

(1404)      NO.    1629       STANNAGE      AVE., 

Berkeley.     One-story     5-room     one 

family    residence. 
Owner — C.   A.   Shipman,    3131    60th   Ave., 

Oakland. 
Architect — None.  $2500 


RESIDENCE 

(1405)  NO.  2032  DEL  NORTE  AVE., 
Berkeley.  Two-story  6-room  one 
family  stucco  residence  and  garage 

Owner — Brooks  Parker,  161  Ardmore 
Rd.,  Berkeley. 

Architect — None.  $8000 


RESIDENCE 

(1406)  NO.  1830  THOUSAND  OAKS 
Blvd.,  Berkeley.  Two-story  7- 
room  one  family  stucco  residence. 

Owner — Cora  M.  Lewis,  2165  Virginia 
St.,  Berkeley. 

Architect — None.  $7000 


RESIDENCE 

(1407)  NO.  1424  GRANT  ST.,  Berkeley. 
One-story  —  room  one  family  resi- 
dence. 

Owner — Maude  Pozzie,  2808  Dohr  St., 
Berkeley. 

Architect — None. 

Contractor — Garfield  Nine,  4077  Allen- 
dale   Ave.,    Oakland.  $4250 


RESIDENCE 

(1408)      NO.    1645      PORTLAND      AVE|, 

Berkeley.       One-story     5-room    one 

f £im ilv  rGsidGOCC 
owner — L.  M.  Ven  Mehr,  2045  Shattuck 

Ave.,  Berkeley. 
Architect — Mason-McDuflie      Co.,      2045 

Shattuck   Ave.,   Berkeley. 
Contractor  —  Mason-McDuffle    Co.,    2045 

Shattuck  Ave.,  Berkeley.  $3500 


RESIDENCES 

(1409)      NO.    1528-32-36    SEVENTH    ST., 

Berkeley.       One-story    4-room     one 

family  residence. 
Owner— F.    H.    Hall,    6331    Florida    St., 

Oakland. 
Designer — G.    Taylor,    1750    Parker    St., 

Berkeley. 
Contractor — G.  Taylor,  1750  Parker  St., 

Berkeley.  $2400    each 


RESIDENCE 

(1410)      NO.     5    TANGLEWOOD    ROAD, 

Berkeley.      Two-story    9-room    one 

family  stusco  residence. 
Owner — Mrs.   G.   F.   Weber,   Berkeley. 
Architect — Mason    McDuffie      Co.,      2045 

Shattuck  Ave.,  Berkeley. 
Contractor — Mason     McDuffle    Co.,    2045 

Shattuck  Ave.,  Berkeley.  $16,000 


RESIDENCE 

(1411)  NO.  754  SAN  DIEGO  RD,  Ber- 
keley. Two-story  8-room  one 
family   residence. 

Owner — M.  Promburg,  833  San  Louis 
Rd.,  Berkeley. 

Architect— R.  F.  Stringham,  260  Cali- 
fornia St.,  San  Francisco. 

Contractor — P.  L.  Crane,  1231  Glen  Ave. 
Berkeley.  $12,500 


(1412)  NO.  741  SANTA  BARBARA  RD. 
Berkeley.  Two-story  6-room  one 
family   stucco    residence    &   garage. 

Owner — J.   Lolenberg,   Berkeley. 

.\rchitect — K.  F.  Stringham,  260  Cali- 
fornia St.,  San  :\^rancisco. 

Contractor — P.  L.  Crane,  1231  Glen  Av., 
Berkeley.  $11,100 


DWELLINGS 

(1413)  NO.  5423-29  NORMANDIA  AVE. 
Oekland.  Two  one-story  5-room 
dwellings  and  one  one-story  ga- 
rage. 

Owner — K.  A.  Johanson,  2429  13th  Ave., 
Oakland. 

Arcjiitect — None. 
..,.     JDwelliJi^;,  $3000  ea;  garage,  $150 


DWELLING 

(1414)  S     FIFTY-FIRST     ST.     212    W 

Shattuck     Ave.,     Oakland.       1-story 

26-1  oom      13-family     dwelling     and 

garage. 
Owner— K.  H.   MacFarlane,  412  60th  St., 

Oakland. 
-Architect — None. 
Lontractor — H.     W.    Mclntier    Co.,    6251 

College    Ave.,    Oakland.  $20,050 


DWELLING 

(1415)      W    CALMAR   AVE.,    70    N    VI- 

ona    Ave.,    Oakland.      2-story    8-rm. 

dwelling   and    1-story   garage. 
Owner — G.    G.    Jordan. 
.\rclutect — None 
Contractor — M.  A.  Rose,  2442  Acton  PL, 

Oakland.  $10,150 


DWELLING 

(1416)  S    FIFTY-FIRST    ST.    152    W 

Shattuck  Ave.,  Oakland.  1-story 
26-room  13-f'amily  dwelling  and 
garage. 

Owner — Anita  E.  Bradley,  305  63rd  St., 
Oakland. 

.Architect — None. 

Contractor — H.  W.  Mclntier,  6251  Col- 
lege   Ave.,    Oakland.  $20,050 


ALTERATIONS 

(1417)      1513-15-17-19     WEBSTER       ST., 

Alameda.   Alterations. 
Owner — Chas.  Volber  Co.,  Inc.,  Alameda 
Architect   &   Contractor — Chas.   Volberg 

Co.,    Inc.,   Alameda.  $1580 

(141S)  3208  GARFIELD  AVE.,  Ala- 
meda. 1-story  5-room  dwelling 
(stucco  finish). 

Owner — W.  J.  Sandkamp,  3212  Garfield 
Ave.,  Alameda. 

Architect — None. 

Contractor — W.  J.  Sandkamp,  3212  Gar- 
field   Ave.,   Alameda.  $3500 


DWELLING 

(1419)      1522  FIFTH  STREET.  Alameda 

1-story   7-room     dwelling     (cement 

plaster  finish). 
Owner — E.    Martini,    1514    5th    St.,    Ala- 
meda. 
Architect — E.    Martini,    1514    5th   Street, 

Alameda. 
Contractor — A.    T.    Spence,    641    Taylor 

Ave.,  Alameda.  $7000 


(1420;      1325   CLINTON   AVE.,   Alameda. 

Alterations. 
Owner   —   Elsa   K.    Blinn,    1325    Clinton 

Ave.,   Alameda. 
Architect    —    Hamilton    Murdock,    1436 

Benton   St.,   Alameda. 
Contractor — Conrad  Roth,  Dublin  Road, 

Haywards.  $5600 


(1421)  1712  BROADWAY,  Alameda.  1- 
story  6-room  dwelling  (cement 
plaster  finish). 

Owner,  Architect  &  Contractor — Hally 
&  Co.,  2315  Santa  Clara  Avenue, 
Alameda.  $3800 


DWELLINGS 

(1422)  314  316  320  322  SANTA  CLARA 
Ave..  1716  Broadway  &  2609  Buena 
Vista  Ave.,  Alameda.  6  1-story 
5-ioom  dwellings  (cement  plaster 
finish). 

Owner,  Architect  &  Contractor — Hally 
&  Co.,  2315  Santa  Clara  Ave..  Ala- 
meda. $3500    each 


RESIDENCE 

(1423)  3025  ACTON  ST.,  Berkeley.  1- 
story    4-room    1-family   residence. 

Owner— A.  Icardi,  972  Aileen  St.,  Oak- 
land. 

Architect — None.  $3800 


1  RESIDENCE 

(1424)      1553  POSEN  AVE.,  Berkeley.  1- 

story    6-room    1-family   residence. 
Owner — Th-mas    Malkia,     2311    Russell 

St.,   Berkeley. 
.Architect — None.  $4000 


RESIDENCE 

(1425)  1233-35  BURNETT  ST.,  Berke- 
ley. 1-story  6-room  2-family  resi- 
dence. 

Owner— E.  J.  Bigby,  1230  Burnett  St., 
Berkeley. 

.Architect — None.  $3000 


RESIDENCE 

(1426)      71     BONNIE     LANE.     Berkeley. 

1-storv    4-room    1-family   residence. 
Owner — B.  K.  Journey,  2226  Chaplin  St. 

Berkeley. 
Architect— None. 
Contractor — M.   Jordan,   5844   Broadway, 

Oakland.  $3000 


TESIPEN'CE 

(1427)      781   EU    LTD  AVIC.   nerUeley.    1- 

st    ry    6-ronni    l-famly    residence. 
Owner — N.  J.   .N'organ,   2041   Eneorson  St 

Berkeley. 
Arrlii  tect — None. 
Contractor^M.   Jordan,   5844   Broadway, 

Oakland. 


.\  t.TER.ATio\'== 

(142S)  862  FIFTA'-SIXTH  ST.,  Oak- 
land.     .Alterations. 

Ownf-r  —  Gus  .N'ordquist,  862  56th  St., 
Oik  land. 

.Ai<liitect — None. 

(oiur.ictor — M.  P.  Rose,  6329  Shattuck 
Ave..    Oakland.  $1500 


DWELLING 

(1429)  S  HARAA^OOD  AVE.  200  E  Ross 
St..  Oakland.  2-story  6-room  dwig. 
and   1-story  garage. 

Owner — R.    B.    Cadwalader,    2507    Chan- 

ning  Way,   Oakland. 
Ai-chitect — None. 
Contractor — E.     F.     Henderson.       $9800 

DAA'ELLING 

(1430)  2436  SIXTY-SIXTH  AA''E.,  Oak- 
Innd.       1-storv    5-room    dwelling. 

Owner— AV.    J.     Suhle,     1205     30th    Ave., 

Oakland. 
.Architect — None. 
Contractor  —  S.    Damgaard,    2197    64th 

Ave.,    Oakland.  $5000 


FLATS 

(1431)  1843  CHESTNUT  ST.,  Oakland. 
2-story   4-room   flats. 

Owner — Milton  Mishevich,  1843  Chest- 
nut   St.,    Oakland. 

Architect- — None. 

Contractor  —  S.  Rogers,  564  23rd  St., 
Oakland.  $3000 


3URNER 

(1432)  542  TWENTY-FIFTH  ST.,  Oak- 
land.     Oil   burner. 

Owner — John  Conant.  541  Sycamore  St.. 
Oakland. 

Architect— None.  $3000 


(1433)       W    VERNON    ST.    60    S    Monte 

A'ista    Ave..    Oakland.       1-story    6- 

room    dwelling. 
Owner — Wm.    J.    Peterson,    347    Orange 

St.,  Oakland. 
Architect — None. 
Contractor— B.    P.    Woolley,    707    Adams 

St.,    Berkeley.  $7000 


DWELLING 

(1434)       S    MOKELUMNE    AVE.     388    E 

Delmont  Ave.,  Oakland.     1-story  3- 

rnom    dwelling. 
Owner — E.    V.     Lovell,    Lot     395     Mills- 

mont,    Oakland. 
Architect— None.  $1000 


(1435)  S  MILLSMONT  AVE.  504  and 
200  E  Seminary  Ave.,  Oakland.  2 
1 -story   4-room   dwellings. 

Owner^California  Subdivision  Co.,  315 
14th    St.,    Oakland, 

Architect — None. 

Contractor — Dowell  &  Haralson,  Mills- 
mont.  Each   $2000 


ALTERATIONS 

(1436)  1900  E-TWELFTH  ST.,  Oak- 
land.     Alterations. 

Owner— J.  H.  Frese,  1900  E-12th  St., 
Oakland. 

Architect — None. 

Contractor — T.  F.  L.  Furlong,  460  Je- 
rome   Ave.,    Berkeley.  $1366 


DAVELLING 

(1437)  2145  E-TAVENTY-FOURTH  ST., 
Oakland.  1-story  6-room  dwell- 
ing and  1-story  garage. 

Owner— J.    F.    Brady,    2015    E-24th    St., 

Oakland. 
Architect — None.  $3650 

DAVELLING 

(1438)  10332    BA'RON    AVE.,    Oakland. 
1-story      4-room      dwelling    and    1- ' 
story   garage. 

Owner — Guiseppe  Arabarella,  2391  Fol- 

som    St..    S.    F. 
A*chi  tect— None. 
Contractor-^W.    H.    Fillmore,    12    Sierra 

Ave.,    Piedmont.  $2500 


DWELLING 

(1439)       E    MONTEREY    BLVD.     100    S 

Atlas    .Ave.,    Oakland.        1-story    6- 

room    dwelling. 
Owner — Chris     Skormand,     1673     Maine 

Court,    Oakland. 
Architect— None.  $4000 
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DWELLING 

(1440)      S  TWENTY-FIRST   ST.,    100   W 

Linden    St.,    Oakland.         1-story    4- 

100I11    dwelling. 
Owner — L.   Klinghofer,   2015   Linden   St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(1441)  S  YUBA  AVE.  161  W  55TH 
Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner — J.  Moyle,  2514  63rd  Ave.,  Oak- 
land. 

Architect — None.  $3000 


DWELLING 

(1442)       E    SIXTY-FIRST    AVE.     129     S 

E-14th    St.,    Oakland.        1-story      6- 

room  dwelling. 
Owner — Mrs.     C.     Piekrell,     696    Nevada 

St.,  Oakland. 
.Architect — None. 
Contractor — J.    H.    Piekrell,    693    Nevadn 

St.,    Oakland.  $!000 


ALTERATIONS 

(1443)  NW  COR.  FORTY-SEVENTH 
and  Grove  Sis.,  Oakland.  Altera- 
tions. 

Owner — Jos.  R.  Kelly,  47th  and  Grove 
Sts.,   Oakland. 

Architect — None. 

Contractor  —  H.  J.  Christensen,  505 
17th    St.,    Oakland.  $5000 


STORES. 

(1444)        W.     SEMINARY     AVE.,     125     S. 
Foothill     Blvd.,     Oakland,      l-story 
stores 
Owner — G.'     McElhinney,     420     17th     St., 
Oakland. 
r    Architect — None. 

'     Contriactor — Mason  "  McDuffie    Co.,    2045 
Shattuck  Ave.,   Berkeley.         $11,000 


APART.MENTS. 

(1445)  W.  52ND  AVE.,  260  N.  E.  14TH 
St.,  Oakland.  2-story  16-room 
apartments. 

Ownor— J.  Vallerga,  1424  52nd  St.,  Oak- 
land. 

ArchitecC — L.  F.  Hyde,  372  Hanover 
Ave.,   Oakland. 

Contractor — -F.  Fredericks,  5015  Cong- 
ress  Ave.,    Oanland.  $11,000 


ALTERATIONS 

(1446)  NO.  1015-27  UNIVERSITY  AV., 
Berkeley.      Alterations. 

Owner  —  Z.  G.  Hadyapouls,  1121  Dela- 
ware  St.,    Berkeley. 

Architect — None.  $1500 


EXPERIMENTAL    PLANT 

1447)      NO.  2538  EIGHTH  ST.,   Berkeley 

One-story       7-room       experimental 

plant. 
Owner — Cutter  Laboratory,    Parker   St., 

Berl<eley. 
Architect — None. 
Contractor — H.  J.   F.   S'attin,   2108   Shat- 

tuke  Ave.,  Berkeley.  $3500 


RESIDENCE 

(1448)  NO.  1607  CHANNIXG  WAV. 
Berkeley.  One-story  5-room  1 
family  residence. 

Owner — C.  Sidel,  1634  Blake  St.,  Ber- 
keley. 

Architect — None. 

Contractor — B.  M.  Brown,  1531  Blake 
St.,   Berkeley.  $2750 


RESIDENCE 

(1149)  NO.  1569  BEVERLY  PLACE, 
Berkeley.  One-storj  6-room  one 
family    residence    and    garage. 

Owner — Mabel  M.  Bramlage,  683  Ar- 
lington   Ave.,   Berkeley. 

Architect — None. 

Contractor — Bramlage  &  Rough,  Ber- 
keley. $4250 


RESIDENCE 

(1450)      NO.     2216       JEFFERSON       ST., 

Berkeley.       One-story     5-room     one 

family   residence. 
Owner  —  E.   R.   Cornish,    1619    Woolsey 

St.,  Berkeley. 
Architect — None.  $2700 


SICRVICE    STATION 
1451)      NO.    1901     HOPKINS    ST.,    Ber- 
keley.    Gas  service  station. 
Owntr — Standard  Oil  Co.,   Oakland. 
-■Architect — None.  $2000 


RESIDENCE 

(1452)  NO.  1419  DERBY  ST.,  Ber- 
keley. One-story  4-room  one 
family   residence. 


Owner — A.    W.    Alexandra. 

A  rch  i  tect — None. 

Contractor — GaiHell  Nine,  4077  .Allen- 
dale Ave.,  Oakland.  $:;000 
-  J 

RESIDENCES 

(1453)  NO.  1531-1541  HAWTHORNE 
Terrace,  Berkeley.  Two  one-story 
6-rooni    one    family    residences. 

Owner — C.   H.   WooUey. 

Architect — None. 

Contractor — E.  F.  Henderson,  zii: 
Forest   Ave.,   Berkeley.  J6500    ea 


30    S.    LOCK- 

l-story     5- 

story   gam.!,  '-• 


DWELLING. 

(1454)  W.  78TH  AVE., 
wood  St.,  Oakland. 
room   dwelling  and    1 

Owner — E.  Johnson. 
Architect — None. 

( '..ntractor — L.  Johnson  &  Son,  223 
Greenbank  Ave.,  Piedmont.         $3100 

DWELLINGS. 

(1455)  S.  LOCKWOOD  ST.,  35,  70,  105, 
140,  175  E.  7Sth,  Oakland.  Five  1- 
story  5-room  dwellings  and  five 
1-stoiy   garages. 

Owner — B.      Johnson,      223      Greenbank 

Ave.,  Piedmont. 
Architect — None, 
("ontractor — I.,.      Johnson      &     Son,      233 

Greenbank  Ave.,  Piedmont.     $15,500 

DWELLING. 

(1456)  N.  W.  COR.  103RD  AVE.  AND 
Walnut  St.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner — R.      W.      Abbey,      305      Melviin 

Court,  Oakland. 
Architect — None.  $3100 

DWELLING. 

(1457)  2150  SANTA  RITA  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
1-story  garage. 

Owner — S.      Friedman,      2393      Shattuck 

Ave.,   Berkeley. 
Architect — None. 
Contractor — W.   B.   Wilson,   3774    Porter 

St.,    Oakland.  $4150 

(1458)  1108  73RD  AVE.,  Oakland.  1- 
story    3-room    dwelling. 

Owner — ¥'.    A.    McVicker,    565    29th    St., 

Oakland. 
Architect — None.  $1750 


(1459)  920  PARAMOUNT  AVE.,  Oak- 
land. 2-story  7-room  dwelling  and 
] -story   garage. 

Owner — R.  M.  Myers,  33  Estrella  Ave., 
Piedmont. 

Architect — None.  $6250 


DWELLING. 

(1460)  S.  DAMUTH  ST.,  159  W.  LA- 
guna  Ave.,  Oakland.  1- story  5- 
rjoiii   dwelling-. 

Owner— W.  A.  Netherby,  3879  Fruit- 
vale  Ave.,  Oakland. 

Architect — None.  $3000 


DWELLING. 

(1461)  2945  56TH  AVE.,  Oakland.  1- 
stoty  5-room  dwelling  and  1-story 
garage. 

Owner — C.  O.  Bretherick,  2375  Fruit- 
vale   Ave.,    Oakland. 

Architect — None.  $4150 


DWELLING. 

(1462)  E.  SHERIDAN  RD.,  100  N.  AG- 
nes  St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — H.  R.  Zumwalt,  4145  Broad- 
way,   Oakland. 

.Architect — None. 

Contractor  —  Hansen,  Robertson  & 
Zumwalt,  4145  Broadway,  Oak- 
land $4500 


DWELLINGS. 

(1463)       LOTS    4.     206,     403,     417    MEL- 

rose   Highlands,    Oakland.      Four   1- 

story    3-room    dwellings. 
Owner— C.       P.      Murdock,      Inc.,       1440 

Broadway,   Oakland. 
Architect — None.  $4000 


DWELLING. 

(1461)  E.  EDGEWOOD  AVE.,  80  S. 
Holly woi  d  Blvd.,  Oakland,  l-story 
6-room   dwelling. 

Ov.Mier — K.  S.  Frederickson,  157  2  Ham- 
pel   St.,   Oakland. 

Architect — None.  $4000 


1- 


DWELLIX'l. 

(1465)      1933    57TH   AVE.,    Oakland. 

story   .S-room   dwelling. 
Owner — L.    Boochio,    2869    Vallecito   PL, 

Oakland. 
Architect — None.  J19D0 


l.WELLINO. 

(H66)      5635    HOLWAY   AVE.   Oakland. 

l-story    4-room   dwelling. 
Owner — L.    Bocchio,    2869    Vallecito    PI., 

Oakland. 
Architect — None.  $2900 


DWELLING. 

(1467)      E.    ATLAS   AVE.,    75   N.    YOUNG 

Ave.,      Oakland.        2-8tory      6-room 

dwelling:. 
Owner — Ernest  Nobrega,  3210  Ettle  St., 

Oakland. 
Architect — None. 
Contractor — J.     W.     Perry,     1757     82nd 

Ave.,  Oakland.  $6000 


DWELLING. 

(1468)       N.    E.    31ST    ST.,    200    E.    13TII 

Ave.,      Oakland.        l-story      5  room 

dwelling. 
Owner — A.     Cederborg.    1'|.''.5     ExceJsijr 

Ave.,   Oakland. 
Architect — None.  $3800 


ADDITION 

(1469)  5460  PRINCETON  ST.,  Oakland. 
Addition   and   l-story  shed. 

Owner — A.    Williams. 
A  r  chitect — None. 

Conlraetor — Jas.  Allen,  783  J  Alder  St., 
Oakland.  $6150 

DWELLING. 

(1470)  E.  HARBOARD  AVE.,  300  S. 
Moraga  Rd.,  Oakland.  2-story  5- 
room   dwelling  and  l-stoiry  garage. 

Owner — H.  H.  Ruh,  457  Hardv  St.,  Oak- 
land. 

Architect — None. 

Contractor — Geo.  Windsor,  .123  King- 
ston Ave.,  Piedmont.  $3200 


(1471)  N.  MASONIC  AVE.,  250  W. 
Proctor  Ave.,  Oakland.  2 -story  7- 
room  dwelling  and   l-st^rv  grarage. 

Owner — A.     C.     "WarTen,     59.1     28th    St., 

Oakland. 
Architect — None. 
Contractor — Geo.    Windsor',    928    King^- 

ston   Ave.,    Piedmont.  $5200 

(1472)  E.  RENWICK  ST.,  221  N.  FAIR- 
fax  Ave.,  Oakland,  l-story  4  room 
dwelling. 

Owner— Chas.    A.    Russell,    3528    Porter 

St.,  Oakland. 
Architect — None.  $3000 

DWELLING. 

(1473)  N.  PORTER  ST..  20.1  E.  35Tjr 
Ave.,  Oakland.  l-story  3-rooni 
dwelling. 

Owner — C.    A.    Russell,    332.?   Portor   St 

Oakland. 
Architect — None.  $1500 


(1474)  N.  E.  COR.  SUN.NYHILL  AND 
Hubert  Rds.,  Oakland.  2-story  8- 
roi.ni  dwelling. 

Owner — Mrs.     P.T.  Holden. 
Ai-,liit€ci — None. 

Contractor — A.  Cederborg,  145i  Excel- 
sor  Ave.,  Oakland.  $13,050 

APT.   BLDG 

(1475)  1312  ALBINA  AVE.,  Berkeley. 
Alterations  for  2-story  12-room  (4) 
apartment   building:. 

Owner — W.  Frohwirk,  1312  Albina  Ave 

Berkeley. 
-Architect — None.  $3000 

ADDITION 

(1476)  1308-10  ALBINA  AVE.,  Berke- 
ley. 2-story  4-room  2  apartment 
stucco    addition. 

Owner— W.   Frohwirk,   1312  Albina  Ave 

Berkeley. 
Architect — None.  $2500 

APARTMENTS 

(1477)  1314-A  ALBINA  AVE.,  Berke- 
ley. Alterations  for  3-story  2-fam- 
ily  Apartments. 

Owner— W.   Frohwirk.   1312  Albina  Ave 

Berkeley. 
Architect — .None.  $1600 

ItESlDENCE 

(147S)      1314    ALBINA    AVE.,    Berkeley 

2-story    2-family    6-roora    residence 

(stucco). 
Owner — W.    Frohwork. 
.Architect — None.  $3500 

KESIDE.VCE 

(1479)  1160  GLEN  AV^.,  Berkeley.  1% 
story   6-room    1 -family   residence 

Owner — L.    Kelling 

.Architect — Dixon  &  Hlllen.  5th  Avenue 
Oakland. 

Contractor  —  W.  S.  Coughlan,  506  Ar- 
lington   Ave.,    Berkeley.  $4000 
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KESIDKXCB 

(148u>    -lUt)3    EUCLID    AVE.,    Berkeley. 

1-story   -6-room    1-family    residence. 
Ownei — 1\.   \\  olte,    2217    Sacramento  St., 

Berkeley. 
Archiieci — --None.  $2925 


KESIDENCE. 

{iit>L)     iDSl  THOUSAND  OAKS  Blvd., 
lieikeiey.       1-st-ry     o-room    1-family 

residence. 
Owner — b\     A.      Blanco,      733     Carlston 

--ive.,   Berkeley. 
Architect — a  one. 
v_ontractor — H-me      Builders      Co.,      733 

(jailston   Ave.,   Berkeley.  $3250 


FLATS. 

(iibZ)      1729,    31,   33   SACRAMENTO   ST., 

Berkeley.         2-story       14-roora       3- 

family  flats. 
Owne. — X  led      Simon,      1823      Berkeley, 

Berkeley. 
Arcl.ii.ect — ^one. 
v,v.ntracv.o^ — J.    E.    Bitler,    2521    Regent 

St.,    Berkeley.  |8000 


RESIDENCE. 

^l.^63>      ZiiVi    AVALON   AVE.,   Berkeley. 

2-story    8-room    l-family    residence. 

fetucco. 
Owner — .urs.     Geo.     P.     Baxter,     Hotel 

Oakland. 
Architect — E.    L.   Snyder,   2045   Shattuck 

Ave.,   Berkeley. 
Contractor — Mason    McDuffie    Co.,    2045 

Shattuck  Ave.,   Berkeley.  $14,000 


DWELLING. 

a4!>4;  6924,  26,  28  FLORA  ST.,  Oak- 
land. 1-story  8-room  3-family 
dwelling. 

Ownei — A.  J.  Davin,  1035  34lh  Ave., 
Oakland. 

Architect — None. 

Contractor — E.  T.  Speed,  337  105th  Ave., 
Oaiiland.  iioi ) 


.STATIONS. 

(1485)       S.    W.    COR.    55TH    AND    SAN 

i-ablo   Ave.,   OiiKiana.      1-stury  steel 

siervice     station     and     1-story    tile 

service   station. 
Owner — J.     B.     Dawson,     644     Bancroft 

-ive.,   Oakland. 
Architect — None. 
Contractor — Oakland     Steel    Bldg.     Co., 

376  Lakeshore  Ave.,   Oakland. 

$4650 


STATIONS. 

(I486)        S.      E.      COR.     ATHENS     AND 

Market  Sts.,   Oakland,    l-siory   steel 

service    station    and    l-s<tory    tile 

service   station. 
Owner — J.     B.     Dawson,     644     Bancroft 

Ave.,    Oakland. 
Architect — None. 
Contractor — Oakland     Steel     Bldg.     Co., 

376    Lakeshore   Ave.,    Oakland. 

$4650 


DWELLING. 

(1487)     2368  E.  23RD  ST.,  Oakland.     1- 

story   5-room   d'welling. 
Owner — A.    H.    Freitas,    1627    9th    Ave., 

Oakland. 
Architect — None, 
contractor — J.   A.   Stanley  &  Sons,   1436 

15th  Ave.,  Oakland.  $3500 


DWELLING. 

(1488)  177  SANTA  CLARA  AVE..  Oak- 
land.     1-story    3-room   d'welling. 

Owner — Chas.  A.  Gentry,  177  Santa 
Clara    Ave.,    Oakland. 

Architect — None.  $1600 


(1489)  W.  HERMAN  ST.,  300  S.  58TH 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — R.  Villata,  5725  Herman  St., 
Oakland. 

Architect — None. 

Contractor — John  Salvaressa,  5125 
Dover  St.,  Oakland.  $4000 


ALTERATIONS. 

(1490)  1735  20TH  AVE.,  Oakland.  Al- 
terations. 

Owner — John  Tellos,  1721  14th  St.,  Oak- 
land. 

Architect — None. 

Contractor — S.  J.  Davina,  4039  San 
Juan   St.,    Oakland.  $1000 


dwp:llings. 

(1491)     w.  62nd  ave.,  200  s.  mills 

St.,   Oakland.      Four   1-story  3-room 

dwellings. 
Owner — Mrs.  L.  Clanie. 
Architect — Nne. 
Contractor — J.     F.     Brown,     1325     8'2nd 

Ave.,  Oakland.  $6000 


ALTERATIONS. 

(1492)      S.   W.   (X)R.   79TH  AND   RUDS- 

aale  Aves.,  Oakland.     Alterations. 
Owner — Mr.      Schottenburg,      79th     and 

Rudsdale   Ave.,   Oakland. 
-ArciiiiecL — iNone. 
Ctintractor — J.  O.  Hunter,  9^)3  37th  Ave., 

Otaklajd.  $1544 

DWELi^ING 

U493)  W  .  39TH  AVE.,  47  N.  WARREN 
St.,  Oakland.  2-story  4-room  dwel- 
ling. 

Owner — W.  A.  Dean,  911  39th  Ave., 
uakland. 

.Aichiiect — None. 

conuacior — Webb  &  Whalin,  2930  22nd 

Ave.,  Oakland.  $3700 

N'o'lE — Kec.  rded     contract     reported 

today. 


DWELLING. 

U494)        \V.     MATHEWS     AVE.,     15     S. 

Cavanaugh    Rd.,    Oakland.      2-story 

6-room   uwelling. 
Owner— W.     H.     Hooper,     8S8    52nd    St., 

Oakland. 
Architect — None.  $7000 


-ALTERATIONS. 

\.i.jo)  S.  vV.  COR.  13TH  AND  CLAY 
Sts.,   Oakland.     Alterations. 

Owner — Athens    Athletic    Club. 

.-I  re  111  tec  t — None. 

Coiitiac.oi— K.  E.  Sheridan,  1012  Web- 
ster bt.,   uakland.  $20,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No.     Owner  Contractor     Amt. 

657  Berkaeley  Sullivan        1675 

658  KellingI  Coujghlan        5C00 

559  Jarvin  Salo       4305 

560  Bayley  Rowland     9789 

561  United  Cohn       

563  Kress  Miller     40250 

564  Transbay  Palace       1080 

565  Dean  Webb        3700 

TRUCK  SHED. 

(557)      WEST  ST.  AND   ALLSTON  Way 

(corporation    yard),    Berkeley. 
Addition    to    truck   shed. 
Owner — City    of    Berkeley,    Berkeley. 
Architect — James       W.       Plachek,       404 

Mercantile    Bldg.,    Berkeley. 
Contractor — Sullivan  and  Sullivan,  3015 

57th   Ave.,    Oakland. 
Filed  Mar.  25,  1926.  Dated  Mar.  23,  1926. 
1st    and    15th    of    each    month    of 

value    incorporated    75% 

Usual    35   days   after    Balance 

TOTAL   COST,    $1675 

Bond,     $420;     sureties,     Fidelity     and 

Casualty    Co.    cf    N.    Y. ;    forfeit,    none; 

limit,     30     working     days;     plans     and 

specifications  filed. 

RESIDENCE 

(55S)       LOTS     11,     12    BLK    G    Tuohy's 

Second    Addition    to    Berkeley     (W 

side  of  Spring  St.,  50  ft.  S.  of  Oak 

St.),   Berkeley. 

Genenal     constru/ction     2-story    6-room 

residence    and    garage. 
Owner — Leigh    Kelling,    2907    Telegraph 

Ave.,   Berkeley. 
Architect — Dixcn   and   Hillen,   5th   Ave., 

Oakland. 
Contractor — Walter     S.     Coughlan,     506 

Arlington  Ave.,  Berkeley. 
Filed  Mar.  25,  1926.  Dated  Mar.  — ,  1926. 

When    frame    is    up     V4 

When    rough    plastered     % 

When     completed     % 

Usual    35    days    after    7% 

NOT  TO   EXCEED   $5200 
Bond,    sureties,    none;    forfeit,    $5    per 
day;  limit,  90  working  days;  plans  and 
.specifications,  none. 

HOUSE. 

(559)   W.  BEACH  ROAD  N.  OF  PARK 

Blvd.,   Oakland. 
General      construction      6-room      house 

and  garage. 
Owner — Mr.    Elma    Jarvin,    Oakland. 
Architect — George         O'Brien,         Bacon 

Bldg.,  Oakland. 
Contractor — Matt  L.   Salo,   2405  McKin- 

ley    Ave.,    Berkeley. 
Filed  Mar.   26,   1926.   Dated  Feb.   5,   1926. 

When   frame  is  up    $1076.25 

When    brown    coated    1076.25 

When   completed    1076.25 

When   completed    ...., 1076.25 

TOTAL   COST,    $4305 
Bond,     sureties,     forfeit,    none;    limit 
150    working   days;    plans,    none;   speci- 
fications   filed. 


RESIDENCE. 

(560)  PTN    LOT    6    BLK    D    Piedmont 
Park,    Piedmont. 

General  construction  except  rooflnjf, 
painting,  tile  work,  furnace  instal- 
lation and  hardware  for  2-story 
and  basement  frame  and  plaster 
residence. 
Owner — ^A.  V.  Bayley,  Oakland. 
Architect — Schirmer-Bugbee      Co.,      505 

Thayer    Bldg.,    Oakland. 
Contractor — Rowland       and       Rowland, 

1834  Blake  St.,  Oakland. 
Filed  Mar.  25,  1926.  Dated  Mar.  24,  1926. 

When     sheathed     $2447.25 

When   brown   coated    2447.25 

When   completed    2447.25 

Usual    35   days   after    2447.50 

TOTAL  C?OST,  $9789.25 
Bond,     $9787.25;     sureties.     Eagle    In- 
demnity   Co.    of    N.    y. ;    forfeit,    none; 
limit,     110    working    days;     plans    and 
specifications  filed. 

BUILDING. 

(561)  INTERSECTION     E.     MARKET 
St.  and  N.  28th  St.,  Oakland. 

General    construction    on   building. 
Owner — United  Income  Properties.  Inc., 

168   Sutter   St.,   San   Francisco. 
Architect — Jos.       L.       Stewart.       Glaus 

Spreckels    Bldg.,    San    Francisco. 
Contractor — Louis    J.    Cohn,    3    DeHaro 

St.,  San  Francisco. 
Filed  Mar.  26,  1926.  Dated  Aug.  18.  1926. 
Bills    payable    1st    and    15th    of    each 
month. 

ACTUAL  COST  plus  5%  Com. 
Bond,    sureties,    forfeit,    none;    limit, 
none;   plans  and   specifications,  none. 


562     Holden  Cederborg     13050 

RESIDENCE 

(562)      SE   SUNNYHILLS     ROAD     AND 

Hubert    Road,    Oakland.      All   work 

for  two-story  frame   residence  and 

garage. 

Owner — Philip    T.    Holden,    667    Wesley 

Ave.,  Oakland. 
Architect — H.    O.      Alden,      618      Sharon 

Bldg.,   San   Francisco. 
Contractor — A.    Cederborg,    1455   Excel- 
sior Ave.,  Oakland. 
Filed  Mar.  27,  '26.     Dated  Mar.  26.  '26. 

Frame   up    $3600 

Plastered     316O 

When    completed    3150 

Usual    35    days 3250 

TOTAL  COST,  $13,050 
Bond,  none.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


STORE. 

(563)       S    W    COR    BROADWAY    ANDf 

14th   St.,   Oakland. 
Installing    store    fixtures    4-story    stofe 

and   office   building. 
Owner — S.    H.    Kress    &    Co.,    114    Fifth 

Ave.,  N.  Y. 
Architect — E.   J.   T.   Hoffman. 
Contractor — Miller    Danielson    Fixture 

Co. 
Filed  Mar.  29,  1926.  Dated  Mar.  10,  1926. 
Value  of  contract  as  work  prog- 
resses      75% 

Usual   35   days  after    Balance 

TOTAL    COST,    $40,250 

Bond,    $40,250;    sureties.    Fidelity    and 

Deposit  Co.;  forfeit,  $100  per  day;  limit, 

July   3.    1926;   plans  and  specifications, 

none. 


THEATRE. 

(564)  E.  LINE  OF  FRUITVALE  AVE.. 
30C  ft.  N.  of  Montana  St..  Oak- 
land. 

Firithed  hardw<are  for  th.>it.'-e  atul 
s-<>ii!  building. 

Owner — Transbay  Theatres.  Inc. 

Architect — A.  A.  Cantin,  541  Market 
St.,    San    Francisco. 

Ocntractor — Palace  Hardware  Co.,  581 
Market   St.,    San   Francisco. 

Filed  Mar.  30,  1926.  Dated  Mar.  30,  11126. 
First  of  each  month  of  value  in- 
corporated   less    previous    pay- 
ment      75% 

Usual  35   days  after    balance 

TOTAL   COST.    $1080 
]:cnd,    sureties,    forfeit,    n->ie-    Imilt. 

2  .   working  diays  from  date    r^lan.s  and 

spi  c.fications  filed. 


RESIDENCE. 

(565)     911  39TH  AVE..  Oakland. 

General   construction   4-room  residence. 

Owner — W.  A.  Dean,  911  39th  Ave.. 
Oakland. 

Architect — Plans  furnished  by  contrac- 
tor. 

Contractor — Webb  &  Whalen,  2930  2(2nd 
Ave.,   Oakland. 
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r  l.d  Mar:  31,  1926.  Dated. IHai:.  28, -1926. 
Utreji    iioof    fs    on  .  ..i  .  V,  .'  ;•.  .  .  .  % 

\\  hi  ri    plastered    .  .  :L-:s:I.  .  ;;."'.  .' % 

AV Jieii    ;;^(>mpleted     .  .  .-,;•;■.•..■.  .  ;  . .' % 

(.'aiial   35  .days  after..;..; % 

TOTAL,  COST,  |3700 
it;  nd,    sureties,    none;    forfeit,    $5    per 

day;'  limit,   iiO  days  after  Mar..  28,   1926; 

plans    and    specifications   filed. 

^ : . 

COMPLE'^ION    NOTICES 


,\LAIHI0I>.V    COUNTV 


Rpccrdeil  ArTfe,,ted 

Mar.  24,  l!i26 — LOT  11  Ocean  View 
Heishts,  Oakland.  Benjamin  T.  and 
Buth  E.  Tooley  to  Lee  Investment 
•  Co Mar     23,    1926 

.Mar.  24,  1926 — LOT  10  BLK  4  Dwight 
Wav  Terrace,  Oakland.  Clarence 
A.  ishipman  to  whom  it  may  con- 
ce-i     Mar.    20,    1926 

Mar      24,     1926— LOTS    19     20     BLK    N 

.  2397  amended  map  of  Regents 
Park,  Berkeley.  Clarence  A.  Ship- 
man  to  whom  it  may  concern 

Mar.    16,   1926 

Mar.  24,  1926— SW  COR  GROVE  AND 
22nd  St.,  Oakland.  Key  System 
Transit  Co.  to  S'chnebly  and  Host- 
rawser    Mar.    23,    1926 

Mar.  24,  1926— S  BEVERLY  AVE  52 
ft  W  of  Broadmoor  Blvd.,  San  Le- 
andro.  J.  B.  Mills  to  whom  it  may 
concern    Mar.   20,  1926 

Mar.  24,  1926 — LOT  15  BLK  11  War- 
ner Tract,  Oakland.  John  O'Malley 
to   Allen   Rae    Mar.    24,    1926 

Mar.  24,  1926—829  SAN  LOUIS  ROAD, 
Berkeley.  Emil  Person  to  whom 
it    may    concern Mar.    24,    1926 

Mar.  24,  1926 — LOT  1  BLK  1  Arling- 
ton Villa  Southampton  Ave.,  Berk- 
eley.' George  W.  Hahn  to  Louis  O. 
Hahsson     Mar.    22,    1926 

Mar.  24,  1926 — 2332  FOOTHILL  Blvd., 
Oakland.      R.  D.   Cashatt  and  Marie 

C    Dunkum   to   R.   D.   Cashatt 

Mar.    23,    1926 

Mar.    24,    192K— W    B   ST   70   FT   W   OF 

.•87th  Ave,  Oakland.  Arthur  E. 
Helenkamp  to  whom  it  may  con- 
cern  Mar.    19,    1296 

Mar.  24,  1926 — N  W  COR  87TH  AVE 
B   St.,    Oakland.      Arthur    E.    Helen- 

•     kamp   to  whom   it  may   concern.... 


Mar.  23,  1926— PTN  LOTS  45  46  BLK 
N  Iveywood  Tract,  Oakland.  Ken- 
neth   M.   Morse   to   Morse   &   Morton 

Mar.    22,    1926 

Mar.  23,  1926 — LOT  50  Lakeshore 
Manor,  Oakland.     Martha  .1.  Badger 

to    Lerov    .M.    Baird l*1ar.    23.    1926 

Mar.  24.  1926— LOT  11  BLK  D  Carri- 
s-n    Tract.    Berkeley.      Arthur    Sil- 

vain    to    Beckett    &    Wright 

.      • Mar.    11,    1926 

Mar.  24,  1926 — 3801-3-5  HOPKINS  ST., 
Oakland.  A.  F.  and  Mabel  C.  Rein- 
king  to  Walter  E'ricson  Mar.  22,  1926 
Mar.  25,  1926 — LOT  43-44  BLK  17 
Map  No.  4  Regents  Park,  Oak 
Township.  Telma  M.  Booker  to 
whom  it  may  concern .  .Mar.  .22,  1926 
Mar.  25,  1926— INTERSECTION  S  E 
line  of  Harriet  St  with  N  E  line  of 
Hillside  St.,  Oakland.  A.  J.  Ag- 
rella,    Jr.,    Margaret    Agrella    to    H. 

•  -   W.   and   Elizabeth   M.   Shulter 

Mar.    22,   1926 

Mar.  25.  1926— W  LINE  OF  PRUIT- 
-.  vale  Ave  45  ft  N  of  E  13th  St., 
M-Xiakland.      Derby    Estate    Co.    to    J. 

'.  B.    Petersen     Mar.    22,    1926 

>iar.    25,    1926— N   FLORIDA   ST   200   E 
of  Maple   Aye  S  Jayne   St   125   ft  W 
of    Euclid    Ave.,    Oakland.       Justus 
Morris    to    Ralph    E.   Morris .......  . 

Ma.r.   12,  1926,  repectively  Mar.  5.  1926 
.Mar.     25.     1926— 251S     BUENA     VISTA 
Wa-v.    Berkeley.      Frank    M.    Oreen- 
.  wootl   to  Harry  E.  Kane  Mar.  23,  1926 
iMar.-26,  1926 — LOT  12  WARD  TRACT 
Ogikland.     W.   R.   Zumwalt   to  Han- 
sen*. Robertson   a"d   Zumwalt 

■■.."... ....     Mar.    24,    1926 

■Mar.   26,   1916- LOT  15  WARD  TRACT 
.  paklind.      W.    R.    Zumwalt   to   Han- 
son,   Robertson    and    Zumwalt    .... 

,. .,.,.:.... .i    Mlar.    24.    1926 

Mar.  26,  1926  —  1332  163RD  AVE.. 
Oakland.      E.    T.    Speed   to   whom    It 

mav    concern    JVtar.    26,    1926 

.Mar.  26.  '192(1 — 629  DURANT  AVE.. 
San:  J^eandro.  Cummins  &  White 
to   Oakland    Home   Builders,    Inc.,.. 

Mar.    25,    1926 

.^j[n.^••.rA6.■  192fi^l0fi5  victoria  AVE., 
San  Ijeandro.  Cummins  &  White 
to  Oakland  Home  Builders,  Inc.. 
.    Mar.    26.    1926 


.Mar.  26,  1926— SW  LINE  OF  CASTRO 
»t.  196  ft.  SE  of  A  St.,  Hayward. 
Chas.-  W.    Heyer    to    whom    it    may 

concern Mar.    23,    1926 

Mar.  27,  l-926-^144 7  DELAWARE  ST., 
Berkeley.      Peter    F.    Hormel    to    M. 

Jordan    :. .. Mar.    18,    1926 

Mar.  27,  1926—2304  EDWARDS  ST., 
Berkeley.  Stead  Bros.  &  Ellis  to 
whom  it  may  concern .  .Mar.  27,  1926 
Mar.  27,  1926— SOUTHERLY  INTER- 
section  of  Grand  Park  and  Walker 
Avenues,  Oakland.  Bay  District 
Theatres  Inc.,  to  Air  Condition  En- 
gineering   Co Mar.    6,    1926 

Mar.  25,  1926—1900  MONTANA  ST., 
Oakland.     H.  C.   Kinley  to  whom   it 

may   concern    Mar.    24,    1926 

Mar.  26,  1926 — LOT  21  BLK  4294 
Davis  Tract,  Oakland.  Geo.  W. 
Kaiser    to    Herbert    H.    Keyser.... 

Feb.    27,    1926 

Mar.  26,  1926—5972  PROSPECT  Drive, 
Oakland.      Lucille    Thiem    to    C.    R. 

Squires    Mar.   26,   1926 

Mar.  26,  1926 — LOT  17  Map  of  Moor- 
lands, San  Leandro.  Harry  Trum- 
bull to   whom   it  may  concern 

Mar.    25,    1926 

Mar.  26,  1926—605  SAN  MIGUEL 
Ave.,  Berkeley.  E.  Teicheira  to 
whom  it  may  concern .  .Mar.  24,  1926 
Mar.  26,  1926— COR  SAN  MIGUEL 
Ave  and  Thousand  Oaks  Blvd, 
Berkeley.     E.  Teicheria  to  whom  it 

may    concern    Mar.    24,    1926 

Mar.  26,  1926—631  CURTIS  ST.,  Al- 
bany. E.  Teicheria  to  whom  it  may 

concern    Mar.  24,  1926 

Mar.  26,  1926—535  INDIAN  ROCK 
Ave.,    Berkeley.      J.   H.   Lewis   to   B. 

F.    Woolley    Mar.    24,    1926 

Mar.  26,  1926 — N  W  COR  PRINCE 
and     Dohr     Sts.,     Berkeley.       T.     E. 

Louis  to  Homer  Jordan.  . 

Mar.  26,  1926— PTN  LOT  4  BLK  B 
Map  of  the  DeWolf  Tract,  Oakland. 
Wm.  H.  Parker  to  Wm.  C.  Apple- 
white   ...    Mar.   16,   1926 

Mar.  26,  1926 — LOT  13  BLK  K  Mills 
Gardens,  Oakland.  Thomas  H.  Vin- 
cent to  whom  it  may  concern 

Mar.    24,    1926 

Mar.  26.  192fi— LOTS  7,  8  BLK  94  Kel- 
lersbergei  s  map  of  Oakland,  Oak- 
land.     Henry   W.   Haler  to  whom   it 

may    concern    Jan.    10,    1926 

Mar.  26,  1926 — LOT  8  BLK  7  Map  of 
Key  Route  Terrace  No.  2,  Albany. 
Mary   A.   and   Nellie   Hayes   to   John 

Hayes     Mar.    26,    1926 

Mar.  26,  1926— LOT  6  AND  PTN  LOT 
7  blk  E  map  of  Orland  Heights. 
Noel    L.    Gaubert    to    whom    it    may 

concern     Mar.     26,     1926 

Mar.  26,  1926— LOT  34  BLK  17  Map 
cf  blks  17-18-19  Thousand  Oaks. 
W.  D.  Ford  to  whom  it  may  con- 
cern      Mar.    22,    1926 

Mar.  25,  1926—3323  MAIN  ST.,  Oak- 
land,    J.  A.  Bell  to  J.  A.  Bell 

Mar.    24,    1926 

Mar.  25,  1926— INTERSECTION  S  W 
Wilbur  St  with  N  W  Laguna  Ave., 
Oakland.  J.  A.  and  Dorothy  E.  Coots 

to    Charles    S.    Booth Mar.    18,    1926 

Mar.  25,  1926^2379-83-87  VIRGINIA 
St.,  Berkeley.  Anna  Dondo  to 
to  wl\om  it  mav  concern  Mar.  22,  1926 
Mar.  25,  1926— LOTS  7  AND  S  BLK  14 
Map  No.  8  Regents  Park.  Albany. 
Jewell    S.    Welch    to    whom    it    may 

concern    Mar.   25,   1926 

Mar.    25,    1926—3400    ADELL    COURT, 
-  Oakland.      H.  C.   Kinley  to  whom  it 

mav    concern    Mar.    24,    1926 

Mar.  27,  1926^SOUTHERLY  INTER- 
section  of  Grand-Park  and  Walk- 
er Aves..  Oakland.  Bay  District 
Theatres,    Inc.,    to   H^rry   L.   Weber 

,     . ...........: Mar.    6,     1926 

Mar.  2.7;  192fi— LOT  113  Map  Dutton 
Manor  Addition,  San  Leandro. 
Josoi)li    Franklin    to    whom    it    may 

concern    Mar.   25.   1926 

M'ar.  27,  1926 — LOT  81  Map  Dutton 
Manor  Addition,  San  Leandro. 
Joseph    Franklin    to   whom    it    may 

concern    Mar.  25,  1926 

Mar..  27.  1926— LOT  79  Map  of  Dut- 
ton ;\Tanor  Addition,  Pan  Leandro. 
E.    P.    Woo'dhouse"  to   whom    it    may 

concern    Mar.  25,  1926 

Mar.  27,  "  1926— 2330  CHURCH  ST., 
Oakland.      Margaret  Knipe  to  J.  U. 

Baugh     Mar.    27,    1926 

Mar.  27,  1926 — LOT  SO  Map  of  Dutton 
Manor  Addition.  San  Leandro.  Jos- 
eph Franklin  to  whom  it  may  con- 
cern   .....  . Mar.    25,    1926 

Mar.  29;  .1926—3138  60TH  AVE.,  Oak- 
land. Edwin  A.  Gunneson  to  whom 
it    may    concern Mar.    29,    1926 


Mar.  26.  1926— PT.N.  LOT  23  BLK.  4, 
.Amended  Map  of  Hopkins  Terrace, 
I'crkeley.  Lauia  S  Haymond  to 
I'avid    .Nordstrom Mar.    24,    1926 

.\!a  .  29,  1926- PTN  LOTS  13  AND  15 
blk  5  Daley's  Scenic  Park,  Eerke- 
l(y.  Leslie  E.  and  Evelyn  M.  Row- 
ell  to  J.  H.  Herman  and  Frank 
Huefner    Mar.    22,    1926 

.Mar.  29  1926—4090  LINCOL.V  AVE., 
Oakland.  L.  W.  Rhodes  to  whom 
it  may   concern    Mar.   25,   1926 

Mar.  29,  1926—1702  26TH  AVE.,  Oak- 
land. Clesson  A.  R^ger.s  to  Rogers 
&   Rogers    Mar.  27,   1926 

-Mar.  2!t,  1926— LOT  13  Map  of  Pied- 
mont by  the  liake,  Oakland.  R.  W. 
Kittrelle  and  F.  C.  Watson  to  Mc- 
Wethv  &  Greenleaf    Mar.   25,  1926 

Mar.  29,  1926—6306  BROADWAY 
Terrace,  Oakland.  Mary  E.  Canty 
to  Sullivan  &   Sullivan  .  .Mar.   29,   1926 

Mar.  29,  1926 — 2857  60TH  AVE.,  Oak- 
land. Addie  F.  MacDonald  to  Carl 
C.  Lassen    Mar.  20,  1926 

Mar.  29,  1926— S.  W.  JOHNSON  AND 
Mound  Sts.,  Alameda.  D.  Vallerga 
to  Carl  C.   Lassen    Mar.   27,   1926 

•Mar.  29,  1926—1005  PORTAL  A'V'E.. 
Oakland.  Alder  &  Clar'r.  to  Alder 
&    Clark    Mai.    30,    1926 

.Mar.  29,  1926—110  EL  CAMlNO  REAL, 
Oakland.  Mae  P.  Ging^  to  F.  W. 
Thaxter     Mar.    29,    1926 

Mar.  30,  1926 — LOT  26  BL-^.  6  Dwight 
Wny  Terrace,  Berkeley.  Robert  -M. 
and  M.nnie  A.  Donnelly  to  whom 
it    may   concern Feb.   1,   1926 

.Mar.  3C.  1926—6642  OUTLOO-C  AVE., 
CaHand.  Mrs.  A.  C.  MacJtahon  to 
whfn.   it   may  concern.    ?lar.   30,    1926 

-Mai  30,  1926-2756  PARKEi'.  AVE., 
Oakland.  Elton  M.  Youni?  to  El- 
ton   M.    Young Mar.    20,    1926 

Mar.  30,  1926—1207  CEDAR  ST.,  Oak- 
lt.i'(l.  J.  M.  H'Og^n  to  whoii:  it 
mav    concern    Mar.   18,    1926 

Mar.  30,  1926—3932,  3934  WHITTLE 
Ave.,   Oakland.     Jesse   and  Anna   J. 

-Musser    to    Lindebe;k    Bros 

Mar.   29,   1926 

Mar.  30,  1926 — LOT  17  BLK  3  East 
I  iedmont  Heights  Extension,  Oak- 
land. H.  C.  Baker  to  who;n  it  may 
concern    Mar.  30,  1926 

Mar.  30,  1926 — LOT  13  BLK  E  Lower 
Piedmont  Park,  Piedmont.  Alfred 
A.  Glaniz  to  whom  it  may  conoorn 
Mar.   :7.    1926 

Mar.  30,  1926— PTN  LOT  2  BLK  8  Map 
Clarem;nt,  Berkeley.  William  Cle- 
ment Ambrose  to  \S'm.  Livingston 
and    Son    Mar.    2(5,    1926 

Mar.  30,  1926—5127  CALAVERAS 
Ave.,  Oakland.  Charles  S.  Koni.gs- 
berg  to  whom  it  may  conv.ern.,.. 
Mar.    ?0,    1926 


LIENS  FILED 


A  1.  .\  M  K  D  .\    CO  U  X  T  Y 


Recorded  Araoun' 

.Mar.  24,  1926 — PTN  LOT  174  Map 
Fourth  Ave.  Terrace  Extension, 
Oakland.  B.  and  D.  Woodworking 
Co.  vs.  J.  A.  Pilliod  and  J.  N.  Hink- 
son         $191 

.Mar.  23,  1926 — PTN  LOT  174  Map  of 
Fourth  Avenue  Terrace  Extension, 
Oakland.  Thos.  J.  Thompson,  Inc., 
vs.    A.    H.    Pilliod    $110.50 

:\Iar.  24,  1926— PTN  LOT  S  Map  of 
Park  View  Tract,  Piedmcnt.  J.  J. 
Kennedy  Co.  vs.  Alice  Jane  and 
Edmund  DeFreitas  and  J.  Williams 
$67.7" 

Mar.  24,  1926 — 1630  CURTIS  ST.. 
Berkeley.  C.  A.  Rochester  vs. 
E.    W.   and   H.   Burgett    $37.95 

Mar.  24.  1926—948  E\'^LYN  AVE., 
Albany.  C.  A.  Rochester  vs.  EX  W. 
and    H.    Burgett     $83.25 

Mar.  24.  1926 — LOT  87  Map  Lakeshore 
Manor.  Oakland.  George  A.  Mac- 
Donell  vs.  Werner  A.  and  Carolyn 
U.    Schuur     $730.77 

Mar.  24,  1926—5452  EL  CAMILLE 
Ave.,  Oakland.  Oakland  Roofing 
Co.  vs.  Edmund  F.  Youngr,  T. 
Stringer  and  Daniel   L.  Beatty  .  . .  .$40 

.^!ar.  24.  1926—3900  SAN  JUAN  ST., 
Oakland.  Oakland  Roofing  Oo  .vs. 
T.  Stringer,  Elizabeth  Stringer  and 
D.    L.    Beatty    $75 

.Mar.  24,  1926—3904  SAN  JUAN  ST., 
Oakland.  Oakland  Roofing  Co.  vs. 
T.  and  Elizabeth  Stringer  and  D. 
L.     Beatty     $75 

Mar.  25.  1926— PTN  LOT  174  4TH  Ave 
Terrace  Extension,  Oakland.  Chas. 
Bobbins  and  V.  W.  Febus  vs.  G  A. 
Pilliod     $900 
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Mar.  24,  1926— LOTS  1,  2,  3,  4  and  26 
blk  D  Map  of  Vista  Del  Mar  Tract, 
Oakland.  Eureka  Mill  &  Lumber 
Co.  vs.  J.  C.  and  Laura  McCausland 
M.   Jordan  and   H.   A.   Childers $69 

Mar  25,  1926— W  LINE  14TH  AVE  90 
ft  S  of  E  22nd  St  W  124  ft  x  S  50  ft 
Oakland.  Robert  Howden  &  Sons 
vs.  P.  and  G.  Angello   $39.35 

Mar.  25,  1926 — LOT  Al  BLK  G  Kel- 
lersberger's  plot  No.  29  Piedmont 
Heights.  Oakland.  Hoff  Magnes- 
ite  Co    vs.  Ad  Kramer $347.40 

Mar.  25',  1926 — LOT  115  Oak  Park, 
Oakland.  Contractors  &  Builders 
Supply  Co.  vs.  C.  C.  Cuff $2450.45 

Mar.  25.  1926— LOT  115  Map  Oak  Park 
Tract,  Oakland.  Barrett  and  Hilp 
vs.    C.    C.    Cuff    $8705.22 

Mar.  25,  1926 — PTN  LOT  174  4TH  Ave 
Terrace  Extension,  Oakland.  Stand- 
ard Hardwood  Floor  Co.  vs.  J.  A. 
Pilliod     ?380 

Mar  25,  1926— INTERSECTION  S  E 
14th  Ave  and  S  W  E  24th  St.,  Oak- 
land. Standard  Hardwood  Floor 
Co.  vs.  J.  A.  Pilliod   $80 

Mar.  25,  1926— INTERSECTION  S  E 
14th  Ave  and  S  W  E  24th  St.,  Oak- 
land. B  Simond  Hardware  Co.  vs. 
J.    A.    pilliod     $196.28 

Mar  25,  1926— INTERSECTION  14TH 
Ave  and  S  W  E  24th  St.,  Oakland. 
Rhodes  Jamieson  &  Co.  vs.  J.  A. 
Pilliod,  Chas.  Robbins  and  V.  W. 
Febus     $126.88 

Mar.  25,  1926—3904  SAN  JUAN  ST., 
Oakland.  Waterfront  Sash  A.  Door 
Co  vs  T.  and  Elizabeth  Stringer 
and   D.'  L.  Beattie    $114.50 

Mar.  25,  1926—3900  SAN  JUAN  ST., 
Oakland.  Waterfront  Sash  &  Door 
Co.  vs.  T.  and  Elizabeth  Stringer 
and   D.   L.   Beattie    $135 

Mar.  25,  1926— LOT  19  BLK  22  Ivey- 
wood  Extension,  Oakland.  Water- 
front Sash  &  Door  Co.  vs.  T.  and 
Elizabeth  Stringer  and  D.  L.  Beat- 
tie    $96.80 

Mar.  25,  1926— LOT  43  Central  Ter- 
race Extension,  Oakland.  Water- 
front Sash  &  Door  Co.  vs.  Edmund 

E.  and     Ella     M.     Young     and     T. 
Stringer     $116 

Alar.  27,  1926—1101  ORDWAY  ST., 
Berkeley.  Ward  Furnace  Co.  vs. 
Ad  S  L.  Darling,  O.  F.  Darling  and 
Darling    Investment    Co $23.12 

Mar.  27,  1926 — DOT  10  BLK  13  Thous- 
land  Oak  Tract,  Berkeley.  Ward 
Furnace  Co.  vs.  O.  F.  Darling,  May 
S.  Darling  and  Darling  Investment 
Co H3.24 

Mar.  27,  1926 — LOT  10  BLK  2  Key 
Route  Terrace  No.  2,  Berkeley. 
Ward  Furnace  Co.  vs.  A.  D.  Darl- 
ing, O.  F.  Darling  and  Darling  In- 
vestment Co.    $23.12 

Mar  29,  1926— LOT  11  BLK  2  Lake- 
shore  Highlands.  Oakland.  Henry 
Kalem  vs.   Roy   C.   Connor $43.60 

Mar.  29,  1926 — LOTS  15  AND  16  BLK 
9  map  No.  4  Regents  Park,  Albany. 
C    I    'Christiansen   vs.   Gus   Opitz..$45 

Mar.  27,  1926—1111  ORDWAY  ST., 
Berkeley.     Ward  Furnace  Co.  vs.  O. 

F.  Darling,  Darling  Investment  Co. 
and  Oakland  Development  Co... $23. 12 

Mar.  27,  1926 — LOT  17,  BLK  A  Fanny 
Davenport  Tract,  Oakland.  Zenith 
Mill  &  Lumber  Co.  vs.  O.  T.  and 
R.    R.    Newell    $200 


RELEASE   OF   LIENS 


AL.^MKDA    COUNTY 

Recorded  Amount 

Mar  24,  1926 — LOT  35  BLK  12  Elec- 
tric Loop  Tract,  Oakland.  Maxwell 
Hardware  Co.  to  Arthur  and  Lena 
Stefani     $53.50 

Mar.  24,  1926— S  W  LINE  OF  TELE- 
graph  Road  Dis  880.36  S  E  of  N  W 
line  of  certain  tract  deeded  by  J.  D. 
Sawer  to  Frank  Fassbind  Dec.  11, 
1918  Dden  Township.  Quist  Bros. 
&  Co  to  E.  A.  Hartley  and  Mary 
March    $1278.30 

Mar.  25,  1926— LOT  47  BLK  P  Map 
Fruitvale  Blvd.  Tract,  Oakland. 
H  L.  Call  Lumber  Co.  to  C.  and  M. 
Dietz  and  O.  A.  Penzlen $29.73 

Mar  27  1926— LOT  7  BLK  20  Map 
blk  20-21-22-23-24  Thousand  Oaks, 
Oakland  Township.  Superior  Tile 
&  Products  Co.  to  J.  W.  and  Mae 
Easton    and    C.    E.    Rednour $157 

Mar  29,  1926 — LOT  11  BLK  2  Map 
Lakeshore  Highlands,  Oakland. 
Hunter  Lumber  Co.  to  Roy  C.  Con- 
nor      $1001.81 


Mar.  24,  1926— S  W  LINE  OF  TELB- 
giaph  Road  Dis  880.36  S  E  of  N  W 
line  of  certain  tract  deeded  by  J.  Ia 
Sawer  to  Frank  Fassbind  Dec.  11, 
1918,  Eden  Township.  Inlaid  Floor 
Co.  to  Mary  March  and  E.  A. 
Hartley    $155 

Mar.  27,  1926 — LOT  7  BLK  20  Map 
blks  20-21-22-23-24  Thousand  Oaks, 
Oakland  Township.  Oakland  Roof- 
ing Co.  to  J.  W.  Eaton  and  C  W. 
Rednour $160 

:\Iar  27,  1926 — LOT  276  Miadison 
Si|uare.  Oakland.  Neighbors  Lumber 
Taid  to  W".  F.  Bogart,  Rosalia 
Jacob,  Delphine  Levi  and  H.  Stre- 
litz     $33.83 

ilar.  27.  1926— LOT  150  Arbor  Villa, 
Oakland.  E.  D.  Swift  (Swift  &  Co.) 
t;  Mary  E.  Nelson  and  J.  V.  Frtazier 

$1300.97 

Mar.'  27,"  '1V26— LOT  13  BLk'  Vl'l  Map 
Central  Tract,  Hayward.  E.  L. 
Black  man  Co.  to  C.  B.  and  Mrs.  C. 
B.    Van    Epps    $902.93 

Mar.  27.  1926— LOTS  1  AND  2  BLK 
47  map  of  lands  adjacent  to  town 
of  Encinal.  Alameda.  Strom  Elec. 
Co.  to  A.  Mathebat  and  A.  J.  Homer 
$247.57 

M:v  .  27,  1926 — PTN  LOTS  276-277 
Madison  Square,  Oakland.  R.  C. 
Malone  to  Rosalia  Jaoobs,  Delphine 
E.   Levi  an,d   Harry   Strelitz    ..$378. .07 

Mar.  29,  1926 — 2224  CHURCH  ST., 
Oakland.  Spencer  Electric  Co.  to 
Margaret  Knipe  and  Fred  Smith..  $44 

Mar.  30,  1926 — 1206  90TH  A\.''E.,  Oak- 
land. Rhodes-Jamieson  Co.  to  J. 
W.    and    B.    Roberts $216.58 

Mar.  30,  1926—1200  90TH  AVE.,  Oak- 
land. Rhodes-Jamieson  to  J.  W. 
and    B.    Roberts    $216.57 

Mar.  30,  1926 — LOT  11  BLK  2  Map 
Lakpshore  Highlands,  Oakland.  H. 
A.  H-od  Co.  to  Roy  and  Effi«  M. 
Conner     IS8 


Wm.    F.    Serpa.      Limit,    forfeit,    none. 
Plans    and    specifications    filed. 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 


BUILDING  ^   ^^    . 

RAMONA  ST.,  bet.  Hamilton  and  Uni- 
versity Aves.,  50x100,  Palo  Alto.  All 
wcrk  for  one-story  reinforced  con- 
crete building. 
Owner — Mrs.  E.  C.  Hughes  and  Mrs.  L. 
J,  Kennedy,  939  University  Ave., 
Palo  Alto. 
Architect — John    K.    Branner,    210    Post 

St.,   San   Francisco. 
Contractor — J.    A.    Bryant,    185    Steven- 
son St.,  San  Francisco. 
Filed   Mar.    22,   '26.      Dated  Mar.   18,   '26. 

Pouring   all   walls $3500 

Rough    plastering    completed...    3500 

Building    completed     3500 

Usual    35    days 3500 

TOTAL  COST,  $14,000 
Bond,  $7000.  Surety,  Fidelity  &  Deposit 
Co.  of  Maryland.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


BUNGALOW 

SW    BYRON   ST.    150   NW   Kelloffg  Ave. 
NW    50xSW    112%    Part    Lot    2    Blk 
98,    Palo    Alto.      All    work   for   one- 
story   stucco   bungalow. 
Owner^Hobart   B.   Jacobs,    534    Giunda 

St.,  Palo  Alto. 
Architect — None. 
Contractor  —  Edward    John    Kinerham, 

280   College   Ave.,   Mayfleld. 
Filed  Mar.  27,  '26.     Dated  Mar.  24,  '26. 

Frame    up     $1143.75 

Building    enclosed     1143.75 

Building    completed    1143. 7& 

Usual    35    days 1143.75 

TOTAL  COST,  $4576.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and   specifications  filed. 


ADDITIONS 

NW  SECOND  ST.  AND  FOUNTAIN 
Alley,  San  Jose.  Concrete  and  ce- 
ment work,  iron,  brick,  tile  and 
marble  and  millwork,  plasterlnir, 
etc.,  for  alterations  and  remodel- 
ing of  two-story  building. 
Owner — John  Marchese,  1043  Minnesota 

Ave.,   San   Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

BIdg.,   San   Jose. 
Contractor — Megna    &    Newell,    49    W- 

San   Fernando  Ave.,   San  Jose. 
Filed  Mar.   22,   '26.     Dated  Mar.   22,   '26. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $5335.30 
Bond,  $2667.65.  Sureties,  William  T. 
Lloyd  and  Chas.  A.  Payne.  Limit,  45 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 
BUILDING 

LOT    14    BLK    19,    T.    •  S.      Montgomery 
Sub.   of   Polhemus   Tract,   San   Jose. 
All    work      for      one-story      frame 
building. 
Owner — Vittorio    Simonl. 
Architect — None. 

Contractor — G.     Garavaglia,    860     Sher- 
man St.,  San  Jose. 
Filed   Mar.    23,   '26.      Dated   Mar.    22,   '26. 

Frame    up     $1067.50 

Plastering     completed     1067.50 

Building     completed 1067.50 

Usual    35   days 1067.50 

TOTAL  COST,  $4270.00 
Bond,  $2150.     Sureties,  I.  AUegrlni  and 


RESIDENCE 

S   UNIVERSITY   AVE.,   bet.   Morse   and 

Chapman  Sts.,  San  Jose.     All  work 

for   two-story   frame  residence  and 

garage. 

Owner — George  Ballantyne,     1064     Mc- 

Kendrie  St.,  San  Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of  S'an  Jose  Bldg.,  San  Jose. 
Contractor — W.  O.  Furtwangler,  26S  S- 

23rd  St.,  San  Jose. 
Filed  Mar.  29,  '26.     Dated  Mar.  27,  '26. 

Frame    erected    $2130 

1st  coat  plaster  on 2130 

Completed      2130 

Usual  35  days 2130 

TOTAL  COST,  $8520 
Bond,  $4500.  Sureties,  J.  L.  Pierce  and 
Chas.  A.  Payne.  Limit,  75  days.  For- 
none.     Plans  and  specifications  filed. 


PERMITS 

RESIDENCE,  5-room,  $4000;  Cleaves 
St.  near  San  Fernando  St.,  San 
Jose;  owner,  Horton  Kooser;  con- 
tractor. DeSmet  &  Douglas,  333  N- 
13th    St.,    San   Jose. 

COTTAGE,  3-room,  $1400;  18th  St.  near 
Empire,  San  Jose;  owner,  Mary 
Calondria,  McKee  Rd.,  R.  F.  D..  San 
Jose;  contractor,  H.  Bolwin,  1041 
Grand  Ave. 

.VLTERATIONS.     $500;     First    St.     near 
Grant,    San    Jose;    owner,    A.    Biel, 
831  S-Third  St.,   San  Jose;  contrac- 
tor,   H.    Bolwin,    1041    Garland   St., 
San  Jose. 

RESIDENCE,  6-room,  $5000;  14th  St, 
near  Reed,  San  Jose;  owner,  Mrs. 
Anna  Kokes,  465  S-14th  St.,  San 
Jose;  contractor,  J.  F.  Fetterman, 
596   N-Locust   St.,   San   Jose. 

RESIDENCE,  6-room,  $5000;  Clayton 
St.  near  San  Pedro,  San  Jose;  own- 
er, D.  A.  North,  328  N-San  Pedro 
St.,  San  Jose;  contractor,  Wm.  M. 
Myer,    C-upertino. 

RESIDENCE,  4-room,  $1500;  Cor.  Paci- 
fic and  Santa  Clara  Aves.,  San 
Jose;    owner,    T.    F.    Mulhalfey. 

COTTAGE,  3-room,  $750;  No.  1836 
Pacific  Ave.,  San  Jose;  owner,  E. 
L.  Clayborn,  Premises;  contractor, 
T.  F.  Mulhaffey,  1833  Pacific  Ave., 
San    Jose. 

RESIDENCES  (2)  6-room,  $3000  each; 
Villa  near  Elm,  San  Jose;  owner, 
W.  Altevogt,  1107  McKendrie  St., 
San  Jose. 

RESIDENCE,  5-room,  $4800;  Willow 
and  Shepard  Sts.,  San  Jose;  owner, 
W.  W.  Albright.  1150  S-Seveuth 
St.,  San  Jose;  contractor,  A.  H, 
Petrie,   411   Sierra  St.,   San  Jose. 

ALTERATIONS,  $10,500;  First  and  San 
Carlos  Sts.,  San  Jose;  owner,  Rob- 
inson Furniture  Co.,  227  S-Flrst 
St.,  San  Jose;  contractor,  L.  C. 
Rossi,  966  Willow  Glen  Way,  San 
Jose. 

WAREHOUSE,  $25,000;  Second  and  S. 
P.  right-of-way,  San  Jose;  owner, 
Security  Warehouse  Co.,  350  W- 
i' irst  b.'t.,  San  Jose;  contractor, 
Morrison  Bros.,  76  W-San  Antonio 
St.,  San  Jose. 

RESIDENCE,  5-room,  $3960;  San  Pedro 
and  Taylor  Sts.,  San  Jose;  owner, 
Mrs.  A.  Castro,  Park  Hotel,  San 
Jose;  contractor,  Clyde  Alexander, 
323  Hanchett  St.,  San  Jose. 
RESIDENCE,  5'room,  $5000;  Snyder  St. 
near  Delmas  St.,  San  Jose;  owner, 
T.  H.  Herschbach,  Bank  of  San 
Jose  Bldg.,  San  Jose. 
ALTER  front,  $560;  No.  45  S-First  St., 
San  Jose;  Lessee,  E.  Moselley,  45 
S-First  St.,  San  Jose;  contractor,  C. 
W.  Cook,  193  N-Fifth  St..  San  Jose. 
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RESIDENCE,  4-room,  $3000;  26th  and 
McKee  Sts.,  San  Jose;  owner,  Bert 
Gamble,  332  Washington  St.,  San 
Jose. 

ALTERATIONS.  1660;  No.  1629  E-San 
Antonio  St.,  San  Jose;  owner,  An- 
tone  Meckler,  Premises. 

RESIDENCE,  4-room,  $2800;  Tenth  St. 
near  San  Carlos  St.,  San  Jose;  own- 
er, R.  W.  Pickle,  455  E-San  Carlos 
St.,   San   Jose. 

ALTERATIONS,  |900;  Park  and  Josefa 
Sts.,  San  Jose;  owner,  W.  H.  Zu»- 
llger,  SW  Cor.  Park  and  Josefa  Sts. 
'  ..  San  Jose;  contractor,  Geo.  Lind- 
bloom,  371  E-San  Carlos  St.,  San 
Jose. 

ALTERATIONS,    |925;      San      Fernando 

St.    near   Race,    San     Jose;     owner, 

:,     Mrs.   H.   Mignon,    104   Race   St.,   San 

Jose;    contractor,    C.    W.    Cook,    193 

N-Fifth   St.,   San  Jose. 

RESIDENCE,  6-room,  $7500;  14th  St. 
near  Reed,  San  Jose;  owner,  Alfied 
Jones,    595    S-15th    St.,    San    Jose. 

RESIDENCE,  4-room,  $3000;  11th  St. 
near  Julian  St.,  San  Jose;  owner, 
A.  Levin,  16  E-San  Fernando  St., 
San   Jose. 

RESIDENCE,  4-room,  $1950;  Prevost 
St.  near  Atlanta  St.,  San  Jose;  own- 
er, J.  J  Berauno,  988  Prevost  St., 
San  Jose. 

ADDITIONAL  story  of  5  living  rooms 
to  store,  $4600;  No.  229  "Willow  St., 
San  Jose;  owner,  Jas.  Castro,  229 
Willow  St.,  San  Jose;  contractor, 
Youngker  &  Hathaway,  1357  Wil- 
low St.,  San  Jose. 

RESIDENCES  (2)  5-room,  $4000  each; 
Snyder  and  Warren  Sts.,  San  Jose; 
owner,  T.  H.  Herschbach,  Bank  of 
San  Jose  Bldg.,  San  Jose. 

RESIDENCE,  6-room,  $3000;  20th  St. 
near  Julian  St.,  San  Jose;  owner, 
R.  E.  Gunn,  184  N-25th  St.,  San  Jose 

RESIDENCE,  2-sto»ry  6-room,  $6300; 
Sierra  and  Race  Sts.,  San  Jose; 
owner,  P.  S.  McLellan,  430  S-Pirst 
St.,  San  Jose;  contractor.  The 
Minton  Co.,  84  N-First  St.,  San  Jose 


COMPLETION    NOTICES 


SANTA  CLARA   COUNTY 


Recorded  Accepted 

Mar.  22,  1926— NE  50  FT.  LOT  29, 
Willow  Home  Tract,  San  Jose.  R  J 
Chapman  to  whom  it  may  concern 
Mar.    22,    1926 

Mar.  22,  1926— LOT  3  BLK  5,  Golds- 
worthy  &  Dennis  Addition.  Los 
Gatos.  J  L  Hewes  Brown  et  al  to 
whom   it  may  concern.  .Mar.   20,   1926 

.Mar.  23,  1926— LOT  6  BLK  P,  South- 
gate,  Palo  Alto.  A  L  Uhler  et  al 
to  whom  it  may  concern.  Mar.  23,  '26 

Mar.  23,  1926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  D  M  Cline  et  al 
to  whom  it  may  concern. Mar.   20,  '26 

Mar.  23,  1926— LOT  8  BLK  B,  South- 
gate,  Palo  Alto.  D  M  Cline  et  al 
to  whom   it  may  concern. Mar.  20,  '26 

Mar.  23,  1926— LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  D  M  Cline  et  al 
to  whom  it  may  concern.  Mar.   20,  '26 

Mar.  23,  1926- LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  D  M  Cline  et  al 
to  whom  it  may  concern.  .Mar.  20,  '26 

Mar.  23,  1926— LOT  3  BLK  1  N  R  5  W 
Miller  &  Lux  Western  Addn,  Gilroy. 
Edgar  McLearn  to  whom  it  may 
concern Mar.    18,    1926 

Mar.  26,  1926— LOT  9  BLK  1,  Barrett 
&  Mack  Subd.,  San  Jose.  Thyra  M 
Stewart  to  whom  it  may  concern.. 
.  .Mar.    25,   1926 

Mar.  25,  1926— LOT  16  BLK  6,  Han- 
chett  Residence  Park,  San  Jose.  F 
L  Hiatt  to  whom  it  may  concern.. 
Mar.   25,   1926 

Mar.  25,  1926— LOT  34  BLK  2,  Ala- 
meda Park  Court,  San  Jose.  C  M 
Cook  to  whom  it  may  concern.... 
March    23,    1926 

Mar.  26,  1926— LOT  2  BLK  A.  Kenald 
Tract,  San  Jose.  William  B  Puter- 
haugh  to  whom  it  may  concern... 
March    23,    1926 

Mar.    26,    1026— B    FOURTEENTH    ST. 

7106.60  N  Jackson  St.  N  40xE  125.34, 
San  Jose.  Wm  H  O'Neil  to  whom 
it   may  concern Mar.   26,   1926 

Mar.  26,  1926— NE  SAN  AUGUSTINE 
and  Autumn  Sts.,  San  J6se.  Ora 
John  Forman  to  whom  It  may  con- 
cern   Mar.    23,    1926 


Mar.  26,  1926— LOT  11  BLK  2,  Palm 
Haven,  San  Jose.    W  H  Hargls  et  al 

to   whom  It  may  concern 

..■ March    26,    1926 

Mar.  26,  1926— N  10  FT.  LOT  19  and 
S  30  ft.  Lot  18  Blk  17,  Beache's 
Addn.,  San  Jose.  Sam  Evans  et  al 
to  whom  it  may  concern. Mar.  25.  1926 

Mar.  27,  1926— LOT  15  BLK  2,  Ala- 
meda Park,  San  Jose.  C  M  Cook  to 
whom   it   may   concern ..  Mar.    23,   1926 

Mar.  27,  1926— LOT  7,  Hanchett  Court 
San  Jose.  Clyde  Alexander  to  whom 
it    may    concern Mar.    27,    1926 

Mar.  27,  1926— LOT  21,  San  Juan  Sub. 
No.  1,  San  Jose.  Dr.  Solon  Shedd 
to  whom   it   may  concern.  Mar.   23,  '26 

Mar.  27,  1926— LOT  15,  Atlas  Subd., 
San  Jose.  J  Atlas  to  whom  it  may 
concern Mar.    25,    1926 

Mar.  27,  1926— LOT  17  BLK  3,  Ever- 
green Park,  Palo  Alto.  Clara 
Marx  to  whom  it  may  concern.... 
Mar.   26,   1926 

Mar.  27,  1926— BEG.  PT.  539.88  N  and 
270  W  from  San  Antonio  Rd  and 
Portola  Ave  S  124xW  54,  San  Jose. 
J  A  Parker  to  whom  it  may  con- 
cern  Mar.    25,    1926 

Mar.  29,  1926— LOT  8,  Naglee  Park 
Addition,    San    Jose.      J    E   Allen    et 

al    to    whom    it   may    concern 

March    24,    1926 

Mar.  29,  1926 — REAR  LOT  3  and  Ptn 
Lot  23  which  lies  SW  of  NE  line 
of  Lot  3,  extended  thru  to  Parx 
Ave  Blk  1,  Hanchett  Residential 
Park,  San  Jose.  B  J  Smith  to  whom 
it    may    concern Mar.    29,    1926 

Mar.  29,  1926— LOT  8,  Shafters  Subd, 
San  Jose.  May  Isabelle  Massee  to 
whom   it  may  concern.  .Mar.   27,   1926 


LIniNS  I'lLED 


SANTA    CLARA   COUNTTf 


Recorded  Amount 

Mar.  22,  1926— E  FIRST  ST.  165.54  N 
Santa  Clara  N  68.975xE  137.96,  San 
Jcse.  Tilden  Lumber  &  Mill  Co  vs 
San  Jose  Knights  of  Columbus 
Hall    Assn $4232.77 

Mar.  22,  1926— LOT  1  BLK  7  R  7  S 
Snow  &  Pettis  Addn.,  Mt.  View. 
Walter  M  Anderson  vs  J  B  Balcomb 
et   al    $60 

Mar.  22,  1926— LOT  48  Clara  Visfa 
Addition,  Palo  Alto.  Minton  Co  vs 
Edwin     A     Mann $165.99 

Mar.  24,  1926— E  FIRST  ST.  165.54  N 
Santa  Clara  N  68.975xE  137.96,  San 
J9se.  Tyre  Bros  Glass  Co  vs  San 
Jose  Knights  of  Colum.bus  Hall 
Assn    $2193.75 

Mar.  24,  1926 — LOT  1  BLK  7  R  7  S 
Snow  &  Pettis  Addn,  Mt.  View. 
Wm.  Rice  vs  Walter  T  Knox.  .$240.17 

Mar.  25,  1926— LOTS  44,  45  AND  46 
Resub  of  Blk  88,  Palo  Alto.  G  E 
Lenzen    vs    F   W    Rayner $116.41 

Mar.  25,  1926— LOTS  1  AND  5  BLK  7 
R  7  S  Snow  &  Pettis  Addn,  Mt. 
View.  G  B  Lenzen  Co  vs  Walter  T 
Knox    et   al    $318.82 

Mar.  26,  1926 — LOT  5  BLK  '{  7  Snow 
&  Pettis  Addn,  Mt.  View.  Wm  Rice 
vs    Walter    T    Knox $153.78 

Mar.  26.  1926— LOT  1  BLK  7  R  7  S 
Snok  &  Pettis  Annd.  Mt.  View.  P 
Perich   vs   Walter   T  Knox $67 

Mar.  26.  1926— LOT  5  BLK  7  R  7  S 
Snow  &  Pettis  Addn,  Mt.  View. 
Sterling  Lumber  Co  vs  Walter  T 
Knox      $1115.94 

Mar.  26,  1926— LOT  1  BLK  7  R  7  S 
Snow  &  Pettis  Addn,  Mt.  View. 
Sterlin':?  Lumber  Co  vs  Walter  T 
Knox      $1455.49 

Mar.  26,  1926— LOT  4  BLK  H,  South- 
gate,  Palo  Alto.  Arthur  L  Madden 
vs    Mrs.    M    W    Ecklon $123.33 

Mar.  26.  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  Arthur  L  Madden 
vs  J   E  and  Grace  Quails $166.42 

Mar.  26,  1926— LOT  15  BLK  M.  South- 
f^ate,  Palo  Alto.  Arthur  L  Madden 
vs  J   E   and  Grace   Quails    $88.96 

Mar.  26,  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  Arthur  L  Madden 
vs   J   E   and   Grace    Quails $212.16 

Mar.  26,  1926— LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  Arthur  L  Madden 
vs  J  E  and     Grace  Quails    .  .  .  .  Jl.'^O.Bfi 

Mar.  26,  1926— LOT  3  BLK  M,  South- 
gate,  Palo  Alto.  Arthur  L  Madden 
vs  J  E  and  Grace  Quails $188  .=.7 

MAR.  29,  19,36— E  FIRST  ST.  165.54  X 


Santa  Clara  N  68.975xE  137.96,  San 
Jose.  Thos  H  Price  vs  San  Jose 
Knights  of  Columbus  Hall  Assn.  $776 


RELEASE   OF   LIENS 


SANTA   CLARA  COUNTY 


Recorded  An'oun* 

Mar.     22,     1926— SE       JULIAN       AND 

Fifteenth  Sts.   S  58.927xE   125.40  Pt. 

Lot    164    Blk    15    C    &    B    Addn,    San 

Jose.      S    De    Cola      to      Sebastian© 

Costentlno     

Mar.  22,  1926— LOT  17  BLK  P,  South- 
gate,  Palo  Alto.  P  E  O'Halr  &  Co 
to  T  R  Brunner  Plumbing  &  Heat- 
ing Co.  and   A  L  Uhler $143 


BXnLDING  CONTRACTS 


SAN    MATBO    COUNTY 

RECORDED 

RESIDENCE 

PART   LOT    83,    Wellesley     Park,      San 
Mateo.      All    work      for      two-story 
residence  and  garage. 
Owner — Cecelia  H.  Graves,  444  Main  St., 

Redwood  City. 
Architect — None. 
Contractor — Ben    Zimmerman,    797    Ar- 

guello    St.,    Redwood    City. 
Filed  Mar.  22,  '26.     Dated  Mar.  22,  '26. 

Frame   up    $2602 

Plastered    2602 

Completed    2602 

Usual    35    days 2602 

TOTAL  COST,  $10,408 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUNGALOW 

LOT  30,  Hermosa  Tract,  San  Mateo.  All 

work  for  bungalow  and  garage. 
Owner — James   Ward    et   al,    San    Fran- 
cisco. 
Architect — None. 
Contractor — George    C.    Stowell,    Menlo 

Park. 
Filed  Mar.  22,  '26.     Dated  Mar.  11,  '26. 

Cash    I  200 

Foundation     1000 

Brown    coated    1000 

Completed     lOOO 

Usual  35  days lOOO 

TOTAL  COST,  $4200 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


COTTAC  E 

LOCATION  NOT  GIVEN.  All  work  for 
one-story   cottage. 

Owner — George  C.  King  et  al. 

Architect — None. 

Contractor — Russell  &  Duncan,  Red- 
wood   City. 

Filed   Mar.   19,   '26.     Dated  Mar.   16,   '26 

Koof    on    $862.50 

Plastered    862.50 

Completed    862.50 

Usual    35   days Balance 

TOTAL    COST,    $3450.00 

Bond,  none.     Limit,     60  working     days 

Forfeit,  none.     Plans  and  specifications 

filed. 


PER.MITS 

BUNGALOW  and  garage,  $8000;  Cor 
Lot  8  Blk  B,  Crescent  and  Warren 
Sub.,  San  Mateo;  owner,  E.  M 
Brown,  209  Sanchez  St..  San  Fran- 
cisco; contractor,  L.  G.  Bergren, 
209    Sanchez   St.,    San    Francsico 

BUNGALOW.  $6000;  Lot  B  resub.  of  Lot 
6  Blk  B,  Crescent  St.,  San  Mateo: 
owner,  S.  E.  Brown,  1136  Cortez  St. 
San    Mateo. 

BUNGALOW  and  garage,  $6000;  Broad- 
way above  Van  Couver  St.,  Bur- 
lingame;  owner,  Thos.  N.  Gesso, 
1201   Van   Couver  St.,   Burlingame. 

BUNG.A.LOW  and  garage,  $4800;  Lot  3 
Blk  4.  Grove  Ave.,  Burlingame: 
owner.  Kate  Long;  contractor,  H. 
H.  Putnam.  2608  Easton  St..  Bur- 
lingame. 

BUXGALOW  and  garage,  $4  800;  Lot  8 
Blk  43,  Easton  Dr.,  Burlingame: 
owner.  Pollock  &  Smith;  contrac- 
tor, L.   W.   Weddle. 

BUNGALOW  and  garage,  $6000;  Lot  14 
Burlingame  Gates,  Oxford  Road, 
Burlingame;  owner,  Meese  &  Brlggs 
contractor,  Harry  B.  Allen.  Inc. 
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BUNGALOW  and  garage,  $5000;  Loi  jv 
Blk  9,  Carlos  Ave.,  Burlingame, 
owner,  Geo.  W.  Williams,  1140  Van- 
couver  St.,    Burlingame. 

RESIDENCE  and  garage,  $9000;  Lot  i 
Blk  6,  Howard  Ave.,  Burlingame; 
owner,  Arthur  Dusenberry.  412 
Hurlingham  St.,  San  Mateo;  con- 
tractor, Arthur  Dusenberry,  442 
Hurlingham   St.,   San    Matto. 

RESIDENCE  and  garage,  10000;  Lot  7 
Blk  6,  Howard  Ave.,  Burlingame; 
owner,  Arthur  Dusenberry,  442 
Hurlingham  St.,  San  Mateo;  con- 
tractor, Arthur  Dusenberry,  442 
Hurlingham  St.,  San  Mateo. 

BUNGALOW  and  garage.  $4000;  Lot  12 
Blk  4,  Morrell  Ave.,  Burlingame: 
owner,  G.  R.  Anderson. 


BUILDING  CONTRACTS 


COMPLETION  NOTICES 


SAN   MATEO    COUNTTf 

Recorded  Accepted 

Mar.  19,  1926— LOTS  11  AND  14  BLK 
8,  Lomita  Park.  J  D  Beckner  to 
whom  it  mav  concern .  ..Mar.   15,  1926 

Mar.  19.  1926— HIGHWAY  bet.  Cy- 
press Lawn  and  San  Bruno.  Cali- 
fornia Highway  Commission  to 
Federal   Constr.   Co Mar.    17,    1926 

Mar.  19,  1926 — LOT  6  BLK  4,  Bur- 
lingame Park  No.  4,  Burlingame. 
D  Houle  to  whom  it  may  concern. 
March    18,    1926 

Mar.  19,  1926— LOT  13  BLK  47,  Easton 
No.  4.  Harrv  M  Hayward  et  al  to 
S  Warren    Weddle Mar.    12,   1926 

Mar.  22,  1926— TURNER  TERRACE, 
San  Mateo.  Annie  L  Johnson  to  C 
H   Bessett Mar.    17,    1926 

Mar.  22,  1926— PART  LOT  3,  Hawley's 
Sub,    San    Mateo    Park,    San    Mateo. 

F  C  Barz  to  Oscar  Cavanagh 

Mar.   11,   1926 

Mar.  22,  1926— LOT  1  BLK  37,  Easton 
No.  2.  Oliver  Coakley  to  whom  it 
may   concern Mar.    18,    1326 

Mar.  22,  1926— LOT  20  BLK  8,  Bur- 
lingame Park  No.  2,  Burlingame. 
E  A  Olund  to  Lengfeld  &  Olund.  .  . 
Mar.    20,    1926 

Mar.  23,  1926 — LOT  5  BLK  68,  Easton 
No.  7.  Thomas  N  Gesso  to  whom 
it  may  concern Mar.   22,   1926 

Mar.  24.  1926 — PART  LOT  11  BLK 
Hillsborough.  H  W  Bunker  to  C 
H   Bessett Mar.    10,    1926 

Mar.  24.  1926— PART  LOTS  8,  9  and 
10,  Irwin  Property,  San  Mateo. 
Glen  McCarthey  et  al  to  H  H  Park; 
Jacks  &  Irvine;  H  S  Tittle;  D  Zei- 
inskv  &  Sons:  Gaffegan  Sheet  Metal 
Works    (5   notices)    Mar.   2,   1926 

Mar.  24,  1926— LOT  5  BLK  3,  Bur- 
lingame. Harry  J  Keneuske  to 
Martin   Peterson Mar.   15,   1926 

Mar.    24,    1926— LOT    20    BLK    9,    Bur- 
lingame.      George    "W    Williams    to 
w'^om  it  may  concern ..  .Mar    ?3,  1926 
« 

LIENS  FILED 


SAN    M4TKO    f.OLXTY 

Recorded  .\mouo; 

Mar.  19,  1926— LOT  25  BLK  57, 
Easton.  R  B  Palmer.  .$SO,0.t:  N'elson 
&   Shirkey,   $1126.75  vs  S  J  Olafson 


SACHAMBNTd"  COlTNTt 


RECORDED 

POST     OFFICE 

J  ST.  bet.  27th  and  28th  Sts.,  Sacra- 
mento. .A.11  work  for  branch  post 
otnce  building. 

Owner— Paul  H.  Fletcher,  2601  I  St., 
Sacramento. 

Architect — None. 

C  r.tractor — Campbell  Constr  Co.,  Nico- 
laus    Bldg.,    Sacramento. 

Filed  Mar.  27,  '26.  Dated  Mar.  25,  '28. 
TOTAL  COST,   $9895 


FLAT   BLDG. 

LOT  38,  Klotz  Tract  No.  1,  Sacfaraento. 

All   work   for   two   flat   building. 
Owner — Ella   A.    Campbell. 
Architect — None. 
Contractor — Campbell  Constr.  Co.,  Nico- 

laus    Bldg.,    Sacramento. 

Filed    Mar.    29,    '26.      Dated    . 

TOTAL    COST,    $10,500 


PERMITS 

DWELLING,  6-room  and  garage,  $4300 
No.  2413  U  St.,  S'acramento;  owner, 
J.  W.  Hoopes,  5140  14th  Ave.,  Sac- 
ramento. 

ADDITION  for  storage  room,  $4000;  No. 
2970  35th  St.,  Sacramento;  owner^ 
J.  W.  Hoopes,  5140  14th  Ave.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  949  3rd  Ave.,  Sacramento;  own- 
er, Frank  P.  Williams,  932  42nd  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $1500; 
No.  3832  35th  St.,  Sacramento;  own- 
er,  C.   Sprogis,   2315   3rd   St.,   Sacto. 

DWELLING,  5-room  and  garage,  $2800; 
No.  1801  Beverly  Way,  S'acramento 
owner,  R.  A.  Person,  3110  Carly 
Way,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1807  Beverly  Way,  Sacramento; 
owner,  R.  A.  Person,  3110  Carly 
Way,  Sacramento. 

WAREHOUSE,  $20,800;  No.  1914  20th 
St.,  Sacramento;  owner.  Indepen- 
dent Paper  Stock  Co.,  Sacramento; 
contractor,  Dhvison-Nicolsen,  217 
Calitornia   Fruit  Bldg.,   Sacramento 

DWELLING,  5-room  and  garage,  $3000; 
No.  509  San  Miguel  Way,  Sacra- 
mento; owner,  A.  Marquering,  700 
40th    St.,    Sacramento. 

UNDERTAKING  parlors,  5-room  apart- 
ment and  garage,  $30,700;  No.  2001 
P  St.,  Sacramento;  owner,  James 
R.  Garlick,  1517  11th  St.,  SacV-a- 
mento;  contractor.  G-  W.  McKay, 
1925   10th    St.,    Sacramento. 

DWELLINGS  (2  family)  4-room  and 
garage  each:  $6450;  No.  1516-18 
30th  St..  Sacramento;  owner,  Jos. 
Rutfeller,  616  7  St.,  Sacramento; 
contractor,  T.  B.  Hunt,  1510  30th 
St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  541  San  Miguel  Way,  Sacto.; 
ouner,  F.  C.  Stabenam,  3020  2nd 
Ave.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1325  54th  St.,  Sacramento;  own- 
er, Jos.  F.  Didson,  1011  23rd  St., 
Sacramento. 


DWELLINGS^  (2)  ,5-r'^on)  a n -f  e n-rti gfVs ; 
$3750  eachl.  No.  2426  and  2541  '.nh 
Ave.,  Sacramento  owner,  L.  J.' 
Miller.    ilH2'41st    St.,    .-ul  im  ,,ietu.>.  ' 

DWELLINGS  (2)  5-room  and  garag^fes, 
$1500  .each.;,  owner.  Wni.  .Hradli'V. 
4709^  V  St.,  Sacramento.  .       • 

DWI^LLING.  5-Voom  and  g;iraap.  $2oViO:- 
No.  4073:  11th  Ave.,  SacramfeJito;. 
owner,  Wm.  Bradley,  4709  V  St., 
Sacramento.  '  ' 

DWELLING.  6-room  and  garage,  $35^)0; 
.\'o.  3224  U  St..  Sacramento;  owilfr-.- 
.^.  L.  Peacock,  3300  X  St.,  SaciV- 
mento. 

DWELLING,  5-room  and  garage,  $.2750'; 
No.  5241  U  St..  Sacramento;  ovvner. 
V.  Poissant,  2441  Montgomery  St.,- 
Sacramento. 

INSTALL  underground  tank.  $1000: 
No.  3000  R  St..  Sacramento;  owner, 
Southern  Pacific  Co.;  contractor, 
Gilmore  Oil  Co.,  2423  E-28th  St., 
Los   Anereles. 

DWELLING,  5-room  and  garage,  $2900; 
No.  4237  2nd  Ave.,  Sacramento; 
owner,  U.  S.  Steeves,  521  28th  St., 
Sacramento. 

CHANGE  roof,  $4600;  No.  1830  8th  St:,.- 
Sacramento;  owner,  M.  M.  Coonies, 
Premises. 

DWELLING,  6-room  and  garage,  $4600; 
.\o.  1425  47th  St..  Sacramento;  own^ 
er.  S.  W.  Ottinger,  2204  J  St.,  Sac- 
ramento. 

DWELLING,  5-rdom  and  garage,  $3800; 
No.  3732  Sherman  Ave.,  Sacra- 
mento; owner,  L.  F.  Gould,  1623  6 
St.,   S'acramento. 

DWELLINGS  (3)  6-room  and  garages, 
$3500  each;  No.  980  3rd  Ave.,  Sac- 
ramento; owner,  Wm.  Murcell,  22d 
and   V  Sts.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2600; 
No.  3726  40th  St.,  Sacramento;  own- 
er, Wm.  T.  Martin,  3616  40th  St., 
Sacramento. 

FLATS  and  garages,  (2)  5-room,  $9500; 
No.  3420  I  St.,  Sacramento;  owner, 
Ella  A.  Campbell,  3455  J  St.,  S'ac- 
ramento; contractor,  Campbell 
Constr.  Co.,  8th  and  R  Sts.,  Sacra- 
mento. 

BUSINESS  building,  $9895;  No.  2720  J 
St.,  Sacramento;  owner,  Paul  H. 
Fletcher,  2724  J  St.,  Sacramento; 
contractor,  Campbell  Constr.  Co., 
8th  and  R  Sts.,  Sacramento. 

DWELLING,  6-room  and  garage,  $6500; 
No.  1512  41st  St.,  S'acramento;  own- 
er, Erving  &  Margery  Queen  Wil- 
liams, Pendergast  Apts.,  Socra- 
mento;  contractor,  W.  M.  Williams, 
Y.  M.  C.  A.,  Sacramento. 

DWELLING,  4-room  and  garage,  $3150; 
No.  841  51st  St.,  Sacramento;  own- 
er. The  Hill  Co.,  Forum  Bldg.,  Sac- 
ramento; contractor,  R.  L.  Hatha- 
way, 720  R'^dwood  Ave..  North  Sac. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 
Mar.   23,   1926— W   74   FT.   LOT   9213   of 
H.    J.    G    Co.    Sub.    92,    Sacramento. 
W  J  Rhodes  to  whom   it  may  con- 
cern  Mar.    16,    1926 

Mar.   24,   1926— LOT    14    South    Curtis 
Oaks     Sub.     4,     Sacramento.       Peter 


Kara^n  (EDuatrurttnn  UrpnrlB 

Issued  every  business  day  of  the  year.  Furniehea 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinerv.  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

-        GENER.4L   1,1'MBER    YARD 

Dry  .Kiln  Capacity.  10  Million  Feet  per  Annum 
Gen^rnl-   Mill  .and    Cnhlnef     \%"ork.    Stock     Door*.    Sa«h 

'     Frnro*-*"    nnrt    Monliitngw  

JERROLD   AVE.  A   VARNEVELD  AVE. 

Mission   901-902-903-904  San   Francisco 


Phone  Franklin    9400. 


FREDR  BOGGS 

INSURANCE 


490  GEARY  STREET 


SAN  FR.\NC(SCO 


Member  ■•:-^.i:l 

insurance  Brokers  Exchange" 


Saturday,  April  3,  1926 


and  Linda  (ux)  Leoni  to  whom  it 
may   concern Mar.   18,    19Z6 

Mar.  24,  1926— LOT  37,  Riverside  Ter- 
race, Sacramento.  James,  Sr.  and 
Josephine  Petralli  to  whom  it  may 
concern Mar.    24,    1926 

Mar.  24,  1926— S  30  FT.  LOT  1674  and 
N  30  ft.  Lot  1673,  W.  &  K.  Tract 
No.  24,  Sacramento.  Vesta  M  Bonta 
to  whom  it  may  concern. Mar.  15,  1926 

Mar.  25,  1926— LOT  142,  South  Curtis 
Oaks,  Sub.  No.  5,  Sacramento.  Le 
Roy  J  Miller  to  whom  it  may  con- 
cern  Mar.    22,    1926 

Mar.  25,  1926 — LOT  305,  Elmhurst. 
Mike  Pampo  and  Irenia  (ux)  to 
whom   it  may  concern .  .Mar.    16,    1926 

Mar.  29,  1926 — LOT  156,  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  Mtr.     29,    1926 
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LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Mar.  23,  1926 — LOT  53,  South  Curtis 
Oaks  Sub.  No.  4,  Sacramento.  W  G 
Stowe  vs   B  W  Begeer    $62.90 

Mar  24,  1926 — LOT  127  Heilbron  Oaks 
Sacramento.  A  B  Atkinson  vs  H  G 
Birdsall  and  Frank  and  Rose  M 
Yost      $113.75 

Mar.  25,  1926— LOTS  7  AND  8  BLK 
"F"  Gould  Tract,  Sacramento.  Dolan 
Bldg  Material  Co,  Inc  vs  Gordon 
Medbury  and  Ana   (ux) $141.98 

BUILDING  CONTRACTS 


SAN   JOAQUIN    COUNTY 

PERMITS 

RESIDENCE  and  garage,  $1800;  No. 
1119  W-Fremont  St.,  Stockton; 
owner,  Robert  Wagner,  1050  W- 
Harding  Way,  Stockton;  contrac- 
tor, F.  M.  Liscom,  1234  N-Baker  St., 
Stockton. 

RESIDENCE  and  garage,  $3000;  No. 
1727  W-Park  Ave.,  Stockton;  own- 
er, W.   Campbell. 

RESIDENCE  and  garage,  $4000;  No. 
1339  W-Paplor  St.,  Stockton;  own- 
er, William  Peenstra,  2261  Ken- 
sington  Way,    Stockton. 

REMODEL,  $5000;  No.  217  E-Miner 
Ave.,  Stockton;  owner.  Standard 
Investment  Co.,  318  E-Miner  St., 
Stockton. 

BUNGALOW  and  garage,  $2000;  No. 
1933  E-Marsh  St.,  Stockton;  owner, 
Peter  Neri;  contractor,  W.  H. 
George,  442  S-Slerra  Nevada  St., 
Stockton. 

DWELLING,  $1500;  No.  217  E-Ellis  St., 
Stockton;  owner,  C.  A.  Waite,  529 
N-Monroe  St.,  Stockton;  contrac- 
tor,  D.   Pasma. 

STORE  building,  $7150;  No.  112  E- 
Lafayette  St.,  Stockton;  owner,  C 
Campodonico;  contractor,  Carl 
Nelson,  1421  E-Channel  St.,  Stock- 
ton. 

DWELLING,  4-apartment,  $1000;  No. 
701  S-Van  Buren  St.,  Stockton; 
owner,  P.  Andreotta,  125  S-Center 
St.,   Stockton. 

DWELLING  and  garage,  $4000;  No. 
1113  W-Poplar  St.,  Stockton;  own- 
er, W.  S.  Stiles,  1147  W-Rose  St., 
Stockton. 

RESIDENCE  and  garage,  $4000;  No.  907 
N-San  Jose  St.,  Stockton;  owner, 
W.    E.   Roberts. 

RESIDENCES  (2)  and  garages,  $3800; 
No.  212  E-Hazelton  St.,  Stockton; 
owner,  S.  H.  Hedin. 

DWELLING  and  garage,  $4000;  No.  2022 
N-El  Dorado  St.,  Stockton;  owner, 
H.   R.   Molini. 

RESIDEINCE,  $3800;  No.  1644  Lucerne 
St.,  Stockton;  owner,  B.  T.  Parsons, 
Copperopolis  Road,   Stockton. 

RESIDENCE  and  garage,  $1800;  No.  212 
W-Third  St.,  Stockton;  owner, 
Robert  Wagner,  1050  W-Harding 
Way,  Stockton;  contractor,  F.  M. 
Liscom,   1234  N-Baker  St.,  Stockton 

EEMODELING,  $1300;  No.  141  W-An- 
derson  St.,  Stockton;  owner,  J.  W. 
Boyden;  contractor,  Powell  &  Med- 
bury. 
RESIDENCE  and  garage,  $12,000;  No. 
825  Bristol  Way,  Stockton;  owner, 
W.  Inglis:  contractor,  Robert  Mel- 
ville, Waterloo  Road,  Stockton. 
RESIDENCE  and  garage,  $4000;  No. 
1327  W-Flora  St.,  Stockton;  owner, 
George  Kaufman;  contractor,  C.  C. 
©l»lr.  " 


SAN  JOAaUIN    COUNTV 

Recorded  •^  cccpted 

Mar.  23,  1926— N  EL  DORADO  AND 
Arcade  Sts.,  Stockton.  Mae  A 
Beyer  to  L  A  Randolph  and  W  M 
West Mar.    20,    1926 

Mar  27,  1926— N  100  FT.  LOTS  5  & 
6    Blk    4,    La    Bonita    Park,    Tracy. 

J   S  Winkler   to   Quadros  Bros 

Mar.     19,     1926 

Mar'.'  30,  1926— LOT  1  BLK  6,  Lake 
Park.  B  Grogan  to  A  B  Gold- 
smith  Mar.    27,    1926 


BUILDING    CONTRACTS 


CONTRA    COSTA    COUNTHY 


PERMITS 

COTTAGE,  $2500;  S  McLaughlin  St., 
bet.  Esmund  and  McBryde  Sts., 
Richmond;  owner,  W.  A.  Tracy,  42." 
S-Thirty-flfth   St.,    Richmond. 

COTTAGE,  $3000;  S  Ripley  St.,  bet.  3rd 
and  4th  Sts.,  Richmond;  owner,  J. 
A.    Faitanel;    contractor,    M.    Pernio. 

COTTAGE,  $3000;  S  Ripley  St.,  bet.  3rd 
and   4th   Sts.,   Richmond;   owner,   J. 

A.  Faitanel,  221  Noe  St.,  San  Fran- 
cisco; contractor,  M.  Pernio,  1602 
Macdonald    Ave.,    Richmond. 

COTTAGE,  $3600;  S  21st  St.,  bet.  Grant 
and  Burbeck  Sts.,  Richmond;  own- 
er, L.  F.  McDonough,  427  S-l2th  St., 
Richmond;  contractor,  G.  A.  Fleck- 
enstein,   5130  West  St.,  Oakland. 

COTTAGE,  $3000;  N  Grant  St.,  bet.  20th 
and  21st  S'ts.,  Richmond;  owner,  O. 

B.  Ferguson,  General  Delivery, 
Richmond;  contractor,  F.  J.  Miller. 
611  Elm  St.,  El  Cerrito. 

COTTAGE,  $5000;  W  24th  St.,  bet.  Cut- 
ting and  Foothill,  Richmond;  own- 
er, H.  de  Normandie,  1136  Sutter 
St.,  Berkeley;  contractor,  M.  Bristol 
518    31st   St.,   Oakland. 

COTTAGES  (2).  $3000  each;  N  Foothill 
St.,  bet.  24th  and  26th  Sts.,  Rich- 
mond; owner,  H.  de  Normandie, 
1136  Sutter  St.,  Berkeley;  contrac- 
tor, M.  Bristol,  518  31st  St.,  Oak- 
land. 

COTTAGES  (2),  $3000  each;.E  24th  St.. 
bet.  (  utting  and  Foothill,  Richmond 
owner,  H.  de  Normandie,  1136  Sut- 
ter St.,  Berkeley;  contractor,  M. 
Bristol,   518    31st   St.,   Oakland. 


BUILDING   CONTRACTS 


FRESNO    COUNTY 


DWELLING,  $6500;  No.  4038  Hunting- 
ton Blvd.,  Fresno;  owner,  C.  E. 
Appling,  3861  Balch  St.,  Fresnoj 
contractor,  O.  E.  Sisler,  1046  Wil.son 
St.,    Fresno. 

COMPLETION    NOTICES 


FRESNO    COUNTY 


Recorded  .Accepted 

Mar.  24,  1926— LOTS  1  TO  4  BLK  8  7, 
Fresno.      Pacific    Tel    &    Tel    Co    to 

Monson    Bros Mar.    16,    192() 

Mar.  23,  1926— LOT  16  and  S  1  2  »^  Lot 
17,  Blk  12,  N  Calwa  Addn,  Fresno. 
Geo  S  Petersen  to  Andrew  Chitty 
Mar.   22,    1926 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000  • 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


Mar.  23,  1926 — LOT  27,  Meadow  Brook 
Tract,  50x125  ft.,  Fresno.  David  G 
Wat.son  to  whom  it  may  concern. 
Mar.    26,   1926 

Mar.  26,  1926— LOTS  15  AND  16  BLK 
4.  Hlackstone  Ave  Tract  No.  1. 
Fresno.  A  C  Compton  to  whom 
it  may  concern Mar.  24,   1926 

Mar.  26,  1926— PART  LOT  2,  Roedding 
Villa  Col.,  Fresno.  T  J  Sheets  to 
whom   it   may   concern .  .Mar.   25,   1926 

Mar.  27,  1926— LOTS  8  AND  9  BLK 
77,  Sierra  Vista  Add  No.  4,  Fresno. 
Fresno  Bldg  Corp  to  whom  it  may 
concern Mar.    26,    1926 

Mar.  27,  1926— LOTS  11  AND  12  BLK 
8.5,  Sierra  Vista  Add  No.  4,  Fresno. 
Fresno  Bldg  Corp  to  whom  it  may 
concern Mar.    26,    1926 

Mar.  27,  1926— LOTS  20  AND  21  BLK 
2,    Normal    View,    Fresno.         M      M 

Newlan    to   Denis    B   Wheeler 

Mar.    25,     1926 

Mar.  30,  1926— LOTS  21  AND  22  BLK 
14,  Roedding  Addn,  Fresno.  a 
Corneliuson  to  whom  it  may  con- 
cern  Mar.    29,    1926 


M.\KING    W.4LL    PAPER    STICK 


To  stick  and  stay  stuck  is  one  of  the 
es.sentials  of  good  wall  papering  and 
in  this  connection  the  versatile  lime, 
which  enteJ"s  into  so  many  manufactur- 
ing and  trade  processes,  has  an  impor- 
tant use. 

A  lime-casein  mixture  of  1  part  ca- 
sein to  5  parts  lime,  brought  to  a  thin 
creamy  consistency  with  water  Is  of- 
ten used  to  size  plastered  walls  in 
preparation  for  papering.  Paper  sticks 
better  to  walls  sized  in  this  manner 
than  to  walls  which  are  not  treated. 
This  sizing  mixture  is  economical  and 
easy   to  prepare  and  apply. 

Lime  in  its  many  uses,  such  as  in- 
dustrial, chemical,  structural,  is  being 
constantly  investigated  and  studied  by 
the  various  departments  of  the  Nation- 
al Lime  Association,  whose  headquar- 
ters are  located  at  Washington,  D.  C. 


NEW  TRANSFORMER 


The  Jefferson  Electric  Mfg.  Co.,  601- 
511  S.  Green  St.,  Chicago,  111.,  announces 
a  new  bell  ringing  and  signal  trans- 
former, which  is  attached  to  an  outlet 
box  cover  and  will  be  known  as  the 
"Nucode." 

It  is  designed  primarily  for  the 
average  residence  or  small  apartment. 
The  secondary  is  10  volts,  which  is 
sufficient  to  operate  bells,  buzzers,  an- 
nunciators, and  door  bells.  Its  ca- 
pacity is  25  watts. 

The  "Nucode"  is  built  to  Under- 
writers' Laboratories  specifications,  and 
carries  the  usual  Jefferson  guarantee. 
It  is  made  with  cover  for  either  3^4'' 
or  4"  outlet  box,  and  for  110  or  220 
volt,   60  or  25   cycle  current. 

Terminals  project  but  2%"  from  the 
box.  Case  measurements,  2V4''x2%''x 
214".     Weight,   1%   lbs. 

♦ 

KIUE2  PREVENTION   SURVEY  UNDER 
WW  IN   AMADOR 


R.  T.  Moore  of  the  state  board  of 
forestry  has  been  sent  to  Amador 
County  by  State  Forester  M.  B.  Pratt 
for  the  expressed  purpose  of  securing 
the  co-operation  of  the  timber  land 
owners  of  the  county  regarding  the  en- 
forcement of  the  act  requiring  owners 
of  forest  lands  to  provide  a  fire  patrol. 

It  is  said  to  be  the  situation  in  this 
county  that  owners  of  forest  land  have 
been  ignoring  letters  sent  from  the 
state  forester,  and  so  R.  T.  Moore  is 
now  in  the  county  investigating  the 
ones  who  claim  exemptions. 

Moore  states  that  it  is  the  aim  of 
the  forestry  department  to  establish 
rangers  in  Amador  County,  and  locate 
at  Jackson  a  district  ranger.  This  can 
only  be  done  by  the  co-operators  of  the 
timber  land  ownei^  ot  Amado^ 
County.  -    -.   -; . — 1 
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U.    S.    Must    Increase    Mass    Production         ™  ^.-.^dja^tv  .aws 


American  industry  will  have  to  re- 
adapt  itself  to  changed  conditions  and 
make  a  inore  intensive  effort  toward 
mass  production,  Benjamin  M.  Ander- 
sen, economist  of  the  Chase  National 
Bank,  asserted,  in  speaking  before  the 
annual  meeting  of  the  National  Metal 
Trades  Association  in  New  York,  on 
the  subject  of  the  effect  of  the  United 
States  immigration  policy  is  having  on 
labor. 

Owing-  to  higher  wages  caused  by 
immigration  restriction,  he  said,  labor 
here  needs  be  used  with  economy; 
land  and  capital,  with  comparative  lav- 
ishness.  Industries,  he  said,  have  been 
shifting  from  the  higher  to  the  lower 
wage  centers,  while  a  countermove- 
ment  of  population  was  taking  place 
from  low  to  high  wage  centers.  These 
factors,  Anderson  said,  tend  to  level 
wages  and  create  an  added  inducement 
for  American  capital  to  seek  invest- 
ment abroad  wliere  labor  is  cheap.  Mr. 
Anderso'n  said  Amelrican  lab/or  need 
not  fear  the  outflow  of  American  capi- 
tal will  endanger  its  position,  except 
in  those  industries  where  restricting 
labor  practices  impair  efficiency  and 
reduce  output.  His  address,  in  part, 
follows: 

"The  first  significant  change  in  busi- 
ness policy  that  is  required  is  that  we 
must  economize  labor  much  more  than 
we  were  obliged  to  do  in  the  pre-war 
period.  With  capital  and  land  relatively 
abundant  and  labor  relatively  scarce, 
we  must  use  land  and  capital  with 
comparative  lavishness,  and  reserve  la- 
bor for  the  most  important  uses.  The 
strength  of  the  American  industry  as 
compared  with  European  industry  has 
always  been  in  the  field  of  mass  pro- 
duction where  machines  turn  out  many 
thousands  or  even  millions  of  units 
from  a  given  model.  We  shall  have  to 
shift  still  further  toward  mass  produc- 


tion and  to  surrender  still  further  to 
Europe  those  lines  of  industry  which 
call  for  a  great  deal  of  hand  work. 

"We  have  been  observing  a  very  con- 
siderable shifting  within  the  United 
States  as  between  different  parts  of 
the  country.  It  has  been  the  noirthern 
lialf  cf  the  Atlantic  seaboard  which 
has  received,  of  course,  the  great  flow 
of  immigration,  and  with  the  checking 
of  that  flow  it  has  been  the  northern 
half  of  the  Atlantic  seaboard  where 
the  rise  in  wages  has  be.en  most  rapid. 
Industry,  consequently,  has  been  shift- 
ing from  the  Atlantic  seaboard  to 
other  parts  of  the  country.  In  cotton 
textiles,  notably,  there  has  been  a  very 
decided  shift  from  New  England  to 
the  south.  Labor  has  been  shifting 
from  the  south  to  the  north  and  from 
the  country  to  the  industrial  centers. 
A  contributing  factor  is  the  higher 
general  level  of  freight  rates. 

"There  has  been  increased  advantage 
for  American  capital  to  go  outside  the 
country  to  work  with  the  cheaper  la- 
bor. The  improvement  of  Europe's 
credit  would  have  led  to  a  very  sub- 
stantial outflow  of  American  capital  to 
Europe  in  any  case,  but  our  present 
immigration  policy  has  undoubtedly 
done  a  good  deal  to  intensify  this. 
American  Labor  need  not  fear  that  the 
outflow  of  capital  will  jeopardize  its 
position,  except  in  those  industries 
where  restricting  labor  practices  im- 
pair efficiency  and  reduce  output." 


American  Legion  of  Oakland  backs 
movement  urging  the  adoption  of  the 
city  manager  form  of  government  for 
the  city  of  Oakland.  A  city  wide  cam- 
paign to  arouse  favorable  interest  in 
the  proposal  will  be  made  by  the 
Legion. 


I^LCcently  in  San  Francisco,  the  wall 
of  a  building,  collapsed  causing  the 
death  of  four  work.mexi.  Following  in- 
ve.sti,gat)on  by  the  engineers  of  the 
Department  of  Safety,  State  Industrial 
Accident  Commission,  it  was  found 
that  neither  the  safety  orders  of  the 
commission  nor  the  building  ordinance 
of  the  city  were  adequate  to  protect 
workmen  in  employment  of  this  kind. 
'I  lio  commission  therefore  proceeded 
immediately,  in  the  manner  provided 
by  law,  to  extend  its  General  Construc- 
tion S.afety  Orders  so  as  to  set  up 
tpecific  requirements  that  must  be 
c  mplied  with  l>y  contractors  before 
uiulertakin^^  excavation  work  of  the 
kind  in  question.  This  work  will  soon 
be  completed  and  the  orders  duly  pro- 
mulgated, after  which  they  will  con- 
stitute the  minimum  requirement  (that 
M.ay  be  set  up  by  a  county,  city,  or 
riiy  and  county  in  the  state)  as  pro- 
vided by  section  46  of  the  Workmen's 
ronipensation.  Insurance  and  Safety 
Act. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,etc.,this"Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
PaperEditions.  Write  forspecimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  namt  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintajns  a  Contractors'  Room 
where  plahe  an4  Bpecifications  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Archltecta,  Engineers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
thi*  service.  Th»  plans  will  be  returned  In  good  condition  when  contract 
for  work   Is  let. 


J.  A.  MOHR  &  SON 

Gieneral  Palntfns  Contmet*rs 
Specialists  In 

I  C impressed  Air  Painting 
I         and  Sand  Blasting 

I        San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Diearc 


TYRE  BROS.  GLASS  CO. 


668  Townsend  St.  [Bet.  7th  &  8th]  San  Francisco 


Phone  Hemlock  3110 


Dealers  &  Manufacturers  of  Plate  &  Window 

GLASS 

For  all  Building  Purposes 

We  solicit  your  inquiries 


Building 

14  dnd 


m 


Pablication   Office 
818  Mission  Street 


SAN  FRANCISCO,  CALIF.,  APRIL  10,  192ti 


'^'iibllshed    Every   Saturday 
Twenty-sixth    Year    Xo.    15 


1^0  battens  herel  Not  necessary  with 

umacher 

Wall 
Board 

THE  joints  of  Schumacher  Plas- 
ter Wall  Board  seal  together 
like  wood  veneer.  The  joints 
simply  disappear.  You  cannot  de- 
tect them  even  if  you  try. 

The  interior  shown  here  was  built 
with  Schumacher  Plaster  Wall 
Board.  The  walls  are  just  as 
straight  and  rigid  as  the  day  they 
were  finished.  There  are  no  joints 
that  gap  open — no  bulges  in  the 
surface — and  no  battens  to  spoil 
its  beauty. 

Schumacher  Plaster  Wall  Board 

is  a  scientific  short-cut   to  good 

walls.    It's  good  business 

to  use  it. 


SCHUMACHER    WALL    BOARD    CORP. 

LOS  ANGELES       SEATTLE      SAN  FRANCISCO 

WAREHOUSES  —  Tacoma  -  Portland  .  Stockton 
San  Rafael  -  Oakland  -  San  Francisco 
San  Jote     -    San  Diego 


KOEHRINC 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo';"  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big, 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  ^  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hopper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  bath.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light    Duty    Hoist. 


Mixer 

Four-cylinder 
Gasoline 
Engine 


Send  Back  this 
Coupon! 


/ 


^^^^  HarroD,  Rickard  &  McCone  Co. 

^^^  139     Townsend    Street 

^^^  San  Francisco,  Calif. 

P  Please  send  me  by  return   mall 

complete  information  on  Koehring 
Dandie  Light  Mixer.  Also  price  with 
equipment  as  follows: 


Representatives : 

HARRON,  RICKARD  &  McCOAE  CO., 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO., 

225  So.  San  Pedro  Street  Los  Angeles.  Calif. 
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'A(  IKK       COAST      MOST      ADVANCEU 
IN     ISE    OF    EI.IX  TRICAL    ENERCiV 


With  :tS  per  cent  of  the  homes  of  the 
Pacific  Coa.st  wired  for  electricity,  this 
.section  of  the  country  shows  the  great- 
est acceptance  of  new  principles  of 
labor-saving  and  convenience  of  any 
section  of  the  United  States,  according 
to  President  E.  M.  Herr,  head  of  the 
Westinghouse  Electric  Manufacturing 
C  -  mpany. 

This  Western  region  affords  an  op- 
portunity for  the  greatest  develop- 
ment of  electrical  energy  of  any  of  the 
United  States,  he  stated.  There  exists 
72  per  cent  of  the  actual  hydro-electric 
power  of  the  country  west  of  the  Mis- 
sissippi river.  There  is  now  79  per  cent 
of  the  industry  to  which  this  power 
may  be  applied  east  of  the  Mississippi 
river,  he  declared.  There  exists  21  per 
cient  of  the  industries  which  would  ab- 
sorb that  energy  in  the  district  fiar  re- 
moved from  the  s'ource  of  that  power, 
I'resident  Herr  pointed  out;  one  of  the 
problems  being  to  bring  the  two  to- 
gether. 

The  hydro-electric  development  of 
this  sect'iton  is  not  matched  elsewhere 
in  the  world,  he  said.  There  is  an  in- 
vestment of  $8,000,000,000  engaged  in 
the  production  of  electric  energy  in 
this  country. 

The  increase  in  the  production  of 
electric  energy  has  been  more  than  11 
times  in  20  years  to  a  total  of  60,000,- 
000,000  kilowatt  h'ours  now  consumed 
annually.  There  were  600,000  users  of 
electricity  in  th'is  country  20  years  iago 
and  now  there  are  17,000,000,  or  an  in- 
crease of  approximately  30  times.  This 
total  is  divided  among  14,000,000  do- 
mestic users,  1,500,000  commercial  and 
675,000  in  the  business  of  distributing 
power  and  light. 

There  are  a  total  of  26,000,000  homes 
in  the  United  States,  of  which  one-hialf 
are  wired  for  the  use  of  electricity, 
President  Herr  stated.  On  the  Pacific 
c-oast,  he  said,  98  per  cent  of  the  homes 
are  wired  for  electricity. 


S.    l-\    BlILDIXG    IN    MARCH    HOVERS 

NEAR     FOUR     MILLION 

DOLLAR    MARK 

Slun  Franciscioi  building  operations  for 
March,  1926,  totaled  $3,944,343,  accord- 
ing ,to  figures,  compiled  by  Chief  In- 
spector of  Buildings  John  P.  Horgan 
of  the  Department  of  Public  Works. 
I>uring  tlic  month  1010  permits  were 
issued,  of  these  477  covered  alteration 
and  repair  jobs  estimated  to  cost  $546,- 
235,  the  balance  of  the  operations  be- 
ing  for   new   construction. 

March,  1925,  activities  totaled  1125 
permits  for  improvements  estimiated  to 
cost  $5,130,965.  February,  1926,  opera- 
tions totaled  $4,711,886.  when  753  per- 
mits were  issued. 

■Following  is  a  segregated  report  cov- 
ering  the    March,    1926,    activities: 
riasM  Xo.  of  Permits       Est.  Cost 

A      2  $350,000 

B     1  1001,000 

C 24  427,000 

Frames     5;04  2,289,3212 

Alterations     477  546,235 

Public   Bldgs 2  231,786 

Total    ; 1010  $3,944,343 


STATE    HIGHWAY    ENGINEERS    ARE 
PROMOTED 


F.  W.  Haselwood,  acting  chief  en- 
gineer for  Division  Three  of  the  Cali- 
fornia State  Highway  Commission,  has 
been  appointed  chief  of  that  division, 
with  headquarters  in  Sacramento.  Mr. 
Haselwood  has  been  in  the  service  of 
the  commission  since  1912.  In  1924  he 
was  appointed  acting  chief  of  Division 
Three.  E.  Q.  Sullivan  of  Division 
Eight,  with  headquarters  at  San  Ber- 
nardino, has  been  elevated  from  acting 
division  engineer  to  division  engineer. 
Sullivan  has  been  connected  with  the 
eighth  division  of  the  commission 
since  1923. 


ACCIDENTS    ON    INCREASE 


PLA  STINT  —   A       NEW       PRODUCT  — 

ltKIN(.        MARKE'I'KD       B\        U.       S. 

(;YPSI  M       COMP.ANY 


To  meet  the  demand  cf  the  plaster- 
ing trade,  architects  and  builders  for 
an  inexpensive  colored  interior  plaster 
which  can  be  applied  with  the  ordinary 
tools  of  the  plasterer  with  a  minimum 
of  necessary  precautions,  the  United 
States  Gypsum  Company  has  developed 
a  o  lored  s.and-float  finish  plaster, 
called  Plastint. 

It  is  a  plaster  tinted  with  mineral 
pigments  which  assure  uniform  and 
and  permanent  color-tone.  It  requires 
the  addition  of  water  only  on  the  job. 
It  is  washable  with  so^ap  and  water 
without  the  application  of  a  surface- 
o-at  of  size.  It  is  made  in  nine  colors — 
cream,  gold,  pearl,  buff,  grey,  tan,  blue, 
green,  rose,  and  white. 

Shipped  in  80-pound  paper  bags, 
which  assure  good  storage  qualities,  its 
coverage  is  from  175  to  200  square 
yards  per  ton.  Rough,  medium  or 
smooth  float  finishes  may  be  produced 
by  the  use  of  cork,  wood,  carpet  or 
felt  floats.  Because  of  its  all-mineral 
composition  and  the  even  diffusion  of 
pigment  obtained  by  factory-mixing, 
it  eliminates  the  danger  of  uneven  col- 
ors which  confront  plasterers  using 
job-mixed  color  materials. 

To  prepare  a  wall  or  ceiling  for 
I'lastint,  the  usual  plastering  grounds 
are  used,  and  the  base-ooats  are 
br.ught  to  %  to  1/16  inch  of  the 
grounds.  The  base-coats  are  broomed 
thoroughly  after  darbying  to  provide 
a  strong  mechanical  bond  with  the  fin- 
ish-coat. The  colored  finish  is  applied 
1'2  to  24  hours  after  application  of  the 
base-coal,  while  the  latter  is  "half- 
green."  If  the  base  has  become  bone- 
dry,  it  should  be  thoroughly  wetted. 
Only  a  little  water  is  used  in  floating. 
Ten  quarts  of  water  are  mixed  with 
each  bag  of  the  colored  plaster.  It  is 
allowed  to  soak  10  to  20  minutes  and 
then  is  hoed  to  a  creamy  consistency 
and  troweled  on.  A  stiffening  action 
starts  about  two -hours  after  applica- 
tion and  the  set  is  complete  in  seven 
hcuis.  Care  should  be  taken  to  avoid 
re-tcmpering  after  the  material  has 
started  to  set. 

This  material  is  adaptable  to  resi- 
dences, office  buildings,  apartments, 
theaters  and  all  other  constructions  in 
which  it  is  desired  to  embody  the  wall- 
decoration  in  the  wall-ffnishing  ma- 
terial. 11  is  inexpensive  enough  to  be 
available  for  large  housing  projects 
and  for  speculative  building  develop- 
ments. It  is  stocked  at  the  plants  of 
the  United  Stales  Gypsum  Company  at 
Gypsum,  O. ;  New  Brighton  and  Oak- 
field,  X.  Y.;  Plasterco,  Va. ;  Ft.  Dodge, 
la.,  and  Sweetwater,  Tex.,  and  may  be 
obtained  with  other  products  of  the 
c   mpany   in  mixed-car  lots. 


O.VKLAND    GROWING 


Industrial  aiccidents  claimed  the 
lives  of  307  workmen  in  California  dur- 
ing the  first  six  months  of  last  year, 
the  state  industrial  accident  commis- 
sion reports.  Permanent  injuries  were 
sustained  by  583  workers. 


Oakland,  acting  through  its  Cham- 
ber of  Commerce,  has  adopted  an  of- 
ficial slogan.  It  is  "Industrial  Capital 
of  the  West."  As  evidence  the  aptness 
of  the  new  legend,  its  sponsors  call  at- 
tention to  a  recent  survey,  which  show- 
ed 892  manufacturing  establishments 
in  Oakland's  industrial  district,  an- 
nually turning  out  products  valued  at 
$296,047,042. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


V.    S.    LEADS    IN    HOMK    OWNERSHIP 
SURVEY  SHOWS 


All  aboard  for   Tia  Juana  and  way-stations.      Toot-Toot! 

Completing  this  batch  of  copy  the  writer  covers  his   trusty  typewriter  and 
hangs  out  the  sign:        "Gone  For  A  Rest." 

In  brief,  I — well,   let  the  wife  tell  the  story: 

I  am  the  wife  of  a  "B.  &  E.  News"  man,  built  on  the  stay-at- 
home,  all-alone  plan.  He  is  a  fellow  whose  work  is  his  life,  making 
yours  truly  a  newspaper  w^ife.  Dinner  is  ready,  he's  seldom  on  hand. 
Got  an  assignment,  on  a  building  story  to  land.  Children,  in  bed,  I  just 
ramble  through  books,  really,  I've  almost  forgotten  his  looks.  Riches 
could  never  entice  him  away.  There  at  the  "B.  &  E.  News"  would  he 
still  stay.  Some  of  our  neighbors  believe  he  is  dead — never  gets  home  till 
they're  all  gone  to  bed.  Others  think  he's  a  traveling  man.  Naturally 
functions  don't  fit  in  his  plan.  He  doesn't  care  what  rtiey  think  about 
him.  He's  in  the  game,  while  they're  just  on  the  rim.  I  am  the  wSfe 
of  a  "B.  &  E.  News"  man  and  several  women  are  in  the  same  van.  Hard- 
ships it  means,  but  this  much  may  sound  strange — I  wouldn't  want  him 
to  falter  and  change.  He  has  a  job  in  which  he's  wrapped  up.  Keeps  his 
interest,  full  in  his  cup.  Please  keep  your  pity — it's  under  my  ban.  I 
am  the   wife   of  a   "B.   &  E.  News"     man. 

That's  the  story  and  that  accounts  for  the  "Gone  for  a  Rest"  sign. 
All  aboard.  Toot-toot! 


"The  tyi^ical  American  wage  earner 
is  better  off  than  he  has  ever  been  be- 
fore in  the  sense  that  his  average 
earnings  have  increased  in  recent  years 
more  rapidly  than  the  cost  of  living', 
so  that  a  typical  day's  wage  now  buys 
more  of  the  necessities  of  life  thian  it 
ever  has  previously,"  states  the  Cleve- 
land Trust  Company's  Business  Bul- 
letin. It  is  probable  that  real  wages 
for  the  average  employed  worker  are 
now  about  23'  per  cent  greater  than 
they  were  just  before  the  autbreak  of 
the    war   in   1914. 


Two  additional  building  inspectors 
and  a  structural  engineer  will  be  added 
to  the  force  of  the  Bureau  of  Building 
Inspection  of  the  San  Francisco  De- 
partment of  Public  "Works.  Additional 
help  was  required  due  to  the  steady 
trend  of  building  operations,  accord- 
ing to  John  P.  Horgan,  chief  inspec- 
tor of  buildings.  The  engineer  will  be 
employed  chiefly  in  checking  plans 
for  large  buildings  in  which  large 
amounts  of  structural  steel  are  used. 


Isador  W.  Mendelsohn,  associate 
sanitary  engineer,  U.  S.  Public  Health 
Service,  has  been  transferred  from  In- 
terstate Sanitary  Districts  5  and  6 
with  headquarters  at  San  Francisco,  to 
take  charge  of  Interstate  Sanitary  Dis- 
trict 3  with  headquarters  at  Chicago, 
111.  Mr.  Mendelsohn  has  been  engaged 
in  public  health  engineering  work  at 
Yellowstone  National  Park  and  in  the 
western  states,  under  H.  B.  Hommon, 
sanitary  engineer,  w^hile  on  the  west- 
ern detail.  Before  that  he  was  at 
Washington,  D.  C,  in  charge  of  Inter- 
state Sanitary  District  2  of  the  Public 
Health   Service. 


The  volume  of  business  transacted 
by  the  United  States  Steel  Corporation 
and  its  subsidiary  companies  in  1925 
reached  the  enormous  total  of  $1,406,- 
505,195,  exceeding  the  previous  year's 
operations  by  $142,793,726,  the  annual 
report  of  the  corpoTation  disclosed.  Net 
income  for  the  year  amounted  to  $109,- 
451,785,  in  contrast  to  $104,221,974  in 
1924,  with  a  balance  of  $4,801,800  car- 
ried forward  to  undivided  surplus, 
which    aggregated    $521,863,109. 


Election  will  be  held  in  Santa  Clara 
County  May  4  to  vot>e  on  formation  of 
proposed  east  side  water  district. 
Should  the  district  be  organized  a 
bond  issue  will  be  .<?uhmittert  to  vote 
bonds  of  $2,000,000  to  finance  construc- 
tion  of  water  works   improvements. 

The  Hawley  bill,  to  authorize  the 
sale  cf  timber  on  the  Oregon  and  Cali- 
fornia railroad  and  the  Coos  Bay  wag- 
on road  land  grants,  was  ordered  fav- 
orably reported  by  the  House  public 
lands  committee. 


Richard  H.  'Stretch,  civil  engineer, 
died  in  Seattle,  Wash.,  March  22.  Mr. 
Stretch  came  to  the  Pacific  Coast  in 
1867,  spent  several  years  in  San  Fran- 
cisco and  was  city  engineer  of  that 
city  in  1870.  He  went  to  Seattle  in 
1888  and  had  lived  there  most  of  the 
time  since.  At  one  time  he  was  a 
chief  engineer  for  the  Seattle  and 
Southern  Railroad. 


Deane  S.  Stoover  has  been  appointed 
supe:  intendent  of  the  Newlands  Pro- 
ject by  Secretary  of  the  Interior  Work. 
He  succeeds  John  F.  Richardson  who 
resigned  after  ten  years  service  in  the 
position. 

The  national  conference  of  building 
inspectors  will  hold  its  annual  meet 
in  Columbus,  Ohio,  April  27-30.  Sub- 
jects of  unusual  interest  to  building 
officials  and  the  business  of  building 
are  scheduled  for  discussion. 


Chas.  H.  Gardner,  46,  credited  with 
being  one  of  the  most  widely  known 
timber  estimating  experts  on  the  Pa- 
cific Coast,  died  at  Westwood,  Calif., 
March  31.  He  was  the  son  of  the  late 
Dean  Gardner  of  Omaha,  Neb.,  and  held 
extensive  timber  interests  in  Califor- 
nia,  Oregon,   Wisconsin  and  Minnesota. 


Merced  Irrigation  District  votes 
bonds  of  $1,000,000  to  finance  comple- 
tion of  Exchequer  Dam  project,  the 
biggest  item  in  the  district's  construc- 
tion  program. 


Fire  starting  in  the  boiler  room  de- 
stroyed the  sawmill  of  the  Chiloquin 
Lumber  Company  at  Chiloquin.  Ore.  The 
mill  operated  two  shifts  and  had  a 
daily  capacity  of  120. Ono  feet.  The  loss 
is  estiniati'd  at  $100,000,  partially 
covered  by  insurance. 

Modesto  rejects  proposal  to  issue 
bonds  of  $650,000  to  finance  additional 
school  buildings.  Issue  was  rejected  by 
a  vote  of  five  to  one. 


The    proportion    of   residential    build- 
ing  to   all   other   types   of   construction 
is  growing  in   America  each  year.     An  i 
accurate   check   of  the  different  classi-  ' 
fications  of  construction  shows  that  in  ; 
1925  nearly  62  per  cent  of  the  building 
in    the    United    States    was    residential, 
based  upon  floor  space.     The  proportion 
in  1920  was  34  per  cent;  in  1921 — 52  per  \ 
cent;   in   1922 — 54   per  cent;   in   1923—59 
per  cent  and  in  1924 — 61  per  cent.     As 
a   home    building     nation      the     United 
States      unquestionably      exceeds       all 
others    at    the    present    time.      Dividing 
the  various  classes  of  construction  into 
four,    namely,    residential,    commercial,  i 
industrial   and   educational,   in    1925    we 
find  that  the  second  largest  volume  was 
commercial,    being    16    per    cent   of    the 
total.     The  next  largest  industrial,  be- 
ing  T'-/^    per  cent;   and  the  next  educa- 
tional,  6^^    per  cent.     All   other  classi- 
fications total   8   7/10   per  cent. 


SEEK  INJUNCTION  BAN 


The  American  Federation  of  Labor 
has  launched  a  nation-wide  drive  for 
ending  discretionary  power  of  courts 
in  issuing  injunction  in  industrial  dis- 
putes. A  bill  prepared  under  the  su- 
pervision of  William  L.  Greene,  presi- 
dent of  the  organization  has  been  in- 
troduced in  the  New  York  state  legis- 
lature by  Assemblyman  Hackenberg, 
Democrat.  The  measure  prohibits  the 
issuance  of  an  injunction  in  labor  dis- 
putes and  an  identical  bill  will  be  in- 
troduced in  the  legislature  of  every 
state  in   the  Union,   it  is  announced. 


STATEMENT  OF  THE  OW^NERSHIP, 
MANAGEMENT,  CIRCULATION,  ETC., 
REQUIRED  BY  THE  ACT  OF  CON- 
GRESS OF  AUGUST  24.  1913. 

OF  BUILDING  AND  ENGINEERING 
NEWS,  published  weekly  at  San  Fran- 
cisco.  Calif.,  for   April   1.   1926. 

State  of  California,  City  and  County 
of  San  Francisco,  ss.  ,  ,.      .  . 

Before  me,  a  Notary  Public  In  ana 
for  the  State  and  county  aforesaid, 
personally  appeared  E.  J.  Cardinal  and 
J.  I.  Stark,  who,  having  been  duly  sworn 
according  to  law.  deposes  and  says  that 
they  are  the  Publishers  and  Owners  of 
the  Building  and  Engineering  News, 
and  that  the  following  is,  to  the  best 
of  their  knowledge  and  belief,  a  true 
statement  of  the  ownership,  manage- 
ment, etc.,  of  the  aforesaid  publication 
for  the  date  shown  in  the  above  cap- 
tion, required  by  the  Act  of  August  24, 
It]  2  embodied  in  section  411,  Postal 
Laws  and  Regulations,  printed  on  the 
reverse  of  this  form,  to  wit: 

1  That  the  names  and  addresses  or 
the  publisher,  editor,  managing  editor, 
and  business  managers  are: 

Publisher,  E.  J.  Cardinal,  665  19tn 
Ave.,  San  Francisco,  and  J.  I.  Stark, 
l'>50    Francisco    St.,    San    Francisco. 

"Editor,  E.  J.  Cardinal,  665  19th  Ave.. 
San  Francisco.  ,,     o,o 

Managing  Editor,  J.  P.  Farr.ll,  818 
Mission  St.,  San  Francisco.    ,      „      .,      , 

Business  Managers,  E.  J.  Cardinal 
and  J.   I.   Stark. 

2.  That  the  owners  are: 

E.  J.  Cardinal,  665  19th  Ave.,  San 
Francisco.  .  „^      _ 

J.  I.  Stark,  1250  Francisco  St.,  San 
Francisco. 

fAs  Mercury  Press)  a  copartnership, 
SIS  Mission   St..  San   Francisco. 

3.  That  the  known  bondholders, 
mortgagees,  and  other  security  holders 
owning  or  holding  1  per  cent  or  more 
of  total  amount  of  bonds,  mortgages, 
or    other    securities    are:     None. 

E.  J.  CARDINAL  AND  J.  I.  STARK, 
Publishers. 

Sworn  to  and  subscribed  before  me 
this     31st  day  of  March.  1926^ ^^,^ 

(SEAL)  CHALMER  MUNDAT. 

Notary  Pt}blic  in  and  for  the  City  and 
County   of   San   Framisio.  ,„„„s 

(My  commission   expires  Oct.   17,   19i9) 


Si-.turday,   April   10,   1926 
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ORGANIZATION  NEWS 

oreaiii/ntlonii    havInK    «    direct    connection    with    the   conatructlon    Indna^ir   are   InTlted    to    rabmH    new*    for    pabllc 
,.  ■      ^  tlon  in  tlila  departBcnt. 


BUNIJ  AND   FKK  REftUIUED   OF 
SKATTLE    PLUMBERS 


,  The  .new  city  ordinance  requirmg 
jiumbing-  ccntractors  to  post  a  $2000 
Dpnd  and  pay  an  annual  license  fee  of 
f'fio.oo    for    the    first   year   and    $25.00    a 

.  li  thereafter,  has  been  passed  by  the 
ij  city  council  and  signed  by  the 
,1  r.  Journeymen  plumbers  will  be 
i-eyuired  to  pass  an  examination  to  de- 
tennnie  their  fitness  as  plumbers  and 
to  pny  an  annual  license  fee  of  $2.00. 
rhe  new  law  makes  it  unlawful  for 
•inyone  to  display  a  plumbing  sign  or 
jther  means  of  indicating  a  plumbing 
ousiness,  unless  the  plumber  is  bonded 
md  licensed.  Examinations  will  be 
made  by  a  board  of  five  members  com- 
posed of  a  master  plumber,  a  journey- 
nan  plumber  appointed  by  the  mayor, 
the  head  of  the  city  water  department, 
1-itiLd  of  the  health  department  amd  the 
.111,  I    plumbing  inspector. 


SEATTLE  PAINTERS  ELECT 


The  Seattle  chapter  of  the  Western 
Painting-  and  Decorating  association  at 
it.s  annual  meeting  elected  Alfred  P. 
Nielsen  to  succeed  A.  F.  Shepherd  as 
president  of  the  association  for  the  en- 
suing year.  Other  officers  elected  were 
Geo.  S.  Maier,  vice  president;  George 
Erickson,  treasurer,  and  Bernard  Fran- 
son,    secretary. 

The  Seattle  chapter  is  planning  to 
charter  a  special  car  to  the  coming 
Western  Zone  convention  in  Portland 
on  July  2,  ,3  4,  next.  Special  rates  have 
^been  allowed  by  the  Pacific  Northwest 
^convention  bureau  over  all  lines  in 
She  Northwest.  Usual  summer  tourist 
rates  will  apply  in  California  and  other 
Western   states. 


PLANS    FOR    B!UILDEiRS>    EXCHANGE 
HOME   UNDER  WAY 


;Pl|ans  for  the  proposed  new  home  of 
the  San  Francisco  Builders'  Exchange 
to'  be  erected  at  the  northwest  ciorner 
of  New  Montgomery  and  Mission 
Streets  are  being  prepared  by  Archi- 
tect Fredelrlck  H;  Meyer,  it  is  an- 
nounced  by  Wm.'H.  George,  exchange 
presjdeJiiVr  '.,' '.',;.' 

Thes!  structure  will  be  twelve  stories 
in  height  of  Class  A  construction.  It 
M-ill  cover  an  area  of  80  by  120  feet  and 

ill  cost  in  the  neighborhood  of  $750,- 
00. 


UENO     PAINTERS     RESCIND     ACTION 
ON   FIVE-DAY  WEEK 


Socialism   Tendency    Is    Hit   By 

Marshall,  General  Contractors*  Chief 


"I  charge  that  the  corps  of  engineers 
of  the  army,  whatever  its  vocal  protes- 
tations, functioning  as  it  does  as  the 
official  eng'ineering  advisor  of  the  gov- 
ernment, is  engaged  in  the  specific  and 
constantly  repeated  practice  of  social- 
ism." 

Such  is  the  declaration  of  General  R. 
C.  Mar.shall,  Jr.,  general  maniager  of 
the  Assc'ciated  General  Contractors  of 
America,  made  before  the  judiciary 
committee  of  the  house  of  representa- 
tives, according  to  information  reach- 
ing the  Portland  chiaipter  of  A.  G.  C. 
The  hearing  being  held  on  a  bill  now 
pending,  the  purjjose  icf  which  is  to 
prohibit  the  use  of  the  day  labor  meth- 
od in  river  and  harbor  work.  General 
Marshall  stated  that  according  to  a 
recent  investigation  by  ai  committee  of 
the  chamber  of  commerce  lof  United 
States  the  corps  of  engineers  spends 
two-thirds  of  its  appropriation  of  $50,- 
000,000  a  year  in  doing  work  by  direct 
purchase  of  materials  and  equipment 
and  the  direct  hire  of  labor  instead  of 
by  the  competitive  contract  method. 
The  method  of  their  doing  the  work  by 
direct  purchiase  and  hire  is  called  the 
day-labor   method. 

"Webster's  Dictionary, "  continued 
General  Marshall,  "defines  socialism  as 
'governmental  control  of  economic  ac- 
tivities to  the  end  that  competition 
shall  give  way  to  co-operation.'  That  is 
C'xactly  what  the  corps  of  engineers, 
judged  by  its  actions,  believes.  I  chal- 
lenge   this    committee    to    point    me    to 


Heno,  Nevada,  local  No.  567,  Brother- 
'nood  of  Painters,  Decorators  and 
Paperhangers  of  America,  rescinded  its 
recent  action  in  adopting  a  resolution 
calling  for  a  five-day  week  in  Reno  in 
liea  of  t"he  present  five  an-d-  one-half 
day  week,  following- a  conference  with 
the  executive  committee  of  the  Master 
Painters  and  Decorators. 

It,  was  explained  by  W.  D.  Nelligan, 
secretary  of  the  painters'  union,  that 
thie-was  done  in  view  of  a  pledge  made 
Kyv-ehe  ■  unions  some  time'  ago  not  to 
alter  the  hours  of  work  or  wage  oon- 
ditjons  during  the  period  of  Transcon- 
tmcotal-  Highway  Exposition  construc- 
tion and  no  further  moves  in  that  di- 
rection will  be  undertaken .  until  the 
hiatteif  Is  aiscussed  with  exposition  of- 
ftoials.  ■   '    ' 


any  single  agency  in  America  that  by 
actual  perfcrmance  convicts  itself  of 
socialism  as  Inescapably  as  does  this 
corps." 

General  Mlarsthall  questioned  even 
the  legality  of  the  government  doing: 
construction  work  by  day  labor.  He 
cited  the  recent  decision  of  the  su- 
preme court  of  South  Dakota,  which 
declared  unconstitutional  the  entry  of 
the  states  into  the  operation  of  gaso- 
line stations.  If  it  is  unconstitutional 
for  it  to  enter  the  gasioline  business,  he 
said,  it  would  be  unconstitutionjal  for 
it  to  enter  the  construction  business. 

"Considering  the  problem  from  a 
merely  economic  standpoint,"  he  ex- 
plained, "there  are  two  well  defined 
methods  by  which  the  government  may 
perform  its  construction  work.  One  Is 
by  letting  it  out  by  contract  to  the 
lowest  respionsible  bidder,  and  the  oth- 
er is  by  buying  materials  and  hiring 
workmen  and  doing  it  directly  by  what 
is  known  as  day  labor.  The  first  of 
these  methods  is  the  correct,  econom- 
ical method,  demonstrated  and  redera- 
onstrated  thousands  of  times  every 
year.  The  other  is  the  extravagant,  In- 
efficient, inadvisable  method  by  which 
the  government  wastes  tens  of  millions 
of  dollars  each  season.  The  first  Is  the 
American  method,  based  on  the  princi- 
ple of  oppjrtunity  for  the  individual, 
and  the  second  is  the  Soviet  method, 
based  on  the  nationalization  of  indus- 
try." 


Uniform   Traffic   Code   Adopted 


A  uniform  traffic  code  for  the  guid- 
ance of  motorists  and  pedestrians 
throughout  the  country  was  adopted  at 
the  concluding  session  of  the  second 
national  conference  on  street  and  high- 
way safety  In   Washington,   March   25. 

The  code  embraces  three  legislative 
proposals  which  would  govern  Is- 
suance of  motor  vehicle  registration 
cards,  certificates  of  title  and  opera- 
tors' and  chauffeurs'  licenses,  and  regu- 
late the  operation  of  vehicles  on  high- 
ways. Governor  Wllnant  of  New 
Hampshire  urged  the  approximately 
1000  delegates  to  the  conference,  in- 
cluding representatives  of  46  governors 
to  take  the  initiative  In  placing  the 
recommendations  before  the  various 
states  and  municipalities. 


Secretary  Hoover,  In  a  closing  ad- 
dress, warned  that  if  progress  was  to 
be  made,  centralized  government 
should  be  discouraged  in  favor  of  gov- 
ernment "by  stimulation  of  the  local 
community  to  its  responsibilities  and 
the  education  of  the  local  community 
to  intelligent  action."  He  declared 
the  work  of  the  conference.  If  univer- 
sally adopted,  undoubtedly  would  re- 
sult In  a  diminution  of  traffic  laws. 
The  conference  recommended  that  pe- 
destrians as  well  as  motorists  be  re- 
quired to  obey  traffic  rules  and  pay 
fines  for  Infractions.  It  also  proposed 
creation  of  a  general  committee  by 
Secretary  Hoover  to  co-ordinate  the 
activities  of  all  the  eight  committees 
of  the  conference. 


FAVOR  LICENSE  LAW^ 


One  of  the  most  important  steps 
taken  at  the  recent  convention  of  the 
Master  Builders  Association  of  Wis- 
consin was  the  adoption  of  a  resolu- 
tion to  draw  up  a  bill  to  provide  for 
a  contractors'  license  law.  An  Im- 
portant feature  of  the  proposed  bill 
will  be  a  clause  to  the  effect  that  every 
contractor  will  hp  compelled  to  sign 
a  document  setting  forth  the  exact 
quality  of  the  materials  and  workman- 
ship and  that  falsification  or  neglect  of 
such   a   sworn     statement     should     bo 


punished    by    fine      or      revocation      of 
license  or  both. 

More  than  30  delegates  of  the  Master 
Plumbers'  Association  of  Oakland,  Ber- 
keley and  Alameda  will  attend  the  an- 
nual state  conference  in  Los  Angeles 
for  three  days  beginning  April  13. 
They  will  be  headed  by  W.  H.  Plcard, 
president  of  the  association. 


The  fifteenth  annual  safety  congress 
will  be  held  at  Detroit  from  October 
2.^th  to  30th,  according  to  an  announce- 
ment by  W.  H.  Cameron,  managing  di- 
rector of  the  National  Safety  Council 
with  headquarters  In  Chicago. 
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TRADE  NOTES 


Abbott   and   Miller— Steel   Chiefs- 
Address  Builders'  Luncheon  Club 


Crear  &  Bates,  contractors'  machine 
works,  have  moved  from  38  Stanford 
street  to  new  quarters  at  57  Zoe  St., 
between  Third  and  Fourth  Sts.,  San 
Francisco.  The  new  location  and 
quarters  affords  greater  facilities  for 
repairing  and  rebuilding  of  building 
and  road  equipment.  Additional  equip- 
ment has  been  installed  which  will 
permit  a  wider  range  of  operations 
than  heretofore.  Provision  is  made  in 
the  plant  layout  to  permit  the  installa- 
tion   of    additional    equipment. 


The  Sacramento  Brick  Company  has 
taken  over  its  plant  and  equipment  at 
Freeport  at  a  consideration  of  at  least 
.$120,000.  Due  to  a  financial  arrange- 
ment, the  plant  has  been  owned  by  the 
Sacramento  Navigation  Company  and 
operated  by  the  brick  firm.  The  deed 
covering  the  transaction  has  been  filed 
with  County  Recorder  C.  A.  Root.  A 
•mortgage  accompanied  the  deed,  de- 
livering to  the  navigation  company 
security  for  $120,000  indebtedness. 
Twelve  promisory  notes,  payable  in  two 
years,  were  executed. 

Ben  C.  Gerwick  has  resigned  from 
the  Healy  Tibbitts  Construction  Com- 
pany to  open  an  office  at  112  Marliet 
St.,  San  Francisco,  under  the  firm  name 
of  Ben  C.  Gerwick,  Inc.,  contractors 
and  engineers.  Attention  will  be  given 
particularly  to  wharves,  terminals, 
bridges,  foundations,  and  waterfront 
and  subaqueous  work  generally.  Will 
F.  Mo'-rish  is  secretary-treasurer  of 
the    row    firm. 


Hild  Electric  Company  of  Stock- 
ton has  purchased  site  and  building  at 
Main  and  Madison  streets,  that  city, 
and  will  remodel  the  quarters  for  ma- 
chine and  repair  shops.  Building  is  125 
jby  70  feet.  Plant  will  be  fully 
equipped  to  handle  all  type  of  electric 
installations. 


Pacific  Oil  &  Burner  Co.,  capitalized 
at  $25,000,  has  filed  articles  of  incor- 
poration at  Santa  Cruz.  The  prin- 
cipal placp  of  business  will  be  in 
Watsonville.  Directors  are:  Ethel 
Chapin  Tihliot.  G.  B.  Tibbot  and  L.  E. 
Bartlett. 


Marysville  Brick  Company,  of  Marys- 
ville,  following  annual  meeting,  reports 
a  profitable  liusiness  year  in  1925  and 
anticipates  a  greater  year  during  1926. 
The  company  furnishes  brick  for  pro- 
jects within  a  radius  of  50  miles  of 
Marysville.  Maj.  C.  T.  Bradley  is  man- 
ager of  the  concern. 


John  W.  Wollett  announces  the  dis- 
solution of  partnershop  of  Wollett  & 
Lamb,  architects  and  engineers,  with 
offices  in  the  Mull  Bldg.,  Sacramento. 
The  dissolution  became  effective  March 
15. 


John  F.  Heil  has  been  named  dis- 
trict sales  representative  of  the  Paci- 
.-'ic  Coast  territory  for  the  Reading 
Iron  Company  of  Reading,  Pa.  Hell 
m.iintaiiis  offices  at  826  Van  Nuys 
"Idg.,   Los  Angeles. 


Grcnfcll  Lumber  Compan.N'  of  Colu.sa 
has  purchased  tlie  Princeton  yard  of 
the  Glenn  County  Lumber  Company. 
This  deal  gives  the  Colusa  firm  four 
yards,  one  at  Colusa,  Grimes,  Butte  City 
and   Princeton. 


Charles  F.  Abbott,  executive  director 
of  the  American  Institute  of  Steel  Con- 
struction and  Lee  H.  Miller,  chief  en- 
gineer of  the  Institute,  were  the 
principal  speakers  at  the  regular 
weekly  luncheon  meeting  of  the  Build- 


CHARLES   F.  ABBOTT 


Executive   Director,  American   Institute 
of    Steel    Construction 


ers'  Exchange  Lu'.ncheon  Club,  held 
Monday,  April  5,  at  the  Palace  Hotel, 
San  Francisco. 

This  was  the  first  of  a  series  of 
talks  to  be  delivered  in  the  Northern 
California  section  by  Mr.  Abbott  and 
Mr.  Miller,  under  arrangements  com- 
pleted by  the  Northern  Division  of  the 
California  Institute  of  Steel  Construc- 
tion, according  to  John  L.  Clymer, 
manager  of  the  division. 

Thi^  Steel  Institute  is  an  association 
of  the  structural  steel  fabricators  of 
the  United  States  and  Canada  and  the 
purposes  of  the  talks  are  to  enlighten 
structural  steel  fabricators,  engineers, 
architects  and  bankers  how  construc- 
tion costs  are  being  cut  in  San  Fran- 
cisco and  the  country  at  large  through 
improved  methods  governing  the  use 
of  structural  steel.  Talks  are  also  to 
be  delivered  at  meetings  to  be  attended 
by  students  of  the  University  of  Cali- 
fornia and  the  Leland  Stanford  Uni- 
versity. 

During  the  course  of  the  various 
meetinf?s  the  objects  cf  the  American 
Institute  of  Steel  Construction  and  its 
program  for  the  future  will  be  ex- 
plained by  Mr.  Abbott.  Encouraged  by 
its  past  success  in  widening  the  field 
of  usefulness  of  structural  steel  by 
standardization  and  the  promotion  of 
better  business  methods,  the  Institute 
is  now  about  to  embark  upon  an  exten- 
sion   of  activities   involving   the   publi- 


cat!on  of  a  sales  manual,  the  creation 
of  a  Bureau  of  Architectural  Relations. 
and  the  organization  of  a  staff  of  field 
engineers. 

The  publication  of  the  sales  manual 
will,  it  is  expected,  do  much  to  im- 
prove the  .selling  methods  now  in 
vogue  in  the  industry,  while  the  new 
Bureau  and  staff  of  field  engineers  wil 
cooperate  with  engineers,  architects, 
contractors,  and  the  technical  schools 
in  working  out  the  problems  involved 
in  modern  steel  construction. 

The  Institute's  code  of  standard 
practice  which  has  served  to  eliminate 
the  various  sources  of  misunderstand- 
ing between  the  buyer  and  seller  of 
structural  steel,  and  its  standard  speci- 
fications for  the  design  and  erection 
of  structural  steel  which  have  made 
possible  a  saving  of  12  per  cent  in  the 
amoiunt  of  steel  needed  for  any  given 
building,  w'ill  be  discussed  from  their 
technical   aspects   by  Mr.  Miller. 

The  most  significant  feature  of  the 
standard  specifications  is  the  substitu- 
tion of  a  stress  of  18,000  pounds  per 
square  inch  for  the  old  stress  of  16,000 
pounds,  with  a  consequent  saving  In 
the  amount  'of  steel  used,  thus  taking 
advantage  of  the  improvement  in  the 
quality  of  steel  brought  about  since 
the  adoption  of  the  old  stress  in  the 
80's  of  the  last  century. 

Organized  in  1921  the  American  In- 
stitute   of    Steel   Construction    has   now 
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Chief   EnglneeT,   American   Institute   of 
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a  membership  of  216  fabricators,  or 
practically  all  the  structural  steel  fab- 
ricators in  the  United  States  and  Can- 
ada, aside  from  the  men  in  charge  of 
the  plants  controlled  by  the  rolling 
mills.  Its  standard  specifications  ara 
in  use  in  San  Francisco  and  46  addi- 
tional large  cities.  Its  code  of  standard 
practice  has  been  widely  adopted  on 
both  sides  of  the  U.  S. -Canadian  border. 
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ORDHVANCB         PERMITS         PRBSSKD 
STEKJL  JOISTS 


The  ordinance  allowing  pressed  steel 
joists  in  Class  A  construction  has  been 
adopted  by  the  city  council  of  Los  An- 
geles and  awaits  the  mayor's  signa- 
ture be£or«  becoming  a  part  of  the 
present  city  building  code.  The  or- 
dinance carried  by  a  vote  of  nine  to 
four,  after  a  long  hearing  of  arguments 
for  and  against  the  measure. 

It  is  considered  possible  that  enougn 
pressure  may  be  brought  about  by  tUe 
opponents  of  the  amendment  to  induce 
Mayor  Cryer  to  veto  the  ordinance.  Ten 
members  of  the  council  have,  however, 
gone  on  record  as  favoring  the  revision 
of  the  building  code,  and  with  these 
ten  votes  the  council  can  over-ride  the 
mayor's  veto. 

The  steel  joist  amendment  has  the 
manimous  approval  of  the  building 
ind  safety  commission.  Two  members 
)f  the  council's  building  and  safety 
jommittee,  Otto  J.  Zahn  and  Frank  L. 
Jhaw,  submitted  a  majority  report 
'avoring  the  change  in  the  building 
lode.  Robert  M.  Allan,  the  third  mem- 
)er  of  the  committee,  in  a  minority 
eport  strongly  urged  the  council  not 
o  adopt  the  amendment,  claiming  it 
vould  materially  lower  the  present 
tigh  building  standards  of  Los  An- 
reles. 

Steel  joists  are  to  be  .072  of  an  inch 
n  thickness  according  to  the  ordi- 
lance 


JOXJNTER      CLAIM    FAILED      AGAINST 
L.   A.  ARCHITECT 


In  answer  to  the  suit  brought  by 
lobert  H.  Orr,  Los  Angeles  architect, 
o  collect  $4787.10,  alleged  to  be  due 
lim,  the  First  Christian  Church  of 
itockton  has  filed  a  counter  claim  ask- 
ng  judgment  for  $5000. 

Orr,  whose  suit  was  filed  January  22, 
926,  in  his  complaint  alleged  he  had 
lot  been  paid  fully  for  services 
endered  in  his  capacity  as  architect 
or  the  church.  He  had  been  paid 
3000,  but  claimed  the  further  amount 
i^as   due   him. 

In  the  counter  claim,  the  church 
laims  it  has  been  put  to  great  ex- 
lense  remodeling  because  of  the  archi- 
ect's  alleged  inefficient  work.  It  is 
dmitted  that  the  amount  sued  for  has 
een  withheld,  but  asserted  that  the 
hurch's  claim  against  Orr  is  greater 
han    Orr's    against    the    church. 

Among  the  things  cited  by  the 
hurch  as  having  caused  It  expenditure 
re  an  inadequate  heating  system; 
oor  roof  drainage  system,  which 
uined  ceiling  finish;  wrongly  designed 
ornices,  and  extension  of  parts  of  the 
buildings  over  another  person's  prop- 
rty. 

Orr,  in  filing  his  suit,  claimed  the 
irork  had  been  accepted  by  the  church 
anuary  1,   1925. 


WU  t    liOTHER   ABOUT    $800,000 


That  the  accident  prevention  activi- 
ies  of  some  large  corporations  are 
ailing  short  of  the  highest  degree  of 
uccess  simply  because  their  chief 
xecutlves  are  indifferent,  is  the  belief 
f  W.  Dean  Keefor,  director,  industrial 
afety  division.  National  Safety  Coun- 
il,  who  tells  the  following  story:  "The 
afety  director  of  a  certain  railroad 
ystem  went  to  report  to  the  presi- 
ent  about  the  expenditure  of  $800,000 
or  accident  prevention  work.  Inter- 
upting,  the  chief  executive  said: 
You're  talking  about  a  mere  $800,000 
or  safety  work.  The  problems  con- 
rontlng  me  involve  $85,000,000.  I'm  too 
usy  with  my  own  tasks  to  give  any 
ttention  to  yours.'  " 


Exclusion    of    Plastering    From 

General  Contract  Draws  Criticism 

O.  G.  Hughson,  editor  of  the  Master  liuiider,  the  official  publication  of  the 
Master  Builders'  Association  of  Portland,  Ore.,  throws  a  wicked  pen.  In  the 
following  article  recently  published  in  the  "Master  Builder",  Editor  Hugh- 
.sIjH  calls  to  time  the  secretary  of  the  Alameda  County  Master  Plasterers' 
Association  in  the  matter  of  excluding  the  plasterii.g  work  from  the  general 
contract. 

The  ari-icle  is  published  herewith  in    full: 


We  have  before  us  an  article  in  an 
official  organ  of  a  California  Builders' 
Exchange  written  by  the  secretary  of 
a  strong  sub-contractors'  association 
in  which,  after  going  over  the  grounds 
for  his  cionclusion,  he  says:  "This  is  not 
an  argument  to  eliminate  the  general 
contractor  entirely.  There  is  a  plac-e 
for  the  general  contractor  and  he 
should  and  no  doubt  will  remain,  but 
he  shjnuld  not  have  the  plastering  as  a 
part  of  his  contract." 

All  this  writer  alleges  in  his  ar- 
gument in  favor  of  an  original  con- 
tract for  the  plastering  contractor 
could  be  applied  with  equal  force  to 
their  own  line  by  all  the  principal 
sub-contractors   on  lainy  job. 

By  reason  of  such  arguments  as  this 
and  because  nothing  is  said  by  the  gen- 
eral contractiors  in  rebuttal  the  prac- 
tice of  the  architect's  calling  for  bids 
on  the  principal  sub-contracts  separate 
from  the  general  contractor  has  be- 
come far  more  prevalent  than  one 
would  believe  until  he  begins  to  check 
up.  We  picked  up  three  such  jobs  this 
morning. 

To  read  such  positive,  though  mis- 
leading, articles  as  this  one  can  but 
gather  an  impression  that  tends  to 
close  the  mind  to  the  truth — to  what  is 
best  for  the  job  and  for  the  owner. 

At  any  rate  there  can  be  no  doubt 
as  to  the  meaning  of  this  secretary  of 
the  Alameda  County  Master  Plaster- 
ers' association.  He  stays,  and  he 
means,  "This  is  not  an  argument  to 
eliminate  the  general  contractor  en- 
tirely. There  is  a  place  for  him  and  he 
should  and  no  doubt  will  remain.  But 
he  should  not  have  the  plastering  as 
ai  part  of  his  contract.  The  architect 
should  call  for  bids  on  the  plastering 
separate  from  the  general  contract, 
etc." 

We  have  read  carefully  this  entire 
article  and  as  we  have  said  the/re  is 
not  in  it  any  point  that  could  not  be 
used  with  equal  force  and  effect  by 
every  sub-contractor  on  the  job  except 
the  mechanical  equipment  men,  plumb- 
ing, heating  and  electrical.  To  except 
the  plastering,  or  any  other  sub-con- 
tractor, or  any  integral  part  of  the 
actual  construction,  is  to  concede  the 
same  course  to  all  and  we  will  soon 
have  the  spectacle  of  the  general  valet 
instead  of  the  general  contrfactor, 
whose  office  will  be  to  assume  respon- 
.sibility  for  the  job,  to  provide  the  own- 
er with  an  acceptable  bond  to  gularantee 
the  payment  of  all  labor  and  material 
bills;  to  maintain  the  building  for  the 
period  of  one  year  after  substantial 
completion  against  faulty  material  and 
workmanship,  and  injury  to  property 
resulting  therefrom;  to  direct  and  su- 
pervise the  sub-con  titictors ;  to  repre- 
sent them  to  the  architect;  to  synchro- 
nize their  work;  to  clean  up  after 
them;  to  wash  down  the  walls,  wash 
the  windows  and  guarantee  all  the  sub- 
contractors'  work   good — for   a  tip. 

No  doubt,  as  Secretary  Newman 
says,  "there  is  a  place  for  the  general 
contractor.  No  doubt  he  will  remain" — 
to  clean  up  and  pay  the  bills. 

When  the  General  Conditions  of  the 
Contract  were  prepared  it  was  provid- 
ed in  the  beginning  that  if  the  archi- 
tect desired  it  he  could  insist  on  the 
general    contractor    submitting    a    list 


of  his  principal  subcontractors  for  the 
srx'cific  purpose  of  protecting  the  sub- 
contractors against  this  very  evil  that 
-Xewman  says  is  prevalent  in  Oakland. 
The  sub-contractors  down  there  if  they 
desire  can  insist  on  this  pr-ovision  be- 
ing carried  out  and  thus  end  the  mat- 
ter of  which  complaint  is  miade.  But  w© 
apprehend  that  is  not  the  real  reason 
behind  this  article. 

The  result  of  such  articles  and  such 
claims  as  made  therein  will  be,  we 
predict,  to  cause  the  general  contrac- 
tor to  prepare  himself  to  estimate  all 
parts  of  the  work  and  take  no  sub- 
contract bids  at  all,  and  in  the  event 
of  being  awarded  the  contract  he  will 
employ  his  own  plastering  foreman 
and   do   the   work  himself. 

It  is  but  the  simple  truth  that  this 
very  article  called  forth  the  above 
comeback  sentiment  from  three  gener- 
al contractors. 

No,  this  question  is  settled.  The  gov- 
ernment has  settled  it  after  extended 
hearings  covering  all  angles.  The  best 
.architectural  practice  has  settled  it.  All 
the  general  contractors  worth  while 
have  settled  it.  And  it  is  settled  in  the 
general  conditions  that  the  Builders 
Exchange  helped  make.  Why  attempt 
to  raise  a  deiad  issue?  Why  try  to  start 
trouble? 

Does  the  owner  want  a  divided  re- 
sponsibility as  to  the  actual  construc- 
tion? Is  the  architect's  fee  for  super- 
vision based  on  supervising  each  con- 
tractor on  each  line  of  construction? 
Does  the  man  who  builds  desire  to  in- 
crease responsibility  or  lessen  it?  Do 
thase  who  finance  the  building  wajit 
an  extended  guarantee  or  a  concen- 
trated one?  Do  foremen-ics,  real  fore- 
men, prefer  to  work  on  building  with 
one  man  over  all  or  several  sub-con- 
iracucrs   over  them? 

What  IS  to  be  gained  in  raising  this 
man  of  straw  for  the  purpose  of 
knocking  him  down?  Article  43  of  the 
First  and  Second  Editions  and  article 
36  of  the  Fourth  Edition  of  the  Stand- 
ard Documents  was  written  into  the 
General  Conditions  for  the  express  ob- 
ject of  putting  "into  the  hands  of  the 
architect  a  weapon  to  prevent  the 
••-shopping"  of  bids.  Under  this  article, 
the  architect,  by  requiring  the  names 
of  the  sub-contpactotts  with  the  pro- 
posal, can  insist  that  the  owner  shall 
be  credited  with  any  lessened  price, 
upon  a  change  of  the  sub-contractor. 
This  will  effectually  remove  the  temp- 
tation to  beat  the  sub-contractor  down, 
(or  the  contractor  gets  no  advantage 
of  the  lower  sub-contract." 

These  are  the  exact  words  of  Wm.  B. 
King,  Washington,  D.  C,  attorney  for 
the  National  Association  Builders  Ex- 
changes, in  commenting  on  article  43 
of  the  Second  Edition,  which  is  car- 
ried forward  in  article  36  of  the  Fourth 
Edition  and  is  now  in  use. 

So  then  if  the  general  contractors 
of  Oakland  are  guilty  of  "peddling" 
sub-bids,  as  this  Master  Plasterers' 
secretary  alleges,  the  plasterers  have 
the  remedy  already  made  and  provided 
and  all  they  need  do  is  to  see  to  it  that 
architects  of  the  Bay  City  exercise 
their  prerogative  and  it  is  stopped, 
without  all  the  upset  incident  to  an 
increase  of  the  number  of  original 
contractors  on  the  job. 


BUILDING    AND    ENGINEERING    NEAVS 


Saturday,  April   10,     928 


APARTMENTS 


Permit   Applied   For. 

APARTMENTS  Cost,    $25,000 

SAN   FRANCISCO.      E   Funston   Ave.    62 

N  California  St. 
rhiee-story    and    basement    frame    (12) 

apartments. 
r)w-ner — Lager   &  Val   Franz,   180  Jessie 

St.,  San  Francisco. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg.,    San    Francisco. 

Working  Drawings   Being  Prepared. 

APARTMENTS  Cost,    $40,000 

SAN   FRANCISCO.      Richmond    District. 

Three-story  frame  and  stucco  apart- 
ment house    (21   2-room.  apts.) 

Owner — Withheld. 

Architect — Albert  H.  Larson,  447  Sutter 
St.,   San   Francisco. 


Completing  Plans.  »,„„„„„ 

APARTMENTS'  Cost,    $130,000 

SAN    FRANCISCO.         SE      Powell      and 

W'ashington    Sts. 
Five-story   and   basement  concrete   and 

steel    frame    apartment    (29    2,    3,    4 

and  5-room  apts.) 
Owner — Mrs.  C.  F.  Low. 
Architect — Albert   Farr    and   J.    Francis 

Ward,  68  Post  St.,  San  Francisco. 
Garage   space    in      basement      for      12 
cars. 

Plans  Being  Completed. 

APARTMENTS  Cost,    $l,000,uOO 

SAN  FRANCISCO.  Green  St.  near 
Jones  St. 

Fifteen-story  Class  A  community  apart- 
ment  building. 

Owner — J.  H.  Rosseter,  945  Green  St., 
San  Francisco. 

Architect  —  Quandt  &  Bos,  Humboldt 
Bank   Bldg.,    San   Francisco. 


Sub-Figures    To   Be   Asked. 
APARTMEiNTS  Cost,   $310,000 

SAN    FRANCISCO,    SW    ff3T.    Green   and 

Jones    Streets. 
Twelve-story     and    basement    Class    A 

Community   apartments. 
Owner — Niles    Schultz   and   Oser   Estate 

Corp.     (Rothschild    Bros.,    Agents). 
Architect — Hyman   &  Appleton,   68   Post 

St.,    San   Francisco. 
Contractor    —    Schultz     Const.    Oo.,     46 

Kearny  St.,  San  Francisco. 
Building  will  contain  eleven  apart- 
ments, each  of  which  will  occupy  one 
entire  floor.  There  will  be  two  floors 
devoted  to  service  and  garage  space, 
with  accommodation  for  twenty  cars. 
Sub-figures  will  be  called  for  in 
about  six  weeks. 


Permit  Applied  For. 

APARTMENTS.  Cost,  $100,000 

SAN    FRANCISCO.       E.     Masion,     87     N. 

Stitter  St. 
Twelve-story     and     basement    iclass    A 

(35)    apartments. 
Owner — J.    Steur    &    E.    V.    Luicey,    760 

Geary  St. 
Architect — None. 
Contractor— J.    Steur,    760   Geary    St. 


Permit  Applied  For. 

APARTMENTS.  Cost,    $15,000 

SAN    FRANCISCO.      N.    E.    Bixbee    and 

Randolph. 
Two-story    and    bas-ement    frtaime    stores 

and   apartments. 
Owner — Cummingsi  &    Wahl,    2368    19th 

Ave. 
Architect — John    H.    Powers    and    John 

H.  Ahnden,   460   Mlontgomery   St. 


Permit  Applied   For. 

APARTMENTS  Cost,    $100,000 

SAN  FRANCISCO.   SE  Oak  and  Laguna 

Streets. 
Six-story      and      basement      reinforced 

concrete    (38)    apartments. 
Owner — R.   J.    Stempel,    825    Monadnock 

Bldg.,   San   Francisco. 
Architect — J.     C.      Hladik,     Monadnock 

Bldg.,    San    Friaincisco. 


Permit   Applied  For. 

APARTMENTS.  $75,000 

SAN    FRANCISCO.      NW    Gough    &    Oak 

Sts. 
Four-story     and      biasement     reinforced 

concrete    (36)    apartments. 
0\\^ner — T.     Dsmahue.     39&     Hayes     Srt^., 

S.    F. 
Architect — J.      C.      Hladik.      Monadnock 

Bldg.,    S.    F. 


Contract   Awarded. 

APARTMENTS  Cost,    $15,000 

OAKLAND,    S    Broadway    Terr.,    450    E 

Btroadway. 
Two-stcry    16-room    frame    apartments. 
Owner — Anne  E.  Aveoswald  2216  Chan- 

ning  Way,  Berkeley. 
Architect — None. 
Contractor — Victor  R.  Cede,   1919  Cedar 

St.,  Berkeley. 

To   Be   Dene  By  Day's  Work. 
APARTMENTS  Cost,    $12,000 

OAKLAND,    1331    106th    Ave. 
Two-story    16-room    frame    aipartments. 
Owner — A.   T.   Jameson,   1341   106th  Ave 

Oakland. 
.Architect — None. 


Contract    Awarded. 

APARTMENTS  Cost,    $25,000 

SAN    FRANCISCO,    W    Broderick    100    S 

Golden    Gate    Ave. 
Three-story    and    basement    frr.mp     (6) 

apartments. 
Owner — Geo.   F.   Snoeff. 
Architect — O.  R.  Thayer,  110  Sutter  St., 

San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,    S.    F. 


Contract   Awarded. 

APARTMENTS  Cost,    $26,000 

SAN  FRANCISCO,  SW  Greenwich  and 
Divisadero    Sts. 

Three-story  and  basement  frame  (9) 
apartm.ents. 

Owner — Raymond  O.  Flood,  "601  Fil- 
bert   St.,    S.    F. 

Architect — H.  C.  Baumann,  251  Kear- 
ny   St.,    S.    F. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert   St.,    S.    F. 


Contract   Awarded. 

APARTMENTS  Cost,    $18,000 

MONTEREY,  Monterey  Co.,  Cal.  Frank- 
lin   St. 
Three-story    frame    26-room    apt.    bldg. 
Owner — Hazel   H.   McKaig. 
Vrchitect — None. 
Contractor — W.   E.   Hooke. 


To  Be  Done  By  Day's  Work. 

APARTMENTS  Cost,   $35,000 

SAN  FRANCISCO,  SW  Jackson  and 
Marcy  PI. 

Three-story  and  basement  frame  (24) 
apartments. 

Owner — Axel  A.  Johnson,  632  Belve- 
dere   St.,    S.   F. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   S.   F. 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil   Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


LOS  ANGELBSt.  Cal.— Eugene  Cer- 
iat,  752  N  Lafayette  Park  PL,  will 
l>uild  by  day  labor  and  subcontir.,  a  4- 
st:Ty  briclv  apt.  bldg.,  cor.  San.  Ma- 
rino and  Elden,  for  self;  M.  L.  Barker 
ircht.,  6667  Hollywood  Blvd;  104  rms.„ 
52  single   apts.,    76x120   ft.,    $100,000.' 

LOS  ANGELES,  Cal.— Clark  Day,  2559 
E  26th  St.,  will  build  a  2-sto.  61-rm., 
2S-fam.  fr.  and  stucco  apt.  bldg.  at  2647 
S  Halldale,  for  self;,  plans  by  Jones  & 
Wjird,  1555  N  Western  Ave;  71x148  ft. 
$60,000. 


SEATTLE,  Wash. — Acme  Construc- 
tion Co.,  Arcade  Bldg.,  at  approx.  $100,- 
000  awarded  contract  to  erect  three- 
story  and  basement,  60  by  120  ft.  brick 
apartments  at  15th  Ave.  and  John  St., 
for  Costa  Vista  Apartments,  Inc. 
Will  contain  30  apartments,  2  and  3- 
rooms;  J.  Lister  Holmes,  architect, 
Alaska  Bldg.,   Seattle. 


PHOENIX,  Ariz. — Burroughs  Constr. 
Co.  will  erect  3-story,  24-family  brick 
apt.  bldg.  at  cor.  7th  and  Culver  Sts.'  It 
will  cpntain  elevatl;r;  cost  approxi- 
mately $10010010.  V.  O.  Wkillingfo/rd, 
archt.,   310  Heard  Bldg. 


LOS  ANGELES,  Cal.— Architect  S. 
Chas.  Lee,  530  Pet.  Sec.  Bldg..  is  pre- 
paring preliminary  plans  for  6-story 
Class  A  apartment  building  on  Lee- 
ward Ave.  near  Vermont  Ave.,  owner's 
name  withheld;  160  rooms,  divided  into 
single  and  double  apartments;  60x130 
ft.,  i-einforced  concrete  construction, 
pressed  brick  and  terra  cotta  exterior. 
$300,000. 


LAS  ANGELES,  Cal.— A.  R.  Parish, 
306  Union  Bank  Bldg.,  will  build  and  is 
taking  bids  on  sub-contracts  for  three- 
story  brick  Class  C  apartment  building 
at  112  S.  Westmoreland  Ave.,  for  S. 
Goldstein;  A.  B.  Rosenthal,  709  Hill- 
street  Bldg.,  architect;  63  rooms  divided 
into  27  apts;  48x137  feet;,  pressed  brick 
facing,  composition  roofing,  gas  heat- 
ing, water  heater,  cement  and  pine 
floors,  pine  trim,  wall  beds,  tiled  baths 
and    drainboards;    $48,000. 


BONDS 


RIVERSIDE.  Riverside  Co.,  Cal.  — 
Until  10  a.  m.,  April  19,  bids  will  be 
rec.  by  Riverside  county  for  purchase 
of  60  school  bonds  of  Hemet:  '  valley 
union  school  dist.   in  amount  of  $60,000 


VISALIA,  Tulare  Co.,  Cal.-^Election 
ivill  be  held  April  24  in  Manzanillo 
School  District  to  vote  bonds  of  $4000 
to  finance  school  imps.  Trustees  of 
dist.  are:  J.  H.  Overland  and  J.  M. 
Dooley. 


MODESTO,  Stanislaus  Co.,  Cal. — Pro- 
posal to  issue  bonds  of  $650,000  to 
finance  school  improvements  failed  to 
carry;  vote  was  5  to  1  against  the 
Issue. 


PHOENIX.  Ariz.^ — Bond  issue  for 
$500,000  for  rehabilitation  of  street 
railway  sys.  will  probably  be  Submitted 
to  voters  some  time  in  May. 


ORANGE,  Orange  Co.,  Cal. — Election 
will  be  held  May  19,  to  vote  on  a  $60,- 
000  outfall  sewer  bond  issue. 


SANTA  BARBARA,  Santa  Barbara 
Co  ,  Cal. — An  election  will  be  held  May 
4,  1926,  to  vote  the  sum  of  $200,000, for 
harbor  improvements. 


RED  BLUFF,  Tehama  Co.,  Cal.,  — 
An  election  will  be  held  on  April  12, 
1!I26  to  vote  bonds  to  the  amount  of 
$13,000  for  the  erection  of  a  bridge 
across  Reeds  Creek  andj  paving  a  por- 
tion of  I'ine  and  Washington  Streets, 
E.    F.    Lennon    is    Oity    clerk. 


Saturday,   April  10,   1926 


BUILDING    AND    ENGINEERING    NEWS 


CHURCHES 


Contract   To   Be    Awarded. 

CHURCH  Cost,    ?39,529 

BURLINGAME,    San    Mateo    Co.,    Calif. 

Oak  Grove  Ave. 
Frame    and    plaster      church      building 

with  tile  roof. 
Owner — First   Church   Scientist. 
Architect — Walter  Falch,  Hearst  Bldg., 

San    Francisco. 
Contractor — Elliot   &  Grant,   180   Jessie 

St.,    S.   F. 
Structure   to   have  oil  burning  heat- 
ing system. 

Contract   To   Be   Awarded. 

CHURCH    BLDG.  Cost,    $20,000 

SAN  LiEANDRO,  Alamedia  Co.,  Cal. 

Frame  church  building  a(eating  ca- 
pacity  250. 

Owner — 1st  Church  of  Christ  Scientist. 

jtrchitect — Henry  Gutterson,  526  Powell 
St.,    San    Francisco. 

Jontractor — Lawton  &  Vezey,  354  Ho- 
bart  St.,  Oakland. 


Plans    Being   Prepared. 

ADDITION  Cost,     $125,000 

BERKELEY,    Alameda   Co.,    Cal.      Ban- 
croft and  Dana  Sts. 
Two  additional  units  to  present  church 
Owner — First    Congregational    Church. 
Architect  —  Horace    G.     Simpson,    Call 
Bldg.,   San  Francisco. 
This  being  the  2nd  and  3rd  units  will 
consist  of  social  and  educational  build- 
ing   and    parsonage.      Members    of    the 
building    committee    are    Seldon    Smith, 
D.  W.  Brock  and  Dr.  Sherrill  Hall. 


Contract   Awarded. 

ALTERATIONS  Cost,    $25,000 

SAN  FRANCISCO,  SW  Dolores  and  16th 

Streets. 
Reconstruction   of   towers   and   front   of 

church. 
Owner — ^Rloman  Catholic  Archbishop  of 

San    Firancisoo,    1100    Franklin    St., 

San   Francisco. 
Architect  —  H.   A.   Minton,    Underwood 

Bldg.,    San    Francisco. 
Contractor — James    L.    McLaughlin    Co., 

251  Kearny  St.,  San  Francisco. 


Contractsi  Let. 

CHURCH.  Cost,   $160,000 

PETALUMA,    Sonoma   Co.,    Cal.. 

Steel    and    reinforced    concrete    church. 

Owner — St.      Vincent's      Parish      (Rev. 

Father  J.  Kiely,   pastor). 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San   FrancisdO'. 
Concrete  and  Ceme-nt  Work — Leibert  & 

Trobock,   185  Stevenson  St. 
Structural   Steel — Western  Iron  Works, 

141    Beale    St.,    San    Francisco. 


Low  Bidder. 

CHURCH    BLDG.  Cost,    $20,000 

SAN  LEANDRO,   Alameda  Co.,   Cal. 

Frame  church  building,  seating  ca- 
pacity  250. 

Owner — 1st   Church  of  Christ  Scientist. 

Architect — Henry  Gutterson,  526  Powell 
St.,   San   Francisco. 

Low  Bidders — Lawton  &  Vezey,  354  Ho- 
bart  St.,  Oakland. 

Plans  Being  Completed. 

CHURCH  Cost,  $60,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.    The 

Alameda  neiar  Shasta  Ave. 
Frame    and    plaster    church    of    Italian 

style  with  tile  roof. 
Owner  —  Second  Presbyterian  Church, 

San  Jose. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,   San    Francisco: 


Plans   Being   Figured. 

SCHOOL  Cost,   $100,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  Ad- 
joining Holy  Cross  Parish. 

Two-story    and      basement      reinforced 

concrete   and   frame   school. 

Owner — Holy  Cross  Parish,  Rev.  Fath- 
er O'Reilly,  pastor. 

Architect — H.  A.  Minton,  Bank  of  Italy, 
San  Francisco. 


Sketches    Prepared. 

CHURCH.  Cost,   $55,000 

OAKLAND,  Trumbull  St.  and  Madera 
Ave.,   Maxwell   Park. 

One-  and  tWo -story  group  of  church 
buildings  of  Spanish  Gothic  archi- 
tecture. 

Owner — St.  Andrews  Episcopal  Church 
Rev.   A.   L.  Mitchell,  rector. 

Architect — Wythe,  Blaine  &  Olsen,  1800 


Telegraph  Ave.,  Oakland. 

The  grioup  will  consist  of  a  church 
and  chapel,  rectory  land  parish  hall, 
The  chapel  will  accommodate  280.  The 
>>arish  hall  will  be  of  two  stories,  the 
UIJP<M-  for  the  i)arish  school  and  the 
lower  an  auditorium  with  stage,  dress- 
ing rooms,  kitchen  and  ladies'  guild 
lU'om.  The  three  units  will  be  con- 
nected   by    enclosed    cloisters. 

The   parish  hall  will  be   built  first. 


BAKHRSFIElLD,  Keirn  Co.,  Cal.— Ar- 
chitect Roljert  H.  Orr,  1305  Ooirporation 
Bldg.,  is  preparing  working  plans  for 
superstructure  of  F'irst  Christian 
church  bldg.  at  Bakersfield;  the  foun- 
dation and  basement  was  constructed 
last    year;    brick    constrhction;    $75,000. 


ALHAMBRA,  Los  Angeles  Co.,  Cal.— 
Architects  Marston,  Van  Pelt  &  May- 
bury,  25  S.  Euclid  Ave.,  Pasadena,  have 
taken  bids  for  reinforced  concrete 
church  and  Sunday  school  building  on 
Commonwealth  Ave.,  bet.  1st  St.  and 
Garfield  Ave.,  Alhambra,  for  the  First 
Prest)yterian  Church  of  Alhambra;  W. 
S.  Burg,  San  (Jabriel,  chairman  build- 
ing committee;  auditorium  to  seat 
about  1000  with  balcony,  offices,  ban- 
quet hall,  kitchen,  Sunday  school  class- 
rooms, and  assembly  hall;  the  build- 
ings will  cover  the  entire  site  which  is 
100x300  ft.;  stucco,  tile  roofing,  etc.; 
$200,000. 


RAMONA  PARK,  i^os  Angeles  Co., 
Cal.— Earle  A.  Sprogue,  22  S.  Hidalgo 
St.,  Alhambra,  has  contract  for  a  two- 
story  and  basement  frame  and  stucco 
Sunday  school  building  at  Ramona 
Park,  for  Friends  Community  Church; 
Quinton  &  Kerr,  architects,  310  Weber 
Bldg-.,  Alhambra;  38x78  feet,  composi- 
tion roof,  reinforced  concrete  basement, 
13    classrooms,    and    4    assembly    rooms. 


LOS  ANGELES,  Cal. — J.  b\  Kobler, 
J32  S.  Rimpau  Blvd.,  was  low  bidder  at 
$71,544  on  general  contract  for  erect- 
ing new  church  at  the  northwest  cor- 
ner of  Arlington  Ave.  and  Pico  Blvd., 
for  Arlington  Ave.  Christian  Church; 
Harold  Cross,  Mer.  Nat.  Bank  Bldg.. 
architect.  Minor  changes  w^ill  be  made 
in  plans  and  specifications  and  re- 
vised figures  taken  to  reduce  the  cost. 
Building  will  be  60x150  ft.,  reinforced 
concrete  construction,  stucco  exterior, 
clay  tile. 


LOS  ANGELES,  Cal. — Archt.  Bmmett 
3.  Martin,  520  Cit.  Nat.  Bank  Bldg.,  is 
completing  plans  for  a  new  church  at 
s.e.  cor.  of  3rd  St.  and  Wilton  PL,  in 
St.  Brendin's  parish,  for  Roman  Cath- 
olic Bishop  of  L.  A.  and  San  Diego;  45 
by   148   ft.,   steel   frame  constr;   $150,000. 


FACTORIES  4c  WAREHOUSES 


Bids    To    Be    Taken    Next    Week. 
FACTORY  Cost,   $160,000 

SAN      FRANCISCO.         Pacific    St.      bet. 

Battery  and  Front. 
Two-story      and      basement      reinforced 

concrete    factory    building. 
Owner  —  Traung    Label    &    Lithograph 

Co.,  962  iSattery  St.,  San  Francisco. 
Vrchitect — Couchot     &     Rosenwald,     60 

Sansome    St.,    San    P^rancisco. 
Three     freight     elevators,     automatic 
.Ire    sprinkler    and    steel    rolling    doors 
will   be    installed. 


Member  S.  P.  Builders'  E^xchans« 
Phone  Sutter  6700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slate 

Roofing 

and 

Random  Yariegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

tSO  J«aale   St^  San  irranci«c« 

Res.    4201    Mlsalon    St. 

Phone    Randolph    6983 


Sub-Contracts  Awarded. 

SHOP  Cost,   US.OOO 

SAX    FPvANCISCO,    north    Folsom    east 

of   6th    St. 
On(f-stor.v      reinforced      concrete      shop 

building. 
Owner^K.    Carlson. 

Architect  —  O'Brien    Bros.,    315    Mont- 
gomery St.,   S.   F. 
Contractor    —    Industrial    Construction 

Co.,    815   Bryant   St.,   S.   F. 
IMunibint; — J.    J.    McLeod,    1246    Golden 

Gate   Ave.,    S.   F. 
Klectrlcal   Work — Central   Elec.   Co.,   179 

Minna    St.,    S.    F. 
Kootint;    tile — Albert    Dean,    4201     Mis- 

s^Jli    St.,   S.   F. 
Lumber — J.    H.    McCallum,    748    Bryant 

St.,    S^   F. 
Iteinforeini^   Kteei — Gunn,    Carle    &    Co., 

44  4   Market   St.,   S.   F. 
Steel  HUKh — Michel  &  Pfeffer  Iron  Wks. 

1415-37    Harrison   St.,    S.   F. 


Sub-Contracts  Let. 

SUPPLY    DEPOT  Cost,    $30,000 

SAN    FRANCISCO,     S'    B     Twelfth    and 

Howard    Sts. 
Two-story    reinforced    concrete    supply 

depot. 
Owner — Granfleld    Tire    &     Supply    Co., 

1628    Market    St.,    San    Francisco. 
Architect    —   O'Brien    Bros.,    315    Mont- 
gomery St.,  San  Francisco. 
Contractors    —    Industrial    Constr.    Co., 

815    Bryant    St.,    San    Francisco. 
RuonnK — James  Cantley,   180  Jessie   St., 

San   Francisco. 
Steel    satib — \J.    S.    Metal    Products    Co., 

330    10th    St.,    S.    F. 
ItooiinK  tile — Albert  Dean,  4201  Mission 

St.,  S.  F. 
Mill    work — Reinhardt    Mill    &    Lumber 

Co.,    Jerrold    and    Barneveld       Sts., 

San  Francisco. 
Eieetrioal    work — Central    Electric    Co., 

179  Minna  St.,  S.  F. 
Wood    rolling;    doors — Kennerson     Mfg. 

Co.,   447   Hampshire   St.,   S.   F. 
Steel  fornix — Steeiform  Contracting  Co. 

681    Market    St.,    S.   F. 
Plumbing — J.    J.    McLeod,    1246    Golden 

Gate  Ave.,  S.  F. 
Elevators  —  Spencer  Elevator   Co.,   166 

7th  St.,  S.  F. 
Lumber — Hart-Wood    Lumber    Co.,    cor. 

5th  and  Berry  Sts.,   S.   F. 
Reinforced    steel — Gunn,    Carle    &    Co., 

444   Market  St.,   S.   F. 


;jontract   Awarded. 

STORE   BLDG.  Cost,   $70,000 

OAKLAND,    San    Pablo    Ave.,    bet.    20th 

and   21st  Sts. 
One-story    concrete     depot     and      store 

building. 
Owner — Union    Stage    Depot. 
A  rchitect — None. 
Engineer   &   Contractors— L.   H.   Niskian, 

618    Underwood   Bldg.,    S.   F. 


Contract    Awarded. 

ADDITION  Cost,   $15,000 

SAN  FRANCISCO.      S  Stevenson   275   W 

Sixth  Street. 
Two-story  addition   to   warehouse. 
Owner — Weinstein  Co.,  1041  Market  St., 

San     Francisco. 
Architect — Wm.    F.    Gunnison,   210    Post 

St.,   San  Francisco. 
Contractor — Jaclvs   &   Irvine,   180  Jessie 

St.,   San  Francisco. 


Contract  Let. 

AUTO    REPAIR   SHOP    Cost,   $27,745 

SANTA  ROSA,   Sonoma  Co.,   Cal.,  A  and 

Third  Streets. 
One-story    concrete    automobile    repair 

and   rebuilding  shops. 
Ownei" — Winslow   Bros.,  Santa  Rosa. 
.Vrchitect  —  O'Brien  Bros.,  Inc.,  and  W. 

D.    Peugh,    315    Montgomery    Street, 

San   Francisco. 
Ccntractor — B.  Hildebrandt,  Santa  Rosa 

Plans    Being    Prepared. 

WAREHOUSE  Cost.  $50,000 

VALLEJO,    Calif.     Virginia   St. 

One-story    reinforced    concrete      ware- 
house building. 

Owner — .\lbert    Casper,    Kentucky    St., 
Vallejo. 

.Architect    —    Chas.    E.    Rogers,    Phelan 
Bldg.,   S.   F. 
Bids    will  be   called    for    in    about    15 

days. 

VIS.A.L1.\,  Tulare  Co.,  Cal. — The  Ina 
Dell  Orchards  Cptn.  of  Woodlake, 
plans  to  erect  a  packing  house  in  Vi- 
salia  or  vicinity.  Building  will  be  used 
iov   packing   fruit   gift  boxes. 


io 
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Plans   Being   Revised. 

BAKERY  BLDG.  Cost,   $12,000 

STOCKTON,  San  Joaquin  Co.,  Cal.        N- 

VVilson   W. 
One-.story  brick   bakery   building. 
Owner — Frank    Manfre. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,   Stockton. 


of 


Additional    Sub-Contracts    Let. 
SHOP  Cost,  $- 

SOUTH       SAN       FRANCISCO,     Site 

Present    factory. 
Three-story     reinforced    concrete    shop 

building-. 
Owner — W.    P.    Fuller    &    Co.,    301    Mis- 
sion   St.,    San    F*rancisco. 
Architect — Geo.     Wm.    Kelhajn,    Sharon 

Bldg.,    San    Francisco. 
Contractor — P.    J.    Wiadker    Co.,    Sharon 

Bldg.,   San   Francisco. 
Steel    Itulliiigr   Doors — Pacific   Materials 
Co.,   444   Market   St.,   San   Francisco. 
Oriuiiiieiital  Iron  siiiil  Steel  Soslt — Mich- 
el &  Pfeffer,1415   Harrison  St.,   San 
F'run  Cisco. 
Roofing; — J.    W.   Bender,   18th  &  Bryant 

S'ts.,  San  Francisco. 
Sheet  Metal  —  Capitol  Art  Metal  Co., 
112!)  Howard  St.,  San  Francisco. 
As  previously  reported:  Electric  wir- 
ing, Newbery  Pearce  Electric  Co., 
439  Stevenson  St.,  S.  F.;  sprinkler  sys- 
tem, Lawson  &  Drucker,  465  Tehama 
St.,  S.  F. ;  plumbing,  Wm.  J.  Porster, 
355  4th  St.,  S.  P.;  elevators,  Otis  Ele- 
vator Co.,  1  Beach  St.,  S.  P.;  reinforc- 
ing steel,  Edw.  L.  Soule,  Rialto  Bldg., 
S.    P. 


April  6,   1926 
To   Be   Done   By   Day's   Work. 
ADDITION  Cost,    $7000 

MONTEREY,   Monterey   Co.,   Cal.   Ocean 

Ave.   and   Hoffman   St. 
Two-story    frame    and    corrugated    iron 

addition    to    warehouse,    70x100. 
Owner — Carmel  Canning  Co.,   Monterey 

Calif. 
Architect — Owner. 


Construction  Started. 

FACTORY  Cost,    $40,000 

BERKELEY,  Alameda  Co.,  Cal.  Loca- 
tion withheld. 

Two-story  reinforced  concrete  paint 
and  varnish  factory. 

Owner  —  Pacific  Paint  &  Varnish  Co., 
Wells    Fargo    Bldg.,    S.   P. 

Designer  and  contractor  —  Gutleben 
Bros.,    614    Mills    Bldg.,    S.    P. 


Completing   Plans. 

TERMINAL.  Cost,    $ 

0\KLAND.      18th  and  Peralta. 
'Jne-story    reinforced    concrete    freight 

terminal. 
Owner — Drayage  Service  Corp.,  4th  and 

Castro   Sts.,   Oakland.     W.   P.  Scott, 

president. 
Architect    withheld. 

Main  building  will  be  481  by  126 
with  transfer  platforms  and  modern 
warehouse  facilities  with  spur  tracks 
on  both  Southern  Pacific  and  Santa  Pe 
Railroads.  There  will  also  be  an  ad- 
ministration   building    and    garage. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Archt.  E.  J.  Baume,  319  Ocean  Ave., 
Santa  Monica,  has  compl.  prelim,  plans 
for  an  airplane  plant,  at  Clover  Field, 
Santa  Monica,  for  The  Douglas  Co.  2435 
VV'ilshire  Blvd.,  Santa  Monica;  details 
have  not  been  decided;  project  to  de- 
pend on  purchase  of  Clover  Field  by 
City  of  Santa  Monica  and  to  be  voted 
on    in   April. 

PORT  ANGELES,  Wash.— Chris  Kup- 
pler  and  Sons,  Port  Angeles,  awarded 
contract  to  erect  2nd  unit  of  Washing- 
ton Pulp  and  Paper  Corp.  plant;  est. 
cost  $1,000,000.  Construction  will  In- 
volve 8000  yds.  cement  and  900  tons 
steel.  V.  D.  Simons  is  chief  engineer 
for  the   owners. 


LOS  ANGELES,  Cal.— Archt.  William 
Bruce,  621  Pac.  National  Bank  Bldg., 
is  compl.  plans  and  will  take  bids  next 
week  for  5-sto.  reinf.  cone,  warehouse 
at  807  W  47th  St.  for  the  Argonne 
Transfer  Co;  57.\52  ft.,  press,  br.  front 
wall;  this  is  the  first  unit  of  a  bldg. 
which    will   cover  the   entire   site. 


NEAR  PUENTE,  Los  Angeles  Co., 
Cal. — Thurman  &  Thurman,  El  Monte, 
have  been  awarded  contract  at  approx. 
$30,000  for  steel  and  concrete  300-cow 
dairy  barn  on  Turnbull  canyon  road  nr. 


Puente,  for  A.  V.  Handorf;  work  also 
involves  brick  milk  house,  17-room 
bunk  house  and  dining  room  and 
kitchen   building. 


LOS  ANGELES,  Cal.— C.  J.  Ike,  1149 
E.  63rd  St.,  has  contract  for  one-story 
aollow  concrete  auto  laundry,  at  the 
southeast  corner  of  3rd  St.  and  Ver- 
mont Ave.,  for  B.  K.  Gillespie;  M.  Eu- 
jene  Durfee,  505  Commercial  Exchange 
Hldg.,  architect;  100x100  feet,  rest- 
rooms,  offices,  etc.;  tile  and  composi- 
tion roofing;  $50,000. 


FLATS 


Contract    Let. 

FLATS   &    GARAGE  Cost,    $20,004 

SAN    FRANCISCO,    Greenwich   St.,   near 

Broderick. 
Two   and   one~half  story   and   biasement 

frame  stucco'  (2)   flats  and  garage. 
Owner — Albert    Cerf    Inv.    Co 
Architect — H.   H.   Gutterson,   526  Powell 

St.,  San   Francisco. 
Contractor — Geo.    J.    Maurer,    177    Ridge 

Way,   Oakland. 


Contract    Awarded. 

PLATS  Cost,    $20,000 

SAN    FRANCISCO,    N    McAllister    82    W 

Octavia. 
Three-story    and    basement    frame     (3) 

flats. 
Owner — Mrs.  A.  Collado,  5358  Geary  St. 

San   Francisco. 
Architect — None. 
Contractor     —     Henry     Erickson,     1825 

Church   St.,   S.   P. 


^o    Be    Done    By    Day"s    Work. 

FLATS.  Cost,    $10,000    each 

BERKELEY.  No.  1581-83  &  85  Arch 
St. 

Three  2-story  12-room  flats  bldg.  (2 
each). 

Owner — Gray  &  RobeJ-.ts,  2535  Tele- 
graph   Ave.,    Berkeley. 

Architect — None. 


GARAGES 


Contract   Let. 

GARAGE  Cost,   $12,950 

SAN  FRANCISCO.  Mission  St.  near 
Naglee  St. 

One-story  and  mezzanine  floor  rein- 
forced concrete  garage. 

Owner  —  Oswin  Werner,  2084  Market 
St.,  San  Francisco. 

Architect — Albert  H.  Larsen,  447  Sutter 
St.,   San   Francisco. 

Contractor — A.  Milano,  399  Templeton 
St.,    San   Francisco. 


LOS  ANGELES,  Cal.— Archt.  William 
Bruce,  621  Pac.  National  Bank  Bldg.,  is 
preparing  plans  for  2-story  and  base- 
ment reinf.  cone,  garage  at  116  S.  Grand 
Ave.  for  George  Wurzinjer;  33  by  136 
feet. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandl  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


Contract   Awarded. 

ALTERATIONS  Cost,    $15,000 

O.AKLAND,  Alameda  Co.,  Cal.     Twelfth 

and    Webster    Sts. 
.\  Iterations    and    additions    to    garage. 
Owner — 12th   St.,    Realty   Co.,   Syndieatt- 

Bldg.,    Oakland. 
Architect — Hamilton   Murdock,   354    Ho- 

bart   St.,   Oakland. 
Contractor — S.  G.  Johnson,  4625  Dolores 

St.,   Oakland. 


$18,000 
NE    Sansome    and 


Contract   Awarded. 

GARAGE. 

SAN     FRANCISCO. 
Union  Sts. 

One-story    concrete    private    garage. 

Owner — American    Investment    &    Real- 
ty  Co. 

Architect — O'Brien       Bros.,       Inc.,       315 
Montgomery    St.,    S.    P. 

Contractor — Barrett    &    Hilp,    918    Har- 
rison   St..    S.    P. 


Pkms    Being    Completed. 

GARAGE  Cost,  $ — 

SAN  FRANCISCO,  S  Clay  between 
Kearny  and  Montg^omery. 

I'our-story  reinforced  concrete  garage 
building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia  St.,   San    Francisco. 

Engineer — C.  H.  Snyder,  251  Kearny 
St.,   San  Francisco. 


LOS  ANGELES,  Cal.  —  Archts.  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  1-sto. 
parage  bldg.,  130x140  ft.,  on  Severy  St. 
near    Preuss    Road    for    Adamson    Corp. 


GOVERNMENT   WORK 
AND  SUPPLIES 


ELLENSBURG,  Wash.  —  Until  April 
29,  '2  p.  m.,  bids  will  be  rec.  by  U.  & 
Reclamation  Burelaiu,  Ellensburg,  to 
const.  Kittitas  main  canal.  Division  No. 
1,  located  near  Easton,  Wash.,  on  the 
\':rthern  Pacific  and  Chicago,  Mil- 
waukee &  St.  Paul  railways,  involving 
4(t0,000  cu.  yds.  camal  excavation;  3700 
cu.  yds.  structure  excavation;  9000  cu. 
yds.  puddled  backfill;  7600  cu.  yds.  con- 
crete canal  lining;  275  cu.  yds.  cone. 
in  structures;  380,000  lbs.  rein,  steel; 
lay  18,000  lin.  ft.  4-in.  and  6-in.  drain 
pipe,  erect  17,000  ft.  b.m.  lumber.  Fur- 
ther particulars  and  plans  obtainable 
from  Bureau  of  Reclamation,  Wiaish- 
ington,  D.  C,  Denver,  Colorado,  'or  El- 
lensburg,   Washington. 

WAS-HINGTON,  D.  C— Sealed  pro- 
posals, in  triplicate,  will  be  received  at 
the  Office  of  the  General  Purchasing 
Officer  of  The  Panama  Canal,  Wash- 
ington, D.  C,  not  later  than  10:30 
o'clock  A.  M..  on  the  21st  day  of  April, 
1926,  for  furnishing  the  following^  by 
.■^teamer,  free  of  all  charges,  on  dock 
at  either  Cristobal  (Atlantic  port)  or 
Balboa  (Pacific  port).  Canal  Zone. 
Isthmus    of    Panama:  Steel,    Iron    or 

steel  pipe,  chain,  post  office  canceling 
machines,  compensators,  switchboard, 
hand  telephone  sets,  forges,  flax  pack- 
ing, floor  wax,  steel  wool,  flber  baskets, 
billiard-table  covers,  rubber  bands, 
mimeograph  ink,  mucilage,  sandpaper, 
fmery  cloth,  mimeograph  paper,  and 
writing  and  bond  paper. 

Bids  must  be  inclosed  in  sealed  en- 
velopes marked  "Proposal  for  furnls- 
ing   supplies    under   Circular   No.    1731." 


LIVBRMORE,  Alameda  Co.,  Cal.  — 
Until  May  4,  1926,  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Veterans  Bu- 
reau. Room  791  Arlington  Bldg.,  Wash- 
ington, D.  C,  for  fur.  and  laying-  6886 
s(i.  yds:  of  linoleum  floor  covering  at 
U.  S.  Veterans  Hospital  No.  102,  Liv- 
ormore.  .See  e:ill  for  bftl.s  ujider  "Offl- 
ei:il    l^oi»o.<«iil.s''   this   issue. 


HALLS  AND  SOCIETY 
BUILDINGS 


.Sub-Contracts  Let. 

CLUBHOUSE.    ETC.  Cost,    $50,000 

CARIBOUR,    Feather    River    District. 

Frame  clubhouse  and  dormitory  build- 
ings  of   rustic   finish. 

Owner — Great    Western    Power    Co. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,  San  Francisco. 


Saturday,   April   10,   1926 
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Contractor — Ctms.    W.    Heyer,   Jr.,    Mills 
Bldg-,    San    Francisco. 
Contract   let   on   cost   plus   basis. 

Latliiu!!;    ami    plasterinie      —      Leonard 
Bosch,  180  Jessie  St.,  S.   F. 

MsiKoiiry — White    &    Gloor,    448    Monad- 
nock   Bldg.,    S.    F. 

Mill   work — Hayward  Mill. 

I'niiifiiiK' — J.   A.   Mohr  &  Son,   433   Elev- 
enth  St.,   S.   F. 

pliiiiiliiiiK    —    W.    Stubo,    151    Crescent, 
San  Francisco. 

Wirinjv — Butte  Electric  &  Mfg.  Co.,  956 
Folsom   St.,    S.    F. 


Contract    Awarded. 

CLUB  BLDG.  Cost,   $25,000 

SACilAMENTO,  I  St.  between  Thirty- 
fourth    and    Thirty-fifth    Sts. 

Oni-story   frame   and   stucco   club   bldg. 

Owner  —  Veterans  of  Foreign  Wars, 
Sacramento. 

I'  luner  and  contractor — G.  A.  Berto- 
liieci.   Bldrs.   Institute,    Sacramento. 

^\  oi  kinK   Drawings  Being  Prepared. 
CUB   BLDG.  Cost,   $1,600,000 

SAX    I'-JIANCISCO,   NW  Cor.      Post     and 

Mason   Streets. 
18-story  class  A  club  building. 
Owner — Olympic  Club. 
Architect    —    Bakewell    &    Brown,    251 

Kearny    St.,    San    Francisco. 
Structural    Engineer    —    C.    H.    Snyder, 

251   Kearny   St.,   San  Francisco. 
Building   occupied   by  Johns  Manville 
Co.  will   be  razed  as  soon  as  that  com- 
pany's   office    is    moved    to    Pittsburg, 
Calif. 


SANT.A.  CRUZ,  Santa  Cruz  Co.,  Cal. — 
The  American  Legion  is  planning  to 
erect   a   memor*ial   building. 


PETIALUMA,  Sonoma  Ck>.,|  Oalif!.— . 
The  Spartans  Athletic  Club  of  Sonoma 
have  had  plans  prepared  for  the  con- 
st/ruction of  a  $15,000  club  building. 
Structure  wiill  be  erected  at  the  corner 
of  Western  Ave.  and  Upham  St.,  con- 
struction to  be  of  steel  and  reinforced 
concrete.  As  yet  no  estimate  of  cost 
has  been  made. 


ALTURAS,  Modoc  Co.,  Qal.— The 
Women's  Civic  Club  of  Alturas  re- 
cently purchased  property  on  a  down 
town  site  and  will  erect  a  modern 
(Clubhouse.  As  yet  no  ardhitect  has 
fceen  selected  to  prepare  plans  for  the 
broposed    building. 

HEMET,  Riverside  Co.,  Cal. — Archi- 
tects Roth  &  Parker,  6363  Hollywood 
Blvd.,  Los  Angeles,  have  completed 
worlving-  plans  for  a  one-story  rein- 
forced concrete  clubhouse  at  Hemet, 
for  Hemet  Womans  Club;  85.\75  ft., 
cofposition  roof,  auditorium,  stage, 
lounging-  rooms,  kitchen.  Bids  will  be 
called  for  soon. 


REDLAXDS,  San  Bernardino  Co.,  Cal. 
— Y.  M.  C.  A.  has  secured  pledges 
amounting  to  approx.  $200,000  with 
which  to  finance  erection  of  new  bldg. 
and  purchaise  of  additional  property 
and  e(iuip.  Wk.  on  improv.  will  priob- 
ably  not  be  started  until  latter  part  of 
ne.xt  year. 

I  BALBOA.  L.  A.  Co.,  Cal.  —  Balbota 
^achling  &  Swimming  Club,  John  R. 
Avery,  pres.,  Hollywood,  has  i)ur- 
c•^ased  Collins  Island  in  Newport  Bay 
and  contemplates  replacing  iwesent 
blrtg-s.  with  clubhouse  and  other  im- 
provements. 


PACIFIC  BEACH,  San  Diego  Co.,  Cal. 
— Archt  William  H.  Wheeler,  Spreckles 
Bldg.,  has  compl.  prelim,  plans  for  2- 
story  clubhous'e  at  Pacific  Beach,  for 
the  Pacific  Beach  Club,  Spreckles  Bldg. 
Golf  course,  dining  rm.,  ballrm.,  living 
quarters;    reinf.    cone,    constr;    $150,000. 


POINT  LOMA,  San  Diego  Co.,  Cal.— 
Archt.  Lincoln  Rogers,  Spreckels  Bldg., 
is  preparing  plans  for  2-story  club- 
hou.se  at  Point  Loma,  for  the  Saddle 
Club;  golf  clourse,  stables,  piolo  field, 
tennis  courts,  bowling  greens,  yacht 
landing-,  hoathouse,  fr.  and  stucco  con- 
struction: ,$125,000. 


HONOLULU,  Hawaii— Archt.  Lincoln 
Rogers,  Spreckles  Bldg..  San  Diego,  is 
compl.  plains  for  n-stoiry  and  basement, 
4nO-i-ni.  class  .\  army  and  navy  Y.  M.  C. 
A.  bldg.  at  Honolulu;  auditorium,  cafe- 
teria, kitchen,  bedrms.,  swimming  pool, 
gymnasium,  etc;  232.X76;  $650,000.  Bids 
will   be   invited  in  aibout  10  days. 


POINT  LOMA,  San  Diegtc  Co.,  Cal.— 
Aroht.  Lincoln  Rogers,  Spreckles  Bldg. 
is  prepa.iing  plans  for  2-story  Spanish 
Clubhouse  at  Loma  Portal,  for  the 
Southland  Corp.,  3rd  St.  and  Plaza; 
golf  course,  dining  rm.,  ballrm.,  locker 
rms.,  swimming  poijl,  living  quiarters, 
etc;    fr.   and   stucco,   tile   rf.;   $100,000. 


SANTA  BARBARA,  Cal.— P.  J.  Walk- 
er Co.,  Garland  Bldg.,  awlarded  contr. 
to  erect  ne^v  class  A  store  and  lodge 
bldg.  at  Santa  IJiarbara  for  Santa  Bar- 
bara Elks'  L'idge;  John  Ptarkinson  and 
Donald  B.  Parkinson,  420  Title  Insur- 
ance Bldg.,  archts.  Three-stf)ry  and 
basement,    100x107    ft.;    $275,000. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Architect  W.  Asa  Hudson,  1809 
Santa  Monica  Blvd.,  Beverly  Hills,  is 
taking  bids  on  general  contract  and 
for  swimming  pool  filtering  plant,  to 
close  April  8th,  for  a  two-story  rein- 
forced concrete  and  frame  clubhouse 
on  Ro.xbury  Dr.,  Beverly  Hills,  for  Bev- 
erly Hills  Club,  Inc.;  card  and  billiard 
rooms,  gymnasium,  hand  ball  and 
squash  courts,  swimming  pool,  dining 
and  banquet  rooms,  lobby;  170x127  ft., 
stucco   exterior. 


RAMONA,  San  Diego  Co.,  Cal. — Ar- 
chitect Eugene  M.  Hoffman,  408  Spreck- 
els Bldg.,  San  Diego,  has  taken  bids 
and  will  award  contract  soon  for  two- 
story  frame  and  stucco  store  and  lodge 
building  at  Ramona,  for  liamona  Ma- 
sonic Order;  60x80  feet. 


PETALUMA,  Sonoma  Co.,  Cal. — Spar- 
tans Athletic  Club  has  had  plans  pre- 
pared and  votes  to  erect  $15,000  club 
building  at  Upham  St.  and  Western 
Ave.  Will  be  steel  frame,  stone  facing, 
containing  gymnasium  51  by  97  ft.  with 
20  ft.  ceiling  and  two-story  club- 
house   section    with    balcony. 


HOSPITALS 


Plans  Completed — Bids  to  be  Asked 
Soon. 

ADDITION  Cost,    $400,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  El 
Camino. 

Addition  to  present  hospital  (bed  ca- 
pacity  to   be   increased  to   125). 

Owner — Mills  Memorial  Hospital.  Gift 
of  Mrs.  Whitelaw  Reid,  San  Mateo. 

Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,   San   Francisco. 


Segregated  Figures  To  Be  Asked  In 
About  a  Week. 

HOSPITAL  Cost,    $250,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifty- 
first   and    Dover   Sts. 

Two-story  steel  frame  and  brick  hos- 
pital buildings   (75  bed  capacity). 

Owner — The  Baby  Hospital  of  Alame- 
da County  (Mrs.  Geo.  C.  Jensen, 
president). 

Architect — E.  W.  Cannon,  1924  Broad- 
wlaiy,    Oakland. 


TUCSON,  Ariz. — Herbert  F.  Brown, 
Tucson,  award,  contr.  for  2-story  ma- 
sonry hospital  bldg.  on  Beverly  Blvd., 
n.  of  Tucson,  for  Desert  Sanitarium  of 
Southern  Arizona.  Dr.  Bernard  D. 
Wyiatt,  pres.,  Henry  O.  Jaastad,  96  N 
Stone  Ave.,  Tucson,  archt.;  E.  C.  Diet- 
rich, consulting  engr. ;  hot  air  htg.  sys; 
refrigerating    plant,  "elevator;    $150,000. 


CROWE 

GL.ASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

Equipped   To   Handle 
Any    Size   Job. 

DmECT    FACTORY    BITTERS 


Contract  Awarded. 

ADDITION  Co.st,  $850,000 

SAN  PRA.VCISCO,  Block  bounded  by 
Hayes,   Stanyan,  Grove  &  Schrader. 

Five-story  reinforced  concrete  addi- 
tion   to    hospital    bldg. 

Owner — St.    Mary's    Hospital,    Inc. 

Architect — Shea  A  Shea,  454  Montgom- 
ery  St.,   San   Franci-soo. 

r^onsulting  Engineers  —  Coddington  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco. 

Structural  Engineer — Pierre  R.  Zucco, 
166   Geiary  St.,  San   Francisco. 

Contractors — Barrett   &   Hilp. 

Sub-bids    will    be    called    shortly. 


SAN  FRANCTSCO,  Calif.— At  fn,897 
Empire  Planing  Mill,  750  Bryant  St., 
San  Francisco,  submitted  low  bid  to 
Board  of  Public  Works  to  c->nst. 
ibenches  and  dining  room  tables  in 
chapel  and  auditorium  of  Relief  Home. 
Complete    list    of   bids    are: 

S.    F.   Cabinet   Works $13,850 

W.    A.    Miller    22,290 

SAN  FRANCISC50,  Cal.— At  $1,190  Cy- 
clops Iron  Works.  837  Folsom  St.,  San 
Kranci.sco,  submitted  only  bid  to  Board 
of  Public  Works  to  fur.  and  install 
water  cooling  equipment  in  Relief 
Home. 


EXETER.  Tulare  Co..  Cal.— Dr.  R.  C. 
Hill  together  with  local  and  San  Fran- 
cisco physicians,  are  having  plans  pre- 
pared for  a  two-story,  32  by  140  ft., 
hospital  to  be  erected  on  a  site  yet  to 
be  selected.  Will  have  20-bed  capacity: 
est.    cost,    $40,000. 


OAKLAND,  Cal— Until  April  26,  10:30 
a.  m.  bids  will  be  received  by  Geo.  E 
Gross,  county  clerk,  to  fur.  and  install 
lighting  fixtures  in  Highland  (County) 
Hospital  at  14th  Ave.  and  Vallecito 
Place.  Cert,  check  10%  payable  to  elk. 
req.  Henr>-  H.  Meyers,  architect.  Kohl 
Bldg..  San  FrancisoD.  Deposit  of  $50 
req.  for  specifications.  See  call  for  bldn 
iiiifler  officinl  proposal  secffon  In  tlUa 
issue. 


SAN  FRANCISCO.— Until  April  21,  3 
P.  M.,  bids  will  be  rec.  bv  Board  of 
Public  Works  to  fur.  and  install  win- 
dow shades,  curtain  rods  and  drapes 
in  Relief  Home;  est.  cost,  $6000.  Plans 
obtainable  from  Bureau  of  Architec- 
ture,  2nd  floor.  City  Hall. 


PHOENIX,  Ariz.- Bankhead  Constr. 
Co.,  Tucson,  Ariz.,  has  signed  contract 
at  al)Out  $50,000  for  l^t  unit  of  new 
men's  ward  building  of  Arizona  State 
Hospital  for  the  Insane  on  Tempe  Rd. 
Fitzhugh  &  Byron,  architects,  Home 
Bldrs.  Bldg.,  Phoenix,  Ariz.  Building 
will  be  2-story,  reinforced  concrete 
frame  and  floor  and  roof  slabs,  brick 
filler  walls,  tile  roofing.  Building  will 
eventually  be  335x82  feet  and  will  cost 
complete   approximately   $140,000. 

SAN  FRANOI9CX>,  Cal.- At  $12,000 
P.  Montague,  180  Jessie  St.,  San  Fran- 
cisco, submitted  low  bid  to  Board  of 
Public  Works  to  grade  site  at  Tuber- 
culosis Preventorium  at  Pulgras  Tun- 
nel, San  Mateo  County.  Complete  list 
of    bids   are: 

P.     Montague     $12,000 

Leech    &    Mackie     15^480 

Harlan    White     2li000 

C.    A.    Bruce    &    Sons '.    l6i70C 

E.     H.     Lewis      15.750 

H.    T.    Guerin     24  490 

Granfield,     Farrar    &    Carlin 13!440 


HOTELS 


Sub-Bids   to    be  Asked. 

HOTEL  Cost,   $125,000 

SAN  FRANCISCO.     E  Jones  91  S  Gearv 

Street. 
Six-story  and  basement  brick  and  steel 

hotel. 
Owner  &  Contractor — H.  C.  Keenan.  110 

Sutter   St..   San    Francisco. 
Architect — H.  C.   Baumann,   251    Kearny 

St.,  San  Francisco. 

ELSINORE.  Riverside  Co.  Cal.— Jas. 
McDermott.  owner  of  Plaza  Hotel  on 
N  Main  St..  will  replace  present  hotel 
with  new  40-roon-i  brick  and  tile  struc- 
ture. Mr  McDermott  will  also  remodel 
business  building  on  Plaza  corner  for 
stage  office  and  restaurant. 
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Working    Drawings    to    be    Started. 
APARTMENTS  Cost.    $150,000 

SAN   FRANCISCO.      Richmond    District. 
Seven-storv    reinforced    concrete    hotel 

apartments     .'72     2-room     apts.     21 

single  rooms  iind  4  stores;  spacious 

lobby,    etc. 
Owner — Withheld. 
Architect  ■ —  A.    H.    Larson,    447    Sutter 

St.,    S'an   Francisco. 

Plans    Being   Completed. 

HOTEL  Cost,    $1,100,000 

SAN    MATEO,    3rd    Ave.,    bet.    "A"    and 

Griffith   Streets. 
Ten-story    class    "A"    hotel    bldg.     (300 

rooms,    100%    baths). 
Owner — B.    Getz,    De    Young   Bldg..    San 

Francisco. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San    Francisco. 
Plans    are    being    completed    and    fig- 
ures will  be  asked   in  about  30  days. 


Low   Bidder. 

HOTEL  Cost,    $250,000 

BOYES   SPRINGS',    Sonoma   Co.,   Cal. 

Two  and  three-story  frame  reinforced 
concrete  hotel  of  Mission  architec- 
ture with  tile  roof. 

Owner — Sonoma  Properties  Co.,  (P.  C. 
Gerhardt,   president). 

Architect  —  .loseph  L.  Stewart,  Claus 
Spreckels    Bldg.,    San    Francisco. 

Low  Bidder  —  Keystone  Construction 
Co.,   Bldrs.   Exchange,   Oakland. 


Contemplated. 

ARCADE  BLDG.  Cost,   $4,750,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.     First 

and  Santa  Clara  Sts. 
Fourteen-storv  Class  A  arcade  building, 

300    by    250    feet. 
Owner — .Tames   A.    Kidward,   17   N-First 

St.,  San  Jose. 
Architect — Henry    Fischer,     17    N-First 

St.,  San  Jose. 
The  building  proposed  would  include 
an  arcade  running  through  from  First 
to  Market  street,  a  department  store, 
a  large  modern  theatre  and  a  large 
hotel,  according  to  present  plans. 


Bids  Being  Taken  for  Steel  and  Con- 
crete   Work. 

HOTEL  Cost,  $45,000 

SAX  FRANCISCO.  NE  Stockton  and 
Jackson    Sts. 

F'oui-story  and  baseinent  steel  and  re- 
inforced   concrete    Chinese    hotel. 

Owner — Louis   Heilinann. 

Architect — Fabre  &  Hildebrand,  110 
Sutter    St.,    San    Francisco. 


Cost,    $80,000 
Cal.      Eighth 


Pub-Bids   To    Be   Asked. 
ALTERATIONS. 
OAKLAND,    Alameda   Co. 

and  Franklin  Sts. 
Completing,    remodeling    &    moderniza- 

ing   pre.<=ent   hotel   building. 
Owner    —    Cosmopolitan    Hotel,    (R.    B. 

Marshall,   owner). 
.\rchitect — Vernon     W'.     Houghton,     275 

Post  St.,   San  Francisco. 
Contractor    —    George    H.    Jovick,    2852 

Steiner   St.,   S.   F. 


Additional   Sub-Contracts   Let. 

HOTEL  Cost,    $4,500,000 

SAN    FRANCISCO,      E    Mason    St.    from 

Pine   to   California   Sts. 
Fifteen-story   class  A  hotel    (460   rooms 

brick    and      terra    cotta      exterior). 

(Mark    Hopkins    Hotel). 
Owner  —  California-Mason  Realty   Co.. 

(Geo.    D.    Smith,    president). 
Architect   —   Weeks    &    Day,    California 

Ins.   Bldg.,    San   Francisco. 
Contractor    —    McDonald    &    Kahn,    130 

Montgomery   St.,    San   Francisco. 
Pla.steringr — Peter   Bradly. 
Lisithin.t; — National    Lathing    Co. 
Ornaiuriital    iron — Michel    &    Pfeffer. 

As  pn  viously  reported,  mill  work  to 
Anderson  Bros.,  Quint  and  Custer  Sts., 
S.  F.  Face  brick  to  Cannon  &  Co.,  183 
Jessie  St.,  S.  F.  Masonry  work  to 
Mealy  &  Collins,  180  Jessie  St.,  S.  F. 
Terra  cotta  to  Gladding,  McBean  &  Co., 
600  Markit  St.,  S.  F.  Refrigeration  to 
Jas.  T.  Ludlow,  460  Montgomery  St., 
S.  F.  Weather  strips  to  Parker 
Weather  Strip  Co.,  4324  Geary  St.,  S.  F. 
lOkvators  to  Otis  Elevator  Co.,  1  Beach 
St.,  S.  F.  Heating  to  Knittle  Bros., 
224  5th  St.,  S.  F.  Electric  wiring  to 
Globe  Elec.  Works,  1899  Mission  St.. 
S.  F.  Plumbing  to  Wm.  J.  Forster,  355 
4  th  St.,  S.  F.  Steel  to  Dyer  Bi-*os. 
Grading  to   Carlin   Grading  Co. 


HOLTVILLE,  Imperial  Co.,  Cal. — E. 
R.  Stanford  of  Alhambra  has  offered 
to  finance  ereqtilan  of  a  tviroiStory 
brick  hotel  building  if  citizens  will 
provide  a  suitable  site.  A  site  at  the 
northeast  corner  of  Sixth  and  Pine 
Streets   is   sought. 


LOS  ANGELES,  Cal.— Kaeding  Con- 
struction Co.,  741  S.  Alvarado  St.,  has 
the  contract  to  erect  a  two-story  brick 
store  and  hotel  building  at  the  corner 
of  San  Fernando  Blvd.  and  Los  Feliz 
Blvd.  for  J.  F.  Baudino,  Glendale;  John 
J.  Frauenfelder,  1116  Story  Bldg.,  archi- 
tect; 5  stores,  34  rooms,  5  private  baths, 
general  baths;  120x80  feet,  brick  walls, 
stucco  exterior;  $50,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Wm.  Leet,  1st  National  Bank  Bldg., 
San  Jose,  capitalist,  has  purchased 
property  at  University  Ave.  and  Emery 
St.,  50  by  100  ft.,  and  ■  contemplates 
erection  of  modern  hotel.  Present  two- 
story  structure  w^ill  be  razed. 


REDDING,  Shasta  Co.,  Cal. — J.  P. 
Brennan,  Redding,  at  $65,000  awarded 
contract  by  Gronwoldt  Bros.,  to  erect 
three-story  addition  to  Golden  Eagle 
Hotel  at  California  and  Yuba  Sts.;  will 
be  42  by  85  ft.,  providing  28  additional 
rooms  all  with  private  baths;  Califor- 
nia stucco   exterior. 


FALL  RIVER  MILLS,  S'ha/stta  Co., 
Cal. — Plans  are  being  completed  for 
the  constructiiOTi  of  a  three-story  hotel 
building  for  the  Robert  Summer  Com- 
pany to  cost  around  $50,000.  Structure 
Avill  be  situated  at  the  corner  of  Main 
and  Bridge  Streets  and  is  to  be  of  re- 
inforced concrete  construction.  Por- 
tion of  the  ground  floor  will  be  ecu- 
pied  by  the  owner,  a  mercantile  estab- 
lishment, while  the  remlainder  will  be 
devoted  to  >iotel  lobby,  office  and  din- 
ing  room. 


TULARE,  Tuiare  Co.,  Calif.  -The  Se- 
quoia and  General  Grant  Park  Com- 
pany were  recently  awarded  a  20  year 
concession  in  the  park  by  the  Federal 
Government  and  plan  the  erection  of 
a  modern  hJotel  closlely"  res'embling' 
hotels  in  Yellowstone  and  Yosemite 
National  Parks.  The  proposed  struc- 
ture will  be  erected  at  Beetle  Rock, 
situated  on  the  miountain  ridge  on  the 
Western  fringe  of  Giant  Forest  Park 
and  will  have  accommodations  for  ap- 
proximately   250. 

FALL  RIVER  MILLS,  Shasta  Co.,  Cal 
— Robert  Summers  Co.,  local  mercantile 
establishment,  has  had  plans  prepared 
and  work  will  be  started  shortly  on  a 
3-story  store  and  hotel,  75  by  95  ft.,  at 
Bridge  and  Main  Sts.  Will  be  rein- 
forced  concrete  construction. 


TIAJUANA,  Mex. — Archts.  Hassen  & 
Swearingen,  SpTeckles'  Bldg.,  San 
Diego,  are  comnl.  plans  for  3-story  50- 
rm.  brick  hotel  at  Tia.iuana,  Mex.  for 
Lower  Calif.  Commercial  Oo;  65x32  ft., 
$125,000. 

REDDING,  Shasta  Co.,  Cal. — Chas.  S. 
Mabrey  Co.,  general  contractors, 
Ochsner  Bldg.,  Sacramento,  have  pur- 
chased Bush  property  at  Market  and 
Sacramento  streets  for  $27,800  and  is 
reported  to  contemplate  the  erection  of 
a  modern  fireproof  hotel  building  on 
the  site.  Further  information  will  be 
given  when  developments  are  further 
progressed. 


JOOST  BROTHERS 

BuiMers'  Hardware 
Tools,  Etc. 

(.Mi-tubers    Bulld'erR'     R^xchannTA) 
IO^:«    MARKRT    ST. 

Ph<in<>   Ma"-'    »t    >">  1      Nh  n    Pranrlpro 


ICE  &  COLD  STORAGE 
PLANTS 


FULLERTON,  Orange  Co.,  Cal.  — 
Orange  County  Ice  Co.,  John  Molt, 
general  manager,  Anaheim,  is  having 
plans  prepared  for  new  brick  and 
stucco  ice  manufacturing  plant  at  Har- 
vard and  Truslaw  Aves.,  Fullerton,  to 
cost  about  $50,000.  It  will  have  30  tons 
daily  capacity. 


POWER  PLANTS 


Contract  Awarded. 

POWER   HOUSE  Cost,    $15,000 

PITTSBURG,    Contra    Costa    Co.,    Calif 

Brick  power  house  and  time  clock  bldg. 

Owner — Pioneer   Rubber  Co. 

Architect — B.  G.  McDougall,  393  Sacra- 
mento St.,  S.  F. 

Contractor— Anton  Johnson,  Call  Bldg.. 
San  Francisco. 


construction   Started. 

SUB-STATION  Cost,  $206,000i 

RYDE,   Sacramento  Co.,  Calif. 

Reinforced  concrete  sub-station,  will 
have  an  installed  capacity  of  9,000 
K.  V.  A.  in  transformer  equipment. 

Owner — Great  Western  Power  Co.,  530 
Bush  St.,  S.  F. 

Architect — Eng.   Dept.   of  Owner. 


SEATTLE,  Wash.  —  Chelan  Electric 
Co.,  Seattle,  a  subsidiary  of  the  Great 
Northern  Railway,  has  been  authorized 
by  Federal  Power  Commission  to  pro- 
ceed with  $10,000,000  water  power  de- 
velopment project  in  Chelan  county, 
Wash.  Plans  will  have  capacity  of 
56,000  h.  p.  with  ultimate  install  ca- 
pacity of  110,000  h.  p.  Plans  provide 
for  dam  across  Chelan  river  at  outlet 
of  Lake  Chelan.  Grant  Smith  &  Co., 
Railway  Exchange  Bldg.,  Portland,  Ore. 


PUBLIC  BUILDINGS 


Being  Done  By  Day's  Work. 

WING.  Cost,     $168,000 

SAN    QUENTIN,    Marin    County. 

West  wing  to  cell  block  house — rein- 
forced concrete  construction  with 
steel  bar  doors  and  grills — five 
tiers   high    cntaining    90   cells   each. 

Owner — State    of    California. 

Architect — Ge«.  B.  McDotigall,  Stafte 
Architect,  Forum  Bldg.,  Sacra- 
mento. 


SACRAMENTO,  Cal. — Until  April  12, 
10  A.  M.,  bids  will  be  received  by  Harry 
W.  Hall,  county  clerk,  to  fur.  and  in- 
stall e(iuipment  to  convert  elevator  in 
county  jail  from  direct  current  to  al- 
ternating current  operation.  Cert, 
checlv  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  with  bid.  Plans  obtain- 
able from  Chas.  Deterding  Jr.,  county 
surveyor.  See  csill  for  bids  under  of- 
liciiil   proiiosiil   .<«ection   in    this   issue. 


SACRAMENTO,  Cal.— Following  bids 
received  by  State  Architect,  Geo.  B.  Mc- 
Dcugall,  Division  of  Architecture,  For- 
um Bldg.,  Sacramento  for  furnishing 
and  installation  of  return  tubular  boil- 
er and  equipment  in  boiler  room  at 
California  School  for  Deaf  and  Blind 
at  Berkeley,  California. 
Geo.      A.      Schuster,      21st     and 

Grove    Sts..    Berkeley $6,690.00 

Latourrette-Fical    Co 7,097.00 

W.    H.    Picard     8,113.00 

Carl    T.    Doell     8,162.00 

The    Scott    Co 8.287.00 

Geo.    F.   Day   &   Son .S.SSO.OO 

James    A.    Nelson     9,303.50 

VALLEJO,  Solano  Co.,  Cal.— All  bids 
received  by  City  Clerk,  A.  E.  Edgcumbe 
of  Vallejo  and  County  Clerk  (who  is 
p\-officio  Clerk  of  the  Board  of  Super- 
visor.s  of  Solano  County)  at  Fairfield  to 
orcci  cit.v  hail  and  I>i-miii"1i  county  jail 
at  Marin  and  Capitol  Sts.,  Vallejo,  will 
probably  be  rejected  as  being  too  high. 
No  further  action  will  be  taken  until 
finances  can  be  raised  for  construction 
of  the  proposed  buildings.  Plans  were 
prepared  by  Architects  Chas.  E.  Perry 
of  Vallejo  and  460  Montgomery  St., 
San  Francisco. 
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VALLEJO,       Solano       Oo^       Cal — <AX  LOS  ANGELES,   Cal. — Archt.   Louis  J. 

$?0,5S0     Anton     Johnson     Oo.,     74     New  Cill,  32  Seff.n  Bldg.,  has  been  commis-  RESIDENCES 
iVld^tg-omery      Street,      San      Francisco,  sioned  to  prepare  plans  for  2-sl.ory  re- 
submitted low   l)ld  for  general  work  to  search    bldg-.    at    Balboa    Park,    for    the  ■ 
City    Clerk    A.    E.    Edgcumbe   of   Vallejo  Zoological  Society;  (animal  hospital  and  .0.,.,^   P^in^  Prpnarprl 

nid    County    Clerk     (who    is    ex-officio  laboratories;    95x47      ft.,      nrob.      brick  rF,«inpvpp<r     ''^                   Cost    JlOO  000 

urk    of    the    Board    of    Supervisors    of  o.nstr,    stucco    exter.,    .stru-     steel,    tile  sACKAMENTO.      Haciendas     'siib-d'lvi- 

1-ano   (  ounty)    at  Fairfield,  California  roof.  sion 

,    erect    city    ball    and    branch    county                                       •                              six-room    frame    and 

,1  at  Mann  and,  Capitol  Streets,  Val-  ^^^^,^^   residences. 

JO.  '                      .„,,«*•         ni  SA\T.'\  BAliBAnA,  Cal. — Archt.  A.  C.       Owner Samuel   Soneschien 

Butte    Electric  &    Manufacturing   Co.  sandois    is   preparing   sketches   for  mu-  Architect— Dean    &    Dean,    City   Library 

lor   electrical   work   at   $2088.  iiicipal    auditorium    being    furthered    by  Bide-      Sacramento 

Complete    list   of   bids    follow:  g,oup  of   l:cal   business   m^n.  "*^-    "^   "^ ^ 

Nn.nn     Tnhnson""''"    ^                   S   99  980                                        Contract   Awarded. 

:■          Birenchi       100  977  RESIDENCE  Cost.    $20,000 

■    „■/  P-fe'fln  ni 101  569  PASADEN.X,   L.   A.   Co..  Cal.— The  fol-  FRESNO,   Calif.      Huntington   Blvd.    be- 

R    Sieffrist 115340  l'''wing    bids    were    rec.    by    the    city    'Of  tween   7th   and  8th   Sts. 

,  ,,w>c,    T       Mr.T  nii'e^hiVn' iiq''?S'i  lasadeua:    Inter,    finish    (library^,    L.    &  Two-story  frame   and  plaster  residence 

iiiu.s    1..    '^'°^^ii|"""     iia.ooo  J,,     ^,-,-,ji,n,ei,    inc..    Sin    Francisco.    ?57,-  of  Tudo-English  architecture. 

viTrn     Xr    qtpwart'    218    Clara          ."5  867  ''''''■      McGuire      Cabinet      Co.,      $63,000;  Owner— Floyd    R.    Bekins     Mgr.    of    Be- 
nt tie    Bros                            Liara..      d,80(  \Vohlman    Fixture   Co.,   $64,553;    Wm.   C.  kins  Van   &  Storage   Co. 

(Schuster ' 5484  Crowell,  $66,900;  Standard  Cabinet  Wks  Architect— Barton   &  Barton,   1804   Har- 

iio'ims    j"  Kennedv 5'644  ?"4,90O:     Cederquist    Showcase    &    Cab-  rison    St.,    Oakland. 

ott'co'                          " 5'890  '"^''^     Co..     $74,063;     library     equipment,  Contractor    —    C.    E.    Buchmaster,    4404 

..    Knottingham  ■::::::::::::::        6;444  ^^cKee   &   Wentworth,   759  S  Los  Ange-  Kerckhoff  Ave.,  Fresno. 

tMeotrical    Work  '*'''    ^'^•'    ^^'^^    Angeles,    $31,689;    resilient                                         

■.utte    Electric   &   Mfg    Co      956  '''■^-    library),    Broadway    Dept.    Store,  Bids  Being  Taken. 

Kolsom     St.,     S.     F ■.'....$2,088.00  <^'?^;,.^„'ii    ^"^    ?.ro'<fo'^.''o^-%,^°/    Angeles.  PARISH    HOUSE.                      Cost,    $12,000 

\allejo  Light   &  Power  Co 2,241.50  *''^-*^.-!?io /,"»"     ^I^  t^vf-.i  7?'*t?"*;''',^^^"^  DALY    CITY.         Wellington    Ave.      and 

Vewbery    Poarcc   Electric   Co...    2.475.00  '  O-    S--'^>34.30   and    $71o9  70 ;   Lnited   Car-  Mission  St. 

Decker     Electric     Co 3.492.00  ^^^^    ^    Linoleum    Co.,    $i)795    and    $6279;  Two-story    reinforced    concrete    parish 

Rurnham      Plumbing     Co.      submitted  ^  =i"    I<  lect-I- reear,      $58(4      and      $/340:  liouse. 
(  (.mbination  Wd  for  heating  and  plumb-  vacuum    cleaning      sys,       (city      hall).  Owner  —  Roman   Catholic  Archbishop. 
ing  of  $7,873.  F<P^^■•^"^,'^'''    ^l  ^,-H"'°"    ^r^   P^f^?o®5^  fl^ev.    Father   J.    P.    Donohue.    pas- 
Other  luw  bidders  are-  $61;)2;    Allen    &    Billmyer    Co.,    $62o8.70;  tor). 

CMara     &     Stewart     for     heating    at  Spencer      Turbine      Co.,      $6799.13       Bids  Architect— Creston  H.  Jensen,  Santa  Fe 

$4,867.  taken    under  tadvisement.   Bessie  Cham-  Bldg.,   San   Francisco. 

All'  bids    taken   under   advisement.  berlain,   city  clerk.  Bids    being    taken    for    general    con- 
chas.   Perry,                                                        tract. 

Vallejo,    Architect.  

LOS   ANGELES.   Cal.— Until    10   a.    m.,  Kids   Close   April    12th.                       .,„„„, 

SAN-     J.'KAXcMSfO.    (^al.— Until    April  Ai.ril    19.   bids   wil   be   rec.   by   L.   A.    bd.  !;i'^'?«,"fOUSE                      Cost     $12,000 

15,    bids   will   be   received   by   State   Ar-  Pub.    wks.    for    reinf.    cone,    found,    sup-  ^'-^^'V    <^"Y          Wellington    Ave.     and 

chitect   Geo.    B.   McDougall.   Division   of  porting    struc.     steel     fr'ame     work    for  Mission    tyt. 

Architecture     Forum    Bldg      Sacramen-  new  city  hall  bldg..  on  N  Main  St..  bet  Two-story    reinforced    concrete    parish 
to,    for    stru'ct.'iral    steel    in'    connection  'I'eniple    and    First    Sts..    in    accordance  house.                   o   .u    i-       a      uk-   u 
with   construction    of    roof   and   remod-  with  plans  and  spec,  which  may  be  ob-  Owner  —  Roman   Catholic  Archbishop, 
cling  of  State  Armory  Building  at  14th  tained   at   office     of     the     archts.,     608  (Rev.   Father   J.    P.    Donohue,    pas- 
and   Mi.ssion    Sts..   San    Francisco.      Bids  Chamber   of  Commerce   Bldg.,    upon    de-  J^."'"-^      ^       *        „    t                c      .      t^ 
previously       received       were      rejected.  posit    of    $25.    Plans    may    also    be    seen  .A.rchitect — Creston  H.  Jensen,  banta  he 
Awards    far    general    construction    and  "t   the   office  of  the  secy,   of  the  board,  Bldg.,  San  Francisco. 
electrical     work     -will     be    ma!de     after  present  city  hiail.  John  Parkinson,  John  Bids    being    taken    for    general    con- 
April    15th     1926.  *^-   Austin    and    A.    C.   Martin,   archts.  tract. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated,  "Westest" 
Dead  i'  ront  Panels  are 
absolutely  dead  front,  yet 
ttiey  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  in  Special  Crystalac 
Panels  are  approved  by 
the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Bronjjti  &  Pengilly,  Inc. 

Member   Callfornln    Development    Anaociatlon 
Cnlifornin   ElectrnjcLsts'   AHNOclatlon 
Mnmifnotiirers   and 
niHtrlbiitors   of 


wood. 
Finish. 


Plates    and    trim 
All     "Westesf 


u 


a 


WESTEST 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

Sfln  Francisco 

IMionem      Hrmloek    8^74 
Henilook    3875 


Enclosed  externally  operated 
Safety  S  w  i  v  cli  e  s,  Kuilr'e 
SAvltches.  Metal  Switcli  and 
Ciit-ont  Boxes, '  Safely  Tanel 
Boards. 

f'ataloK  nnil  Prlopn   nn   RM|n»i«« 


A  -Pittsburg  Antomatic 
G««  Water  Heater  in- 
stalled in  the  Home  indi- 
cates tii^b  qnality 
tbrong'honj. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
vvlnk  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 

"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC- 
STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

I  309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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Plans    To    Be    Revised- 

RESIDENCE  Cost,    $ 

OAKLAND,  Alameda  Co.,  Cal.  E  Rock- 
well   S   of  Florio    St. 

Six-room    frame    and    stucco    residence. 

Owner  —  C.  F.  Mielenz,  1637  Walnut, 
Oakland. 

Architect — Newsom  Bros.,  Nevada  Bk. 
Bldg.,    S.    F. 


Bids    Being    Taken. 

RESIDENCE  Cost,    $15,000 

BERKELEY,  Alameda  Co.,  Cal.  Bridge 
Road. 

Two-story  frame  and  stucco  residence. 

Owner — E.     L.    Hamlin,    Berkeley,    Cal. 

Arnhitect — Jno.  Hudson  Thomas,  Mer- 
cantile Bank  Bldg.,  Oakland. 


Bids    Being   Taken. 

RESIDENCE  Cost,    $12,000 

BERKELEY,   Alameda   Co.,   Cal.      Santa 

Barbara   Road. 
Two-story  frame   and  stucco  residence. 
Owner — C.   C.   S'taehling. 
Archt'Ct  —  J.    H.    Thomas,   Mercantile 

bank   Bldg.,    Berkeley. 


Contract  Let. 

RESIDENCE  Cost,    $20,000 

BERKELE,  Alameda  Co.,  Cal.  Tunnel 
Road. 

Two-story  and  basement  frame  and 
stucco  Italian  residence  with  tile 
roof. 

Ow^ner^-Dexter  Richards. 

Architect — W.  R.  Yelland,  1404  Frank- 
lin   St.,    Oakland. 

Contractor — Yenson  &  Peders»on,  3443 
Adeline    St.,    Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,    $18,000 

FRESNO,     Fresno    Co.,    Cal.       No.     3729 

Huntington    Blvd. 
Two-story  residence  and  garage. 
Owner — F.    R.    Bekins,    410   N-Van   Ness 

Ave.,  Fresno. 
Architect — None. 
Contractor  —  C.    E.    Buckmaster,    4044 

Kerkhoff   St.,   Fresno. 


Contract  Let. 

PARISH   HOUSE  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  Twelfth 
and  Myrtle    Sts. 

Frame    and    stucco    parish    house. 

Owner — Lutheran   Parish. 

Architect — Ward  &  Blohme,  454  Cali- 
fornia  St.,    San   Francisco. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart  St.,  Oakland. 


Contract   Awarded. 

.ALTERATIONS.  $12,500 

Piedmont.      128    Indian    Road. 

-Alterations    to    residence. 

Owner — W.   E.   Creed,   128  Indian   Road, 

Piedmont. 
Architect — E.    B.    Seeley,    126    Etna    St., 

Berkeley. 
Contractor — E.    T.    Leiter   &    Son,    3601 

West    St.,    Oakland. 


Plans    Complete. 

RESIDENCE  Cost,    $9500 

OAKLAND,  Alameda  Co.,  Cal.  Acton 
and   Hopkins   Sts. 

One-story  frame  and  plaster  seven- 
room   residence. 

Owner  and  builder — Claus  A.  Tornell, 
339    15th    St.,    Oakland. 

Architect — John  Carl  Thayer,  339  15th 
St.,    Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,    $10,000 

MONTEREY,  Monterey  Co.,  Cal.  Van 
Buren  St.  bet.  Jefferson  and  Frank- 
lin   Sts. 

Two-story  frame  and  stucco  residence 
10  rooms. 

Owner — E.    S.    Lucido. 

Architect — None. 

Contractor — J.   D.    Walker. 


Construction  Under  Way. 

RESIDENCE  Cost,    $35,000 

PEBBLE    BEACH,     Monterey    Co.,    Cal. 

One-story  frame  and  stucco  Spanish 
residence   with   tile   roof. 

Owner — W.   B.   B.   Campbell. 

Architect — Archie  T.  Newsom,  14  Mont- 
gomery   St.,    S.    F. 

Contractor  —  Robert  Stanton,  Carmel, 
Monterey  Co.,   Cal. 


Preliminaries  Being  Prepared. 
RESIDENCE  Cost,    $10,000 

WOODLAND,   Yolo   Co.,   Cal. 
Two-story  frame  and  stucco  residence. 
Owner — W.    J.    Blevins,    Woodland,    Cal. 
Architect  —  J.    Hudson    Thomas,    Merc. 
Bk.   Bldg.,   Oakland. 


Plans    Complete. 

RESIDENCE  Cost,   $16,000 

BERKELEY,    Santa    Barbara    Road. 
Two-story    frame    and    stucco    Spanish 

residence  with  tile  roof. 
Owner — Cyril   C.   Lotz. 
Architect  —  Dixon    &    Hillen,    1844    5th 

Ave.,   Oakland. 
Hot    air    heating    system       with     oil 
burner. 

Completing   Plans. 

RESIDENCE  Cost,     $15,000 

SAN    FRANCISCO,    St.    Francis    Wood. 
Two-story   frame   and  stucco   residence 

with   tile  roof. 
Owner- — J.    M.    Moss. 
Architect  —  Henry    H.    Gutterson,    526 

Powell   St.,  San  Francisco. 
Figures    for    a   general   contract    will 
be   asked   in   about   one   week. 


Plans   Complete. 

RESIDENCE  Cost,   $10,000 

PIEDMONT,    Alameda    Co.,    Cal.    Wild- 
wood   Ave. 
Two-story   frame   and   stucco   eight-rm. 

Owner — Claus   A.    Tornell,    339    15th   St., 

Oakland. 
Architect — John   Carl   Thayer,    339   15th 

St.,  Oakland. 
Structure    to    have    hardwood    floors, 
interior    finish    of    gum    and    pine    and 
electric   heating   system. 


Plans    Being    Figured. 

RESIDENCE  Cost,   $5500 

NEAR  FRENCH  CAMP,  San  Joaquin 
Co.,    Cr,lif. 

One   frame   and   plaster   residence. 

Owner — Ripon    Nursery   Co. 

Architect — Ralph  P.  Morrell,  41  S.  Sut- 
ter  St.,    Stockton. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Gentry  &  Son,  1290  Foothill  Blvd.,  Alta- 
dena,  have  prepared  plans  and  will 
build  a  two-story  9-room  frame  and 
stucco  dwelling  at  1420  San  Pasqual 
Ave.,  Pasadena,  for  Mrs.  John  O'Laugh- 
lin;  68x56  feet,  tile  and  composition 
roofs;   $20,000. 


SACRAMENTO,  Calif.  —  Hickman 
Coleman  Co.  of  Sacramento  have  let 
contract  to  Frank  P.  Williams,  4440 
San  Bonita,  Sacramento,  for  the  con- 
struction of  ten  modern  bungalows  in 
the    new    Boulevard    Tract. 


CONCRETE 


Lee  Goodvvater  Richardson,  Prop., 
Richardson's   Springs, 
Butte  County,  California. 
Wear  Lee: 

MY  NAME   is   Sandy  Pratt. 

*  •      * 

YOU  DON'T  know  me. 

*  •      * 

AND  YOU  probably. 

*  •      * 

DO  NOT   read   this   stuff. 

*  •      • 

IN   EACH   Saturday's   Sacramento   Bee. 

*  *      * 

AND    THE    Daily    Pacific    Builder. 

*  •      * 

OF   SAN  Francisco. 

BUT  I  will  be. 

«      «      « 

UP  TO  your  springs. 


FOR  THIS  week  end. 


AT  THE   dinner   table. 

«     •     • 

FOR  JOE  Banker  Stephens. 

*  •      * 

SACRAMENTO    CLUB'S    new    president- 
«      «      * 

ALTHOUGH  SANDY  Pratt,  producer. 

*  •      * 

OF   CLEAN,    sharp   sand. 
»      *      * 


JIM   ROWRAY,    general    manager. 

*  •      • 

OF  THE  Sacramento  Northern  R.  R. 

AND    "TRAFFIC    Manag'er." 
FOIi  THIS   "Rotary  dinner." 

FOR  ALL  Northern  < 'iiI  ifornia  clubs. 

*  ♦      ♦ 

HAS  INVITED  Mr.  and  Mrs.  Sandy. 

BECAUSE  THEY  load  sand. 

OUT  OB'  the   Yuba  River. 

«      •      * 

AT  MARYSVILLE. 

*  *      • 

BESIDES   SANDY'S   sand    plant. 


IS   ON   the   American    River. 

•  •      • 

AT   SACRAMENTO. 

•  •      * 

BILL  LEE  and  President  Robie. 

•  •      • 

OF  THE  Auburn  Club. 

•  •      • 

WILL   BE   registered. 

•  •      • 

AT  YOUR  wonderful  hotel. 

•  •     • 

MADE  OF  sand  and  rock. 

•  •      • 

JUST  LIKE  Sandy  sells. 

•  •      • 

GEO  HALL  and  President   Bowen. 

•  «      * 

OF   THE  Marysville   Club. 
«      •      • 

W^ILL  EACH  deliver  a  speech. 

•  •      * 

IF  THEY  are  asked. 

•  •      • 

AND  LEE. 

«      *      * 

DON'T   TELL   the   chairman. 

OF  THE  big  meeting. 

•  •      • 

TO  ASK  Sandy  Pratt,   president. 

»      •      »      ■ 

OF   THE   Pratt   Building   Material   Co. 

•  •     « 

TO   MAKE    a   speech. 

•  •      * 

ABOUT  HIS  sand  and   rock. 

•  •     * 

•I  THANK  you." 


If  Lee  Richardson's  springs  go  dry 
then  the  Rotarians  of  Northern  Cali- 
fornia will  cry.  Sandy  Pratt,  president 
of  the  Pratt  Building  Material  Co..  pro- 
ducer of  sand,  rock  and  gravel  will  be 
at  the  "spring"  this  "spring" — April 
10,    1926. 


Saturday,  April  10,  1926 
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Plans   Complete. 

RESIDENCES  Cost,    each    $8000 

BERKELEY,  Alameda  Co.,  Cal.  Well- 
ing-ton    Park   . 

One  one-story  and  one  two-story  frame 
and  stucco  residences,  (ga.s  heat- 
ing systems). 

Owner — C.  E.  Doty,  368  Alcatraz  Ave., 
Oakland. 

Architect — John  Carl  Thayer,  339  15th 
St.,  Oakland. 


LOS  AXGELP:S,  Cal.— waiter  F. 
Olerich,  4414  W.  2nd  St.,  will  build  2- 
story,  ll-room  residence,  40x75  feet,  at 
684  y.  June  St.  for  F.  J.  Fadner,  941 
Glengyle  I'lace,  Chicago,  111.;  tile  and 
composition  roof,  3  baths  (2  tiled),  ma- 
hogany and  O.  P.  trim,  unit  heating 
system  electric  controlled,  garage; 
133,500. 


Plans    Complete. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO,  NW  Upper  Terrace 
75  W  Masonic  Ave. 

One-story  and  basement  frame  resi- 
dence. 

Owner — j!  Allec,  2140  Folsom   St.,  S.  P. 

Architect — P.  Righetto,  12  Geary  St., 
San  Francisco. 


BEVERLY  HILLS,  L.  A.  Co.,  Oal.  — 
W.  E.  Chadwick,  424  Union  League 
Bldig.,  i.s  preparing  wkg.  plans  for  2- 
story  and  basement  20-room  Spanish 
dwlg.  at  Beverly  Hills,  owner's  name 
withheld;  ballrm.,  cardrm.  and  kitchen 
in  basement;  83x82  ft.,  fr.  and  stuccio, 
tile  rf.,  wr.  iron,  4  tiled  baths,  inter- 
communicating telephon,e  sys.,  l|ajid- 
soaping,   terraces;  $75,000. 


LOS  ANGELES,  Cal. — Burton-Whar- 
ton  Organiaatiion,  309  S  Western,  will 
build  ten  2-s'tory  9-iroom  frame  and 
stucco  dwellings  at  6111-16-20-29-35  & 
6201-07-48-54-58  Wiarner  Dr.  for  self; 
tile  and  comp.  rfg. ;  garages;  $122,500. 


LOS  ANGELES,  Cal.— Melrose  Constr 
Oo.,  7016  Melrose  Ave.,  will  build  a  2- 
story  14-room  frame  and  stucco  dwlg., 
at  334  S.  Rimpau  Blvd.,  for  Mrs.  S'arah 
A.  Jones;  Al  F.  Mantz,  archt.,  room  7, 
7024  Melrose  Ave;  54x48  ft.,  4  tile 
baths,    gariage,    lawn    sprinkler    system. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

'The  Easy  Hardware' 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 


Sfta  Fnoclfco 


fcS 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Wm.  A.  Cochran,  6001  Santa  Monica 
Blvd.,  Los  Angeles,  has  contract  for 
five  one  and  two-story  8  and  9-room 
frame  and  stucco  dwellings  in  Oak- 
mont  Heights,  North  Glendale,  for  L. 
and  E.  Cohn;  Walter  C.  Folland,  ar- 
chitect. Security  Bldg.,  Pasadena;  46x 
52  feet,  tile  and  composition  roofs, 
hardwood   floors,   garages;   $80,000. 


POMONA,  Los  Angeles  Co.,  Cal. — J. 
H.  Kuhl  Jr.,  429  Wilshire  Blvd.,  Bev- 
t-rly  Hills,  awarded  general  contract  at 
about  $82,000  for  erecting  2-story 
Italian  style  residence  near  Pomona 
for  W.  K.  Kellogg;  Myron  Hunt,  1107 
Hibernian  Bldg.,  architect;  hollow  con- 
crete walls,  stucco  exterior,  clay  tile 
roofing,  cast  tile  roofing.  Other  con- 
tracts were  awarded  as  follows; 
I'lumbing  to  E.  O.  Nay  Co.,  Pasadena; 
marble  and  tile  work  to  Long  Beach 
Marble  &  Tile  Co.;  unit  heaters  to 
Potter  Radiator  Corp.;  electric  wiring 
to  Pomona  Fixture  &  Wiring  Co.; 
kitchen  ranges  to  Parmalee-Dohrman 
Co.;  water  softener  to  Zeolite  Co.,  and 
refrigerators   to   Barker   Bros. 


LOS  ANGELES,  Cal. — Commercial 
Constr.  Co.,  9331  Venice  Blvd.  will  build 
2-atory  10-room  brick  ven.  dwlg.,  35 
by  38  ft.,  at  2822  Forrester  Dr.  and  2- 
story  10-rm.  stucco  dwlg.,  28x32  and 
35x17  ft.,  at  10153  Motor  PI  for  John 
P.  Hays,  2739  Motor  Ave.,  Culver  City; 
5  tiled  and  2  comp.  baths,  Superbo  wa- 
ter htrs.,   unit   htg.   sys.;   $38,250. 

LOS  ANGELP.:S,  Cal.  —  Harry  Mc- 
Ph&r.son,  607  N  Central  Ave.,  Glendale, 
will  supt.  erection  of  a  2-sto.  lO-roioon 
frame  and  stucco  dwlg.  at  4437  Gains- 
borough Ave.,  Los  Angeles,  for  Robert 
Allen,  607  N  Central  Ave..  Glendale; 
plans  by  Dunlap  &  Crosby,  317  Taft 
Bldg.,  Holly  wo'Od;  47x44  ft.;  garage; 
$20,500. 


LOS  ANGELES,  Cal.  —  W.  M  .A. 
Brandt  &  Co.  have  contr.  for  3-story 
12-room  frame  and  S'tucco  dwlg.  at  2560 
Nottingham  Ave.,  for  W.  A.  Peck; 
plans  by  Jones  &  Ward,  1555  N  West- 
ern Ave;  49x111  ft.;  $25,000. 


POINT  LOAL\,  San  Diego  Co.,  Cal.  — 
Archts.  Requta  &  Jackson,  516  Bancroft 
Bldg.,  San  Diego,  are  preparing  plans 
for  12-room  frame  and  stucco  dwlg.  at 
Point  Loma  for  James  D.  FotwaJd;  46 
by  62  ft.,  3  tiled  baths;  landscaping: 
$35,000 


POINT  LOMA,  San  Diego  Co..  Oal.  — 
Archts.  Requa  &  Jackson,  516  BaJicroft 
Bldg.,  San  Diego,  are  preparing  plans 
fioir  2-story  and  part  basement  10-room 
frame  and  stucco  dwlg.  at  Point  Loraa; 
for  Milton   Heller;   $30,000. 


CLEAR  LAKE,  Lake  Co.,  Cal. — C.  W. 
Beck,  Lakeport.  at  approx.  $25,000 
awarded  contract  by  Alden  Anderson. 
Sacramento  Hotel,  Sacramento,  to  erect 
summer  home  on  East  Island  in  Clear 
Lake. 


SCHOOLS 


Plans   Being   Figured — Bids    Close   Apr. 

26.    at    2:30    P.    M. 
SCHOOL  Cost,    $400,000 

CROCKETT,  Contra  Costa  Co.,  Calif. 
Group  of  high  school  buildings  to  in- 
clude steel  frame  auditorium  with 
seating  capacity  of  1300,  steel 
frame  gymnasium  (boys  and  girls), 
three-story  administration  build- 
ing, frame  shop  buildings  with 
concrete  floors. 
Owner  —   Crockett  Union   High   School 

District. 
Engineer — A.  A.  Brown,  215  Market  St. 
San  Francisco. 
As  previously  reported  steel  contract 
awarded  to  Moore  Dry  Dock  Co.,  Bal- 
four Bldg.,  S.  F.  Plans  obtainable 
at  office  of  engineer  up  on  deposit  of 
$25.  See  call  for  bids  under  Official 
Proposal   section    this    issue. 


S*iiJ  til  infufriti  to  ntartt  Offitt. 


SAN  FRANCISCO.— Until  April  21,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  fur.  ami  install 
window  and  door  shades  in  Dudley 
Stone  School,  Haighi  St.,  between  Ma- 
sonic .Ave.  and  Central  Aves.;  est  cost, 
$760.  Plans  obtainable  from  Bureau 
of  Architecture,  2nd  floor,  City  HalL 
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Contract    Awarded. 

COLLEGE    BLDG.  Cost,    $250,000 

LOS    GATOS,    Santa    Clara    Co.,    Cal. 

Four-story  reinforced  concrete  college 
building  (classrooms  and  audi- 
torium). 

Owner — Sacred    Heart    Novitiate. 

Architect — Smith  O'Brien,  742  Market 
St.,    San   Francisco. 

Contractor — H.  C.  Miller,  2450  Semin- 
ary Ave.,  Oakland. 


Bids   To  Be  Asked  Next  Week. 

SCHOOL  Cost,  $400,000 

OAKLAxVD,  Alameda  Co.,  Cal.,  Sixty- 
fourth  Ave.   and  Foothill  Blvd. 

Three-story  Class  C  hig-h  school  build- 
ing. 

Owner — Frick    Jr.    High    School. 

Architect— Wythe,  Blaine  &  Olsen,  1800 
Telegraph  Ave.,  Oakland. 


ALAMEDA,  Cal.— At  $4000,  Sullivan 
&  Sullivan,  354  Hobart  St.,  Oakland, 
awarded  contract  by  Wm.  G.  Paden, 
Secty.  Board  of  Education,  to  erect 
meahanias'  shoplg  ^building  at  High 
School,  in  block  bounded  by  Oak  and 
Walnut  Sts.,  Alameda  and  Central 
Aves. 

Only  other  bid  submitted  by  Coch- 
rane &  Boehm  at   $4200. 


Plans  Being  Figured.  Bids  Close  Apr. 
19th. 

SCHOOL.  Cost,   $14,000 

ELK  CREEK,  Glenn  Co. 

Frame  and  stucco  school  of  2  class- 
rooms   and    auditorium. 

Owner — Elk  Creek  High  School  Dis- 
trict. 

Architect— W.  H.  Weeks,  369  Pine  St., 
S.    F.    and   1924    Bradway,    Oakland. 


Bids   To   Be   Asked  Soon. 
SCHOOL.  Cost,   $20,000 

SAN   BRUNO,   San   Mateo   Co. 
Two-story    reinforced    concrete    school 

(1st   unit). 
Owner- — San    Bruno    School    District. 
Architect — W.    H.    Weeks,    369    Pine    St., 

S.   F.   and   1924   Broadway.   Oakland. 


Plans    Being    Figured — Bids    Open    May 

4    at    9:45    A.    M. 
SCHOOL      '  "       '  Cost.   $400,000 

OAKLAND,    Alameda    Co.,    Cal.,    Sixty- 
fourth    Ave.    and    Foothill    Blvd. 
Group  of  class  C  high  school  buildings 
(classrooms,    auditorium    and    cafe- 
teria  building;    gymnasium). 
Owner — Frick    Jr.    High    School. 
Architect — Wythe,  Blaine  &  Olsen,  1800 
Telegraph    Ave.,    Oakland. 
Bids  being  received  for  general  con- 
tract;     awning    type    window    fixtures 
and       hardware;       slate       blackboards; 
plumbing;  heating  and  ventilating,  anu 
electrical   worlv.      See   Oilicial   Propo.sal.s 
tliis  issue. 


Steel  Contract  Let. 

SCHOOL  Cost,    $43,341 

CROCKETT,  Contra  Costa  Co.,  Cal     On 

State    Highway    bet.    Crockett    and 

Valona. 
Furnish,   fabricate  and  erect  structural 

steel    for   John    Swett   School. 
Owners — John  Swett  Union  High  Scliool 

District,  H.  A.  Miller,  Clerk,  Crock- 
ett. 
Engineer — A.  A.  Brown,  215  Market  St., 

San  Francisco. 
Structure    will    be      two      stories      in 
height  of  reinforced  concrete  construc- 
tion. 
.Steel  Contractor — -Moore   Dry  Dock  Co., 

IJalf'our     BIdg.,     San     Francisco. 
Other   bids   submitted   were: 

Schrador   Iron    Works $44.5.J0 

California    Steel    Co 45,600 

Jud.son    Manufacturing   Co 45,725 

Pacific   ItoUing  Mill  Co 46,520 

Herrick    Iron    Works 46,700 


WHITTIER,  Los  Angeles  Co.,  Cal. — 
C.  W.  Pettifer  Co.,  Long  Beach,  was  low 
bidder  at  $48,860  on  general  contract 
for  erecting  new  building  at  Lydia 
Jackson  school  site  at  Whittier;  Austin 
&  Ashley,  Chamber  of  Commerce  Bldg., 
Los  Angeles,  architects.  Low  bidders 
on  other  contracts  were:  Fred  H. 
Walker,  517  S.  Ivy  St.,  Monrovia,  on 
plumbing  at  $4900;  Brown  &  Co.  on 
painting  at  $1880;  Potter  Radiator 
Corp.  on  heating  at  $756.60;  K.  D. 
Miller,  Whittier,  on  electric  wiring  at 
$1165.74;   bids   taken   under  advisement. 


Bids  To  Be  Asked  Soon. 
SCHOOL  BLDG.  Cost,   $150,000 

MOUNTAIN  VIEW,  Santa  Clara  Co.,  Cal. 
Two-story  reinforced  coni:rete  grammar 

school    building. 
Owner  —  Mt.     View     Grammar     School 

District. 
Architect— W.    H.    Weeks,    369    Pine   St., 

San  Francisco. 


LOS  ANGELES,  Cal. — Architect  Saul 
Bri-.wn,  707  New  Orpheum  Theater 
Bldg.,  has  compl.  plans  for  2-story 
brick  side  addition  to  2-story  brick 
grammar  sch.  bldg.  at  s.e.  cor.  Mari- 
anna  Ave.  and  Raniona  Blvd.,  for  bd. 
of  educ;  8  classrms.,  toilets,  etc;  press. 
lir.  facing,  tile  and  comp.  rfg.,  reinf. 
cone.  ci3rridors  and  stairs;  $55,000. 
Plans  are  being  checked  by  bd.  of  educ. 
and  bids  will  be  adv.  for  in  about  2 
weeks. 


Saturday,  April   10,  1926 


BKVBRLY  HILLS,  Los  Angeles  Co., 
Cal.  -Morthland  Constr.  Co.,  4336  Sun- 
set Blvd.,  was  awarded  general  con-. 
trait  at  $83,822  including  basejineni 
equipment,  for  erecting  new  school 
building  at  Beverly  Hills,  G.C.  Sutton, 
!*:il  N.  La  Brea,  awarded  plumbing,  a  I 
■liSJliO;  Gable  &  Wyant,  architects,  6;m 
S.  Western  Ave.;  14  classrooms,  ,libi:ar.\: 
an<l  oHices.,  storage  and  assembly  -hall 
in  basement;  reinforced  concrete,  press- 
ed brick,  stone  trim,  tile  and  composi- 
tion  roof. 


OAKLAND,  Cal.— Until  April  20,  1926 
!i:o(i  a.  m.,  bids  will  be  rec.  by  John  W. 
iCdyemond,  Sec.  Board  of  Education, 
Idr  Athletic  Supplies  and  Lumber,  and 
1  d-p:issenger  automobile.  Specifica- 
lii  ns  on  file  in  the  office  of  the  As- 
sistant Business  Manager,  City  Hall, 
Oakland. 


WHITTIER,  Los  Angeles  Co.,  Cal. — 
C.  W.  Pettifer  Co.,  Long  Beach,  was 
low  bidder  at  $51,170  on  general  con- 
tract for  erecting  new  building  at 
Longfellow  School  site  at  Whittier.  Low 
bidders  on  other  contracts  were:  Fred 
H.  Walker,  Monrovia,  on  plumbing  at 
$4950;  P.  Chasse,  2327  Moss  St.,  Las 
Angeles,  on  painting  at  $1838;  Potter 
Radiator  Corp.  on  heating  at  $777; 
Triple  Elec.  Co.  on  wiring  at  $1132. 
Bids  taken  under  advisement. 

WHITTIER,  Los  Angeles  Co.,  Ca'l. — 
G.  P.  Kristenson,  606  W.  80th  St.,  was 
low  bidder  at  $117,400  on  the  general 
contract  for  erecting  new  school  build- 
ing at  Jonathan  Bailey  school  site  at 
Whittier;  Austin  &  Ashley,  Chamber 
of  Commerce  Bldg.,  Los  Angeles,  ar- 
chitects. Low  bidders  on  other  con- 
tracts were:  Frank  Newlin,  Whittier, 
on  plumbing  at  $11,827;  G.  C.  Hewitt, 
174  Glendale  Blvd.,  Los  Angeles,  on 
painting  at  $4924;  Southern  Calif.  Gas 
Co.  on  heating  classrooms  at  $1950; 
Munger  &  Munger,  Pasadena,  on  heat- 
ing and  ventilating  auditorium  at 
$3947;  American  Elec.  Constr.  Co.  on 
wiring  at  $8340.  Bids  taken  under  ad- 
visement. 


MEXICALl,  Lower  Calif. — Z.  D.  Ag- 
new,  Calexico,  submitted  low  bid  to 
Governor  Abelardo  Rodriguez,  of  Lower 
California,  March  31  and  was  awarded 
contract  at  $108,000  for  reinforced  con- 
crete school  building  at  Mexicali  for 
Mexican   government. 


SACRAMENTO,  Calif. — At  $6,690, 
GcJ.  A.  Schuster,  21st  and  Grove  Sts., 
Oakland,  awarded  contract  by  Stati- 
Aichitect  Geo.  B.  McDougall,  Division 
of  Architecture,  Forum  Bldg.,  Sacra- 
mento for  furnishiing  and  installation 
of  return  tubular  boiler  and  equip- 
ment in  boiler  room  at  C'alifrnia 
School  for  Deaf  and  Blind,  at  Ber- 
keley, Calif. 

ALAMEDA,  Alameda  Co.,  Cal — At 
$0,495,  Triberti  &  Massaro,  987  43rd 
St.,  Piedmont,  aWarded  contract  by 
Wm.'  G.  Paden,  secty.  Board  of  Edu- 
cation, to  construct  sidewalks,  curbs, 
and  dPiveways  at  Alameda  High 
School  in  blcck  bounded  by  Oak  and 
W^alnut  Sts.,  Central  and  Alameda 
Aves. 

Other  bids  submitted  were: 

Smiley   &   Baker $6850 

J.    H. '"  Fitzniaua  ice 7539 

N.     Lf'na  . 79'35 

Frederickson  ,&    Watson 8265 

E.     Siener     8413 

Clipper    Co 9514 

Cochrane-Boehm .  .10793 

LONG  BEACH,  Cal.— Until  8  P.  M., 
April  19,  bids  will  be  received  by  Long- 
Beach  Board  of  Education,  Markwell 
Bldg.  Annex,  for  gymnasium  at  the 
Woodrpw  Wilson  Senior  High  School 
site,  corner  8th  St.  and  Kimeno  Ave., 
Long  Beach;  W.  Horace  Austin,  Pac.  S. 
W.  Bank  Bldg.,  Long  Beach,  and  F.  M. 
Ashley,  Chamber  of  Commerce  Bldg., 
Los  Angeles,  associate  architects;  cert. 
check   or   bond,   5%.      A.   C.    Price,   Secy. 


Saturday,  April  10,  1926 


BUILDING    AND    ENGINEERING    NEWS 


17 


SAN  FRANCISCO — Architect  Frank 
T.  Shea,  454  Montgomery  St.,  commis- 
sioned by  Board  of  Public  Works  to 
prepare  plans  and  specifications  for 
additional  accommodations  at  the 
Roosevelt   School. 

BKVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Morthland  Construction  Co.,  4336  Sun- 
set Blvd.,  was  low  bidder  at  $81,970  on 
genl.  contr.  for  erecting-  new  sch.  bldg. 
at  Beverly  Hills;  Gable  &  Wyant,  ar- 
chitects. Low  bidders  on  other  contrs. 
were:  P.  Chasse,  2327  Moss  St.  on  paint- 
ing at  $3582;  G.  C.  Sutton,  931  N  Lia. 
brea,  on  plumbing  at  $8250;  Baty  Elec- 
tric Co.,  Long  Beach,  on  wiring  at  $3,- 
527;  Uauch  Engineering  &  Heating  Co.. 
117  E  27th  St.,  on  heating  at  $7948; 
Dressier  Hardware  Co.  on  finish  hard- 
ware lait  $1920;  Forve-Pettebone  Co.  on 
electric  fixtures  at  $608.20.  Bids  taken 
under  advisement. 


PASADENA,  L.  A.  Co.,  Oal. — A^icht. 
Frederick  Kennedy,  Jr.,  15  S  El  Molino 
St.,  Pasadena,  is  preparing  preliminary 
sketches  for  a  new  jr.  high  school  at 
the  Woodrow  Wilsion  Jr.  High  School 
site,  on  E  Blanche  St.,  Pasadena,  for 
Pasadena  bd.  educ. 


COMPTON,  L.  A.  Co.,  Oal. — Compton 
school  dist.  affirmed  $175,000  bond  is- 
siue  at  recent  election,  proceeds  of 
■tVhich  will  be  used  t|o  finance  erection 
of  five  new  grammar  schools  and  pur- 
chase of  four  new  sites. 


LOS  GATOS,  Santa  Clara  Co.,  Cal.  — 
Archts.  Requa  &  Jacksion,  516  Bancroft 
Bldg.,  San  D'iego,  are  preparing  prelim, 
plans  for  a  group  of  school  bldgs.,  at 
Los  Gatos,  owner's  name  Withheld. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  April  15,  7:30  p.  m.,  bids  will  be 
received  by  A.  C.  Barker,  seoty..  Board 
of  Education,  tloi  erect  elementary 
school  in  M'iddlefield  road,  near  Stan- 
ford Ave.  Birge  M.  CUark,  architect, 
310  University  Ave.,  Palo  Alto.  Bids 
wanted  for  (1)  general  contract;  (2) 
blackboards.  Deposit  of  $5  required 
for  plans,  lobtainable  from  architect. 
"Will  be  frame  and  stucco  construction, 
story  in  height;  estimated  cost,  $16,000. 
See  call  for  bidB  under  official  pro- 
posal, sectlou  in  this  Issue. 


FRESNO,  Fresno  Co.,  Cal.  — ■  Archi- 
tects Felchlin,  Shaw  and  Franklin,  Pat- 
terson Bldg.,  Fresno,  prepar'ing  work- 
ing drawings  for  Edison  Junior  High 
School;  two-story  reinforced  concrete, 
340  by  64  ft.  in  the  main;  auditorium 
unit,  60  by  102  ft.  seating  lOO'O;  main 
building  will  contain  24  classrooms,  li- 
brary, drafting  room  and  administra- 
tive offices;  exterior  finish  of  brick 
and  art  stone  trim.  Plans  will  provide 
for  two  wing  extensions  to  be  made 
at  later  date. 


REDDING,  Shasta  Co.,  Cal.— Shasta 
Oounty  High  School  District  will  ask 
bids  shortly  to  grade  site  for  proposed 
new  high  school  for  which  bonds  of 
$375,000  were  recently  voted.  An  archi- 
tect to  prepare  plans  for  the  propiosed 
structure  will  be  selected  shortly. 


LOS  ANGELES,  Cal.— J.  F.  Kobler, 
932  S.  Rimpau  Blvd.,  submitted  low 
bid  to  L.  A.  Board  of  Education,  Mar. 
31  at  $256,958  for  new  buildings  pro- 
posed for  Thomas  Starr  King  Jr.  High 
School  site  in  block  bounded  by  S'un- 
set  Dr.,  Manzanita  St.,  Fountain  Ave. 
and  Myra  Ave.  Low  bidders  on  sub- 
trades  were:  Heating  and  ventilating:, 
Frank  Davidson,  608  Cotton  Exchange 
Bldg.,  $35,030;  painting,  Paul  B.  John- 
ston, 5547  Romaine  St.,  $9180;  plumb- 
ing, John  M.  Eustace,  1246  B.  9th  St., 
$25,930.  Roland  E.  Coate,  architect; 
main  building  will  be  3-story,  243x62 
ft.,  with  central  wing  for  an  audi- 
torium to  seat  1000;  cafeteria  and  do- 
mestic science  building,  138x64  feet;  1- 
story  manual  arts  building,  169x63  ft.; 
brick  construction,  pliinted  exterior, 
clay   tile   roof. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
April  21,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  Jacob  A.  Rlis 
boy's  opportunity  school  on  Main  St., 
between  67th  and  69th  Sts.  Separate 
bids  on  general,  plumbing,  painting  and 
heating  and  ventilating.  Plans  and 
specifications  obtainable  at  761  L.  A. 
Chamber   of   Commerce    Bldg.     Cert,   or 


cash.  chk.  or  bond,  5%.  Wm.  A.  Shel- 
don, secretary.  Dodd  &  Richards,  ar- 
chitects; main  building,  2  story,  288x65 
feet;  gymnasium,  2-story,  114x55  feet; 
pool,  85x42  feet;  manual  arts  building, 
1-story,  228x70  feet;  connecting  corri- 
dore;  brick  construction,  stucco  ex- 
terior;    $275,000. 

LOS  ANGELES,  Cal.— Roy  Brown,  415 
Lankershim  Bldg.,  awarded  general 
contract  at  $68,931  for  erecting  new 
building  at  118th  St.  school  site;  Krem- 
pel  &  Erkes,  architects.  Other  contrs. 
were  awarded  by  Board  of  Education 
as  follows:  Plumbing  to  W.  P.  Mc- 
Arthur,  I.  W.  Hellman  Bldg.,  at  $6292; 
heating  to  Hickman  Bros.,  San  Pedro, 
at  $10,051;  painting  bids  were  rejected 
and  work  will  be  readvertised. 


LOS  ANGELES,  Cal.  —  Architects 
Krempel  &  Erkes,  Bradbury  Bldg., 
have  been  commissioned  by  Board  of 
Education  to  prepare  plans  for  an  ad- 
dition to  First  St.  School  to  cost  $80,- 
000;  E.  L.  Ellingwood,  heating  engi- 
neer. The  architectural  dept.  of  the 
board  was  authorized  to  prepare  plans 
for  a  $35,000  addition  to  Barton  Hill 
School    at    San    Pedro. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
April  21,  bids  will  be  rec.  by  Board  of 
Education  for  3rd  unit  (Ceramics) 
building,  manual  arts  department,  at 
Lincoln  High  School, northeast  corner 
of  Lincoln  Park  Ave.  and  N.  Broadway. 
Separate  bids  on  general,  plumbing, 
painting  and  heating  and  ventilating. 
Plans  and  specifications  obtainable  at 
761  Chamber  of  Commerce  Bldg.  Cert, 
or  cash,  check  or  bond,  5%.  Wm.  A. 
Sheldon,  Secretary.  Webber,  Staun- 
ton &  Spaulding,  architects;  concrete 
and    wood    construction;     $65,000. 


BANKS,  STORES   &   OFFICES 


Contract   Awarded. 

ARCADE   BLDG.  Cost,   $100,000 

RENO,  Nevada.     Present  site  of  Grand 

Theatre. 
Five-story    reinforced    concrete    arcade 

building. 
Owner — Harry  H.  Scheeline. 
.Architect  —  F.   J.    DeLongchamps,   Ga- 
zette Bldg.,  Reno,  Nevada,  and  Un- 
derwood Bldg.,  S.  F. 
Contractor    —    Hilton    &    Leatherman, 
Reno,  Nevada. 
An    arcade    on    the   ground   floor   will 
provide    space   for    nineteen    stores   and 
the    upper    stories    will    be    devoted    ex- 
clusively  to  dental  and  medical   offices, 
about    fifty,    room    or    accommodations 
ir    twenty    siuites   being   planned. 


TUCSON,  Ariz.  —  Consolidated  Natl. 
Bank,  Geo.  Stonecypher,  pres.,  contem- 
plates erecting  11 -story  class;  A  office 
bldg.   at   Scott  lamd   Odngress   Sts. 


N. 


Cost,  $25,000 
Ellis,     135     W. 


Contract  Awarded. 

LOFTS 

SAN     FRANCISCO. 

Jones. 
Three-story      and 

lofts    building. 
Owner — James   Coghlin. 
Architect — O'Brien     Bros., 

gomery  St. 
Contractor — Barrett  &  Hilp,  918  Harri 

son  St. 


bfasement     concrete 


315     Miont- 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  -whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Plans  Being  Figured. 

STORE   BLDGS.  Cost,   $60,000 

SAN  FRANCISCO.     Mission   Street,  bet. 

22nd  and  23rd  Sts. 
Two    reinforced    concrete    store    build- 

ings(    108x160). 
Owner — Withheld. 
Architect — Earl  B.  Bertz,  168  .Sutter  St., 

.San  P^ancisco. 


Contract  Awarded. 

STORE  Cost,  $30,000 

SAN    FRANCISCO,    NE    15th    Ave.    and 

Irving  St. 
One-story  frame  store   bldg. 
Owner    —    Julius    Berendsen,    Sam.    A. 

Chiele^      and      John    B.    Mclnerney, 

Mills   Bldg.,  S.   F. 
Architect — S.  Heiman,  57  Post  St.,  S.  F. 
Contractor — Louis   J.   Cohn,    1    De   Haro 

St.,    S.   F. 


Plans  Being  Prepared. 

OFFICE    BLDG.  Cost,    $50,000 

VALLEJO,  Calif.,  Virginia  St.  opposite 
Virginia    Theatre. 

One-story  reinforced  concrete  store 
and  office  building,  50  by  130. 

Owner — Vallejo  Electric  Light  &  Pow- 
er Co.,  Vallejo,  Cal.,  Albert  Casper, 
manager. 

Architect    —   Chas.    E.    Rogers,    Pbelan 
Bldg.,   S.  P. 
Plans   will   be  completed   and   out   for 

figures  in  about  30  days. 


.Sub-Contracts  Let 

STORE  BLDG.  Approx.   $1,000,000 

SAN    FRANCISCO,    E    Fourth    St.    from 

Jessie,  to  Stevenson  Sts. 
Ten-story    Class   A    reinforced    concrete 

and   steel   store  ajid   loft    building. 
Owner — Harry  Lesser,  A.  Aronson  et  al 
Architect — Ashley    &    Bvers,    58    Sutter 

St.,  San  Francisco. 
Plumblug;   —   James   H.    Pinkerton,    180 

•Jessie  St.,  San  Francisco. 
Healing — Scott   Co.,    243   Minna   St.,   San 

F'rancisco. 
Electrical  work — Smith  Electric  Co.,  50 

Xatoma   St.,   San   Francisco. 
Bids  for  mill  work,  plastering,  paint- 
ing and   marble  and   tile   wiU   be   called 
fur    shortly. 

As  previously  reported — Carpentry 
work,  Robinson  &  Gillespie,  1051  Sut- 
ter St.;  concrete  work,  Cahill  Bros.,  55 
New  Montgomery  St.,  San  Francisco; 
elevators  awarded,  Otis  Elevator  Co., 
1  Beach  St.,  San  Francisco;  grading, 
Sibley  Grading  &  Teaming  Co.,  165 
Landers  St.,  San  Francisco;  structural 
steel,  Pacific  Rolling  Mill  Co.,  17th  and 
Mississii)pi  Sts.,  San  Francisco. 


Plans    Being    Completed — Bids    To    Be 

Asked   S'oon. 

BUILDING  Cost,    $ 

SAN    FRANCISCO,    SW    corner    5th    and 

Stevenson    Sts. 
Ten-story    class    A    service    and    office 

building. 
Owner — Hale  Bros.,  Market  and  5th  Sts 

San    Francisco. 
Architect    —    Geo.    De    Colmensil,      130 

Montgomery    St.,    S.    F. 
Contractor    —    McDonald    &    Kahn,    130 

Montgomery    St.,    San    Francisco. 
Engineer — L.    H.    Nishkian,    525    Market 

St.,    S.    F. 
Sleel — Western    Iron   Works,    141    Beale 

St.,   San  Francisco. 


Contract    Awarded. 

OFFICE    BLDG.  Cost,    $15,000 

SAN   JOSE,    Santa   Clara   Co..    Cal.     No. 

350  N-First  St. 
Two-story    reinforced      concrete      office 

building. 
Owner — Security    Warehouse     Co.,     350 

N-First   St.,    San   Jose. 
Architect — Binder   &    Curtis,    35   W-San 

Carlos  St.,  San  Jose. 
Contractor — Morrison    Bros.,    76    W-San 

Fernando  St.,  San  Jose. 


Contract  Let. 

SALESROOMS  Cost,  $21,720 

SAN  FRANCISCO.  E  Mission  130  S 
25th    St. 

Two-story  steel  frame  auto  sales- 
rooms.   50x112. 

Owner — C.    Ferro. 

Architect — Fabre  &  Hildebrand,  110 
Sutter  So.,  S.  F. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  a  F. 

Lessees — Hudson-Essex   Sales   Co. 
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Sub-Contracts  Awarded. 

STORE,     ETC.  Cost,     $150,000 

RICHMOND,    Contra    Costa      Co.,      Cal. 
Tenth  St.  and  Macdonald  Ave. 

Four-story    brick    banlc,    store    and    of- 
fice   building. 

Owner — Mercantile  Trust  Co.,  464   Cali- 
fornia St.,   San  Francisco. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia  St.,    San    Francisco. 

Plumbing'  —  A..    E.     Sommerton     &    Co., 
22nd   and  Mission   Sts.,   S.  F. 

Excavating- — McClure     &     Chamberlain, 
608  Octavia  St.,  San  Francisoo. 

Sheet    Metal  —  Frank     Davidson,     2948 
Laguna    St.,    San    Francisco. 

Ornamental    Iron — Monarch    Iron    Wks., 
262   7th  St.,  San  Francisco. 
As  previously  reported,  steel  awarded 

Herrick    Iron    Works,    18th    and    Camp- 
bell Sts.,  Oakland. 


Sub-Contracts  Let. 

BANK  BLDG.  Cost,  $250,000 

SAN  FRANCISCO.  NE  Twenty-second 
and   Mission    Sts. 

Three-story  reinforced  concrete  bank 
building,  Mission  type  of  archi- 
tecture. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect — Miller  &  Pflueger,  580  Mar- 
ket  St.,    San    Francisco. 

Engineer — W.  L.  Huber,  First  National 
Bank  Bldg.,  San  Francisco. 

Plumbing  —  A.  E.  Sommerton  &  Co., 
22nd   and    Mission    Sts.,    S.    F. 

Excavating — McClure  &  Chamberlain, 
608  Octavia  St.,  San  Francisco. 

Sheet  3Ietal — Frank  Davidson,  2948 
Laguna    St.,    San    Francisco. 

Ornamental   Iron — Monarcli    Iron    Wks., 
262   7th  St.,  San  Francisco. 
As  previously  reported,  steel  awarded 

Golden  Gate   Iron   Works,   1541   Howard 

St.,   San   Francisco. 


Plans    Being   Figured   This   "Week. 

OFFICE    BLDG.  Cost,    $45,000 

NILES,    Alameda    Co.,    Cal. 

Two-story  brick  store,  office  and  apart- 
ment  building. 

Owner — E.   A.   Ellsworth. 

Architect — Wythe  Blaine   &   Olsen,   1800 
Telegraph    Ave.,    Oakland. 
Bids     will     be     received    for    general 

contract,    plumbing,    electric   work   and 


Construction   Under   Way. 

STORE,     OFFICE  Cost,     $60,000 

OAKLAND,   Alameda  Co.,   Cal.   NW  cor. 

AVebster    and     Seventeenth     Sts. 
Two-story    reinforced    store    and    office 

building. 
Owner — T.    M.    Chovin,    124    B-14th    St., 

Oakland. 
Architect   —   Staton    &   Dean,   Ney   and 

Ritchie    Sts.,    Oakland. 


Sub-Oontracts    Let. 

ADDITION.  $225,000 

BERKELEY,  northeast  corner  of  Shat- 

tuck   Ave.  and   Center  St. 
F'ive-story     steel,     reinforjced     concrete 

and  brick  addition  to  present  bank 

building. 


Merc. 
Scenic 


Owner — First    National    Bank. 
Architect — James     W.      Plachek, 

Trust     Bldg.,     Berkeley. 
Contractor — Walter      Sorenson, 

&    LeConte    Aves.,    Berkeley. 
Plumbing — Chas.    Knight. 
liuniber — Chas.   Hawyard  Lumber  Co. 
Structural    Steel — Judson   Mfg.   Co.,    604 

Mission    St.,    S.    F. 
Brick   Work— S.   McPherson,    505    -   17th 

St.,    Oakland. 
Reinforcing    Steel — Gunn,    Carle  •&    Co., 

4  44   Market   St.,   S.   F. 
Gla.ss— W.  P.  Fuller  &  Co.,  259  10th  St., 

Oakland. 
Ornamental    Iron — Pacific    Iron    Works, 

1155  67th  St.,  Oakland. 
Mill  Work — Tilden  Lumber  Co.,  foot  ol 

University     Ave.,     Berkeley. 
Concrete  &  Grading — F.  E.  Nelson,   309i 

King   St.,    Berkeley. 
Stone — Calif.      Cut      Stone     &     Granit* 

Works,   403   De  Haro  St.,   S.  F. 
Plastering — J.   W.   Rule,   1613  W(ard  St., 

Berkeley. 
Heating — Chas.    Holbrook. 
Electric  Work — Rochester   Electric   Co., 

2138    University   Ave.,    Berkeley. 


Contract    Let. 

BUILDING.  Cost,    $100,000 

MARYSVILLE,    4th    St.    bet.    D    and    E. 
Seven-story    reinforced    concrete    store 

and    office    building. 
Owner — Hart  Bros. 
-Architects — Dean  &  Dean,  City  Libriary 

Bldg-.,    Sacramento. 
Contractor — Geo.  D.  Hudnutt,  1915  S  St. 

Sacramento. 


Plans  Completed. 

STORES  AND  OFFICES       Cost,  $50,000 
RIVERBANK,    Stanislaus    Co.,    Calif. 
Two-story   briclc   and   hollow    tile    store 

and   office   building  50   by   120. 
Owner — Mr.     D.     S.     Grant,     Riverbank, 

Calif. 
Architect — Henry      Shermund,      Hearst 

Bldg.,    S(an    Francisco. 


Contract  Let. 

OFFICE  BLDG.  Cost,  $15,000 

MARTINEZ,    Contra    Costa   Co.,    Cal. 

Two-story  frame  and  brick  office  build- 
ing. 

Owner  —  W.  R.  Sharkey,  931  E-Mair 
St.,    Martinez. 

Architect — James  T.  Narbett,  910  Mac- 
donald  Ave.,   Richmond. 

Contractor — W.    Snelgrove,    Richmond. 


SAN  DIEGO,  Cal.— A.  T.  Johnson  and 
D.  D.  Wiay,  proprietors  of  Monarch 
Drug'  Co.,  have  leased  property,  50x100 
ft.,  at  s.e.  cor.  5th  St.  and  Br'oadway, 
terms  of  lease  calling  for  erection  of 
.$150,000  bldg.  within  10  years.  Lessees 
have  not  decided  when  wk.  on  improv. 
will  be  started. 


FAIRFIELD,  Solano  Co.,  Cal. — N.  C. 
Bennett,  Fairfield,  has  contract  to  erect 
two  reinforced  concrete  store  buildings 
in  Fairfield,  each  50  by  70  ft.,  to  be 
occupied  by  Evans  &  Pyle  Hardware 
Co.  and  Chandler-Hurt  Furniture  Co. 
Tile  roofing  will  be  furnished  by  So- 
lano Roofing  Tile  Co. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The  Laat  Word  in  Wal'l   Board. 


CALIFORNIA   CEDAR   PRODUCTS   COMPAJfl 

STOCKTON,   CALIFORNIA 


VALLEJO,  Solano  Co.,  Cal.— Vallejo 
Electric  Light  &  Power  Co.,  plans  erec- 
tion of  three-story  fireproof  olRce] 
building  on  site  already  purchased  ini 
Virginia  St.  opposite  Virginia  Theatre;  i 
e.st.    cost,    $100,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Campbell  Construction  Co.,  Security 
Bldg.,  San  Diego,  lias  commenced  exca- 
\ation  for  8-story  and  basement  loft 
bldg-.,  at  s.e.  cor.  B  and  4th  Sts.,  fori 
Benbough  Furniture  Co;  100x100  ft., 
reinf.   cone,   constr. 


RODEO,  Contra  Costa  Co.,  Cal. — The 
Tilden  Lumber  Co.  of  Berkeley  plan 
the  construction  of  a  one-story  office 
building  at  their  new  yards  at  Rodeo 
on  the  S.  P.  tracks,  near  Parker  St. 
The  cost  of  the  structure  will  be  in 
t.i-^e    neighborhood    of    $25,000. 


LOS  ANGELES.  Cal.— Archt.  Mott  M. 
Marston,  507  Douglas  Bldg.,  is  compl. 
plans  and  will  take  bids  from  a  se- 
lected list  of  contractors  ab-^ut  April 
6th  for  5-story,  reinf.  cone,  loft  bldg. 
at  722  E  Washington  St.,  for  T.  N. 
Fiece;  50x146  ft.,  face  brick,  terra  cotta 
trim,  fire  escapes,  steel  sash,  cement 
firs.,    2   elevatoirs,   steam  htg.   system. 


LOS  ANGELES,  Cal.^Archts.  Curlett 
&  Beelman,  408  Union  Bank  Bldg.,  are 
preparing  plans  for  a  12-story  and 
basement  class  A  store  and  office  bldg. 
on  two  lots  adjoining  the  n.  e.  cor.  of 
7th  and  Flower  Sts.  to  be  erected  in 
conjunction  with  the  Roosevelt  bldg. 
and  to  Ccrm  one  large  structure.  J.  V. 
McNeil  Co.,  5880  South  Park  Ave.  will 
be  the  contr.  for  the  entire  structure, 
which  will  cost  about  $4,000,000.  IV 
will  have  a  frontage  of  250  ft.  on  7th.  1 
St.  and  137  ft.  on  Flower  St;  stores  on  ' 
g-Tound  floor,  800  offices  in  upper  stor- 
ies, 9  elevators,  struc.  steel,  steel  frame 
constr.,    brick    curtain    walls. 


LOS  ANGELES,  Cal.— Architect  Robt. 
D.  Farquhar,  Security  Bldg.,  Los  An- 
geles, and  Geo.  W.  Kelham,  San  Fran- 
cisco, associate,  have  been  commis- 
sioned to  prepare  plans  for  a  Class  A 
office  and  club  building  on  Hope  St. 
north  of  6th  St.  for  a  new  home  for 
the  California  Club.  The  site,  which 
was  recently  purchased,  has  a  front- 
age of  180  feet  on  Hope  and  Flower 
Sts.  and  is  330  feet  deep.  No  details  of 
the  new  building  have  been  determined 
except  that  it  will  probably  be  a  limit- 
height   Class  A   structure. 


THEATRES 


steel   Contract  Let. 

THEATRE  Cost,    $250,000 

OROVILLE,  Butte  Co.,   Cal. 

Reinforced  concrete,  and  steel  theatre 
building    (seating    capacity    1500). 

Owner — Paramount    Theatre    Corp. 

Architects — Starks  &  Flanders,  Ochsner 
Bldg.,    S'an    Francisco. 

Steel — Schrader  Iron  Works,  1247  Har- 
rison  St.,    San    Francisco    at    $14,479 


Steel    Contract    Let. 

THEATRE  Cost,    $250,000 

CHICO,    Butte    Co.,    Cal. 

Reinforced  concrete  theatre  building 
with  seating  capacity  of  1500. 

Owner — Paramount   Tlieatre   Corp. 

Architects — Starks  &  Flanders,  Ochsner 
Bldg.,  Sacramento. 

Steel — Schrader  Iron  Worlvs,  1247  Har- 
rison St.,  San  Francisco,   at  $14,024 


LOS  ANGELES,  Cal.— Bush  Theatres 
Inc.,  321  C  St.,  contemplate  the  erection 
of  an  SOO-seat  theatre  at  cor.  of  Falcon 
and   Washington   Sts.,   Mission   Hills. 


Mailing  Lists 

^      Will  help  you  Increase  sales 

Send  for  FRIOE  catalog  alviiiff 
couiitsoiulpriccaonclassiUednamea 
of  your  best  proapectivecua  totners— 
Nationnl,  State.  Locttl--Indivlduala, 
Professions,  Buslneaa  Firms, 
OQC^  Guaranteed  C  rf  , 
yy/Oby  refund  of  J  "^each 


lOuWCaMSt  Louis 
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PORTLAND,  Ore. — Arch.  Lee  Thomas, 
U.  S.  Bank  Bldg-.,  has  prepared  plans 
for  proposed  $1,000,000  theatre  to  be 
erected  at  Broadway  and  Salmon  Sts., 
for  Famous  Players-Lasky  Corp.  Con- 
struction will  be  started  about  April 
15;  will  have  seating  capacity  of  3500; 
reinforced  concrete  and  steel  construc- 
tion,  Italian   design. 


MEXICALI,  Mexico. — Architects  Has- 
sen  &  Swearingon,  Spreckels  Bldg., 
San  Diego,  are  preparing  plans  for  2- 
story  reinforced  concrete  theatre  at 
Mexican,  for  City  of  Mexicali;  auditor- 
ium to  seat  800  people,  2  stores;  55x130 
ft.,  stucco  exterior,  tile  and  composi- 
tion roof,  wrought  iron,  cement  and 
wood    floors,    plate    glass;    $50,000. 


LOS  ANGELES,  Cal. — Archt.  S.  Chas. 
Lee,  530  Pet.  Sec.  Bldg,  is  preparing 
sketches  for  class  A  theater  bldg.  at 
s.e.  cor.  8th  St.  and  Broadway,  for  H. 
L.  Oumbiner,  402  Hellman  Bank  Bldg; 
the  bldg.  will  probalily  be  3-story  and 
will  cover  the  entire  site  which  is  50 
1  y  150  ft.,  at  a  cost  of  about  $250,000. 
'I'lic  project  will  not  mature  before 
Ian.    1st,    1927. 


HANFOHD,  Kings  Co. — Estimates 
arc  being  made  for  the  owners  of  the 
Kings  Hotel  for  the  remodeling  of  the 
former  T.  and  D.  playhouse.  The  lease 
has  lately  been  taken  over  by  the 
Golden  State  Theater  and  Realty  Com- 
pany. The  changes  involve  redecorat- 
ing and  the  installation  of  opera 
chairs. 


WHARVES  k  DOCKS 


SAN  RAFAEL,-  Marin-  Co.,-  Cal.— 
Finkbine-Guild  Lumber  Co.  will  short- 
l.v  let  contract  to  const.  600  ft.  seawall, 
bulkhead  wharf  and  fill  on  property  re- 

I      cently  acquired  on  Marin  County  shore 

\     at   California    City. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


MEXICALI,  Mexico. — Archts.  Hassen 
&  Swearingen,  Spreckles  Bldg.,  San 
Hiego,  are  preparing  plans  for  office 
bldg.,  sub-station,  garage,  wareihouse 
and  dwlgs.,  at  Mexicali,  flor  City  of 
Mexicali;  office,  1 -story  100x70  ft.,  ga- 
mge  and  warehouse,  1-sto.,  20x60  ft., 
sub-station  20x30  ft.,  !one  6-rm.  dwlg. 
and  one  8-rm.  duplex  dwlg-.;  adobe 
constr.,  tile  and  comp.  rf.,  tile  baths 
and   drainbds. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Architect  Gilbert  Stanley  Under- 
wood, 730  S.  Los  Angeles  St.,  Los  An- 
geles, has  completed  preliminary 
sketches  for  a  passenger  station  at 
Ocean  Blvd.  and  Golden  Ave.,  Long 
Beach,  for  Union  Pacific  Ry.  Co.;  ]50x 
300  ft.  Spanish  *ype  construction; 
$125,000. 


BREA.  Oal.  —  Union  Oil  Co.  has 
started  work  on  combination  compres- 
sor and  absorption  plant  to  cost  $300,- 
000. 


LOS  ANGELES,  Cal. — Davidson  Con- 
struction Co.,  1445  E  16th  St.,  awarded 
c(int.  at  $65,000  for  all  work  except  art 
glass  wk.,  bronze  wk.  &  elec.  wiring  for 
erecting  additional  unit  to  mausoleum 
;)t  Inglewood  Park  cemetery  for  Ingle- 
wood  I'ark  Cemetery  Assn;  Krempel  & 
Erkes,  Bradbury  Bldg.,  archts;  50  by 
100  ft.,  crypts  and  private  rms;  reinf. 
c!mc.    constr,,    granite    exterior. 


SANTA  BARBARA,  Los  Angeles  Co., 
Cal. — Architects  Sauter  &  Lockard,  Sun 
Marcos  Bldg..  will  open  bids  April  19 
for  new  David  Gray  beach  pavilion  to 
cost   approximately    $100,000. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  (Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additilonal  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
X umber  of  each  opportunity. 

10138 — Berlin,  Germany.  Manufactur- 
er of  lifting  jacks  wants  representa- 
tive in  San  Francisco. 

10139 — Rheinpfalz,  Germany.  Manu- 
facturer of  linoleum  wants  representa- 
tive  in   San   Francisco. 

10140 — Muenchen,  Bavaria.  Manufac- 
turer of  high  pressure  lubricator 
wishes  representative. 

10145 — Darwen,  England.  Large  man- 
ufacturers of  pigment  colors  for  paints, 
lithographic  and  printing  inks;  also 
pulp  colors  for  wallpapers,  paper  coat- 
ers,  enamelers,  etc.  desire  to  get  in 
touch  with  interested  San  Francisco 
buyers.  Will  send  samples  to  prospec- 
tive   buyers. 

10149  —  Granada,  Nicaragua,  C.  A. 
Finn  wishes  to  get  in  touch  with  San 
Fi'.^ncisco  dealers  in  machinery  for 
felling   and    sawing   trees. 

D-2034 — Boston,  ]\Iass.  Firm  of  sales 
agents,  or  distributors  in  the  eastern 
United  States,  offer  their  services  to 
San  Francisco  manufacturers  wishing 
to  develop  a  market  for  their  product 
in  the  East.  Will  consider  any  product 
of  merit. 

D-2044  —  Columbus,  Ohio.  Manufac- 
turers of  "Ebco"  steel  toilet  partitions 
and  ventilated  toilet  fixtures,  wash 
Ijowls  and  drinkinf.'"  "ountains,  desire 
to  secure  representation  in  San  Fran- 
cisco for  the  sale  of  their  products.  II- 
]ustrate<l  leaflets  is  on  file  with  the 
Fareign  and  Domestic  Trade  Depart- 
ment. 

D-2045 — Detroit,  Mich.  Manufacturer 
of  a  new  type  of  wickloss  kerosene 
nil  heating  and  cooking  stove  and  wa- 
ter heater,  embodying  the  "last  word"" 
in  oil  burner  construction,  desires  to 
establish  local  representation  in  coun- 
ties of  the  Bay  District  and  throug'hout 


the  State  of  California.  Representative 
of  the  lirm  now  in  San  Francisco. 

D-2046 — Oakland,  California.  Party 
owning  the  California  manufacturing 
rights  for  a  sectional  camp  house,  de- 
.sfies  to  int«rest  an  individual  in  in- 
vesting a  small  amount  of  capital  ne- 
cessary to  start  the  manufacture  of 
these  houses.  Construction  is  not  dif- 
ficult and  practically  no  plant  equip- 
ment is   required. 

D-204S — New  York,  N.  Y.  Manufac- 
turers of  "Mid  West  Air  Filters"  for 
building  ventilation,  and  for  electrical 
equipment,  wish  to  secure  the  ser- 
vices of  a  suitable  manufaxiturers'  rep- 
resentative in  this  territory. 

D-2049 — Cohoes,  N.  Y.  Manufacturers 
of  twine  and  rope  desire  to  secure  the 
services  of  a  S&n  Francisco  commission 
house  having  connections  in  this  trade. 

D-2050 — Los  Angeles,  Cal.  Manufac- 
turers' agent,  in  constant  contact  with 
the  general  building  contractors  in  his 
territory  desires  to  obtain  one  or  more 
agencies   for  representation   there. 

D-2052 — Los  Angeles,  Cal.  Gentlemfen 
desires  to  communicate  with  manufac- 
turers of  tools,  etc.,  with  a  view  to  rep- 
resenting such  manufacturers  in  Los 
Angeles  and  vicinity. 

10154  —  Middlesbrough,  England. 
Large  manufacturers  of  steel  joists, 
sections,  rounds,  flats,  sheet  piling, 
rivet  bars,  ferro-concrete  bars,  rails, 
etc.,  are  in  position  to  supply  inter- 
ested San  Francisco  importers  of  this 
material. 

10155 — New  York,  N.  Y.  Firm  wishes 
to  communicate  with  San  Francisco 
importers  interested  in  importing  block 
marble  in  the  rough  state  from  Europe 

10156 — Prague,  Czechoslovakia.  Mian- 
ufacturers  of  gloves  wish  to  api>oint 
a  suitable  sales  agent  to  represent 
themin   this  section. 

10158 — Hanover,  Germany.  Manufac- 
turer of  asbestos  cem«nt  sl/ate  plates 
for  roofing  and  wall  covering  wishes 
connection  with  building  firms,  Im- 
porters,  etc. 

10166 — Kobe,  Japan.  Old  established 
dealers  in  ship  machinery  and  naval 
stores  wish  to  purchase  pine  tar  and 
turpentine  from  San  Francisco  export- 
ers, and  desire  to  export  steel  wire 
ropes   from  Japan. 

10170 — Panama  and  Colombia.  Broker 
in  San  Francisco,  returning  to  Panama 
City,  desires  to  represent  manufactur- 
ers of  California  products  in  the  Pan- 
ama and  Colombia  markets.  Experi- 
enced in  lumber,  cement,  hardware  and 
plumbing  supplies,  and  similar  lines. 
Local   references. 

10171 — Cartagena,  Colombia.  Firm  is 
interested  in  securing  catalogs  and 
prices  on  refrigerating  machinery  for 
ice   cream    making. 

10172 — Navojoa,  Mexico.  Firm  wishes 
to  secure  catalogs  and  prices  on  ma- 
chinery for  cement   mill. 


March  building  in  Portland,  Ore., 
totaled  $3,711,006  as  compared  with  $1,- 
985,660  in  January  and  $2,502,190  in 
February.  March,  1925,  registered  a 
total  of  $4,645,140.  During  the  past 
month  1491  building  permits  were 
issued. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818.   MISSION    STREET  SAN    FRANCISCO.   CALIF. 
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Official    Proposals 


XOTICE  TO  COXTRACTORS 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF  THE 
CITY  OF  OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
Room  211,  City  Hall,  Oakland,  Cali- 
fornia, until  Tuesday,  the  4th  day  of 
MJiy,  lft'2<i,  at  J):4r>  A.  M.,  at  which  time 
said  bids  will  be  opened  for  the  erec- 
tion and  completion  of  the  Frick 
School  Building,  of  the  Oakland  School 
Dist'iict,  to  be  erected  on  the  North 
side  cf  Foothill  Boulevard,  between 
Sixty-second  and  Sixty-fourth  Avenues. 
These  bids  shall  be  presented  in  ac- 
cordance wtih  the  plans  and  specifica- 
tions for  said  building  on  file  in  the 
office  of  the  Secretary  of  the  Board  of 
ICducation.  City  Hall,  and  in  the  office 
of  the  Superintendent  of  Buildings,  337 
17th   Street,   Oakland,   California. 

Separate   bids  will  be  received  for: 

(1)  General   Wcrk. 

(2)  Awning-    Type    Window    Fixtures 
and   Hardware. 

(3)  Slate   Blackboards. 

(4)  Plumbing,     Heating    and    Venti- 
lating:  Work. 

(5)  Electrical   Work. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  General  Con- 
tract Plans  shall  be  returned  within 
fifteen  (15)  days  and  all  other  plans 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
sporifications  are  not  returned  ■\vithin 
sa:d  time,  or  if  mutilated,  the  said  de- 
posit shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  cer- 
tified check,  certified  to  by  some  re- 
sponsible bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
Schol  District,  as  agreed  and  liquidated 
damages  should  the  party  or  parties 
to  whom  the  contract  should  be 
awarded  fail  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the  contract,  or  any  bond  required  by 
law.  The  amount  of  said  check  shall 
not  be  less  than  ten  (10%)  percent  of 
the  amount  bid,  provided,  ho^wever, 
that  in  no  case  shall  said  check  be  re- 
quired to  be  in  excess  of  Five  Thousand 
($5000.00)  Dollars.  Each  bidder  shall 
excjcute  the  affidavit  aCcomijanyiing 
the  proposal  obtained  from  tne  Super- 
intendent  of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  4th  of 
May.  1926,  at  9:45  A.  M.,  in  the  Board 
Room,  211  Second  Floor,  of  the  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN    W.   EDGEMOND, 
Secretary    of    the    Board    of    Education 

of  Oakland,  California. 


ST.VTE  OF  CALIFORIVIA 


CALIFORNIA   HIGHWAY  rO.MMISSION 


NOTICE    TO    rONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hi^h^vay  ConiniiMiiion,  515  Fornm  Build- 
ing, Sacramento,  Cal„  until  2  o'clock 
P.  M.  on  ^laj-  :t.  1026,  at  which  time 
they   will  be   publicly  opened  and  read. 


for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of   State   Highway,   as   follows: 

San  Benito  County,  between  San 
Juan  Bautista  and  Hollister  (V-S.Bt-22 
-A),  about  six  and  nine-tenths  (6.9) 
miles  in  length  to  be  widened  with 
Portland  cement  concrete  and  surfaced 
with  asphalt  concrete  or  bituminous 
macadam. 

Monterey  County,  between  San  Ardo 
and  Bradley  (V-Mon-2-H),  the  follow- 
ing structures: 

Station  432-|-50:  a  6-foot  by  6-foot 
reinforced  concrete  box  culvert  132  feet 
long. 

Station  489-|-78:  a  reinforced  con- 
crete girder  bridge  24  feet  wide  con- 
sisting of  one  60-foot  and  six  30-foot 
spans   on   concrete   bents. 

Station      513X56.33:  a    reinforced 

concrete  girder  bridge  24  feet  wide 
c  insisting  of  three  54-foot  and  four  26- 
foot  spans  on  concrete  bents. 

Approaches  are  to  be  graded  and 
surfaced  with  bituminous  macadam 
Type  "C." 

Riverside  County,  between  the 
Whitewater  River  and  Edom  (VIII- 
Riv-26-D),  about  seventeen  and  three- 
tenths  (17.3)  miles  in  length  to  be 
widened  with  Portland  cement  con- 
crete. 

Imperial  County,  the  following  struc- 
tures: Across  Brawley  Main  Canal 
about  21/4  miles  south  of  Brawley 
(VIII-Imp-26-G),  a  timber  bridge  con- 
sisting of  a  67-foot  skewed  truss  span 
on    pile    bents. 

Across  Alamo  River  at  Holtville 
(VIII-Imp-27-C),  a  timber  bridge  con- 
sisting of  eleven  19-foot  spans  on  pile 
bents. 

Across  Lowline  Canal  about  2  miles 
east  of  Holtville  ( VIII-Imp-27-D),  a 
timber  bridge  consisting  of  a  19-foot 
span  on  pile  bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  S'an  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from    the   Division    office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  tc 
the  "Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work    to  be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best   interests  of  the  State. 


QUANTITY    SURVEYOR 

\:iliintioii   lOnK'iK'cr 
ARTHUR     »=»RIDDLE 

GO.i    .Mis.sion    Street,    at    Third    St. 
San    FrancHico.    Calif. 

Telephone    Douglas    8-4-9-3 

ACCREDITED  APPRAISER 


HARVEY   M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California  Highway  Commission. 
R.    M.    MORTON, 

State  Highway  Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:     April   5,   1926. 


NOTICE   TO   BIDDERS 


( Linoleum— Veterans'    Hospital,    Liver- 
more) 

Sealed  proposals  will  be  received  by 
the  U.  S.  Veterans'  Bureau,  Room  791, 
Arlington  Building,  Washington,  D.  C, 
until  11:00  A.  M.,  May  4,  1926,  and 
there  publicly  opened  for  furnishing 
and  laying  Linoleum  Floor  (Covering 
amounting  to  6,886  sq.  yds.  at  U.  S. 
Veterans'  Hospital  No.  102,  Livermore, 
California. 

Proposals  will  be  considered  only 
from  bi(!ders  experienced  in  this  line 
of  work.  Specifications  may  be  ob- 
tained from  the  Construction  Division, 
Room  791,  Arlington  Building,  Wash- 
ington, D.  C'or  from  the  Medical  Of- 
ficer in  Charge  at  the  above-mentioned 
hospital  and  shall  be  returned  within 
ten  days  after  date  of  opening  pro- 
posals. 

A  certified  check  (or  proposal  bond 
on  attached  form)  drawn  to  the  order 
of  the  TREASURER  OF  THE  UNITED 
STATES,  for  2  per  cent  of  proposal,  in- 
cluding all  work  bid  upon  in  addition 
to  main  items,  shall  accompany  each 
proposal  to  entitle  it  to  consideration. 
The  check  of  the  successful  bidder  will 
be  returned  after  the  acceptance  of 
his    performance      bond.  All      other 

checks  will  be  returned  as  soon  as  it 
is  determined  that  proposals  repre- 
sented by  them  will  receive  no  further 
consideration. 

The  successful  bidder  will  be  re- 
quired to  execute  a  formal  contract 
and  to  furnish  a  satisfactory  per- 
formance bond  of  approximately  50 
per  cent  of  the  contract  price  by  sure- 
ties  acceptable   to   the   Director. 

Time  of  performance  and  the  records 
of  bidders  for  expeditious  and  satisfac- 
tory performance  of  contracts  will  be 
considered  in  making  awards.  Bidders 
have  the  right  to  be  present,  either  in 
person  or  by  attorney  (Sec.  3710,  R.S.) 
and  to  examine  and  inspect  all  bids 
(33   Stat.   L.,   440). 

Signed    L.    H.    TRIPP, 
Chief,    Construction    Division. 

March   30,    1926. 


NOTICE   TO    CONTRACTORS 


(School — Palo     Alto) 


The  Board  of  Education  of  the  Palo 
Alto  City  School  District,  County  of 
Santa  Clara,  State  of  California,  in- 
vites and  will  receive  sealed  proposals 
uii  until  7:30  P.  M.,  April  15.  1020,  at 
the  office  of  the  said  Board  at  549 
Channing  Avenue,  Palo  Alto,  Calif.,  at 
which  time  and  place  said  bids  will 
be  opened  and  read  in  public,  for  fur- 
nishing the  required  labor  and  ma- 
terials for  building  the  proposed  new 
Elementary  School  on  Middlefleld 
Road  near  Stanford  Avenue,  South 
Palo  Alto,  in  accordance  with  plans 
and  specifications  prepared  thefefor  by 
Birge  M.  Clark.  310  University  Avenue, 
Palo  Alto,  California,  Architect.  Bids 
will  be  received  separately  for  the  dif- 
ferent segregated  contracts  as  follows: 

Contract  No.  1.  General  contract  for 
entire   building  as   described. 

t^nntrart    ,\o.    2.      Blackboards. 

Cashier's  or  certified  iheck  or  bid- 
ders hcjnd  for  an  amouni  not  less  than 
five  per  cent  (5%)  of  amount  of  bid 
shall  accompany  each  proposal,  drawft 
to  the  order  of  A.  C.  Barker,  Secretary 
of  the  Board  of  Education,  Palo  Alto 
City  School  District,  as  a  guarantee 
that  the  bidder  will,  after  being  notifi- 
od   of   the    acceptance   of   his   bid,   enter 
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into  a  contract  with  the  Board  of  Edu- 
cation of  said  Sciiool  District  in  ac- 
cordance therewitii,  and  siiall  furnish 
the  surety  bonds  as  requir»;d  by  the 
specifications,  said  checic  or  bond  to  be 
forfeited  to  the  said  Scliool  District 
should  the  bidder  fail  to  execute  con- 
tract and  furnish  bonds  as  above 
mentioned. 

All  bids  are  to  be  made  out  on  forms 
furnished   by    the    Architect. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  and  secured 
at  the  offices  of  the  Architect. 

A  deposit  of  $5.00  will  be  required 
from  all  contractors  receiving  plaps, 
said  deposit  to  be  refunded  when  plans 
and  specifications  are  returned  in  gooa 
condition. 

The  Board  of  Education  reserves  the 
right  to  reject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

By  order  of  the  Board  of  Education 
of  the  Palo  Alto  City  School  District, 
Palo  Alto,   California. 

A.    C.    BARKER, 

Secretary. 


NOTICE   TO   CONTRACTORS 


Trustees  of  the  John  Swett  Union  Hlgrb 
School  District 


Sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  John  Swett 
Union  High  School  District  at  Com- 
munity Center,  Crocliett,  California, 
Until  the  26th  day  of  April  19:i«,  at 
2:30  o'clock  P.  M.,  at  which  time  said 
bids  will  be  opened  for  the  erection 
and  completion  of  the  John  Swett 
Union  High  School  of  the  John  Swett 
Union  High  School  District,  located  on 
the  north  side  of  highway,  between 
Crockett  and  Valona,  Crockett,  Calif. 

Bid's  will  be  received  on  the  follow- 
ing basis: 

1.  General  contract — the  contractor 
to  name  a  lump  sum  for  doing  all  the 
work  covered  by  the  plans  and  specifi- 
cations, 

— or   sub-contractors   may   submit   bids 
as  follows: 

2.  General  work,  including  finished 
excavation,  concrete  work  and  carpen- 
try. 

3.  Grading. 

4.  Brick,  Hollow  Tile  and  Setting 
Art  Stone. 

5.  Furnishing  Wet  Cast  Art  Stone. 

6.  Tile  Work. 

7.  Asbestos  Shingle  Roof. 

8.  Painting. 

9.  Glass  and  Glazing. 

10.  Lathing  and  plastering. 

11.  Sheet  Metal. 

12.  Plumbing. 

13.  Roofing. 

14.  Linoleum. 

15.  Heating  and  Ventilating. 

16.  Carpentry. 

17.  Electrical    Work. 

18.  Supplying  Electric  Clock,  Pro- 
gram Bell,  Fire  Alarm  and  Telephone 
Wyst^m. 

19.  Ornamental  Iron  Work. 

20.  Dampproofing. 

21.  Cafeteria  Equipment. 

22.  Lookers. 

23.  Auditorium   Seats. 

24.  Laboratory  Tables  and  Equip- 
ment. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the 
Engineer  for  th«  Board  of  Trustees,  215 
Market   St.,   San  Francisco. 

Upon  a  deposit  of  Twenty-five  ($25) 
Dollars,  said  plans  and  specifications 
may  be  had  by  any  prospective  bidder 
for  one  of  the  branches  of  the  work 
above  listed.  These  plans  and  speci- 
fications   may    be    retained    as    follows: 

1.  General   Contract,    10    days. 

2.  General   Work,   7   days. 

3.  All  other  branches  of  work,  5 
calendar  days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Engineer  within 
the  time  above  specified  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition, the  deposit  will  be  forfeited 
and  will  be  Immediately  used  for  the 
purchase  of  a  new  set  of  blueprints 
and  specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Engineer, 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certified  check,  certified  to 
by  some  responsible  bank  or  banker, 
and  made  payable  to  H.  A.  Miller, 
Clerk  of  the  Board  of  Trustees,   to  be 


retained  by  said  School  District  as 
agreed  and  liquidated  damages  should 
tlie  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faith- 
ful performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount 
of  said  check  shall  not  exceed  Five 
Thousand  ($5,000.00)  Dollars,  but  for 
all  bids  of  less  than  Fifty  Thousand 
($50,000.00)  Dollars,  said  check  shall 
be  for  at  least  ten  (10%)  per  cent  of 
the  amount  of  the  bid.  Each  bid  shall 
be  accompanied  by  an  affidavit  execu- 
ted on  a  form  that  can  be  obtained 
from   the   Engineer. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  the  26th  day  of  April. 
1926,  at  2:30  o'clock  P.  M.  in  the  Board 
Room  in  Community  Center,  Crockett, 
California.  The  Board  reserves  the 
right  to  reject  any  and  all  bids  or  any 
or  all  items  of  such  bids. 

H.   A.   MILLER, 
Clerk    of    the   Board    of   Trustees,   John 
Swett   Union   High    School   District, 
Crockett,  Calif. 

(A.  A.  Brown,  Engineer,  215  Market 
St.,   San  Francisco). 


Sealed  bids  will  be  received  by  the 
Board  of  Directors  of  the  Thermaiito 
Irrigation  District  at  the  office  of  the 
Board,  Oroville,  California,  until  2 
o'clock  P.  M.,  April  19th,  1»2«,  for  fur- 
nishing 36,865  lineal  feet  of  riveted 
slip  joint  pipe  with  all  fittings  such  as 
tees,  bends,  wye  brajiches,  crosses, 
tapers  and  valves  and  for  36,865  lineal 
feet  oftrenching  and  backfilling  and 
hauling,  distributing  and  installing 
pipe  and  fittings.  Contract  will  be  let 
to   lowest  responsible  bidder. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Board,  Oroville, 
California. 

R.  A.  LEONARD, 
Secretary    Thermaiito   Irrigation    Dist. 


BIDS   WANTED   EOR  HIGHWAY 
IMPROVEMENT 


NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  on  April  21,  1920,  flor 
constructing  portions  of  the  State 
Highway  System  in  Churchill,  Douglas 
and  IClko  Counties  'as  follows: 

(1)  Bids  received  until  and  opened 
at  1:00  P.  M.,  for  grading,  coinstructijon 
of  structures  and  placing  of  surfacing 
material  between  Silver  Zone  and  3.8 
miles  East,  in  Elko  County,  a  length 
of  3.77  miles. 

(2)  Bids  received  until  and  opened 
lat  2  P.  M.,  for  (a)  grading,  construc- 
tion of  structures  and  placing  surfac- 
ing material  between  Wells  and  Moor, 
a  length  of  10.29  miles;  (b)  the  placing 
of  surfacing  material  at  Pequop  Sum- 
mit, a  length  of  5.08  miles,  in  Elko 
County. 

(3)  Bids  received  until  and  opened 
at  3:00  I*.  M.,  for  gr'ading,  construction 
of  structures  and  placing  of  surfacing 
material  between  3  Vi  miles  East  of 
Frenchmens  and  Westgate,  a  length 
of  7.7S  miles,  in  Churchill  County. 

(4)  Bids  received  until  and  opened 
at  4:00  P.  M.,  for  (a)  grtading,  construc- 
tion of  structures  and  placing  of  sur- 
facing material  between  3  miles  North 
of  Holbiook  to  5  miles  South  of  Hol- 
brook.  a  length  of  8.33  miles;  (b)  for 
placing  of  surfacing  material  between  5 
miles  South  of  Holbrook  to  the  East 
Cuinty  Line,  a  length  of  5.63  miles,  in 
Douglas  County. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
.signed;  also  may  be  examined  in  the 
county  county  clerk's  offices  at  Elko, 
Minden  and  Fallon;  the  division  offices 
at  Elko,  Reno,  Ely  and  Las  Vegas;  and 
the  district  office  of  the  Buireau  of 
Public  Roads,  Day  Building,  San  Fran- 
cisco. For  copy  of  each  set  of  plans, 
undersigned  requires  a  deposit  of  Fif- 
teen Dollars  ($15.00),  Ten  Dollars 
I  $10.00)  of  which  will  be  refunded  upon 
return  of  plans  in  good  condition  with- 
in thirty  (30)  days  after  opening  of 
bids.  Bids  must  be  on  proposal  form 
of  Highway  Department  and  must  be 
accompani^  by  a  certified  check  in  the 
amount  of  five  per  cent  (5%)  of  bid. 

Each  bidder  must  accompany  his  bid 
with  certificate  from  a  surety  company 
duly  authorized  to  do  business  in  Ne- 
vada, stating  that  such  surety  company 


will  provide  said  bidder  with  bond  in 
.such  sum  as  is  required  in  and  in  ac- 
cordance with  the  provisions  of  said 
specifications,  conditioned  for  faithful 
lieiformance  of  the  contract  and  speci- 
fications. 

Itight  is  reserved  to  reject  any  or  all 
bids. 

GEO.   W.   BORDEN, 
State  Highway  Engineer, 
Carson  City,   Nevada. 

♦ 

NOTICE    TO    CONTRACTORS 


Elevator    ChuuKea — .Sacramento    County 
Jail 


Notice  is  hereby  given  that  the 
Board  of  Supervisors  of  Sacramento 
County,  California,  will  receive  sealed 
bids  at  the  Office  of  the  Clerk  of  said 
Board,  Room  201,  Court  House  Build- 
ing, Sacramento,  California,  for  equip- 
ment necessary  to  convert  elevator  at 
Sacramento  County  Jail  from  direct 
current  to  alternating  current  opera- 
tion. 

Said  bids  to  be  received  up  to  ten 
o'clock   A.    M.,  April   12th,   1920. 

Each  bidder  must  submit  a  pro- 
posal to  the  Clerk  of  the  Board  of 
Supervisors  on  standard  forms  which 
may  be  obtained  from  the  Office  of  the 
County  Engineer,  said  proposal  to  be 
accompanied  by  a  certified  check  of  ten 
per  cent  of  the  amount  of  the  bid  sub- 
mitted, check  to  be  made  payable  to 
the  Chairman  of  the  Sacramento 
County   Board   of  Supervisors. 

Plans  and  specifications  are  on  file 
in  the  Olfice  of  the  County  Engineer  to 
which  all  prospective  bidders  are  here- 
to  referred. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids  re- 
ceived as   the  public  good  may  require. 

By  Order  of  the  Board  of  Supervisors, 
Sacramento  County,  Dated  March  29th, 
1926. 

HARRY    W.    HALL, 
Clerk    and    Ex-Officio      Clerk      of      the 
Board   of  Supervisors. 

By  WILLIAM  HICKEV.  Deputy  Clerk 


NOTICM.    TO    CONTRACTORS 


(Lightini;  Fixtures — Highland  Hoiipital 
Aianieda    County) 


OFFICE  OF  THE  CLERK  OF  THE 
BOARD  OF  SUPERVISORS  OF  ALA- 
MEDA COUNTY,   CALIFORNIA. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  until  Monday,  April 
20tb.  192<S,  at  10:30  o'clock  A.  M.  (the 
time  when  said  bids  will  be  opened  and 
the  contract  awarded)  for  the  erection 
and  completion  of  the  Lighting  Fix- 
tures  at  Highland  Hospital  of  Ala- 
meda County,  situated  at  Hth  Avenue 
and  Vallccito  Place,  Oakland,  Califor- 
nia, known  and  designated  as  Depart- 
ment No.  28. 

Complete  plans  and  specifications  for 
the  above  specified  work  are  on  file  m 
the  office  of  the  County  Clerk  in  the 
Hall  of  Records  Building,  City  of  Oak- 
land, California,  where  copies  may  be 
obtained  by  depositing  with  the  Countv 
Clerk  the  sum  of  Fifty  ($50.00)  Dollars. 
Contractors  will  be  restricted  as  to  tht 
length  of  time  they  may  retain  said 
plans  and  specifications  to  ten  (10) 
days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  said  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  the  depositor  returning  said  plans 
and  specifications  in  good  condition 
within  said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10%)  per  cent 
of  the  total  amount  of  the  bid  or  pro- 
posal certified  to  by  some  responsible 
bank  and  made  payable  to  Geo.  E. 
Gross,  Clerk  of  the  Board,  to  be  for- 
feited to  the  County  of  Alameda  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract shall  be  a%varded  fail  to  enter 
into  the  contract  after  the  award  or 
to  give  the  bond  required  by  the  Board 
for  the  faithful  performance  of  the 
Contract. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated:   March   29th,   1926. 

GEO.    E.   GROSS, 
Clerk  of  Board  of  Supervisors. 
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BRIDGES 


MOXTEREY  COUNTY,  Cal.  —  Until 
May  3,  1926,  2  P.  M.,  bids  will  be  rec. 
by  the  State  Highway  Commission, 
Sacramento,  to  const,  between  San 
Ardo  and  Bradley,  a  6  ft.  by  6  ft.  rein, 
cone,  box  culvert  132  ft.  long  at  Sta. 
432  plus  50;  a  reinf.  cone,  girder  bridge 
24  ft.  wide  of  one  60-ft.  and  six  30-ft. 
spans  on  cone,  bents  at  Station  489-78; 
and  a  reinf.  cone,  girder  bridge  24  ft. 
Wide,  of  three  54-ft.  and  four  '26-ft. 
spans  on  cone,  bents  at  Sta.  513  plus 
56.33.  Approaches  are  to  be  graded  and 
surfaced  with  bituminous  macadam 
type  C.  See  eall  lor  bids  under  "Offi- 
cial Proposals,"  this  issue. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Frank 
Bryant,  2911  23rd  St.,  San  Francisco, 
submitted  lowest  bid  at  $2,689,  for  con- 
struction of  reinfv  conc>  bridge  on 
Acacia  Av.,  Fairfax,  in  Rd.  Dist.  No.  2. 
Other    bidders    were: 

F.    J.    Main,    Mill    Valley $2703 

Jas.    Currie,    Burlingame 2835 

O     G.    Richie,    San    Jose 2920 

Smith  &   Jackson,   San    Rafael 2997 

E.  A.   Dougall  &  Sons,  San  Rafael  3016 

John    Jarcano    Co 3135 

E    U    Ruhl     3136 

L    Lambruth,    Mill    Valley 3244 

Anton    Christenson    3626 

Bids  were  taken  under  advisement. 
Rob.    E.    Graham,    County    Clerk,    J.    C. 


LARKSPUR,  Marin  Co.,  Cal. — On  pe- 
tition of  the  town  of  Larkspur  the 
Railroad  Commission  has  authorized 
that  town  and  the'  Northwestern  Paci- 
fic Railway  company  to  replace  the 
present  wooden  bridge  separating  the 
grades  of  Alexander  Ave.  and  that  rail- 
road with  a  reinfoiced  concrete  struc- 
ture carrying  Alexander  Ave.  over  the 
railroad  tracks.  The  cost  of  the  pro- 
posed improvement  was  apportioned  to 
the  railroad  and  the  town  of  Larkspur 
on  a  basis  of  50  per  cent  each,  exclu- 
sive of  pavement  and  maintenance 
charges,  which  are  to  be  borne  by"  the 
town. 


SAN  FRANCISCO — Speck  Mfg.  & 
Gear  Co.,  2132  Folsom  St.,  at  $1845, 
submitted  low  bid  to  Board  of  Public 
Works,  April  17th  for  revolving  bridge 
carriage  at  6th  &  Channel  Sts.  bridge. 
Est.  cost  $2,000.  Other  bids  were:  Un- 
ion Machine  Co.,  $1970;  Butte  Electric 
et  Mfg.  Co.,  $3864. 


DEL  NORTE  COUNTY.  Cal. — As  pre- 
viously reported,  bids  will  be  received 
by  State  Highway  Commission,  April 
26,  1926,  to  const,  reinf.  cone,  bridge 
across  Smith  River  one  mile  west  of 
Adams  Station,  consisting  of  one  180- 
ft.  spandrel  arch  span  and  four  32-ft. 
girder  approach  spans.  Project  involves 
710  cu.  yds.  class  "F",  160  cu.  yds.  class 
"B",  and  30  cu.  yds  Class  "E"  Portland 
cement  concrete;  131,000  lbs.  reinforc- 
ing steel;  260  cu.  yds.  e.xcavation  for 
bridge  structure;  90  cu.  yds.  backfill 
for    bridge    sU'ucture. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— W.  B.  McGowan,  San  Francisco,  has 
been  awarded  a  contract  by  August 
Fromm  and  Horace  Gardiner  to  erect 
a  bridge  over  creek  at  Broadway,  to 
open  a  new  street  and  provide  for  a 
business    building. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
April  19,  bids  will  be  rec.  by  bd.  public 
works  for  constr.  pedestrian  subways 
at  (1)  .Sunset  Blvd.  at  Logan  St.  and 
(2)  Washington  St.  at  Budlong  Ave. 
Subways  will  follow  general  style  of 
previous  structures.  Plans  by  Robt.  H. 
Beacon,  engr.,  under  supervision  of 
Merrill  Butler,  city  bridge  engr.  Plans 
and  spec,  may  be  obtained  upon  appli- 
cation to  office  of  city  engr.,  s  city 
hall  annex,   242   S  Broadway. 


CONTRA  COSTA  COUNTY  Cal.— The 
following  bids  rec.  April  5  by  State 
Highway  Comm.,  to  const,  rein.  cone, 
bridge  in  Contra  Costa  county  over  San 
Pablo  Creek  at  San  Pablo,  comprising 
tliree  34-ft.  spans  with  two  5-ft.  walks 
and  a  min.  width  of  roadway  46-ft.  on 
cone,  bents: 
R.    V.    McKenzit,    Gerber,    Tehama 

county    (low)       $20,650 

Lozier    &    Carr 23,075 

Proctor    &    Cleghorn 23,525 

C.   A.  Bruce   &  Son 23,635 

C.   H.   &  A.  W.  Corrill 25,185 

Grant    &    Hart 25,445 

Engineer's   estimate,    $21,710. 

EL  PASO,  Texas — El  Paso  Elee.  Co., 
has  asked  permission  from  U.  S.  and 
Me.xican  Govts.  to  replace  wooden 
bridge  at  Santa  Fe  St.  with  a  $180,000 
concr.   ornam.   bridge. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
May  3,  bids  will  be  received  by  Board 
Public  Works  for  constr.  the  Seventh 
St.  viaduct,  over  the  L.  A.  river,  and 
the  tiacks  of  the  A.  T.  &  S.  F.  Ry.  and 
the  Union  Pacific  Ry:  Plans  have  been 
compl.  by  the  city  engr.'s  office  under 
direction  of  Merrill  Butler,  chief  bridge 
engr.  Plans  call  for  a  reinf.  eoner. 
SLruc,  1580  ft.  in  length,  inel.  ap- 
proaches. The  river  portion  of  the 
bridge  will  consist  of  3  arch  spans  80 
ft.  each,  and  21  bents.  It  is  planned  to 
utilize  the  present  bridge  as  portion  of 
the  substructure.  Est.  quan.  are:  1,- 
628,000  lbs.  reinf.  steel,  8280  cu.  yds. 
"A"  concr.,  2780  cu.  yds.  "C"  concr.,  125 
cu.  yds.  ■■D"  concr.,  1660  ft.  curb,  9170 
sq.  ft.  walk,  1700  sq.  ft.  gut.,  curb  sur- 
rounding column  bases,  remod.  of  ex- 
isting storm  drain  and  sanitary  sewers, 
57,558  sq.  ft.  bitum.  pave,  on  bridge, 
42,840  sq.  ft.  bitum.  pave  on' fills,  2315 
ft.  ornam.  stone  railing,  578  ft.  ornam. 
stone  railing  with  an  additional  578  ft. 
stone  rail  as  separate  item,  5890  cu. 
yds.  earth  fill,  and  alterations  to  ex- 
isting bridge.  Copies  of  the  plans  and 
spec,  may  be  obtained  at  the  office  of 
the  city  engr.,  242  S.  Broadway  (s.  city 
hall   annex). 


IMPERL.L  COUNTY,  Cal — Until  May 
3,  1926,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Sacra- 
mento, to  const,  a  timber  bridge  with 
67  ft.  skewed  truss  span  on  pile  bent 
across  Brawley  Main  Canal  about  2i/^ 
mi.   south   of  Brawley. 

To  const,  a  timber  bridge  of  eleven 
9-ft.  spans  on  pile  bents  across  Alamo 
River   at   Holtville. 

To  const,  a  timber  bridge  with  19-ft. 
span  on  pile  bents  across  Lowline  Ca- 
nal  about    2   mi.   east   of   Holtville. 

See  call  for  bids  under  "Official  Pro- 
possils,"  this  issue. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5«5   HOWARD   STRKET 
San    Prancbico,   Calif. 

Douglas    6320 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


ELLENSBURG.  Wash.  —  See  "Gov- 
<  rnnient  Work  and  Supplies,"  this  is- 
.'-ue.  Bids  wanted  for  Kittitas  Main  Ca- 
nal  construction. 


S.\N  RAFAEL,-  Marin-  Co.,-  Cal.— 
I^inkbine-Guild  Lumber  Co.  will  short- 
ly let  contract  to  const.  600  ft.  seawall, 
buUvhead  wharf  and  fill  on  property  re- 
cenUy  acquired  on  Marin  County  shore 
at    California    City. 


IRRIGATION  PROJECTS 


WOODLAND,  Yolo  Co.,  Cal. — The 
pLecTamation  Board  of  the  State  of 
California,  plans  to  raise  and  widen 
Sacramento  River  levee  in  Reclamation 
District  No.  765.  F.  R.  Pierce,  Assistant 
Sec.    Reclamation   Board. 


OROVILLE,       Butte       Co.,       Cal.— See 
Official    Proposals,"    this    issue. 


WOODLAND,  Yolo  Co.,  Cal.  —  C.  R. 
Merrill  of  Colusa  awarded  contract  at 
approximately  $27,500  (16  2/3  cents 
per  cu.  yd.)  by  Recllamation  District 
No.  2088  to  const,  irrigation  laterals, 
involv.  165,000  cu.  yds.  excavation. 
Other  bidders  were:  M.  W.  Blumenkranz 
&  Gedder  of  Stockton  21i^c;  W.  E. 
Price,  San  Francisco,  36c;  M.  J.  Treas- 
ter,  Sacramento,  27^,2  0;  Hughes  and 
Murphy,  Marysville,  26c;  J.  W.  Shelley, 
Roseville,  23  Vic;  J.  L.  Franklin,  Stock- 
ton, 24c;  H.  E.  McCauley,  San  Fran- 
cisco, 32c;  H.  L.  Ogden,  Sacramento, 
231,^0. 

Following  are  drag  line  bids:  John 
Phillips,  Oakland,  lie;  Jasper  Stacey 
&  Co.,   San  Francisco,   18V^c. 

F.  C.  Hermann,  Merchants  Exchange 
Bldg.,    S.    F.,    is    consulting    engineer. 

WOODLAND,  Yolo  Oo.,  Cal. — Bids 
uill  be  called  for  in  about  two  months 
by  the  Reclamation  District  No.  2068, 
for  construction  of  three  pumping  sta- 
tions. F.  C.  Hermann,  consulting  en- 
gineer, Merchants'  Exchange  Bldg., 
San    Francisco.  " 


OAKLAND,  Alameda  Co.,  Cal. — Bids 
will  be  received  until  May  14,  1926  by 
the  Board  of  Directors  of  the  East  Bay 
Municipal  Utility  District,  1924  Broad- 
way. Oakland,  for  the  construction  of 
a  concrete  lined  tunnel  with  regulat- 
ors at  each  end.  It  is  to  be  known  as 
the  Claremont  Tunnel  of  the  "Horse 
Slioe"  type  9  feet  finished,  to  be  lo- 
cated in  the  Alameda-Contra  Costa 
hills  from  San  Pablo  Creek  through  to 
Ivockridge.  Plans  may  be  obtained  from 
the  Engineering  Department  of  the 
owner,    Ray    Bldg.,    Oakland. 


CALIFORNIA — Application  No.  4940 
(Glenn  County)  Glen  Colusa  Irrigation 
Dist.,  %  F.  H.  Tibbitts,  Alaska  Com- 
mercial Bldg.,  San  Francisco,  Calif., 
for  3000  cubic  feet  per  second  from 
Sacramento  River  tributary  to  Suisun 
Bay.  To  be  diverted  in  S'ec.  2,  T  22  N. 
R  2  W,  M.  D.  M.  for  power  purposes  in 
Sec.  5,  Glenn  Ranch  Survey,  12,955  H. 
P.  to  be  developed.  Est.  cost,  $2,000,- 
000. 

App.  No.  4941  (Marin  County)  Leo. 
M.  Harvey  and  Louis  Evans,  %  Gouge 
Kobinson  &  Hughes,  622-627  C.  C.  Chap- 
iiiiiii  Bldg.,  Los  Angeles,  Calif.,  for  2 
cu.  ft.  per  sec.  from  Olema  Creek  and 
Hear  Valley  Creek  tributary  to  To- 
males  Bay.  To  be  diverted  in  See.  12, 
T  2  N,  R  9  W,  and  See.  17,  T  2  N,  R  8 
U'  M.  D.  M.  for  irrigation  ad  domestic 
l)urposes  on  640  acres.  Est.  cost,  $30,- 
000. 

App.  No.  4946  (Tuolumne  County) 
California  Sales  Organization,  %  A.  T. 
Wood,    Oakdale,    Calif.,    for    50    acre    ft. 
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IMJhKWOOU,  Ciil.— Until  8  V.  M., 
Api-.  I'J,  L>iUs  will  be  rec.  by  city  for 
oriiaiii.  litjhts  in  Wf-st  lilvd.  and  Ite- 
dond(»  Blvd.,  bet.  64th  St.  and  liedondo 
Blvd.,  and  portions  of  other  Sts. :  n-inf. 
concr.  post.s;  1911  and  1915  act.s.  Otto 
H.   Uuelke,  city  clerk. 


per  annum  from  unnamed  stream  trib- 
utary to  Tuolumne  Iliver.  To  be  di- 
verted in  Sec.  17,  T  2  N,  R  16  E,  M.  D 
M.  for  domestic,  boating  and  fishcul- 
ture  purposes  in  Sec.  17,  T  2  N,  R  16 
B,  M.   D.   M.      Est.  cost,   $10,000. 

Api).  No.  4950  (Butte  County)  Manly 
S.  Harris,  116  Post  St.,  San  Francisco, 
'  Calif.,  for  15  cu.  yds.  per  sec.  from 
Main  Canal  and  Lateral  C  Drainage 
Dist.,  No.  833  tributary  to  Sacramento 
Kiver.  To  be  diverted  in  Sees.  3  to 
10  T  17  N,  R  1  E,  M.  D.  D.  for  irriga- 
iKiii  and  stock  purposes  on  2510  acres 
in  Sees.  10,  13,  14,  16,  21,  22  and  23. 
Aljp.  No.  4960  (Calaveras  County) 
Ci).  S.  Pancake,  West  Point,  Calif.,  fo< 
II'  ou.  ft.  per  sec.  from  Middle  Fork 
.1'  kelumne  River  tributary  to  Mok- 
.  hiiiine  River.  To  be  diverted  in  Sec. 
'J,  1'  6  N,  R  13  E,  M.  D.  M.  for  mining 
and  domestic  purposes  in  Sec.  8,  T  6  N, 
i;    13    E,    M.    D.    M.      Est.    cost,    $5000. 

App.    No.    4971         (Humboldt    County) 
i'ii>-     of     Eureka,     Kureka,     Calif.,     for 
HMO   acre   feet   per  annum   from   .Jacoby 
.  Ic   tributary   to  Humboldt   Bay.      To 
averted    in    Sec.    30,    T    5    N,    R    2    E, 
-M.  ,for    municipal    and    domestic    in 
eiiy    of   Eureka.      Est.    cost,    $500,000. 
I       App.  No.   4975    (Ventura  County)   Guy 
[  T.    Stetson,    Fenry    S.    Nixon,    Trustees, 
proposed   Ojai   Irrigation    District,    %   J. 
B.    Dippincott,    543    Petroleum    Security 
Bldg.,    Los    Angeles,    Calif.,    for    30,800 
acre    ft.    per    annum    from    Sespe    Creek 
tributary  to  Santa  Clara  River.      To  be 
diverted    in    Sec.    6,   T    5    N,    R    22    W    S. 
B.   M.   for  power  purposes   in   Sec.   31,  T 
5  N,  R  22  W,  S.  B.  M.     6818  H.   P.   to  be 
developed.      Est.    cost,    $2,060,000. 
I       App.   No.   4978    (Contra  Costa  County; 
I  Sleepy    Hollow    Syndicate,    1622    Harri- 
t  son   St.,   Oakland,   Calif.,   for   80   acre   ft. 
per  annum  from  unnamed  stream   trib- 
utary  to    San    Pablo    Creek.      To    be    di- 
verted  in    Sees.    27    and    28,    TIN,    Pv   3 
W,  M.  D.  M.  for  domestic  and  irrigation 
purposes  on  190  acres. — Golf  Links  and 

App.  No.  4980  (Lassen  County)  Red 
Rock  Creek  Irrigation  Dist.,  %  Secre- 
tary, Red  Rock,  Lassen,  Calif.,  for  16,- 
500  acre  ft.  per  annum  from  Red  Roclv 
Creek  tributary  to  Madeline  Plains. 
To  be  diverted  in  Sees.  5  and  10,  T  35 
N,  R  16  E,  and  Sec.  22,  T  36  N,  R  16  E, 
M.  D.  M.  for  irrigation  purposes  on  10,- 
260    acres.      Est.    cost,    $76,800. 

App.  No.  4981  (Lassen  County)  Red 
Rock  Creek  Irrigation  Dist.,  %  Secre- 
tary, Red  Rock,  Lassen  Co.,  Cailf.,  for 
8,100  acre  ft.  per  annum  from  Cold 
Springs  Creek  tributary  to  Madeline 
Plains.  To  be  diverted  in  Sec.  25,  T  36 
N,  R  15  E,  M.  D.  M.  for  irrigation  pur- 
poses on  10,260  acres.  Est.  cost,  $26,- 
800. 

App.   No.    4982    (Los   Angeles   County) 

Ralph  Bennett,   1125  Central   Bldg.,  Los 

.   Angeles,    Calif.,    for    15,000    acre    ft.    per 

i  annum  from  Big  Rock  and  Pallett 
Creeks  tributary  to  Antelope  Valley. 
To  be  diverted  in  Sec.  6,  T  4  N,  R  9 
W,  S.  B.  M.  for  irrigation  purposes  on 
■5000  acres  in  T  4  and  5  N,  R  9  and  10 
E,  S.  B.  M. 


LIGHTING  SYSTEMS 


LOS  ANGIOLES,  Cal. — Until  3  P.  M.. 
Ai>r.  16,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for  the 
following: 

Street  lighting  transformers  under 
sec.  P-378. 

Bare  solid  copper  wire,  approx.  30,- 
OOU  ll>s.  No.  2;  spec.  P.  A.  Adv.  No.  W- 
610. 


BURBANK,  Cal. — City  plans  ornam. 
lights  in  San  Fernando  Blvd.,  bet.  Ver- 
(lugo  and  C'ypress  Aves.;  1911  act.  F.  S. 
Webster,  city  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  19,  bids  will  be  rec.  by  bd.  pub. 
wiis.  for  ornam.  liglits  in:  Orlando  Ave 
bet.  city  limits  and  Melrose  Ave.,  in- 
volving cone,  pjsts;  Cloverdale  Ave. 
and  Cochran  Ave.,  bet.  Roseland  and 
Jefferson  Sts.,  involv.  cone,  posts;  1911 
act. 


I.XGLEWOOD,  Cal.  —  City  orders 
ornam.  liglits  in  West  Blvd.,  bet.  64th 
St.  and  Redondo  Blvd.,  involv.  Marbel- 
ite  standards. 


SAX  DIEGO,  Cal.— A.  C.  Rice,  1957 
Santee  St.,  Los  Angeles,  sub.  low  bid  to 
city  at  $17,205  for  ornam.  lights  in 
Broadway,    bet.    3rd    and    8th    Sts. 


LONG  BEACH,  Cal.— A.  C.  Rice,  1957 
Santee  St.,  Los  Angeles,  sub.  low  bid 
to  city  at  $68,144  for  ornam.  lights  in 
Broadway,  bet.  Alamitos  and  Loma 
Aves.,  involv.  Union  met.  posts,  1911 
Act. 


SA:\  jOSE,  Santa  Clara  Co.,  Cal.— 
City  Qviclares  inten.  (2918)  to  imp.  1st 
St.,  bel.  St.  James  St.  and  pt.  540.32  ft. 
northerly,  involv.  installation  of  two 
ornamental  c.  i.  duplex  electrolier 
standards,  conduits,  etc.  1911  Act. 
Bond  Act  1915.  Protests  April  12.  J. 
J.  Lynch,  city  clerk.  Wm.  Popp,  city 
engineer. 


SAN  DIEGO,  Cal. — City  plans  ornam. 
lights  in  University  Ave.,  bet.  Bound- 
ary  and   Euclid   Sis. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Apr.  19,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  India  St.,  bet.  B  and 
Ivy   Sts.,    10    blocks. 


LOS  ANGELES,  Cal.— A.  C.  Rice,  1957 
Santee  St.,  awarded  cont.  by  Bd.  Pub. 
Wks.  at  $33,436  for  ornam.  lights  in 
Figueroa  St.,  bet.  Jefferson  St.  and 
Vernon    Ave.      Engr's.    est.,    $37,012. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  11  A.  M.,  Apr.  19,  bids  will  be  rec. 
by  county  for  lighting  system  on 
grounds  of  Kern  county  general  hos- 
pital. Cert,  check  or  bond,  10%.  F. 
E.  Smith,  clerk. 


Contractors  Machine  Works 

See   the   Ne<uj 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING    COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan   St. 
Phone  KEARNY   1885  SAN    FRANCISCO 


MACHINERY  &  EQUIPMENT 


ELKO,  .Nev.— Until  10  a.  m.,  April  14 
bids  will  be  rec.  by  M.  J.  Keith,  clerk 
<f  highway  conim.  of  Elko  county,  for 
one  road  grader.  Spec,  may  be  obtained 
from  clerk. 


RAILROADS 


SA.VTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Tile  Board  of  Supervisors  of  Santa 
<'ruz  County  has  been  granted  permis- 
sion by  the  Railroad  Commission  to 
••(-nstruct  a  public  road  under  the  main 
track  of  the  Santa  Cruz  Branch  of  the 
S.  P.  Co.  at  or  near  Engineers  Station 
727,  in  the  vicinity  of  Aptos.  The  cost 
of  construction  (except  paving  of  the 
highway)  shall  be  borne  20  per  cent 
by  S.  I'.  Co.  and  80  per  cent  by  the 
county. 


RESERVOIRS  &  DAMS 


BUIiBANK,  Cal. — Odell  Constr.  Co., 
702  Lane  Mtge.  Bldg.,  Los  Angeles, 
awarded  eont.  by  city  at  $12,057  to 
const,  re-servoir  on  Magnolia  Avenue 
Ridge  of  approx.  350,000  gtils.  capacity, 
involv.  9000  cu.  yds.  excav.,  200  cu.  yds. 
^einf.  cone,  100  ft.  10-in.,  100  ft.  12-in. 
C.  I.  pipe,  wooden  roof  approx.  50x100 
feet. 


SEATTLE,  Wash.  —  See  "Plower 
Plants,"  this  issue.  Chelan  Electric 
Co.,  authorized  to  proceed  with  water 
power   development   project. 


OROVILLE,  Butte  Co.,  Cal.  —  R.  C. 
Storrie  &  Co.,  general  contractors, 
Alexander  Bldg.,  San  Francisco, 
awarded  cont.  to  Lord  &  Bishop,  Napa, 
at  approx.  $140,000  to  const,  dam  on 
Grizzly  Creek  in  connection  with 
Feather  River  Power  Company  de- 
velopment;  250  ft.  crest,   80   ft.  high. 


JVATER   WORKS 


TILLAMOOK,  Ore.— Until  April  19,  8 
p.  m.,  bids  will  be  rec.  by  Fred  Berky. 
city  water  supt.,  to  fur.  and  deliver 
wlater  pipe:  3613  lin.  ft.  IS-in..  100  ft. 
head;  750  lin.  ft.  18-in.,  50-ft.  head; 
4400  lin.  ft.  14-in..  50-ft.  head:  800  lin. 
ft.  14-in.  100-ft.  head;  also  fittings  for 
pipe.  Cert,  check  5%  or  bidder's  bond 
reci.  for  bid. 


SA.V  DIEGO.  Cal. — City  appropriates 
$11,500   for  purchase  of  C.   I.   pipe. 

LOS  ANGELES,  Cal.— American  C.  I. 
Pipe  Co..  417  Rives-S'tronp  Bldg..  sub. 
low  bid  to  water  and  power  comm.  for 
21-in.  C.  I.  pipe,  as  follows  (1)  class 
•*B"  pipe,  153.75  tons,  (2)  class  "C" 
418.75  tons,  and  f3)  class  "B"  168  tnn<: 
at  (1)  $6.31  ft.,  (2)  je.SS  ft..  (3)  $5,746 
ft. 


SAN  DIEGO,  Cal.— Acccording  to  re- 
port from  City  Mgr.  F.  A.  Rhodes, 
Chas.  and  Geo.  K.  Thompson,  701 
Brockman  Bldg.,  Los  Angeles,  wer<. 
apparently  low  bidders  on  El  Capitan 
pipe  line  using  welded  pipe,  and  West- 
ern Pipe  &  SSteel  Co..  5717  Santa  Fe 
Ave.,  Los  Angeles,  using  Lockbar  pipe. 
There  were  ten  bids  which  were  refer- 
red to  the  city  manager  for  tabulation 
and  report.  This  pipe  line  is  to  be  25 
mi.  in  length  under  one  proposition, 
and  17  mi.  under  another.  It  will  con- 
nect the  city  with  El  Capitan  damsite 
in  the  first  instance  and  with  Lake- 
side damsite  in  »he  latter.  J.  B.  Lip- 
pincott   is  consulting  engineer. 

IXGLEWOOD,  Cal.— Bids  rec.  bv  city 
for  centrif.  pump  and  motor"  are: 
Peerless  Pump  Co.,  $1825  incl.  pump 
and  motor:  Byron-Jackson  Pump  Mfg 
I'c,  $1922.80,  alt.  $1956.20;  Pac.  pump 
Wks.,  $1981,  alt.  $1657;  Layne  &  Bowler 
Corp.,  $1991  with  G.  E.  motor,  $2003 
with  F-M  motor.  $2015  with  Westing- 
house   motor,  $2016   with   U.  S.  motor. 
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LOS  AXGELES,  Cal. — Bids  rec.  by 
City  Purch.  Agent  Thos.  Oughton,  for 
pumps  under  spec.  1287.  are: 

Frank  J.  Kimball  Co. —  (1)  one  tur- 
bine pump,  $812,  (2)  one  booster  pump, 
no   bid. 

Byron-Jackson  Pump  Mfg.  Co. —  (1) 
$994.50;  (2)  $1779.38;  total^  $2773.88. 
Alt.    of   $2678.38. 

Peerless  Pump  Co. — (1)  $978  f.  o.  b., 
$1049  installed,  less  3%,  (2)  — .  Alt. 
to  item   (1)    $1172,   3%. 

Worthington  Co.— (1)  — ,  (2)  $1915 
f.    o.    b.   factory,   not   installed. 

I.ayne  &  Bowler  Corp. —  (1)   $1180,  (2) 

Smith-Booth-Usher  Co., —  (1)  — ,  (2) 
$2210. 

Bids  rec.  for  pumps  under  spec.  1288. 
are: 

Frank  J.  Kimball  Co. —  (1)  one  tur- 
bine pump.  $3612.25,  (2)  one  booster 
pump,  • — ,  (3)  one  booster  pump,  — ,  (4) 
one  booster  pump. 

Byron-Jackson  Pump  Mfg.  Co. —  (1) 
$3459.80,  (2)  $2104.70,  (3)  $1675.50.  (4) 
$1752;  alt.  to  item   (1)   $3160. 

Layne  &  Bowler  Corp. — $3352  on 
item"(l)    only. 

Peerless  Pump  Co. — $3284  on  item  (1) 
only  with   Z%   disc. 

Worthington  Co. —  (1)  — ,  (2)  $2540, 
(3)  $1915,  (4)  $1495  f.  o.  b.  Los  An- 
geles,  not  installed. 

Smith-Booth-Usher  Co. —  (1)  — ,  (2) 
$2632,    (3)    $1615,    (4)    $1611. 

REDLAXDS,  Cal. — $525,000  water  sys- 
tem  bond  issue  will   be  held  April   12. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal — Until  April  18,  8  P.  M.,  bids  will 
be  rec.  by  W.  A.  Price,  city  clerk,  to 
fur.  and  install  deep  well  turbine 
pump  in  open  bored  well  12-in.  dia.  at 
municipal  water  works  together  with 
one  25-h.  p.  verticle  type  electric  motor 
direct  connected  to  pump.  Cert,  check 
10  7c  payable  to  city  req.  Plans  ob- 
tainable from  C.  L.  Dimmitt,  city  eng. 
See  call  for  bids  nuder  official  proposal 
section  In  this  issae. 


SEWERS  &  STREET  WORK 


RIVERSIDE  COUNTY,  Cal.  —  Until 
May  3,  1926,  2  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Sacra- 
mento, to  widen  with  Port.  cem.  cone. 
17.3  ml.  in  length  bet.  Whitewater 
River  and  Edom.  See  call  tor  bids  un- 
der  official    proposals   in   tbis    issue. 

SACRAMENTO,  Cal.  —  Construction 
of  a  subway  at  the  Ben  Ali  railroad 
crossing  near  Sacramento  on  the  State 
highway  is  proposed  by  the  State 
Highway  Commission  as  a  means  of 
removing  the  greatest  danger  point 
on  the  route.  The  cost  of  the  work 
will  be  met  jointly  by  the  S.  P.  and 
the  state. 


SAN  RAFAEL,  Marin  Co.,  Oal. — Pa- 
cific States  Construction  Co.,  Call  Bldg., 
submitted  lowest  bid  at  $24,607.24  to 
Rob.  E.  Graham,  county  clerk  to  imp. 
Point  San  Pedro  Rd.,  bet.  pavement  at 
Golf  Links  to  Chicken  Point,  involving 
643  cu.  vds.  grading;  1783  cu.  yds.  fill; 
113,934  sq.  ft.  pavement  of  either  of 
the  following  types:  5-in.  asph. ;  5-in. 
cem  cone,  or  6-in.  cem.  cone;  90  lin. 
ft  10-in.,  90  lin.  ft.  12-in.  and  90  lin. 
ft.  24-in.  corru.  iron  culvert;  30  cu.  yds. 
cone,  in  culverts;  50  tons  asph.  cone, 
base.  County  Surveyor  J.  C.  Oglesby, 
Cheda  Bldg.,   S>an   Rafael. 

Bids  were  taken  under  advisement 
for  a  -week.  Other  firms  bidding  were 
as  follows:  Peter  Martini,  Proctor  and 
Cleghorn,  M.  C.  McDonald,  Jas.  Cur- 
rie,  Hanrahan  Co.,  S.  F.,  Frank  J.  Main, 
A.  J.  Raisch,  R.  Johnson. 

SANTA  BARBARA,  Cal. — Sam  Hunter 
122  W  Valerio  St.,  Santa  Barbara, 
awarded  cont.  by  city  at  $3869  to  imp. 
Montgomery  St.,  bet.  Laguna  St.  and 
Emerson  Ave.,  and  portions  of  other 
Sts.:  l>^-in.  asph.  cone.  w.  s.  on  4-i«. 
cem.  cone,  base,  comb.  eonc.  curb  and 
gut.,  cem.  cone,  driveways,  cone,  alley 
entrances,    one-course   cement    walk. 

SANT.A  ANA.  Cal. — City  authorizes 
City  Eng.  Nat  H.  Neff  to  prepare  plans 
to  open  and  pave  Louise  St.  from  8th 
to  17th.  T'lans  also  ordered  for  water 
sys  in  this  street. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Santa  Cruz, 
at  $2914.60  awarded  cont.  by  city  to 
imp.  portions  of  Sherman,  Diamond 
Sts.,  Easterby  and  Walnut  Aves.,  in- 
volving const,  of  vit.  clay  pipe  san. 
sewer;  br.  manholes;  w^e  branches; 
portions  of  Walnut  Ave.  to  be  graded 
and  paved  with  5-in.  cone.  Thompson 
Bros.,   bid    $3231.20. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
April  16,  bids  will  be  rec.  by  bd.  public 
wks.  to  piave  east  half  of  Cahuenga 
Pass  road,  40  ft.  wide,  involv.  174,500 
sq.  ft.  10-in.  cone.  (12-in.  at  edges), 
r>420  ft.  curb,  18,640  sq.  ft.  Si^-in.  walk, 
incl.  sub-giade.  Rough  grade  and  fill 
is  being  put  in  by  the  dept's  constr. 
force,  under  supervision  of  R.  H.  Rook, 
constr.  supt.  for  the  bd.  pub.  wks. 

OAKLAND,  Cal— Until  April  15,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp.  70th  Ave.,  bet. 
E-14th  and  Orral  Sts.,  involv.  grade; 
pave,  euib,  walks.  1911  Act.  Cert.  ehk. 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  W.  W.  Harmon,  city 
engineer. 


GLENDALE,  Cal. — Frank  R.  Mosher, 
431  Riverside  Dr.,  Glendale,  sub.  low 
bid  to  city  at  $12,095  to  imp.  Brand 
Park  Dr.,  involv-.  85,868  sq.  ft.  grade 
incl.  oil  of  should.  5.9c  sq.  ft.,  63,712  sq. 
ft.  3-in.  oil  mac.  pave  10c  sq.  ft.,  5139 
ft.  wooden  headers  lOe  ft.,  149  ft.  "B" 
curb  50c  ft.,  335  sq.  ft.  5-in.  gut.  20e  ft. 


LOS  ANGELES,  Cal.  —  County  has 
plans  prepared  for  improvements  in  C. 
1.  524.  114th  Ave.,  bet.  Hawthorne  Blvd 
and  Western  Ave.,  2.49  mi.,  involving 
18.728  cu  yds.  excav.,  1209  ft.  curb,  2818 
sq.  ft.  gut.,  5798  sq.  ft.  walk,  418.546  sq. 
ft.  d.  g.  siub-base.  431,659  sq.  ft.  d.  g. 
sub-base,  25,971  ft.  shape  should.,  80 
ft.  24-in.  corr.  ilron  pipe,  12  ft.  36-in. 
corr.   iron   pipe,    695   ft.   8-in.   vit.   sewer, 

1910  ft.  12-in.  vit.  sewer,  305  ft.  8-in. 
lat.  sewer,  8-ft.  12-in.  lat.  sewer.  1640 
ft.  6-in.  hse.  conn.,  1  fl.  m.  h.,  1  m.  h., 
2  drop  m.  h.,  4  jet.  cham.  Est.  contract 
price,  $124,612.85. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
City  declares  inten.  (2923)  to  improve 
"U'ashington  St.,  bet.  16th  and  17th  Sts. 
involv.  g^rade;  1^^-in.  Warrefliite-Bit. 
surface   on   3-in.   bituminous  cone.  base. 

1911  Act  and  Bond  Ace  1915.  Protests 
April  19.  J.  J.  Lynch,  city  clerk.  Wm. 
Popp.  city  eng. 


OAKLAND.  Cal.— Until  April  15,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Walter 
.Ave.,  Nevada  and  Tyler  Sts.,  and  South 
Elmhurst  Ave.,  involv.  grade;  pave; 
curb,  gutter.  1911  Act.  Cert,  cheek  10% 
payable  to  city  req.  Plans  on  file  In 
office  of  clerk.  W.  W.  Harmon,  city 
engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  declares  inten.  (2930)  to  improve 
Wa'shington  St.,  bet.  10th  and  16th  Sts., 
invclv.  IVi-in.  Warrenite-bit.  surface 
on  3-in.  bituminous  cone,  base  pave.; 
const,  hyd.  cem.  cone.  curb,  gutter; 
cone,  walks;  4- in.  vit.  sewer  laterals. 
1911  Act,  Bond  Act  1915.  Protests 
April  19.  J.  J.  Lynch,  city  clerk.  Wm. 
Popp,  city  eng. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
April  26,  bids  will  be  rec.  by  county 
for  sewage  sump  and  sewage  ejector 
sys.  for  Patriotic  Hall,  1812-16  S  Fig- 
uer:a  St.  Allied  Archts.  Assn.,  1136  Cit- 
izens Natl.  Bank  Bldg.,  archt.  Deposit 
for  plans,   $10. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  declares  inten.  (2932)  to  imp.  21st 
St..  bet.  Julian  and  W^ashington  Sts., 
involving  grade;  1-eourse  4-in.  Durite 
asph.  cone,  pave  on  earth  base;  hyd. 
cone,  curb,  gutter;  cone,  walks;  4-in. 
vit.  pipe  sewer  laterals.  1911  Act.  Bond 
Act  1015.  Protests  April  19.  J.  J.  Lynch 
city  clerk.  Wm.  Popp,  city  eng. 

SAN  DIEGO,  Cal. — City  appropriates 
$35,000  from  reserve  fund  for  the  N  St. 
storm   drain. 


POMONA,  Cal. — Petitions  filed  for  5- 
in.  oil  mac.  on  White  Ave.,  bet.  Second 
and  Texas,  9  blks.,  and  Slan  Antonio 
Ave.,  bet.  Holt  and  Second,  5  blks.  Re- 
ferred to  City  Eng.  F.  C.  Proehde. 


MONTERED,  Monterey  Co..  Cal.  — 
City  declares  inten.  (2273)  to  improve 
Del  Monte  Ave.,  involv.  grade;  6-in. 
conci.  pa-viemenf;  cono.  ourb,  wtalks; 
catchbasins;  vit.  sewers  with  house 
connections;  manholes.  1911  Act.  H,  D. 
.'i^everanee,  city  eng. 


BURBANK.  Cal.  —  J.  C.  Moughmer, 
538  W  Vine  St.,  Glendale,  awarded  cont. 
to  imp.  Pasco,  Redondo,  bet.  Sherlock 
Dr.  and  n.  boundary  in  Tr.  9018,  involv 
grade  $1  cu.  yd.,  curb  45c  ft.,  sewer 
compl.  $2000.  water  sys.  compl.  $1800, 
ornam.   lights   $3600. 


SAN  FRANCISCO— Fay  Imp.  Co.,  Phe- 
lan  Bldg..  at  $3990.62  awarded  cont.  oy 
Bd.  Pub.  Wks.  to  imp.  Divisadero  St., 
from  Chestnut  St.  137^^  ft.  south,  in- 
volv. 250  lin.  ft.  cone,  curb,  $.98  lin.  ft.; 
892  sq.  ft.  art.  stone  walks,  $.19  sq.  ft.; 
2  catchbasins,  $124  ea.;  70  lin.  ft.  10-ln. 
culvert,  $2  lin.  ft.;  10.844  sq.  ft.  asph. 
cone,  pavement,  $.294  sq.  ft. 

MONTEREY,  Monterey  Co.,  Cal. — 
City  declares  inten.  (2277)  to  imp.  por- 
tions of  Hartnell  and  Webster  Sts.,  in- 
volv. grade;  3% -in.  asph.  cone,  base 
with  1%-in.  asph.  cone,  surface  pave- 
ment; cone,  curbs,  gutters,  walks. 
1911  Act  and  Bond  Act  1915.  Protests 
April  20.  H.  D.  Severance,  city  eng.  A. 
J.  Mason,  city  clerk. 


SANTA  MONICA,  Cal.— Kneen  Paving 
Co.,  216  Dudley  Blk.,  Santa  Monica, 
awarded  cont.  by  city  to  imp.  Colorado 
Ave.,  bet.  14th  St.  and  n.  e.  city  limits, 
under  1911  act,  involv.  582,283.63  sq.  ft. 
grade;  426,131.68  sq.  ft.  Warrenite- 
bitul.  pave.;  15,059.35  ft.  curb;  198  ft. 
8-in.  vit.  sewer;  23  m.  h.  brought  to 
grade;  51  ft.  6-In.  C.  I.  water  mains; 
18  ft.  4-in.  C.  I.  pipe,  one  6-In.  valve 
and  one  4-in.  valve,  6  coner.  culv.,  31 
poles  and  25  trees  to  be  removed.  Unit 
prices:  6.5e  grade;  19.9c  pave^  55c 
curb;  $2.60  ft.  hse.  conn.;  $150  culv. 
compl.;  $6  bringing  m.  h.  to  grade;  78c 
ft.  water  main;  $2.35  ft.  6-in.  C.  I.  main 
$30  bringing  storm  drain  m.  h.  to 
grade. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
starts  proceedings  to  imp.  four  main 
arteries  leading  out  of  city,  compris- 
ing Washington,  Kentucky  and  Wil- 
son Sts.,  and  Western  Ave.;  est.  cost, 
$165,000.     S.   Gonzales,   city   engineer. 


SAN  DIEGO,  Cal. — City  plans  const, 
of  a  san.  sewer  system  in  the  Normal 
Heights  Dist.  Protests,  April  26.  Work 
involv.  35,281.35  lin.  ft.  of  6-in.  certi. 
concr.  pipe,  50,251.17  lin.  ft.  of  8-in. 
cem.  coner.  pipe,  1048.68  lin.  ft.  of  10- 
in.  cem.  coner.  pipe,  275  coner.  m.  h., 
26  coner.  drop  m.  h.  and  77  concr.  dead- 
ends.    F.   A.   Rhodes,    city   engineer. 


MONTEREY,  xvxonterey  Co.,  Cal. — J. 
L.  Connor,  Santa  Clara,  at  $5922  award- 
ed cont.  by  city  to  sewer  Bowen  St., 
involvh.  2070  lin.  ft.  6-in.  pipe,  $2.60 
lin.  ft.;  80  wye  branches,  $1  ea. ;  4 
manholes,  $100  ea. ;  4  inspection  man- 
holes, $15  ea.  J.  C.  Anthony,  only 
other  bidder,  at  $7399. 


SAN  DIEGO.  Cal.— Geo.  R.  Daley, 
4430  Boundary  St.,  sub.  low  bid  to  city 
at  $33,684  to  imp.  Louisiana  St.,  bet.  El 
Cajon  and  Adams  Aves.,  Involv.  114,- 
912  sq.  ft.  1^^-In.  asph.  concr.  pave,  on 
4-in.  Portland  cem.  coner.  base;  3732.25 
sq.  ft.  cem.  concr.  sidewalk;  77.32  lin. 
ft.  cem.  concr.  curb;  2  cem.  concr. 
sewer  laterals  6-in.  dia;  1  4-in.  cem. 
concr.  sewer  lateral;  28  %-ln.  water 
service;    water    system    c.    1.    pipe. 


LONG  BEACH,  Cal.— O.  W.  Fisher. 
1332  Myrtle  Ave.,  sub.  low  bid  to  city 
to  imp.  Anaheim  St.,  bet.  Temple  and 
Loma  Aves.,  involv.  8-in.  coner.  pave., 
24c  ft.;  curb,  44c  ft.;  curb  armor,  45c 
ft.;  walks,  15.5c  sq.  ft.;  cross-walks, 
21c  ft. 


MONTEREY.  Monterey  Co.,  Cal.^ 
City  declares  inten.  (2280)  to  Imp.  por- 
tions of  Cortes  St.,  Del  Monte  Ave.,  and 
.Vnthony  St.,  involv.  6-in.  ironstone 
sanitary  sewers;  3  manholes;  4  In- 
spection holes;  54  wye  branches.  1911 
Act,  Bond  Act  1915.  Protests  April  20. 
H.  D.  Severance,  city  engineer.  A.  J. 
Mason,  city  clerk. 
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MONTEREY,  Monterey  Co.,  Cal. — City 
starts  proceedings  for  S-ln.  sewer  In 
portions  of  Cortes,  Pearl  and  Anthony 
Sts.,  A.  J.  Mason,  city  eng.  H.  D. 
Severance,    city    engineer. 

YUBA  CITY,  Sutter  Co.,  Cal. — Hold- 
ener  Constr.  Co.,  Sacramento,  at  |1.67 
ft.  awarded  cont.  by  city  to  const.  16- 
in.  cone,  pipe  distributing  line,  2400  ft. 
long  at  disposal  grounds  of  sanitary 
sewer  system. 

NEVADA  STATE  —  Until  April  21, 
bids  will  be  rec.  by  State  Highway 
Commission,  Geo.  W.  Borden,  chief  en- 
gineer, for: 

(1)  Grade;  construct  structures  and 
place  surfacing  material  bet»  Silver 
Zone  and  3.8-mi.  east,  in  Elko  County, 
length  of  3.77-mi. 

(2)  (a)  grade;  const,  structures  and 
place  surfacing  material  bet.  Wells  and 
Moor,  10.29-mi.;  (b)  place  surfacing 
material  at  Pequop  Summit,  la  length 
of  5.08-mi.   in  Elko  County. 

(3)  Grade;  const,  structures  and 
place  surfacing  material  bet.  3Vi-mi. 
east  of  Frenchmans  and  Westgate,  a 
length  of  7.78-mi.,   in  Churchill  dounty. 

(4)  (iai)  grade;  const,  structures  and 
place  sulrfacing  material  bet.  3-miles 
north  of  Holbrook  to  5-mi.  south  of 
Holbrook,  a  length  of  8.33-mi;  (b)  sur- 
facing material  bet.  5-mi.  south  of 
Holbrook  to  East  County  Line,  a  dis- 
tance  of  5.63-mi.,   in  Douglas   county. 

See  call  tor  bids  under  official  pro- 
posal  section   iti   tlUs   issue. 

LOS  ANGELES,  Cal. — Until  10  a.  m., 
April  19,  bids  will  be  rec.  by  bd.  pub. 
wks.   to   imp.   under   1911   act: 

Patton  Ave.,  bet.  22nd  St.  and  118.64 
ft.  s.  of  16th  St.:  35,241  sq.  ft.  5-in. 
cone.  pave,  (with  special  section  exp. 
jt.  centre).  1725  ft.  heavy  unplas.  curb, 
8486  sq.  ft.  one-course  walk,  636  sq.  ft. 
remod.  rock  and  oil,  3419  cu.  yds.  cut, 
366  cu.  yds.  fill.  Remove  138  sq.  ft.  5-in. 
cone,  pave.,  105  sq.  ft.  walk,  16  ft.  curb, 
25  sq.  ft.  gut.   (incl.  in  yardage). 

Graciosa  Dr.  and  Cheremoya  Ave. 
Imp.  Dist:  20,210  sq.  ft.  6-in.  cone,  pave 
S63  ft.  curb,  100  sq.  ft.  rock  and  oil, 
651  cu.  yds.  cut,  30  cu.  yds.  fill.  San. 
sewer:  717  ft.  8-in.  pipe,  111  ft.  6-in. 
hse  conn.,  5  std.  "B"  m.  h.,  1  drop  m.h., 
'S,"  2  Burns  f.  t.  No.  1,  8  std.  m.  h. 
frame  and  cov.  sets.  Remove  60  ft.  cone, 
wall,  5  ft.  culrb,  cone,  steps.  Re-set  5 
m.  h. 

Napa  St.  and  Darby  Ave.  Imp.  Dist: 
99,224  sq.  ft.  grade,  4535  ft.  light  un- 
plas. curb,  11,521  sq.  ft.  one-oourse 
wfalk,  3548  cu.  yds.  cut,  18  cu.  yds.  fill. 
Remove  28  trees. 


GLENDALE,  Cal. — B.  D.  Zaich,  220 
W  56th  St.,  awarded  cont.  by  city  at 
$106,081  for  sewers  in  Sewer  Dist.  No. 
3   (Colorado  and  other  sts.). 

SANTA  BARBARA,  Cai.— Until  5  p. 
m.,  April  15,  bids  will  be  rec.  by  city 
for  imp.  Chapala  St.,  bet.  Montecito  and 
Anapamu  Sts.,  est.  to  cost  $145,000,  In- 
volving 8-in.  pave,  and  sidewalk.  C.  W. 
Moor,  city  engr. 


YUBA  CITY,  Sutter  Co.,  Cal.— Mer- 
ced Concrete  Pipe  &  Construction  Co., 
Merced,  at  $59,841.66  awarded  cont.  by 
city  for  sewer  system,  involv.  cone, 
pipe,  16-in.  $2.12  lin.  ft.;  14-in.,  $1.25 
lin.  ft.;  12-in.  $.95  lin.  ft.;  8-in.,  $.71  lin. 
ft.'  6-in.,  $.68  lin.  ft.;  manholes,  c.  i. 
covers  and  frames,  $65  ea. ;  manholes 
with  pre-cast  cone,  frames  and  covers, 
$40  ea.;  lampholes,  $12.50  ea.;  auto 
flushers  with  c.  i.  frames  and  covers. 
$125  ea.;  auto  flushers  with  pre-cast 
cone,    frames,   $115   each. 


SAN  FRANCISCO— J  .  G.  Jlarnpv. 
Oakwood  St.,  at  $.19  sq.  ft.  awarded 
cont.  by  Bd.  Pub.  W  ks.  to  consf .  34.630 
sq.  ft.  of  art.  stono  walks  in  (lirard 
St.,   Det.  Silvei-  Ave.   and   Dwight  S* 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Stroud  Bros.,  Bakersfleld,  'awarded 
cont.  by  city  for  sewers  under  Res.  of 
Inten.  528,  involv.  1330  lin.  ft.  6-in.  vit. 
sewer  incliid.  forty-eight  6x4-in.  wyn 
bfanchp.s  at  $.675  ft.;  1  manhn]p,  J.iO;  ;; 
lampholes,    $10   each. 


OUOVILLE.  Butte  Co.,  Cal— County 
Engineer  H.  H.  Hume  is  preparing 
plans  for  the  improvement  of  the 
Humbug  Valley  Road  through  the 
))roperty  of  the  Diamond  Match  Co., 
east  of  Inskip. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  declares  inten.  (2927)  to  improve 
Reed  St.,  bet.  11th  and  12th  Sts.,  involv. 
grade,  l^/i-in.  asphaltic  cone,  on  3-ln. 
base,  oonc.  curbs  and  gutters.  1911  Act 
and  Bond  Act  1915.  Protests  April  19. 
J.  J.  Lynch,  city  clerk.  Wm.  Popp,  city 
engineer. 

LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.  wks.  Apr.  2  for  St.  work  under 
1911  act  are: 

Macy  St.,  bet.  Gallardo  St.  and  Mis- 
sion Hd.  to  Geo.  R.  Curtis  Pav.  Co.,  2440 
E  26th  St.  at  $16,657.34,  involving  asph. 
pave.,  curb  armor,  light  curb,  combin. 
gut.,  storm  drain.  Engr's  est.,  $17,407.94 

Sayre  Ave.,  bet.  n.e.  boundary  of  Ma- 
clay  Rancho  Ex-Mission  of  San  Fer- 
nando and  40  ft.  s.w.  from  Borden  St. 
(Sayre  Ave.  and  Borden  St.  Imp.  Dist.), 
to  E.  L.  Fleming.  144-A  S.  Bo-and  Blvd., 
Glendale.  at  $120,486.34,  involv.  217,352 
sq.  ft.  asph.  cone,  pave.,  oiled  rdwy., 
curb,  combin.  gut.,  storm  drain,  reinf. 
oonc  culv.,  wooden  guard  rail,  etc. 
Engr's   est.,    $122,681.23. 


LONG  BEACH,  Cal.  —  SuUy-Mlller 
Contr.  Co.,  1500  W  7th  St.,  Long  Beach, 
lawarded  contr.  by  city  at  $52,677.20  for 
imp.  M'est  7th  St.,  from  Pico  St.  west, 
involv.  8-in.  asph.  pave.,  combin.  curb 
and  gut.,  culv.,  storm  drain,  etc.  Bids 
noted  issue  March  26. 


WOODLAND,  Yolo  Co.,  Cal. — City 
trustees  have  passed  res.  oif  inten.  (460) 
to  imp.  portions  of  Fifth  St.,  and  Sixth 
St.     P.  P.  Lawson,   Supt.   of  Streets. 


VALLEJO,  Solano  Co.,  Cal. — Bids  will 
be  called  shortly  by  Alf.  E.  Edgecumbe, 
city  clerk,  for  imp.  to  Branciforte  St. 
T.    D.   Kilkenny,   city   eng. 


S.^NTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  (364-C)  to  imp. 
portion  of  Sherman  St.,  involv.  grade., 
excav.  and  fill,  pave  with  5-in.  Port, 
hydraulic  cem.  cone,  cone,  curbs,  gut. 
ters,  catchbasins,  vit.  clay  pipe  sewers, 
laterals,  wyes,  drain  pipe,  etc.  1911 
.Act.  Protests  April  22,  1926.  Jas.  K. 
James,  City  Eng.,  S.  A.  Evans,  city 
Clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  April  15,  1926,  9  A.  M..  bids  will 
bp  rec.  by  S.  A.  Evans  ,  City  Clerk, 
(361-E)  to  imp.  portion  of  Cayuga, 
Afrina  and  Hiawatha  Sts..  involv. 
grade;  r,-\n.  hyd.  cone,  pave;  hyd.  cone, 
curb,  walks;  vit.  clay  pipe  sewer  lat- 
erals; cone,  meter  boxe.s;  wrought  iron 
pipe  water  service  connections.  1911 
Act.  Cert,  check  iO  i-  payable  to  city 
req.      Jas.   K.   James,   city   engineer. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Granite  Constr.  Co.,  Watsonville, 
awarded  contract  by  city  to  imp.  Sher- 
man St.,  Dimond  St.,  Easterby  Ave.. 
and  Walnut  Ave.,  involv.  sanitary 
sewer  of  vit.  clay  pipe,  brick  manholes, 
grade  and  pave  with  5-in.  Port.  cem. 
concrete,   etc.      S.    A.    Evans,   city   clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  .April  15,  1926.  9  A.  M.,  bids  will 
be  rec.  by  S.  A.  Evans,  City  Clerk, 
(3fi2-F)  to  imp.  portions  of  Seaside 
Ave.  and  Delaware  Ave.,  involv.  const, 
of  vit.  clay  pipe,  sanitary  sewer,  br. 
mnnhole,  vit.  clay  pipe,  w^ye  branches. 
eto.  1911  Act.  Jas.  K.  James,  city  en- 
gineer. 


SAN  BERNARDINO,  San  Bernardino 
Co..  Cal. — City  Engr.  Chas.  E.  Johnson 
will  present  to  city  council  -April  5. 
plans  for  a  $50,000  drainage  system  in 
the  southwest  section  of  the  city.  Of 
this  sum,  $40,000  is  to  be  used  for  pav- 
ing and    $10,000    for   pipe    line. 


RURBANK,  Los  Angeles  Co..  Cal.— 
City  trustees  have  adopted  ordinances 
providing  for  80-ft.  traffic  arteries  on 
OIi\-e  .Ave.,  Magnolia  Ave.,  Victory 
Blvd..  Hollywood  Way.  Burbank  Blvd., 
.Al.iiiinla    and   Buena    Vista    .\ves. 


SANTA  HAItBAHA.  Cal— Until  .i  P 
M  .  .April  15,  bids  will  be  rec.  by  city 
for  im)ir.  Loma  Vista  .Ave.  and  Car- 
melita  Ave^^  involv.  l^-in.  asph.  concr. 
pave,  on  3-in.  asph.  conch,  base,  com- 
bined curb  and  3-ft.  gut.,  curb,  4-in. 
vit.  hse  sewers,  etc.;  remove  certain 
curb  and  stone  gut.,  trees,  pave.,  walks; 
1911   act.     C.  W.  Moore,  city   engineer. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  declares  inten.  (2274-C.S)  to  imp. 
portions  of  Del  Monte  Ave.,  Involv. 
grade,  6-in.  cement  cone,  pave.,  cone, 
curbs  and  sidewalks,  catchbasins,  12- 
in.  cem.  pipe  culv.,  drain  culv.  with  30- 
in.  vit.  salt-glazed  ironstone  sewer  pipe 
manholes,  wyes,  house  connections,  6- 
in.  vit.  salt-glazed  ironstone  sewer 
pipe,  etc.  1911  Act.  A.  J.  Mason,  City 
Clerk.     H.  D.   Severance,   city  engineer. 


LOS  ANGELES,  Cal. — Res.  int.  No.  C- 
2612  adopted  by  city  for  sewers  in 
.  .Pump  Dist.  No.  6,  incl.  Burnett  St., 
25th  St.,  Hill  St.,  21st  St.,  20th  St.,  19th 
St.,  State  St.,  Oregon,  Magnolia  and 
other  Sts.,  involv.  vit.  sewer  cement 
concr.  pumping  station  and  super- 
structure, centrif.  pumps,  elec.  motors, 
water  stage  register,  ventilating  blower, 
hoisting  equip.,  c.  i.  piping,  valves, 
fittings,  etc.;  1911  act.  Protests,  Apr. 
27. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.— Until  April  15,  1926,  5  P.  M., 
bids  will  be  rec.  by  S.  B.  Taggart,  City 
Clerk,  to  imp.  portions  of  Chapala  St., 
bet.  Montecito  and  Anapamu  Sts.,  etc., 
involv.  6-in.  cone.  pave.  with  2-in. 
asph.  cone.  w.  s.,  walk,  curb,  sewers, 
lighting  conduits;  1911  act.  Rdwy.  will 
be  widened  from  60  to  80  feet.  St. 
widening  already  completed  under 
previous  proceedings.  C.  W.  Moore, 
City  Engineer. 


SACRAMENTO,  Sacramento  Co.,  Cal. 
—Until  April  15,  1926,  City  Council  will 
rec.  bids  (2064)  to  imp.  portions  of  53rd 
St.,  J,  H  and  F  Sts.,  etc.,  involv.  cone. 
curb,  gutter,  walks;  c.  i.  drains  with 
vit.  sewer  pipe  connections;  const,  vit. 
sewers;  cone,  manholes;  1-in.  water 
connections  to  mains;  grade;  asph. 
cone.  pave,  with  seal  coat.  1911  Act 
and  Bond  Act  1915.  H.  G.  Denton,  city 
clerk.     A.  J.  Wagner,  city  engineer. 


SAN  RAFAEL,  Marin  Co.,  Oal.— Paci- 
fic States  Construction  Co.,  Call  Bldg., 
submitted  lowest  bid  at  $24,846.15  to 
Rob.  E.  Graham,  county  clerk,  to  imp. 
Santa  Venitla  Rd.  from  state  highway 
to  Santa  Venitia  Sub-division,  Involv. 
302  cu.  yds.  excavation,  1521  cu.  yds. 
fill;  139,360  sq.  ft.  pavement  of  either 
of  the  following  types:  4-in.  asph.  cone; 
5-in.  asph.  cone,  or  5-in.  cem.  cone;  230 
ft.  12-in.,  40  ft.  18-in.,  46  ft.  24-in.,  and 
60  ft.  36-in.  corru.  iron  culvert;  4  cu. 
yds.  done;  1  manhole;  60  tons  asph. 
cone.  base.  County  Surveyor  J.  C.  Ogles- 
by,  Cheda  Bldg.,  San  Rafael.  Bids  were 
taken  under  advisement  for  a  week. 
Other  bidders  were:  A.  J.  Raisch,  M.  C. 
McDonald.  R.  Johnson,  HJanrahan  Co., 
Peter   Bolin. 


MONTEREY,  Monterey  Co.,  Cal. — J. 
L.  Connor,  Santa  Cruz,  at  $16278  award- 
ed cont.  by  city  to  imp  .  Lighthouse 
Ave.,  involv.  cone,  pavement.  Clark  & 
Henery  Const.  Co.,  bid  $14,031  for 
asph.  pave  and  J.  J.  Janes,  $18,175  for 
cone.  pav«. 


ROSELAND,  Sonoma  Co.,  Cal. — City 
plans  to  have  Dutton  Ave.  paved  with 
asphalt  concrete  from  Sebastopol  Ave. 
south   one   mile  west  of  Santa  Rosa. 


SAN  FRANnsCO— C.  B.  Eaton  of 
Eaton  ,^-  Smith,  715  Ocean  Ave.,  at 
$60,9  10.84  submitted  low  bid  to  Board 
of  Public  Works  to  const.  43rd  Ave. 
Sunset  District)  sewer,  involv.  2996 
lin.  ft.  5-ft.  6-in.  and  76  lin.  ft.  2-ft. 
3-in.  reinforced  concrete  sewer  ^ivith 
pcrtion  of  invert  lined  with  vitrified 
brick;  11  br.  or  eonc.  manholea  Est. 
cost    $75,000. 

-Next  low  bid  submitted  bv  J.  J. 
Gartland    at     $64,751.80. 


SA-V  FRANCISCO — Grover  R.  Neil 
submitted  only  bid  .April  7th  to  the 
Board  of  Puhlici  Works  to  furnish  and 
install  10.000  Safety  Lane  Markers  at 
$.07^     each. 


SAN  BENITO  CO..  Cal— Until  May  3. 
1926.  2  I".  M..  bids  will  he  rec.  by  State 
Hiyliw.i.v  Coiiiniission.  Sacramento,  to 
reconst.  San  Juan-HoUister  Section  of 
state  highway,  about  6  9  miles:  Cement 
concrete  shoulders  will  be  placed  with 
an  asphaltic  surfacing.  .Alternate  bids 
will  be  asked  for  bituminous  macadam 
and  asphaltic  concrete  types  of  sur- 
facing. .<iee  call  for  bid«  aader 
"Oiilrial   Proposals,"  this  tssne. 


26 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April   10,  IDB-i 


SAN  FRANOISOO— Paxilinc  States 
Construction  Co.,  Call  Bldg.,  San  Fran- 
cisco, at  $22,032.04,  submitted  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  Fillmore  St. 
bet.  Cervantes  and  Marina  Blvds.,  in- 
volv.  74,352  sq.  ft.  asph.  cone,  pave- 
ment consisting  of  6-in.  base  and  iy2 
in.  surface;  100  sq.  ft.  asph.  cone,  con- 
form pavement,  1^/2 -in.  wearing  sur- 
face, binder  and  no  cone,  base;  1,030 
lin.  ft.  S-in.  vit.  pipe  sewer;  30  lin.  ft. 
10-in.  vit.  pipe  culvert;  37  eight  inch 
vit.  wye  branches;  4  br.  manholes; 
const.  2  br.  catchbasins;  reset  3  catch- 
basins;  2,332  lin.  ft.  armored  con<^. 
curb;  9,670  sq.  ft.  art.  stone  walks. 
Next  2  low  bidders  were: 
Municipal ,  Construction  Co. .  .  $22,478.94 
A.    G.    Raisch    ^ 23,371.90 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
W.  F.  Hanrahan,  San  Francisco,  sub- 
mitted lowest  bid  at  $38,435.52  to  City 
Council  for  improvements  to  El  Ca- 
mino  Real  involv.  118,000  sq.  ft.  cone, 
paving  and  grading,  catchbasins,  storm 
sewer  ^vork   etc. 

Federal  Construction  Co.,  Call  Bldg., 
S  F'..  submitted  lowest  bid  at  $8503.52 
for  resurfacing  portions  of  El  Camino 
Real,  involv.  1073  tons  asph.  cone.  Nine 
bids  were  received  and  were  taken  un- 
der advisement.   E.  W.  Foster,  city  elk. 

OAKLAND,  Alameda  Co..  Cal. — Until 
April  13,  1926,  bet.  11  and  12  A.  M.,  bids 
will  be  rec.  by  E.  K.  Sturgis,  city  elk., 
to  const,  sewers  in  Chabot  Rd.  east  of 
Golden  Gate  Ave.,  west  to  Broadway 
Extension  etc  and  on  Shatter  Avenue. 
Cert,  check  of  10%  payable  to  city  re- 
quired.  W.    W.    Harmon,   oity   eng. 

PHOENIX,  Ariz. — Until  2  P.  M.,  Apr. 
19,  bids  will  be  received  by  Arizona 
highway  commission,  Phoenix,  for  state 
highway  contract  No.  40 — Reo,  on  the 
Holbroolc — Winslow  highway,  fed.  aid 
proj.  No.  40-Reo,  involv.  8500  cu.  yds. 
approach  fill;  1600  cu.  yds.  excav. 
struc;  650  cu.  yds.  concr.;  65,000  lbs. 
reinf.  steel;  1100  ft.  timber  piling;  800 
sq.  yds.  concr.  pave.;  100  cu.  yds.  rip- 
rap; 200  lin.  ft.  rail  jetty;  800  cu.  yds. 
roadwav  surf.,  and  other  incidental 
items.  Plans  and  spec,  may  be  obtain- 
ed from  State  Engr.  W.  C.  Lefebvre 
upon  payment  of  $5.     Cert,  check,  5%. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
April  26,  bids  will  be  rec.  by  L.  A. 
countv  for  imprvt.  work  in  R.  D.  I.  286, 
Artesia  Ave.  and  other  Sts.,  bet.  Main 
St  (Artesia)  and  "Westminister  and 
Whittier  Rd.,  16,036  ft.  or  3.04  mi.,  in- 
volv. (1)  14,426  cu.  yds.  excav.,  (2)  327,- 
153  sq.  ft.  concr.  pave.,  (3)  343,290  sq. 
ft  5-in.  d.  g.  sub-base,  (4)  32,072  ft. 
shape  should.,  (5)  reinf.  concr.  box 
culv.  Av.  haul,  2  mi.  from  Artesia  (S. 
P.   Ry.)      Est.   contr.   price,    $94,121.10. 

LOS  ANGELES,  Cal.— C.  W.  Sparks, 
1033  W.  32nd  St.,  sub.  low  bid  to  Bd. 
of  Pub.  Wks.  at  $33,310.26  for  impr. 
Argosy  Way  bet.  Tuxedo  Terrace  and 
Canyon   Dr.,   involv.    (1)   grading,  $4300; 

(2)  56,261  sq.  ft.  6-in.  concr.  pave.,   20o; 

(3)  4585  sq.  ft.  concr.  pave.,  22c;  (4) 
i98  lin.  ft.  curb,  $1;  (5)  70  lin.  ft.  special 
curb  at  $1.37;  (6)  6612  lin.  ft.  unplas. 
curb  at  58e;  (7)  20  sq.  ft.  walk  at  25c; 
(8)  stairwav  compl.,  $1775;  (9)  san. 
.<!ewer  complete,  $8388;  (10)  842  lin.  ft. 
hse.  conn,  at  $1.25.  H.  A.  McCray  bi<l 
$44,288.67. 

LOS  ANGELES,  Cal.— Gri,..tn  Co.,  502 
L  A  Railwav  Bldg-,  sub.  low  bid  to 
county  at  $66,465.19  for  imp.  California 
\ve  bet.  s.  boundary  of  South  Gate 
and  Tweedv-Abbott  Rd.,  5172  ft.  or 
0.98  mi.,  involv.  (1)  4898  eu.  yds.  excav., 
(2)  148,952  sq.  ft.  Willite  w.  s..  (3) 
148,952  sq.  ft.  asph.  concr.  base,  (4) 
8099  s(i.  ft.  cem.  concr.  pave.,  (5)  96,- 
745  sq.  ft.  oil  and  rock  screenings,  (6) 
58,846  sq.  ft.  cem.  gut.,  (7)  3471  sq.  ft. 
cross-gut.,  (8)  63  ft.  curb,  (9)  246  sq 
ft  walk,  (10)  96,745  sq.  ft.  remov  and 
replace  d.  g.  sub-base,  (11)  3250  ft.  8- 
in  vit.  sewer  main,  (12)  310  ft.  10-in. 
vit  sewer  main,  (12)  2760  ft.  12-in.  vit. 
sewer  main,  (14)  76  ft.  8-in.  vit.  latera. 
sewer,  (15)  4900  ft.  6-in.  hse.  sewers. 
(16)  2  n.  m.  h..  (17)  17  m.  h.,  (18)  2 
let.  Cham.  .W.  haul,  2  mi.  P.  E.  Ry.. 
Lynwood.  Est.  contract  pnee,  $79,- 
255.05.  Unit  prices  are:  (1)  50c,  (i) 
9c,  (3)  8.5c.  (4)  24c,  (5)  3c.  (6)  22c, 
(7)  26c,  (8)  65c.  (9)  15c,  10)  3.5c,  11) 
$1  38  (12)  $.170,  (13)  $1.90,  (14)  $1.38, 
16)    $100,    (17)    $110,    (18)    $10. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  58th  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $41,541.29  for  impr.  Crescent 
Blvd.,  bet.  Rosewood  Ave.  and  50  ft. 
n.  of  Romaine  St.,  involv.  (1)  grade, 
at  $3500,  (2)  126,052  sq.  ft.  8-in.  concr. 
pave,  at  24c  ft.,  (3)  6758  sq.  ft.  remod. 
with  rock  and  oil  surf,  at  7_c  ft.,  (4) 
15  ft.  ligiit  unplas.  curb  at  65c  ft.,  (5) 
san.  sewer  compl.  at  $3500,  (6)  3806  ft. 
hse.  sewers  at  $1  ft.  Other  bids:  Joe 
Mularkey,  $42,244.78;  W.  J.  Curren,  $43,- 
507.88;  H.  A.  McCray,  $44,085.88;  Grif- 
fith Co.,  $44,416.54;  R.  A.  Wattson,  $44,- 
921.74;  Baker  &  Vigus,  $46,076.28;  Geo. 
R.  Curtis  Pav.  Co.,  $46,180.66;  Spencer 
&  Holt,  $47,121.82;  Win.  Liddington, 
$47,988.95;  Perry  L.  Hedrick,  $48,103.33; 
B.    S.   Pecey,    $50,145.96. 


KERN  COUNTY,  Cal. — As  previously 
reported,  bids  will  be  rec.  by  State 
Highway  Commission,  April  26,  1926,  to 
widen  and  surface  with  asphaltie  con- 
crete 2.8  miles  of  highway  between 
one  mile  sovith  of  Delano  and  the  north 
boundary.  Project  involves:  3686  cu. 
yds.  roadway  embankment  without 
classification;  5000  sta.  yds.  overhaul 
(two  stations  or  less);  45,000  sta.  yds. 
overhaul  (greater  than  two  stations); 
1470  tons  rock  (borders);  7070  tons 
asphalt  concrete  (base  and  Type  "A" 
.'surface):  12,000  sq.  yds.  asphaltie  paint 
binder;  163  tons  stone  screenings  in 
asphalt   concrete   surface   finish. 


SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
Fred  Meyers,  Richmond,  at  $2649.12 
awarded  cont.  by  San  Pablo  Sanitary 
Dist.,  to  const,  sewers  in  Sanford  Ave. 
dist.  (Res.  12),  involv.  6-in.  vit.  pipe, 
$.50;  manholes,  $55  ea. ;  lampholes,  $10 
ea.;  6x4-in.  wye  branches,  $.50  ea.  L. 
L.    Page,    only   other  bidder  at   $3315. 


SANTA  BARBARA  COUNTY,  Cal.— 
As  previously  reparted,  bids  will  be 
rec.  by  State  Highway  Commission, 
April  26,  1926,  to  widen  with  Port.  cem. 
cone,  and  surface  ■with  asphaltie  cone. 
5.1  mi.  between  Santa  Barbara  and 
Goleta.  Project  involves:  14,000  eu.  yds. 
roadway  excavation  -without  classifica- 
tion (widening  rdwy);  3000  sta.  yds. 
o\'erhaul  (2  statians  or  less);  6000  sta. 
yds.  overhaul  (greater  than  two  sta- 
tions); 8000  gu.  yds.  excavation  (im- 
ported borrow);  16,000  mi.  yds.  haul 
(imported  borrow);  10,500  sq.  ft.  sub- 
grade  (preparing  and  shaping);  100  cu. 
yds.  structure  excavation  w'ithout  clas- 
sification; 12,000  tons  asphalt  concrete 
(base  and  Type  "A"  surface);  225  tons 
stone  screenings  in  asphalt  cone,  sur- 
face finish:  34.000  sq.  yds.  asphaltie 
I'aint  binder;  3000  cu.  yds.  Class  "A" 
Portland  cement  cone,  (pavement  wid- 
ening); 25  cu.  yds.  class  "A"  Portland 
cem.  cone,  (structures);  1800  lbs.  bar 
reinforcing  steel  in  place  (structures); 
6000  tens  rock  (borders  and  subbase); 
tn  lin.  ft.  12-in.,  164  lin.  ft.  18-in.,  16 
lin.  ft.  24-in.,  72  lin.  ft.  36-in.,  90  lin. 
ft.  42-in.,  16  lin.  ft.  48-in.,  and  36  lin. 
ft.  54-in.  corru.  metal  pipe;  60  lin.  ft. 
coi  ru.  metal  pipe  (clean  and  relay); 
the  Commission  will  furnish  corru- 
gated metal  pipe  as  more  explicitly  set 
forth    in    the   Special   Provisions. 


BEVERLY  HILLS,  Cal. — City  plans 
5-in.  Warrenite  pave.,  and  6-in.  gut.  in 
S'ts.  as  foUow's:  Realtor  Dr.,  Stanley 
Dr.,  and  Hamilton  Dr.,  etch  from  city 
boundary  to  city  boundary,  approx. 
3500  lin.  ft.  on  each  street;  1911  act. 
Protests,   April   26. 


MONTEREY,  Monterey  Co.,  Cal.— City 
declares  inten.  (2277  C.  S.)  to  imp.  port. 
Hartnell  St.,  involv.  grade.,  I'A-in. 
asph.  cone.  surf,  en  3 ','2 -in.  asph.  cone. 
Imse.,  cone,  curbs,  gutters  and  side- 
walks. 1911  Act.  Protests  April  20, 
1926,  7  P.  M.  A.  J.  Mason,  City  Cle.rk. 
H.  D.  Severance,  City  Engineer. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  April  13,  10  A.  M.,  bids  will  be 
reo.  by  Emma  M.  Hann,  city  clerk,  (570) 
to  imp.  Le  Roy  Ave.,  het.  '"edar  St. 
and  Buena  Vista  Way,  involv.  grade; 
cone,  curbs,  gutters,  walks;  oil  ma- 
cadam pavement.  1911  Act.  Cert, 
cheek  10%  payable  to  city  rcq.  Plans 
on    file   in   office  of  clerk. 


SAN  CARLOS,  San  Mateo  Co.,  Cal.— 
Until  April  26,  8  P.  M.  bids  will  be  rec. 
by  Julius  M.  Edling,  town  clerk,  (4)  to 
imp.  portions  of  Laurel  St.,  Magnolia 
Ave,.  Holly  St.,  Cherry  St.,  Olive  St;, 
Arroyo  Ave.,  etc.  grading;  waterbound 
rock  m.acadam  base  pavement  with 
asph.  cone,  surface;  cone,  curbs  and 
gutters;  vit.  sewers;  rein.  cone,  box 
culvert  and  scarifying  and  repairing 
existing  waterbound  rock  macadam 
pave.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  town  req. 
Geo.  A.  Kneese,  engineer.  Courthouse, 
r.edwood   City. 


SAN  DIEGO,  Cal. — Approx.  quan.  for 
impvt.  of  the  Julian  Rd.,  9  mi.  and  the 
Santa  Ysabel  to  Wynola  Rd.,  2.74  mi. 
bids  for  which  will  be  rec.  by  county 
April  19  (previously  noted)  are:  ^8,307 
cu.  yds.  concr.  pave.;  29,905  cu.  yds.  em- 
bank.; 9081  ft.  curb;  96  cu.  yds.  concr. 
in  reinf.  culv.  headwalls.  one  26-ft. 
6-in.x28-ft.  6-in.  reinf.  concr.  bridge, 
one  24-ft.x  20-ft.  10-in.  reinf.  concr. 
bridge,  one  10-ft.  2-in.x26-in.  reinf. 
reinf.  concr.  cattle  pass,  one  9-ft.  8-in.x 
25-in.  reinf.  concr.  cattle  pass,  766  ft. 
12-in.,  44  ft.  16-in.,  284  ft.  18-in.,  96  ft. 
24-in.,  28  ft.  30-in.,  44  ft.  36-in.  iron 
pipe  culv.,  116  ft.  12-in.,  80  ft.  16-in.,  and 
22  ft.  24-in.  cem.  pipe  culv.  Ernest  R. 
Childs,    county   surveyor. 


SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  Ave.,  at  $4188.66  awarded  cont. 
by  Bd.  Pub.  Wks.  to  imp.  Majestic  Ave., 
bet.  Lakeview  and  Ridge  Lane,  involv. 
428  lin.  ft.  cone,  curb,  $1  lin.  ft.;  750 
sq.  ft.  cone,  gutter,  $.59  lin.  ft.;  424  sq. 
ft.  cone,  pavement,  $.59  sq.  ft.;  5200  sq. 
ft.    asph.    cone,    pave.,    $.59    sq.    ft. 

SAN  FRANCISCO— M.  J.  Tracey,  Call 
Bldg.,  at  $6650  awarded  cont.  by  Bd. 
Pub.  Wks.  to  imp.  west  half  of  29th 
Ave.,  bet.  Judah  and  Kirkham  Sts.,  in- 
volv. 600  lin.  ft.  cone,  curb,  $1  lin.  ft.; 
580  lin.  ft.  8-in.  sewer,  $3  lin.  ft.;  2  br. 
manholes,  $150  ea.;  twenty  8-in.  wye 
branches,  $2.50  ea. ;  12,000  S(!.  ft.  asph. 
cone,   pavoment,  $.33  sq.  ft. 


PASADENA,  Cal. — Mike  Radich,  3757 
Eastern  Ave,,  Los  Angeles,  awarded 
contr.  by  city  April  6  at  .$27,795  for 
sewer  in  Mar  Vista  and  11  other  sts. 
Other  bids:  C.  M.  Wucetich,  $30,300;  O. 
K.  Hearte,  $31,000;  Gogo  &  Rados,  $32,- 
300;  Mike  Grabovich,  $34,402;  S.  M. 
Milovich,  $33,548;  Mike  Guho,  $34,800; 
S.  C.  Kruly,  $35,352;  Drainage  Constr. 
Co.,  $36,938;  R.  L  Cox,  $37,705;  Fr.  Ss. 
Lee,   $42,200. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
elf:ctrical  engineers  and  contractors 
525  howard  street,  san  francisco 

MOTORS 

>'«'«    iiiui   Used,  Bought,  Sold,  Exchaiigpd,  Rented  and   Repaired 
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Contracts    Awarded    Liens^cceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt 

U90 

Meyer 

Owner 

60000 

1191 

Meyer 

Owner 

4000 

1192 

Brown 

Owner 

8000 

1193 

Burke 

Haley 

3000 

1194 

Burke 

Haley 

8000 

1195 

Hand 

Ash 

2500 

1196 

Zemenski 

Berry 

3000 

1197 

Lang 

Owner 

6000 

1198 

Hillgren 

Owner 

6000 

1199 

Polati 

Owner 

5000 

1200 

Foster 

Owner 

1000 

1201 

Sprague 

Duebel 

8000 

1202 

Werner 

Milano 

12950 

1203 

Cuinniings 

Owner 

14000 

1204 

Coghlin 

Barrett 

20000 

1205 

Roman 

McLaughlin 

25000 

1206 

Feerlck 

Owner 

30000 

1207 

Steur 

Steur 

100000 

120S 

Smith 

Owner 

7000 

1209 

Stewart 

Owner 

8000 

1210 

Crocker 

Owner 

3500 

1211 

Moriconi 

Owner 

5900 

]212 

Meadowcraft 

Meadowcraft 

3000 

1213 

New 

Owner 

1500 

1214 

Vertner 

Owner 

3000 

1215 

Crocker 

Owner 

3500 

1216 

Pacific 

Owner 

5900 

1217 

Lichtenberg 

Owner 

5000 

1218 

Weinstein 

Jacks 

9217 

1219 

American 

Barrett 

18000 

1220 

Pasqualetti 

Owner 

50000 

1221 

Donoliue 

Owner 

65000 

1222 

Stempel 

Owner 

75000 

1223 

Mercantile 

Collupy 

140000 

1224 

Press 

Mullen 

1000 

1225 

Isaacson 

Owner 

7000 

1226 

Warner 

Zupar 

5000 

1227 

Petersen 

Owner 

3500 

1228 

Thomas 

Owner 

10000 

1229 

Standard 

Thomas 

4500 

1230 

American 

Baker 

1500 

1231 

Fez 

Owner 

3000 

1232 

Heuter 

Zwieg 

5000 

1233 

Same 

Same 

1500C 

1234 

Franz 

Awner 

18000 

1235 

Harrison 

Owner 

6000 

1236 

Freidman 

Federal 

2000 

1237 

Nelson 

Owner 

6500 

1238 

Milligan 

Owner 

7500 

1239 

Johnson 

Owner 

33500 

1240 

Cerf 

Maurer 

19750 

1241 

Geno 

Leask 

4000 

1242 

Murphy 

Jeffers 

3000 

1243 

Hannan 

Owner 

5000 

1244 

Fratessa 

Owner 

8000 

1245 

Morris 

Owner 

8000 

1246 

Guenther 

Kinkand 

3000 

1247 

Anderson 

Owner 

4500 

1248 

Lurie 

Keystone 

15000 

1249 

Lurie 

Industrial 

12000 

1250 

Flood 

Rednall 

25500 

1251 

Collado 

Erickson 

15000 

1252 

Snoeff 

Parker 

19400 

1253 

Meyer 

Stern 

6500 

1254 

Moriconi 

Owner 

5900 

1255 

Vertuer 

Owner 

4000 

1256 

Nielson 

Milton 

5850 

1257 

Soracco' 

Owner 

4800 

1258 

Swanson 

Owner 

3000 

1258 

DeL/uca 

Owner 

7000 

1260 

Dito 

Costello 

5000 

1261 

Dorr 

Owner 

3000 

1262 

Gugnolo 

Stevens 

6000 

1263 

Nelson 

Owner 

4000 

1264 

Donahue 

Owner 

3000 

1265 

McGaw 

Anderson 

1400 

1266 

AUec 

Owner 

12000 

DWELLING 

(1191)       W    LENOX     562-8     S    Taraval. 

1-story   and   basement   frame   dwlg. 
Owner  —   Meyer   Bros.,    First   National 

Bank  Bldg.,  S.   F. 
Architect — None.  $4000 


DWELLINGS 

(1192)       E    THIRTIETH    AVE.    200    and 

225    S    Irving.         Two    1-story    and 

basement  frame   dwellings. 
Owner — C.    M.    Brown    &    Son,    639    4th 

Ave.,   S.   F. 
Designer — R.    B.    Brown,    639    4th    Ave., 

San    Francisco.  Each    $4000 


DWELLING 

(1193)      W    DELMAR    240    S   Frederick. 

1-story   and   basement   frame   dwlg. 
Owner — Marie   Burke. 
Architect — None. 
Contractor    —    Haley    &    Collins,    5000 

Geary  St.,  S.  F.  $3000 


(1194)      E    ASHBURY   240    S   Frederick. 

2-story     and     basement   frame    (4) 

flats. 
Owner — Mary  Burke. 
Architect — None. 
Contractor    —    Haley    &    Collins,    5000 

Geary  St.,   S.   F.  $8000 


DWELLING 

(1195)  N  STAPLES  275  E  Edna.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Elinor  Hand,  1230  11th  Ave., 
San   Francisco. 

Architect — None. 

Contractor  —  Ash  &  Hand,  1230  11th 
Ave.,    S.    F.  $2500 


DWELLING 

(1196)  E  VERMONT  100  S  20th  St. 
1-story   and   basement  frame   dwlg. 

Owner — Nick   Zemenski,   %   architect. 

Architect  —  L.  Ebbets,  240  Montgom- 
ery St.,  S.  F. 

Contractor — Harry  Berry  Realty  Co., 
240  Montgomery  St.,   S.   F.  $3000 


DWELLINGS 

(1197)  W  CHESTER  AVE.  50  and  75 
N  Randolph.  Two  1-story  and 
basement  frame  dwellings. 

Owner  —  Lang  Realty  Co.,  Exit  Twin 
Peaks   Tunnel,  S.   F. 

Architect — None.  Each  $3000 


FLATS 

(1198)      E    THIRTY-FIRST  AVE.   275   S 

Clement.       2-story     and     basement 

frame    (2)    flats. 
Owner — D.    Hillgren,    233    Clement    St., 

San  Francisco. 
Architect — None.  $6000 


Re- 


APARTMENTS 

(1199)      N    UNION    30    E    Pierce. 

model  for   (4)   apartments. 
Owner — G.   Polati,  2229  Union   St.,  S.  F. 
Architect — None.  $5000 


SIGN 

(1200)      NE  VAN  NESS  AND  FELL  ST. 

Erect  roof  sign. 
Owner    —    Foster    &    Kleiser    Co.,    1675 

Eddy    St.,    S.    F. 
Architect — None.  $1000 


DWELLINGS 

(1190)  E  SALA  25,  50,  75,  100,  125,  150, 
175,  200,  225,  250  N  Ellington;  W 
Sala  25,  50,  75,  100,  125,  150,  175. 
200,  225,  250  N  Ellington.  Twenty 
1-story  and  basement  frame  dwell- 
ings. 

Owner  —  Meyer  Bros.,  First  National 
Bank    Bldg.,    S.   F. 

Architect— None.  Each    $3000 


DWELLING 

(1201)  S  MARINA  BLVD.  150  E  Baker. 
2-story  and   basement  frame   dwlg. 

Owner — Peter  Sprague,  2124  Green  St., 
San  Francisco. 

Architects  and  contractors — Chas.  Due- 
bel &  Co.,   316   1st  St.,   S.  F.        $8000 

GARAGE 

a202)  N  MISSION  60  W  Naglee.  1- 
story  and  mezzanine  floor  class  C 
concrete  garage. 

Owner  —  Oswin  Werner,  3101  Mission 
St.,    S.    F. 

Architect — Albert  H.  Larsen,  557  Sut- 
ter  St.,    S.    F. 

Contractor— A.  Milano,  399  Templeton 
Ave.,    S.    F.  $12,950 


STOREb 

(1203)      NE  BIXBEE  and   Randolph.    2- 

story    and    basement    frame    stores 

and   apartments. 
Owner — Cummings    &    Wahl,    2368    19th 

Ave.,   S.   F. 
Architect — John    H.    Powers    and    John 

H.    Ahnden,     460    Montgomery     St., 

San  Francisco.  $14,000 


LOFTS 

(1204)  N  ELLIS  135  W  Jones.  3- 
story  and  basement  concrete   lofts. 

Owner — James   Coghlin. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  S.  F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    9.    P.  $20,000 


ALTERATIONS. 

(1205)       S.     W.    DOLORES    AND    16TH 

Sts.     Reconstruct  towers  and  front 

of  church. 
Owner — Roman   Catholic  Archbishop  of 

San   Francisco. 
Architect — H.    A.    Minton,    Ulnderwood 

Bldg. 
Contractor — James    L.    McLaughlin   C5o., 

251  Kearny  St.  $25,000 


DWELLINGS. 

(1206)  E.  32ND  AVE..  100,  125,  150. 
200,  225,  250  S.  Cabrillo.  Six  2- 
story  and  basement  frame  dwel- 
lings. 

Owner — Bryan  Feerick,  891  39th  Ave. 

Architect — None.  $30,000 


(1207)      E.    MASON   87-6   N.   SUTTER. 

Twelve-story    and    basement    class 

A    (35)    apartments. 
Owner — J.    Steur   and   E.    V.   Lacey,   760 

Geary  St. 
Architect — None. 
Contractor — J.    Steur,    760    Geary    St. 

$100,000 

TIME  EXTENDED. 

(615)  OCEAN  VIEW  LINE  AT  INT. 
of  San  Jose  and  N.  W.  Vernon  Ave. 

Extending    time    for    lowering   grade. 

Owner — Southern  Pacific  Co.,  65  Mark- 
et St. 

Architect — None. 

Contractor — Bond  Construction  Oo., 
First  National  Bank  Bldg. 

Filed  Apr.  1,  1926.  Dated  Mar.  18,  1926. 
NOTE — Original      recorded      contract 

reported  Feb.   15,   1926.     No.   527. 


DWELLING 

(1208)      E   DeSOTO   263   N  Holloway.   2- 

story  and  basement  frame  dwelling 
Owner — -C.   M.    Smith,    40    Alviso   Street, 

San   Francisco. 
Architect — None.  $7000 


FLATS 

(1209)  S  CLEMENT  82-6  W  33rd  Ave. 
2-story  and  basement  frame  (2) 
flats. 

Owner — John  D.   Stewart,    504   8th  Ave., 

San    Francisco. 
Architect — None.  $8000 

DWELLING 

(1210)  E  SOUTH  HILL  68  N  Chicago 
Way.  1-story  and  basement  frame 
dwelling. 

Owner — ^Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San   Francisco. 
Architect — None.  $3600 


FLATS 

(1211)      E   HYDE   50   N   North  Point.   2- 

story     and     basement     frame      (2) 

flats. 
Owner — G.   Moriconi,   2716   Polk  St.,  San 

Francisco. 
Architect — None.  $5900 


DWELLING 

(1212)  E  SEVENTEENTH  AVE.  175 
S  Lincoln  Way.  1-story  and  base- 
ment   frame    dwelling. 

Owner — David  Meadowcroft,  1309  17th 
Ave.,  San  Francisco. 

Architect — None. 

Contractor  —  Frank  E.  Meadowcroft, 
1256  3rd  Ave.,  S.  F.  $3000 


Saturday,  April  10,  1026 


(V4{J)  ',68  WAI>LER  STREET.  Re- 
:»iiodtil   fyr  Kieiicli   laundry  Quarters 

Owi^f r--N'ew  Model  Parisian  French 
iLauudry.   :i271   Igth  St.,  S.  F. 

>Vr(il)llei>l-v^-J'*abre  HL  Hildrebrflnd,  118 
;:Sutter  St.,   S.   F.  $1500 

DWELLING 

(12t'4)      E    HAMBURG    100    S    Mangels. 

■  l-Story   and    basement    frame   dwls. 

O^yner    —    Vertner    and    Hartzell,    1005 

Hyde   St.,   San   Francisco. 
Architect — None.  $3000 

DWELLING 

(121.5)  SE  SOUTH  HILL  &  WINDING 
Way.  1 -.story  and  basement  frame 
dwelling. 

6wner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San   Francisco. 

Architect — None.  $3500 

.M'DITION 

(l-IG)      S    CARROLL    179-10     E    Keith. 

l-stury   frame   and   corrugated    iron 

addition    fur    manufacturing    plant. 
tju  iier— Tacific    Electric    Mfg.   Co.,    5815 

'I'hird'St.,  San  P'rancisco. 
Architect — Geo.    H.    Wiemeyer,    57    Post 

St.,  San  Francisco.  $59^0 

REMODEL 

(1217)      1344     DIVISADERO       STREET. 

Itemodel  for  store  and  flat. 
Owner — P.    l.,ichtenberg,      1344      Divisa- 

dero  St.,    San   Francisco. 
Aicliitect— None.  $5000 

.\  I  'DITION 

(UlN)  S  STEVENSON  275  ft.  W  6th. 
'I'wo-st'  ry    addition    for   warehouse. 

Owner — Weinstein  Co.,  1041  Market  St., 
.S.  F. 

Aicliitect — Wm.  F.  Gunnison,  210  Post 
St.,  S.   F. 

Contractor — Jacks  and  Irvine,  180  Jes- 
sie St.  S..  F.  $y,217 

(1219)  NE  SANSOME  and  Union  Sts. 
One-story   concrete   private   garage. 

Owner — American  Investment  and 
Realty  Co.,   S.   F. 

.w    liitect — ^O'Brien    Bros.,    Inc. 

(i.iitractoir — Barrett  &  Hilp,  918  Har- 
rison  St.,   S.   F.  $18,000 

C.AHAGE. 

(1220)  E  STOCKTON  80  ft.  N  Green. 
Six-st'cry    class    B    garage. 

Owner — Jos.  A.  Pasciualetti,  785  Mar- 
ket   St.,    S.    F. 

Eng-iheer — C.  W.  Zollner,  1703  Hum- 
boldt   Bank    Bldg.,    S.    F.         $50,000 


BUltiDlNG'   AND    ENGINEElitXG    Xi  •. , 
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APARAMENTS. 
.  (12'21)      NW      GQUCJH      and      Oak      Sts. 

forced   concrete    (36)    apartments. 
Owfjoi, — T.    'Donahue^,     396     Mayes     St., 

San   Francisco. 
[Architect— J.      C.      HladlK,     Monadnock 
I  Bldg.,    S.    F. $65,000 


APARTMENTS. 

(1222)  SE  OAK  and  Laguna  Sts.  Six- 
^,tory  and  basement  reinfprced  con- 
crete   (3'8)    apartments. 

Ow^^^r — R.  J.  Stempel,  825  Monadncck 
Bldg.,    S.    F. 

Architect^ — J.     C.     Hladik,     Monadnootk 

I         Bldg.,    S.    F.  $75,000 


kPARTMENTS. 

11223)  NE  MISSION  and  22nd  Sts. 
'I'hrce-story  class  C  bank,  stores 
and    apartments. 

Owner — Mercantile  Trust  Co.  of  Calif., 
464    California    St.,    S.    F. 

Architect — Miller  A  Pfluger,  464  Calif- 
orniia    St.,   S.  F. 

Contractor — C.  R.  Collupy,  464  Calif- 
ornia  St.,   S.  F.  $140,000 


ALTERATNONS 

(1224)'    NW   THIRD   AND   STEVENSON 

Alterations    to    restaurant. 
Owner-^Press    Grill,    30    3rd      St.,      San 

Francisco. 
Architect — None. 
Contractor — Mullen  Mfg.  Co..  60  Rau.^ch 

St.,  San  Francisco.  $1000 


DWELtlNGS 

(1225)  S  BEKNAL  AVE  425  and  450  S 
,-.  Siiotwell.  Two  one^s^ory  and  base- 
-,pient   frame   dwellings. 

Owne-r^-Isaacson,  &    Nyland,    3902    Fol- 

•stjm   St.,   San   Francisco. 
Arcliitect — None.  $3500    ea 

RESIDENCE 

(1226)  W  CEDRO  WAY  200  S  Ocean 
Ave.  Two-story  and  basement 
frame   residence. 


Owner — William    J.    Warner,    29    Minna 

St.,   San    Francisco. 
Architect — None. 
Contiactor — Wm.   G.   Zupar,   623   Bryant 

St.,   San    Francisco.  $5000 


DWELLING. 

(1221)  W  TWENTV-PfFTH  AVE  200 
S  Taraval.  One-story  and  base- 
ment   frame   dwelling. 

Owner — F.  Petersen,  75  Magellan  Ave., 
S'an   Francisco. 

Architect — None.  $3500 


DWELLINGS 

(1228)  E  FORTr-SECOND  AVE.  25 
and  50  N  Point  Lobos  Ave.  Two 
two-story  and  basement  frame 
dwellings. 

Owner — J.   C.   Thomas,    1421   Balboa   St., 

San   Francisco. 
Architect — None.  $5000   each 

GLASS   WORKS 

(1229)  W  JULIAN  AVE  150  S  14th  St. 
Two-story  frame  glass  worlds. 

Owner — Standard  Window  Glass  Co., 
1781    Mission   St.,   San   Francisco. 

Architect — None. 

Contractor — J.  C.  Thomas,  1421  Balboa 
St.,    ban   Francisco.  $4500 

BAKE    OVEN 

(1230)  NO.  815  BATTERY.  Install 
biscuit    bake   oven. 

Owner— American  Biscuit  Co.,  Premises 
Architect- — None. 

Contractor — Baker,  Perkins  Co.,  Inc., 
364    Pacific    Bldg.,    S.    F.  $1500 


DWELLING 

(1231)  N  WILDE  AVE.  337  W  Goet- 
tingen.  One-story  and  basement 
frame  dwelling. 

Owner — P.    Fetz,    460    Wilde    Ave.,    San 

Francisco. 
Architect— None.  $3000 

DWELLING 

(1232)  COR.  SAN  FERNANDO  AND 
Daricn  Way.  One-story  and  base- 
ment frame   dwelling. 

Owner — E.  C.  and  O.  M.  Heuler,  Flat- 
iron    Bldg.,    San    Francisco. 

Architect— Harold  Stoner,  810  Ulloa  St. 
Stn  Francisco. 

Contractor — Walter  C.  Zwieg,  351 
Santa   Ana  Ave.,  S.  F.  $5000 


DWELLINGS 

(1233)      E    SAN    FERNANDO    WAY    36, 

74    and    112    S   Darien    Way.      Three 

one-story      and       basement      frame 

dwellings. 
Owner — C.    E.    and    O.    M.    Heuter,    805 

Flatiron    Bldg.,    San    Francisco. 
Architect  —   Harold      Stoner,      Flatiron 

Bldg.,   San   Francisco. 
Contractor — Walter  C.  Zwieg,  351  Santa 

Ana  Ave.,  San  Francisco.       $5000  ea 


APARTMENTS 

(1234)  E  FUNSTON  AVE  62-6  N  Cali- 
fornia. Three-story  and  basement 
frame   (12)   apartments. 

Owner — Lager  &  Van  Franz,  180  Jessie 
St.,   San    Francisco. 

.Architect — J.  C.  Hladik,  Monadnock 
i:idg..    Sun    Francisco.  $18,000 


(1235)  W  SANTA  CLARA  324  S 
Portola  Dr.  Two-st&ry  and  base- 
ment frame   dwelling. 

Owner — A.  B.  Harrison,  228  Montgom- 
ery S't.,  San  Francisco. 

Architect — None.  $6000 


ALTERATIONS 

(1236)      NO.   279   POST.     Alter  fruniture 

store   and    electric   sign. 
Owner — M.   Freidnian   &  Co.,  Premises. 
-Architect — None. 
(.  ontractor — ji'ederal     Electric     Co.,      91 

New  Moj>tgomery  St.,  S.  F.         $2000 


FLATS 

(1237)      NW   FAIRMOUNT   AND  WIIIT- 

ney.         Two-story      and      basement 

frame    (2)    flats. 
Owner — C.    L.    Nelson,      519      Gennessee 

St.,   San   Francisco. 
Architect — None.  $0500 


FLATS 

(1238)  —  TWENTY-FIRST  AVE  200 
N  Taraval.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner — Milligan  Bros.,  350  Scott  St., 
San  Francisco. 

Architect — Ted  Belmont,  896  Head  St., 
S'an  Francisco.  $7500 


APARTMENTS 

(1239)  SW  JACKSON  AND  MARCY 
Place.  Three-story  and  basement 
frame    (24)    apartments. 

Owner — Axel  A.  Johnson,  632  Belvedere 

St.,  San  Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    San   Francisco.  $33,500 

DWELLING 

(1240)  N  GREENWICH  150  S  Brod- 
erick.  Three-story  and  basement 
frame    dwelling. 

Owner — Albert  Cerf  Investment  Co.,  112 
Market  St.,  San  Francisco. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,   San   Francisco. 

Contractor — The  Geo.  J.  Maurer  Co.,  50 

York   Drive,   Piedmont.  $19,750 

NOTE: — Recorded    contract    reported 

April   3,   1926,   No.   621. 

623     Bass  Horstmeyer       6700 

BUILDING 

(623)      E  VALENCIA  105  N  Duboce  Av. 
N    38xE    167-6.       All    work    for    one- 
story  concrete   building. 
Owner — Bass   Estate  Co.,   2246   15th   St., 

San   Francisco. 
Architect — None. 
Contractor — Wm.     Horstmeyer    Co.,     31 

Ord  St.,  San  Francisco. 
Filed   Apr.    5,    '26.      Dated   Feb.    15,   '26. 

Concrete   walls   poured $2000.00 

Plumbing    and    electric       work 

roughed    in    1512.50 

Completed   and   accepted    ....    1512.50 

Usual    35   days    1675.00 

TOTAL  COST,  $6700. 
Bond,  $3340.  Sureties,  United  Stales 
Fidelity  &  Guaranty  Co.  Forfeit,  $10. 
per  day.  Limit,  70  days.  Plans  and 
specifications  filed. 

Note — Permit   reported   Feb.    15.    1926 
No.  636. 

DWELLING 

(1241)  W  TWENTY-SIXTH  AVE  150 
S  Judah.  One-story  and  basement 
frame   dwelling. 

Owner— J.  D.  Geno,  1219  11th  Ave.,  San 

Francisco. 
.Architect — None. 
Contractor — Gordon   Leask,    197   Parker 

Ave.,   San   Francisco.  $4000 

DWELLING 

(1242)  S  NORTH  POINT  112-6  E 
Larkin.     One-story  frame  dwelling 

Owner — Edw.     F.     Murphv.     855     North 

Point  St.,  San  Francisco. 
Architect — None. 
Contractor  —  Jeffers-Tuene   &    Wiseth. 

3573   16th  St.,   S.   F.  $3000 

DWELLING 

(1243)  N  DEWEY  BLVD.  100  E  Pa- 
checo.  One-story  and  basement 
frame   dwelling. 

Owner— George  A.  Hannan,  304  Howard 

St.,    San    Francisco. 
Architect — None.  $5000 


DWELLING 

(1244)  COR.  EGBERT  AVE  AND 
Phelps  and  W  Donner  25,  50  and 
7o  N  Phelps.  Four  one-story  frame 
dwellings. 

Owner— Joseph    S.    Fratessa,    283]     Sun 

Bruno  Ave.,  San  Francisco. 
Architect — None.  $2000    ea 

DWELLINGS 

(1245)  N  ENTRADA  COURT  104  and 
124  ^^  Borica.  Two  one-story  .and 
basement   frame  dwellings 

Owner— G.   W.  iMorris,  1185  Capitol  Ave 

San  Francisco. 
Architect— None.  $4000    ea 

BUNGALOW 

(1246)  W  TWENTY-FIRST  AVE  325 
S  Kirkham.  One-story  and  base- 
ment frame  bungalow. 

Owner — Mrs.    Guenther,    %    Contractor 
Architect — None. 

Contractor  —  Edward  Zinkand  &  Son 
434  Tenth  Ave.,  S.  F.  $3000 

DWELLING 

(1247)  LOT  1  BLK  5833  St.  Marvs 
Park.  One-story  and  basement 
frame   dwelling. 

Owner— F.  Anderson.  180  Jessie  St.    San 

Francisco. 
Architect  —  Chas.   StrothofT.    2274    15th 

St.,   San   Francisco.  $4500 

GARAGE 

(1248)  NW  SIXTEENTH  AND  SHOT- 
well.  One-story  and  basement 
concrete  garage. 
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Owner— The  Lurie  Co.,  315  Montgom- 
ery  St.,   San  Francisco. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery St.,   San  Francisco. 

Contractor — Keystone  Constr.  Co.,  310 
Traders  Bldg.,  S.  F.  $15,000 


POST    OFFICE 

(1249)  E  BELDEN  117-6  N  Bush.  One- 
story  and  basement  concrete  post 
office. 

Owner — The  Lurie  Co.,  315  Montgom- 
ery  St.,    San    Francisco. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,   San  Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant  St.,  San  Francisco.       |12,000 


APARTMENTS  ^ 

(1250)  SW  GREENWICH  AND  DI- 
visadero.  Three-story  and  base- 
ment frame   (9)   apartments. 

Owner— Raymond  O.  Flood,  2601  Fil- 
bert St.,  San  Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco. 

Contractor— W.  W.  Rednall,  2500  Fil- 
bert   St.,    San    Francisco.        $25,500 


FLATS 

(1251)   N  McAllister  82-6  W  Octavia 

Three-story    and    basement    frame 

(3)   flats.  ,„  ^  ,-. 

Owner— Mrs.  A.  CoUado,  5358  Geary  St.. 

San   Francisco. 
Architect— None. 
Contractor  —  Henry     Erickson.       182o 

Church    St.,   S.   F.  $15,000 


0252)  W  BRODERICK  100  S  Golden 
Gate  Ave.  Three-story  and  base- 
ment frame   (6)   apartments 

Owner— Geo.    F.    Snoeff,    %   Architect. 

Architect-O.  R.  Thayer,  110  Sutter  St., 
San   Francisco. 

Contractor— C.  F.  Parker.  251  Kearny 
St.,    San   Francisco.  *ia,iuu 

fmS^^N  HAIGHT  165  W  Fillmore  St 

One-story  and  basement  frame    (2) 

stores 
Owner— Meyer  &  Van  Vleit,   Alexander 

Bldg.,    San    Francisco. 
Architect— Alvin     J.     Stern,     Alexander 

Bldg.,    San    Francisco. 
Contractor— Alvin    J.    Stern.    Alexander 

Bldg.,  S.  F.  ♦o°00 

FLATS 

(1254)  E  HYDE  75  N  North  Point  St. 
Two-story  and  basement  frame   (2) 

Owner— G.  Moriconi,  2716  Polk  St..  San 
Francisco. 


Architect — None. 


55900 


DWELLING  ^  „       u 

(1255)  S  MANGELS  95  E  Hamburg 
One-story  and  basement  fram^ 
dwelling.                            ,,  ^^„,   ^^    , 

Owner — Vertuer  &  Hartzell,  lOOo  Hyde 

St.,   San  Francisco. 
Architect — None.  >*""  ' 

DWELLING  ^,_      ^  ^^^^ 

(1256)  NE  MIRAMAR  AND  LAKE- 
view.  Two-story  and  basement 
frame    dwelling. 

Owner — Mr.  and  Mrs.  Geo.  Nielson,  14 
Clement   St.,   San   Francisco. 

Architect  —  J.  C.  Hladili,  Monadnock 
Bldg.,   San   Francisco. 

Contractor — Milton  Bros.,  243  2nd  Ave., 
San    Francisco.  $5850 


DWELLING  „.,ro^.- 

(1257)   NW  GENEBERN  AND  BENTON 

One-story  and  basement  dwelling 
Owner— Soracco     Bros.,     127     30th     St., 

San   Francisco.  ,,oAn 

Architect — None.  $4800 


DWELLING 

(1258)  —  THIRTY-SECOND  AVE  150 
N  Taraval.  One-story  frame 
dwelling. 

Owner — Robt.   Swanson,  556  Waller  St., 

San  Francisco. 
Architect — Lang  Realty  Co.  $3000 

DWELLING 

(1259)  W  JONES  49  S  Greenwich. 
Two-story  and  basement  frame 
dwelling. 

Owner — John    De    Luca,    310    California 

St.,   San   Francisco. 
Architect— None.  $7000 


DWELLING 

(1260)  S  FRANCISCO  82  W  Gough. 
Two-story  and  basement  frame 
dwelling. 

Owner — Frank    Dito,    3428    Balboa    St., 

San    Francisco. 
Architect — None. 
Contractor— Wm.   Costello,   3428   Balboa 

St.,   San   Francisco.  $5000 

HOME 

(1261)  S  BALCETA  210  E  Laguna 
Honda  Blvd.  One-story  frame 
home. 

Owner — A.   D.   Dorr,   101  Laguna  Honda 

Blvd.,  San  Francisco. 
Architect — None.  $3000 


FLATS 

(1262)  W  SCOTT  100  N  Greenwich. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — E.    Gugnolo,    %    Designer. 
Designer — P.    C.    Fisher,    721    9th    Ave., 

San   Francisco. 
Contractor — A.  B.  Stevens,  571  39th  Av., 

San   Francisco.  $6000 

DWELLING 

(1263)  W  WAWONA  175  N  Ulloa  St. 
One-story  and  basement  frame 
dwelling. 

Owner — F.  Nelson  &  Sons,  2  West  Por- 
tal Park,  San  Francisco. 
Architect — None.  $4000 


One- 


DWELLING 

(1264)      W    PARIS   150    S    Brazil. 

story   frame   dwelling. 
Owner — C.    Donahue,    1150    Sanchez    St., 

San    Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(1265)      NO.       1806-08-10       UNION       ST. 

Alter   store. 
Owner — John  McGaw,  340  Bush  St.,  San 

Francisco. 
Architect — None. 
Contractor — J.  M.  Anderson,  1612  Pacific 

Ave.,    San   Francisco.  $1400 


DWELLING. 

(1266)  NW  LINE  UPPER  TERRACE, 
75'  W  of  Masonic  Ave.  One-story 
and    basement   frame   dwelling. 

Owner — J.   Allec,    2140   Folsom   St.   S.   F. 

Architect — P.  Righetti,  12  Geary  St., 
S.    F.  $12,000 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner                       Contractor 

Anit. 

615 

Southern                              Bond 

616 

Berendsen                           Cohn 

30000 

617 

Tarantino                    Fracchia 

14000 

618 

Ritchie                              Dahla 

13234 

619 

Lindeman                 Lindeman 

27000 

620 

Lindeman                 Lindeman 

35000 

621 

Cerf                                   Maurer 

19750 

622 

McCarthy                         Arnott 

9900 

624 

Kress                              Clinton 

316000 

625 

Haddock                      Marsden 

4300 

626 

Lagomarsino              Cristina 

9000 

627 

Southern                    Granfield 

6913 

STORE 

(616)  NE  FIFl-EENTH  AVE.  and  Irv- 
ing E  97-5  N  —  W  97-5  S  — .  All 
work  for  1-story  frame  store 
building. 

Owner    —    Julius     Berendsen,     Sam     A. 

Chiel^k,    John    B.    Mclnerney,    Mills 

Bldg.,    S.   F. 

Architect — S.  Heiman,  57  Post  St.,  S.  P. 

Contractor — Louis   J.    Cohn,   1   De   Haro 

St.,   S.   F. 
Filed  Apr.  1,  1926.  Dated  Mar.  19,  1926. 

Roof  on    $7500 

Brown    coated    7500 

Completed    and    accepted    7500 

Usual    35    days    7500 

TOTAL  COST,  $30,000 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.     Plans  and  specflcatons  filed. 

FRAME    BLDG. 

(617)  E  MISSION  120  N  25th  N  25  x 
E  115,  M  P  171.  All  work  except 
finish  hardware,  shades  and  chan- 
deliers   for    2-story    frame    bldg. 

Owner — S.  V.  Tarantino,  2673  Mission 
St.,   S.   F. 

Architect — J.  A.  Porporato,  619  Wash- 
ington St.,  S.  F. 

Contractor — G.  Fracchia,  36  Cunning- 
ham Place,   S.  F. 


Filed  Apr.   1,   1926.     Dated  Mar.  30,  1926 

Rough    frame   up    $3000 

Brown    coated    3500 

Completed    and    accepted    3500- 

Usual  35   days    4000 

TOTAL  COST,  $14,000 
Bond,  $7000.  Sureties,  G.  B.  Cordano 
and  A.  Carrara.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 

RESIDENCE 

(618)      W   LARKIN    25    N   Greenwich   N 
25    X    W    105-9.      All    work    except 
painting    and    heating    for    2-story 
and    basement    frame    residence. 
Owner — Mary    C.    Ritchie,    1310    Green- 
wich St.,  S.  F. 
Architect— John    H.    Powers    and    John 
H.    Ahnden,     460    Montgomery    St., 
San   Francisco. 
Contractor   —    John    Dahla    &    Co.,    460 

Montgomery   St.,   S.  F. 
Filed  Apr.   1,  1926.  Dated  Mar.   31,   1926. 

Window    frames    set    $3308.50 

Brown    coated    and    rough 

plumbing    in    3308.50 

Completed   and    accepted    3308.50 

Usual    35    days 3308.50 

TOTAL  COST,  $13,234 
Bond,  $7000.  Sureties,  American  Sur- 
ety Co.  Forfeit,  none.  Limit,  120  days 
after  Apr.  5,  1926.  Plans  and  specifi- 
cations filed. 


(619)  W  TENTH  250  S  Clement  S  25 
W  120.  All  work  for  3-story 
frame   bldg.,    (apartments). 

Owner — H.  O.  Lindeman,   619   27th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — W.   R.    Lindeman,   619   27th 

Ave.,    S.    F. 
Filed  Apr.   2,    1926.   Dated  Jan.   20,   1926. 

Enclosed    $6750 

Rough    plastered    6750 

Completed  and  accepted    6750 

Usual    35    days     6750 

TOTAL  COST,  $27,000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.  Plans  and  specifications  not  filed. 

APARTMENTS 

(620)  W  TWENTIETH  AVE.  100  N 
Clement  N  50  x  W  120.  All  work 
for  two  2-story  frame  apartment 
houses. 

Owner — H.  O.  Lindeman,  619   27th  Ave., 

San   Francisco. 
Architect — None. 
Contractor— W.   R.   Lindeman,    619   27th 

Ave.,  S.  F. 
Filed  Apr.  2,   1926.  Dated  Feb.  20,   1926. 

Enclosed    $8750 

Rough    plastered    8750 

Completed     8750 

Usual    35    days    8750 

TOTAL  COST,  $35,000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 

FLATS 

(621)  N  GREENWICH  150  E  Brod- 
erick.  All  work  for  3-story  and 
basement  frame  flat  and  garage 
bldg. 

Owner — Albert    Cerf    Investment    Co. 
Architect   —   Henry    H,    Gutterson,    526 

Powell  St.,  S.   F. 
Contractor — The  George  J.  Maurer  Co., 

177    Ridgeway    Ave.,    Oakland. 
Filed  Apr.    2,    1926.   Dated  Apr.    2,   1926. 

Frame    up    $4937.50 

Brown    coated    4937.60 

Completed     4937.50 

Usual    35   days    4937.50 

TOTAL  COST,  $19,750 
Bond,  sureties,  none.  Forfeit,  $3.00  per 
day.  Limit,  120  days.  Plans  and  spec- 
ifications   filed. 

BUNGALIWS 

(622)  SW  GRAFTON  AND  BRIGHTON 
Aves  34x50;  W  Brighton  Ave  34  S 
Grafton  Ave.,  33x50;  W  Brighton 
Ave  67  S  Grafton  Ave.,  33x50  being 
lots  33  and  34  Blk  6,  Lakeview.  All 
work    for   three   4-room    bungalows 

Owner— John  D.  McCarthy,  316  Bush  St., 

San  Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  April  3,  '26.     Dated  Mar.  30,  '26. 

30   days   after   frame   up 25% 

30  day   after  brown  coated....     25% 
30  days  after  completed  and   ac- 
cepted           25% 

Usual    35    days.. 25% 

TOTAL  COST,  $S900 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  flle4| 
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ALTERATIONS 

(624)  NO.  935-37-39-41  MARKET  ST. 
All  work  for  remodeling  lower  por- 
tion  of  7-story   building. 

Owner — S.  H.  Kress,  New  York. 

Architect — J.  T.  Holfman,  New   York. 

Contractor  —  Clinton  Constr.  Co.,  923 
Folsom   St.,   San   Francisco. 

Filed  April   6,   '26.      Dated   April   5,   '26. 

On  15th  of  each  month 75% 

Usual    35    days 25% 

TOTAL.  COST  not  to  exceed  $316,000 

Bond,  1316,000.  Surety,  Detroit  Fidel- 
ity  &    Surety    Co.      Limit,    Oct.    2,    1926. 

Forfeit,   $250.     Plans  and  specifications 

filed. 


ALTERATIONS 

(625)      NO.   1277   ELEVENTH  AVE.     All 
work    except    painting,    for    altera- 
tions and   additions  to  building. 
Owner — Ethel  M.  Haddock. 
Architect — None. 
Contractor — J.    W.    Marsden,    1663    20th 

Ave.,   San   Francisco. 
Filed  Apr.   6,   1926;  Dated  Mar.   18,   1926. 
Building       raised,       underpinned 

and  sides  closed  in $1075 

Brown   coated    1075 

Completed     1075 

Usual    35    days 1075 

TOTAL  COST,  $4300 
Bond,  none.  Limit,  90  days  after  Mar. 
20.  Forfeit,  plans  and  specifications, 
none. 


BUILDING 

(626)      N    LOMBARD      80    E       Stockton 
27-6x80.      All    work    for    one-story 
and    basement    frame    building. 
Owner  —  Girolamo    Lagomarsino,    1500 

Powell   St.,    San   Francisco. 
Architect  —  Louis     Mastropasqua,     580 

Washington    St.,    S.    F. 
Contractor — G.    Cristina    and     G.    Bon- 

zani,    1522A    Grant   Ave.,    S.    F. 
Filed  Apr.   6,   1926.  Dated  Mar.   18,   1926. 

Roof   on    $2250 

1st  coat   plaster  on    2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  $9000.  Sureties,  S.  A.  Firpo  and 
S.  Bottaro.  Forfeit,  none.  Limit,  none. 
Plans  and  specifications   filed. 

Note — Recorded    contract    previously 
reported  Mar.  20,  1926,  No.  597.       . 


GRADING,    PAVING,    ETC. 
(627)      BETWEEN     NORTH     POINT     & 
Beach    &    Taylor    &    Leavenworth. 
All      work      for      grading,      paving, 
catch    basins,    etc.,    for    automobile 
unloading     dock     and    trackage. 
Owneir — Southern    Pacific    Co.,    65    Mar- 
ket  St. 
Architect — None. 
Contractor — Granfield,  Farrar  &  Carlin, 

67    Hoff   Ave. 
Dated   Mar.    2,    1926;   filed   Apr.   7,   1926. 

Payments     monthly     of 75% 

35    days    after    25% 

TOTAL  COST,   $6913 
Bond,    $6913;   sureties,   Fidelity  &  De- 
posit   Co.    of    Maryland;    forfeit,    none; 
limit,  30  dayji;  plans  and  specifications 
filed. 


COMPLETION  NOTICES 


SAN   FRANCISCO   COUNTY 


Recorded 


Accepted 


Mar.  31,  1926— N  FLOOD  AVE.  175  W 
Congo,  25x  112-6.  Alfred  J.  Kron- 
quist  to  whom  It  may  concern.... 
Mar.    30,    1926 

Mar.  31,  1926— N  FLOOD  AVE  150  W 
Congo,  25x  112-6.  Alfred  J.  Kron- 
quist  to  whom  it  may  concern.... 
Mar^    30,    1926 

Mar.  31,  1926— N  FLOOD  AVE.  275  W 
Congo,  25x  112-6.  Alfred  J.  Kron- 
quist  to  whom  it  may  concern.... 
Mar.    30,    1926 

Mar.  31,  1926— N  FLOOD  AVE.  250  W 
Congo,  25x  112-6.  Alfred  .T.  Kron- 
quist  to  whom  it  may  concern.... 
Mar.    30,    ]02fi 

Mar.  31,  1926— N  FLOOH  AVE.  200  W 
Congo,  25x  112-6.  Alfred  .1.  Kion- 
qui.st  to  whom  it  may  concern.... 
Mar.    30.     1926 

aiar.  31,  1926  — N  FLOOD  AVE.  225  W 
Congo,  25x  112-6.  Alfred  .T.  Kron- 
quist  to  whom  it  may  concern.... 
■■•• Mar.    30,    1926 

Mar.  30,  1926— SE  DELANO  AVE.  125 
NE  Ocean  Ave.,  NB  26  x  SE  90,  ptn. 
Blk.     2U,     West     End     Map     No.     1. 


David  Rufus  Woods  and  Pauline 
Woods  to  whom  it  may  concern.. 
Mar.    29,    1926 

Mar.  30,  1926— N  HEARST  AVE.  100 
E  Edna.  Isaacson  &  Nylund  to 
whom    it   may  concern .  .Mar.    30,    1926 

Mar.  30,  1926— N  FARALLONES  300 
W  Plymouth  Ave.  N  125  x  W  25, 
ptn.  Blk.  M,  Railroad  Hd.  Assn. 
Milton  T.  Moore  and  William  Pow- 
ell to    whom   it   may   concern 

Mar.    26,    1926 

Mar.  31,  1926— RAILROAD'S  FONT- 
ana  Warehouse.  Southern  Pacific 
Co  to  Daniel  S.   Tuthill.Mar.   23,  1926 

Mar.  31,  1926— N  GOLDEN  GATE  Ave 
109-9  W  Van  Ness  Ave.  W  41-3  x 
N  120.  Wm.  H.  Conlin  and  C.  N. 
Conlin  to  Industrial  Construction 
Co Feb.    8,    1926 

Mar.  31,  1926— LOTS  12  AND  11,  BLK 
3051  Map  Blks.  3050  to  3053  and 
ptn.  Blks.  3038  and  3054  Westwood 
Highlands.  Hans  and  Esther  E. 
Nelson  to  whom  it  may  concern.. 
Mar.    26,    1926 

Mar.  31,  1926  —  25x120  ON  E  34TH 
Ave.  260  S  Balboa.  Wm.  Costello 
to  whom  it  may  concern. Mar.  31,   '26 

Mar.  31,  1926— S  HERNANDEZ  AVE. 
391  E  Vasquez  Ave.  beg.  E  30  ft. 
of  Lot  37  Blk.  2917.  Arthur  D. 
Dorr  to  whom  it  may  concern.... 
Mar.    24,    1926 

Mar.  31,  1926— S  GREENWICH  87-6 
E  Larkin  E  73-4%  x  S  137-6.  W.  H. 
Peaslee  and  A.  M.  Peaslee  to  L. 
Vanucci    Bros Mar.    25,     1926 

Mar.  31,  1926 — N  CHESTNUT  150  W 
Franklin  W  25  x  N  137-6.  Isabel 
Jenkins,  Aimee  M.  and  Margaret  I. 
Mack   to   Meyer  Bros.    ..Mar.    29,   1926 

Mar.  31,  1926— S  HERNANDEZ  AVE. 
331    B    Vasquez   W    30    ft.    of   Lot   37 

Blk.    2917.      Arthur   D.   Dorr 

Mar.    24,    1926 

Mar.    31,    1926—125    N    ORTEGA    E    of 
20th    Ave.      Chas.   A.    and    Grace    E. 
Gray   to   whom   it   may    concern... 
Mar.    31,    1926 

Mar.  31,  1926 — COMG.  127-6  W  from 
NW  cor.  Brannan  and  Central  PI. 
on  N  Brannan  N  80  x  W  33.  Geo. 
H.  Dannemark,  Richard  (R.  J.  H. 
Forbes)  J.  H.  Forbes  to  whem  it 
mlay   concern    Mar.    25,    1926 

Mar.  31,  1926—25x120  ON  W  lOTH 
Ave.  150  S  Kirkham.  Peder  P. 
Johnsen  to  whom  it  may  concern 
Mar.    31,    1926 

Mar.  31,  1926 — LOT  32  BLK.  C,  SIL- 
ver  Terrace.  Joseph  Ferri  to 
whom    it   may   concern .  .Mar.    31,    1026 

Mar.  31,  1926 — B  35TH  AVE.  250  N 
Taraval    N    25     x    E    120.      John    T. 

Eraser   to  Joseph   Howard    

Mar.    31,    1926 

Mar.  31,  1926  —  SE  ELSIE  115  SW 
Courtland  Ave.  25x128-9.  Geo.  H. 
Bradley  to  whom  it  may  concern 
Mar.    29,     1926 

Mar.  31,  1926 — E  LEAVENWORTH  60 
N  Broadway  N  40  x  E  68-6.  Hind 
Building  Co.  to  whom  it  may  con- 
cern        Mar.   27,   1926 

Mar.  30,  1926— N  JUDSON  225  W  Edna 
Lindsay  Const.  Co.  to  whom  it  may 
concern    Mar.   29,   '26 

Mar.  30,  192«— N  JUDSON  l'OO  W  Edna 
Lindsay  Const.  Co.  to  whom  it  mav 
concern    Mar.    29.    1926 

Mar.  30,  1926— SW  REVERB  150  NW 
Hawes  37-6  x  100.  Pietro  Mer- 
curio  to  J.  Meconi Sept.   28,   1925 

April  1,  1926 — B  GIRARD  25  S  Silli- 
man.  Max  and  Fay  Greenberg  to 
Wm  J  Lovoie  and  G  M  Speizer... 
Marcyh     29,     1926 

Aphil  1,  1926— LOT  7  and  Ptn  Lot 
8  lying  SE  of  line  pari  with  NE 
line  Lot  8  and  perpen  dist  5  SW 
therefrom  Blk  23,  St.  Francis  Wood 
Extn  2.  D.  I.  Bosschart  to  Nels  P. 
Johnson Mar.     30,     1926 

April  1,  1926— SE  GOLDEN  GATE 
and  Masonic  Aves  E  31-3xS  100.  J. 
Kenny  to  whom  it  may  concern 
March    19,    1926 

April  1.  1926— N  VALPARAISO  114-5 
W.  Ma.son  W  22-lOxN  60.  Filippa 
Gatto    to    C   Lindberg.  .  .Mar.    .■?!,    1926 

•■^l'ril  1.  1926— E  EDINBURGH  125  S 
Russia  .Ave  S  25x100  No.  623 
Edinburgh.  Leon  and  Rosa  Heppcl 
to  whom  it  may  concern  .  .Mar.  27,  '26 

April  1,  1926- X  IRVING  82-6  W 
Twenty-sixth  Ave  50x90.  Melville 
G  and  S  Florence  Hoffman  to  Pool 
Constr  Co Mar.   30,    1926 

April  1,  1926— COMG  N^E  TWENTY- 
sccond    and    Illinois    N    280xE    260. 


Pacific  Gas  &  Electric  Co  to  West- 
ern Pipe   &  Steel  Co Mar.  24,   1926 

April  1,  1926— W  THIRTY-FIRST 
Ave  150  N  Fulton  N  200xW  120. 
Lawrence  and  Michael  Costello  to 
whom   it  may  concern .  .Mar.   30,   1926 

April  1,  1926 — N  WASHINGTON  46  W 
Octavia  W  36-6xN  127-8%.  W  W 
Chapin  to  Moore  &  Madsen  (3  ac- 
ceptances)      March    31,    1926 

April  1,  1926— N  GOLDEN  GATE  AV 
60  E  Divisadero  E  30xN  100.  H  and 
Belle  Jacobson  to  H  O  Linderaan 
March    31,    1926 

April  1,  1926— N  10  FT.  LOT  9  BLK 
23  and  S  40  ft.  Lot  8  "Blk  23,  St. 
Francis  Wood  Extn.  No.  2.  Carl 
and  Maude  Quellmalz  to  J.  Prout 
March   5,    1926 

April  1,  1926— W  FORTY-SECOND 
Ave  125  N  Anza,  25x120  No.  575  42nd 
Ave.  Jacob  Ozanic  to  whom  it  may 
concern April    1,    1926 

April  2,  1926— S  WASHINGTON  108-9 
E  Battery  37-7x120.  California 
Poultry  (To  to  Granfield,  Farrar  & 
Carlin    Mar.    24,    1926 

April  2,  1926— E  DOLORES  28  S 
Liberty  25x92-6.  Roy  and  Helen 
Corhan  to  Frank  J  Rellly..Apr.  2,  '26 

April  2,  1926— N  IRVING  32-6  E  10th 
Ave  E  25xN  100.  James  Prongos 
to  C  W  Perkins  Co Mar.  31,  1926 

April  2,  1926— LOT  7  BLK  9,  St. 
Francis  Wood.  Lorenzo  E  and 
Kathleen  M  Murphy  to  Henry 
Papenhausen Mar.    1,    1926 

April  3,  1926— N  PEARL  100  N  Du- 
boce  Ave  N  25xW  80.  Otis  and 
Lonnie  Del  Knight  to  whom  it  may 
concern April     3,    1926 

April  2,  1926— SW  HAZELWOOD  AVE 
29  SE  fr  NW  In  Lot  12  th  alg  SW 
Hazelwood  SE  44  SW  95.470  to  pt 
on  SW  In  Lot  13  Blk  3052  dist  19 
SE  fr  NW  In  Lot  13  th  alg  SW  In 
Lots  13  and  12  and  NW  37  NE  89.989 
to  beg,  being  Lots  12  and  13  Blk 
3052,  Westwood  Highlands;  also 
Lots  13  and  14  Blk  3052,  Westwood 
Hans  and  Esther  E  Nelson  to 
whom  it  may  concern.  .Mar.'26,   1926 

April  3,  1926 — S  PALOU  AVE  50  W 
Keith  St.  S  Linter  to  Thos  B 
Sharman Mar.    30,    1926 

April  3,  1926— S  CHESTNUT  125  W 
Franklin  th  130  W  alg  Chestnut 
by  137-6.  Stock,  Maas  &  Sauer  to 
whom    it   may   concern.  .April    3,    1926 

April  3.  1926— W  CAPITOL  AVE  50 
N  Lakeview  N  25xW  75.  The  Mc- 
Carthy Co  to  James  Arnott  &  Son 
April    1,    1926 

April  3,  1926— NO.  1025  MARKET. 
Emile  Cerf  to  Emile  Cerf  and  A  C 
Griewank April    3.    1926 

April  3,  1926 — W  AVILA  307-6  S 
Capra  Way  25x100.  Albert  E  and 
Evelyn  G  Oliva  to  Robinson  & 
Johnston Mar.    27,    1926 

April  3,  1926— E  TWENTY-THIRD  AV 
250  N  Ulloa.  A  W  and  J  E  Per- 
mento  to  whom  it  may  concern.. 
April    1,    1926 

April  3,  1926-8  SANTA  ROSA  AVE 
475  W  Mission,  25x100.  Jos  Novello 
to  whom  it  may  concern. Apr.  3,  1926 

April  3,  1926— S  SANTA  ROSA  AVE 
500  W  Mission,  25x100.  Jos  Novello 
to   whom   it  may  concern.  Apr.   3,   1926 

April  3,  1926 — NO.  738  HOWARD. 
Milton  R  Lees  to  L  A  Hinson.... 
March    27,    1926 

April  3,  1926— E  THIRTY-SIXTH  AV 
275  S  Anza  25x120.  Jas  Perdicalls 
to    L   M    Carusio Mar.    31,    1926 

Apr.  2,  1926— SE  MARKET  275  SW 
5th  SW  alg.  SE  Market  90  x  SE 
165  to  XW  Stevenson.  9.  H.  Kress 
&  Company  to  Ralph  McLeran 
Company Mar.    25,    1926 

Apr.  2,  1926— W  OCTAVIA  100  S  BAY 
S  25  X  W  100.  Howard  J.  and  Paul 
Y.  Hoots  to  whom  it  may  concern 
Apr.    1,    1926 

Apr.  2,  1926— W  17TH  AVE.  225  N 
Irving  N  25  X  W  120.  H.  Krlll  to 
whom    it    may    concern.  .Apr.    2     1926 

Apr.  2,  1926—163,  165.  19TH  AVE. 
A.  C.  Gibbons  to  W.  C.  Boswall.... 
Mar.    31,    1926 

Apr.  2.  1926— LOT  2  BLK.  30  Amend- 
ed Map  Ingleside  Terraces.  A.  J. 
Ilfizis  to  whom  it  may  concern.. 
Apr.    2.    1926 

Apr.  2.  1926— SE  IRVING  AND  20TH 
Ave.  E  77  X  S  100,  O  L  691.  Marian 
Realty  Co.  to  whom  it  may  concern 
Apr.    1,    1926 

April     3,     1926— W    SANCHEZ     100     S 

th   25  W  100  N  25  E   100.   Felix 

F  and  Julia  D  Trigueiro  to  C  T 
Magill Mar.    30,    1926 


32 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April   10,   19?fi! 


Apr.  5,  1926 — N  JACKSON  49-6  W 
Laguna  W  45-6  X  127-814  E  7  S 
1-8H    E    38-6    S    126.      Carl   Jorgen- 

sen  to  whom   it  may  concern 

Apr.    3,    192G 

Apr.  5,  1926  —  19  MAIDEN  LANE. 
Fred    Solari    to    J.    I.    Mitcovich .  . .  . 

Apr.    5,    1926 

Apr.  5.  1926  —  S  OFARRELL  50  E 
Steiner  E  32-2  x  100.  I.  and  Rose 
Wall  to  Stoneson  Bros.  &  Thorin- 
son    Apr.   5,   1926 

Apr.  5,  1926— SW  DRAKE  297.15  SE 
from  pi.  common  to  sd.  line  Drake 
and  curve  of  50  ft.  radius  connect- 
ing sd.  Drake  with  S  line  Winding 
Way  as  on  Crocker  Amazon  Tr. 
Sub.  2  SE  45.14  th.  bearing  S  50° 
42'  54  W  107.77  NW  45.90  NE  120.30 
ptn.  Crocker  Estate  Co.  Crocker 
Estate  Co.  to  whom  it  may  concern 
Mar.     27,     1926 

Apr.  5,  1926— LOT  14  ELK.  8,  Lake- 
view.  F.  C.  Wolport  to  whom  it 
may   concern    Mar.    29,    1920 

Apr.  5,  1926- LOT  13  BLK.  8,  Lake- 
view.  F.  C.  Wolpert  to  whom  it 
mav   concern    Mar.    29,    192G 

Apr.  5,  1926— N  SHAFTER  AVE.  50 
E  Kieth.  Thos.  R.  Sharmon  &  Son 
to   Jules   Williams    Mar.    15,    1926 

Apr.  5,  1926 — SE  32nd  AVE.  AND 
Cabrillo    25x95.      Harry    L.    Sandow 

to  whom   it  may  concern 

Apr.    5,    1926 

Apr.  5,  1926  —  3RD  37  N  THOMAS 
Ave.  Samuel  Catania  to  Thos.  R. 
Shafman    Apr.    5,    1926 

Apr.  5,  1926—20x75  W  SHOTWELL 
50  N  Stoneman.  Henry  F.  and 
Kathcrine  S.  Young  to  Isaacson  & 
Nylund    Apr.   5,    1926 

Apr.  5,  1926 — W  CONGO  25  N  Joost 
Ave.  N  25  x  W  100  Lot  42  Blk.  38, 
£unnyside.  Carl  Jacobson  to  whom 
it  mav  concern    Apr.   5,    1926 

Apr.  5,  1926 — LOT  9  BLK.  21  Amend- 
ed Map  Ingleside  Terraces.  Luigi 
F.  and  Margaret  E.  Galliani  to 
Peter  Kiernan    Mar.   26,   1926 

Apr.  5,  1926— NE  15  FT.  LOT  43  AND 
SW  20  ft.  Lot  44  Blk.  2989  Map 
Blks.  2975,  2988,  2989,  Claremont 
Court,  Parcel  No.  2.  H.  S.  and 
Hattie  Haines  to  J.  W.  Gillogley.. 
Apr.    3,    1926 

Apr.  5,  1926— E  41ST  AVE.  COMG. 
100  S  Anza  rung.  26-4  S  alg.  41st 
Ave.  E  120  N  26-4  E  120.  John  T. 
Ahem  to  whom  it  may  concern.... 
Apr.    5,    1926 

Apr.  5,  1926— S  HAWES  33-4  E  Re- 
vere Ave.  E  33-4  x  75.  A.  L.  Stew- 
art  to   whom   it   may  concern 

Apr.    3.   1926 

Apr.  5,  1926 — LOT  17  BLK.  3052  Map 
Blks.  3050  to  3053  and  ptn.  Blks. 
3038  and  3054  Westwood  Highlands 
Hans  and  Esther  E.  Nelson  to 
whom    it    mav    concern ..  Apr.    2,    1926 

Apr.  5,  1926— NW  HOWTH  69-6  SW 
Geneva  Ave.  SW  25  x  NW  105-6, 
ptn.  Lot  1  Blk.  11  San  Miguel  City. 
Russell  M.  and  Elsie  L.  Schaadt  to 
whom    it    may    concern .  .Apr.    5,    1926 

Apr.  5,  1926— LOT  9  BLK.  143  MAP 
Brovi'n  Estate  Co.  Sub.  ptn.  Univ. 
Md.  Charles  B.  Steele  to  whom  it 
may   concern    Apr.    5,    1926 

April  6,  1926 — NO.  755  HEAD.  Noah 
Swanson  to  whom  it  may  concern. 
April    6,    1926 

April  6.  1926— SW  GENEVA  AVE  203 
SE  Paris  Lot  9  Blk  6,  Crocker 
Amazon  Tract.  A  M  Samuelson  to 
whom   it  may  concern ..  .April   5,   1926 

April  6,  1926— W  MOSCOW  140.6  N 
Geneva  Ave  Lot  36  Blk  19,  Crocker 
Amazon  Tract.  A  M  Samuelson  to 
whom  it  may  concern  ..  .April   5,   1926 

April  6,  1926— N  MORS'E  199  W  Rolph 
Lot  12  Blk  23,  Crocker  Amazon  Tr. 
A  M  Samuelson  to  whom  it  may 
concern April    5,    1926 

April  6,  1926— N  GILMAN  AVE  250 
and  275  W  Ingalls,  25x100.  Lind- 
gren  Bros,  to  whom  it  may  concern 
April    5,    1926 

April  6,  1926— NE  ILLINOIS  AND 
Twenty-second  N  280xE  260.  Paci- 
fic Gas  &  Electric  Co  to  Louis  J 
Cohn 4.... March    30,    1926 

Apr.  6,  1926- E  NATOMA  230  N  15th 
N  25x75.  Theresa  Von  Moos  to 
Ash  &   Hand Apr.   3,   1926 

Apr.  6,  1926 — No.  456-460  DUBOCE 
Ave.  Ira  W.  Coburn  to  whom  it 
may   concern    Apr.   6,   1926 

April  5,  1926— E  BRUNSWICK  25  N 
Whittier  25,x79-6.  Nelson  E  Lutz 
to  whom  it  may  concern. April  3,  1926 


April  6,  1926— SW  VIENInTA  AND 
France  25x100  on  France.  Salva- 
tore  Roimondi  to  Clyde  Terrel.... 
March    24,    1926 

April  6,  1926 — N  McALLISTER  67  E 
Willard  26-6x120.  Stephen  or 
Steve  Bordi  to  whom  it  may  con- 
cern  ...April   2,    1926 


LIEN.S  FILED 


SA\"   FRANCISCO   COUNTY 


Kecorded  Aa.^ui.t 

Mar.  31,  1926— 0:m  S  LOT  137  GIFT 
map  1  25  E  Wool  S  to  N  Cortland 
E  E  45  more  N  to  S  E  cor  lot  137 
W  45  to  beg.  J.  P.  Warren  vs.  Wm. 
M.  Ready  and  Giorgi  or  George 
Vitteri    $63 

Mar.  31,  1926 — W  43RD  AVE  150  S 
Anza  S  30  X  L20.  Ginsberg  Tile  Co. 
vs     Dr.    F.    A.    Gawthorne ?220 

April   1,   1926 — N  SACRAMENTO   137-6 
E    Laurel     E    34-6xN    117-10^.      The 
Hockaday  Co,  $97.70;  J  W  Alt,  1237 
vs   Anton   Usnick    , 

Mar.  31,  1926 — COMG.  S  LOT  137,  Gift 
Map  No.  1  25  E  Wool  S  and  pari 
Wool  to  N  Cortland  Ave  E  45  m  or 
1  to  W  Lot  142  Gift  Map  No.  1  N  to 
SE  Cor.  Lot  137  Gift  Map  No.  1  W 
45  m  or  1  to  beg.  Blendes  Plumb- 
ing Supply  Co  or  Bay  City  Plumb- 
ing Supply  Co  vs  George  Vittoria  or 
Vittori $242 

April  1  1926— W  FORTY-THIRD  AV 
150  S  Anza  S  30xW  120.  Empire 
Planing  Mill  vs  F  A  Gawthorne  &. 
L  E    Carter    . $296.50 

April  1,  1926— S  MONTEREY  BLVD 
125  W  Edna  W  75xS  112-6  Lots  35, 
36  and  39  Blk  20,  Sunnyside.  Com- 
mercial Electric  Co  vs  Frank  and 
Catarina  Malta  and  Chris  Hansen 
$30 

April  1,  1926— NE  PERSIA  AVE  25 
NW  Naples  NW  75xNE  75.  Rich- 
mond Sanitarv  Co  vs  Julius  L 
Franklin    and    Wm    French ...  $398.66 

April  1,  1926 — W  FORTY-FIFTH  AV 
147  N  Balboa  N  25xW  100.  N  A, 
B  E  and  Herman  S  Hanson  vs  Han- 
nah  Valentine  and  Edw  J   Felix. $450 

April  1,  1926— E  NINETEENTH  AVE 
100  S  Pacheco  S  25xE  120.  Robert 
A    Roche   vs   Fritz  and   Belle  Davis 

S  82  7  '^ 

April  i.'l926— s'mONTERe'y'  BLVD 
125  W  Edna  AV  75xS  112-6  Lots  3.".. 
36  and  39  Blk  20,  Sunnyside.  Carl 
C  Wilhelm,  $340;  H  H  Smith,  $646.36 
Thoris  Jacobson,  $157.50  and  J  I 
Meeks,  $273.20  vs  Catherine  Maita 
and   Chris   Hansen 

April  1,  1926 — N  ASH  AVE  192-6  E 
Buchanan  E  27-6xN  120.  Herman 
Castler  vs  Helena  Dieling  and  Ash 
<t    Hand     $35.50 

Apr.  5,  1926— N  SICKLES  AVE.  and 
Sears,  NE  lOSxNW  32.  E.  J.  Galla- 
gher vs.  James  J.  Casserly.  ..  .$619.50 

Apr.  3,  1926 — E  ALBION  AVE.,  115 
X  :7th  36-6E  120.  J.  Johnson  vs. 
A.  J.  and  Elizabeth  G.  Walsh  and 
Agnes    I.    Walsh $278.60 


Apr.  2,  I92C— 3  MONTEREY  BLVD.  I 
17o-  >y  Edna^  S,  112-6  x  W  2^.  :  Guy  \ 
L.  Wayne  vs.  Francesca  Maiti  and  i 
Chris.    Hanson    .       $617.59 

Apr.^  2,    1926'— N    GREENWICH    50    W     1 
Steiner   N    105    x    W    25.      Richmond 
Sanitary    Co.       vs.      Hiram    H.    aijd 
Elizabeth  Alexander,  JohnC.  Doest     \ 
and    A.    Stengor     Syu8.21! 

Apr.     2,     1926— W     34TH    AVE.     16q,S 
Anzii    S    25    X    W    120,    $220.      N  'Pt.     , 
Lobos   Ave.   75   E   43rd  Ave.    E   30    x 
N  75,  $125.     Murray  Bros.  vs.  F.  A.     ] 
CJawthorne \ 

Apr.  2,  1926— E  19TH  AVE.  100  S 
I'acheco  S  25  x  E  120.  Felix  Gross 
Co.  vs.  F.  B.  Solin,  F.  J.  Davis  and 
Belle     Davis ..     $27.05 

Apr.  2,  lS26— N  FULTON  .->7-6  \V 
30th  Ave.  W  25  X  N  100,  $1112i21. 
S  Anza  82-6  E  33rd  Ave.  E  25  x  S 
100,  $1272.50.  Smith  Lun-.ber  Co.  of 
S.   F.   vs.   S.   A.   and   Bella   Schwartz. 

Apr.  6,  1926— S  MONTEREY  BLVD., 
125  W  Edna  W  75  alg  Monteyey 
Blvd.  x  S  112-6.  lot  35  and  36  and 
39,  blk.  20,  Sunnyside.  Charles 
Andrus  vs.  Frank  and  Caterina 
Maita   and    Chris    Hansen $105 

Apr.  5,  1926— LOT  11  BLK  5076,  Ex- 
celsior Tract.  James  E.  Lennon 
Lime  &  Cement  Co.  vs.  J.  Kirby. 
$114.70 


RELxilASE   OF   LIENS 


SA.\    FUANCISCO   COUNTY 


Recorded  Amount 

A.pril  1,  1926— W  THIRTY-FIFTH  AV 
100  and   125  N  Taraval  N  25xW  120. 
Empire   Planing  Mill  to  Otto  John- 
son  and   Herbert  G  MeanwelV   ....$ — 
Mar.    31,   1926 — S  E  CROCKER   66-0% 

5  E  Colton  S  E  1711-2  E  13-8  N  E 
89-9%  N  78  S  W  99.  Bert  Prebble 
to    Catherine   McLaughlin    and   Ash 

6  Hand     $97.88 

April    3,    1926— NW    MOSCOW    225    NE 

Prussia  Ave  NE  alg  Moscow  25x 
NW  100  Ptn  Lot  6  Blk  74.  Excel- 
sior Hd  Assn.  Richmond  Sanitary 
Co  to  Anthony  L  Noriega  and  Wm 
Vnughn     

April  3,  1926 — E  THIRTY-FOURTH 
Ave  350  S  Geary  S  25xE  120.  S 
Thomson  to  G  Buone  and  S  Camelia 

April  3.  1926— N  SACRAMENTO  137-6 
E  Laurel  E  alg  N  Sacramento  34-6 
x.n  117-1014-  being  Ptn  W  A  Blk 
815.  The  Hockaday  Co.,  Inc,  to 
Anton  Usnick   and   J   AV   Alt ...  .$97.70 

Apr.  3,  1926 — S  LOMBARD  137  E 
Jones  E^  35xN  137-6.  Frank  Ennis 
Jr.    to    Pasquale    Jane    Doe    Gelardi. 

April  6,  1926— S  LOMBARD  107-6  W 
Taylor  W  30xS  137-6.  Wm  James, 
Armando  Groudona.  G. '  Massagli  & 
Co,  Pioneer  Plate  &  Window  Glass 
Co,  Inc  to  Mary  Russo  and  Frank 
Ennis    Jr    

Apr.  3,  1926 — NW  NINETEENTH 
Ave.  and  Geary,  50  on  Geary  and 
70  on  19th  Ave.  Federal  Orna- 
mental li-on  and  Bronze  Co.  to 
Bank    of    Italy ....;;■.  i 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH,   186S 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over  .  ....;.._. 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH ". . .  .  .  Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (434^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  OUARTERLY 


Saturday.   April  10.   1926 
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BUILDINGJCONTRACTS 

(ALAIVIEDA  COUNTY) 


I 


Owner 

Robertson 

Schulz 

Tltony 

Betz 

Hilton 

Patterson 

Patterson 

Patterson 

Bonham 

Marino 

Harrison 

Gwillin 

Realy 

Harwood 

Jacksn 

Williams 

Qarstens 

G-reen 

Metaopolitan 

Atkinsioin 

LK)idg« 

Parker 

Fallmer 

Baptista 

Johnson 

Union 

Tornell 

Creed 

Board 

Taylor 

Kilduff 

Heiman 

Owl 

Bredchoft 

Bullock 

Richards 

Bowman 

Hansen 

First 

Souza 

Gray 

Oakes 

Smitih 

Nething 

Bonds 

Pfrang 

Greuner 

Flantz 

Foster 

Anderson 

Wieben 

Jamson 

Lurie 

Aveoswald 

Gerken 

Mayho 

Harvey 

City 

Hipsley 

Fisher 

Schmidt 

Casquenoi 

Derby 

Frink 

McLeod 

Orton 

Johnson 

CHaiUsenius 

Singer 

Pierre 

Reed 

Ferro 

Ferro 

Andrews 

Pollard 

Garwood 

Dixlon 

Rals'ticn 

Prentice 

Taylor 

Bonham 

Gross 

Tiedermann 

Tiedermann 

Tiedermann 

Croucher 

Croucher 

Turner 

Ross 

Woio'd 

Baumann 

Chadwick 

Chadwick 

Brazier 

Durham 

Crocl<er 

Christenson 

Warren 

Faria 

Cassetta 

Smith 

Turrell 

Glentz 

Fillmore 

Walker 

Berenttz 

Freer 


No. 

1496 

1497 

1498 

1499 

1500 

1501 

1502 

150'3 

1504 

1505 

1506 

1507 

1508 

1509 

1510 

1511 

1512 

y513 

1514 

1515 

1516 

1517 

1518 

1519 

1  520 

1521 

1522 

1523 

1524 

1525 

1526 

1527 

1528 

1529 

1530 

1531 

1532 

1533 

1534 

1535 

1536 

1537 

1538 

1539 

1540 

1541 

1542 

1543 

1544 

1545 

1546 

1547 

1548 

1549 

1550 

1551 

1552 

1553 

1554 

1555 

1556 

1557 

1558 

1559 

1560 

1561 

1562 

1563 

1564 

1565 

1566 

1567 

1568 

1569 

1570 

1571 

157'2 

1573 

1574 

1575 

15T6 

1577 

1578 

1579 

1580 

1581 

1582 

1583 

1584 

1585 

1586 

1587 

1588 

1589 

1590 

1591 

1592 

1593 

1594 

1595 

1596 

1597 

1598 

1599 

1600 

1601 

1602 


Contractor 
AlUan 
Schulz 
OarlBon 
Owner 
Banning 
Owner 
Owner 
Owne/r 
Duffy 
Delaro 
Erlcson 
Damgaard 
Owner 
Owner 
Owner 
Owner 
Carstens 
Jensen 
National 
Hansford 
Owner 
Gossett 
Fallmer 
SUva 
Nordell 
Niskian 
Owner 
Leiter 
Berkeley 
McCausland 
Mason 
Owner 
Duval 
Owner 
Owner 
Yenson 
Killgore 
McDowell 
Brumfield 
Buckland 
Coward 
Owner 
Owner 
Kenworthy 
Owner 
Owner 
Severns 
Owner 
Stiort 
Owner 
Owner 
Owner 
Industriial 
Gade 
Owner 
Pfrang 
Owner 
Sullivan 
Owner 
Owner 
Van  Ness 
Hills 
Petersen 
Leekins 
owner 
Owner 
Farringer 
Kochendlorfer 
Owner 
Kopf 
Durgin 
Robson 
Robson 
Fernside 
Owner 
Owner 
DiXon 
Ralston 
Owner 
National 
Owner 
Owner 
Flittner 
Fllttner 
Flittner 
Owner 
Owner 
Owner 
Ross 
Owner 
Owner 
Owner 
Owner 
Owner 
Anders'on 
Gree 
Owner 
Owner 
Bradhoff 
Morris 
Owner 
Stolte 
Owner 
Owner 
Steiner 
Busk 
California 


1603 
1604 
1605 
1606 
1607 
1608 
1609 
1610 
1611 
1612 
1613 
1614 


Amt. 

1200 

6260 

2250 

6000 

7000 

8200 

8200 

12800 

8000 

4600 

3600 

3200 

2iO0O 

3600 

6860 

8000 

3100 

lOiOO 

2400 

6000 

3750 

2000 

3000 

5600 

3660 

70000 

8000 

12500 

1400 

4000 

7500 

3800 

4000 

3580 

3500 

20265 

1000 

2000 

1400 

3000 

4000 

4150 

3000 

4)600 

6000 

6000 

1000 

4400 

9400 

3000 

9500 

11000 

13000 

14900 

4500 

6000 

3500 

1675 

1000 

7500 

6000 

4250 

6575 

9000 

3100 

5250 

9450 

2000 

5000 

2600 

4000 

3200 

3000 

7000 

3000 

5500 

3750 

3250 

1250 

4290 

3000 

5400 

4000 

2145 

2800 

5600 

6000 

3500 

3000 

1800 

2900 

2500 

3000 

4500 

3500 

2500 

2000 

2000 

5800 

2625 

3700 

4950 

2850 

3160 

2125 

4700 

16000 


Soloman 

Johnson 

Thomas 

Gray 

Flagg 

Berger 

Sigwald 

Ketch 

Francis 

Isola 

Fergusen 

Nelson 


Owner 
Owner 

Grow 
Owner 

Flagg 
Leland 

Owner 
Owner 
Higgins 
Peel 

Tubbs 
Frazier 


3000 
3500 
4500 
22500 
3150 
3250 
3125 
2500 
3000 
6200 
1200 
3700 


Sw^'^Fn  BLANDING  AVE..  Ala- 
meda; Mill  building.  Chestnut 

Owner— Jas.  Robertson,  1415  Chestnut 
St.,  Alameda. 

Architect— None.  ^j^^^  gt., 

Contractoir — Jas.    Aii«t",    >°  11200 

Oakland.        ' 

^i^?7?^7^^SPRUCE    ST.,    Berkeley.    2- 
ArcWtIct'-"c.   A.  smith.   503   Boynton 

tuI.T'^103'7'' cIlANNING  WAY.   Berke- 

Owne^^--  T![ony  "l-037   Channing  Way. 

Berkeley. 
Architect— None        ^     j  315   Adams 

^^"'sTrAl^ny.^^^  *2250 

fEflDE^CE                     ^^^^    Berkeley 
^1-story    6-room    1-family   residence. 
Owner-C    G    Betz,    1535   Delaware   St.. 
Berkeley.  ,5000 

Architect — None^ 

dwelling. 
Owner— L.  A.  Hilton. 

Architect— None.  j  597   Apgar 

Cont|actor-R.^^H^Bann  ^^^^^ 

nYof^'^f'DOWLING  ST.,  90  E  80TH 
^^'°\ve        Oakland.        1-story      5-room 

-Celling  -^l^^,l;2i:\,trL%.  and 
Owner — J.    r.   ^^'-i    ,  ,      j 

Hillside    St.,   Oakland.  ^^ 

Architect— None^ 

??>n^^"I^^V  COR.  blST  AVE.  AND 
^^^"^Ufing'^St.?  Oakland       1-story    5- 

Ownr--..^r'l^k1!e^o^n.   8l^rAfl^^a^nd 

Hillside   St.,   Oakland.  ^ 

Architect— None^^^ 

DWET.LINGS  ^     395     432, 

(1503)      Yrin    «     willside    St.,    Oakland. 

^our'^storyl-Voom  dwellings  and 

Ownr-Ij^tTatfSir""^  ''-  ^"' 
Hillside  St..  Oakland.  ^^^ 

Architect— None^ *     ' 

?S^'^'3^?0    72ND   AVE..   Oakland.      1- 

story   4-room  dwelling. 
Owner— T.   H.   Bonham.   3330   72nd   Ave., 

Oakland; 
Architect — None.  79nd  Ave., 

Contractor— Don  Duffy,  3338  7-na  Ave^ 

Oakland.  

dwelling.      .  ,    ,    o*      Oak- 

0.^vner— J.    Marino,    999    43rd    St.,    uaw 

land. 
Architect — None.  .  ,    ^    o^ 

Contractor-Paul    Deiaro,    992    43rd    SU 

Oakland. 

t/sre'r^M    3STH   ST..    Oakland.      Addi- 
Own'or-Har^fH^rl^-n,    684    38th    St., 

Oakland. 
Architect— None.  53500 

1.  ontractor — C.    \v.    t-ricson. 


Owner-H.   H.    Gwillin.    2649  75th   Ave.. 

Oakland. 

Architect— None.  397      64th 

Contractor— S.      Damga<iru,  J32OO 

Ave.,  Oakland.  ♦ 

I'S^^^Lols  161,  289  MERRIWOOD 
^ '''Tract     ®akland.       Two    l-story    3- 

room  dwellings.  ...q 

Owner-Realty      Syndicate      Co..      U40 

Broadway.   Oakland.  ^ 

Architect — None^ 

?^-\^^^^!l?i  LYON  AVE..  Oakland.  1- 
^'''storyi-room  dwelling   and  1-story 

Ownlr-fv.-     P.     Harwood,     3514     Lyon 
Ave..   Oakland.  USOQ 

Architect — None^ 

?i^10^^eTiST   AVE..    140,    165,    115   N. 

^        B     sf    Oakland      Three    1-story    3- 

foom  'dwellings    and    l-story    gar- 

Ownef-C.    A.   Jackson.   901    106th   Ave.. 

Oakland.  $5850 

Architect— None.  *" 

?i'^'i^^^^60°3-5     OCEAN     VIEW     DRIVE. 
^Oakland      3-stoV;  7-room  dwelling. 
Own?r-L    N.   Williams,   1140  Cragmont 
Ave..  Piedmont.  ^^^^ 

Architect — None. ♦"'' 

nTif^'^'s'^BIRCH    ST.,     80    W.    82ND 
^'^'ive.       Oakland.        I'-story      6-room 

dwelling   and    1-story    parage. 
Owner— F.     W.     Carstens,     Station     u. 

Box  66,  Oakland. 
•^rn'tST-^r-W.    carstens.    1905    85th 

Ave..    Oakland.  ♦310" 


fAlZ)^^!'  W     COR.    24TH   AND    MAG- 
^'nolia    Sis:.    Oakland,      l-story    fac- 
tory.       ^    ^ 
Owner— R.  H.   Green. 

Architect — None.  _^  ^  niAt 

Contractor-Jensen     &    Petersen,     3443 

Adeline  St..  Oakland.  JlOO" 


STORES.  ^     ^vE.    AND 

^''°Hills!de^St.°     oikland.        l-story 
stores  and  l-.stpry  garage. 


?ifl4?'    N    W.  COR.  13TH  AND  WASH- 
^        ington    Sts..    Oakland.      1    roof   sign 

Ownrr^M^^?r^^p#in  Chain  Stores. 
13th  and  Washington  Sts..  Oak- 
land. 

-<>rnt;i^c^t^o7-^N"ational  Electric  Sign  Co 
950    30th    St.,    Oakland.  12400 

VlYllV^'^Te^  GOLDEN  GATE  AVT^, 
Oakland      l-story  6-room  dwelling. 

Owne?-C  E.  Atkinson,  3125  61st  Ave., 
Oakland. 

-^S^n'rac'/oT-^Ha"sford&  Atkinson  3125 
61st  Ave..  Oakland.  >5000 

oYuI^^S^  ELIZABETH  ST..  80  E.  57th 
Ave.,      Oakland.        l-story      6-room 

Own^^r— C."  F.    Lodge.    2201    57th    Ave., 

Oakland.  .o^en 

Architect — None.  »d<DU 

uTnJ'^^H  E.  19TH  ST.,  Oakland.  1- 
<!torv  3-room  dwelling.  _  ,    ^^ 

Owner-F  L.  Parker,  2914  E.  19th  St.. 
Oakland. 

^:;^n'ti-lfcVoriir  A.  Cossett.  327  Davis 
Court,   Oakland.  $2000 

?m^)^^^E°kNOWLAND    AVE.,    170    N. 

Viraiiiia     Ave..     Oakland.       l-story 

5-room   dwelling. 
Owner- R.    H.    and    Josephine    Fallmer. 

-X^;!-,^oT^rH.  Fallmer.  ,427  27th 
Ave..  Oakland.  *3000 

M*5m^N.  32ND  ST..  50  E.  LOUISE  ST.. 
Oakland.      2-story    10-room    roming 

Owner— John  Baptista,  1430  32nd  St., 
Oakland. 

-^rnt;lfcVoT-^"%.  Sllva.  S70  46th  St. 
Oakland.  'SeOO 
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DWELLING. 

(1520)       S.     CAMINA     LENADA,     200     E. 

La    Cuesta,     Oakland.       1-story     4- 

room   dwelling  and   1-story  garage. 
Owner — Clarence     Jiohnson,     2524     50th 

Ave.,    Oakland. 
Architect — None. 
Contractor — J.     M.     Nordell,     2524     50th 

Ave.,   Oakland.  $3650 


STORE. 

(1521)  SAN  PABLO  AVE.,  BET.  20TH 
and  21st  Sts.,  Oakland.  1-story 
concrete  store  and  depot. 

Owner — Union  Stage  Depot. 

Architect — None. 

Contractor — L.  H.  Nishkian,  Engineer, 
618  Underwaod  Bldg.,  Sa.n  Fran- 
cisco. $70,000 


RESIDENCE 

(1522)      NO.     224       WILDWOOD       AVE., 

Piedmint.       One-story       6-room       frame 

residence  an   dgarage. 
Owner— Claus    A.   Tornell,    339    15th    St., 

Oakland. 
Architect — John    Thayer,    339    15th    St.. 

Oakland.  $8000 


ALTERATIONS 

(1523)  NO.  128  INDIAN  ROAD,  Pied- 
mont.     Alterations. 

Owner — W.    E.    Creed    Premises. 

Architect — E.  B.  Seeley,  126  Etna  St., 
Berkeley. 

Contractor — E.  T.  Leiter  &  Son,  3601 
West    St.,   Oakland.  $12,500 


ALTERATIONS 

(1524)      ALLSTON     AND     GROVE      ST., 

Berkeley.      Alterations. 
Owner — Board   of   Education,   Berkeley. 
Architect — None. 
Contractor — Berkeley  Steel  Constr.  Co., 

2nd  and  Camelia  Sts.,  Berkeley. 

$1400 


RESIDENCE 

(1525)  NO.  1507  PARKER  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— H.  E.'  Taylor,  44th  St.,  Oakland 

Architect — None. 

Contractor — H.  W.  McCausland,  1304 
Parker  St.,  Berkeley.  $4000 


RESIDENCE 

(1526)      NO.     661     SANTA     ROSA    AVE., 

Berkeley.       One-story       6-room       1 

family  residence. 
Owner — Frederick   W.    Kilduff,   S.   F. 
Architect — W.    K.    Bartyes,    2045    Shat- 

tuck   Ave.,   Berkeley. 
Contractor — Mason    McDuffle    Co.,    2045 

Shattuck    Ave.,    Berkeley.  $7500 


RESIDENCE 

(1527)  NO.  493  BOYNTON  AVE.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — Stanton  Heiman,  2400  Jefferson 
St.,    Berkeley. 

Architect — None.  $3800 


ALTERATIONS 

(1528)      NO.     2040    UNIVERSITY    AVE., 

Berkeley.     Alter   store. 
Owner — The  Owl  Drug  Co.,   611  Mission 

St.,   San   Francisco. 
Architect — None. 
Contractor — O.    Duval    &    Son,    216    Dal- 

ziel  Bldg.,  Oakland.  $4000 


RESIDENCE 

(1529)  NO.  1309  ORDWAY  AVE.,  Ber- 
keley. One-story  6-room  1  family 
rGsiddiCG. 

Owner— Bredehoft  &  Dull,  1328  Carlotta 
St.,  Berkeley. 

Architect — None.  $3500 


RESIDENCE 

(1530)  NO.  2014  ACTON  ST.,  Berkeley 
One-story  5-room  1  family  resi- 
dence. 

Owner— W.  B.  Bullock,  Berkeley. 

Architect — None.  $3500 


RESIDENCE 

(1531)  No.  166  TUNNEL  ROAD,  Ber- 
keley. Two-story  11-room  1  family 
stucco   residence. 

Ovvner — Dr.    Dexter   Richards,   Oakland. 

Architect — \V.  R.  Yelland,  1404  Frank- 
lin  St.,    Oakland. 

Contractor — Yensen  &  Pederson,  3443 
Adeline    St..    Oakland.  $20,265 

ADDITION 

(1532)  1655  VISTA  ST.,  Oakland.  Addi- 
tion and  1-story  garage. 

Owner — C.  D.  Bowman,  1655  Vista  St.. 
Oakland. 


Owner — C.  D.  Bowman,  1655  Vista  St., 
Oakland. 

Architect — None. 

Contractor — W.  A.  Killgore,  1526  Ever- 
ett Ave.,   Oakland.  $1000 


ADDITION 

(1G33)  0906     E-FOURTEENTH     ST., 

Oakland.      Addition. 
Owner— E.    Hansen,      6906      E-14th    St., 

Oakland. 
Architect — None. 
Contractor    —    Samuel    McDowell,    3.t30 

Mangels   Ave.,    Oakland.  $2000 


SIGNS 

(1534)   SE  COR.  24TH  and  BROADWAY 

Oakland.       Roof    sign    and    electric 

sign. 
Owner — First  Methodist   Church. 
Architect — None. 
Contractor   —   Brumfleld    Electric    Sign 

Co.,    802   E-12th   St.,   Oakland.   $1400 


DWELLING 

(1535)  895  FORTY-FIRST  ST.,  Oak- 
land.     1-story    4-room    dwelling. 

Owner — Manuel  Souza,  4050  Market  St., 
Oakland. 

Architect — None. 

Contractor — N.  J.  Buckland,  1815  66th 
Ave.,    Oakland.  $3000 


DWELLING 

(1536)       W    BROADWAY    TERR.    50    W 

Duncan       Way.         1-story      5-room 

dwlg. 
Owner — O.  P.  Gray. 
Architect — None. 
Contractor — Jos.    Coward,    1930    E-27th 

St.,    Oakland.  $4000 


DWELLING 

(1537)      N   E-THIRTY-SECOND    ST.    100 

W    Randolph     Ave.,     Oakland.         1- 

story   5-room   dwelling  and   1-story 

garage. 
Owner — T.    J.     Oakes,     3918     14th    Ave., 

Oakland. 
Architect — None.  $4150 


DWELLING 

(1538)  E  LONDON  RD.  250  N  Pine- 
wood  Rd.,  Oakland.  1-story  5-room 
dwelling. 

Owner  —  Robert  Smith,  475  25th  St., 
Oakland. 

Architect — None.  $3000 


FLATS 

(1539)  4021,  4021A  QUIGLEY  ST..  Oak- 
land. 2-story  8-room  flats  and  1- 
story   garage. 

Owner  —  Mrs.  Nething,  3377  Birdsall 
Ave.,  Oakland. 

Architect — None. 

Contractor — Kenworthy  &  Ingler,  5533 
Morse    Dr.,    Oakland.  $4600 


DWELLING 

(1540)  5346-48  SHAFTER  AVE.,  Oak- 
land. 1-story  8-room  2-family 
dwelling. 

Owner — M.  S.  Bonds,  4314  Shafter  Ave., 
Oakland. 

Architect — None.  $6000 


DWELLING 

(1541)  E  CARLTON  ST.  100  S  Bel- 
grave  PI.,  Oakland.  1-story  6-rm. 
dwelling. 

Owner — H.  C.  Pfrang,  5659  Ocean  View 
Drive,  Oakland. 

Architect — None.  $6000 


Oak- 


ADDITION 

(1542)      640   LAKESHORE   BLVD. 

land.     Addition. 
Owner — W.   M.   Greuner,   650   Lakeshore 

Blvd.,  Oakland. 
Architect- — None. 
Contractor  —  L.    Severns,    76   Glenwood 

Glade,    Oakland.  $1000 


DWELLING 

(1543)  W  MONTEREY  BLVD.  400  S 
35th  Ave.,  Oakland.  1-story  6-room 
dwelling  and   1-story  garage. 

Owner—E.    G.    Glantz,     1656    83rd    Ave., 

Oakland. 
Architect — None.  $4400 

DWELLING 

(1544)  N  SUNNYHILL  RD.  100  E 
Bowles  PI.,  Oakland.  2-story  8- 
room   dwelling  and  1-story  garage. 

Owner — Murrey  Foster,    319   Adams   St., 

Oakland. 
Architect — None. 
Contractor — J.     V.     Short,     1386    Euclid 

Ave.,  Oakland.  $9400 


DWELLING 

(1545)      F   EIGHTY-NINTH   AVE.    180   S 

Foot^.ill  Blvd.,  Oakland.     1-story  5- 

room    dwelli..g. 
Owner  —  E.    O.    Anderson,    3000    Maple 

Ave.,  Oakland. 
Architect— None.  $3000 


DWELLING 

(154ti)  870  LONGRIDGE  ROAD,  Oak- 
land.     2-story    9-room   dwelling. 

Owner — Alex  C.  Wieben,  337  17th  St., 
Oakland. 

Architect — None.  $9500 


.APARTMENTS. 

(1547)      1331-1337     ONE     HUNDREDTH 

Sixth     Ave.,     Oakland.       Tw'o-story 

16-room    apartments. 
Owner — A.   T.   Jamson,    1341   106th  Ave., 

Oakland. 
Architect — None.  $11,000 


POST    OFFICE. 

(1548)  W  SECOND  AVE.  115  S  E-14th 
St.,  Oakland.  One-story  concrete 
Post   Office. 

Owner — The  Lurie  Co.,  315  Montgom- 
ery   St.,    S.    F. 

Architect — None. 

Con,  tractor — Industrial         ConsitrU(Ct\ilon 
Co.,    315    Montgomery    St.,    S.    F. 

$13,000 


APARTMENTS. 

(1549)      S    BROADWAY   TERRACE,    450 
E     Broadway,     Oakland.       Two-story 

16-room    apartments. 
Owner — Ann©  E.  Aveoswald,  2216  Cfhan- 

ning  Way,  Berkeley. 
Architect — None. 
Contractor — Victor  R.  Gade, 

St.,    Berkeley. 


1919  Cedar 
$14,900 


RESIDENCE 

(1550)      NO.     1064        STERLING       AVE., 

Berkeley.       One-story    5-room    one 

family  residence. 
Owner — R.   E.   Gerken,    1543    Spruce    St., 

Berkeley. 
Architect — None.  $4500 


RESIDENCE 

(1551)  NO.  1548  SCENIC  AVE.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — H.  Mayho,  2017  Bancroft  Way, 
Berkeley. 

Architect — None. 

Contractor — C.  J.  Pfrang,  480  Forest  St. 
Oakland.  $6000 


RESIDENCE 

(1552)  NO.  924  REGAL  ROAD.,  Ber- 
keley. One-story  5-room  one 
family   residence. 

Owner — J.  I.  Harvey,  177  Ardmore  Rd., 

Oakland. 
Architect — None.  $3500 

GARAGES 

(1553)  ACTON  AND  ALLSTON  WAY, 
Berkeley.     Concrete  garages. 

Owner — City  of  Berkeley. 

Architect  —  J.  W.   Plachek,   Mercantile 

Bank  Bldg.,  Berkeley. 
Contractor — Sullivan    &    Sullivan,    3021 

Maxwell    Ave.,    Berkeley.  $1675 


ALTERATIONS 

(1554)      NO.   8521   E-FOURTEENTH  ST., 

Oakland.     Alterations. 
Owner — M.  J.  Hipsley. 
Architect — None.  $1000 


STORES 

(1555)  W  PARK  BLVD.  200  S  Well- 
ington, Oakland.  One-story  brick 
stores. 

Owner^H  P.  Fisher,  Syndicate  Bldg., 
Oaklaxid. 

Architect — None.  $7500 


DWELLINGS 

(1556)      W    BEST    AVE.    130    and    165    S 

Brookdale,    Oakland.        Two      one- 

storv   6-room   dwellings. 
Owner — E.  A.  Schmidt,  4348  Park  Blvd., 

Oakland. 
Architect — None. 
Contractor — G.  B.  Van  Ness,  2243  Vicks- 

burg  Ave.,  Oakland.  $3000  ea 


DWELLING 

(1557)      NO.        1806      SEVENTY-THIRD 

Ave.,    Oakland.      One-story    6-room 

dwelling  and  garage. 
Owner — A.  Casquero. 
Architect — None. 
Contractor— Hill    &    Waters,    1629    45th 

Ave.,    Oakland.  $4250 
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STORICS 

(10.'")8)      N     E-TWELFTH    50    E     Derby. 

OaklariU.       (Jiie-story     tjrick     slore.s. 
Owner — Derby   Estate. 
Architect — None. 
Contractor— J.    B.    Petersen,    4021    Auga 

Vista   Ave.,   Oakland.  $657& 


DWELLINGS 

(1559)  NO.  3622-36-34  CALIFOUNIA, 
Oakland.  Three  one-story  5-room 
dwellings. 

Owner  —  Minnie  Frink,  3002  Hopkins 
St.,  Oakland. 

Architect — None. 

Contractor — C.  W.  Leekins,  3002  Hop- 
kins  St.,    Oakland.  $3000   ea 


DWELLING 
A     (ir)60)    NO.    2356    E-TWENTY-NINTH, 
M        Oakland.     One-story   5-room   dwell- 
M        ing  and  garage. 
■Owner— W.  A.  McLeod,  2374  E-29th   St., 

■  Oakland. 

■  Architect — None.  $3100 

'dwelling 

(15G1)  NO.  5607  ROBERTS  AVE.,  Oak- 
land. One-story  6-roum  dwelling 
and  garage. 

Owner — A.  E.  Orton,  Masters  Bldg.  Inc. 
3748    E-14th    St.,   Oakland. 

Architect — None.  $5250 


HWKLLINGS 

(ir,tJ2)  1127  1133  1137  COLLEGE  AVE., 
Alameda.  Three  1-story  5-room 
dwellings    (cement    plaster    finish). 

Owner — C.  Johnson,  113!s  Versailles  Ave 
Alameda. 

.\  1  ehitect — None. 

Contractor — F.  A.  Farringer,  1806  Cen- 
tral Ave.,  Alameda  $3150   each 


ST.. 


Alameda. 


ALTERATIONS 
(1063)      1004       GRAND 

Alterations. 
Owner — M.    Clausenius,    1004    Grand   St., 

Alameda. 
Architect — None. 
Contractor — Leo   F.   Kochendorfer,    2204 

Lincoln    Ave.,    Alameda.  $2000 


DWELLING 

(1564)  3859  .JOHNSON  AVE.,  Alameda. 
1-story  5-room  dwelling  (cement 
plaster   finish). 

Owner — E.  Singer,  914  Willow  St.,  Ala- 
meda. 

Architect — None. 

Contractor — E.  Singer,  914  Willow  St., 
Alameda.  $5000 

BUNGALOW 

(1565)  642   HAIGHT  AVE.,  Alameda. 
1-story    4-room    bungalow    (cement 
plaster    finish). 

Owner — Marie    Pierre,    638   Haip;ht   Ave. 

Alameda. 
Architect — None. 
Contractor — Ben.    H.    Kopf,    845    Pacific 

Ave.,    Alameda.  $2600 


DWELLING 

(1566)      1506   1510  THIRD  ST.,  Alameda 

1-story   8-roomj     dwelling      (cement 

plaster  finish). 
Owner — S.   O.    Keed,   Alameda,  Cal. 
Architect — None 
Conli  actor— Ward   Durgin,    5335   E   14th 

St.,  Oakland.  $4000 


DWELLING 

(1567)  1626  MORTON  STREET,  Ala- 
meda. 1-story  6-ro'om  dwelling  (ce- 
ment  plaster   finish). 

Owner — Peter   Ferro,    Alameda. 

Designer  &  Contractor — Wm.  H.  Rob- 
son,    3819    Maybelle    Ave.,    Oakland. 

$3200 


DWELLING 

(1568)  1622  MORTON  ST.,  Alameda. 
1-story  5-room  dwelling  (cement 
plaster  finish). 

Owner — Peter    Ferro,   Alameda. 

Designer  and  Contractor — Wm.  H.  Rob- 
son,    3819    Maybelle    Ave.,    Oakland. 

$3000 


DWELLING 

(1569)      3017    FAIRVIEW      AVE.,      Ala- 
meda. 1-story  6-room  dwelling   (cement 

plaster   finish) 
Owner — V.  S.  Andrus,  1106  Pearl  Street 

Alameda. 
Architect — None. 
Contractor    —    Fernside    Builders,    1401 

Park    St.,    Alameda.  $7000 


RESIDENCE 

(1570>      2341-43    CALIFORNIA   STREET 

Berkeley.    1-story    6-room    2-family 

residence. 
Owner — A.    J.    Pollard,    77    Plaza    Drive, 

Berneley. 
Architect — None.  $3000 

RESIDENCE 

(1571)      418    BOYNTON    AVE.,    Berkeley 

1-story    6-ioom    1-family    residence. 
Owner — F.  J.  Garwood,  4533  Moraga  Rd 

Piedmont. 
Architect — None.  $5500 


RESIDENCE 

(1572)      661   NIELSON  ST.,   Berkeley.   1- 

slory    6-room    1-family    residence. 
Owner — Constance    G.    Dixon,    903    Niel- 

son   St.,   Berkeley. 
Architect— None. 

Contractor — Henry    Dixon,    903    Nielson 
St.,    Berkeley.  $3750 

RESIDENCE 

(1573  J      1598    CAPASTRANO    AVENUE, 

Berkeley.    1-story    5-room    1-famlly 

residence. 
Owner — G.  M.  Ralston,  972  Ordway  Av., 

Berkeley. 
Architect — None. 
Conlratcor — M.   ,1.   lialston,   972   Ordway 

Ave.,  Berkeley.  $3250 

DWELLING 

(1574)      1104    103RD   AVE.,   Oakland.     1- 

story    4 -room   dwelling. 
Owner — L.  1'.  Prentice,  1748   103rd  Ave., 

Oakland. 
Architect — None.  $1250 


DWELLING 

(1575)      3314   MADERA   AVE.,   Oakland. 

1-story    5-room    dwelling      and      1- 

story  garage. 
Owner  —  R.    E.    Taylor,    1085    60th    St., 

Oakland. 
Architect — None. 
Contractor    —    National    Builders,    1123 

Hampel  St.,   Oakland.  $4290 


DWELLING 

(1576)  W  CHURCH  ST.  60  S  Avenal 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — M.  T.  Bonham,  2401  Havens- 
court  Blvd.,  Oakland. 

Architect — None.  $3000 


DWELLING 

(1577)    S   E-TWENTY-FOURTH   ST.    200 

E    17th    Ave.,    Oakland.      1-story    6- 

room     2-family     dwelling     and     1- 

story  garage. 
Owner — Henry  B.  Gross,  2105  92nd  Ave. 

Oakland. 
Architect — None.  $5400 


DWELLING 

(1578)    3350   SEMINARY    AVE.,   Oakland 

1-story   4-room    dwelling. 
Owner — Claus     Tiedermann,     2100     23rd 

Ave.,   Oakland. 
Architect — None. 
Contractor  —  Jos.    Flittner,    1700    35th 

Ave.,   Oakland.  $4000 


(1579)  3362  SEMINARY  AVE.,  Oak- 
land.    1-story  2room  dwlg. 

Owner — Claus     Tiedermann,     2100     23rd 

Ave.,  Oakland. 
Architect — None. 
Contractor  —  Jos.    Flittner,    1700    35th 

Ave.,    Oakland.  $2145 

DWELLING 

(1580)  3354,  3356  SEMINARY  AVE., 
Oakland.  1-story  4-room  2-family 
dwelling. 

Owner — Claus     Tiedermann,     2100     23rd 

Ave.,   Oakland. 
.\rchitect — None, 
contractor    —    Jos.    Flittner,    17y0    35th 

Ave.,    Oakland.  $2800 

DWELLING 

(1581)  S  AMITO  AVE.  135  L  r.ay  v.ew 
Rd.,  Oakland.   1-story   7-room  dwlg 

Owner— Frank  E.  Croucher,  1413  Web- 
ster St.,  Oakland. 

Architect  —  Frank  Mayer,  760  Pacific 
Bldg.,  S.  F.  15500 


DWELLING 

(1582)  S  AMITO  AVE.  225  E  Bay  View 
Rd.,  Oakland.  1-story  6-room 
dwelling. 

Owner — Frank  E.  Croucher,  1413  Web- 
ster St.,  Oakland. 

Architect  —  Frank  Mayer,  760  Pacific 
Bldg.,   S.   F.  $5000 


DWELLING 

(1583)     S  LAIRD  AVE.  317  E  Seminary 

Ave.,      Oakland.        1-story      5-rooni 

dwelling. 
Owner — Fred    G.    Turner,    1938    Auseon 

Ave.,  Oakland. 
Architect — None.  $3500 


DWELLING 

(1584)  3725    THIRTY-FIFTH    AVE., 

Oakland.     1-story   5-room  dwlg. 
Owner— Edith   L.   Ross,    3725    35th   Ave., 

Oakland. 
Architect — None. 
Contractor — G.  J.   Ross,   3725   35th  Ave., 

Oakland.  $3000 


DWELLING 

(1585)      W   SEVENTY-FIFTH   AVE.   150 

S  Hillside  St.,  Oakland,     l-story  3- 

room  dwelling. 
Owner — John  T.   Wood,   2689   75th   Ave., 

Oakland. 
Architect — None.  $1800 


DWELLING 

(1586)  N  KRAUSE  ST.  409  E  73RD 
Ave.,  Oakland.  1-story  4-room 
dwelling  and  1-story  garage. 

Owner — Fred  Baumann,  2000  45th  Ave. 

Oakland. 
Architect — None.  $2900 

RESIDENCE 

(1587)  NO.  1139  CAMELIA  ST.,  Ber- 
keley. One-story  4-room  1  family 
residence. 

Owner — A.    A.    Chadwlck,      1354      North 

Side  Ave.,  Berkeley. 
Architect — None.  $2500 

JiESIDENCE 

(1588)  NO.  1135  CAMELIA  ST..  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner  —  A.   A.    Chadwick,    1354   North 

Side  Ave.,  Berkeley. 
Architect — None.  $3000 

RESIDENCE 

(1589)  NO.  2310  CORONA  COURT,  Ber- 
keley. Two-story  6-room  1  family 
plaster  residence. 

Owner— J.   W.  Brazier,   1227   Spruce   St., 

Berkeley. 
Architect — None.  $4500 

RESIDENCE 

(1590)  NO.  1644  SAN  LORENZO  AVE., 
Berkeley.         One-story      5-room       1 

family    residence. 
Owner — F.    Durham. 
Architect — S.  G.  Jackson. 
Contractor — Anderson    &   Anderson,   961 
Nielson  St.,  Berkeley.  $3500 

RESIDENCE 

(1591)  NO.  1526  BLAKE  ST..  Berkeley. 
One-story  5-room  1  family  resi- 
dence. 

Owner  —   R.    Crocker,    3959   Adlline   St., 

Oakland. 
Architect — None. 
Contractor — H.  Gree,  819  Ramona  Ave.. 

Berkeley.  $2500 


RESIDENui^ 

(1592)      NO.    1830   SAN  ANTONIO  AVE.. 

Berkeley.        Two-story      7-room      1 

family  cement  residence. 
Owner — Al.   Christenson,   3918   High   St., 

Oakland. 
Architect — None.  $4500 


DWELLING 

(1593)— No.        2517        SEVENTY-NINTH 

Ave..    Oakland.      One-story    4-room 
dwelling. 
One-story    4-room    dwelling. 
Owner — L.    O.    Warren,    2620    66th    Ave., 

Oakland. 
-Xrchitect — None.  $2000 

DWELLING. 

(1594)      N   BIRCH  ST.,  140  E  96th   Ave.. 

Oakland.        Two      1-story      4-room 

dwellings. 
Owner — S.  G.   Farla. 
Architect — None. 
Contractor — C.    O.    Bradhoff,     911     55th 

St.,    Oakland.  $2900    each 


DWELLING   AND   GARAGE 

(1595)  No.  1839  ONE  HUNDRED 
First  Ave..  Oakland.  One-story  4- 
room    dwelling   and    garage. 

Owner — M.  Cassetta,  7027  Favor  St , 
Oakland. 

Architect — None. 

Contractor — Albert  S.  Morris,  7027  Fa- 
vor St.,  Oakland.  $252? 
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DWELLING  AND  GARAGE 

(1596)  E  SEVENTY-SIXTH  AVE.,  135 
N  Garfield  Ave.,  Oakland.  One- 
story  5-room  dwelling'  and  1-story 
garage. 

Owner— G.  H.  Smith,  4428  E  14th  St., 
Oakland. 

Architect — None.  $3700 


STORES 

(1597)      SE    TWELFTH    ST.,    40    W    4th 

Ave.,  Oakland.     One-story  stores. 
Owner — H.     N.     Turrell,     904     W(awona 

Ave.,    Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    LagTina 

Ave..    Oakland.  $4950 


DWELLING   AND    GARAGE 

(1598)  No.  2618  SEVENTY  SEVENTH 
Ave.,  Oakland.  One-story  4-room 
dwelling   and    1-story   garage. 

Owner — Aimer  A.  Glentz,  3704  Patter- 
son   Ave.,    Oakland. 

Architect — None.  $2850 


DWELLING  AND  GARAGE. 

(1599)  W  ONE  HUNDRED  EIGHTH 
Ave.,  160  N  Voltaire  St.,  Oakland. 
One-story  4-room  dwelling  and 
one-story    garage.  . 

Owner — Fillmore  &  Smith,  1701  Broad- 
way,  Oakland. 

Architect — None.  $3150 


DWELLING    AND    GARAGE 

(1600)  No.  2607  PARKER  AVE.,  Oak- 
land. One-story  4-room  dwelling 
and   1-story   garage. 

Owner — Margaret  E.  Walker,  1395  Ma- 
sonic   Ave.,    S.    F. 

Architect — None. 

Contractor — Geo.  Steiner,  1920  103rd 
Ave.,   Oakland.  $3125 


STORES   AND    DWELLING 

(1601)      E    NINETIETH    AVE.,    100    NE 

14th       St.,       Oakland.         Two-story 

stores    and   dwelling. 
Owner — Carl    Berenttz,    1416    90th    Ave., 

Oakland. 
Architect — None. 
Contractor — O.    A     Busk,    4003    Whittle 

Ave.,  Oakland.  $4700 


DWELLING. 

(1602)      W     ELEVENTH     AVE.,     550     N 

E-24th  St.,  Oakland.     One-story  16- 

room    8-family    dwelling. 
Owner — C.   E.   Freer,   1636   Fran'i,:lin  St., 

Oakland. 
Architect — None. 
Contractor — California      BuilJers      Co., 

1636   Franklin    St.,   Oakland.   $16,000 


RESIDENCE 

(1603)  NO.  1322  CURTIS  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — J.  E.  Soloman,  634  Nielson  St., 
Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(1604)  NO.  24  COLORADO  AVE.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — H.  Elmer  Johnson,  San  Lean- 
dro. 

Architect — None. 


RESIDENCE 

(1605)      NO.   50  ROCK  LANE,  Berkeley. 

One    and    one-half-story    6-room    1 

family  residence. 
Owner — Mrs.  M.  S.  Thomas. 
Architect — None. 
Contractor — J.  W.  Grow,  46  Rock  Lane, 

Berkeley.  $4500 


RESIDENCES 

(1606)  NO.  1581-83-85  ARCH,  Berkeley 
Three  two-story  12-room  2  family 
stucco    residences. 

Owner — Gray  &  Roberts,  2535  Tele- 
graph Ave.,  Berkeley. 

Architect — None.  $7500    each 


DWELLING 

(1607)  NO.  4414  MASTERSON  ST.,  Oak- 
land. One-story  5-room  dwelling 
and    one-story   garage. 

Owner — A.  J.  Flagg,  2501  Best  Ave.. 
Oakland. 

Architect — None. 

Contractor  —  Flagg  &  Watson,  5104 
Fairfax    Ave.,    Oakland.  $3150 


ing   and   one-story   garage. 
Owner — A.    Berger. 
Architect — None. 
Contractor — C.   A.   Leland,    2959   Stanley 

Ave.,    Oakland.  $3250 


DWELLING 

(1609)  S  REDDING  124  E  Thirty- 
ninth,  Oakland.  One-story  5-room 
dwelling    and    one-story    garage. 

Owner — Sigwald  Bros.,  916  Alma  Ave., 
Oakland. 

Architect — None.  $3125 


DWELLING 

(1610)  NO.  4000  WHITTLE  AVE.,  Oak- 
land.     One-story    4-room    dwelling. 

Owner — Geo.  Ketch,  5026  Foothill  Blvd. 
Oakland. 

Architect — None.  $2500 


DWELLING 

(1611)  W  SIXTY-SEVENTH  AVE  35 
N  Avenal  Ave.,  Oakland.  One- 
story  5-room  dwelling. 

Owner — J.  F.  Francis,  1542  50th  Ave., 
Oakland. 

Architect — None. 

Contractor — W.  H.  Higgins,  8439  Foot- 
hill Blvd.,  Oakland.  $3000 


DWELLING 

(1612)      SW     FORTY-SIXTH     &     WEST 

S'ts.,     Oakland.       One-story    6-rooni 

dwelling. 
Owner — Mrs.    A.    Isola,    4501    Grove    St., 

Oakland. 
Architect — None. 
Contractor  —  Sam    Peel,    714    45th    St., 

Oakland.  $5200 


DWELLING 

(1613)      NO.       1343       EIGHTY-SECOND 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
Owner — A.  R.  Fergusen,  415  E-16th  St., 

Oakland. 
Architect — None. 
Contractor  —  E.    J.    Tubbs,    644    Pacific 

Ave.,  Alameda.  $1200 


DWELLING 

(1614)      E     SIXTY-FIFTH     AVE     80     N 

Arthur   St.,   Oakland.     One-story  5- 

room    dwelling    and    one-story    ga- 
rage. 
Owner — Mary    E.    Nelson,    2324    Peralta 

Ave.,    Oakland. 
Architect — None. 
Contractor — Jos.    Frazier,    2324    Peralta 

Ave.,   Oakland.  $3700 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 

No. 

Owner                       Contractor 

Amt. 

566 

Kelling                       Coughlan 

5200 

567 

Kelling                       Coughlan 

3900 

668 

Syndicate                     Bartlett 

2656 

569 

Poore                                     Sprw 

5970 

bVO 

12th                                  Johnson 

14900 

571 

Owen                                   Wells 

3600 

bV2 

Tiedeman                       Flittner 

8945 

573 

Weifenbach                 Norgrove 

4767 

5V4 

White                                    Starr 

5000 

DWELLING. 

(566)  S.  16%  FT.  LOT  11  AND  PTN 
N.  16%  ft.  lot  12  blk  G,  Twiohys 
Second  Addition  to  Beirkeley  (W. 
Spring  St.,  831/3  ft.  S.  of  Oak  St.), 
Berkeley. 
General    construction    li/^-story    6-room 

dwelling   and   garage. 
Owner — Leigh   Kelling,    2907   Telegraph 

Ave.,   Berkeley. 
Architect — Plans     furnished     by     Con- 
tractor. 
Contractor — Walter    S.     Ooughlan,     506 

Arlington  Ave.,  Berkeley. 
Filed  Apr.   1,    1926.  Dated  Mar.   31,   1926. 

"When   frame  is  up  of  cost    % 

When    plastered    of    cost % 

When   completed  of  cost   % 

Usual    35    days   after,    of   total.... 7% 

Cost  not  to  exceed  $5200  and  7% 

Bond,    sureties,    none;    forfeit,    $5   per 

day;   limit,    90  days  after  April   1,   1926; 

plans    and    specifications,    none. 


DWELLING 

(1608)      W   AUSEON   AVE    115    S  Birch, 
Oakland.     One-story  5-room  dwell- 


DWELLING. 

(567)     N.   33%    FT.  LOT  11  BLK  G  Map 

of    Twohy's    Second    Addition    to 

Berkeley    (W.    Spring    St.    50    ft.    S. 

of   Oak    St.),    Bett-keley. 
General    constructlion    1^^ -story    5-room 

dwelling  and  garage. 
Owner — Leigh   Kelling,    2907   Telegraph 

Ave.,  Berkeley. 


Architect — Plans      furnished     by     con- 
tractor. 

Contractor — Walter    S.     Coug'hlan,    506 
Arlington  Ave.,  Berkeley. 

Filed  Apr.   1,   1926.  Dated  Mar.  31,  1926. 

When  frame  is  up  of  cost    ^ 

When    plastered   of  cost    % 

When   completed  of  cost   % 

Usual   35   days  after   of  cost 7% 

Cost  not  to  exceed  $3900  and  7% 
Bond,    sureties,    forfeit,    none;    limit, 

53    days  after  April   1,   1926;   plans  and 

specifications,  none. 

note: — Recorded     contract     reported 

March    26,    1926.      No.    558   cancelled   to- 
day. 

SIDEWALK 

(568)      1440  BROADWAY,  Oakland.  Re- 
ducing sidewalk. 
Owner — Syndicate    Building   Co. 
Architect  —  Hamilton   Murdock,   Bldrs. 
Ex.,  Hobart  and  Webster  Sts.,  Oak- 
land. 
Contractor — John   M.    Bartlett,    354   Ho- 
bart St.,  Oakland. 
Filed   Apr.   2,   1926.   Dated   Mar.   29,   1926 
When   sidewalk,   curb  and  gut- 
ter   are    completed    $1328 

When    all    work    is    completed  664 

Usual  35   days    664 

TOTAL  COST.  $2656 
Bond,  $1328.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  $20  per  day.  Limit, 
25  days  from  date  of  contract.  Plans 
and  specifications  filed. 


RESIDENCE 

(569)  W  SANTA  ROSA  AVE.  660  ft. 
N  of  the  Alameda  and  San  Lo- 
renzo Ave.,  Berkeley.  General  con- 
struction 6-room  residence  and  ga- 
rage. 
Owner — Shirley    Poore,    1911    Vine    St., 

Berkeley. 
Architect    —   Plans    furnished    by   con- 
tractor. 
Contractor — Fred  F.   Sprow,   727   Curtis 
St.,  Berkeley. 

Filed  Apr.   2,  1926.  Dated  . 

When  1st  floor  joists  are  placed.. 1/5 

When   roof   is   on    1/5 

When    plastered    1/5 

When    completed    1/5 

Usual  35  days    1/5 

TOTAL  COST,  $5970.50 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  from  date.  Plans  and 
specifications  filed. 


ALTERATIONS. 

(i570)      TWELFTH       AND       WEBSTER 
Sts.,    Oakland     (north    Ell    of    Sta- 
dium   Garage,    319    12th    St.) 
Alterations   and  additions   on  garage. 
Owner — 12th    Street    Realty    Co.,    Syn- 
dicate Bldg.,   Oakland. 
Architect — Hamilton     Murdock,     Build- 
ers   Exchange,    Oakland. 
Contractor — ^S.     G.    Johnson,     4625    Do- 
lores   St.,    Oakland. 
Filed  Apr.   2,   1926.  Dated  Mar.   29,   1926. 

When   steel    is  erected $7450 

When    completed    3725 

Usual  35   days    3725 

TOTAL   COST,    $14,900 

Bond,    $7450;    sureties,    Aaron    Dahl- 

quist,  John  Sandin;  forfeit,  $20  per  day; 

limit,    60    days   from    date    of    Ocntract; 

plans    and    specifications   filed. 


RESIDENCE 

(571)  N  ROSE  ST.  about  No.  1337  Rose 
St.,  Berkeley.  All  work  for  one- 
story  6-room  frame  and  stucco 
residence. 
Owner — Nellie  Owen,  1381  Rose  St., 
Berkeley. 

Architect None 

Contractor — W.  B.  Wells,  716  Ensenada 

A.VG     BcrkclGV 
Filed  April  2,  '26.  '  Dated  Mar.  1,  '26. 

Frame   up    $900 

When   crown   coated 900 

When    completed    900 

Usual    35    days 900 

TOTAL  COST,  $3600 
Bond,  $1800.  Surety,  Aetna  Casualty 
&  Surety  Co.  Limit,  75  working  days. 
Forfent,  none.  Plans  and  specifications 
filed. 


APARTMENTS 

(572)  COR.  SEMINARY  AVE  AND 
Monadnock  Way  being  Lot  79  and 
NW  10  ft.  Lot  78  Blk  11,  Chevrolet 
Park,  Oakland.  All  work  for  chree 
one-story  apartments. 

Owner — Claus   and   Anna   L.    Tiedeman. 

Plans  by  Contractor. 

Contractor  —  Jos.  Flittner,  1700  35th 
Ave.,    Oakland. 

Filed  April  3,  '26.     Dated  April  1,  '26. 


Spturday,   April   10,   1926 

'Frame    up    •  i'.'. •,^2236.25 

1st  eual  plaster  on  ..,:....  i  ■■   mo.io 

When    cumpleted     r-    ^236. 2j 

Usual    3&    days .    2236.25 

.-  TOTAL    COST.    $8945.00 

iviijond    none,     lyiniit,    itO   days   after   Apr. 
v5.  1926.     Forfeit,  $2  per  day.     Flann  and 
^;'l)eclficatlons   filed. 

(.,73)      L.OT    93    FERNWOOD    (S   Moun- 
tair.   i31vd.  about  350  ft.  E  of  Flor- 
ence   Ave.),    Oakland.   A))    work   for 
1-story   6-room   frame  residence, 
uwner — W.'   A.     Weifenbach,     822     59th 

St.,  Oakland. 
Architect — I\„ne. 

Contractor — C.  M.  Norgrove  2220  Roose- 
velt Ave.,  Berkeley, 
k   Filed  April  3,   1926.  Dated,  — . 

Frame    up     • $1191.75 

.  I  Brown    coated 1191.75 

4  onipleted    land     accepted....    2383.56 
Last  payment: 

Cash    1191.75 

Note    1191.75 

TOTAL  COST,  $4767 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions   filed. 

"(574)      LOT   21   and  S  15   ft.   lot  46,   blk. 
.30,  map  North  Cnagmont,  (E  Euclid 
Ave.,    about    500    ft.    S    of    Creston 
,   Road)    Berkeley. 
General   construction   7-rooni,  residence. 
Owner — James    Asa   White,    Berkeley. 
Plans   furnished   by   contractor. 
Contractor — Clarence      M.      Starr,      2019 

Delaware    St.,    Berkeley. 
Filed   Apr.   6,   1926.  Dated  Mar.   30,   1926. 

"When     frame    is    up $1000 

1st   coat   of   plaster    1000 

When     completed     1000 

Usual    35    days    2000 

TOTAL    COST,     $5000 

Bonds,  sureties,   none;  forfeit,   $1   per 

day;  limit,  90  working  days  after  ApriJ 

6,   1926;   plans  and  specifications,   none. 
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COMPLETION    NOTICES 


\I.,\MKO.\    COU.NTV 


OAKLANn  BUILDING  SUMMARY 
(March,  1926) 

No.  Permits  Est.  Cost 


IS     dwellings 313 

IS    dwelling    &    store...  2 

IS  ■  2fam.    dwellings....  10 

IS    3fam.    dwelling 1 

IS    5fam   dwelling 1 

IS    ISfam.    dwellings...  2 

11/28    dwellings 3 

2S    dwellings     23 

2S   dwlg   &  store 1 

2S    flats 5 

2S    apts. .  9 

2S  apts.  &   stores 3 

3S   apartments    1 

IS   stores    7 

IS  bunk  house   1 

IS    shop 1 

IS    pound    1 

l.S    comfort    station...,  1 

IS    warehouse     3 

1S>  church 1 

1}S': greenhouse    .  ,i 1 

j2'S  .c(?mmunity  Wcuse    ..  1 

2S   home 1 

2S   hotel    1 

IS    tile    warehouse 1 

IS    tile   serv.    station. .  .  2 

IS   tile   garage    5 

IS    brick    stores 3 

IS   brick   factory    1 

IS    brick    garage 1 

IS    brick    &    tile   garage  3 

IS  brick  &  cone,  garage  1 

IS  cone,  gaii'age   2 

.  ,liS.  cone,    store    &    depot  1 

2S  Cone,  store  &  offices  1 

:^S  cone,  school 1 

<'on,     addition     1 

IS   cone;.    &    tile    garage  1 

IS  steel  comfort  station  1 

IS  steel  service   station  6 

I'.illboards     16 


Electric  signs 
Roof    signs    .  . 

[."•  Whart- 

■'-'Police  lockup 

"•T'pwer    ... 

'Oil   burner    . . . 

!r.j.48 -S'ara.g^^  sheds. 


57 
3 
1 
1 
2 
1 
293 

Additions     ..;.«;..    9.4 

k'.-"ii;itiBiations   &   repairs..    171 


$910,230 

11,000 

52,594 

4,500 

6,000 

34,000 

27,000 

184,000 

6,000 

31,600 

142,150 

28,500 

65,000 

34,500 

700 

10,000 

3,000 

400 

7,800 

28,000 

500 

28,000 

25,000 

5,500 

2,400 

8,000 

3,700 

19,500 

11,170 

500 

20,350 

7,000 

550 

70,000 

48,692 

76,056 

14,000 

6,636 

700 

8,100 

636 

19,257 

7,450 

4,000 

900 

1,700 

3,000 

59,936 

111,500 

163,352 


-Total     . 1062       $2,315,059 


Recorded  Ace  ,.t<d 

Mar.  31,  1926— I'TN  BLK  O  New  Map 
of  a  ptn  of  Lynn  H'.Jmestead,  Oak- 
land.     M.    C    Sturtevant    to    M.    G. 

Sturtevant    Mar.    26,    1926 

Mar.  31,  1926—3885  VALE  AVE.,  Oak- 
land.     George   O.    Cooper    to   Grigs- 

by    Bros Mar.    31,    1926 

Mar.  31,  1926- PTN  LOT  1  BLK  5  Map 
of  Santa  Fe  Tract  No.  5,  Oakland. 
Anna  M.   Rottanzi   to  whom   it  miay 

concern    Mar.    30,    1926 

Mar.  31,  1926 — LOT  3  BLK  11  Lake- 
sh  re  Highlands,  Oakland.  F.  L. 
Woodbum  to  whom  it  may  con- 
cern      Mar.    30,    1926 

Mar.  31,  1926—1245  OILMAN  ST.,  Oak- 
land.     Mabel    H.    Jacobs    to    C.    E. 

Rednours    Mar.   30,    1926 

Mar.  31,  1926—1514,  1516  3RD  AVE., 
Oakland.  H.  Ward  Gordon  to  Jul- 
ius  J.   Grodem    Mar.    2D,   1926 

Mar.  31,  1926— PTN  LOT  41  BLK  7 
Map  Boulevard  Park,  Oakland.  A. 
J.   Rogers   to  Rogers  &   Rogers.... 

Mar.   30,    1926 

Mar.  31,  1926 — PTN  LOTS  24,  25  Map 
of  Maple  Terrace,  Oakland.  F.  W. 
S.  Brookes  to  whom  it  may  con- 
cern     Mar.    31,    1926 

Mar.  31,  1926—651  NEILSON  ST., 
Berkeley.  Constance  Gray  Dixon 
to  Henry  W.  Dixon ...  .Mar.  29,  1926 
Mar.  31,  1926 — S.  E.  PIECE  OF  THAT 
certain  tract  of  land  described  in 
Deed  Realty  Syndicate  Co.  to  Ella 
Saylor,  et  al.  Recorded  Nov.  15, 
1923.  Liber  597  O  R  page  32,  Oak- 
land.     Frank    W.    Carr    to    Carl    C. 

Lassen    Mar.    30,    1926 

Apr.  1,  1926 — 3100  CENTRAL  AVE., 
Alameda.  The  Rector,  Church 
Wardens  and  Vestry  of  Christ 
Church     in     Alameda,     Alameda     to 

Globe  Realty  and  Bldg.  Co 

Mar.    23,    1926 

Apr.  1,  1926—641  59TH  ST.,  Oakland. 
Fred     Stagnaro    to    whom     it    may 

concern     Mar.    25,    1926 

Apr.  1,  1926— LOT  20  BLK  J  North- 
brae   Terrace,   Berkeley.      Benjamin 

L.   Straus   to   E.   C.  Thompson 

Mar.   30,    1926 

Apr.  1.  1926— S.  29TH  ST.,  115  FT.  W. 
of  Telegraph  Ave.,  Alameda  Oo. 
The  Rector,  Wardens  and  Vestry- 
men  of  Trinity   Parish,    Oakland   to 

Wiley    T,    Vaughn Mar.    31,    1926 

Apr.  1,  192(>— 4/':28  GORDON  ST.,  Oak- 
land.    C.  Toilefsen  to  whom  it  may 

concern     Mar.     31,     1926 

Apr.  1,  1926— PTN  LOTS  40,  41  BLK 
B  Everett  Tract.  Oakland.  S.  A. 
Warner  to  S.  A.  Warner.  Mar.  31,  1926 
.A.pr.  1,  1926— N.  CENTER  ST.,  103-35 
ft.  E.  of  Grove  St..  Berkeley.  Mer- 
cantile Securitie.s  Co.  of  California 
to    Atlas    Heating    and    Ventilating 

Co Mar.    30.    1926 

Apr.  1,  1926  —  1682  CAPISTRANO 
Ave.,  Berkeley.  Felt  Bros.  (R.  D. 
Felt),  to  whom  it  mav  concern.... 

Mar.    31,    1926 

Apr.  1,  192fi — 1690  CAPISTRANO 
Ave,.  Berkeley.  Felt  Bros.  (R.  D. 
Feltt,  to  whom  it  may  concern.... 

Mar.    31,    1926 

Apr.  1,  1926— S.  E.  LINE  OF  PARKER 
Ave..  3201  ft.  N.  E.  of  N.  E.  line  of 
Foothill  Blvd.,  Oakland.  Jas.  S. 
Forster  to   whom  it  may  concern.. 

Mar.    25.    1926 

Apr.  1.  1926 — LOT  51  AND  PTN  LOT 
52  blk  2  Electric  Loop  'Piact,  Oak- 
land.    Mrf=.  E.  C.  Heckman  to  Wise 

Construction    Co Mar.    27.    1926 

Apr.  1.  1926— S.  E.  COR.  CEDAR  AND 
Scenic  Ave..  Berkeley.  .T.  Eric  John- 
son to  whom   it  may  concern 

Apr.     1,     192* 

Apr.  1,  1926— N.  W.  LEROY  AND 
Hilarard  .Ave..  Berkeley.  Frances 
Wilson  Kidd  to  Michael  &  Bomerer 

Mar.    29.    1926 

Anr.  1.  1926 — BEG.  at  a  point  on  S 
bound'ary  linp  of  2  acre  tract  con- 
veyed V'^  J.  W.  and  D.  W.  Hoda:- 
kins  Feb.  5.  1,S76.  in  120  Deeds, 
png-e  140.  265  ft.  E  Washington 
Ave.  on  Watkins  St.  or  San  Lor- 
enjio  Ave.  N  2S  degrees  W  139.20 
ft.  from  noint  of  beg.  SW  70  ft.  SE 
fi8  ft  NE  70  ft,  NW  65  ft.  to  beg.. 
San  Leandro.  ^Tinnie  M.  Pelton 
and    Allen    E.    Pelton    to    whom    it 

may    concern Apr.    1.    1926 

Apr.    2,     1926— No.     72    VERNON    ST., 


Oakland.      H.    Brobst   to  California 

Buildeis     Co Mar.     31,     1926 

Apr.  2,  1926— Xo.  1369  E  THIRTY- 
.second  St.,  Oakland.     Oarl  B.  Spong 

to   whom   it  may  concern 

Mar.     31,     1926 

Apr.  2,  1926 — LOT  8  and  S  10  ft.  lot 
7,  blk.  4,  map  of  South  Lakeshore 
(Jlen,    Oakland.      J.    Levin    to    Geo. 

Windsor Apr.     2,     1926 

Apr.  2,  1926— SW  LINE  E  14th  150 
ft.  SE  of  29th,  formerly  Park  or 
28th    Ave.,    Oakland.      Elizabeth    F. 

Myers   to   G.   A.   Scott Apr.    1,    1926 

Apr.  2,  1926— N  20  ST.  LOT  28  and 
S  15  ft.  lot  27,  blk.  B,  m,ap  of  Monte 
Vista  Tract,  Oakland.  J.  H.  A. 
Shealey    to    whom    it    may    concern 

Mar.    31,     1926 

Apr.  2,  1926—423  PALA  AVE.,  Pied- 
mont.     Maria    Catharine    Puzel    to 

Beckett    &    Wight Mar.    11,    1926 

Apr.    2,    1926 — No.    2800    KINGSLAND 

Ave.,     Oakland.      C.    Langeberg    to 

whom  it  may  concern ....  Apr.  2,  1926 

Apr.     2,     1926— No.     3276     HYDE     ST., 

Oakland.      C.    Langeberg    to    whom 

it   may    concern Apr.    2,   1926 

Apr.  2,  1926 — LOT  161  Millsmont, 
Oakland.      Henry   Sahm   to  whom  it 

mav    concern..' Apr.    2,    1926 

Apr.  3,  1926 — PTN.  LOTS  2  AND  3, 
Blk  D.,  map  Foothill  Park,  Oak- 
land.     A.   M.   and    Lillie   B.    Higgins 

to  D.  W.   Parks Apr.   1,   1926 

-Vpr.  3,  1926— LOT  8",  blk.  C,  Fruit- 
vale  Villa  Tract,  Oakland.  Nellie 
Hagan  to  J.  M.  Hagan..Mar.  25,  1926 
Apr.  3,  1926 — LOT  86,  blk.  C,  Fruit- 
vale  Villa  Tract,  Oakland.  Nellie 
Hagan  to  J.  M.  Hagan..Mar.  29,  1926 
Apr.  3,  1926 — PTN.  LOT  37,  map  Key 
Route  Acres,  Oakland.  Vaino  J. 
Matkala    to    Matkala    &    Dampela.. 

Apr.    2.     1926 

Apr.  3,  1926— LOT  11,  blk.  B,  map 
Sims  Knoll.     Wm.  H.  Sims  to  whom 

it   may   concern Apr.   1,    1926 

Apr.  3,  1926— LOT  10,  blk.  B,  map 
Sims  Knoll,  Oakland.     Wm.  H.  Sims 

to    whom    it    may    concern 

Apr.  3,  1926— PTN  LOTS  1  AND  2,  blk. 
63,  map  of  Tract  B,  Oakland.  C3arl 
Ericsson  to  whom  it  may  con- 
cern  Mar.   31,   1926 

Apr.  3,  1926 — Nlo]  2344  HUMBOLDT 
Ave.,  Oakland.  Richmond  &  Wbit- 
more    to    Richmond    &    Whitmore.. 

Apr.     3,     1926 

.\pr.  5,  1926 — LOT  31  and  ptn.  lot  30, 
blk.  1,  Chevrolet  Park,  Oakland. 
Edith  C.   Roche  to  J.  A.   Balderston 

Apr.     3.     1926 

Apr.  5,  1926 — PTN.  LOTS  2  AND  3, 
blk.  G,  Rose  Park  Tract,  Oakland. 
F.    J.    Anderson    tKj    whom    it    may 

concern    Apr.    3,    1926 

Apr.  5,  1926— LOT  1  and  ptn.  lot  2. 
blk.  G,  Rose  Tract,  Oakland.  F. 
J.  Anderson  to  whom  it  may  con- 
cern     Apr.    3,   1926 

Apr.  5,  1926— No.  1114  SIXTY-FIRST 
Ave.,   Oakland.      F.    E.   Adams   to   F. 

E.  Adams Apr.  5,  1926 

Apr.  5,  1926 — No.  8  MANOR  DRIVE. 
Robert  E.  Power  to  B.   F.  WooUey. 

Apr.     3,     1926 

Apr.  5,  1926 — LOT  118  and  ptn.  lot 
117,  blk.  15,  amnded  map  of  Hav- 
enscourt,  Oakland.  Joseph  and 
Mary    Flittner    to    Joseph    Flittner. 

Apr.     4,     1926 

Apr.  5,  1926— E.  PARKER  AVE., 
355.8  ft.  N  of  Hillside,  Oakland. 
C.  C.  and  Lulua  Gregory  Hume  to 
whom  it  may  concern ...  .Apr.  3,  1926 
Apr.  5.  1926— LOT  34.  blk.  1,  Lake- 
shcre  Glen.  Oakland.  Alton  R.  Lap- 
ham    to   -whom    it    mav    concern.... 

Apr.     5.     1926 

Apr.  5,  1926— LOT  30,  blk.  1,  Lake- 
shore  Glen,  Oakland.  Alton  R.  Lap- 
ham    to   whom    it   mav   concern.... 

"    ..Apr.    2.    1926 

Apr.  5,  1926 — LOT  34.  resub  of  blk. 
10,  Lakeshore  Highlands,  Oakland. 
-Mton   R.   Lapham   to   whiom   it  may 

concern     Apr.    2,    1926 

Apr.  5,  1926 — No.  1032  B.A_NCROFT 
^V^y.    Berkeley.      Adeline    (2osta    to 

A.     E.    Correia Apr.     5,     1926 

April  2.  1926 — PORTIO-V  LOTS  162 
and  161,  Map  of  the  Crocker  Tract. 
Piedmont.  David  C.  Dutton  to  E.  F. 

Henderson .\pril    1.   1926 

Apr.  6.  1926 — No.  408  MORAGA  ROAD 
Piedmont.     Irene  Melhuish   to  S.  B. 

Davis    Apr.    1.    1926 

Apr.  6,  1926 — No.  412  MOR.\GA  ROAD 
Piedmont.     Irene   Melhuish   to  S    B. 

Davis    Apr.    1,    1926 

Apr.  6,  1926 — No.  32.32  RANTX)LPH 
Ave..  Oakland.  Fred  A.  Meckert 
to  whom  it  may  concern.  .Apr.  2,  1926 
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Apr  6,  1926— PTN*  LOTS  33  and  36. 
blk.  3,  map  of  Spauld'ing  Tract 
Berkeley.  E.  Seidel  and  W.  E.  Ja- 
vete    to    whom    i    tmay    concern.... 

,    •••■■■■ Alar.,    -SO,     19126 

Apr  6,  1926— PTN.  LOTS  33  and  36, 
blk.  3,  map  showing  property  and 
location  of  the  Spauldingr  Tract 
Berkeley.  E.  Seidel  and  W.  E  Ja- 
vete    to    whom    it   may    concern.... 

.    •••;•••„• Mar.     30,     1926 

Apr.  6,  1926— 1st  6950  WELD  St.;  2nd 

7012     F'avor     St.,    Oakland; to 

A.   E.   Waldman Apr 

Apr.  6,  1926— INTERSECTION  NE 
line  E  24th  St.  with  N\V  line  of 
14th  Ave.,  Oakland.  Otto  Rinkert 
to  whom  it  may  concern.  .Apr.  5,  1962 
Apr.  6,  1926— LOT  2,  blk.  E,  "Clare- 
mont  Woodlands,"  Oakland.  Rob- 
ert  and  Bess   Warwick   to   Oakland 

Construction    Co Apr.    3.    1926 

Apr.  6,  1926— LOT  4,  blk.  61,  map  of 
Alameda  surveyed  and  drawn  by 
J.  T.  Stratton,  Alameda.  Frank  J 
Mazzero    to    whom    it    may    concern 

.    •  •  •  • ApiT      5,     1926 

Apr.  6.  1926— No.  2036  E  TWENTY- 
ninth  St.,  Oakland.  Aurelia  M. 
Beauchamp     to     Sam    Rogers 

ApV  •  V,-  ;i9-26-PTN.-   LOT  ir  blk    A.^^ 
aiontclair  Estates,"  Oakland.     Gus- 
tave  and  Maure  A.  Aguilar  to  Ward 
Durg-in Mar.    31,    1926 

Apr.  6.  1926— No.  4643-45  SAN  SE- 
bastian  Ave.,  Oakland.  H.  W.  Hal- 
leen    to    whom    it    may   concern. 

Apr.  6,' 'me— Se"  LINE   OP  55th''^Avl^^^ 
R   J.i.   ^5'-,?^  Walnut   St.,   Oakland! 
Bertha  Wilkinson  to   whom  it  may 
concern ^ Aipr.     6,     1926 

LIENS  FILED 
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Saturday,  April  10,  1926 


W.    60   FT.    LOT    16 


T'.tdl*„  ■KV^S-"i\tf,ffeo°^i^°l  ''ve.'wo{r'o-a!S,?..  '^H'    ?"?.  ">'     ■ 


D.    Lincoln 


$240.95 


'^""xo  \  1^26-LOTs'i5,-  is"  bLk  9  Map 

"^on    Ainf^r'/  ^^J^'  Albany.     Clin- 
lon    Aiiii    &   Lumber    Co.    vs     Rmm,. 


«n^    M  Chas    and  OIlle^D.-  otte^s^n 


and   M.   C.   Jensen. 


$23.00 


and    p„c    rv^-r'^^^^   ^°-   ^^-   Emma 
ana    Lrus    Opitz    ....  sisorr 

n'ai.V'    l'^26— 1644   EVERETT  AVE 
Oakland^      Tilden    Lumber    &    Mill 

c'^Garfrel?"''^  ^-  ^^^^^^  ^»<i  ^ha" 

"."i=pTrrm6  -'Vt  '•s''if'-ir.;^^'^pTON'AVE.?S" 

r.oTTr^xT      xTi:.  f'-    ,*    or    Santa    Clara    Ave       Oak- 

land.    Sandoval   Sales  Co.   vs    C    C 

and    Louise    Cuff     ^-    jiiVo. 

Apr.  2.  1926-LOTS  15  Xn^  '  ie."  *blk 
>-•,  map  of  Kenwood  Park  Oak- 
land.      Bert     Childers     v^     W. 


W. 


Sherbourne     .....T'^     ""•      '^•j»q^o 
Apr     2,    1926-LOTS    21 '  XnB  '  22,'   blk 
28,     map    No.    8     of    Regents    Park 

and  Frank^'c"'-^^"^^  vf  Catherin^e 
and  l-rank  Geisler  and  H.  Baldwin 


00 


tello    to    M.    C.    Jensen    .  '    ^°%ai 

Apr.     1,      1926-LOTS     36-3?;  '  m^p  '  Of 
veywood.    Oakland.      H.  'j.    N?chol 

to    M.    C.    Jensen .,04 

April   3,   1926— LOT  10  BLOCK  2  "maP 

Key    Route    Terrace   No.    2,    Albany 


AL.4MEDA    COUNTY 


Recorded  Amounr 

Mar.  31,  1926— S  E  COR  12TH  AND 
Broadway,  Oakland.  Arthur  Car- 
penter vs.  Agrnes  Borland  and  Har- 


^  Bros  Oakland  Devl'pil.anceOo'' 
''Jl]  23.  1926-1236  CORNELL,  Ber: 
Co  ^^s  A '\^°'^  Building  Mteterills 
«-o.  vs  A.  B.  Eastman,  C.  S.  Butler 


Apr.  1,  1926— LOTS  ■■36-37,  ■'map  of 
ware  Co.  to  Chas.  and  Ollie  D.  Ot- 
terson    and    M.    C.    Jensen ...        $51  oo 

Apr.    2,    1926    —    LOT    7    BLK     9     ST 
Francis      Wood.      Lorenzo    E       and 
Kathleen      M.      Murphy      to      Hen?y 

Papenhausen Anr    i     1  qob 

'\"o4-  l?^^-o^P-  LOTS  -12  ^13  BLK 
if^^  Jf,^^   Pr}^^-    3050    to    3053    and 

mehf^^n^'c   ^"f^    ^r"'*    3'>54    WeStWoSd 

rn-%  ?-."*^^'tP*"-  Lot  13  and  14  Blk. 
30o2  Map  Blks.  3050  to  3053  and 
Ptn  Biks.  3038  and  3054  Westwood 
Highlands  Hans  and  wife  Esther 
L.  Nelson  to  whom  it  may  concern 

-^Pj:'  'I'  »'26-s ■  wXsHiNSr^ok  'ibs.r^ 

L  Battery  37-7  x  120.  California 
Poultry  Co.  to  Granfield  and  Far- 
rar  and  Carlin    Mar    24    iQPfi 

""^28  I  ^'926-25x92-6  ON  E  DoiORES 
i  S  Liberty.  Roy  and  Helen  Cor- 
han  to  Frank  J.  Reilly   .  .  Anr    2    -2(5 

Apr.  2.  1926— N  IRVING  32-6  ElOTH 
Ave.   E    25    x   N    100.      James   Pron: 
gos  to  C.  W.  Perkins  Co.  Mar    31    '26 
''park'  rZ'r'^-'^.   '''     Mackinnin^ 
J^mlsL'^C^    ^'"j'^^^an^^^^j- 
Wood.    A.    o.    P-emt  aTd%^-J: 

Apr.  3  1926-PTN"L6Ts'26:i7.  map 
Broadmoor  Terrace,  Oakland.  p 
L.  Graw  Lumber  Qo.  to  W.  p  Bo- 
&art  R.  c.  Huffman,  W.  E.  Waren- 
skjold,  G.  E.  Rexroad  ^nd  K  C 
»niith     iAAo'An 

Apr.  3  1926-PTN.  LOTS* '26127,  map 
?J1^^!^°°'' J^'"'"^.^^'  Oakland.     MeU 


«nH  \  1926-NE  COR.   THORNHILL^ 
and    Mountain    Blvd.,    Oakland.    Til- 
den Lumber  A  Mill  Co.  vs  C.  P.  Jep- 

ry   Ogburn    V."   ""~  "jTs  70  '    Montclair    Improvement    Club 

Mar    31.    1926— LOT   59  Du^tton^  Manor  .    ■■.;■;■  '  '  V $1242.15 

Addition,      San      Leandro.        Larsen  April    3,    1926— 1223    KAINS   AVENUE 


rse    Bldg.    Materials    Co.    to  'w     P 
Bogart  and  C.  R.  Huffman         isVi'tR 
Apr.    3     1926-PTN.   LOTS   26:27V  map 

Broadmnrn-  T'o..^^^^     /->_i.,_       -'i    "lo-p 


Bros.  vs.  E.  R.  Larson  and  H    Hof- 

meister    "  $157  or 

Mar.  31,  1926—1031  CORNELL 'aW 
Albany.       E.    P.    Tenney    Co.,    Inc" 

vs.  Gus  and  Emma  Opitz   $26'63 

Mar.  31.  1926— LOT  53  Map  of  Wil- 
marth  Park.  Oakland.  Henry  Co- 
well  Lime  and  Cement  Co.  vs  E  H 
'and  Etta  B.  Peterson,  Oakland 
Plastering  Co.,  A.  F.  Page  C  H 
Frandsen,      Oakland      Construction 

Co.,    M.    H.    Seaholm    $322  40 

Mar.  31,  1926— LOT  53  Map  of  Wil- 
niarth  Park,  Oakland.  General 
Plumbing  Co.  vs.  Emil  and  Etta  E 
Peters-cn,  Oakland  Construction 
Co.,     C.     H.     Frandsen     and    AL    H. 

Seaholm    $221 

Mar  31,  1926— LOT  12  ^BLK  'id  "Map 
Thousand  Oaks,  Berkeley.  Inlaid 
Floor    Co     vs.     Shirley    Poore    and 

1"  red    P.    Sprow    j247 

^^^-  31,  1926— LOT  13  Ma"c'kinnon 
Park  Tract,  Oakland.  Rhodes- 
Jamieson    Co.    vs.    J.    R.    and    E.    J 

A\ocd  and   A.    O.    Pirrellis    $443  61 

Mar.  30,  1926—2379,  2383,  2387  VIR- 
ginia  St..  Berkeley.     W.  L.  Johnson 

vs.  Anna  Dondo   S2?=;  t;n 

^^IW  ^i"'  "26-PTN  LOTS  5  'aND  6 
blk  A  Thermal  Hill  Map,  Oakland 
H.  N.  Aaroe  vs.  C.  W.  Cuthbert 

Mar.^  2'9',  ■  '1926— S    W  '  40'  'PT  ■lOT^Vo'^^ 
Broadmoor         Terrace.         Oaljland 
Maxwell    Hardware    Co.    vs     W     K 
and    Clara    A.    Bog-art    and    R.'    c' 
Huffman     S34  -ifi 

Mar.  29.  1926— N  E  40^ 'pT  'l' OT  29 
Broadmoor  Terrace,  Oaklani.  Max- 
well Hardware  Co  vs.  W  F  and 
Clara    A.    Bogart    and    R.    C.    fluff- 

li^n      J34  or 

'^P''-.L  1926— LOT  12  BLK  10 'Thous- 
and Oaks,  Berkeley.  Western  Door 
&  Sash  Co.  vs.  Shirley  Poor  and 
Fred  Sprow   j266  50 

Apr.  1.  1926— PTNS  LOTS  90  AND  91 
Alta  Piedmont  Tract,  amended. 
Piedmont.  M.  L.  McHaffie  vs  Irene 
Nelhui.sh  and  Louise  A.  Welch  and 
S.   B.  Davis    •75 

Apr.  1,  1926— PARCEL  i  "lo't  * 'i}! 
Map  No.  3  Potts  Tract;  parcel  2 
lot  1  blk  2  map  of  Stanyan  Tract 
Beo-keley.  M.  I.  Bernard  &  Co.  vs! 
John  and  Marcela  Rlbaga  and  A 
Messich    .     $43'41 


Berkeley.    MeTrose'^'BGudinJ^^a^ 
ButTJr   ^°-  '''•  ^-  ^-  E^^t'"^".  C    S. 

AP/jl    3.    1926— mi' CORNELL ■  AVE'" 
Albany.  Nelson  Lumber  Co.  vs  Gus 
and  Emma  Opitz   $364 No 

April    3,    1926—1031    CORNELL 'aVE 
Albany.    Powell    Bros.    Inc.    vs    Gus 
and  Emma  Opitz   Vf/ on 

Apr.  1.  1926-LOTS  36-37,' 'm'ap  of 
Iveywood,  Oakland.  Greene  Hard- 
ware Co.  to  Charles  and  Ollie  D 
Otterson     $103.22 


RELEASE   OP   LIENS 


Recorded 


A  LA SIBnA    cor  JVTY 


Amount 


96 


Mar.  30,  1926— N  E  COR  90TH  AVE 
and  B  St.,  Oakland.  Elmore  &  Tor- 
rence  to  J.  W.  and  Mrs.  J.  W.  Rob- 
Mar.  30;  1926— S  '  W'  'co'r  '  HO'pk'i'nI 
and  Llaguna  Sts..  Oakland.  P 
A  olkman  to  Wm.  Long  and  R.  E 
Whiting     . 1118:25 

^^^''i-,,^^  1926— PTN  LOTS  3  AND  4 
W^  ,  ^  J^^'^c.  '°^  ^ose  Park  Tract, 
Oakland.  Superior  Tile  &  Prod- 
ucts Co.   to  P.  J.  and  M.  EL  Ander- 

Mar  "3L    igJj-PTN  'BLk  '9  '  Hayward^^ 

Aeres,      Eden      Township.        e       L 

Blackman    Co.    to    A.    S.    and    6.    B.' 


fj^u^'SS"^  Terrace.  Oakland,  'm^' 
well  HJairdware  Co.  t,o  W.  P  Bo- 
gart  and  C.  R.  Huffman '    f4%2 

St.  Berkeley.  Sam  J.  Smith  to 
Lydia  A.  and  John  Ellis,  B  .C    New- 

Apr"3,^"l^2^'-iL^O^^"  2^*^! lk%-  •  -Ai"^'' 

Be^rt^e,^-  ^v^i  ^.  H^L^r^tl 
ftJ>  V-  ^elson  Lumber  Co.  to 
Lyd  a  A.  and  John  Ellis  and  P  B 
C.   Newman    jifii  as 

^18     ^^«^''^:r^°'^    17    and'-ptn.'loV^ 
18,    map    Edwards    Tract,    Oakland 

H^ef  E     T^v?^'"'*    Lumber'' Cati; 

±iazel    L.    Taylor SlOl  4<! 

Apr.  5,  1926— LOT  15  blk  iVwiotc 
Mathew.  rrac"  BeVkel'ey  L  'l^vI? 
sione  and  L.  Mastrelli  to  H.  D^  Sand- 

j-iew^i?,    J r tic^  nn 

-^^".'K,^-  1926— PORTION 'lot' 8  MAP 
^L^^'^^^^'^rY'^^  Tract,  j:  J    Ken- 

Se^'pr^eiias"  ^^  w"?,^  ^"*^  ^"<=«  '^^^ 
±Je  .ereitas,   j.  Williams $67 

Apr.     1,     1926-LOTS    37-37,    map    of 

Iveywood,      Oakland.        Charles     E 

""*'"     $1500 
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BUILDING    CONTRACTS 

SAN   MATEO   COUNTY 

RECORDED 

GARAGE 

LOT    25    BLK    11,      Belmont      Country 
Cmb    Properties.      All      work      for 
two-story    and    basement    garage 
MoT.^l^''*'    ^''c?«      Cavanaulh,  ^3i'5 

A..>?l°"l^°'"?>''y  ^•"  San  Francisco. 

Architect  —  Benjamin      S^chreyer,      105 
Montgomery  St..   San   Francisco 


Hunt  and  John  and  Jane  Doe.    $'642'oi  Contractor    —    Dowsett    Richl     <-«       77 

^lar.    31     1926-PTN   LOTS    22.    23     24  ^.,    O'Farrell  St..   sln  Francisco        '     " 

McKillop     Heights.    Oakland.       In-  Filed  Mar.  31.  '26.     Dated  Mar    30    'gfi 

laid    Floor    Co.    to    A.    C.    Wagner  Frame    up    *^      *'^-  ^"'  ,%^,;„„ 

Daniel       McKillop       and      Mci;S?lop 
iiros j^ 

^1^"-  J\\  1926— PTN  lots'  '2'2', '  28,'  '24 
McKillop  Heights,  Oakland.  The 
Rigney  Tile  Co.  to  A.  C.  Wagner 
Daniel      McKillop      and      McKillon 


Enclosed 


.$420 
24 


Bros  ^"cKUiop      and      McKillop 

^^^  atV^V,   1926-^PTn'  'ioTS  '  22,'   iV^u'^ 
McKillop    Heights.    Oakland.      Alex 
?,  ^.l^'l^rf  o"  t"  A.  C.  Wagner.  Dan- 
iel  McKillop   and   McKillop   Bros... 

Apr.  •  l'. '  'i9'2'6-1'l6'ts  '  ^Se-^S?. '  map ^  oV° 
Iveywood.      Oakland.        Francis      J 
Lahmann    to    Charles    and    Ollie 


$1700 

Completed  ...:;:;;:: U^n 

Usual    35   days...        .'..-.•.•.•.•.•.Balance 
T,      ^     ,,     .  TOTAL  COST.   $5837 

Bond     limit,    forfeit,    none.      Plans   and 
specifications    filed. 


Otters;;;"    -  ;^naries    and    Ollie    D 


$35 


THEATRE 

BURLINGAME  AVE  and  W  of  Prim- 
rose Ave.,  Burlingame.  All  work 
for    theatre    building. 

Owner— Peninsula    Theatres,    Inc 

Architect— Weeks  &  Day.  921  Cal'.  Com. 
Union    Bldg..    San    Francisco. 

Contractor— Barrett    &    Hilp,    918    Har- 


Saturday,   April   10.   1926 
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rlson   St.,   San   Francisco. 

Filed  .     Dated  Nov.  30,  1925. 

Net     Cost,     n63,314 

Gross,   1173,314 

Bond,   none.     Limit,   ll5   working   days. 

Forfeit,  none.     Plans  and  specifications 

filed.  

THEATRE 

LOT   6   BLK  1,   Burllngame.      All   work 
for   electrical      work      for     theatre 
building. 
Owner — Peninsula  Theatres  Corp.. 
Archltert — Weeks   &   Day,      315     Mont- 
gomery  St.,   San  Francisco. 
Contractor — Decker    Elec.    Constr.    Co., 
538   Bryant   St..    San  Francisco. 

Filed  .     Dated  . 

Progressive   payments  of 75% 

Usual    35    days 25% 

TOTAL  COST,  $16,745 
Bond,  $16,745.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  forfeit, 
none.     Plans   and   specifications   filed. 


FACTORY 

FULLER  FACTORY.  South  San  Fral- 
cisco.  All  electrical  work  for 
factory. 

Owner — W.  P.  Fuller  &  Co.,  301  Mis- 
sion  St.,   San   Francisco. 

Architect — George  W.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

Contractor — Newbery-Pearce  Elec.  Co., 
439   Stevenson    St.,    San    Francisco. 

Filed  Mar.   26,  '26.     Daten  Mar.  24,  '26. 

Progressive     payments 75% 

Usual    35    days 25% 

TOTAL  COST,   $4258 

Bond.  $2129.  Surety,  Fidelity  &  Deposit 

Co.   cf   Maryland.     Limit,    forfeit,   none. 

Plans  and  specifications  filed. 


BUNGALOW 

LOT    2    BLK    4,    Sub    A,    Weselly    Park, 
San    Mateo.      All    work    for    bunga- 
low. 
Owner  —  B.   L.   Werdu  et  al.  Redwood 

City. 
Architect — W.  H.  Toepke,  72  New  Mont- 
gomery St..  San  Francisco. 
Contractor — Russell     &     Duncan,     Red- 
wood City. 
Filed   Feb.  SU,  '26.     Dated  Mar.  26,  >26. 

Roof    on     

Brown   coated    

Completed     ' . . 

Usual  35  days 

TOTAL  COST,  $4965 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUNGALOW 

REDWOOD  CITY.    All  work  for  bunga- 
low. 
Owner — Chas.    M.    Rockwell,    Redwood 

City. 
Architect — None. 

Contractor  —  Russell   &  Duncan,   Red- 
wood City. 
Filed  April  1,  '26.     Dated  Mar.  30,  '26. 

Roof    on    $ 

Brown   coated    

Completed     

Usual    35    days 

TOTAL  COST,  $7185 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


COMPLETION    NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepter 

Mar.  25,  1926 — LOT  8  BLK  16,  Vista 
Grand  No.  1,  San  Mateo.  Joseph  J 
Angeli  to  whom  it  may  concern.. 
Mar.   23,   1926 

Mar.  25,  1926— LOT  84,  Emerald  Lake 
Park  No.  2,  San  Mateo.  Marie  L 
Lippi  to  whom  it  may  concern... 
March    23,    1926 

Mar.  26.  1926— LOT  7  BLK  39,  Lyon 
&    Hoa?    Tract,    Burlingame.      J    M 

Langreil   to  Wm   T  Hummer 

Mar.    27,    1920 

Mar.  27,  1926— LOT  25  BLK  42,  Easton 
No.  3,  San  Mateo.  Freida  Bozovich 
et  al  to  whom  it  may  concern... 
Mar.     19,    1926 

Mar.  27.  1926— LOT  19  BLK  29,  Crook- 
fr  Estate  Tract,  San  Mateo.  Henry 
East  to  whom  it  may  concern ..  . 
.  .Mar.     26.     1926 

War.  29,  1926 — LOT  28,  Hermosa  Tract, 
San    Mateo.      Mark    P    Montgomery 

et  al  to  whom  it  may  concern 

Mar.   22,   1926 

Mar.   29,   1926— PART  LOT  13  BLK  6, 


San  Bruno  Park,  San  Mateo.  H  J 
Stockton  to  whom  it  may  concern 
Mar.   27,   1926 

Mar.  30,  1926— LOT  5  BLK  28,  Easton 
No.  2,  San  Mateo.  Daniel  H  Craw- 
ford to  Ivar  D  Petersen.  .Mar.  30,  '26 

Mar.  30,  1926 — PART  LOT  27,  Red- 
wood Farm.  Philip  S  Gittings  to 
whom  it  may  concern.  .Mar.   30,   1926 

Mar.  30,  1926 — LOT  7  BLK  28,  Easton 
No.  2,  S'an  Mateo.  Harry  H  Wal- 
lace  to   whom   it  may  concern 

March    24,    1926 

Mar.  31,  1926— LOT  15  and  Part  Lot 
14  Blk  28,  San  Bruno  Park,  San 
Mateo.  Alfred  A  Anderson  et  al  to 
whom   it  may  concern.  .Mar.   23,   1926 

April  1,  1926— LOT  14  BLK  30, 
Crocker  Tract,  San  Mateo.  Caterina 

Triacca   to   Walter  F   Hi^ghes 

March    29,    1926 

April  1,  1926- LOT  2  BLK  9,  Red- 
wood Highlands.  Methodist  Church 
to  Thomas  A  Cuthbertson.Nov.  14,  '25 

April  1,  1926— LOT  17  BLK  5,  Con- 
cordia Land  Co,  San  Mateo.  Pas- 
quale  Bertolino  to  W  R  McKnight 
March    26,    1926 

April  2,  1926— LOT  2  BLK  10,  North 
Palo.  Lucy  Drysdale  to  whom  it 
may    concern Mar.    31,    1926 

April  2,  1926 — LOT  33  BLK  5,  San 
Bruno  Park,  San  Mateo.  H  J 
Stockton  et  al  to  whom  it  may 
concern April    1,    1926 

April  2,  1926 — LOT  28  BLK  8,  Bur- 
lingame Grove,  Burlingame.  Geo 
B  Childs  to  whom  it  may  concern 
April    1,    1926 

April  2,  1926— LOT  12  BLK  P,  Hay- 
ward  Park,  San  Mateo.  John  H 
Clifford  to  whom  it  may  concern.. 
April    1,    1926 

April  2,  1926— LOT  13  BLK  K,  Hay- 
ward  Park,  San  Mateo.  Ruth  Mar- 
shall  to   Frank   J   Ferrea..Mar.   9,   '26 

April  3,  1926— LOT  5  BLK  2,  Sub  1, 
San  Mateo  Park,  San  Mateo.  Robt 
Fulton  to  whom  it  may  concern... 
March    31,    1926 

April  3,  1926 — LOT  5  BLK  64,  Easton 
No.  7,  San  Mateo.  Edward  C  Aid- 
well  to   whom  it  may  concern 

March    29,    1926 

April  3,  1926— PART  LOT  98,  San 
Mateo  Park,  San  Mateo.  Albert  T 
Smith   to   whom   it  may  concern... 

April  3,  1926— LOT  13  BLK  4,  Bur- 
lingame Villa  Park,  Burlingame.  G 
R  Anderson  to  whom  it  may  con- 
cern   April    1,    1926 


BUILDING  CONTRACTS 


LIENS  FILED 


SAN    MATEO    COUNTY 


liecorded  Amoun* 
April  1,  1926— LOT  25  BLK  57,  Easton 
No.  6,  San  Mateo.  Gus  Hultberg, 
$612;  Wisnom  Lumber  Co.,  $80.15; 
W  C  Haller,  $248  vs  S  J  Olafsson  .  . 
April  1.  1926— LOT  25  BLK  57,  Easton 
No.  6,  San  Mateo.  V  C  Knight  vs 
S  J  Olafsson    $86.25 


RELEASE   OF   LIENS 


SAN   MATEO    COUNTY 


Recorded  Amount 

Mar.  30,  1926— PART  LOT  9  BLK  11. 
Eagle  Hill  Addition,  Redwood  City. 
W  P  Fuller,  $81.35;  Progress  Lum- 
ber Co,  $922.74;  H  Borquire  et  al, 
$536.80;  San  Mateo  Feed  &  Fuel  Co, 
$393.80    to   Daniel   J    McDonald 

April  3,  1926— LOT  10  BLK  25,  Crock- 
er Tract,  San  Mateo.  H  H  Smith  to 
R    R   Shaw $320.10 

April  1,  1926— LOT  2  BLK  58,  Dum- 
barton Oaks,  San  Mateo.  Joseph 
P  McAuIiffe  to  Joseph  W  McKnight 
$425 

April  3.  1926 — LOTS  21,  22.  23.  24.  25 
and  26  Blk  4.  High  School  Park 
Addition,  San  Mateo.  MoKillop  In- 
vestment Co  et  al  to  S  Peanca  (6 
roloase   of   liens)    $50   each 

.\phril  3,  1926— LOTS  21,  22,  23,  24.  25 
nnd  26  Blk  4.  San  Mateo.  McKillop 
Tnvesttnent  Co  et  al  to  L  Rockovcr 
(6   release   of   liens)    $.'{76.27   each 

.\vv\\    .•?.    1926--LOTS   21.    22.    2."?.    21.    2.". 
:mi.1    26    Blk     4.    San     Mateo.       South 
San  Francisco  Lumber  &  Supply  Co 
to  whom   it  may  concern    (6  release    , 
of    liens)    $563.64    each 

April  3,  1926— LOT  26  BLK  4,  San 
Mateo.  Western  Sand  &  Rock  Co 
to    whom    it   may   concern $91.80 


SANTA  CLARA  COUNTY 


RECORDED 

BUILDING 

CALIFORNIA  PACKING  PLANT  NO.  51. 
San  Jose.     All   work    for  two-story 
concrete   building. 
Owner — California     Packing     Corpora- 
tion,   San    Francisco. 
Architect — Philip    L.    Bush. 
Contractor— R.    W.    Littlefleld,    354    Ho- 

bart  St.,  Oakland. 
Filed  Mar.  26,  '26.  Dated  Mar.  20,  '26. 
Vz  concrete  foundation  placed$  3,000 
Entire  cone,  foundation  placed  3,000 
1st  story  brick  completed....  6,000 
2nd     story  brick   completed...      6,000 

2nd    floor    placed 12,500 

Koof    placed    12,500 

All    work    completed 12,130 

Usual    35    days 18,400 

TOTAL  COST,  $73,530 
Bond,  none.  Limit,  90  days  from  Mar. 
25,  1926.  Forfeit,  none.  Plans  and 
specifications    filed. 


PERMITS 

RESIDENCE,  4-room,  $2100;  Shortrldge 
and  26th  Sts.,  San  Jose;  o  .^ner,  Jos. 
Stejc,  73   N-Autumn   St.,  San  Jose. 

ALTPJBATIONS,  $3405;  Fourth  St.  at 
Washington,  San  Jose;  owner.  Hunt 
Bros.;  contractor,  Z.  O.  Field  & 
Son,  76  W-San  Antonio  St..  San 
Jose. 

ALTERATIONS,  $900;  Third  and  San 
Carlos  Sts.,  San  Jose;  owner,  M. 
Boesch,  309  E-San  Carlos  St.,  San 
Jose;  contractor,  L.  P.  Larson,  1034 
Hedding  St.,   San  Jose. 

RESIDENCE,  4-room,  $2370;  Edwards 
and  Harliss  Sts.,  San  Jose;  owner, 
Joe  Patro,  966  Harliss  St.,  San  Jose; 
contractor,  M.  M.  David,  826  S-Third 
St.,   San   Jose. 

RESIDENCE,  5-room,  $3500;  Eleventh 
and  St.  James  Sts.,  San  Jose;  own- 
er. Merle  Baker,  Santa  Clara;  con- 
tractor. Z.  O.  Field  &  Son,  76  W- 
San  Antonio  St.,  San  Jose. 

ADDITION,  $2610;  No.  60  Race  St.,  San 
Jose;  owner,  Langendorf  Baking: 
Co.,  San  Francisco;  contractor,  L 
C.  Rossi,  965  Willow  Glen  Way,  San 
Jose. 

STORE  building,  one-story,  $1400;  San 
Fernando  and  6th  Sts.,  San  Jose; 
owner,  N.  J.  Connors,  96  S-6th  St., 
San  Jose;  contractor.  F.  C.  Ginpe, 
1115  Norton  St.,  San  Jose. 

RESIDENCE,  5-room,  $3500;  Mt.  Ham- 
ilton View  Drive,  San  Jose;  owner. 
Real  Estate  Sub.  Div.  Co.,  136  N- 
31st   St.,   San  Jose. 

RESIDENCE,  7-room,  $8520;  University 
St.  near  Morse,  S'an  Jose;  owner, 
Geo.  Balantyne,  350  N-First  St., 
San  Jose;  architect,  Chas.  McKen- 
zie.  Bank  of  San  Jose  Bldg.,  San 
Jose;  contractor,  Walter  Furtwang- 
ler.   269  S-23rd  St.,  San  Jose. 

OFFICE  building,  2-story,  $13,750:  No. 
350  N-First  St.,  San  Jose;  owner. 
Security  Warehouse  Co.,  Premises- 
architect,  Binder  &  Curtis,  35  W- 
San  Carlos  St.,  San  Jose;  contrac- 
tor, Morrison  Bros.,  76  W-San 
Fernando   St.,   San   Jose. 


COMPLETION    NOTICES 


S.4NTA   CLAR.V  COUNTY 


Recorded  Accepted 

April  3.  1926— LOT  17  BLK  1,  Los 
Altos  Park.  E  V  Cipham  to  whom 
it   may  concern Mar.   31,   1926 

April  3,  1926— S  POLHEMUS  ST  50 
W  Myrtle  St.  W  50xS  lOS,  San  Jose. 
Martin  M  Simons  to  whom  it  mav 
concern April    1,    1926 

April  3,  1926 — LOT  3S.  Nostrovsky 
Pubd.,  San  Jose.  Susie  Herman  to 
whom    it   may   concern .  .Mar.    31.   1926 

.\pril  3.  1926 — LOT  19  Adams  & 
Keller  Tract,  San  Jose.  L  C  Rossi 
lo   w  hum   it   may  concern .  .\pr.   1,   1926 

.\pril  :!.  1926— BEG  PT.  312  E  and 
227  :»o  ft.  S  from  SK  Park  and  Lin- 
coln Ave  S  45  oOxW  94  pt.  San  Jose. 
A  J  Taylor  et  al  to  whom  it  mav 
concern April     2.     1926 

April  3.  1926 — S  PARK  A\'B  312  E 
Lincoln  Ave  E  47xS  91.40.  San  Jose 
A  J  Taylor  et  al  to  whom  it  may 
concern April    2,    1926 
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April  3,  1926— BEG.  PT.  312  E  and 
273.40  S  from  SE  Park  and  Lincoln 
Ave.  S  45.50xW  94  and  rig-ht-of- 
■\vay,  San  Jcse.  A  J  Taylor  et  al 
to    whom    it    may    concern.  Apr.    2,   '26 

April  3,  1926— S  PARK  AVE  265  E 
Lincoln  Ave  E  47xS  91.40,  San  Jose. 
A  J  Taylor  et  al  to  whom,  it  may 
concern April    2,     1926 

April  3,  1926— BEG.  PT.  312  B  and 
136.90  S  from  SE  Park  and  Lincoln 
Aves  S  4.5..50xW  94  and  right-of- 
way,  San  Jose.  A  J  Taylor  et  al  to 
whom    it   may   concern .  .April    2,    1926 

April  5,  1926 — LOT  5  BLK  2,  Cook 
Subd.,    San    Jose.      G    H    Backenstoe 

et  al  to  ^vhom  it  may  concern 

April    3,    1926 

Mar.  30,  1926 — LOT  9,  Delwood  Park, 
San  Jose.  Bert  Gamble  to  whom  it 
may   concern    Mar.    29,    1926 

Mar.  30,  1926— LOT  1  BLK  3,  Ala- 
meda Park,  San  Jose.  C  M  Cook  to 
whom    it  may   concern .  .^lar.   23,    1926 

Mar.  30,  1926 — XO.  503  W-WILLIAM 
St.  Cor.  Jcsefa,  San  Jose.  J  Tate 
to  whom   it   may  concern. Mar.   27,   '26 

Mar.  30,  1926— 3-A  OX  X.  S.  F.  AXD 
S.  J.  Rd.  Pt  Lots  3  and  4,  San  Jose. 
V  Melani  to  whom  it  may  concern 
MMarch    19,    1926 

Mar.  30,  1926 — LOT  1  BLK  2,  Alameda 
Park,  San  Jose.  C  M  Cook  to  whom 
it  may   concern Mar.   23,    1926 

Mar.  31,  1926 — LOT  5  BLK  P,  South- 
sate,  Palo  Alto.  A  L  and  Rebecca 
Uhler  to  whom  it  may  concern... 
Mar.    31.    1926 

Mar.  31,  1926 — E-TWEXTIETH  ST  & 
line  bet.  Lots  28  and  29  S  45  ft.x 
E  125  ft.,  Thomson  Tract,  San  Jose. 
Knud  Jensen  et  al  to  whom  it  may 
concern Mar.    29,    1926 

Mar.  31,  1926 — LOT  14  BLK  2,  Ala- 
meda Park,  San  Jose.  C  M  Cook  to 
whom   it  mav  concern ..  Mar.    23,   1926 

Mar.  31,  1926 — LOT  67,  Clara  Vista 
Addn,  Palo  Alto.  Minnie  Bals- 
bough  to  whom  it  may  concern... 
Mar.    26,   1926 

Mar.  31,  1926— LOT  13  BLK  E,  South- 
gate,  Palo  Alto.  Gustave  A  Thiel 
et  al  to  whom  it  may  concern.... 
Mar.    30,     1926 

Mar.  31.  1926— LOT  3,  L.  E.  Apple^  on 
Addn  to  Xaglee  Park,  San  Jose. 
H  E  Dorr  et  al  to  whom  it  may 
concern Mar.    27,    1926 

Mar.  31,  1926— X  S'CHIELE  AVE  ISl 
W  Stockton  W  43xX"  120,  San  Jose. 
C  M  Cook  to  whom  it  may  con- 
cern  Mar.    31,    1926 

April  1,  1926— SW  ALAMEDA  100  SE 
University  Ave  SE  lOOxSW  200, 
San  Jose.  Xick  Scorsur  to  whom  it 
man  concern April   1,  1926 

April  1,  1926— LOT  4  BLK  1,  South 
Lincoln  Park,  San  Jose.  Paul  X 
Anderson  et  al  to  whom  it  may 
concern Mar.    31,    1926 

April  1,  1926— XE  JACKSOX  AXD 
Fourteenth  E  41xN  106.06,  San  Jose. 
William  H  O'Xeil  to  whom  it  may 
concern Mar.    26,    1926 

April  1,  1926— LOTS  13  AND  14  BLK 
3.  College  Terrace,  Palo  Alto. 
Clementine  B  Guernsey  to  whom 
it  may   concern Mar.   30,   1926 

April  1,  1926— LOTS  18  AXD  19  BLK 
8.  College  Terrace.  Palo  Alto. 
Constance  St.  Hill  Bossong  to 
whom    it  may   concern  .  .Mar.   30,   1926 

April    2,    1926— NW    YOUNGER    AVE 


46.09  SW  Second  St.  XW  69.59xS  V 
46  Pt  Lot  17,  Forest  Home  Subd, 
San  Jose.  C  X^  Gollner  et  al  to 
whom  it  may  concern ..  .April   2,  1926 

April  2,  1926 — SW  SEYMOUR  AXD 
Elena  St.  SE  oOxSW  100  Pf.  Lots  7 
and  8  Blk  9,  Montgomery  Subd  of 
Polhemus  Tract,  San  Jose.  George 
T  Garner  et  al  to  whom  it  may 
concern April    1,    1926 

April  2,  1926— LOT  24  BLK  93, 
Manilus  Subd.,  Palo  Alto.  Frances 
E  Wagner  to  whom  it  may  con- 
cern   April   1,    1926 

April  2,  1926 — LOT  19  BLK  2,  Ala- 
meda Park,  San  Jose.  Rollie  Wil- 
liams et  al  to  whom  it  may  con- 
cern   April   1,    1926 

April  2,  1926— SW  FULTOX  ST.  150 
SE  Kingsley  Ave  SE  50x112 Va  Pt. 
B  97,  Palo  Alto.  Harry  H  Dabinett 
to  whom  it  mav  concern .  April  1,  1926 

April  2,  1926 — S  V2  LOT  18,  Wuenche 
Tract,  San  Jose.  Ida  E  Beauchamp 
to  whom  it  mav  concern.  April  1,  1926 

April  2,  1926 — XO.  232  COLERIDGE 
Ave.,  Palo  Alto.  Josiah  H  Kirk  to 
whom   it   may  concern.  .Mar.    20,   1926 


LIENS  FILED 


&AXTA    CLARA   COUNTY 


Recorded  Amount 

Mar.  30,  1926 — E  FIRST  ST.  165.54 
N  Santa  Clara  St.  X  68.975xE137.96, 
San  Jose.  Michel  Iron  Works  vs 
Knights  of  Columbus  Hall  Assn .  .  . 
$3611.95 

Mar.  30,  1926— E  FIRST  164.54  N 
S'anta  Clara  St.  X  68.975xE  137.96, 
San  Jose.  William  M  Herman  vs 
San  Jose  Knights  of  Columbus  Hall 
Assn     $283 

Mar.  31,  1926 — E  FIRST  ST.  165.54  X 
Santa  Clara  St.  X  68.975xE  137.96, 
San  Jose.  Robert  H  Borchers  et 
al  vs  San  Jose  Knights  of  Colum- 
bus   Hall   Assn $720.27 

Mar.  31,  1926— E  FIRST  ST.  165.54  X 
Santa  Clara  St.  X  68.975xE  137.96, 
San  Jose.  Chas  A  Payne  et  al  vs 
San  Jose  Knights  of  Columbus  Hall 
^ggj^      $.500 

Mar.  31,  1926— LOT  i '  BLK  7  111  S 
Snow  &  Pettis  Addn,  Mt.  View.  G 
H  Anderson  et  al  vs  Stanford  En- 
gineers  Inc    $107.75 

Mar.  31,  1926— LOT  5  BLK  7  R  7  S, 
Snow  &  Pettis  Addn,  Mt.  View.  G 
H  Anderson  et  al  vs  Stanford  En- 
gineers  Inc    $81.25 

Mar.  31,  1926— LOT  3  BLK  — ,  South- 
gate.  Palo  Alto.  J  A  Nunes  vs  J  E 
Quails      $25.38 

Mar.  31,  1926— LOT  3  BLK  M,  South- 
gate.  Palo  Alto.  W  H  Davis  vs 
J    E    Quails $77.75 

Mar.  31,  1926 — LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  W  H  Davis,  $77.75; 
J  A  Xunes,  $17.50;  Walter  M  An- 
derson,   $16.64    vs    J    E    Quails 

Mar.  31.  1926— LOT  14  BLK  M,  South- 
gate,  Palo  Alto.  W  H  Davis,  $77.75 
J  A  Nunes,  $28;  Walter  N  .A.nder- 
son.  $18.96;  J  L  Smith,  $51  vs  J  E 
Quails 

Mar.  31,  19'2'6—L6T.i7  SLK  M,'  South- 
gate,  Palo  Alto.  J  A  Xunes,  $12.25; 
J  L  Smith,  $31;  W  H  Davis,  $77.15 
vs  J   E   Quails 


April  1,  1926— E  FIRST  165.54  N 
Santa  Ciara'N  68. 975xE  137.96,  S^n 
Jose.  Southern  Lmbr  Co,  $4753.71; 
Joseph  Russo  et  al,  $2643.16  vs  San 
Jose  Knights  of  Columbus  Hall 
Association     :.....:...  i . . 

April  2,  1926 — LOT  14  BLK  M,  South- 
gate,  Palo  Aito.  Borchers  Bros  vs 
J   E   Quails $100 

April  2,  1926- LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs' 
J   E    Quails .$100 

April  2,  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
J    E    Quails    $101.]  5 

April    3,     1926 — S    MARKET    42.48    W      ■ 
Alviso   St.   W   43xS   140  ft.  Pt  B  5  S 
R    2,    E-Santa    Clara.      M    Tevis    vs 
Vaiente    Marsalli     $1184.91 

April  3,  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  Walter  M  Ander- 
son  vs   J    E   Quails $27.90 

April  5,  1926 — LOTS  3,  13  &  17  BLK 
M,  Southgate,  Palo  Alto.  California 
Wall  Paper  Mills  vs  J  E  Quails.  .  .  . 
$137.84 

April  5,  1926— LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lum- 
ber Co  vs  D  M  Cline  et  al ....  $795.10 

April  5,  1.926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lumber 
Co  vs  D  M  Cline   et  al $346.45 

April  5,  1926- LOT  8  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lumber 
Co   vs   D  M   Cline  et  al $290.13 

April  5,  1926— LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lumber 
Co   vs   D  M  Cline   et  al ;  $822.50 


RELEASE   OF   LIENS 


SANTA     CLARA    COUNTY 


Recorded  Accepted 

Mar.  30,  1926^LOTS  3  TO  6  BLK  P, 
Southgate,  Palo  Alto.  O  Tellefson 
to    A    L    Uhler . 

Mar.  30,  1926— LOTS  9  &  11,  Wrights 
Subd  in  Sunol  Addn,  San  Jose.  B 
W   Lorigan    to   Peter   Bava ...  $1438.35 

Mar.  30,  1926 — LOT  82  BLK  74,  Palo 
Alto.  Wm  H  Fitzhugh  Jr  to  Emil 
Fontalbat    et    al    

Mar.  30,  1926 — XW  GRAXT  ST.  100.65 
SW  Second  S't.  XW  124x162.42  Pt 
Lot's  75,  78,  84  and  85  and  all  Lots 
81  and  82,  Paul  Sur,  Palo  Alto. 
William  C  Fischer,  $100;  J  "W  C 
Rowles,      $254.65;      George      Sohler, 

$138.59;   Pacific      Mfg   Co,      $ to 

Jules   Bernard    et   al    

Mar.  31,  1926— LOTS  30,  42,  43,  45,  17, 
20,  15,  18,  16,  21  and  22  also  Lots 
57,  26,  19,  27,  28,  29,  50,  25,  47,  46, 
44  and  35,  Park  Court,  Santa  Clara 
J  E  Heintz  to  Walter  &  Katherine 
Altevogt     

April  3,  1926 — LOT  9  and  W  10  ft.  Lot 
10  Blk  3,  Barrett  &  Mack  Subd,  San 
Jose.  A  G  Schutte  to  Emma 
Power.       $131.75 


BUILDING  CONTRACTS 


SACR.4MBNTO  COUNTY 


RECORDED  '  '      ' 

BANK    BLDQ. 

LOT  5,  I,  J,  6th  and  7th  Sts.,  Sacra- 
mento. All  work  for  5-stoi-y  bank 
building. 


ICars^n  (Ennatrurtion  SrpnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  aewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinerv.  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


! 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry   Kiln  Capacity,   in  Million  Feet  per  Annum 
GenernI    Mill    and    Cabinet    Work,    Stock     Do«r«.    Smih 

Frii»nr«    and    Mowldlncru  

JERROLD  AVE.  &  VARNEVEL-D  AVB, 

Mission   901-902-903-904  San   Francisco 


Phone  Franklin   94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch>4nge 
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Owner— California  National  Bank,  Sac- 
ramento. 
Architect— None.  ^^^^    ^ 

Contractor — Geo.    D.    Hudnutt,    1915    S 
St.,    Sacramento. 

TOTAL   COST,    $106,667 


PERMITS 

DWELLING,  5-room  and  garage,  $2800: 
No.  2115  10th  St.,  Sacramento; 
owner,  Everett  C.  Wollmer,  2115 
10th  St.,  Sacramento;  contractor, 
Carl   Koch,    3418   L  St.,    Sacramento 

DWELLING,  b-room  and  garage,  $2500; 
No.  3801  40th  St.,  Sacramento; 
owner,  Wm.  T.  Martin,  3616  40th 
St.,   Sacramento. 

GENERAL  repairs,  $2539;  No.  2017  26th 
St.,  Sacramento;  owner,  J.  L. 
Hymes,  2017  26th  St.,  Sacramento; 
contractor,  Herndon  &  Finnegan, 
1814    17th    St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $6500 
No.  2936  26th  St.,  Sacramento; 
owner,  Jos  Burns,  2720  Portola 
Way,    Sacramento. 

DWELLING,  4-room  and  garage,  $2000; 
No.  1032  57th  St.,  Sacramento; 
owner,  E.  J.  McNeil,  2921  34th  St., 
Sacramento. 

DWELLING,  6-room  and  garage,  $7194; 

L  No.    1057      43rd      St.,      Sacramento; 

I  owner,    Dr.    T.    E.    Tilden,    2018    M 

St^,     'Sacramento;  I     contra<ctor|,       C. 

Vanina,    2022    M    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  2324  34th  St.,  Sacramento;  own- 
er, Mrs.  A.  E.  Rohl,  2324  34th  St., 
Sacramento;  contractor,  B.  Can- 
non,   Carly    Ave.,    Sacramento. 

DWELLING,  4-room  and  garage,  ?3000; 
No.  3520  10th  Ave.,  Sacramento; 
owner,  P.  A.  Greason,  3123  Santa 
Cruz  St.,  Saoramento;  contrac- 
tor,   Albert   Gale,    Colonial    Heights 

DWELLINGS  (5)  5-room  and  garages, 
$3000  each;  No.  2621-25-18-33  19th 
St.,  Sacramento;  owner,  H.  N. 
Traxler,    1833    Burnett   Way,    Sacto. 

DWELLING,  5-room  &  garage,  $2700; 
No.  1820  2nd  Ave.,  Sacramento; 
owner,  Leland  L.  Lane,  920 ^^  V  & 
W,  Sacramento;  contractor,  O.  G. 
Davidson. 

INSTALL  cement  floor  In  basement  and 
general  repairs,  $1000;  No.  112-113 
.1  St.,  Sacramento;  owner,  Ansil 
Hoffman,   3032  T  St.,  Sacramento. 

BUILDING,  5-story,  $500,000;  No.  631 
J  St.,  Sacramento;  owner,  Calif. 
National  Bank,  331  J  St.,  Sacra- 
mento; contractor,  Geo.  D.  Hud- 
nutt, Inc.,  1915  S  St.,  Sacramento. 

BUSINESS  and  apa^jtment  building. 
2-story,  $15,000;  No.  923  20th  St., 
Sacramento;  owner,  Chas.  S.  Ma- 
brey  Co. 

DWELLING,  3-room  and  garage,  $1000; 
No.  3910  Boyle  St.,  Sacramento; 
owner,  Chas.  E.  Rehling,  2957  Sac- 
ramento   Blvd.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  3013  W  St.,  Sacramento;  own- 
er, F.  H.  Dickson,  Carmichael  Col., 
Box    1676    Rt.    5,    Sacramento. 

DWELLING,  5-room  and  garage,  $4300; 
No.  2109  23rd  St.,  Sacramento: 
owner,  Artz,  Cook  &  Drew,  913  .1 
St.,  Sacramento;  contractor,  T.  B. 
Hunt,    1510    30th   St.,    Sacramento. 

FLATS  (4)  4-room  each  and  garages, 
$12,800;  No.  2010  G  St.,  Sacramento 
owner,  E.  Derr,  1557  Santa  Ynez 
Way,  Sacramento;  contractor,  W. 
R.  Saunders,  2614  I  St.,  Sacramento 

STORE  building,  $24,725;  No.  1700  J 
St.,  Sacramento;  owner,  August  and 
Amelia  Muzanhardt,  2420  I  St., 
Sacramento:  contractor,  G.  E. 
Harvie,   2202    T   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  2108  25th  St.,  Sacramento; 
owner,  John  Fernandez,  4354  8th 
Ave.,    Sacramento. 

ADD  bath,  Ivitchen  and  general  re- 
pairs, $3357;  No.  915  23rd  St.,  Sac- 
ramento; owner,  Celestine  Fuchs, 
915  23rd  St.,  Sacramento:  contrac- 
tor, O.  D.  Hudnutt,  Inc.,  1915  S  St., 
Sacramento. 

GENERAL  repairs.  $48:i7:  No.  1028  8th 
St..  Sacramento;  owner,  Nicolau.s 
Est.,  Sacramento;  contractor,  G.  D. 
Hudnutt  Inc.,  1915  S  St.,  Sacra- 
mento. 

DWELLING,  6-room  and  garage,  $4200; 
No.  1000  3rd  Ave.,  Sacramento: 
owner,  A.  Babayco,  408  U  St.,  Sac- 
ramento; contractor,  J.  M.  Bobick, 
-  _  901  S  St.,  Sacramento. 


DWELLING,  5-room  and  garage,  $2950; 
No.  1817  40th  St.,  Sacramento; 
owner,  Henry  Benner,  North  Sac- 
ramento; contractor,  Bowen  & 
Klein,   1009   8th  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  4540  U  St.,  Sacramento;  own- 
er, Ed.Worthington,  1941  48th  St., 
Sacramento;  contractor,  Bowen  & 
Klein,    1009    8th    St.,    Sacramento. 

ADD  to  business  building,  $4500;  No. 
423  J  St.,  Sacramento;  owner, 
Silvius  &  Schoenbackler,  423  J  St., 
Sacramento;  contrfector,  Geo.  D. 
Hudnutt,  Inc.,  1915  S  St.,  Sacra- 
mento. 

DWELLING,  7-room  and  garage,  $9150; 
No.  940  45th  St.,  Sacramento;  own- 
er, Geo.  Beale,  Broderick;  con- 
tractor, Ed.  R.  Book,  2912  G  St., 
Sacramento. 

DWELLING,  6-room  and  garage,  $5900; 
No.  921  41st  St.,  Sacramento;  own- 
er. Miss  Agnes  Burns,  3971  J  St., 
Sacramento;  contractor,  J.  A. 
Saunders,  1045  45th  St.,  Sacramento 

PUBLIC  garage,  $5390;  No.  4945  Folsom 
Blvd.,  Sacramento;  owner,  W.  L. 
Young,  3920  J  St.,  Sacramento; 
contractor,  J.  A.  Saunders,  1045  45th 
St.,  Sacramento. 

DWELLING,  6-room  and  garage,  $5400; 
No.  2401  Curtis  Way,  Sacramento; 
owner,  Mrs.  Gertrude  A.  Baker, 
3442  2nd  Ave.,  Sacramento;  con- 
tractor, Christopred  &  Brier,  2809 
2nd  Ave.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2400; 
No.  1648  49th  St.,  Sacramento; 
owner,  W.  &  K.,  817  J  St.,  Sacra- 
mento. 

DWELLINGS  (3)  8-room  and  2-stall 
garages,  $7500  each;  No.  1405-1425 
&  1455  46th  St.,  Sacramento;  own- 
er, W.  &  K.,  317  J  St.,  Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO  COUNTY 


Recorded  Amount 

Mar.  31,  1926— W  100  FT.  OF  E  200 
ft.  Lot  43,  Altos  Acres,  Sacramento. 
Edgar  E  Dimberg  to  whom  it  may 
concern Mar.    27,    1926 

April  3,  1926— PROPERTY  IN  SUT- 
ter  County.  Harriet  H  Stayner  to 
whom    it    may    concern .  .April    3,    1926 

April  5,  1926 — LOT  108,  Riverside 
Terrace,  Sacramento.  Henry 
Sci.midt  to  whom  it  may  concern 
April     2,     1926 

April  5,  1926 — LOT  22,  Golf  View  Ter- 
race, Sacramento.  E  P  Strassburg 
to  whom  it  may  concern.  April  — ,  '26 

April  6,  1926 — PTNS.  OF  SE  J4  OF 
NW  14  of  Sec.  21,  8-5  (4  comple- 
tions), Sacramento.  Grace  L 
Vaughan  to  whom  it  may  concern 
April    5,    1926 

April  6,  1926- LOT  1108,  Elmhurst. 
J  A  Hillyard  to  whom  it  may 
cuncern April     6,     1926 


LIENS  FILED 


sa»;ramento  coiinty 


Recorded  Amount 

Mar.  31,  1926— PTN  BLK  N  North 
Sacramento  Sub.  No.  4,  Sacramento. 
Klnier  10  Miner  vs  A  J  and  Hilda 
T    Crawford     $206.15 

Mar.  31,  1926— PTN  LOT  4  BLK  N, 
North   Sacramento  Sub.  No.|  4,  Sac- 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


ramento.      H    H    Hayden    vs      A      J 
Crawford     $215.85 

Aphil  2,  1926— PTN  LOT  4  BLK  N 
North  Sacramento  Add  No.  4,  Sac- 
ramento. H  O  Adams  vs  A  J  and 
Hilda  T  Crawford    $92 

Mar.  31,  1926— LOT  7  BLK  9,  City 
Farms,  Stockton.  E  R  Stark  vs 
Ben    W    Simpson 

April  1,  1926— LOT  5  BLK  P,  Mc- 
Clouds  Addn  and  W  12  ft.  Lot  7 
Blk  4,  North  Park  Addn,  Stockton. 
Yolland  Ice  &  Fuel  Co  vs  Voltaire 
and  Horace  Lambert,  Henry  R 
Hogan,  John  Doe,  Richard  Roe  and 
John  Doe  Co   $152.07 

April  3,  1926— NW  %  SEC  3  T  2  N 
R  8  E,  San  Joaquin  Co.  Central 
Lumber  Co  vs  Louis  and  Nick 
Vistica     $123.53 

April  6,  1926 — N  35  FT.  LOTS  15  & 
16  Blk  44,  Oak  Park,  Sacramento. 
Tilden  Lumber  &  Mill  Co  vs  Thos 
and    Mamie    Cahill $73  45 

April  6,  1926 — LOT  14,  Willi  Tract 
No.  2,  Sacramento.  T  J  Meyers 
vs  Henry  and  Mannie  McVeigh.  .$115 


BUILDING  CONTRACTS 


.San    AnMeLnio,    Marin    Coanty 


PERMITS 

DWELLING.  $800:  Ptn.  I^t  15,  i^osen- 
thal  Tract,  San  Anselmo;  owner. 
Miss   J.   E.   Weeden. 

GARAGE,  $250:  Lot  3,  Kenilworth 
Park.  San  Anselmo;  owner.  G.  E. 
Kendall. 

DWELLING  and  garage,  $3000;  Ptn 
Lot  9,  Oak  Park,  San  Anselmo; 
owner.    Mrs.    H.    N.    Willis. 

STORE,  .?4200;  Ptn.  Lot  46.  Bush  Tract, 
San   Anselmo:  owner.  Mr.  Moravitz 

GARAGE.  $300:  Lot  233  Short  Ranch" 
San   Anselmo:   owner,   G.   T.  Arnold 

ADD  to  dwelling,  $500;  Ptn.  Lots  41 
and  42,  Ross  Valley  Park.  San  An- 
selmo:  owner,   G.   E.   Snell 

DWELLING,  $2500;  Lot  3  ^  Lot  2  Blk 
13.  Sub.  2,  Sequoia  Park.  San  An- 
selmo;   owner.    N.    M.    Zoph. 

GARAGE,  $500:  Ptn.  Lot  10  Blk  2,  Sun- 
nyside  Tract.  San  Anselmo;  own- 
er,   C.    Magnetti. 

ADD  sleeping  p^rch,  $500:  Lot  9 
Oak  Ave.,  Sunnyside  Tract,  Sari 
Anselmo:    owner.    A.    Braese 

DWELLTXG.  $2000;  Lot  134,  Ross  Val- 
ley Park,  San  Anselmo;  owner  T 
Mullins. 

DWELLING,  $2000;  Lot  1  Blk  10,  Sec. 
2.  .Sequoia  Park,  San  Anselmo; 
owner,   G.   Opitz. 


BUILDING  CONTRACTS 

COXTR.\    COST.V    COUNTY 


PERMITS 

COTTAGE.  $3600;  S  Bissell  St..  bet.  6th 
and    7th   Sts..    Richmond;   owner    .T 

^-  C ,  210  1st  St..  Richmond: 

architect.  A.  J.  Hurley;  contractor 
F.  C.  Hosking.  932  Pennsylvania 
St.,    Richmond. 

COTT.AGE.  $3000:  N  Chanslor  St..  bet 
15th  and  16th  Sts.,  Richmond: 
owner,  E.  Gibb,  Ferrv  Pt..  Rich- 
mond: contractor,  F.  A.  Jatterson 
1907  Haste  St.,  Berkeley. 

SCHOOL,  one-story  tile,  $72  601-  N 
Pennsylvania  St..  bet.  4th  and  'sth 
Sts..  Richmond:  owner.  Richmond 
School  Board  (Lincoln  School);  ar- 
chitect. Narbett  &  de  Sano.  Syndi- 
cate MBldg..  Oakland:  contractor 
P.  M.  Sanford,  Mira  Vista  Ave 
Richmond. 

COTTAGE.  $2200;  S  Johnson  St..  bet 
29th  and  Spring  Sts.,  Richmond- 
owner.   A.    Anderson. 

DUPLEX  cottage  and  garage,  $5000-  N 
Nevin  Ave.,  bet.  31st  and  32nd  Sts., 
Richmond:  owner,  Ray  Peterson' 
232  Teuksbury  St.,  Pt.  Richmond: 
contractor.  J.  A.  Legault.  424  31st 
St.,   Richmond. 

COTTAGE,  $4400;  W  Thirteenth  St.,  bet 
Xovin  Ave.  and  Barrett  St.,  Rich- 
mond: owner,  H.  D.  Baker,  422  14th 
St.;  contractor,  J.  A.  Fagerstrom 
113o  Chanslor  St..   Richmond. 

COTTAGE.    $3500;   S   Foothill,    bet.   24th 
and  26th  Sts..  Richmond;  owner    A. 
A.     Thompklns,     1340    Madison     St 
Oakland. 
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COTTAGE,  $2900;  N  Chanslor  St..  bet. 
9th  and  10th  Sts.,  Richmond;  own- 
er, Jessie  R.  Spencer,  10th  and 
Chanslor  Sts.,  Richmond;  contrac- 
tor, D.  A.  Dodge,  225  S-12th  St., 
San   Jose. 


BUILDING   CONTRACTS 

SAN    JOAftUIN    COUNTY 


PERMITS 

AUTO  repair  shop  and  blacksmith 
shcp;  $200  and  $500  respectively; 
Wilson  Way  and  Sonora  St.,  Stock- 
ton; owner.  Pacific  Gas  .&  Electric 
Company. 

RESIDENCE,  $2500;  No.  2352  E-Hazel- 
ton  St.,  Stockton;  owner,  F.  F. 
Heald. 


BUILDING     CONTBACTS 


FRESNO    COUNTY 


PERMITS 

DWELLING  and  garage,  $16,100;  No. 
3729  Huntington  Blvd.,  Fresno; 
owner,  F.  R.  Bekins,  410  N.  Van 
Ness  Ave.,  Fresno;  contractor,  C. 
E.  Buckmaster,  4044  Kerckhoff  St., 
Fresno. 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 
Mar.  30,  1926 — LOT  6  and  that  part  of 
Lots  7  and  10  lying  NE  of  R  R, 
Malaga  Tract,  Fresno.  Mallott  & 
Peterson,  $1105;  C  E  McMullin,  $39 
vs  Bear  State  Packing  Co  and  Cali- 
fornia Products   Co 


COMPLETION    NOTICES 

PRE&NO    COUNTY 


Recorded  Accepted 

Mar.  31,  1926— LOT  21  BLK  4,  Blvd. 
Gardens  No.  2,  Fresno.  Leslie  C 
Pheley  to  whom  it  may  concern.. 
Mar.     30,     1926 

Mar.  31,  1926 — LOTS  26  AND  27  BLK 
1,     Blackstone     Ave.     Tract    No.     2, 

Fresno May     McKelvy     to 

whoin  it  may  concern.  .  .  .Mar.  29,  1926 

Mar.  31,  1926— S  12  FT.  LOT  9,  Lot 
10  Blk  3,  Van  Ness  Heights,  Fresno 
L  H  Taddemian  to  whom  it  may 
concern Mar.    30,    1926 

April  5,  1926 — LOTS  33  AND  34  BLK 
18,  N.  Park  Terrace,  Fresno.  Ray 
E  Fair  to  whom  it  may  concern.. 
April    3,    1926 


WORKS       BOARD       TO       RE-NUMBER 
VAN    NESS    AVENUE 

The  Department  of  Public  Works  is 
contemplating  the  re-numbering  of 
Van  Ness  Avenue  to  provide  numbers 
for  the  new  extension  of  that  street  to 
Mission  and  eventually  to  Howard 
street.  Wm.  H.  Griffin,  inspector  in 
charge  of  house  numbering,  says  that 
the  200  numbers  required  for  the  new 
extension  can  be  obtained  by  grouping 
the  blocks  between  Market,  Fell  and 
Hayes  streets  and  Hayes,  Grove  and 
Fulton  streets  so  that  it  will  not  be 
necessary  to  renumber  the  entire  street. 
The  unit  numbers  will  start  at  Howard 
street,  the  100  block  at  Mission  street, 
the  200  block  at  Market  street  and  end 
at  Hayes  street,  the  300  block  will 
commence  at  Hayes  and  end  at  Fulton 
street,  the  400  block  at  Fulton  street 
and  the  rest  of  the  numbers  will  re- 
main as  heretofore. 


STEEL,      GIRDERS      WILL,      RESTORE 
SANTA    BARBARA    MISSION 


More  than  75  per  cent  of  historic 
Santa  Barbara  mission  w^hich  was  se- 
verely damaged  by  earthquake  last 
June  can  be  saved  through  the  use  of 
steel  girders  and  concrete  columns  to 
be  sunk  in  the  massive  adobe  walls  of 
the  mission.  Assertion  that  the  edifice 
could  be  restored  was  contained  in  a 
rei>  rt  niiade  public  by  an  architectural 
board  appointed  shortly  after  the 
tarthqnake.  The  Santa  Barbara  mis- 
sion is  considered  one  of  the  finest  of 
the  chain  of  old  Spanish  missions  ex- 
tending from  the  Mexican  border 
northward. 


WOOD  ROT 


Rot  is  to  wood  wthat  rust  is  to  iron 
and  steel.  If  rot  can  be  prevented  wood 
will  last  until  it  wears  out;  which,  in 
the  case  of  the  frame  and  walls  of  a 
house,  might  be  centuries.  Wooden  fur- 
niture in  Tutankhamen's  tomb  was 
found  to  be  sound  after  3500  years.  On 
the  other  hand,  huge  timber  have  been 
known  to  rot  through  at  the  ends  in 
less  than  four  years.  Although  Ameri- 
cans are  the  greatest  users  of  wood  in 
construction  and  in  industry,  they  are 
surprisingly  indifferent  to  the  preven- 
tion of  rot,  which  is  largely  a  matter 
of  a  little  care. 


CONCRETE  ROADS  BOOKLE^i 


"Better  Concrete  Roads"  is  the  latest 
bulletin  issued  by  the  National  Lime 
Association.  It  is  an  attractive  book 
6  by  9  inches  in  size,  20  pages,  in  two 
colors  throughout.  The  numerous  illus- 
trations are   construction   views. 

The  material  is  compiled  from  a 
number  of  highway  jobs  and  shows 
that  4  to  7%  of  hydrated  lime,  by 
weight  of  the  cement,  makes  a  better 
concrete  road.  Concrete  containing  hy- 
drated lime  may  be  placed  with  less 
water,  avoiding  segregation,  etc.,  and 
will  shape  up  to  give  a  better  riding 
road. 

The  advantages  of  lime  are  well  sup- 
ported by  test  data  and  letters  from 
contractors  and  engineers  who  have 
used  lime  in  their  street  or  highway 
construction. 

Copies  will  be  sent  free  upon  re- 
quest to  any  member  company,  or  to 
the  Natriolnal  Limte  Associati'on,  918 
G  Street,  Northwest,  Washington,  D.  C, 
or   844   Rush   Street,   Chicago,  Illinois. 


FEBRUARY    BUSINESS    INCREASES 


Manufacturing  production  covering 
sixty-four  basic  commodities  increased 
in  February,  the  commerce  department 
reports,  placing  the  index  number  at 
130  as  compared  with  122  for  January 
and  124  for  February  a  year  ago.  The 
index  number  100  is  used  to  represent 
1919   production. 

Compared  with  January,  lumber 
showed  a  gain  of  6  per  cent,  while  mis- 
cellaneous products,  including  automo- 
biles, increased  10  per  cent.  Decreases 
were  shown  in  production  of  foodstuffs, 
textiles,  iron  and  steel,  leather  and 
tobacco. 

Production  of  raw  inaterials  was  2 
per  cent  less  than  in  February,  1925. 


Saturday,  April  10,  1926 


AIR    SAVES    BUILDINGS 


The  Louvre,  the  Palace  of  Versailles, 
and  many  other  French  buildings  are 
at  present  undergoing  treatment  for 
the  weathering  effects  of  time  at  the 
hands  of  a  veritable  stone  doctor,  who 
has  for  more  than  30  years  been  study- 
ing the  best  methods  of  healing  old 
buildings.  He  is  a  Belgian  engineer,  A. 
Knaper,  and  in  a  recent  interview  in 
the  Comoedia  he  declares  that  his 
principles  are  very  simple.  Man  needs 
plenty  of  air  in  order  to  keep'  in  good 
health,  and  the  same  rule  holds  good  in 
the  case  of  buildings. 


SACRA3IENTO    BUILDING 


Sacramento  building  permits  for 
March,  1926,  totaled  $883,083  as  com- 
pared with  $853,266  for  the  corres- 
ponding period  in  1925  when  334  per- 
mits were  issued.  During  March,  1926, 
348  permits  were  granted. 


OAKLAND    BUILDING    IN    MARCH 


Oakland  building  activities  during 
March  totaled  $2,315,059.  During  the 
month  1062  permits  were  granted,  of 
these,  313  being  for  one-story  frame 
dwellings   costing   $910,230. 


GET  BUSINESS  BY  MAIL 

so  pages  of  vital  business  facts  and 
figure*.  Who,  where  and  how  many 
your    viospects    are. 

8. MO  lines  of  bu.-iiness  r.overed.  Com- 
pilcii  by  the  Largest  Directory  Pub- 
lisliers  in  the  world,  thru  infonnation 
olHaiiied  by  actual  door-to-door  can- 
vass.        Write   for   your   FH.EE  copy. 

R.  U  POLK  &  CO..  Detroit,  Mich. 
810  POLK     DIRECTORY     BLDQ 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,etc.,this  "Supreme  Authority" 
WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407-,000Words. 
2700  Pages.  6000 Illustrations.  Eegrular  a«d  India 
Paper  Editions.  Write  f  orspecimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 
ties 

Architects,  Engineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  chari?e  for 
this  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work  is  lot. 


J.  A.  MOHR  &  SON 

General  Painttnac  Gontnie<*ni 
Speotallsts  In 

Compressed  Air  Painting 
and  Sand  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dieffc 


X  uuiicatlon   Uttlce 
S18  Mission  Street 


SAN  FRANCISCO,  CALIF.,  APRIL  17,  1926 


•^nbltshed    Kvery    Saturdfty 
T««eiitj -Nixth   Veair    \o.   10 


A  smooth  one-piece  wall 


'T^HERE  are  a  multitude  of 
-*-  plaster  boards  designed  to 
build  walls  quickly.  But  those 
that  build  a  really  fine  inte- 
rior are  mighty  scarce. 

Look  at  this  interior  built 
withSchumacherPlasterWall 
Board.  No  battens  here  to 
hide  the  joints.  The  joints 
disappeared  when  the  wall 
was  finished.  They  don't 
need  hiding.  There  are  no 
warped  surfaces.  Plaster  Wall 
Board  makes  a  straight  rigid 
wall  and   it  stays  that  way. 

When  you  use  Schumacher  Plas- 
ter Wall  Board,  count  on  more 
than  speed  in  construction.  Plan 
for    a  fine,   permanent  interior. 

SCHUMACHER   WALL   BOARD   CORP. 
Los  Angeles        Seattle        San  Francisco 

Warehouses — Tacoma    -     Portland    -    Stockton 

San  Rafael  -  Oakland  -  San  Francisco 

San  Jose     -     San  Diego 


Sdhumacher 


'PW^E 


Wall 
Board 


3T 


KOEHftINC 


Light  Mixer 


FAST!  Fast!  Fast!  Here  is  a  light  mixer  with  a  speedy  charg- 
ing skip,  liberal  drum  dimensions  and  a  high  speed  discharge 
that  will  break  all  your  records  of  putting  concrete  where  it 
pays  yo'^  profits! 

Just  the  balanced  light  weight  to  haul  behind  your  truck  on  its 
rubber  tired  disc  wheels  and  get  from  job  to  job  in  a  big  hurry. 

Four  cylinder,  radiator  cooled,  gasoline  engine.  Transmission  from 
engine  to  drum  enclosed  in  oil  bath!  Double  gear  drum  drive,  chilled, 
beveled  gears!  Drum  rollers  fixed  to  shafts  revolving  in  big  bearings! 

It's  useless  to  try  to  give  you  the  smallest  idea  of  what  this 
Dandie  represents  in  superior  speed  and  construction  details  — 
but  it's  strong,  rugged —  it  will  stand-up  for  all  the  punishment 
you  can  give  it,  and  work  and  work,  and  work! 

And  you  have  a  chance  to  buy  at  a  price  that  gives  you  all  the 
benefit  of  the  economies  the  Koehring  Company  effect  by  big. 
standardized  production!  If  you  had  half  an  idea  of  what  this 
mixer  means  in  the  way  of  actual  value,  you  would  send  back 
the  coupon  for  full  detail  by  next  mail! 

Koehring  Dandie  —  7  cu.  ft.  capacity  mixed  concrete.  High  speed  charging 
skip,  or  low  charging  hcpper  with  hinged  steel  framed  platform  which  may 
be  folded  against  mixer  for  hauling.  Discharged  from  either  side  of  mixer. 

4  cylinder  gas  engine,  radiator  cooled,  or  optional  two  cylinder  engine, 
hopper  cooled.  Drum  drive  transmission  in  oil  baih.  Maybe  equipped 
with     automatic    water  measuring    tank,    and    Light    Duty    Hoist. 


Four-cylittder 
Gasoline 
Engine 


Send  Baclc  tliis 
Coupon! 


/ 


^^^^  Harron,  Rickard  &  McCone  Co. 

^^^  IHD     T  iwnsend     Street 

^^^  San  P'rancisco,  (.allf. 

\  Please  send  me  by  return   mail 

complete  information  on  Koehring 
Dandie  Light  Mixer.  Also  price  with 
equipment  as  followg: 


Representatives: 

HAR1U)\.  KICKART)  &  McCO>E  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HAURO>,  KICKARD  &  McCONE  C0«, 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 
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POWER    PERMIT   GR.\NTED 


Federal  Power  Commission  has 
authorized  the  Chelan  Electric  Com- 
pany, of  Seattle,  a  subsidiary  of  the 
Great  Northern  Railway,  to  proceed 
vith  the  $10,000,000  water  power  de- 
velopment project  in  Chelan  county, 
"Wash.  The  Washington  Water  Power 
lompany  will  take  over  the  site  and 
ilcvelop  the  enterprise,  which  will  pro- 
duce power  for  electrification  of  the 
(Jreat  Northern  Railway's  line  over 
the  Cascade  division.  The  plant  will 
have  a  capacity  of  56,000  horsepower 
with  an  ultimate  installed  capacity  of 
110,000  horsepower.  The  plan  calls  for 
the  construction  of  a  dam  across  the 
Chelan  river  at  the  outlet  of  Lake  Che- 
lan. Actual  construction  will  be  carried 
on   by  Grant   Smith   &   Company. 


A   S.IFETY   RECORD 


Employees  numbering  more  than  150 
persons  connected  with  the  Chatham 
Works  of  the  International  Harvester 
Company  at  Ontario,  Canada,  worked 
without  a  single  lost-time  accident 
either  in  1924  or  1925,  reports  the  Na- 
tional  Safety   Council. 


To  encourage  land  buying  in  Cali- 
forna,  Southern  Pacfic  Company  an- 
nounces special  land-seekers'  excur- 
sions for  parties  of  seven  or  more  pas- 
sengers on  the  basis  of  one  and  one- 
third  the  one  way  fare  for  the  round 
trip  according  to  F.  S.  McGinnis,  pas- 
senger traffic  manager  for  the  Com- 
pany. 

In  announcing  the  low  rates  McGin- 
nis stated  that  the  seven  passenger 
party  rate  will  opply  from  San  Fran- 
cisco, Oakland,  Stockton,  Sacramento, 
Fresno,  Los  Angeles  and  San  Diego  to 
all  points  on  Southern  Pacific  lines  in 
Arizona,  Nevada  and  Oregon,  in  ad- 
dition   to    California. 

Tickets  will  be  sold  on  Fridays.  The 
return  limit  on  the  party  tickets  will 
be  four  days  when  the  one  way  fare 
is  fifteen  dollars  or  less,  but  a  seven 
day  return  limit  will  be  allowed  when 
the  one  way  fare  exceeds  fifteen  dol- 
lars. Stopover  privileges  will  be  al- 
lowed both  going  and  coming  within 
the    limit. 

The  land-seekers'  round-trip  party 
excursion  fares  over  Southern  Pacific 
lines  were  authorized  to  encourage  the 
settlement  of  undeveloped  land  in  the 
western   states  served   by   the   railroad. 


$73,000^)00  APPORTIONED  FOR 

FEDERAL    ROAD    WORK 


Federal  aid  is  assured  by  action  of 
Secretary  of  Agriculture  JaTdine,  who 
announces  the  apportionment  of  $73,- 
125,000  to  the  states  for  use  in  the  con- 
struction of  federal-aid  roads.  This 
apportionment  was  authorized  for  the 
fiscal  year  beglnnine-  .lulv.  1926. 

The  new  funds  will  be  spent  en- 
tirely on  the  federal  aid  highway 
system  under  the  same  plan  of  co- 
operation with  the  states  that  has 
been  in  successful  operation  for  ten 
years.  The  roads  included  in  the 
system  are  the  most  important  in  the 
country  and  reach  directly  or  indi- 
rectly every  city  of  more  than  5000 
noTTil.T  tion.  The  bureau  reports  that 
anproximately  10,000  miles  of  federal 
aid  roads  were  brought  to  completion 
during  1925  and  the  indications  are 
that  the  coming  year  will  be  equally 
successful. 


C.\LIPORNIA  RIVER.  HARBOR   BILLS 
P.4SSED 


Expenditure  of  $.'?5,000.000  for  river 
and  harbor  development  projects  was 
approved  April  3,  by  the  house  rivers 
and  harbors  committee  at  Washington. 
T).  C  Most  of  the  approved  expendi- 
tures will  be  included  in  an  omnibus 
Mil.  which  the  committee  hopes  to  have 
enacted  before  the  end  of  the  session. 

Among:  the  iirojects  jirovided  for  by 
the  committee,  all  of  which  have  been 
approved    by  army   engineers,   are: 

"The  San  .Toaquin  river  and  Stockton 
channel.   California.    $2,407,500. 

Sacramento  river.  California,  $161,000. 

Pinole  shoals  and  Mare  Island  chan- 
nel,   California,    $480,000. 

Feather   river,   California,   $10,000, 


Representatives  of  manufacturers  of 
hollow  metal  doors  and  trim,  used  in 
building  operations,  met  recently  in 
preliminary  conference  at  the  Depart- 
ment of  Commerce  to  consider  the  pos- 
sil)ility  of  simplifying  sizes,  types,  and 
other  matters  connected  with  these 
products.  W.  Chattin  Wetherill,  Di- 
rector of  Metals  Utilization,  presided. 

H.  G.  Garlock  of  Cleveland,  O.,  sec- 
retary of  the  Hollow  Metal  Door  and 
Trim  Manufacturers'  Association,  was 
named  as  chairman  of  a  simplification 
committee;  the  other  members  of  the 
committee  being  George  Hughes  of  the 
United  Metal  Products  Company,  Can. 
ton,  O.;  E.  T.  Johnson,  of  the  Art  Metal 
Construction  Co.,  Jamestown,  N.  Y., 
and  Ernest  C.  Probst,  of  the  Metal 
Door  and   Trim   Co.,   La   Porte,   Ind. 

This  committee  will  place  before 
manufacturers  throughout  the  country 
a  tentative  program  of  simplification, 
and  plans  to  complete  tentative  sim- 
plification recommendations,  which  can 
be  submitted  to  a  general  conference 
of  manufacturers,  distributors  and 
users,  building  engineers,  architects 
and   others. 

The  attendance  at  the  conference  in- 
cluded members  of  the  committee  and 
13.  W.  Sellstrom,  of  the  Dahlstrom  Me- 
tallic Door  Co.,  Jamestown,  N.  Y.,  and 
Oscar  Nyman  of  the  United  Metal  Pro- 
ducts Co.,  Canton,  O.,  as  well  as  rep- 
resentatives of  the  Bureau  of  Stand- 
ards and  Division  of  Simplified  Prac- 
tice. 


LOS  .VNGELES  F.\CTORIES  PRODUCE 
$14902,n77,004 


The  amazing  industrial  growth  of 
Los  Angeles  is  revealed  in  a  survey 
just  completed  by  Frank  V.  Stump, 
editor  of  Southern  California  Business. 

Stump's  survey  showed  that  the 
metropolitan  area  of  Los  Angeles  dur- 
ing 1924  averaged  a  gain  of  approxi- 
mately $1,000,000  per  week  in  the  pro- 
duction  of   manufactured   products. 

Toial  output  for  the  year  was  $1,202.- 
677,004,  a  gain  of  $51,033,467.  The  gain 
alone  was  almost  equal  to  the  totai 
manufactured  output  of  Los  Angeles 
in   1905,   Stump  found. 

"The  gain  in  one  year  almost  equal- 
ed one-half  of  a  whole  year's  output 
of  Los  Angeles  factories  only  a  decade 
ago.  when  the  total  for  1915  was  given 
as   $109,458,000,"   Stump   said. 


W.4lGES    .4T    high    level 


Average  hourly  wage  rates  in  the 
building  trades  now  are  higher  than 
at  any  previous  time,  according  to  data 
gathered  by  the  United  States  Depart- 
ment of  Labor  from  representative 
cities  throughout  the  country.  The 
level  of  rates  in  the  building  trades  is 
now  IS,'?  per  cent  above  the  level  of 
1913.  .A  year  ago  it  was  124  per  cent 
above,  and  in  1923  it  was  107  per  cent 
above  the  1913  level.  In  1922  the  level 
was   87   per  cent  above   1913. 
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MOTORISTS     URGE    VAN    NESS    AVE. 
EXTENSION 


Six  University  of  California  students 
toick  four  out  of  nine  awards  in  a  na- 
tion-wide competition  in  landscape  de- 
sign held  under  the  auspices  of  the 
American  Association  of  Landscape 
architects,  according  to  word  received 
by  John  W.  Gregg,  head  of  the  divi- 
sion. Arthur  Cobbledicli,  a  senior  stu- 
dent registered  from  Oakland,  won  the 
third  award.  Robert  S.  Stryker,  Los 
Angeles,  won  the  competition  over  all 
entrants.  Dana  R.  Tyson,  Huntington 
Park,  and  Geraldine  Knight,  San  Fran- 
cit?co,  each  placed  in  the  second  divi- 
sion. 


The  Second  International  and  Con- 
struction Exhibition  in  Turin  to  be  held 
during  the  Spring  of  this  year  an- 
nounces in  its  program  a  section  of 
classical  and  modern  architecture. 
Modern  buildings,  modern  methods  of 
construction,  and  the  application  of 
electricity  in  various  types  of  build- 
ings are  other  features  of  this  exhibi- 
tion, the  headquarters  of  which  are  in 
Via  Goilo,   No.   8,   Turin,   Italy. 


Berkeley  building  in  March  totaled 
$915,517  bringing  the  total  for  the  first 
three  months  of  the  year  to  $2,335,402 
or  within  $174,105  of  the  banner  first 
quarterly  figure  which  went  with  the 
1925  record  year.  During  the  past 
month  113  permits  were  issued  for 
frame  dwellings,  estimated  to  cost 
$376,075. 


Standard  Window  Glass  Company 
plans  early  construction  of  a  two-story 
plant  in  the  west  side  of  Julian  Ave. 
near  Fourteenth  St.,  San  Francisco. 
The  structure  will  cover  an  area  of  50 
by  80  feet  and  will  cost  in  excess  of 
$6.'00. 


R.  C.  Storrie  &  Co.,  general  contrac- 
tors, San  Francisco,  sub-let  contract  to 
Lord  &  Bishop  of  Napa  to  construct 
concrete  dam  on  Grizzly  Creek  in  con- 
nection with  development  of  Feather 
River  Power  Company.  The  dam  is 
estimated    to   cost   $140,000. 


MARTINEZ,  Cal. — Erling  Olauson. 
architect,  has  moved  from  San  Fran- 
cisco to  Martinez  and  has  temporary 
quarters  at  325  East  Main  St.  Mr. 
Olaus  n  is  preparing  plans  for  a  flve- 
rrjom  bungalow  to  be  erected  in  Mar- 
tinez Park   for  his   home. 


Harold  W.  Rose,  for  fifteen  years  as- 
sociated with  the  Maxwell  Hardware 
Company  of  Oakland,  has  joined  the 
force  of  the  Builders'  Hardware,  Inc., 
with  headquarteis  at  2081  Franklin 
Street.  Oakland. 


Stockton  building  permits  for  March 
totaled  $268,620.  During  the  month  112 
permit.''  were  granted,  of  these  42  be- 
ing for  one  family  dwellings,  costing 
$162,500. 


Chas.  liuning  will  be  a  candidate  for 
re-election  to  the  office  of  county  sur- 
veyor of  Tehama  countj-.  He  will  have 
served  four  years  in  the  office  up  to 
the  first  of  the  year  1927. 


Woodland  Lumber  Co.,  E.  T.  Robie, 
president,  has  taken  over  the  West 
Valley  Lumber  properties  at  Wood- 
land and  Dixon. 


Wm.  O'Keefe  of  the  planing  mill  firm 
of  Roberts  &  O'Keefe  announces  the 
purchase  of  a  half  block  site  at  Fremont 
and  Union  streets,  Stockton,  on  which 
it  is  planed  to  erect  a  new  planing  mill 
to  replace  the  present  plant  of  the 
company.  Plans  for  the  plant  are  now 
being  prepared  by  the  company's  archi- 
tectural department.  O'Keefe  also  an- 
nounces the  consolidation  of  his  com- 
pany with  the  Leases  Planing  Mill  at 
600  West  Fremont  Street,  Stockton. 
The  latter  mill  will  be  shut  down  and 
operations  of  both  mills  will  be  center- 
ed at  the  new  location. 


Safety  methods  actually  increase 
production,  according  to  W.  Dean 
Keefer,  director,  industrial  division, 
National  Safety  Council,  who  tells  of 
a  large  bed  manufacturing  concern 
whose  output  in  a  single  department  of 
700  power  presses  has  leaped  62  per 
cent  after  the  installation  of  safety 
devices  and  safe  practices.  During  one 
year  36  hands  were  injured  in  this  de- 
partment. Then  the  system  was 
changed  and  as  a  result  there  has  been 
only  one  finger  lost  in  the  past  four 
years. 


E.  O.  Shreve,  San  Francisco  manager 
of  the  General  Electric  Company,  has 
been  promoted  to  manager  of  the  In- 
dustrial Department  of  the  corporation 
with  headquarters  in  Schenectady,  N. 
Y.  He  will  leava  for  his  new  post  on 
April  15.  Shreve  has  been  connected 
with  the  G.  E.  interests  since  1904  and 
IS  a  member  of  the  American  Institute 
of  Electrical  Engineers  and  American 
Society   of   Mechanical   Engineers. 


The  San  Francisco  Society  of  Engi- 
neers on  April  24  is  scheduled  for  an 
inspection  trip  of  the  new  Telephone 
Building  recently  completed  in  New 
Montgomery  street.  An  inspection  of 
the  Bush  street  exchange  will  follow, 
where  the  engineers  will  learn  some- 
thing of  the  intricacies  of  telephoning. 


What  will  be  the  smallest  church  in 
New  York  is  now  being  completed  for 
the  congregation  of  the  Holy  Crucifix 
at  378  Broom  street  in  Little  Italy.  The 
structure  will  mea.sure  only  24  ft.  wide 
by  40  ft.  long.  It  will  seat  no  more 
than  320  persons. 


The  Glenn  County  Lumber  Company 
has  disposed  of  its  yard  at  Princeton 
to  the  Grennfall  Lumber  Company  of 
Colusa.  J.  L.  Hansen,  agent  for  the 
former  company,  will  continue  with  the 
Grennfall   company. 


Clarence  J.  Howard,  president  of  the 
Commonwealth  Steel  Company  of  St. 
Louis,  Mo.,  was  a  recent  speaker  at  a 
V.  M.  C.  A.  luncheon  at  the  Sutter  Club, 
Sacramento.  He  delivered  an  address  on 
"The    Human    Factor   in    Industry". 


Lamar  Cobb,  former  state  engineer 
of  Arizona,  and  one  of  the  framers  of 
the  constitution  of  that  state,  died  re- 
cently at  Phoenix,  aged  56  years. 


Extension  of  Van  Ness  Avenue  from 
its  present  terminus  at  Mission  St.  to 
Howard  St.,  in  accordance  with  plans 
made  two  years  ago  was  urged  recent- 
ly by  H.  J.  Brunnier,  chairman  of  the 
Highway  Committee  of  the  California 
State  Automobile  Association  as  a 
measure  of  relief  for  traffic  congestion 
toward   Peninsula   points. 

"The  sixty-five  thousana  members  of 
the  California  State  Automobile  Asso- 
ciation want  to  see  the  original  plan 
for  extension  of  Van  Ness  Avenue  to 
Howard  Street  carried  out  at  once,' 
said  Brunnier.  "Our  members  who 
live  in  San  Francisco  are  especially 
interested. 

"At  present,  traffic  to  Peninsula 
points  must  go  from  the  end  of  Van 
Ness  Avenue  either  on  Valencia  or 
Mission  streets,  on  both  of  which  arc 
car  lines  and  much  local  traffic.  To 
give  us  another  block  of  Van  Nes» 
Avenue  would  greatly  speed  up 
through  traffic  to  Peninsula  points  by 
routing  motorists  over  this  wide 
thoroughfare  for  two  blocks  free  from 
care  lines  and  congestion.  It  would 
be  a  very  material  aid  In  the  solution 
of   our    traffic    problem. 

"The  land  required  for  this  exten- 
sion is  practically  free  of  improve- 
ments and  the  cost  would  be  therefore 
much  smaller  if  the  extension  were 
made  at  once.  The  Board  of  Super- 
visors passed  a  resolution  more  than 
two  years  ago  to  extend  Van  Ness 
Avenue  to  Howard  Street  but  the  work 
stopped  at  Mission  Street:  The  pur- 
chase of  lands  to  carry  the  extension 
forward  to  Howard  Street  is  now  be- 
fore the  Supervisors  on  the  budget  list 
for  a  hearing  at  any  time  after  March 
15. 

"The  Automobile  Association  joins 
with  other  civic  bodies  in  asking  that 
the  matter  be  no  longer  delayed.  From 
the  standpoint  of  economy,  safety  and 
public  improvement,  the  extension 
should  be  made  at  once." 


SAN         JOAQ,riX         COUNTY         ROAD 
MILEAGE   ICOO 


San  Joaquin  county  has  approxi- 
mately 1600  miles  of  highway  of  which 
642  miles  is  surfaced  and  28  under 
construction.  Of  the  surfaced  roads, 
18.21  miles  are  of  asphaltic  concrete 
type;  373  oil  macadam;  105.95  gravel, 
44.78  water  bound  macadam  with  100 
miles  of  state  highway  of  which  ap- 
proximately 80  miles  are  of  asphaltic 
concrete.  Of  the  28  miles  under  con- 
struction, approximately  10  miles  are 
of  oil  macadam  type,  the  remainder 
being  of  gravel.  In  percentage  of  im- 
l)roved  roads  as  relates  to  total  road 
mileage,  San  Joaquin  county  stands 
second  in  the  list  of  California's  coun- 
ties. 


AGRICULTURE   SCHOOL   PLANNED 
IN  SOUTH 


The  cash  you  get  in  your  business  is 
not  yours  to  spend  yourself  until  your 
bills  are  all  paid. 


Transfer  of  160  acres  of  the  Sawtelle 
soldiers'  home  property  to  the  city  of 
Los  Angeles,  proposed  by  Senator 
Shortridge  in  the  senate,  is  for  the  pur- 
pose of  establishing  an  agricultural 
college  at  the  new  university  of  Cali- 
I'nnia,   Southrrn    P.rancli,   at  Westwood. 

The  property  adjoins  the  380-acrc 
site  purchased  by  Los  .\ngeles,  Santa 
Monica,  Beverly  Hills  and  surrounding 
cities,  and  deeded  recently  to  the  uni- 
versity, which  has  outgrown  its  present 
quarters. 

Bonds  for  the  buildings  are  tp  be 
voted  on  in   the  coming  Fall  elections. 
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PORTLAND    WAGE    SCALE 

Following-  are  the  Portland,  Ore., 
wage  scales  in  the  building-  trades  no-w 
prevailing-  in  that  city  for  journey- 
man  mechanics: 

Asl)pstos    Workers    $   9-00 

-Bricklayers      lliOO 

Bricklayers'    hod    carriers 9,<I0 

Cabinet   workers,    in   shop 6.50 

Cabinet    workers,    outside 9.00 

Carpenters      900 

Cement    finishers     9.00 

Klectrical    workers     900 

Electrical     workers'     helpers 5.00 

Electrical    fixture    hangers 9.00 

Fixture    hangers'    helpers 5.0(1 

Elevator  constructors 10.00 

Engineers,     stationary 7.50 

Enf^ineers,    traveling    crane 8.00 

Glass     workers     • 7.88 

Hardwood    floormen     9.00 

Housesmiths,    architectural    iron.      9.00 
Housesmiths,    reinf.     concrete....      8.00 
Iron     workers,     bridge     and     struc- 
tural,   including    engineers...      9.00 

Labor,     common 4. GO 

Lab.irers,     building 5.40 

Lathers      10.00 

Marble     setters'     helpers 6.00 

Millmen,   planing   mill   dept 6.50 

Millmen,    sash    and    door ...      6.50 

Millwrights      9.00 

Model    makers    1 4.00 

Model    casters     12.00 

Mosaic   and   terazzo   workers 10.00 

Painters      8.00 

Painters,       varnishers,       polishers^ 

shop      7.00 

Same,    outside     7.00 

Pile   drivers    and      wharf      builders, 

including    engineers     9.00 

Plasterers      11.00 

Plasterers'    hod    carriers 9.00 

Plumbers     ■ 10.00 

Roofers,     composition 8.00 

Sheet    metal    workers 9.00 

Sprinkler    fitters     10.00 

Steamfitters      10.00 

Stair    builders     9.00 

Truck   drivers,   under   2500    lbs....      4.50 

Truck    drivers,    2500    to    4500 4.75 

Truck    drivers,    4500    to    6500 5.00 

Truck    drivers,   6500   and   over....      5.25 

General    teamsters,    2    horse 4.50 

Scraper    teamsters,    2   &   4-horsc^..      5.00 

♦ 

XATIONAL.  ROAD  CONVENTION  AT 

SANTA  MONICA  SET  FOR 

JUNE  7-12 

Fifteen  hundred  county  supervisors 
in  Pacific  coast  and  Rocky  Mountain 
states  have  been  asked  by  the  United 
States  Good  Roads  Association  to  at- 
tend the  fourteenth  annual  convention 
of  the  organization,  which  meets  ia 
conjunction  with  the  Bankhead  Na. 
tional  Highway  Association  in  Santa 
Monica,   June   7-12. 

The  Sacramento  county  board  of 
supervisors  has  not  as  yet  acted  upon 
the   national   association's   invitation. 

Plans  are  now  under  way  to  have  in 
attendance  the  largest  number  of  su- 
pervisors and  commissioners  ever  as- 
sembled in  the  west.  Invitations  have 
been  sent  to  officials  in  Californi  <, 
Arizona,  Colorado,  Idaho,  Montana, 
New  Mexico,  Nevada,  Oregon,  Utah, 
Washington   and   Wyoming. 

— ♦ ^ 

Bl  ILDING    CONTRACTORS    FORM 
ORGANIZATION 

Building  contractors  of  Redwood  City 
and  vicinity  met  April  2  and  organized 
to  improve  the  standard  of  building,  to 
■eliminate  "fly  by  night"  contractors  and 
to  aid  their  trade  in  other  ways.  Ben 
Zimmerman  was  chosen  president, 
Harry  C.  Groom  treasurer,  and  Arthur 
Payne  secretary. 


Concrete    Products    Association 

Establishes    Honor    Certificates 


In  order  that  the  buyers  of  concrete 
i)uilding-  units  such  as  concrete  block 
tile  and  brick,  may  be  assured  a  qual- 
ity product,  the  Concrete  Products  as- 
sociation, a  national  organization,  has 
established  the  practice  of  granting 
certificates  of  quality  to  all  member 
manufacturers  whose  products  meet 
rigid  high  standards   of  quality. 

Once  a  year  a  representative  of  the 
association  visits  the  member  plants, 
selects  products  at  random  from  the 
stock  pile,  seals  the  shipping  carton, 
and  sends  the  units  to  a  recognized 
testing-  laboratory  for  tests.  The  manu- 
facturer does  not  know  when  the  rep- 
resentative will  visit  him  and  there- 
fore must  maintain  a  hlg-h  quality 
throughout   the  year. 

The  standards  maintained  are  the 
same  as  those  laid  down  by  the  Ameri- 
can Concrete  institute.  The  block,  for 
example,  must  withstand  a  crushing 
force  of  700  pounds  to  the  square  inch, 
a  loading-  far  in  excess  of  the  fotrces 
encountered  in  actual  building.  The 
products  are  also  tested  for  absorption. 
The  units  after  long  immersion  must 
show  not  more  than  10  per  cent  ab- 
sorption. 

Such  standards,  the  association  de- 
ilares,  insure  a  large  factor  of  safety 
and  quality  products  for  the  buyer.  To 
maintain   such   standards   the   manufac- 


turer must  use  only  the  best  materials, 
approved  methods  and  constant  super- 
vision   in   his   manufacturing   processes. 

At  the  present  time  there  are  about 
100  manufacturers  holding  these  cer- 
tificates. Other  plants  are  being  grant- 
ed certificates  just  as  rapidly  as  the 
association  can  conduct  its  rig-id  and 
'■xhaustive  researches  into  all  the  ac- 
tivities   of   the  petitioning   plant. 

The  following  men  are  officials  of 
the  Concrete  Products  association: 
President,  .John  Powers,  Sterling,  111.; 
first  vice  president,  S.  I.  Crew,  Nor- 
wood, Ohio;  second  vice  president, 
-Xewton  D.  Benson,  Providence,  R.  I.; 
secretary,  D.  R.  Collins,  Milwaukee, 
Wis.;  treasurer,  Jacob  Bosch,  Chicago, 
111.;  directors:  Geo.  Barriball,  Cleve- 
land. O.;  Newton  D.  Benson,  Provi- 
dence, R.  I.;  H.  Buchholz,  Oak  Park, 
ill.;  D.  R.  Collins,  Milwaukee,  Wis.; 
Daniel  Colmar,  Albany,  N.  Y. ;  Austin 
Crabbs,  Davenport,  Iowa;  E.  W.  Dlen- 
hart.  Cement  City,  Mich.;  C.  O.  Goch- 
nauer,  Appleton,  Wis.;  J.  A.  Living- 
ston, Toronto,  Canada;  W.  F.  Pad- 
dock, Seattle,  Wn.;  John  Powers,  Sterl- 
ing-, 111.;  Geo.  Saffert,  New  Ulm, 
Minn.;  A.  G.  Swanson,  Omaha,  Neb.;  S. 
I.  Crew,  Norwood,  Ohio;  Jacob  Bosch, 
Chicago.  Executive  committee:  John 
Powers,  Austin  Crabbs,  D.  R.  Collins, 
Ge?.    Saffert,   A.   G.   Swanson. 


STANDARD     STEEL     CONSTUUCTION 
URGED 


Elimination  of  "grafters  and  scala- 
wags" in  the  building  industry,  and 
danger  from  construction  supervised 
by  "incompetents,"  through  adoption 
of  a  standard  practice  in  steel  con- 
struction was  urged  by  representatives 
of  the  American  Institute  of  Steel  Con- 
struction before  architects,  engineers 
and  representatives  of  the  steel  fab- 
ricating industry  at  a  dinner  meeting 
in  the  Palace  Hotel  on  the  evening  of 
April    7th. 

The  code  of  standard  practice  worked 
out  by  the  institute  in  conjunction  with 
the  Department  of  Commerce,  was  ex- 
plained by  Charles  F.  Abbott,  execu- 
tive director,  and  Lee  H.  Miller,  chief 
engineer  of  the  organization.  They 
are  on  a  tour  of  the  country,  outlining 
the   standard   cod?    S'stem. 

OPPOSE     LUMBER    RATE     INCREASE 


The  California  White  and  Sugar  Pine 
.Manufacturers  Association  requests  the 
interstate  commerce  commission  in  a 
brief  to  dismiss  the  petition  of  West- 
ern railroads  for  rate  increases  insofar 
as  they  affect  rates  on  lumber  from  the 
California  and  Southern  Oregon  rate 
groups.  Consi<lering  the  average 
i.M-iyth  of  haul,  the  brief  said,  lumber 
in  the  California  and  Southern  Oregon 
group  already  is  paying  "more  than  its 
share  of  the  transportation  burden." 


BERKELEY  EXCHANGE  SECRE}TARY 
IS  NAMED 

Tracey  T.  Journey,  for  the  last  two 
years  an  assistant  secretary  of  the 
Chamber  of  Commerce,  has  been  ap- 
pointed secretary  of  the  Berkeley 
Builders'  Exchange  to  fill  the  vacancy 
caused  by  the  resignaticn  of  Lieuten- 
ant Commander  William  C.  Tooze,  who 
lias  been  called  into  active  Navy  ser- 
vice. Journey  formally  took  over  the 
duties  on  April  6th  meeting. 

The  Exchange  Board  of  Directors 
selected  Journey  from  a  list  of  a  score 
of  applicants  from  all  over  the  state. 
It  was  previously  agreed  that  all  things 
being  equal  preference  would  be  given 
to  a  local  man.  Journey's  appointment 
was  made  by  the  unanimous  vote  of 
the  directors. 

Journey  is  an  ex-service  man  and 
was  in  France  two  and  one-half  years. 
While  serving  as  a  hospital  sergeant 
in  the  Forty-first  Division  he  was  ser- 
iously wounded  and  invalided  home. 
After  the  war  he  entered  the  University 
of  California  from  which  he  graduated. 
He  majored  in  business  administration. 

Journey's  work  for  the  commerce 
body  under  Managing  Director  Charles 
Keeler  has  won  him  praise  and  while 
the  commerce  body  board  of  directors 
are  sorry  to  have  him  resign  they  feel 
that  he  will  have  more  opportunity  in 
his  new  position. 


Biltmore  Hotel.  Los  Angeles,  has 
been  chosen  as  the  1926  convention 
headquarters  by  the  Master  Plumbers 
Association  of  Callfcmla.  The  organ- 
ization will  convene  May  17,  18  and  19. 


ARCHITECT!  RAL    CLl  B    OPBX     NEW 
QUARTERS 

The  San  Francisco  Architectural 
Club  opened  its  new  quarters  at  No. 
52.3  Pin?  street  last  evening,  celebrat- 
ing with  a   banquet  for  members. 

During  the  remainder  of  the  week 
the  club  rooms  will  be  open  to  the 
public  from  noon  to  1  o'clock  and  from 
7    o'clock    to   midnight. 
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Stabilizing   The    Building  Industry— Benefits   To    Be    Derived 


(By    AV, 


J.    Lynch,    Vice. President,    Thompson-Starrett  Co.,   in   Paper  Read  Be- 
fore    American     Construction    Council,    Nov.    20,    lOSkt) 


To  treat  the  subject  of  stabilizallon 
in  the  huilding  industry  in  a  compre- 
hensive way  would  require  most  care- 
ful study  and  analysis.  It  is  my  pur- 
pose only  to  mention  briefly  a  few  of 
the  more  obvious  factors  that  influence 
the  peaks  and  depressions  of  our  busi- 
ness and  to  dwell  more  particularly  on 
one  important  factor  which  is  in  our 
control  to  influence  to  a  large  degree. 
The  first  requisite  for  stability  in  the 
industry  is  that  the  agencies  which 
execute  the  projects  shall  possess 
qualities  of  skill,  integrity  and  re- 
sponsibility, qualities  which  the  Asso- 
ciated General  Contractors  of  America 
have  chosen   as   their  standard. 

So  equipped,  contractors  are  prepared 
to  receive  and  perform  the  nation's 
building. 

Their  first  concern  should  be  to 
scrutinize  the  business  offered  and 
make  certain  that  their  services  and 
materials  are  not  to  be  utilized  in  pro- 
ducing structures  either  physically  or 
financially  unsound.  The  safeguard- 
ing of  physical  soundness  may  be 
largely  left  to  the  architects  and  the 
building  laws  of  the  state.  A  contrac- 
tor who  encourages  the  construction 
of  i)rojects  financially  unsound  is  a 
menace  to  his  industry  and  a  detriment 
to  the  community.  The  first  respon- 
sibility lies  with  the  bankers  and 
mortgage  loan  houses.  Insurance  com- 
pany loans  are  so  conservative  that 
projects  financed  by  them  are  usually 
excellent,  but  if  building  work  could 
proceed  only  on  the  conservative  basis 
of  insurance  company  loans,  a  tremen- 
dously vast  volume  of  sound  construc- 
tion enterprises  would  never  come  into 
being.  Hence,  reputable  financing  or- 
ganizations have  provided  the  means 
n  cessary  for  owners  with  initiative, 
enterprise  and  foresight  to  produce  this 
volume  of  business  and  they  are  en- 
titled to  the  appreciation  of  the  public 
for  their  contribution  to  the  nation's 
progress  and  wealth.  A  high  sense  of 
responsibility  to  the  purchasers  of 
their  bonds  must  animate  their  dis- 
tinction between  sound  enterprise  and 
unsound  speculation,  and  any  who  dis- 
regard this  responsibility  should  fail 
to  receive  co-operation  from  the  con- 
struction   industry. 

The  financing  agencies  and  the  con- 
struction industry  would  do  well  to 
guard  against  depressions  that  could 
be  caused  by  sudden  timidity  of  the 
public  to  purchase  bonds  due  to  the  ap- 
pearance in  its  midst  of  completed 
building  projects  that  obviously  fail  to 
protect  the  integrity  ot  their  invest- 
ments. 

Peaks  and  depressions  of  the  con- 
struction business  are  dominated  by 
the  economic  conditions  existing  in 
general  business  and  are  not  subject 
to  our  control,  but  in  some  respects 
we  can  influence  the  degree  of  these 
fluctuations. 

First,  in  our  relations  with  labor. 
Capital  and  labor  are  necessary  to 
produce  the  nation's  material  wealth, 
and  co-operation  between  the  two, 
rather  than  antagonism"  and  distruct, 
will  produce  more  fruitful  results.  "We 
may  be  very  critical  of  labor's  practices 
and  demands,  and  in  some  respects  cor- 
rectly   so,    but    bear    in    mind    that    im- 


provement cannot  be  induced  by  an 
antagonistic  attitude  and  the  expres- 
sions of  superficial  and  dogmatic 
opinions.  Labor  relations  are  among 
the  most  important  phases  of  our  busi- 
ness and  yet  are  given  probably  the 
latest  intelligent  and  honest  attention. 
A  Continued  and  intensive  honest  effort 
to  induce  labor  to  discontinue  any 
wasteful  practices  and  radical  demands 
will  be   handsomely   compensated. 

This  will  require  the  expenditure  of 
much  time,  application  and  energy  be- 
cause it  is  necessary  to  convince  the 
other  man  that  your  program  is  devoid 
of  pure  selfishness  and  bears  elements 
of  justice  and  equity  to  him  before  he 
is  prompted  to  provide  the  service  and 
the  conditions  that  Will  best  serve  your 
requirements.  I  do  not  believe  that 
ideal  relations  can  be  achieved  on  this 
earth,  but  such  vast  improvement  is 
possible  as  to  warrant  our  most  serious 
consideration. 

Standardization  of  materials  is  being 
sponsored  by  the  Department  of  Com- 
merce and  other  co-operative  bodies. 
Much  progress  has  already  been  made 
relative  to  reducing  the  tremendous 
variety  of  sizes  of  lumber.  The  tying 
up  of  capital  in  stocks  of  unusual  sizes 
of  various  kinds  of  materials,  oc- 
casionally specified  but  not  essential 
to  architectural  nicety  or  structural 
soundness,  is  an  economic  waste  and 
increases   the   general   burden   of   cost. 

It  would  be  depressing  if  the  choice 
of  face  brick,  moulding  of  interior  trim 
and  other  items  susceptible  of  stand- 
ardization were  limited  to  few  stock 
patterns,  and  such  is  not  the  intent, 
but  much  saving  could  be  made  by 
eliminating  special  dies  and  equip- 
ment and  investment  in  unusual  stock 
on  hand,  where  adequate  variety  is 
already    available    in    standard    form. 

The  building  industry  has  gone 
through  a  remarkable  transition  in 
improvement  in  utility  of  designs.  The 
conception  of  the  designer,  the  in- 
genuity of  the  builder  and  the  contribu- 
tion of  new  features  by  sub-contractors, 
material  men  and  manufacturers  have 
resulted  in  improved  types  and  charac- 
ter of  structures.  Continued  improve- 
ment in  the  art  will  be  one  of  the  in- 
ducements to  investment  and  a  safe- 
guard against  depression.  Standardiza- 
tion should  be  a  helpful  factor  in  this 
improvement. 

Probably  the  greatest  sphere  of  in- 
fluence that  the  building  industry  can 
directly  exert  affecting  peaks  and  de- 
pressions is  in  connection  with  season- 
al work. 

One  of  the  important  problems  that 
has  received  considerable  application 
during  the  past  few  years  is  winter 
construction.  The  increased  volume  of 
building  contracts  now  being  let  in- 
volving winter  construction  indicates 
that  the  publicity  given  to  the  prac- 
ticability of  winter  construction  is  pro- 
ducing effective   re'^ul's. 

The  theory  that  winter  construction 
in  the  building  industry  must  neces- 
sarily involve  slow  progress  and  pro- 
hibitive cost  is  being  fast  dissipated. 
The  facts  are  that  winter  construction 
is  not  only  practical  but  desirable,  since 
it    meets    the    owner's    requirements    of 


work  of  good  quality  executed  expedi- 
tiously   and    economically.      It    reduces  1 
the    high    pressure    of    summer    months  | 
and  gives  relief  to  the  low  pressure  of  i 
winter    months    with    direct    benefit    to  I 
owner,    builder    and    labor,    and    conse- 
quent advantages  to  finance,  manufac- 
ture  and   transportation. 

It  has  become   almost   trite   to  argue  j 
the  case,  but  constant  reiteration  of  the 
facts  to  the  general  public  is  necessary 
for   full  conviction    on    its   part   to   de-  I 
velop    fully    the    effective    results    thus 
far  accomplished. 

It  will  be  excusable,  therefore,  to  [ 
briefly  enumerate  the  elements  which  ' 
justify  winter  construction. 

Quality    can    be      dismissed      without   > 
discussion     for    there    is    nothing    else 
needed    than    competence    to    produce    a 
quality  of  work  in  winter  equal  to  that    i 
obtained  in  summer. 

As  to  progress,  there  are  few  days  in 
the  year  when  it  is  too  severely  cold 
to  work.  Through  accustomed  habit 
of  thought  people  generally  consider 
the  winter  weather  delay  is  consider- 
able, but  investigation  of  numerous 
jobs  indicate  that  in  recent  years  in 
this  climate  delay  due  to  severe  cold 
and  heavy  snows  has  not  amounted  to 
a  total  of  a  week's  time,  and  it  would 
be  a  rare  case  to  amount  to  more  than 
two  weeks.  In  thinking  of  weather 
delays  in  the  winter,  equal  delays  due 
to  rain  in  the  milder  seasons  are  over- 
looked and  it  is  my  opinion  there  Is 
little  difference,  if  any,  in  amount  of 
lost  time  between  winter  season  and 
milder   season   work. 

It  is  true  that  some  divisions  of  the 
work  cannot  be  completed  as  readily, 
such  as  removal  of  forma,  which  must 
remain  a  longer  period,  but  on  fair 
sized  operations  there  are  compensat- 
ing advantages  in  that  other  branches 
of  work  are  especially  accelerated  td 
minimize  the  inconvenience  of  the  cold. 

It  will  be  conceded  generally  that 
the  quality  of  work  will  be  unimpaired 
and  that  work  can  proceed  expedi- 
tiously, but  it  is  urged  that  the  coat  is 
prohibitive;  first,  because  protecting 
the  work  in  cold  weather  is  very  costly, 
and  secondly,  because  the  execution  of 
the   work   itself  is   far  more   expensive. 

The  methods  of  heating  materials 
and  of  preventing  freezing  of  concrete 
while  being  poured  and  afterwards  are 
well  known  and  need  not  be  discussed. 
Many  people,  including  some  contrac- 
tors, lay  considerable  stress  upon 
the  increased  cost  these  precautionary 
measures  add  to  the  Items  of  concrete 
and  masonry  and  fail  to  consider  how 
small  a  ratio  the  cost  of  all  precau- 
tionary winter  measures  bears  to  the 
total  cost  of  the  entire  building.  Also, 
they  do  not  consider  the  other  divisions 
of  the  building,  in  many  of  which  are 
minor  elements  of  econorrdy,  the 
cumulative  total  of  which  offsets  any 
heating  and  protective  work  required 
for  Conor     r    masonry,  etc. 

"Whei-e  the  structure  is  entirely  re- 
inforced concrete  the  heating  and  pro- 
tection cost  is  the  greatest.  Recent 
articles  on  this  subject  indicate  the 
cost  to  run  from  1%  per  cent  to  4  per 
cent  of  the  total  building  cost  based 
on  jobs  totaling  150,000  to  1250,000,  the 
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percentage  decreasing  with   the  size  of 
the  Job. 

On  a  number  of  large  reinforced  con- 
crete jobs  running  from  $1,000,000  to 
.  13,000,000,  the  writer  has  found  the 
cost  has  run  less  than  1  per  cent,  and 
In  only  one  case  as  much  as  3  per  cent. 
On  steel  frame  buildings  with  con- 
crete arches  the  ratio  is  considerably 
less,  and  on  steel  frame  buildings  with 
tile  arches  it  is,  of  course,  still  less. 

Due  to  May  1st  leasing  in  this  terri- 
tory the  demand  for  completion  prior 
to  May  1st  of  large  structures,  which 
generally  require  a  year's  erection 
period,  necessitates  temporary  heat  for 
the  interior  work.  The  cost  of  tem- 
porary heat  for  interior  work,  includ- 
ing heat  for  construction  materials, 
rarely  exceeds  one-half  of  1  per  cent  of 
the  cost  of   the  structure. 

As  to  the  unit  costs  of  actually  ex- 
ecuting the  physical  work,  in  an  article 
in  the  American  Contractor,  a  Milwau- 
kee builder  referring  to  a  reinforced 
concrete  building,  makes  the  significant 
statement  that  while  60  per  cent  of  all 
the  concrete  was  poured  in  weather 
from  zero  to  20  degrees  below  zero,  the 
very  expensive  coat  of  fuel  and  protec- 
tion was  offset  by  an  increase  in  pro- 
duction of  10  per  cent  to  30  per  cent 
more  production  per  day  per  man. 
However,  it  is  doubtful  that  others  ex- 
perience such  favorable  production  re- 
sults. 

The  writer  made  a  careful  survey  of 
the  unit  cost  of  concrete  work,  form 
work  and  brickwork  on  5  large  jobs, 
which  clearly  showed  that  the  average 
unit  costs  of  winter  operations  are  as 
favorable,  if  not  more  so,  than  summer 
work. 

It  may  be  granted  then  that  the  cost 
of  actual  construction  is  as  favorable 
in  winter  as  in  milder  seasons,  but  the 
prospective  owner  still  asks,  "Where- 
in are  to  be  found  the  economies  and 
advantages  to  offset  the  cost  of  tem- 
porary   heat    and    protection?" 

Let  us  consider  the  condition  that  ■ 
would  exist  if  through  some  arbitrary 
law  building  contracts  for  each  year 
were  required  to  be  let  on  some  specific 
date,  say  May  15th.  All  the  bargaining 
with  the  bankers  for  finances  would 
occur  at  one  short  period,  the  archi- 
tects would  all  be  getting  out  plans  and 
specifications  at  the  same  time,  con- 
tractors would  all  prepare  estimates 
at  the  same  time,  then  the  structural 
plants,  the  quarries,  the  material  men, 
the  manufacturers  and  the  railroads 
would  be  given  their  entire  year's  vol- 
ume of  construction  business  at  one 
time,  and  last  but  certainly  not  least, 
each  job  trade  would  be  required  on  all 
operations  about  the  same  time  and 
released  for  succeeding  trades  as  the 
work  progressed. 

Contemplate  the  tremendous  in- 
creases in  overhead,  equipment,  manu- 
facturing capacity  and  transportation 
such   as    requirement   would    entail. 

Consider  the  economic  waste  in  idle 
labor,  equipment,         manufacturing 

plants  and  railroads  in  the  interim  be- 
tween the  delivery  of  the  peak  load  and 
the  commencement  of  the  next  year's 
volume. 

In  addition  to  the  tremendous 
economic  loss  the  investigating  public 
would  have  to  bear,  what  influence 
would  such  a  tremendous  volume  of 
business  to  be  let  at  one  time  have  on 
the  market  price  of  money  and  of  ma- 
terials and  of  labor,  and  what  kind  of 
a  buying  market  would  prospective 
owners  find  themselves  in. 

To  contemplate  such  a  circumstance 
is  pure  fancy,  as  its  existence  could 
only  mean  complete  chaos. 

However,    In    a    comparatively   minor 


degree,  but  nevertheless  a  very  im- 
portant degree,  such  periods  do  occur 
with  consequent  unstable  material  and 
labor   costs. 

The  application  of  any  prudent  meth- 
ods helpful  in  reducing  or  averting 
such  periods  will  be  profitable  to  all 
concerned. 

It  is  perfectly  patent  that  the  great- 
er the  utilization  of  the  instruments  of 
business  the  lower  the  units  of  cost, 
and  this  applies  directly  to  contractors' 
overhead,  organization,  equipment  and 
labor.  Giving  contractors  and  material 
men  and  manufacturers  an  opportunity 
to  utilize  their  idle  business  facilities 
in  the  usually  quieter  season  of  winter 
and  thereby  reducing  the  excess  de- 
mands of  summer,  reflects  In  more  fav- 
orable prices  and  more  certainty  in  de- 
livery  in   sequency  as   required. 

And  again  last  but  not  least,  a  very 
material  gain  is  experienced  with  the 
job    labor. 

One  of  the  reasons  for  high  wages  in 
the  building  industry  is  the  tremendous 
turnover  and  the  contention  of  various 
trades  that  workmen  have  only  sea- 
sonal employment  due  to  the  nature  of 
the  industry.  Furthermore,  scarcity  of 
employment  in  the  winter  months  is  a 
deterrent  to  potential  mechanics  who 
would  readily  enter  the  trades,  were 
there  an  all  season  demand  for  then- 
labor. 

Lack  of  constant  employment  during 
the  year's  period  means  higher  wage 
rate  per  hour  and  excessive  demand 
for  labor  in  summer  means  still  higher 
labor  costs  during  the  period  of  ex- 
cessive demand. 

The  practice  of  letting  contracts 
during  all  periods  of  the  year  would 
give  greater  utilization  to  the  business 
instrumentalities  of  the  industry,  and 
produce  a  more  normal  flow  of  the 
volume  of  business  for  materials,  for 
manufacturers,  for  transportation,  for 
labor  and  for  finances. 

The  foregoing  circumstances  insure 
to  an  ovATitr  that  the  additional  cost  of 
temporary  heating  and  protection  of 
matc^rials  for  winter  construction  wiP 
be  more  than  absorbed  by  the  favor- 
able costs  of  the  other  elements  and 
divisions  of  work  Involved. 

It  may  be  confidently  asserted  that 
winter  construction  is  not  only  prac- 
tical but  desirable,  with  direct  benefit 
to  owner,  builder  and  labor  and  with 
censequent  advantages  to  the  com- 
munity at  large. 


IJ.    S,    CIVIL    SERVICE   EXAMIXATION 
KOIl   DRAPTSMAIV 


SCHLAGE    LOCK    COMPANY    HAS 
PROSPEROUS    YEAR 


President  J.  B.  Ruegg  of  the  Schlage 
Lock  Company,  one  of  San  Francisco's 
newest  industries,  in  his  annual  report 
to  the  stockholders  of  the  company 
points  out  that  1925  was  a  most  suc- 
cessful year  as  evidenced  by  the  fact 
that  the  deficit  at  the  beginning  of  the 
period  had  been  wiped  out  and  the  year 
was  closed  with  a  substantial  accu- 
mulated surplus. 

Volume  of  business  increased  from 
62,700  locks  sold  in  1924  to  320.000  in 
1925,  and  to  properly  handle  this  busi- 
ness factory  branches  had  to  be  estab- 
lished in  New  York,  Chicago  and  Jack- 
sonville, in  addition  to  those  in  Seattle, 
Portland  anj  Los  Angeles. 

From  the  president's  report  the  fol- 
lowing facts  have  been   taken: 

During  the  year  1925  the  corporation 
earned  $66,270,  and  after  reductions 
amounting  to  $29,951  were  made  there 
remained  a  net  income  of  $38,318.  Di- 
vidends of  $7534  were  paid,  leaving  the 
corporation  as  of  December  31,  1925,  a 
surplus  of  $30,784. 


The  United  States  Civil  Service  Com- 
mission announces  the  following  open 
competition    examination: 

Senior  Architectural  Draftsman 
Receipt  of  applications  for  senior 
architectural  draftsman  will  close  May 
15.  The  date  for  assembling  of  com- 
petitors will  be  stated  on  the  admis- 
sion cards  sent  applicants  after  the 
close   of   receipt  of  applications. 

The  examination  is  to  fill  a  vacancy 
in  the  United  States  Veterans'  Bureau, 
Washington,  D.  C,  and  vacancies  in 
positions  requiring  similar  qualifica- 
tions  throughout   the   United   States. 

The  entrance  salary  in  the  District 
of  Columbia  is  $1860  a  year.  After  the 
probational  period  required  by  the  civ- 
il service  act  and  rules,  advancement 
in  pay  without  material  change  In  du- 
ties, may  be  made  to  higher  rates 
within  the  pay  range  for  the  grade,  up 
to  a  maximum  of  $2400  a  year.  Promo- 
tion to  higher  grades  may  be  made  in 
accordance  with  the  civil  service  rules 
as  vacancies  occur.  For  appointment  to 
the  Field  Service  the  salary  will  be 
approximately  the  same. 

The  duties,  under  supervision,  are  to 
perform  difficult  free-hand  or  archi- 
tectural drawing  and  related  work,  re- 
quiring judgment,  skill,  and  a  working 
knowledge  of  the  architectural  pro- 
fession in  expressing  ideas  and  data 
in  diawings,  or  to  supervise  the  work 
of  a  small  number  of  draftsmen  of 
lower   grade. 

Competitors  will  be  rated  on  a  pre- 
liminary sketch,  final  drawings,  and 
their  education,  training,  and  experi- 
ence. Full  information  and  application 
blanks  may  be  obtained  from  the  Unit- 
ed States  Civil  Service  Commission, 
Washington,  D.  C,  or  the  secretary  of 
the  Board  of  U.  S.  civil-service  examin- 
ers at  the  p-.st  office  or  customhouse 
in  any  city. 


LOS   AXGELES   BriLDI.VG   IN    MARCH 
TOTALS  $13,879,558 


Los  Angeles'  building  In  March  fell 
$834,444  below  that  of  the  correspond- 
ing period  a  year  ago.  The  number  of 
permits  issued  was  3849  and  the  esti- 
mated valuation  was  $13,879,558  as 
compared  with  4264  permits  and  an 
estimated  valuation  of  $14,714,002  for 
March,  1925.  and  2783  permits  and  an 
estimated  valuation  of  $8,542,370  for 
February.  1926. 

Class  A  construction  for  March,  1926, 
amounted  to  nearly  three  million  dol- 
lars, comprising  two  steel  frame  build- 
ings estimated  to  cost  $1,406,009  and 
seven  reinforced  concrete  buildings 
estimated  to  cost  $1,497,500.  Permits 
were  issued  for  two  Class  B  buildings 
estimated  to  cost  $414,500.  Class  C 
construction  amounted  to  $1,745,329  for 
68  buildings,  and  Class  D  all-frame 
construction  totaled  $6,015,782  for  2464 
buildings. 

Housing  operations  for  March.  1926, 
were  the  largest  of  any  month  for  the 
current  year  and  in  point  of  valuation 
exceeded  those  for  any  month  in  192S. 
The  March  housing  record  comprised 
1216  permits  for  dwellings  and  apart- 
ments with  an  estimated  valuation  of 
$7,321,692,  or  31.5  per  cent  of  the  en- 
tire number  of  permits  and  52.7  per 
cent  for  the  entire  valuation  for  the 
month. 

For  the  first  three  months  of  1936 
Los  Angeles'  building  total  was  $29,- 
395,180  as  compared  with  $36,769,408 
for  the  corresponding  period  last  year. 
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APARTMENTS 


Sub-Bids  To  Be  Asked  Shortly. 

APARTMENTS.  Cost,   $100,000 

BERKELEY,  Alameda  Co.,  Ban/croft 
Way  and  Union   St. 

Six-sto-ry  steel  frame  and  reinforced 
concrete  apartment  house  (70  two- 
room  apartments^l  passenger  ele- 
vator). 

Owner — Leslie    Wilson    &    F.    R.    Romie. 

Architect — Hutchison  &  Mills,  1214 
Webster    So.,    Oakland. 

Contractor — Leslie  R.  Wilson,  2425 
Bancroft    Way,    Berkeley. 


To    Be    Done    By    Day's    Work. 
APART]\rE.NTS.  Cost,    $16,000 

OAKLAND,     N    Walnut     Ave.,     150'    W 

55th  Ave. 
Two-story    16-room    frame    and    stucco 

apartments. 
Owner — E     E.    Rollins,    357    Athol   Ave., 

Oakland. 
Architect — None. 
(72971) 


Bids   Under    Advisement. 
APARTMENTS  Cost,     $130,000 

&AN    FRANCISCO.         SE       Powell    and 

Washington  Sts. 
Five-Story  and   basement    concrete   and 

steel  frame   apartments    (29   2,    3,   4 

and    5-room   apts.) 
Owner — Mrs.    C.    F.    Low. 
Architect — Albert    Farr    and    J.    Francis 

Ward,    68    Post    St.,    San    Francisco. 
Garage    space    in      basement      for    12 
cars. 

Bids  for  a  general  contract  were 
opened  today  and  are  being  held  un- 
der   advisement. 

Bids  For  General  Contract  Being  Re- 
ceived. 

APARTMENTS  Cost,     $18,00) 

OAKLAND,    Alameda    Co.,    Cal.       Rich 
mond  Blvd. 

Two-story  frame  and  plaster  French 
Court  apartments  (4  5-room  apts. 
Structure  will  have  shingle  roof 
and  plaster  exterior). 

Owner  and  Architect — F.  H.  Reimers, 
Tribune    Bldg.,    Oakland. 


Contract    Awarded. 

APARTMENTS  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  3220  E- 
16th    St. 

Two-story  32  room  frame  and  stucco 
apartments  and  1-story  frame  ga- 
rage. 

Owner — Louis  Cohn. 

Architect — None. 

Contractor — A.  F.  Anderson,  1093  Long- 
ridge   Road,   Oakland. 


Permit  Applied  For. 

APARTMENTS  Cost,    $50,000 

SAN  FRANCISCO,  N  Clay  109  W  Van 
ness  Ave. 

Four-story  and  basement  brick  (16) 
apartments. 

Owner — Stock,  Maas  &  Sauer,  251  Kear- 
ny St.,  S.   F. 

Architect  —  J.  C.  Hladik,  Monadnociv 
Bldg.,  S.  F. 


Permit    Applied   For. 

APARTMENTS  Cost,  $100,000 

SAN  FRANCISCO,  NW  Sutter  &  Frank- 
lin   Sts. 

Six-story  and  basement  concrete  (37) 
apartments. 

Owner — M.  A.  Hunt,  916  Van  Ness  Ave., 
San    Francisco. 

Architect — Plans    by   owner. 

Contractor — The  Helbing  Co..  916  Van 
Ness  Ave.,  S'.  F. 


Bids     Under     Advisement. 
APARTMENTS.  Oost,    $65,000 

OAKLAND.      14th    St.    and    23rd    Ave. 
Three-story   frame   apaitment. 
Owner — Mr.    Cronnenberg. 
Architect — L.     F.     Hyde,     372     Hanover 
St.,    Oakland. 


Permit  Applied  For. 
APARTMENTS 


Cost,    $- 


SAN   FRANCISCO,   N   California    137    W 

I..aguna   St. 
Three-story    and    basement    frame    (18) 

apartments. 
Owner — Beyer    &    Reibman,    1750    Geary 

Architect^— H.    C.    Baumann,    251    Kear- 
ny St.,   S.  F. 


Contract   Awarded. 

\PARTMENTS  Cost,   $15,000 

OAKLAND,    Alameda    Co.,    Cal.    N    61st 

St.   160   W   Grove   St. 
Two-story    18    room    frame    and    stucco 

apartments.  _      ,     ^^ 

Owner — B.     T.    Scott,     1653     Oxford    St., 

Berkeley.  ^    ^^ 

A-^hitect  —  L.    F.    Hyde,    3.2    Hanover 

Ave.,    Oakland. 
Contractor— A.   Jansen,    4256   Sutter   St., 

Oakland. 


Contract  Awarded-  tiofinn 

APARTMENTS  ^   ^*^°^^'     ^\T  7^ 

SAN  FRANCISCO,  E  15th  Ave.  15b  N 
Balboa  St.  ^  . 

Two-story  and  basement  frame  apart- 
ment  bldg. 

Ov/ner— Robert  J.  ^  aj;=.h. 

Architect  —  Walter  King,  Call  Bldg., 
San  Francisco.  . 

Contractor  —  FraiTR  M.  Singer,  ^620. 
Mission   St.,   S.  F.  ^ 

^partme'^nW"'-  eost,-?18,000 

oXklInS        N    E-14th    St.,-'*W'    E    28th 
Two-story   frame    store   and   apartment 

Owner— Charles  F.   Bassey,   2820  E-14th 

St.,  Oakland, 
.architect — None. 
.Contractor— G.     H.     Butzbach,     8030     E- 

14th    SI.,    Oakland. 

LOS  ANGELES,  Cal.— Architect  Louis 
Selden  517  Byrne  Bldg.,  has  completed 
plans  'for  4-story  and  part  basement, 
102-room,  48  family  brick  apartments 
at  610  S.  Kenmore  Ave.,  for  H.  Gore- 
Inick  607  N.  Soto  St.;  60x130  ft.,  tile 
and  composition  roof,  elevator;   $80,000. 

Contract   Awarded.  ^     ^     »i^  caa 

APARTMENTS.  Cost,    $14,500 

OAKLAND.      SE    59th    and    Genoa   St. 
Two-storv    16-room    frame    apartments. 
Qw-ner — Mrs.  Lucinda  Ashman,  839  59th 

St.,  Oakland. 
Architect — None. 
Contractor— J.    J.    Hauri,    822    56th    St., 

Oakland. 

Permit  Applied  For. 

APARTMENTS.  Cost,    $100,000 

SAN    FRANCISCO.      S    O'Farrell,    91'    E 

Leavenworth. 
Twelve-story    and    basement    class    "A" 

(46)  apartments. 
Owner — E.   V.   Lacey,   708    Hearst   Bldg., 

Architect— H.  W.  Bott,  708  Hearst 
Bldg.,    S.    F. 


E.  T.  Thurston 

Mem.   Am.  See.   Civil  Engineers 
Member    Builders"    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


Sketches    Being    Prepared. 
APARTMENTS.  $500,000 

OAKLAND.      Merritt    Ave.    &    Prospect 

Ten-story  class  'A'  community  apart- 
ment house.  (4  apts.  to  a  floor.) 
To  be  known  as  Haddon  Hall  Resi- 
dence   Apts. 

Owner — L.  A^  Jacobson,  et  al,  1520 
Franklin     St.,     Oakland. 

Architect — Edw.  L.  Foulkes,  Crocker 
Bldg.,    S.   F. 


LOS  ANGELES,  Cal.— J.  M.  Close,  241 
N.  Western  Ave.,  will  build  a  thret- 
si.ory  6U-room,  30-family  frame  and 
stucco  apartment  building  at  430  S; 
Union  Ave.,  for  Edgar  F.  Vance;  H  F 
Whitfield,  des.;  40x119  ft.,  tile  ami 
composition    roof;    $50,000. 

LOS  ANGELES,  Cal.— Architect  Wm. 
Bruce,  621  Pacific  National  Bank  Bldg., 
has  been  commissioned  to  prepare 
plans  for  5-story  and  part  basement 
brick  Class  C  apartment  building  on 
46th  St.,  between  Figueroa  St.  and 
Broadway;  owner's  name  withheld; 
80x135  feet;  tiled  baths  and  kitchens, 
wall  beds,  automatic  electric  elevator; 
$140,000. 


LOS  ANGELES,  Cal.  —  C.  J.  Butler, 
316  S  State  St.,  will  build  a  3-story 
class  C  brick  apt.  bldg.,  at  633-43  N. 
Bronson  Ave.,  for  self;  plans  by  Sam- 
uel B.  Birds,  4289  Beverly  Blvd.;  98 
rms.,  44  apts.,  130x82  ft.,  stucco  exter., 
comp.  rf.,  struc.  steel,  tile  baths  and 
sinirs,   incitt£rator;   $100,000. 

Contract  Awarded. 

APT.  BLDG.  Cost,   $20,000 

BERKELEY,    1565   Arch   St. 

Two-story    20-room    frame    and    stucco 

(8)    apartment    bldg.      and     garage 

for   6    cars 
Owner— W.   G.  Smith. 
Architect — None. 
Contractor — Heath    &   Wendt,    2116   All- 

ston  Way,  Berkeley. 


LOS  ANGELES,  Cal.— Arthur  LeBrun 
&  Cc^.,  56'o6  Hollywood  Blvd.,  have 
compl.  plans  and  are  taking  segregated 
bids  for  4-story  brick  class  C  store 
and  apt.  bldg.,  at  cor.  41st  and  Figueroa 
Sts.,  for  Moller  Bros.;  3  stores,  lobby 
and  42  single  and  double  apts;  68x130 
ft.,   press,    br.   facing,   comp.   rfg. 


LOS  ANGELES,  Cal. — Arthur  LeBrun 
&  Co.,  5656  Hollywood  Blvd.,  have  com- 
pleted plans  and  are  taking  segregated 
bids  for  2-story  brick  class  C  apt.  bldg. 
on  Kingsley  Dr.,  above  Santa  Monica 
Blvd.,  for  Moller  Bros.,  20  single  and 
double  apts;  press,  br.  facing,  comp. 
rfg. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Porath  Constr.  Co.,  1066  Leighton  Ave. 
Los  Angeles,  have  prepared  plans  and 
will  build  a  3-story  brick  store  and 
apt.  bldg.  at  Santa  Monica,  for  Stark; 
25x75  ft.,  1  store  and  6  apts.,  stucco 
e.Kter.,   comp    rf. 


LOS  ANGELES,  Cal.— A.  R.  Parish, 
316  Crescent  Dr.,  Beverly  Hills,  will 
build  a  2-story  42-room  20-family  brick 
apt.  bldg.,  cor.  15th  St.  and  El  Molino, 
tor  Mrs.  Alozia  Le  Brun;  plans  by  Ar- 
thur Le  Brun  ►&  Co.,  5401  Hollywood 
Jllvd. ;  50x129  ft.,  tile  and  comp.  rf., 
built-in  refrigs.,  tile  baths  and  sinks, 
Jiorage   water   htr. 


BONDS 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
\  bond  election  will  be  held  in  the  city 
)f  Santa  Cruz  this  October  to  vote  the 
^um  of  $350,000  to  build  three  new 
schools  to  replace  the  present  Gault, 
Missicn  Hill  and  Laurel  schools.  The 
new  schools  will  bear  the  same  names. 
Karl  P.  Adams,  Supt.  of  Public  Schools. 


Saturday,  April   17.   1926 
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..MILL  VALLEY.  Maxln  Co.,  CaL — 
An  election  will  be  held  April  30.  1926, 
In  Mill  Valley  School  District  to  vote 
the  sum  of  |10,500  as  a  tax  to  fur.  ad- 
ditional   school    facilities. 

WOODLAND,  Yolo  Oo.,  Cal.— Until 
May  3,  1936,  2  p.  m.,  bids  will  be  rec. 
by    H     R.    Saunders,    county    clerk    for 

Eurchase  of  $8,000  bonds  of  the  River- 
ank    School    District,    divided    Into    16 
bonds  of   $500   each. 

SAN  DIEGO,  Cal.— Until  11:30  A.  M., 
April  19,  bids  will  be  received  by  San 
Diego  county  for  purchase  of  $128,000 
bonds  of  Escondido  Union  High  school 
district.     J.   B.   McLees,   clerk. 

REDDING,  Shasta  Co.,  Cal. — Board 
of  Supervisors  will  rec.  bids  until 
May  5,  1926,  for  bonds  to  the  amount 
of  $375,000  for  the  construction  of  a 
new  school  in  the  Shasta  Union  High 
School   District. 


LE  GRAND,  Merced  Co.,  Cal. — Le 
Grand  Union  High  School  District  has 
called  bond  election  for  May  7  at  whicn 
time  it  is  proposed  to  vote  $35,000,  pro- 
ceeds of  which  would  be  used  to 
finance  erection  and  equipping  of  com- 
bined gymnasium  and  auditorium  on 
high   school   grounds. 


MARTINEZ,  Contra,  Costa  Co.,  Cal. — 
Bonds  of  $80,000  voted  by  the  Rodeo 
school  disitrict  to  finance  constr.  of 
aew  school  have  been  sold  by  the  board 
of  supervisors  to  Pierce,  Fair  &  Com- 
pany for  a  premium  of  $2,385. 

SAN  JUAN,  San  Benito  Co.,  Cal. — The 
people  of  the  San  Juan  school  district 
will  vote  again  on  April  27th  on  the 
proposition  of  issuing  $55,000  bonds  to 
build   a   new   school   house. 


YUBA  CITY,  Sutter  Co.,  Cal. — Bond 
election  held  in  Bobbins  School  District 
in  the  Sutter  Basin  to  build  and  equip 
new  school  building  to  cost  $25,000  car- 
ried by  the  unanimous  vote  of  14  to 
0. 


YUBA  CITY,  Sutter  Co.,  Cal. — Bond 
election  held  in  Winslip  School  District 
for  the  amount  of  $25,000  to  building 
and  furn.  new  school  failed  t  carry. 


AUBURN,  Placer  Co.,  Cal.  —  Placer 
Union  high  school  bonds  totaling 
X225,000  have  been  sold  by  the  super- 
Tisors  of  Placer  county  to  the  Bank  of 
Italy,  for  face  value  and  accrued  in- 
terest. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
The  board  of  trustees  of  the  Calaveras 
*7nlon  high  school  has  decided  to  try 
again  for  the  $125,000  bond  Issue  for 
the  new  high  school.  The  electin  will 
be  called  at  a  date  yet  to  be  selected 
(luring  spring.  Some  months  ago  the 
proposition  was  barely  defeated.  The 
board  states  if  the  bond  Issue  falls,  a 
direct  tax  will  be  levied,  as  the  school- 
house  is  an  imperative  necessity,  the 
present  old  structure  having  long  ago 
outlived  its  usefulness. 


LAKEPORT,  Lake  Co.,  Cal.  —  The 
110.000  bond  issue  for  the  erection  of 
a  new  grammar  school  was  carried  by 
an  almost  unanimous  vote  March  29  at 
the  election  held  there.  The  vote  was 
70   to  7. 


SACRAMENTO,  Cal.— A  bond  elec- 
tion will  be  held  shortly  for  the  pur- 
chase of  a  site  and  the  construction 
of   a  a   stadium. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — Board  of  Supervisors  have  sold 
1300,000  bond  issue  of  San  Mateo  Union 
High  School  District  to  Bank  of  Italy 
*nd  Blythe,  Witter  &  Co.,  at  a  premium 
of  $13,661.  E.  L.  &  J.  E.  Norberg,  Arch- 
itects, 593  Market  St.,  San  Francisco. 


PASADENA,  L.  A.  Co.,  Cal.— Pasa- 
dena city  high  school  bond  issue  of 
$400,000  sold  to  Harris  Trust  &  Savings 
Bank,   for  premium  of  $10,600. 


REDDING,  Shasta  Co.,  Cal.  —  Board 
of  Supervisors  will  rec.  bids  until  May 
1,  1926,  for  purchase  of  bonds  of  the 
Shasta  Union  High  School  District  In 
amount  of  $375,000.  Brrol  A.  Yank,  elk. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Special  election  will  be  held  April  29, 
1M26  to  vote  bonds  to  amount  of  $200,- 
000  for  construction  and  extension  of 
water  system. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Election  to  vote  $30,000  to  extend 
Broadway  failed  to  carry  at  election 
April   12th. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Elettion  held  April  12th.  to  vote 
the  sum  of  $45,000  for  alterations  to 
city  hall  failed  to  carry. 


LODI,  San  Joaquin  Co.,  Cal. — Elec- 
tion to  purchase  Lodi  Bank  building 
to  be  remodeled  for  city  hall  failed  to 
carry   at   election   April    12th. 


RIO  VISTA,  Solano  Co.,  Cal.— Bank 
of  Rio  Vista  bid  $2050.50  to  purchase 
$50,000  bond  issue  of  Municipal  im- 
provements.   F.    J.    Kalber,    town    clerk. 


ARCATA,  Humboldt  Co.,  Cal.— Elec- 
tion to  vote  $4500  to  improve  auto 
park  failed  to  carry. 


SONOMA,  Sonoma  Co.,  Cal. — The  pro- 
posed $36,000  bond  issue  to  provide  for 
a  tidewater  sewerage  disposal  system 
was  defeated  by  nineteen  votes. 


CHURCHES 


Concrete  and  Carpentry  Work  Let. 
CHURCH  Cost,    $— 

SAN    FRANCISCO,    W    Masonic    Ave.    N 

Page   St. 
Steel    and    reinforced    concrete    church 

building    (1st    unit). 
Owner — Roman     Cathollo    Ardhbishop, 
Owner  —   Roman   Catholic   Archbishop, 

1100  Franklin   St.,  San  Francisco. 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San    Francisco. 
As    previously      reported,      structural 
steel   awarded   Schrader     Iron      Works, 
1247    Harrison    St.,    San   Francisco. 
Contractors    —    Vogt    &    Davidson,    185 

Stevenson    St.,   S.    F.   at    $46,400. 


Bids  to  be  Called  Shortly. 

CHURCH.  Cost,    $42,000 

GILROY,    Santa    Clara    Co.,    Cal.      North 

Monterey  and   First  Sts. 
Reinforced  concrete  church. 
Owner — Gilroy    Catholic    Church,    Wal- 
ter     G.      Fitzgerald,      chairman      Of 
building   committee,   Gilroy,   Cal. 
Architect — Creston     H.      Jensen,     Santa 
Fe  Bldg.,  San  Francisco. 
Will   be   of   Roman   type   of   architec- 
ture.   Old   Mission    tile   roofing,   seating 
510    persons. 

Plans   will   be   completed   and   figures 
will   be   called   in   about   two  weeks. 


Bids  To  Be  Asked. 

CHURCH.  Cost,   $35,000 

EL    CIBRRITO,    Contra    Costa    Co.,    Cal. 

Frame   and   stucco    church    building. 

Owner — St.  Johns  Church  (Rev.  An- 
thony J.   Heneshaw,   Pastor). 

Architect — Shea  &  Shea,  454  Kearny 
St.,   San   Francisco. 


FASADBNA,  L.  A.  Co.,  Cal.— West- 
minster Presbyterian  Church,  N  Lake 
St.,  Pasadena,  Dr.  Josiah  Sibley,  pas- 
tor; have  voted  to  erect  new  church 
au.'itorium  on  their  property,  corner 
Lake  Ave.  and  Woodbury  Rd.,  Pasa- 
dena. 


Member  S.  F.  Builders'  B<xchanK« 
Phone   Sutter  «700 

ALBERT  DEAN 

Random  Tarieguted  Colors  Slate 

Roofing 

and 

Random   Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  J^aale   St..  San  Francisco 

Res.    4201    Mission    St. 

Phone    Randolph    6981 


Commissioned    To    Prepare    Plana. 
CHURCH  Cost,    $50,000 

FilESN©,   Fresno   Co.,   Calif. 
One-story    brick    church    building   with 

tile   roof.     First   unit   consisting   of 

Sunday    School    and    social    hail. 
Owner  —   Trinity   Methodist   Episcopal 

Church. 
Architect — Tuttle     &     Tuttle,     363     17th 

St.,   Oakland. 


LOS  ANGELES,  Cal.— W.  H.  Jones, 
5164  Templeton  St.,  awarded  contract 
by  building  committee  of  Arlington 
«.ve.  Christian  Church  at  $75,791  for 
erecting  new  church  at  Pico  St.  and 
Arlington  Ave.;  Harold  Cross,  Mer- 
chants National  Bank  Bldg.,  architect. 
Contract  is  to  be  ratified  by  church 
congregation  at  a  meeting  on  April  14, 
and  includes  general  work,  plumbing, 
wiring  and  heating  and  ventilating. 
Building  will  be  60x150  feet,  reinforced 
concrete  construction,  stucco  exterior 
clay    tile   roofing. 


JAN  MATEO,  Cal— Rev.  R.  S.  Donald- 
son, executive  secretary  of  the  San 
f'rancisco  Presbytery  will  preside  at 
'.  meeting  to  be  held  in,  the  Roosevelt 
jchool  Auditorium  next  Friday  even- 
ing, to  consider  site  at  Sherman  Ave. 
and  El  Camino  Real,  for  the  proposed 
church   building. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

§¥S^-^  Cost,   $10,000 

SAN     FRANCISCO.       SW     Indiana    and 

18th   Sts. 
One-story    frame    green    fruit    shed. 
Owner — California  Commercial  Co.,   600 

Minnesota    St.    S.    F. 
Architect — 'None. 
Contractor— H.  A.  Klyce,  408  Call  Bldg., 

S.    F. 


\  .-VLLEJO,  Solano  Co.,  Cal. — Plans 
are  being  prepared  for  the  construc- 
tion of  a  two-story  factory  building 
180  by  130  for  the  Sperry  Flour  Co 
in  bouth  Vallejo.  Plans  are  being  de- 
signed by  the  engineering  department 
of    the    owner. 


Contract  Awarded 
WAREHOUSE 


Cost,   $20  000 
OAKLA.VD,  XE  10th  and  Jackson  Sts. 
Iwo-story  concrete  warehouse. 
Owner — John    Davidson,    1432    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor— F.    C.    Stolte,    3455    Laguna 

Ave.,    Oakland. 


flans   Being   Completed. 

r^rMT?,^^^V^^  C°st-    » 1.000,000 

SACRAMENTO,   Oal. 

One-story    reinforced    concrete    factory 

building. 
Owner — American     Can     Co.,    3rd     and 

22nd   Sts.,   San   Francisco. 
\rchitect — Eng.    Dept.    of   owner, 
contractor— Lindgren  &  Swinerton.  225 

Bush    St.,    S.    F. 

Sub-Bids   Being   Received 
DYING    &    CLEANING    W^KS.  $15  000 

SACRAMENTO,    Cal.      No.    823    20th    St 
Two-story    brick    building    (dving    and 

cleaning  works). 
Owner — L.    M.    Hagman. 
Architect    &    Contractor — Chas.    S.    Ma- 

brey  Co.,  Ochsner  Bldg.,  Sacramento 

Segregated    Figures    Being   Received. 
FACTORY  Cost,    $160,000 

SAN   FRANCISCO.     Pacific  St.,   between 

Battery   and   Front. 
Two-story    and      basement      reinforced 

concrete    factory    building. 
Ownor — Traung     Label     &     Lithograph 

Co.,  962   Battery  St.,  San   Francisco. 
Architect  —  Couchot   &   Rosenwald,   60 

Sansome     St.,     San     Francisco. 
Three     freight     elevators,     automatic 
fire    sprinkler    and    steel    rolling    doors 
will   be   Installed. 

Contract  Awarded. 

ADDITION  Cost,   $10,000 

O.VKLAND,     Alameda     Co.,     Cal  NW 

12th  and  Kirkham  Sts. 
Addition    to    factory. 
Owner  —  Independent    Paper   Box   Co., 

premises. 
Contractor    —    Jas.    H.    Pedgrlft,    4106 

Broadway,  Oakland. 
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Sub-Bids  To  Be  Taken  This  Week. 
WAREHOUSE  Cost,    $350,000 

OAKLAXD,     Alameda     Co.,     Cal.,     block 
bounded   by   First,   Water,   FTanklin 
and    Webster   Sts. 
Five-story     reinforced     concrete     ware- 
house. 
Owner — Gibson    Properties  Co.,    T.    Gib- 
son,  president,  37   Drumm  St.,   S.  F. 
Architect — O'Brien  Bros.   315  Montgom- 
ery St.,  San  Francisco. 
Contractor — Industrial    Constr.    Co.,    815 
Bryant    St.,    San    Francisco. 
The    site    contains    42,000    sq.    ft.    of 
ground    and    the    building   will    provide 
more   than   200,000   square   feet   of  stor- 
age   space.    Eleven    stores   will    be    con- 
structed on  the  ground  floor  to  provide 
headquarters    for    the    wholesale    com- 
panies. 

W.  H.  Duncan,  Mills  Bldg.,  is  finan- 
cial agent  for  Lawrence  Warehouse  Co. 
Plans  for  the  above  structure  were 
completed  about  two  months  ago;  work 
will  be  started  this  week.  The  follow- 
ing contracts  were  let  by  the  archi- 
tects: 
Reinforoiiig    Steel — Gunn    Carle    &    Co., 

444    Market    St.,    San    Francisco. 
Cement — Santa    Cruz    Portland    Cement 
Co.,  Crocker  Bldg.,  San  Francisco. 


Sub-Contracts  Let. 

CANNERY   BLDG.  Cost,    $105,000 

SAN   JOSE,    Plant   No.    1. 

Two-story    brick    and    frame      cannery 

building  200   by  225. 
Owner — California    Packing    Corp.,    101 

California    St.,    S.    F. 
Engineer — Philip   L.   Bush,    101   Califor- 
nia   St.,    San    Francisco. 
Contractor — R.    W.    Littlefield,    354    Ho- 

bart  St.,  Oakland. 
Structural  steel — Moore   Dry   Dock   Co., 

Balfour  Bldg.,  S.  F. 
Painting— J.    A.    Mohr    &    Son,    433    lltb 

St.,    S.    F. 
Sheet    metal — Edgar    A.    Anderson,    473 

20th    St.,    Oakland. 
Mill    work — Oakland    Planing    Mill,    2nd 

and  Washington   S'ts.,   Oakland. 
Plumbing  —  Frank    Gottstein,     226     8th 

St.,    Oakland. 
Briok  work — P.   C.   Knudsen,   578    Santa 

Rey  Ave.,  Oakland. 
Lumber — Tilden    Lumber    Co.,    26th   and 

S    Santa    Clara,    San    Jose. 
Rock  and  gravel — Niles  Sand  &  Gravel 

Co.,  704  Market  St.,  S.  F. 


SACRAMEINTO,  Oal.^-Oates  &  L&- 
zear,  service  station  operators,  lately 
..-quired  property  at  the  Northwest 
corner  of  Sixteenth  and  P  Sts.  where 
tliey  plan  to  erect  a  service  station. 
The   present   structure   T;\'ill   be   razed. 


PUENTE,  L.  A.  Co.,  Cal. — Archt.  John 
E.  Kunst,  511-12  Cotton  Exchange  Bldg 
Los  Angeles,  has  compl.  plans  for  dairy 
plant  at  10th  St.  and  Central,  Puente, 
for  A.  V.  Hendorf;  Thurman  &  Thur- 
man.  El  Monte,  have  been  awarded 
portion  of  the  work;  barn  will  accom- 
modate 300  cows,  100x200  ft.,  concrete 
walls,  mangers  and  firs.,  frame  and 
corr.  galv.  iron  roof  and  gables;  milk 
liouse  50x33  ft.,  cone,  and  brick  constr., 
Sterilizing  equipmeii^i:,  ice  tank  and 
refrigerator;  hay  barn  60x100  ft.,  cone, 
and  brick  constr;  two  silos,  20x50  ft. 
each;  bunkhouses,  one  11-unit  and  one 
6-unit,  kitchen  and  dining  room,  brick 
constr.,  comp.  rf. ;  stucco  dwlg.,  6  rras., 
IVi  sto.,  comp.  rf.,  tiled  bath  and 
drainbds.,  aut.  water  htr.,  hdwd.  firs., 
pine  trim,  tile  mantel.  Pressure  water 
sys.,    septic    tank,    sanitary    draining. 


SAN  RAFAEL,  Marin  Co.,  Cal.— H.  G. 
Ridgway,  division  manager  of  the  Pa- 
cific Gas  and  Electric  Co.,  announces 
that  a  new  building  will  be  erected  at 
the  northeast  corner  of  Second  and 
Couu't  Streets,  to  house  a  machine  shop, 
electric  meter  repair  shop,  a  gas  meter 
repair  shop,  carpenter  shop,  paint  shop, 
laboratory  and  plant  office  to  cost 
around    $27,800. 


CnOCKETT.  Contra  Costa  Co.,  Cal. — 
The  Pacific  Telephone  &  Telegraph  Co., 
■ii-i  Bush  Street,  San  Francisco,  are 
erecting  a  class  "A"  reinforced  con- 
cr'*fe  building  to  house  long  distance 
repeater  equipment  for  toll  cable  now 
Deing  constructed  between  San  Fran- 
cisco and  Sacramento,  being  second 
longest  in  the  United  States. 


v'ALLRJO,  Solano  Co  .,Cal.  —  Geo. 
Wagner,  181  So  Park  Street,  San  Fran- 
'•isccj.  lias  been  awarded  contract  for 
tiie  construction  of  a  two-storv  factory 
building,  180  by  130,  for  the  Sperry 
i'lour  CoMiiiany,  in  South  Vallejo. 
Plans  for  the  structure  are  being  pre- 
pared by  the  Engineering  Department 
for  the  owner,  the  cost  not  having  been 
estimated  as  yet. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Ac- 
cording to  A.  M.  Foreman,  engineer 
ior  the  California  Petroleum  Corpora- 
ticn.  Securities  Bldg.,  Los  Angeles,  an 
aoaitional  $20,000  will  be  used  in  im- 
p^  ving  recently  acquired  property  in 
south  24th  Street,  San  Jose.  A  steel 
frame  office  building,  garage,  4  tanks 
with  capacity  of  80,000  gallons  and 
loa.ding  rack  have  been  completed.  R. 
1.   Hand  is  district  manager. 


.MERCED,  Merced  Co.,  Cal. — Golden 
State  Milk  Products  Company,  with 
head  offices  at  425  Battery  Street,  T.  E. 
Day,  general  manager,  San  Francisco, 
will  start  construction  immediately  on 
a  $100,000  reinforced  concrete  creamery 
and  pjwdered  milk  cannery.  A  lease 
for  use  of  property  on  the  Southern 
Pacific  reservation  on  State  Highway 
facing  R  Street,  has  been  signed  by 
New  York  directors  of  the  railroad.  A 
ipur  'Y"  track  leading  from  the  Yose- 
mite  Valley  railroad  to  the  site  will  be 
laid  at  once.  A  manager  for  the  Mer- 
ced plant  has  not  been  selected  as 
yet. 


MADERA,  Maidera  Co.,  Cal.— Plans 
are  under  way  for  the  construction  of 
a  Southern  Pacific  depot  at  the  corner 
of  E.  and  Main  St.  Structure  will  prob- 
ably be  of  reiniforced  concrete  con- 
struction and  of  Mission  type  of  archi- 
tecture. 


CONTRA  COSTA  Co.  —  Richard  L. 
Sanford,  of  New  York  City,  plans  the 
erection  cf  a  modern  packing  and  load- 
ing shed  for  the  handling  of  green 
fruits  and  vegetables  near  Brentwood. 
Mr.  Sanford  also  has  plans  for  the 
construction  of  eight  modern  bunga- 
lows. All  construction  ■u'ork  and  the 
operating  of  the  plant  will  be  under 
the  supervision  of  the  Diablo  Valley 
Realty   Company. 


Plans        Being        Prepared  —  Contract 

Awarded. 
CARGO    BLDG.  Cost,    $100,000 

OAKLAND,     Alameda     Co.,     Cal.       Parr 

Terminal. 
One-story  Class  C  concrete  cargo  bldg. 
Owner — Parr    Terminal    Co.,    1    Drumm 

St.,   San   Francsico. 
Engineer — M.  H.  Merrill  &  Co.,  Laugh- 

lin    Bldg.,    Los   Angeles. 
Contractor — CahiU     Bros.,     Call     Bldg.. 

San    Francisco. 
Construction     will       be       started       in 
.ibout  two   months. 


LOS  ANGELES,  Cal.  —  Architect 
.\ijron  Hunt,  i:07  Hibeinian  Bldg.,  is 
ji.mpleting  plans  lor  u  two-story  Class 
ij  warehouse  ai  1142  San  Julian  tel.,  lor 
i>.  A.  Drug  Co.;  SUxIjO  ft.,  brick  walls, 
-ALO  brick,  steel  sash,  composition  rout- 
.iig,  metal  sKjlighis,  steel  lolliiig 
J.\^ovs,  metal  covered  doors,  Ireigtu 
i.-ievaior,  wood  and  cement  iloors.  Bids 
villi   be   taken   shortly. 


:p:&scz&^r: 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rRANCISCO 

Los  Angeles 


FLJTS 


Loncract    Awarded. 

FLAT.  Cost,  $13,500 

fe.\N    FRANCISCO.      W    26th    Ave.,    225' 

S   Irving    St. 
Two-story    irame    flat    bldg. 
owner — E.   K.   ^Viebalk,   1211   33rd  Ave., 

S.    F. 
Architect — E.    W.    Simons,    Jr. 
Contractor — Dr.   F.   A.   Gawlhorne,    5000 

Geary    St.,    S.    F. 


n 


GARAGES 


^Segregated   Figures   To   Be  Asked. 

jakaGL.  oCst,    $ 

jAN      I'icANClSCO,      S      Clay      between 
Kearny    and   Montgomery. 

Four-story    reinforced    concrete   garage 
building. 

Owner — Mercantile  Trust  Co.,   464   Cali- 
fornia   St.,    San    Francisco. 

Engineer — C.     H.     Snyder,     251    Kearny 
t>t.,    San    Francisco. 
Segiegated    figures    will    be    received 

ihe    lirsl   of   next   week. 


Segregated  Bids  Being  Taken. 

GARAGE.  Cost,   $ 

SAN      FRANCISCO,      S     Clay      between 

Kearny    and   Montgomery. 
Four-story    reinforced    concrete    garage 

building. 
Ownei— Mercantile   Trust  Co.,   464  Cali- 

tornia   St.,    San   Francisco. 
Engineer — C.    H.    Snyder,    2651    Kearny 

St.,  San  Francisco. 


LOS  ANGELES,  Cal.  —  Architect 
Emory  M.  Frasier,  1117  Insurance  E.x- 
change  Bldg.,  has  completed  plans  and 
James  P.  Taylor,  1117  Insurance  Ex- 
change Bldg.,  will  erect  3-story  and 
mezzanine  floor,  reinforced  concrete, 
gaiage  and  auto  repair  shop,  at  1S23  S. 
Hope  St.,  for  Joseph  Kreutzer;  offices, 
storage  space,  repair  rooms,  locker 
rooms,  etc.;  50x145  ft.,  tile  roofing, 
liydro-electric  elevator,  tiled  floors,  br. 
curtain  walls,  roof  is  designed  to  carry 
floor  load  for  parking  purposes;  $60.- 
uoo. 


GOVERNMENT  fVORK 
AND  SUPPLIES 


CAMP  LEWIS,  Wash.— The  amend- 
.iicnt  to  the  War  Department  appro- 
priation bill  providing  for  new  bar- 
tacks  to  be  erected  at  Camp  Lewis, 
cost    $800,000,   has   been   accepted. 


DENVER. — Bids  reed,  by  Bureau  of 
Reclamation  for  two  4x4  ft.  high  pres- 
sure emergency  gates,  weight  198,000 
lbs.,  for  McKay  dam,  Umatilla  pro- 
ject, Oregon,  and  three  5x5  ft.  hign 
pressure  sluice  gates  for  Guernsey 
dam.  North  Platte  project,  Wyoming, 
weiyht  299,000  lbs.;  Baker  Iron  Works, 
Los  Angeles,  $26,315  ($10,208  for  Mc- 
Kay dam  and  $16,107  for  Guernsey 
dam);  Hardie-Tynes  Mfg.  Co.,  Birm- 
ingham, Ala.,  $28,860;  S.  Schmidt  Mfg. 
Co.,  York,  Pa.,  $30,235;  S.  Morgan 
.Smith  Co.,  York,  Pa.,  $30,875;  Joshua 
Hiiidy  Iron  Wks.,  San  Francisco,  $31,- 
7St);  Llewellyn  Iron  Wks.,  Los  Ange- 
les. $34,254;  McGann  Mfg.  Co.,  York, 
i'a.,    $32,465. 


SANTA  BARBARA,  Cal.— At  $9475 
.lolm  A.  Malloy,  524  Casitas  Road, 
^anta  Barbara,  submitted  low  and  will 
be  awarded  contract  for  repairs  to  the 
Santa  Barbara  Post  OfHce,  which  was 
damaged  by  earthqualce.  Wm.  Arthur 
Newman,  402  Post  Office  Bldg.,  San 
Francisco,  Architect. 


Saturday,   Ai)ril    17,    1926 
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SAN  FRAXCISCO,  Cal.— U.  S.  Engin- 
eer Office,  2nd  District,  War  Depart- 
ment, 85  2nd  St.,  San  Francisco,  will 
rec.  bids  until  April  19,  1926,  11  A.  M., 
for  miscellaneous  castings  and  shore 
line   elbows. 


HALLS  AND  SOCIETY 
BUILDINGS 


Segregated    Bids    To    Be    Taken    Next 

Week. 
BUII.DING  Cost,   $40,000 

STOCKTON,  Cal.  Willow  &  Madison  Sts 
Tliree-.story    steel      frame      brick      and 
terra   cotta   with    tile   roof    building 
containing   library,    auditorium   and 
Sunday    school    rooms,    dining   room 
and  gymnasium. 
Owner — Jewish   Community   Center. 
Aiehitect — Allen  &  Young,  Union  Bldg., 
Stockton. 

r  I 
Plans    ]3eing    Figured  —  Bids    To    Close 

P;Iay  7,   1926. 
.MI;mOKIAL    bldg.  Cost,    $50,000 

<;kJDLEY,   Butte   Co.,    Cal. 
One-story   reinforced  concrete   or   briclc 

memorial    building. 
(iwiier — American  Legion  Post  of  Grid- 
ley. 
Arcliitoct   —   Geo.    C.    Sellon,    California 
State  Life  Bldg.,  Sacramento. 
J'Moor    plan    accommodates      a      large 
^;yiiinasium    and    auditorium,      a    lodge 
room,  a  banquet  room  and   kitchen  and 
a  club  room.     Floor  of  auditorium  will 
have   a   clear   space    of   50x90   feet    with 
a    stage    at    one    end.      Heating    of    the 
building    throughout    will    be    by    elec- 
tricity. 


Plans   Being  Completed. 

BUILDING.  Cost,    $120,000 

ALAMEDA,    Cal.     Corner    of    Park     St. 

and  Central  Ave. 
Two-story      (steel     frame     with     rein- 
forced     concrete      curtain      walls) 
building    (1st   unit). 
Owner — Masonic   Order    of  Alameda. 
Architect — Edw.    J.    Symmes,    First    Na- 
tional   Bank    Bldg.,    San    Francisco. 
Engineer — H.    L.   Huber,   First   National 
Bank    Bldg.,    San    Francisco. 
Upon   completion   of  the  above   struc- 
ture present  building  will  be  razed  and 
a   second    unit   erected   in    place.      Total 
cost    of   structure    to   be   approximately 
$200,000. 


SAN  DIEGO,  Cal.— La  Jolla  Beach  & 
Yacht  Club,  567  Spreckels  Bldg.,  Will 
J.  Thayer,  is  having  plans  prepared  by 
Herbert  Palmer,  La  Jolla,  for  club  near 
La  Jolla  Shores.  Work  will  involve 
clubliouse.  landscaping  and  lagoon. 
Messrs.  Bulmer,  Pettijohn  and  Lang- 
ford  are  associated  with  Mr.  Thayer  in 
project. 


VENTURA,  Cal.— Architect  C.  C.  Rit- 
tenhouse,  543  Wilcox  Bldg.,  has  been 
authorized  to  complete .  plans  for  new 
Masonic  lodge  building  at  Ventura  for 
Masonic  Building  Association  of  that 
city;  bids  will  be  taken  in  10  days  or 
two  weeks;  3  story,  60x135  feet,  pile 
foundation,  reinforced  concrete  base- 
ment, structural  steel  frame,  composi. 
tion  roofing,  marble  and  tile  worli; 
$125,000. 


LIVERMOKE,  Alameda  Co.,  Cal.— 
The  W'onian's  Improvement  Club  is 
planning  to  have  a  club  building 
erected  in   the  near  future. 


BALBOA,  Orange  Co.,  Cal.— Archts. 
Allison  &  Allison,  Hibernian  Bldg., 
have  been  comm.  to  prepare  plans  for 
a  class  A  club  bldg.  at  Balboa  for 
Southern  Seas  Club.  It  will  be  a  seven 
or  eight-story  structure,  class  A  reinf. 
cone,  constr.  and  will  cost  about  $750,- 
000.  Preliminary  plans  will  be  prepared 
at    once. 


HOSPITALS 


OAKLAND,  Cal. — Alameda.  County  Bd 
of  Supervisors  commissioned  Architect 
Henry  H.  Myers,  Kohl  Bldg..  San  Fran- 
cisco to  prepare  plans  for  the  construc- 
tion of  a  $5000  swimming  pool  at  Del 
Valle  tuberculosis  preventatorium  for 
children.  The  money  has  been  donated 
by  C.  W.  Gibson,  aged  Oakland  capital- 
ist. 


ALTADENA,  Los  Angeles  Co.,  Cal. — 
Wm.  C.  Cole,  495  S.  Broadway,  Pasa- 
dena, awarded  contract  for  two-story 
hollow  tile  addition  to  home  at  Alta- 
dent,  for  Pasadena  Home  for  Aged; 
Fred'k.  L.  Roehrig,  architect,  319  Bra- 
ley  Bldg.,  Pasadena;  115x100  ft.,  about 
50  additional  beds,  7  baths,  asbestos 
shingle   roof;   $90,000. 


OAKLAND,  Alameda  Co.,  Cal.— Until 
May  3.  1926,  10:30  a.  m.,  Geo.  E.  Gross, 
County  Clerk,  will  rec.  bids  for  pur- 
cha.se  of  certain  laundry  machinery  for 
Highland  Hospital  at  14th  Ave.  and 
Vallecito  Place,  Oakland.  Check  10% 
i-ec).  payable  to  clerk. 

SONOMA  CO.,  Cal.— Several  sites  are 
being  investigated  as  possible  locations 
for  the  proposed  tuberculosis  prevent- 
atorium for  the  County.  Petitions  re- 
iiuesting  the  Board  of  Supervisors  to 
appropriate  $100,000  for  the  health 
hospital  will  be  placed  in  circulation 
this  week  and  an  effort  made  to  secure 
a  large  number  lof  signers.  As  yet 
no  architect  has  been  selected  to  pre- 
pare plans. 


SANTA  CRUZ,  Cal— Foundation  com- 
mittee of  the  Sciots  met  in  Santa  Cruz 
to  select  a  site  for  the  proposed  home 
for  convalescent  children  to  be  con- 
structed by  that  order.  Architects 
Miller  &  Pflueger,  of  San  Francisco, 
will  probably  be  selected  to  design 
the  structure. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
York  Products  Co.  awarded  contract 
by  County  Supervisors  to  install  York 
ice  machine  in  County  Hospital  at  a 
cost  of  $3253,  on  Prop.  No.  1. 


SAN  FRANCISCO,  Cal.  —  At  $1,190, 
Cyclops  Iron  Works,  837  Folsom  St., 
awarded  contract  by  Board  of  Public 
Works  to  fur.  and  install  water  cool- 
ing   equipment    in    Relief    Home. 


SAN  FRANCISCO,  Cal.— At  $11,897, 
Empire  Planing  Mill,  750  Bryant  St., 
awarded  contract  by  Board  of  Public 
AVorks  to  const,  benches  and  dining 
room  tables  in  chapel  and  auditorium 
of  Relief  Home.  First  report  Mar.  26, 
1926;   second   report   Apr.   7,   1926.    72684. 


SAN  FRANCISCO,  Cal.— At  $12,000, 
P.  Montague,  180  Jessie  St.,  San  Fran- 
cisco, awarded  contract  by  Board  of 
Public  Works  to  grade  sige  at  Tuber- 
culosis Preventorium  at  Pulgas  Tun- 
nel,   San    Mateo    Coun'  -. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
(Official) — Construction  Division,  U.  S. 
Veterans'  Bureau,  Washington,  D.  C, 
is  completing  plans  and  figures  will 
probably  be  asked  within  a  week  for 
additional  buildings  at  Palo  Alto  Vet- 
erans' Hospital  to  provide  for  300  ad- 
ditional patients.  Group  will  comprise 
administration  building,  nurses'  quar- 
ters, attendants'  quarters,  recreation 
building,  addition  to  boiler  plant,  etc. 
Total    cost    $900,000. 

r'reliminaries   To   Be    F^repared. 

HOSPITAL  Cost,    $75,000 

N.AT'A,    Calif.      Site    not    selected. 

Fireproof  hospital  building,  40  bed  ca- 
pacity. 

Owner  —  Napa  Communitv  Hospital 
Corp.,    Mrs.    O.    ]<:.    Clark,    chairman. 

Architect  —  Donald  Miles  Crooks,  532 
16th    St.,    Oakland. 


CROWE 

GLASS 

CO. 

574  Eddy  St 
Phone  Prospect  612 

R(|iiipped   To   Handle 
Any    Size    Job. 

DIRECT    FACTORY    BFl'ERS 


.JEltOME,  Ariz. — Robert  E.  McKee, 
'128  Central  Bldg.,  Los  Angeles,  award- 
ed genl.  contr.  at  $149,250  for  3-story 
and  basement  reinf.  cone,  hospital,  at 
Jerome,  Ariz.,  for  United  Verde  Copper 
Co;  60  rms.,  12  baths,  operating  rms., 
rf.  garden,  kitchen,  dining  rms.,  offices 
etc;  Lescher  &  Mahoney,  Bank  of  Ariz. 
Bldg.,  I'hoenix,  Ariz.,  archts;  cone, 
walls,  cem.  plas.  exter.,  tile  and  comp. 
'fK.,  gypsum  block  partit.,  vault  in- 
sulation, steam  htg.  sys.;  other  contrs. 
award,  are:  plbg.  and  htg.  to  Elliott 
Engr.  Co.,  El  Paso,  Tex.,  at  $37,287; 
painting  to  P.  E.  Jordan,  Jerome,  Ariz., 
$10,411;  elec.  wiring  to  New  State  Elec. 
Co.,   Phoenix,   Ariz.,   at   $14,930. 


HOTELS 


Preliminaries    Being    Prepared 
HOTEL.  Cost,    $450,000 

OAKLAND.     Madison   and  Lake   Sts. 
Six-story     steel     frame     and     concrete 

hotel    building. 
Owner — Oliver  Kehrline  A  Associates. 
Architect— Miller      &      Warnecke,      1404 

Franklin    St.,    Oakland. 


Bids    To    Be    Taken    Next    Week. 
HOTEL  Cost,     $106,000 

TRACY,    San   Joaquin    Co.,    Cal. 
Two-story     reinforced     concrete     hotel 
building,   strictly  Spanish   architec- 
ture   both    Interior    and    exterior. 
Owner — Tracy    Community    Hotel     Co. 

Tracy,  Cal. 
Architects — Paul  V.  Tuttle  and  H  V 
Slocum,  337  17th  St.,  Oakland. 
First  floor  of  structure  will  contain 
nine  stores,  spacious  lobby  and  coffee 
kitchen.  It  is  planned  to  have  60  guest 
rooms  with  50%  baths,  special  Cham- 
ber of  Commerce  rooms  adjoining  as- 
sembly hall.  Furnishings  will  proba- 
bly  bring   cost    to   $185,000. 


Contract   Let. 

HOTEL  Cost,    $184,000 

WATSONVILLE,    cor.    Lake    and    Main 

Streets. 
Five-story   reinforced  concrete  class   A 

hotel  (600  rooms,  100%  baths) 
Owner — Resetar  Bros.,  Watsonville 
Architecf— W.    H.    Weeks,    369    Pine    St., 

San   Francisco. 
Contractor — Anton  Johnson  Co.,  74  New 

Montgomery  St.,   S.   F. 


Working      Drawings      To     Be      Started 

about  May   15th. 
APAItTM'ENTS.  Cost.    $260,000 

ALAMEDA,  Broadway  between  Central 

and   Santa  Clara  Aves. 
Three-story    reinforced    concrete    com- 
munity hotel  and  apartment  build- 
ing of  Spanish-Moorish  type  of  ar- 
chitecture. 
Owner — Alameda      Community       Hotel 
Corp.,    Frank    W.    Hally.    president. 
Architect — F.     Harvey     Slocombe     and 
Paul    V.    Tuttle,    337    17th    St..   Oak- 
land. 
Lessee— Hamilton        Hotel        Operating 
Chain,    Senator   Chas.    B.   Hamilton 
president. 
Structure     will     have     60     two     and 
three-room  apartments,  30  single  rooms 
and    10    shops,    ballroom,    dining    room 
and    lobby    facilities   for   all  community 
functions.       The     lobby     \\-alls    will     be 
rough  plastered  and  glazed,   the   beams 
and  ceiling  will   be  painted  with  color- 
ed  Spanish   designs;   the    balconies   will 
lollow   out    the   Spanish    tradition.      Ex- 
terior finish   will  be  of  reinforced  con- 
crete   and    stucco.      Some    tile    roofing 
will  be   used. 


Sub-Bids  Being  Taken. 

HOTEL  Cost,    $225,000 

iiEDDING.  Shasta  Co.,  Cal.  Bush  and 
Main  Sts. 

Throo-.-^t'ry  reinforced  concrete  hotel 
building  with  stucco  exterior  and 
composition  roofing:  100  guest 
rooms  with  1001.  baths.  First 
floor  to  contain  ten  stores  and 
lobby. 

Owner,  Designer  &  Contractor — Chas. 
Mabrey.  Ochsner  Bldg..  Sacramento 

PASADENA,  Los  Angeles  Co.,  Cal. — 
Maryland  Hotel  Co..  Pasadena,  an- 
nounces that  plans  are  being  considered 
for  the  erection  of  six  or  eight  six- 
^tory  Class  A  hotel  buildings  within 
the  next  seven  years.     $2,000,000. 


12 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April  17,  1986 


Plans    Being   Completed. 

HOTEL,  Cost,   $200,000 

NAPA,   Xapa  Co.,   Cal. 

Five-storv  steel  and  brick   hotel  build- 
ing   (100   rooms,    80%    baths.) 

Owner — Napa   Hotel   Co. 

Architect    &    Contractor — Davis-Heller- 
Pearce    Co.,    Weber    and    California. 
Sts.,   Stocliton. 
Sub-bids   will  be   asked   in   about  two 

weeks. 

SANTA  BARBAIIA,  Santa  Barbara 
Co.,  Cal. — C.  K.  G.  Billings,  G.  O.  Knapp 
F.  F.  Peabody  and  assoc.  contemplate 
converting  Billings'  estate  into  hotel. 
AVork  would  involve  erection  of  num- 
ber   of    cottages    and    landscaping. 


Plans   Being  Figured. 

HOTEL  Cost,    1106,000 

TRACY,    San    Joaquin   Co.,   Cal. 
Two-story     reinforced     concrete     hotel 
building,   strictly   Spanish   architec- 
ture  both   interior  and  exterior. 
Owner — Tracy     Community     Hotel     Co., 

Tracy,  Caiif. 
Architect — Paul  V.  Tuttle  and  H.  V. 
Slocum,  337  17th  St.,  Oakland. 
First  floor  of  structure  will  contain 
nine  stores,  spacious  lobby  and  coffee 
kitchen.  It  is  planned  to  have  60  guest 
rooms  with  50%  baths,  special  Cham- 
ber of  Commerce  rooms  adjoining  as- 
sembly hall.  Furnishings  will  proba- 
bly  bring  cost   up   to   $185,000. 

Bids    being    taken    for    both    general 
and   segregated  contracts. 


ANTLER,  Siskiyou  Co.,  Cal. — Frank 
Gregory,  owner  of  the  Antler  Hotel,  on 
the  Sacramento  River,  which  was  re- 
cently destioyed  by  fire,  states  that 
he  will   immediately  rebuild   his   resort. 


YUMA,  Ariz. — Architects  Edward 
Cary  Taylor  and  Ellis  "Wing  Taylor,  810 
W.  6th  St.,  Los  Angeles,  are  completing 
plans  for  three-story  and  part  base- 
ment reinforced  concrete  store  and 
hotel,  at  Yuma,  Ariz.,  for  Southern 
Pacific  Hotel  Investment  Co.;  5  stores, 
grille,  restrooms,  offices  and  70  rooms, 
with  50%  baths;  mezzanine  floor,  ar- 
cade over  street  for  sleeping  porches, 
73x160  feet,  concrete  exterior.  Build- 
in-?  designed  to  carry  1  future  story. 
Ralph  Phillips,  Los  Angeles,  heating 
and  ventilating  engineer.  Bids  will 
l)e  taken  in  about  10  days,  all  worlc 
will    be    included    in    general    contract. 


ANAHEIM,  Orange  Co.,  Cal. — Wilson 
&  Bever,  Anaheim,  award,  contr.  for 
2-sto.  brick  stage  dep:t  and  hotel  at 
cor.  S.  Los  Angeles  and  Chestnut  Sts., 
Anaheim,  for  Pickwick  Stage  Corp., 
Chas.  W.  Wren,  pres;  hotel  lobby,  50- 
i  ms.  with  100%  baths,  mezzanine  fir., 
kitchen,  dining  rm.,  offices,  rest  rms., 
waiting  rms.,  etc;  M.  Eugene  Durfee, 
505  Comml.  Exch.  Bldg.,  Los  Angeles, 
archt;    tile    and   comp.    rfg.;    $100,000. 


rCE  AND  COLD  STORAGE 
PLANTS 


MODESTO,  Stanislaus  Co.,  Cal. — Nor- 
man S.  West,  manager  for  .1.  S.  West  & 
fotr.paiiy,  annunces  that  a  contract 
has  been  let  for  the  construction  of  a 
$50,000  modern  refrigerating  and  cold 
••storage    plant  at   Modesto. 


SAN  DIEO,  Cal.— D.  G.  Malcolm,  San 
piego,  IS  preparing  plans  for  fireproof 
K-e  skating  rink,  160x231  ft.,  on  lower 
Broadway,  west  of  Santa  Fe  freight 
depot,  for  M.  T.  Metcalf  and  B.  A. 
Bascu.  Skating  surface  is  to  be  75x75 
feet  and   the  cost  about  $125,000. 

POWER  PLANTS 


LEAVISTOX.  Idaho. — Inland  Light  & 
Power  Company  officials  announce  that 
the  contract  for  the  construction  of  a 
power  dam,  forebay  dyke  and  power 
house  here  has  been  awarded  to  the 
Winston  Bros,  of  Minneapolis.  The  cost 
of   construction   will    exceed    $2,000,000. 

The  power  project  is  a  part  of  a 
joint  timber  development  plan  with 
which  the  Weyerhaeuser  interests  and 
the  Northern  Pacific  and  Union  Pacific 
railways  are  identified.  The  entire  pro- 
ject  will   cost   more   than    $13,000,000. 


PUBLIC   BUILDINGS 


Commissioned    to   Prepare    Plans. 

LIBRARY  BLDG.  Cost,   $ 

BERKELEY,  Alameda  Co.,  CaL  Wool- 
sey  and  Grove  Sts. 

One-story  frame  and  plaster  library 
building. 

Owner — City  of  Berkeley.  (H.  D.  Irwin, 
president  of  Board  of  South  Ber- 
keley   Branch). 

Architect — Jas.  W.  Plachek,  Mercantile 
Bank   Bldg.,    Berkeley. 

YOSEMITB  VALLEY,  Cal. — The  State 
Fish  and  Game  Commission  plans  to 
have  a  trout  hatchery  erected  in  the 
Valley  in  the  near  future.  The  first 
unit  will  have  a  capacity  of  approx. 
4,000,000  fry.  I.  Zellerbach,  president 
of  the  commission  has  conferred  with 
the  Board  of  Control. 

SACRAMENTO,  Sacramento  Co.,  Cal. 
— At  $1,714,  Liberty  Elevator  Co.,  sub- 
mitted low  bid  to  Harry  W.  Hall. 
county  clerk,  to  fur.  and  install  equip- 
ment to  convert  elevator  in  county  jail 
from  direct  current  to  alternating  cur- 
rent  operation. 

Other  bids  received  are:  W.  E.  Camp, 
$1678;    Otis    Elevator    Co.,    $2279. 

SAN  FRANCISCO,  Cal.  —  Following 
bids  received  by  Veda  B.  Young,  act- 
ing executive  secty..  Board  of  Play- 
ground Commissioners,  376  City  Hall, 
to  erect  chain  link  galvanized  fences, 
gates  and  appurtenances  in  playground 
bet.  18th,  19th  Aves.,  Geary  and  Anza 
Sts. 

National    Fence    Co $1,666 

Standard    Fence    Co 1,752 

Michel     &    Pfeffer     , 1,849 

West    Coast    Wire    &    Iron    Co....    2,300 


RESIDENCES 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Board  of  Supervisors  today  authorized 
the  purchase  of  strips  of  land  owned 
by  W.  N.  Jones  and  Tormey  &  Merri- 
thew  which  will  give  the  county  title 
to  entire  block  bounded  by  Court,  Pine, 
Main  and  Ward  Sts.  The  county  plans 
the  erectic^  of  a  new  Hall  of  Records 
building   on    the    site. 

As  j'et  no  architect  has  been  select- 
ed. 


LOS  ANGELES,  Cal.— Until  12  noon, 
April  2Sth,  bids  will  be  rec.  by  L.  A. 
bd.  of  library  comm.  at  office  of  li- 
brarian. 7th  fir..  Metropolitan  Bldg., 
for  1-story  hollow  tile  branch  library 
at  n.w.  cor.  ISth  St.  and  Arlington 
Ave:  Allison  &  Allison,  Hibernian  Bldg. 
archts;  tile  rfg.,  gas  htg.,  cast  stone 
trim,  stucco  exter;  $25,000. 


OAKLAND,  Alameda  County  Cal.  — 
The  Board  of  Education  of  the  City  of 
Oakland  plan  the  erection  of  a  two- 
story  reinforced  Concrete  administra- 
tion building  to  house  its  various  de- 
partments. A  location  has  not  been 
decided  yet.  An  architect  will  be  se- 
lected   shortly. 


LODI,  Stanislaus  Co.,  Cal.  —  At  the 
request  of  the  Board  of  Trustees,  Davis 
Heller-Pearce,  Stockton  architects,  ap- 
praised the  Lodi  National  Bank  Build- 
ing at  $120. Ono.  If  election  carries  Mon- 
day. April  12th.  structure  will  be  com- 
pletely remodeled  for  city  hall  quar- 
ters. Plans  will  probably  be  designed 
by   the   above   architects. 


JOOST  BROTHERS 

Builders'  Hardwafe 
Tools,  Etc. 

f.Memhers    Rullderfi      KxrhnnR-e) 
lOSa    M  %RKRT    ST. 

Phone  Mar'   it   891      ,s.nn   Francisco 


Contract   Awarded. 

GARAGE  Cost,   $12,500 

BURLINGAME,   San      Mateo      Co.,      Cal. 

Vancouver    St. 
One-story  frame  and  plaster  garage. 
Owner — Elka    E.    Stephens. 
Architect — None. 
Contractor — Thomas      N.      Gesso,      1200 

Vancouver   St.,    Burlingame. 


Contract    Awarded. 

RESIDENCE  Cost.     $15,000 

BURLINGAME.    San      Mateo      Co.,      Cal. 

Easton  Drive. 
One-story    frame   and    stucco    residence. 
Owner — Walter  R.  Schlage. 
Architect — None. 
Contractor — The  Ruegg  Co.,  83  W-Santa 

Inez   St.,   San   Mateo. 


Contract    Awarded. 

RESIDENCE  Cost.   $23,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  Lot 
41,  San  Juan  Hill  Subd.  No.  2  of 
Campus  of  Leland  Stanford  Uni- 
versity. 

Two-story  frame  and  stucco  residence 
and   garage. 

Owner — Dr.  Ernest  G.  and  Ruby  P. 
Martin,  Stanford  University,  Palo 
Alto. 

-Architect — Birge  M.  Clark,  310  Univer. 
sity  Ave.,   Palo  Alto. 

Contractor — R.  W.  Follmer,  466  Lytton 
St.,   Palo  Alto. 


Contract   Awarded. 

BUNGALOWS       Cost,   $1500  to  $7000  ea 

SAN  ANDREAS,  Calaveras  Co.,  Cal.     55 

Acre   Tract. 
Twenty  frame   bungalows. 
Owner  —  Calaveras     Cement     Co.,     San 

Andreas,  Cal.   and   315  Montgomery 

St.,    San   Francisco. 
-Architect — None. 
Contractor — Welch    &    Scheppler,    Lodi, 

Calif. 


Contract    Awarded. 

RESIDENCE  Cost.     $18,000 

SAN  FRANCISCO.  SE  Guttenberg  and 
Mission  &ts. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — -A.  Williams,  2539  Mission  St., 
San    Francisco. 

Architect- — H.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 

Contractor — A.  R.  Larson.  516  San  Jose 
Ave.,    San    Francisco. 


Permit  Applied  For. 

miNGALOWS  Cost,   each    $4000 

S.\N  FRANCISCO,  W  Vienna  S  Excel- 
sior Ave. 

Five  1-story  and  basement  frame  bun- 
galows. 

Owner — G.  Martin,  901   Bryant  St.,  S.  F. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery St.,   S.   F. 

^"ontractor — I.  M.  Sommer  &  Co.,  901 
Bryant  St.,  S.  F. 


Contract    Awarded. 

RESIDENCES  Cost,    $6000   each 

SAN   FRANCISCO,   E   2l3t  Ave.,   S.   Lin-   I 
lincoln    Way.  I 

Four  2-story  and  basement  frame  resi- 
dences. I 

Owner — P.    San    Fillippi,    902    Cortland   ; 
Ave. 

Architect — None. 

Contractor — Thos.    HamiU,    6242    Geary    | 
St.  1 


Permit    Applied    For. 

RESIDENCES.  Cost,    $4,000   each 

SAN  FRANCISCO,  E  Raleigh,  S.  Pauld- 
ing  St. 

Six    1-story    and    basement   frame    resi- 
dences. 

Owner — Jas.      Arnott,       235      Granville 
Way. 

Architect — None. 

Contracto'r^ — Jas.     Arnott    &    Sons,     236 
Granville  Way. 

April  9,  1926 

Contract   Awarded. 

ALTERATIONS  Cost,    $12,000 

SAN   JOSE,   Santa   Clara  Co.,   Cal.     San 
Carlos  and  Royal  Sts. 

Alterations     and     additions     to     frame 
residence. 

Owner — M.   Pietrasanta,   Premises. 

Architect — None. 

Contractor — Percy  Sherburne,  955  Cali- 
fornia   Ave.,    San    Jose. 


Saturday,   April   17,   1926 
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Pieliminarfts  Being  I'repared. 
RESIDENCE  Cost,   $15,000 

SAX   FRAXCISCO,    St.   Francis   Wood. 
,Two-9tory  frame  and  stucco   residence. 
Owner — J.  W.  Bookman,   514  Market  St. 

S^n   Francisco. 
Archi-tect: — Jno.   J.   Foley,   770   5th   Ave., 

.San   Francisco. 

('nil tract   Awarded. 

KlOS'lbBNCE  Cost,    $12,000 

BKIiKELEY,    Alameda    Co.,    Cal.         728 

Santa   Barbara  Ave. 
Two-story    12-room    frame    and    stucco 

residence. 
Owner — Cyril-  C.    Lotry,    1933    Alvarado 

Road,    Berkeley. 
Aiihitect — None. 
I  oiitractor — E.  Teicheira,  2336  Edwards 

St.,    Berkeley. 


Cost,   $12,000 


Cuntract    Awarded. 

ClOSIDBNCE 

SAX   .lOSE,    16th    St. 

Two-storv   framo   r.nd  stucco   residence. 

owner — A.  L.  Solon,  1881  S  1st  St.,  San 
Jos«. 

.\iihitect — Binder  &  Curtis,  35  W  San 
Carlos   St.,   San  Jose. 

I'ontractor  —  Guy  Latta,  Bldrs.  Ex- 
change, San  Jose. 


'..iitract  Awarded. 

UIOSIDENCE  Cost,    $17,000 

SAX  JOSE,  near  Country  Club. 
Two-story    frame    and    stucco    Englis): 

type    residence. 
|)\\ner    —    Frank    Wishon,    Mgr.    Hotel 

Montgomery,  San  Jose. 
Arihitcct — Binder    &    Curtis,     35     Wes* 

San   Carlos,   S'an  Jose. 
Contractor  —  Megna    &    Newell,    Bldrs. 

E.Kchange,  San  Jose. 


To    Be   Done   By   Day's   Work. 
,    RESIDENCES  Cost,    each    $6000 

AL.A.MEDA,  Alameda  Co.,  Cal.  3016  to 
3030    Thompson    Ave. 

Six  one-story  6-room  frame  and  ce- 
ment plaster  residences. 

Owner — J.  Cather  Newsom,  605  Santa 
Fe  Bldg.,  San  Francisco  and  1070 
Warfield   Ave.,   Oakland. 

Architect — Plans   by   owner. 


Conlract   Bet. 

BUNGALOWS  Cost,    $100,000 

SANTA  CRUZ,  Beach  Hill,  bounded  by 
First,   Main   and   Westbrook    Sts. 

Forty-seven  frame  and  stucco  bunga- 
lows of  European  style  of  archi- 
tecture. 

Ownt-r — S.  W.  Coleman  and  associates, 
315   IMontgomery  St.,   S.   F. 

Architect — W.  C.  Hayes,  First  National 
Bank    Bldg.,    fe'.    F. 

Contractor  —  Walter  Sorensen,  Berke. 
ley. 

I'.ids   To    Be    Asked. 

RESIDENCE.  Cost,    $12,000 

OAKLAND.      Lake    Orinda. 

Two-stcry  frame  English  type  resi- 
dence. 

Owner — Ben.i.    Maddox 

Architect — Miller  &  Warnecke,  1404 
Franklin    St.,   Oakland. 


Bids  To   Be  Taken   Next  Week. 
RESIDENCE.  Cost,  $14,000 

riEDMOXT. 

Two-story   frame  and  stucco  residence. 
Owner — Withheld. 

.Architect — C.   W.  MnCall,   1404  Franklin 
St.,   Oakland. 


Contract   Awarded. 

JU'^SIDEXCE  Cost,   $25,000 

Kl^rCS.XO,    3815    Huntington    Blvd. 
Two-story    and    basement      frame      and 

stucco   residence. 
Owner — Ralph  P.  Merritt,  Holland  Bldg 

Fresno. 
Architect — None. 
Contractor  —  Trewhitt-Shields,   Pacific 

S.   W.   Bldg.,   Fresno. 


Oontract   Let 

PARISH  HOUSE  Cost,   $12,000 

DALY  CITY.  Wellington  Avenue  and 
Mission  St. 

Two-story  reinforced  concrete  parish 
house. 

Owner  —  Roman  Catholic  Archbishop, 
(Rev.  Father  J.  P.  Donohue,  pas- 
tor). 

Architect — Oreston  H.  Jensen,  Santa  Fe 
Bldg.,   San  Francisco. 

Contractor  —  L.  Dioguardi,  30  West 
Poplar,  San  Mateo. 


Contract   Awarded. 

HKSIDENCE  Cost,    $9000 

YUBA    CITY,    Sutter    Co.,    Calif. 
Frame    and    stucco   six-room    residence. 
Owner  —  L.    H.    Stewart,    Colusa   Ave., 

Yuba   City. 
Architect — None. 
Contractor  —  McDaniels   &   Burroughs, 

Marysville,   Yuba   Co. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,  each  $4000 

SAN    FRANCISCO,    E    21st    Ave.    N    Pa- 

checo    St. 
Fifteen     1-story    and     basement    frame 

residences. 
Owner — C.  S.  Allred,  2  Plaza  Ave.,  S.  F. 
.\rchitect — None. 


Figure.s   To    Be   Taken    Shortlv. 
RESIDENCE  Cost,    $2O.0nft 

SAN    FRANCISCO,    St.    Francis    Wood, 

Santa    Paula    Ave. 
Two-story  frame  and  stucco   residence. 
Owner — Mrs.    Catherine    Boyd. 
Architect  —  Henry    H.    Gutterson,    520 

Powell   St.,   S.   F. 


LOS  ANGELES,  Cal.— J.  W.  Jean  Co., 
35  N  Broadway,  Pasadena,  award,  genl. 
oontr.  for  a  2-story  15-rm.  frame  and 
stucco  dwlg.  at  10,220  .Beverly  Blvd.. 
Los  Angeles,  for  J.  C.  Anderson;  Wal- 
lace Neff,  SOI  Central  bldg.,  Pasadena, 
archt;  40x170  ft.,  tile  and  comp.  rf.,  7 
tile  baths,  6  mantels,  4  cast  stone  and 
2  plas.,  garage,  lawn  sprinkler  sys. 


GLENDALE,  Los  Angeles  Co..  Cal. — 
I.  Cline,  324  N.  Orange  St.,  Glendale, 
will  build  two-story,  9-room  residence 
at  2307  Blanchard  for  H.  S.  Webb,  N. 
Brand  Blvd.,  Glendale;  tile  and  com- 
position roof,  hardwood  and  pine  trim 
and  floors,  gas  furnaces,  tiled  baths; 
$20,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
E.  I>.  Dentzel,  456  Beverly  Dr.,  Bev- 
erly Hills,  will  build  a  2-story  12-room 
frame  and  stucco  dwlg.  at  621  N  Maple 
Dr.,  Beverly  Hills,  for  self;  tile  rf.,  tile 
l)aths  and  sink;  garage. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     I'ront     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.      Fittings   are 

G.     I'^.    standard    and    are 

mounted    on    Johns-Man- 

ville       ebony       asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.       All    "Westest"    Panels    are    approved     by 

the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  k  Pengilly,  Inc. 

Member   Californin    Development    Anaorlatlon 
Cnliforntn   Eleetrnslsts'   Aaaoclntlon 
Mnniifnetiirern   nnd 
ni.stribiitorn   of 


« 


»» 


WESTEST 

ELECTRIC  mODUCTS 

1264  Folsom  Street 

San  Francisco 

Plioiien:      II  em  I  or  k   3874 
Hemlock    3875 


Enclosed  externnlly  operated 
Safety  S  w  i  i  c  li  e  s.  Knife 
Switches,  Metal  Switch  and 
Cnt-ont  Boxes,  Safely  Panel 
Boards. 

Catnltig  nnd  Priceii    on    Requeat 


A  "Pltt-sborff^  .Intomatlc 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates high  quality 
throniyfhont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
»vink  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 

"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATEPS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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LOS  AXGELES,  Cal.— L.  G.  Scherer, 
686%  S.  Vermont  Ave.,  is  completing 
plans  for  two-story  and  basement,  13- 
rooni  frame  and  stucco  dwelling  on 
June  St.,  for  Mr.  Cadwallader;  74.\46 
ft.,  U-shape,  tile  roof,  landscaping; 
$35,000.  .  Bids  will  be  taken  soon. 


LOS  AXGELES,  Cal.— Archt.  Henry 
Carlton  Xewton,.304  San  Fernando 
Bldg.,  is  taking  bids  from  sel.  list  of 
aontrs.  for  l-story,  12-room  hollow 
cone.  Spanish  res.  at  87th  and  Main 
Sts.,  for  John  Wagner;  plas.  exterior, 
tile  rfg.,  4  tiled  baths  and  kitchen;  1- 
story  2-car  garage  with  servants  quar- 
ters. 


LOS  ANGELES,  Cal. — Ernest  J.  Har- 
vey, 458  S  La  Brea  Ave.,  will  build  a 
2-story  S-room  frame  and  stucco  dwlg. 
at  610S  Darcus  PI.  Hollywoodland,  for 
self;  plans  by  Vincent  Palmer,  458  S 
La  Brea  Ave;  60x18  ft.,  tile  and  comp. 
If.,    3    tile   baths;   garage. 


LOS  AXGELES,  Cal.  —  Archt.  L.  L. 
Jones,  602  Gr.sse  Bldg.,  has  prepared 
plans  for  two  2-story  9-rm  residences 
to  be  erected  for  Dorothy  A.  Clark,  608 
Grosse  Bldg.,  one  at  6305  Heather  St. 
and  the  other  at  3345  Ledgewood  Dr; 
frame  and  stucco  constr.,  clay  tile  rfg., 
tiled  baths;  $26,000. 


LOS  -AXGELES,  Cal.  —  Architects 
Morgan,  Walls  &  Clements,  1135  Van 
Xuys  Bldg.,  have  completed  plans  for 
an  English  style  residence  at  X.  Ver- 
mont Ave.  and  Aberdeen  St.  for  Robert 
C.  Mankowski;  16  rooms,  5  baths, 
frame  construction,  stucco  and  half- 
timber  e.xterior,  shingle  roofing,  tiled 
baths;    $45,000. 


LOS  AXGELES,  Cal.  —  Archt.  Chas. 
H.  Kyson,  6040  Hollywood  Blvd.,  is 
compl.  wkg.  plans  and  bids  will  be 
taken  next  week  from  a  selected  list 
of  contrs.  for  a  2-story  9-room  frame 
and  stucco  dwlg.,  on  Glendower  St.,  for 
L.  B.  Cohen;  3774  sq.  ft.  fir.  space,  tile 
roof;  garage;   $25,000. 


SAX  FRANCISCO— Architest  S.  Hei- 
man,  o7  Post  Street,  San  Francisco,  will 
prepare  plans  for  Mr.  Harry  M  Seigler 
of  110  Sutter  Street,  San  Francisco,  for 
the  erection  of  150  residences  between 
Forty-fifth  and  Forty-seventh  Aves 
and  V  and  W  Streets.  Proposed  build- 
ings will  probably  be  of  frame  and 
plaster  construction.  No  estimate  of 
cost  has  been  made  as  vet. 


ALTADEXA.  L.  A.  Co.,  Cal.— Thomas 
.";  Stephenson,  12  S  Euclid  Ave.,  Pasa- 
dena. w:ll  build  a  2-storv  lO-rm  frame 
and  stucco  dwlg.  on  Foothill  Blvd.  near 
Allen,  Altedena,  for  De  Witt  C  Gor- 
man; Marston,  Van  Pelt  &  Mayberry 
archts..  25  S  Euclid  Ave..  Pasadena; 
tile  and  comp.  rf.,  garage,  lawn  sprink- 
ler system. 

BEVERLY  HILLS.  Los  Angeles  Co. 
Cal. — Architect  Gordon  B.  Kauffmani 
610  Union  Bank  Bldg.,  has  prepared 
plans  for  a  two-story  22-room  resi- 
dence on  a  5-acre  site  between  Alpine 
Dr.  and  Dohney  Rd.  for  Mrs.  E  J 
Grant.  Marshall  P.  Wilkinson,  Hollv- 
wood  Security  Bldg.,  is  the  contracto'r. 
Spanish  style,  frame  construction,  clay 
tile  roofing,  8  tiled  bathrooms,  unit  gas 
heating,    water    heaters;    $80,000. 

RENO,  Nevada — D.  M.  Linnard, 
Iirrominent  hotel  man,  recently  pur- 
chased the  Tahoe  Tavern  on  Lake  Ta- 
hoe  and  plans  the  erection  of  40  bun- 
galows, complete  units  in  themselves 
with  sleeping  porch  and  bath  included, 
ag   soon   as   weather   will   permit. 

LOS  -AXGELES,  Cal.— Architct  Ar- 
mand  Monac?,  701  Pershing  Square 
Bldg.,  IS  taking  bids  from  a  selected 
list  of  contractors  for  two-story  and 
part  basement  10-room  frame  and 
stucco  dwelling  at  Los  Feliz  Heights 
for  Paul  Parisi;  frame  and  stucco,  tiled 
roof,  wrought  iron,  3  tiled  baths,  land- 
scaping;  $25,000. 

LA  JOLLA,  San  Diego  Co.,  Cal. — ^Ar- 
chitect E.  V.  Ulrich,  La  Jolla,  has  pre- 
pared plans  for  two-story  14-room 
stucco  residence  at  La  Jolla-Hermosa 
for  W.  L.  McCormick;  shake  roof,  5 
baths. 


'H^PATTr^ 
CONCRETE 


CHICO  (Butte  Co.),  April  12. — Members  and  guests  of  Rotary  clubs  in  Sac- 
ramento, North  Sacramento,  Lincoln,  Marysville,  Gridley,  Colusa,  Oroville, 
Chico,  Corning,  Red  Bluff  and  Redding  met  at  Richardson  Springs  Hotel  on 
Saturday  on  the  occasion  of  the  fifth  anniversary  of  the  formation'  of  the 
Chico  Club. 

Frank  M.  Moore,  president  of  the  Chico  club,  presided.  Allison  Ware  of 
Chico  gave  the  principal  address,  and  other  speakers  were  George  Champlain, 
Redding;  Marshall  DeMott,  Corning;  Fred  Ellenwood,  Red  Bluff;  Ray  Jones, 
Marysville;  B.  Munter,  Gridley;  Walter  Jansen,  Lincoln;  George  Nelson,  North 
Sacramento;  Roger  Kittriclj,  Oroville;  Gus  Brinkman,  Sacramento,  and  Ed. 
Randall,  Corning. 

The  feature  of  the  evening  was  the  annual  singing  contest  for  a  cup  won 
last  year  by  the  Sacramento  club,  donated  by  the  Chico  club.  The  clubs  which 
took  part  on  Saturday  were  Sacramento,  Chico,  Red  Bluff  and  Lincoln  clubs, 
and  by  spontaneous  acclamation  the  Lincoln  club  president,  Walter  Jansen, 
was  given  custody   of  the   cup  for   the  year  for  his   club. 

On  the  golf  links  yesterday  Marysville  won  the  golf  trophy  and  Chico  the 
horseshoe   pitching  trophy. — Sacramento   Bee,  April  12,   1926. 

NOTE: — Mr.  and  Mrs.  Sandy  Pratt  of  the  San  Francisco  Rotary  Club  at- 
tended the  above  party  of  300  Rotarians  and  their  ladies  and  because  Sandy 
wrote  up  some  of  the  prominent  Chico  Rotarians,  including  Bill  Dean  of  Chico, 
manager  of  the  Diamond  Match  Co.,  Bob  Hurst  of  the  "Chico  Daily  Redard" 
wrote   the  following  song  about  Sandy.   Sandy's   crushed  rock  and   gravel. 

Tune:    "It  Ain't   Gonna  Rain  No   More" 

Oh!   We   have   with   us   this   evening 

Our  old  friend  Sandy  Pratt 
With  crushed  rock   in  his  gizzard 

And  concrete  in  his  hat. 

Oh!  He  ain't  gonna  ship  no  more, 
no  more. 

He  ain't  gonna  ship  no  more 
Of  his   messed  up   rock   and  gravel 

To  Bill  Dean's  lumber  store. 


BOB    POET   Hurst   wrote. 

*  *      • 

THE    "RAIN"    song. 
»      *      * 

ABOUT    SANDY   Pratt. 

*  *      * 

-AND  BILL  Diamond   Match  Dean. 


AROSE  AND  walked  away. 

•  •      • 

AND   WH-\T   Sandy   Pratt,   President. 

•  •      * 

OP  THE  Pratt  Building  Material  Co. 

•  »      « 

LIKED   THE    best. 


RAINY  WEATHER  affected  Bob's  head.        -ABOUT   LEE   Richardson's   good    food. 
*      •      •  *      *      » 

HENCE  THE  "rainy"  song. 


FRANK       UNDERTAKER       Moore 
president. 
»      *      * 

OF   THE    Chico   Club. 

*  •      • 

HIS   YEAR   is   up. 

*  *      » 

AND  THEY  want  "no  Moore." 

*  •      * 

PERHAPS   THE    cemetery   man. 

*  *      * 

WILL    SUCCEED    him. 

*  *      * 

THEY  HAVE  some   big  men. 

*  *      « 

IN  THE  Chico  Club. 

*  •      * 

ALLISON  WARE   is  an  orator. 

*  •     « 

JIM  VAX  Loben   Sels  is  big. 

*  *      * 

ALMOST   SIX    feet   six. 

*  *      * 

THEX    LEE    Hot    Baths    Richardson. 

OF    RICH-ARDSO.X'S    Springs. 

>  *      • 

IS   A    large   Chico    Rotarian. 

»      *      * 

SAXDY    MEAXS   his   hotel    is   large. 

*  *      * 

LEE   CURES  the   lame. 

>  *      • 

-AT   HIS   hot   springs. 

*  •      • 

AND    ONLY    recently   a   man. 

*  «      * 

HE   WAS  a    congressman. 

*  •      • 

WHO   NEVER    had    drank    (water). 

*  •      * 

C-AME   TO   Lee's   springs. 

*  •      * 

OX  TWO  crutches. 

*  *     • 

THE    CRUTCHES    fell. 

*  •      • 

IXTO  THE  mineral   water. 


WAS  THE   hot  cakes. 

*  *      • 

M-ADE   OF   "leftover"   sour   dough. 

«      •      * 

S-AXDY  USED  to  eat  hot  cakes. 

*  •      * 

AT   HIS    home. 

*  *      * 

MADE    OF   sour   dough. 

*  «      * 

BEFORE    THE    modern    package. 

*  *      * 

OF    PRE-DIGESTED    hot   cake   flour. 

*  *      * 

W-AS   INVENTED. 
»      *      * 

BY  THE  big  flour  companies. 
«      *      * 

"I  THANK  you." 


Another  "big  man"  of  the  Chico 
Rotary  Club  (name  unknown  to  the 
coroner's  .iury),  assisted  by  the  chief 
operator  (also  Rotarian)  of  the  phone 
company,  sang  the  above  song  about 
Sandy  Pratt's  clean,  sharp  sand  and 
hard,  crushed  rock.  Poor  Jim  General 
Manager  Rowray  of  the  Sacramento 
Northern  also  had  a  song  written  about 
his  railroad  by  Bob  Hurst. 


Saturday,  April  17,  1926 
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BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Gordon  B.  Kauffman, 
610  Union  Bank  Bldg.,  has  prepared 
plans  for  a  two-story  26-room  residence 
on  an  8-acre  tract  on  Coldwater  Can- 
yon Drive,  Beverly  Hills,  for  Milton  E. 
Getz.  John  Mayer,  Pasadena,  is  the 
contractor  and  is  taking  bids  on  sub- 
contracts. Dimensions,  100x149  feet, 
stone  tile  or  brick  walls,  stucco  ex- 
terior, natural  stone  trim,  clay  tile 
roofing,  quarry  tile  floors,  8  baths,  staff 
work,  gate  lodge,  service  quarters,  ga- 
rage and  stables;  |250,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Ralph  C.  Flewelling, 
423  Camden  Dr.,  Beverly  Hills,  is  pre- 
paring working  plans  and  will  not  be 
ready  for  bids  for  about  30  days,  for 
a  two-story  10-room  frame  and  stucco 
dwelling  at  709  N.  Linden  Dr.,  Beverly 
Hills,  for  B.  U.  Cain;  80x50  feet,  tile 
roof.  3  tile  baths,  garage. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Padway  Constr.  Co.,  Cor.  Beverly 
Dr.  and  Dayton  Way,  Beverly  Hills, 
will  build  2-story  8-room  frame  and 
stucco  dwelling  at  107  N.  Palm  Dr., 
Beverly  Hills,  for  Padway  Mtge  Co., 
Cor.  Beverly  Dr.  and  Dayton  Way,  Bev- 
erly Hills;  38x45  ft.,  tile  and  composi- 
tion   roof,    garage,    lawn   sprinkler    sys. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Ralpji  C.  Flewelling, 
423  Camden  Dr.,  Beverly  Hills,  is  pre- 
paring working  plans  and  will  be  ready 
for  bids  in  about  30  days,  foor  a  two- 
story  10-room  frame  and  stucco  dwell- 
ing at  621  Linden  Dr.,  Beverly  Hills,  for 
G.  E.  Shelton;  75x55  ft.,  tile  roof,  3 
tile    baths,    garage. 


SAN  DIEGO,  Cal.— Bertram  J.  Car- 
teri  will  erect  24-unit  bungalow  court 
?nd  8  storerooms  at  Adams  Ave.  and 
?3rd  St.  for  self;  frame  and  stucco  con- 
struction;  $100,000. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  DeaJtr 


Vincent  Whitney  Company 

S*»J  til  Imimlrits  It  mtartr  Offitt. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — R.  C.  Wolfe  and  Rene  Riverie,  843 
3rd  Ave.,  Los  Angeles,  will  build  a  two- 
story  frame  and  stucco  dwelling  at  803 
Roxburg  Terrace,  Beverly  Hills,  for 
R.  C.  Wolfe;  69x92  feet,  tile  and  com- 
position roof,  tile  baths  and  sink,  ga- 
rage,   lawn    sprinkler    system;    $28,000. 


LOS  ANGELES,  Cal.— H.  H.  Belden, 
269  S.  Larchmont  Blvd.,  will  build  a 
two-story  14-room  brick  veneer  resi- 
dence at  346  S.  June  St.  for  himself;  67 
-\72   feet,   4   tiled   baths;   $40,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Louis  E.  Stoner,  326  Oakhurst  Dr., 
Beverly  Hills,  will  build  a  two-story 
12_room  frame  and  stucco  dwelling  at 
603  Rexford  Dr.,  Beverly  Hills,  for  Herb 
Brown;  W.  Asa  Hudson,  architect,  1809 
Santa  Monica  Blvd.,  Beverly  Hills;  tile 
and  composition  roof,  tile  baths  and 
sink,    garage,    lawn    sprinkler,    system. 


SCHOOLS 


Completed. 


Cost, 


Plans   Being 

SCHOOL. 

SAUSALITO,    Marin    Co. 

Reinforced    concrete     grammar 

building    with    tile    roof. 
Owner — Sausalito        Grammar 

District. 
Architect — Norman       R.       Coulter 

Kearny   St.,    S.    F. 


$60,000 

school 

School 

46 


Contract   Awarded. 

MAX\\TELL,    Colusa    Co. 

Two-classroom  addition  to  present 
school    building. 

Owner — Maxwell  Grammar  School  Dis- 
trict. 

Architect — Norman  R.  Coujter,  46 
Kearny    St.,    S.    F. 

Contiactofr — Peter  Jensen,  1029  Treat 
Ave.,   S.   F. 


Bids    Under    Advisement. 

SCHOOL,    ETC.  Cost,    $130,000 

SAN   LEANDRO,   Alameda   Co.,   Cal. 

Two  two-story  reinforced  concrete 
buildings    (school   and    convent). 

Owner — St.  Mary's  Convent  (Rev.  Fath- 
er John   T.   Hunt,   pastor). 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco. 


Plans    Being   Figured — Bids   Close   Apr. 

28  at  8  P.  M. 
ADDITION  Cost,    $35,000 

RICHMOND,   Kensington   School  Site. 
Addition   of  5  classrooms  and  assembly 

hall    to    present    wood    frame    and 

brick   veneer  school. 
Owner — Richmond    School    District. 
Architect — James   T.   Narbett,   910   Mac- 

donald  Ave.,  Richmond. 
Bids    being    taken    for    general    con- 
tract,     heating     and     ventilating     and 
blackboards.      Mr.    Narbett    states    thai 
plans   have   not  been   completed  as  yet. 

Plans   Being   Figured — Bids   Close   Apr 

28  at  8  P.  M. 
ADDITION  Cost,    $15,000 

RICHMOND,  Grant  School  Site. 
Three    classroom      addition    to    present 

wood      frame      and      brick      veneer 

school   building. 
Owner — Richmond    School    District. 
Architect — James   T.   Narbett,   910   Mac- 

donald  Ave.,  Richmond. 
Bids    wanted    for    g:eneral      contract, 
heating    and    ventilating      and      black- 
boards.     Mr.   Narbett   states    that   plans 
have   not   been   completed  as   yet. 


Plans  Being  Figured — Bids  Close  Apr. 
28   at   8   P.   M. 

SCHOOL  Cost,   $50,000 

EL  CERRITO,  corner  Fairmont  and 
Central   Aves.,    (Harding   School). 

Two-story  wood  frame  and  brick  ven- 
eer elementary'  school.  Structure 
to  contain  6  classrooms,  kinder- 
garten and  assembly  hall.  Bids  be- 
ing taken  for  general  contract, 
heating  and  ventilating  and  black- 
boards. 

Owner — Richmond    School    District. 

Architect — Louis  Stone,  337  17th  St.. 
Oakland. 


FRESNO,  Fresno  Co.,  Calif. — Archi- 
tects H.  W.  Shields  and  James  Arnot, 
Pacific  Southwest  Bldg.,  are  complet- 
ing plans  for  the  construction  of  a  new 
gymnasium  building  for  the  Fresno 
Technical    School. 
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SAN  BERNARDINO,  Cal.— San  Ber- 
nfirdino  Board  of  Education  has  ap- 
proved plans  for  addition  to  auditor- 
ium to  Sturges  Jr.  High  School  as 
prepared  bv  Architects  Witmer  & 
Watson,  Los  Angeles,  and  after  few 
mionr  changes  will  issue  call  for  bids. 
Spanish  type,  4  classrooms  and  audi- 
torium to "seat  900,  reinforced  concrete 
walls,  stucco  exterior,  clay  tile  roof; 
$90,000. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Architect  N.  W.  Alpaugh,  2404  W.  7th 
St  ,  has  completed  plans  f-or  two-story 
12-classroom  brick  school  at  7th  St. 
school  site,  San  Pedro,  for  Board  ot 
Education;  face  brick,  art  stone  trim, 
slate  roof;  $84,000.  Bids  will  be  taken 
soon. 

CLARKSBURG,  Yolo  Co.,  Cal.— Un- 
til April  30,  2  P.  M.  bids  will  be  re- 
ceived by  the  Board  of  Trustees  of  the 
Clarksburg  Union  Girammar  School 
District  to  finish  manual  training 
room,  finishing  room  and  glue  room. 
Plans  were  prepared  by  Architect  W. 
H.  Weeks,  369  Pine  St.,  San  Francisco 
and    1924    Broadway,    Oakland. 


SAN  FRANCISCO,  Cal.— Until  May  5, 
3  P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Guadalupe 
School  Annex  at  Crdova,  Prague  and 
Naylor  Streets.  Segregated  bids  are 
wanted  for  (1)  general  construction, 
estimated  cost  $65,000;  (2)  mechanical 
equipment,  $3500;  (3)  plumbing  work, 
$5,000;  (4)  electrical  work,  $2,500.  Plans 
obtainable  from  Bureau  of  Architec- 
ture,   2nd    floor.    City    Hall. 


ESCONDIDO,  San  Diego  Co.,  Calif.  — 
Archts.  T.  C.  Kistner  &  Co.,  1121  Det- 
wiler  Bldg.,  Los'  Angeles,  are  compl. 
plans  for  2-story  and  ground  fir.,  brick 
high  sch.  bldg.  at  E.scondido,  for  Es- 
condido  union  high  sch.  dlst.:  classrms, 
toilets,  offices,  etc;  73x183  ft.,  brick 
walls,  stucco  exter.,  tile  rfg.,  steam 
htg.  sys. ;  ,$100,000.  Plans  and  spec,  will 
be  up  before  bd.  of  educ.  for  approval 
April  23rd,  and  bids  will  be  advertised 
for  about   May   1st. 


FRESNO,  Fresno  Co.,  Cal. — Bids  re- 
ceived as  follows  by  L.  L.  Smith,  Secy. 
Board  of  Education,  2425  Fresno  St., 
to  fur.  and  install  Type  B  Western 
Venetian  Blinds  in  T.  L.  Heaton  School 
and  Dramatic  room  at  Fresno  High 
School: 
Stewart    School    Supply,    Stockton .  .$691 

C.   F.   Weber  &   Co,   S.   F 735.00 

Healey  &   Oilman,   Fresno 824.90 

Bids  referred  to  Supplies  Comm. 


REDDING,  Shasta  Co.,  Cal. — Archi- 
tect Dean  &  Dean,  City  Library  Bldg., 
Sacrairifrnto,  have  been  commissioned 
to  prepare  plans  for  a  fireproof  high 
school  building  for  the  Shasta  County 
Union  High  School  District.  Bonds  to 
the  extent  of  $375,000  were  recently 
voted  for  construction.  Further  de- 
tails will  be  given  at  a  later  date. 
(67718)  First  report  Dec.  7,  1925;  4th 
report    April    1,    1926. 


WHITTIER,  L.  A.  Co.,  Cal. — P.  A. 
Belanger,  2739  W  Pico  St.,  was  award- 
ed genl.  contrs.  at  $39,550  and  $38,898 
for  erecting  Longfellow  and  Lydia 
Jackson  grade  schools,  at  Whittier; 
Austin  &  Ashley,  C.  of  C.  Bldg.,  Los 
Angeles,  archts.  Other  contracts  were 
awarded  as  follows:  Plbg.  to  Fred  H. 
Walker,  Monrovia,  at  $4850  and  $4800, 
respectively;  painting  to  Brown  &  Co., 
Los  Angeles,  at  $1310  and  $1310;  and 
electric  work  to  K.  D.  Miller  at  $1,- 
065.75  and  $1095.74.  Contracts  for  heat- 
ing have  not  been  let. 


WHITTIER,  L.  A.  Co.,  Cal.— All  bids 
for  genl.  contr.  on  .lonathan  Bailey 
grammar  school  to  be  erected  at  Whit- 
tier were  re.iected  and  work  will  be  re- 
advertised.  13ids  for  other  contrs.  were 
held  under  advisement.  Austin  &  Ash- 
ley, C.  of  C.  Bldg.,  Los  Angeles,  archts. 


INGLBWOOD,  L.  A.  Co.,  Cal.— L.  F. 
Mulqueen,  625  Sun  Finance  Bldg.,  is 
preparing  plans  for  2-story  and  part 
basement  brick  par  chial  school,  at 
Inglewood,  for  Parish  of  St.  .John,  Ro- 
man Catholic  Bishop  of  Los  Angeles 
and  San  Diego;  auditorium,  classrms., 
toilets,  etc;  55x106  ft.,  reinf.  concrete 
stairs  and  corridors,  tile  and  comp.  rfg. 


WESTWOOD,  Los  Angeles  Co.,  Cal. 
— McFadden  &  Winkleman,  2646  Mag- 
nolia Ave.,  submitted  low  bid  to  L.  A. 
Board  of  Education  at  $49,213  for  Fair- 
burn  Ave.  school  site,  southwest  corner 
Rochester  and  Pairburn  Aves.  Low 
l)idders  on  sub-trades  were:  Plumb- 
ing, G.  C.  Sutton,  931  N.  La  Brea  Ave.. 
$5774;  painting,  Alhambra  Wall  Paper 
&  Paint  Co.,  Main  St.,  Alhambra,  $2657; 
heating  and  ventilating,  Hoagland- 
Lakin  Elec.  &  Engineering  Co.,  1707 
Naud  St.,  $6445;  electric  wiring,  Ameri- 
can Elec.  Constr.  Co.,  757  E.  9lh  St.. 
$1898.40.  Armand  Monaco,  architect; 
2-story  12-rooms,  brick  walls,  cast 
stone,    tile   roof. 


LA  VERNE,  Los  Angeles  Co.,  Cal,. — 
J.  S.  Metzger  &  Son,  1007  S.  Grand 
Ave.,  have  started  work  for  two-story 
and  basement  reinforced  concrete  ad- 
ministration liuilding  at  La  Verne,  fo. 
the  La  Verne  College;  133x166  feet; 
.$138,000.  Work  has  been  delayed  on 
account    of   financing. 

WHITTIER,  L.  A.  Co.,  Cal.  —  Archt. 
I.loyd  Rally,  1005-06  Wright-Callender 
Bldg.,  Los  Angeles,  has  compl.  plan.s 
for  1-story  addition  to  manual  training 
iildg.  at  Whittier  high  sch.  site,  for 
Whittier  high  sch.  bd;  58x170  ft.,  cone. 
and  hollow  tile  walls,  plas.  exter;  $40,- 
000. 


GARDBNA,  Los  Angeles  Co.,  Cal.— 
Until  9  A.  M.,  April  28,  new  bids  wi.l 
be  received  by  L.  A.  Board  of  Edu- 
cation for  two-story  8-room  brick 
grammar  school  at  Amestoy  Ave. 
school  site,  Gardema.  Separate  bids  on 
general,  plumbing,  painting  and  heat- 
ing and  ventilating.  Plans  and  speci- 
fications (including  addenda  No.  1)  on 
file  at  761  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond  5%.  Wm 
A.  Sheldon,  secretary.  H.  C.  Deckbar, 
architect;  old  rose  brick  facing,  terra 
cotta  trim,  composition  roof,  steam 
heating;    $56,000. 

LOS  ANGELES,  Cal. — Archt.  Myron 
Hunt,  1107  Hibernian  Bldg.,  has  been 
comniissioned  to  prepare  plans  for  new 
girls'  dormitory  building  at  Occidental 
college  to  be  known  as  Grace  C.  Eard- 
man  Dormitory.  It  will  cost,  $150,000. 
Details  of  construction  not  yet  decided. 


DAVIDSON  CITY,  L.  A.  Co.,  Cal.— 
I  iitil  9  a.  m.,  April  23,  bids  will  be  rec. 
by  L.  A.  bd.  educ.  for  2-sto.,  12-unit 
lildg.  proposed  for  Dominguez  school 
site,  Perris  Rd.  bet.  Monroe  and  Van 
Buren  Sts.,  Davidson  City.  Separate 
l>ids  on  genl.,  plbg.,  painting  and  htg. 
and  vent.  Plans  and  spec  obtainable  at 
■|61  Cliani.  of  Comm.  Bldg.  Cert,  or 
i-ash  check  or  b.nd  5%.  Wm.  A.  Shel- 
don, secy.  W.  L.  Risley,  archt;  face 
lirick,  art  stone,  tile  and  comp  rf.;  $80,- 
000. 


LOS  ANGELES,  Cal.  —  J.  F.  Kobler, 
932  S.  Rimpau  Blvd.,  awarded  general 
contract  at  $256,958  for  erecting  brick 
junior  high  school  at  Thos.  Starr  King 
Junior  High  School  site  at  Manzanita 
St.  and  Sunset  Dr.;  Roland  E.  Coate, 
architect.  Other       contracts        were 

awarded  by  the  Board  of  Education  as 
follows:  Plumbing  to  Thos.  Haverty 
Co.  at  $26,546;  heating  and  ventilating 
to  Frank  Davidson  at  $33,950,  and 
painting  to  Paul  B.  Johnston  at  $9180. 


PORTLAND,  Ore. — Board  of  Educa- 
tion will  call  for  bids  in  about  two 
weeks  for  constr.  of  two  new  schools 
to  cost  $500,000.  According  to  the  plans 
of  school  archi.  G.  H.  Jones,  ihe  Sha- 
ver school  will  be  two  stories  high  of 
concrete  and  brick  constr.  with  terra 
cctta  trim,  containing  28  rooms,  audi- 
torium,   two    gymnasiums,    etc. 

The  Woodlawn  School  will  be  two 
storie.s  high,  containing  24  rooms,  two 
gymnasiums,  manual  training,  audi- 
torium,  etc. 


HOLTVILLE,  Imperial  Co.,  Cal. — P. 
A.  Murray  awarded  cont.  at  $46,580  for 
new  bldg.  at  Holtville  grammar  school. 
It  will  contain  6  classrooms  and  audi- 
torium to  seat  600;  stage.  Constr.  will 
be  same  as  present  bldg.  Don  Wells, 
archt.,   1st  Natl.   Bank  Bldg.,   El  Centre. 


SAX  BLi^lvAKjjINO,  Cal. — Geo.  Herz, 
San  Bernardino  was  low  bidder  at  $76,- 
000  on  genl.  contr.  for  erecting  new 
Ramona  school  at  San  Bernardino; 
Witmer  &  Watson,  Bank  of  Italy  Bldg., 
L  s  Angeles,  archts.  Low  bidders  on 
other  contrs.  were:  Bell  Hdwe.  Co.  on 
plbg.  at  $12,195;  L.  A.  Ognan  on  tile 
ifg.  at  $6625;  Terry  Heating  &  Venti- 
lating Co.  on  heating  at  $3520;  Gra- 
ham-Reynolds Elec.  Co.  on  ^viring  at 
$2635;  and  W.  T.  Banows  on  painting 
at  $4565.  Masonry  cnstr.,  stone  tile 
walls,  stucco  exter.,  cast  stone,  clay 
tile   rfg.,  pine   trim. 
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OAKLAND,  Alameda  Co.,  Cal.— Until 
May  20,  1926,  9:30  a.  m.,  bids  will  be  rec 
by  John  W.  Edgemond,  secretary  of 
Oakland  Board  of  Education,  for  furn. 
athletic  supplies,  lumber  and  one  5- 
passenger    automobile. 

OAKLAND,  Alameda  Co.,  Cal.  —  A 
petition  asking  for  construction  of  a 
1250,000  administra(tion  building'  and 
a  first  unit  of  a  dormitory  for  the  Cali- 
fornia Concordia-  college  Sixty-fourth 
avenue  and  Foothill  boulevard,  virill  be 
prsented  to  the  Lutheran  synod  when 
it  meets  this  summer  in  St.  Louis. 

The  petition  will  be  placed  by  Pro- 
fessor Theodore  Brohm.  It  has  received 
the  endorsement  of  the  Lutheran  con- 
ference, just  adjourned  in  Berkeley, 
and  of  J.  K.  Frost,  member  of  the  na- 
tional  board  of  control. 


BANKS,  STORES  &  OFFICES 


Bids  Being  Received. 

BANK  Cost,  $150,000 

VENTURA,    Ventura   Co.,    Cal. 
Four-story     steel    land    concrete     bank 

building. 
Owner — First   National   Bank,   Ventura, 

Calif. 
Architect — H.  H.  Winn&r,  Sharon  Bldg., 

San   Francisco. 
Figures  are  being  received  for  paint- 
ing  and    decorating   and   electrical    fix- 
tures. 

As  previously  reported,  terra  cotta 
was  awarded  to  N.  Clark  &  Sons,  116 
Natoma  St.,  S.  F.;  structural  steel  to 
Pacific  Structural  Works,  370  10th 
St.,  S.  F. ;  piling  to  Mercereau  Bridge 
.t  Con.  Co.,  313  N  Ave.  22,  Los  Angeles 


Plans  To  Be  Prepared. 

ADDITION.  Cost.    $200,000 

OAKLAND,    Washington   St.,    from   10th 

to    11th. 
Three-story    reinforced    concrete    addi- 
tion   to    present    department    store. 
Owner — Whitthorne       &       S'wan,       1103 

Washington    St.,    Oakland. 
Architect  and  manager   of  construction 
— Wm.  Knowles,  Hearst  Bldg.,  S.  F. 
and    1214    Webster   St.,    Oakland. 
The    proposed    addition    will    occupy 
present    site    of    Crellin    Hotel    which 
will    be    razed.      When    completed    de- 
partment   store    will    have    frontage   on 
Washington    St.    of    200    ft.    and    floor 
space  of   134,800   sq.  ft.     Structure  will 
be  designed  so  as  to  carTy"  three  addi- 
tional  stories. 


Sub-Contract    Let  —  Sub-Bids     To    Be 

A  s  Ic  G  d 
BANK    BLDG.  Cost,    $124,000 

SACRAMENTO,     Cal.       Seventh     and     J 

Sts.,    adjoining    D.    O.    Mills    Bank. 
Four-story   class    A   steel    and   concrete 

bank   building. 
Owner — California    National    Bank. 
Architect — Starks   &   Flanders,   Ochsner 

Bank,    Sacramento. 
Contractor  —  Geo.    D.    Hudnut,    1915    S 

St.,    Sacramento. 
EIe\-ator.s — Otis    Elevator    Co.,    1    Beach 

St.,     S.     F. 
Bids  for  heating  and  ventilating  will 
be    asked    next    week. 

As  previously  reported,  steel  sash  to 
Truscon  Steel  Co.,  709  Mission  St.,  San 
Francisco.  Granite  to  Raymond  Gran- 
ite Co.,  3  Potrero  Ave.,  San  Francisco. 
Steel  to  Palm  Iron  Works,  1814  loth 
St.,  Sacramento.  Concrete  piles  to 
Geo.  Hudnutt,  1915  S  Sacramento  St., 
Sacramento. 


Correction — No    Contracts    Let. 
STORE,   OFFICES  Cost,   $150,000 

RICHMOND,     Contra     Costa    Co.,     Cal., 

10th    and    Macdonald    Ave. 
Four-story    brick    bank,    store    and    of- 
fice   building. 
Owner — Mercantile  Trust  Co.,   464  Cali- 
fornia   St.,    San    Francisco. 
Architect— Nathaniel  Blaisdell,  225  Cal- 
ifornia  St.,    San    Francisco. 
Note — Report    In    Issue    April    2nd    of 
contracts   awarded    in   error.     Bids   are 
still   being   received,   no  contracts   hav- 
ing  been   let   as  yet. 

LOS  ANGELES,  Cal. — Archt.  Al.  F. 
Mantz,  rm.  7,  7024  Melrose  Ave.,  is  pre- 
paring wkg.  plans  for  a  2-story  frame 
and  stucco  store  and  office  bldg.,  cor. 
Melrose  and  Fairfax,  for  Tarry  T.  Lu- 
cas; 4  stores,  market  and  15  offices; 
80x60  ft.,  tile  and  hdwd.  firs.,  gas  rads., 
incinerator. 


Sub-Contracts   Awarded. 

OFTICE   BLDG.  Cost,   $400,000 

SAN    FRANCISCO,   California   St.,   betw. 

Grant    Ave.    and    Stockton    St, 
Four-story  Class  A  office  building. 
Owner— Hartford  Fire  Ins.  Co.,  438  Cal- 
ifornia St.,  San  Francisco. 
Architect  —   Bakewell   and   Brown,   251 

Kearny   St.,   San   Francisco. 
Contractor    —    Dinwiddie    Constr.     Co., 

Crocker    Bldg.,    San    Francisco. 
Heating:  &  Ventilating — Turner  Co.,  329 

Tehama  St.,  San  Firancisco. 
Granite  Work — Raymond  Granite  Co.,  3 
Potrero  Ave.,  San  Francisco. 
As  previously  reported,  ornamental 
iron  was  awarded  to  Federal  Ornamen- 
tal Iron  &  Bronze  Co.,  16th  St.  and  San 
Bruno  Ave.,  S.  F.'  excavating  to  Gran- 
field  Farrar  &  Carlin,  67  Hoff  Ave.,  San 
Francisco;  structural  steel  to  Califor- 
nia Steel  Co.,  1303  Hobart  Bldg.,  S.  B'. ; 
terra  cotta  to  Gladding,  McBean  &  Co., 
660  Market  St..  S.  F. 


Contract    Let. 

STORE   BLDGS.  Cost,   $60,000 

SAN  FRANCISCO.  Mission  Street,  bet 
22nd   and   23rd   Sts^ 

Two  reinforced  concrete  store  build- 
ings   (108x160). 

Owner — Caroline    Sahlein. 

Architect  —  Earl  B.  Bertz,  168  Sutter 
St.,   San   Francisco. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.,   S.   F. 


Construction   Under  Way. 

STORE    &    APTS.  Cost,    $ 

GILROY,   Santa   Clara   Co.,   Cal. 
Two-story     reinforced     concrete     store 

and    apartment    building. 
Owner   and   builder — Wm.   Radtke,    Gll- 

roy. 
Architect — Binder   &   Curtis,    36    W   San 

Carlos,  San  Jose. 


Cost,    $100,000 
NE    Mission      and 


Sub-Contracts    Let. 
STORE    BLDG. 
SAN    FRANCISCO. 

Sixteenth    Sts. 
One-story  reinforced  concrete  store  and 

market  building  (10  stores)   50x245. 
Owner  and  Contractor — Ralph  McLerau 

&  Co.,  Hearst  Bldg.,  San  Francosco 
Architect — P.    J.    Herold,    Hearst    Bldg.. 

San    Francisco. 
Plumbing— Wm.  F.  Forster,  355  4th  St., 

San  Francisco. 
E^lectrical  Work — Decker  Elec.  Co.,   538 

Bryant   St.,   San   Francisco. 
Glass — W.  P.  Fuller  &  Co.,  301  Mission 

St.,    San    Francisco. 


Contract  Let. 

STORE    BLDG.  Cost,    $31,375 

TAFT  Kern  Co.,  Cal.  Main  and  Fifth 
Streets. 

Two-story  and  basement  and  mezza- 
nine floor  brick  and  steel  store 
building,    125    by    50. 

Owner — Pioneer  Mercantile  Co.  of  Taft. 
(E.   C.   Williams,   Buyer). 

Engineer  —  T.    W.    Dupes,    1824    K    St., 

Contractor — Fred  L.  Gribble,  1200  17th 
St.,   Bakersfleld. 


Plans  Being  Figured. 

STORES  Cost,     $13,000 

SAN  FRANCISCO,   24th  and  Hampshire 

Streets. 
One-story  frame  and  brick  veneer  store 

building    (5   stores). 
Owner — Withheld. 
Architect — Ray    R.    Irvine,    Call    Bldg., 

San  Francisco. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Sub-Contracts  To  Be   Let. 

SALESROOMS  Cost,    $21,720 

SAN  FRANCISCO.  E  Mission  130  S 
25th   St. 

Two-story  steel  frame  auto  sales- 
rooms,  50x112. 

Owner — ('.   Ferro. 

Architect — Fabre  &  Hildebrand,  110 
Sutter  St.,   S.  F. 

Lessees — Hudson-Essex  Sales  Co. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket  St.,   S.   F. 

.SiriictarnJ  Hteel — Western  Iron  Works. 
1^5  Beale  St.,  S.  F. 

-Mill  ivork — National  Mill  &  Lumber  Co. 
;il8   Market   St.,    S.   F. 

I'laMterinis — Dietlin  &  Curtis,  180  Jessie 
St.,    S.    F. 

Klectrlcal  work  —  Atlas  Electric  Co., 
185  Stevenson   St.,  S.  F. 

Itoofing — H.    &   H.    Roofing   Co. 

Ueinforcins  steel — W.  S.  VVetenhall  Co., 
17th   and   Wisconsin  St.,  S.   F. 

Lumber — Pope  &  Talbot,  3rd  &  Town- 
.send  Sts.,  S.  F. 

Cont-rete  work  —  Satoria  &  Anderson, 
180   Jessie   St.,   S.   F. 


Sub-Bid  Being  Taken. 

BUILDING.  Cost,  $100,000 

MARYSVILLE,    4lh    St.    bet.    D    and    E. 
Seven-story    reinforced    concrete    store 

and   office   building. 
Owner — Hart  Bros. 
Architects — Dean  &  Dean,  City  Library 

Bldg.,  Sacramento. 
Contractor — Geo.  D.  Hudnutt,  1915  S  St. 

Sacramento. 


Contract  Awarded. 

BUILDING  Cost,    $260,000 

SACRAMENTO,  N  J   bet.    11th  and   12th 
Three-story    and     basement    reinforce'! 

concrete  arcade   building. 
Owner — Leon    E.    Morris,    attorney,    900 

First   National   Bank   Bldg.,   S.   F. 
Architect — O'Brien  Bros.,  315  Montgom- 
ery   St.,    S.    F. 
Contractor    —    Industrial    Construction 
Co.,   815  Bryant  St.,   S.  F. 
Fir.st   and   second   floors   designed    for 
shoppers    and    third    floor    for      public 
ballroom    and   tea   room.      Exterior    fin- 
ish  to   be   of   stucco. 


Completing  Plans. 

STORE  Cost.   $3500 

SAN   FRANCISCO,    27th   and  Balboa. 
One-itory  frame  store   building,   stucco 

front. 
Owner— Mrs.    E.    Wallace,    2545    Balboa 

St.,   S".   F. 
Architect — Fabre    &    Hildebrandt,       110 

Sutter  St.,  S.  F. 


Contract    Awarded. 

STORES.    OFFICES  Cost,    $30,000 

OAKLAND,  Alameda  Co.,  Cal.  NW 
Grand    and    Elwood   Aves. 

Two-story    concrete    stores    and    offices 

Owner — Lous    Bernstein. 

Architect  —  Reed  &  Corlett,  Oakland 
Bank  Bldg.,  Oakland. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart St.,  Oakland. 


Contract    Awarded. 

STORES,    OFFICES  Cost,    $25,000 

OAKLAND,  Alameda  Co.,  Cal.  W  Grand 
Ave.    44    N    Elwood   Ave. 

Two-story    concrete    stores    and    offices. 

Owner — Frank    Lewis. 

Architect  —  Reed  &  Corlett.  Oakland 
Bank    Bldg..   Oakland. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart  St.,  Oakland. 


Plans  Being  Figured. 

STORE  Cost.    $30,000 

SAN   FRANCISCO.   NE   Polk   and  Green. 
One-story      frame     and      plaster      store 

bldg.   83x65,   8   stores. 
Owner  —  Martin    G.    Stelling.    Jr.,    3692 

ITth   Ave..   S.   F. 
Arclitect— Earl  B.  Bertz.   168  Sutter  St., 

San  Francisco. 


Permit    Applied   For. 

STORES  Cost,    $20,000 

SAN    FRANCISCO,       E    Mission     150    N 

Richland. 
Two-story    concrete   stores   bldg. 
Owner — John     Lacoste,     320     Vicksburg 

St..   S.   F. 
.Arcliitect — Dodge    Reidy,    Pacific    Bldg.. 

San  Francisco. 


LOS  BANGS.  Merced  Co..  Cal. — A  con- 
tract has  been  let  for  the  construction 
of  a  $30,000  store  and  office  building 
at  the  northwest  corner  of  Sixth  and  I 
Streets,  by  H.  Rahlman  and  O.  M.  Men- 
son. 
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Sub-Contracts   Let. 

ADDITION.  Cost,    $900,000 

SAX  FRANCISCO,  Bush  and  Sansome 
Sts. 

Ten-story  addition  to  present  seven- 
story  class  A  office  building-  (two 
additional    elevators). 

Owner — Adam     Grant. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,    San    Francisco. 

Contractor — Lindgren  &  Swinetrton, 
225   Bush    St.,    San   Francisco. 

Structural  Steel — Moore  Drydock  Co., 
Balfour    Bldg.,    San    Francisco. 

Lumber — J.  H.  McCailum,  748  Bryant 
St.,    S.    F. 

Structural  Steel — Moore  Drydock  Co., 
foot    of   Adeline    St.,    Oakland. 

Brick — McNear  Brick  Co.,  946  Monad- 
nock    Bldg.,    S.    F. 

Architcctuial  Terra  Cotta — Gladding 
McBean  Co.,  22nd  &  Market  Sts., 
Oakland. 

Elevators — Otis  Elevator  Co.,  333  13th 
St.,    Oakland. 

Sheet  Metal,  Hollo^v  Metal  &  Kalaniein 

— F'orderer  Cornice  Works,  269  Pot- 
rero   Ave.,   S.   F. 

-Mail  Chute — Thomas  Day  Co.,  725  Mis- 
sion   St.,    S.    F. 

Stair  Rails — Lawrence  S.  Peirano,  60 
13th   St.,   S.  F. 

Window  Hook.s — R.  H.  Gade  Co.,  34 
Harriet   St.,    S.    F. 
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Sub-Contracts    Let. 

OFFICE  BLDG.  Cost,  $187,500 

BERKELEY,  Alameda  Co.,  Cal.  Blks 
bounded  by  Shattuck  Ave.,  Stan- 
ford   Cniversity   Ave.    and   Addison 

Three  2-story  reinforced  concrete  of- 
fice buildings  known  as  Addison, 
Shattuck    &    Stanford   stores. 

Owner — Berkeley  Terminal  Properties, 
Inc. 

Arcnitect — Miller  &  Pflueger,  580  Mar- 
ket   St.,    S.    F. 

Contractor — Lindgren  &  Swinerton,  225 
Bush    St.,    San    Francisco. 

Structural  Steel — Pa-cific  Cdast  Steel 
Co.,   Rialto   Bldg.,   S.   F. 

Tile  Roofing— N.  Clark  &  Sons,  116 
Natoma  Sts.,   S.   F. 

Sheet  Metal — Forderer  Cornice  Works, 
269    Potrero   Ave.,   S.   F. 

Mi.se.    .Iron — Fair     Manufacturing     Co.. 
.617  Bryant  St.,   S.  F. 

Ornamental  Iron— Peerless  Ornamental 
Iron  &  Bronze  Co.,  1528  Folsom  St., 
S.    F. 

Ceramic  Tile— Mangrum  .&  Otter.  827- 
831    Mission    St.,    S.    F. 

Compo.sition  Flooring — Malott  &  Peter- 
son,   2412    Harrison    St.,   S.    F 

Klcctrical    Work — Edison    Electric    Co 
2082     University,     Berkeley. 

Plumbing,      Heating      &      Ventilating 

Fearey   &   Moll,   1075   40th   St.,   Oak- 
land. 

Stairway  Work— Lawrence  S.  Peirano, 
60    13th    St.,    S.    F. 

Wood  Floors— John  Geary  &  Son,  519 
2oth    St.,   Oakland. 

Metal  ToUet  Partitions— Dwan  &  Com- 
pany,   Monadnock    Bldg.,    S.   F 
As     previously     reported     excavating 

St'^'s    F   ^'   ^^'    '^"''^'''■'    ^"'^   Californil 


Sub-Contracts    Let 

BANK    BLDG.  Cost,   $250,000 

SAX    Fi:AXCISCO.      NE   Twenty-Second 

and  Mission  Sts. 
Three-st-ry    leinforced    concrete    bank 
building,   Mission   type   of  architec- 
ture. 
Owner — Mercantile  Trust  Co.,   464  Cali- 
fornia St.,  San  Francisco. 
Architect — Miller  &  Pflueger,   580  Mar- 
ket  St.,   San   Francisco. 
Engineer — W.  L.   Huber,   First  National 

Bank    Bldg.,    San    Francisco. 
Brick    Work — Fennell    &    Chisholm,    180 

Jessie    St.,    S.   F. 
Oabiuet      Work — ^V'm.      Bateman,      1915 

Bryant  St.,  S    F. 
Glazing — ^Crowe     Glass     Co.,     574     Eddy 

St.,    S.    F. 
Carpentry     and     Concrete — Bond     Con- 
struction Co.,  1st  Nat'l  Bank  Bldg., 
S.    F. 
Marble — Mission      Marble      Works,      209 

Mississippi    St.,    S.    F. 
Heating — Atlas    Heating   &    Ventilating 

Co.,   557   4th  St.,   S.  F. 
Klcctrical    Wc«-k— Dowd    Seid    Co.,    2369 

Mission  St.,  S.  B\ 
Pla.stering— Franjjis  O'Reilly,  Hearst 
Bldg.,  S.  F. 
As  previously  reported:  Plumbing, 
A.  E.  Sommerton  &  C...,  22nd  and  Mis- 
sion Sts.,  S.  F. ;  excavating,  McClure 
.&  Chamberlain,  608  Octavia  St.,  San 
Francisco;  sheet  metal,  Frank  David- 
son, 2948  Laguna  St.,  S.  F. ;  ornamental 
lion.  Monarch  Iron  Works,  262  7th  St., 
S.  h'.;  steel  awarded  Golden  Gate  Iron 
U  trks,   1541  Howard  St.,  S.  F. 


Sub-Contracts   Let. 

^?>K.™  g^.^^-,  Cost,   $62,500 

BERKELEY,  Alameda  Co.,  Cal.  Blks 
bounded  by  Shattuck  Ave.,  Stan- 
ford    University    Ave.    and   Addison. 

one-story  and  mezanine  reinforced 
concrete  store  building  to  be  leas- 
ed by  Roos  Bros. 

Owner — Berkeley  Terminal  Properties 
Inc. 

Architect— Miller  &  Pflueger,  580  Mar- 
ket St.,   S.   F. 

Contractor — Lindgren  &  Swinerton,  225 
Bush    St.,    San    Francisco. 

Excavating— H.  V.  Tucker,  1370  Cali- 
fornia   St.,    San    Francisco 

Cement- Old  Mission  Portland  Cement 
Co.,    Standard    Oil   Building,    S    F 

Rock,  Sand  &  Gravel— Contra  Costa 
Bldg.  Material  Co.,  2824  Shattuck 
Ave.,    Berkeley. 

Lumber — Tilden  Lumber  Co.,  foot  of 
University    Ave.,    Berkeley 

***"'^,..****i~^**-  L-  Soule  Co.,  Rialto 
Bldg,    S.   F. 

Sidewalk     Llght.s— Dwan     &     Company 

Monadnock    Bldg.,    S     F  *-      j. 

Metal  Toilet  Partitions — Price-Teltz  Co 

523  Market  St.,  S.  F 
Wood   Floors— John    Geary    &    Son.    519 
2oth   St.,   Oakland. 

'*""B"d^"^S    f''      ^^^^^^-     Monadnock 
Mill  Work— Pacific  Manufacturing:  Co 

1001    Franklin    St.,    Oakland 
Elevators — Spencer     Elevator     Co.,     166 


All-Key 
Piaster  Lath 

(Patented) 
I(M>%    Mechanical    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The   LaMt   Word   in   Wali    Board. 


CALIFOKNIA   CEDAK   PRODUCTS   COMPANY 

STOCKTON,    CALIFORNIA 


Saturday,   April   17,  IfiL'fi 


Icrra      Cotta— Gladding      McBean      Co, 

22nd  &  Market  Sts.,  Oakland. 
.Sheet    Metal— Forderer    Cornice    Works 

269    Potrero   Ave.,   S.   F. 
Plumbing,      Heating      &      Ventilating— 
i-earey   &   Moll,    1075    40th   St.,   Oakland. 
*'.?J,o*'''''    ^^■"rk— Edison    Electric    Co 

20t>2   University,  Berkeley. 
Structural    Steel- Calif.    Steel    Co.,    1303 

Hobart    Bldg.,    S.   F. 
Ornamental   Iron— Peerless   Ornamental 

\i'""-J^  Bronze  Co..  1528  Folsom  St., 

Tile  Roofing— N.  Clark  &  Sons,  116 
Natoma    St.,    S.   F. 

Ceramic  Tile— Mangrum  &  Otter,  827- 
831  Mission  St.,  S.  F. 

Coniiiosition  Flooring — Malott  &  Pet- 
erson,   2412    Harrison    St.,    S.    F 

<;ia.ss— W.  P.  Fuller  Co.,  259  10th' St., 
Oakland. 

Stairway  Work— Lawrence  S.  Peirano, 
60    13th    St.,    S.    F. 

Dumb  Waiters  —  Waterhouse-Wilco.K 
Co.,    351    12th    St.,    Oakland. 


Contract  Awarded. 

RESTAURANT  Cost,   $17,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.     No 
544   Emerson   St. 

One-story    reinforced    concrete    restau- 
rant. 

Owner — Leung    Kee,    833    Emerson    St 
Palo  Alto. 

Architect— Eirge  M.  Clark,   310  Univer- 
sity Ave.,   Palo  Alto. 

Contractor— Wells    P.    Goodenough,    310 
University  Ave..   Palo  Alto. 


SAN  FRANCISCO— Architect  S  Hel- 
man,  57  Po.st  Street,  San  FTancisco,  will 
prepare  plans  for  the  construction  of 
a  cne-story  reinforced  concrete  store 
building  with  tile  roof  for  Mr  Harry 
M.  Seigler,  of  110  Sutter  Street,  to  cost 
around  $175,000.  The  structure  will  con- 
tain 30  stores  and  will  be  erected  in 
Sloat   Boulevard. 


BERKELEY,  Alameda  Co.,  Calif  — 
President  Thomas  E.  McEneany  of  the 
Solano  Iron  Works  announces  that 
plans  are  under  way  for  the  construc- 
tion of  a  two-story  office  building  to 
tost  approximately  $25,000.  The  pro- 
posed structure  will  be  situated  at  the 
northeast  corner  of  Third  Street  and 
AUston  Way.  The  architects  name  is 
being   withheld  for   the   present. 

LANKERSHIM,  L.  A.  Co.,  Cal  — 
Archts  Walker  &  Eisen,  701  Great  Re- 
public Life  Bldg.,  are  preparing  plans 
1  r  a  1-story  class  C  bank  and  store 
bldg.  at  Lankershim  Blvd.  and  Dundas 
Dr.,  Lankershim,  for  the  California 
i.ank;  o6xlo0  ft.,  banking  room  and 
•Stores,   brick  walls;  $35,000. 


SAN  FERNANDO,  Calif.  —  Archts. 
Ualker  .^  Eisen,  701  Great  Republic 
Lite  Bldg.,  are  taking  bids  for  erecting 
a  2-story  and  part  3-story  class  C  bank 
store,  office  and  hotel  bldg.  at  Porter 
Ave.  and  Brand  Blvd.,  San  Fernando, 
lor  the  Bank  of  San  Fernando;  100x100 
ft.,   brick   walls. 


LOS  ANGELES,  Cal.— Architect  T. 
Beverly  Keim  Jr.,  Haas  Bldg.,  is 
completing  plans  for  a  four-story  Class 
A  automobile  building  at  the  south- 
east corner  of  Figueroa  and  12th  Sts. 
lor  Adelaid  P.  Mitchell  and  Mrs.  Marie 
de  Doule;  reinforced  conc|ret|e  con- 
struction, 104x155  ft.,  stucco  and  cast 
stone  exterior,  plate  glass,  two  auto- 
inobile  elevators.  Bids  will  be  taken 
shortly  from  selected  list  of  contrac- 
tors. 


Mailing  Lists 

'        will  help  you  increase  sales 

Send  for  FUL'E  cotalo?  glvln? 
I  countsDnd  prices  on  classifiednaines 
of  you  rbe.- 1  prospect  ive  customers-. 
National.  S^to.l.<H;al-lndi»lduata, 
Profe3sion3,  Business  Firms. 
QQC/    Guaranteed    Crf         , 

yy  /Obj  refund  ofj^  each 


Saturday,   April   17,   1926 
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LOS  ANGEIiES,  Cal.— Archts.  Mor- 
ean  Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  taking'  bids  for  erecting  a 
2-story  class  A  mercantile  bldg  at  n.e. 
cor  of  7th  Ave.  and  Washington  St.  for 
lialphs-  Grocery  Co.;  150x200  ft.  reinf. 
<  nc.  constr.,  stucco  exter. ;  freight 
.  li\ator. 


THEATRES 


Bids  Under  Advisement. 

THEATHE  Cost,    .^60,000 

PALO    ALTO,    California    St.    bet.    State, 

Highway    and   First   St. 
One-story    reinforced    concrete    theatre 

building    (seating    capacity    500). 
Owner — California  Avenue  Theatre. 
Architect — Birge  M.   Clark,   600   Embar- 

cadero,  Palo  Alto. 

Bids   Being   Received. 

THEATRE  Cost,    .$100,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  The 
Alameda,    opp.    Hester    School. 

Class  B  moving  picture  theatre  (seat- 
ing  capacity    1000). 

Owner — V.    A.    Benson. 

Architect  —  Binder  &  Curtis,  35  W-San 
Carlos   St.,    San   Jose. 


Sub-Bids    Being    Taken. 

MAUSOLEUM  Cost,    1300,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  nea- 
Rural   Cemetery. 

Reinforced    concrete    mausoleum,    libx 
250  feet. 

Owner — Casa  Bonita  Mausoleum  Co. 

Architect— Chas.  Mabrey,  Ochsner  Bldg., 
Sacramento. 

Contractor— Chas.  S.  Mabrey  Co.,  Ochs- 
ner   Bldg.,    Sacramento. 
Exterior    will    be   of   granite;    marble 

interior;     concrete     roof;     will     contain 

1000    crypts;    vaults    will      contain      10 

bodies. 


Cost,  $35,0f'0 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
John  Paxton,  Perrine,  814  Lincoln 
Bldg.,  Los  Angeles,  has  made  minor 
revisions  to  plans  for  8-story  and  part 
2-story  Class  A  and  Class  C  theatre, 
store  and  loft  building,  at  San  Diego, 
for  Kass  &  Rubin,  and  contractors  who 
figured  plans  originally  will  be  asked 
to  submit  revisions  to  their  original 
1  ids. 


SAN  DIEGO,  Cal. — Edward  Sproat, 
"J13  Pantages  Theatre  Bldg-,  Los  An- 
geles, will  prepare  plans  and  A.  S. 
O'Neil,  314  Stimson  Bldg.,  Los  Angeles, 
will  build  a  Class  C  theatre  and  store 
building  at  the  southeast  corner  of 
40th  and  University  Sts.,  San  Diego,  for 
Louis  S'tutts;  auditorium  and  balcony 
will  seat  about  1000,  2  stores,  lobby, 
etc.;  brick,  plaster  exterior;  60x150  ft., 
tile  and  composition  roofing,  plate  glass, 
cement,  tile  and  hardwood  floors,  ven- 
tilating  system;    $100,000. 


Plans   Being   Prepared. 

SWIMMING  POOL,  ETC. 

SAN  JOSE,   Ryland  Park. 

Concrete    swimming    pool,    bathhouses, 

dressing  rooms,  etc.,  68x89. 
Owner — San  Jose  Rotary  Club. 
Architect— Chas.   S.   McKenzie,   Bank   of 

San   Jose   Bldg.,   San   Jose. 
Structure    will    have    stucco    exterior 
and  terra  cotta  tile  roof. 

LOS  ANGELES,  Cal. — Arthur  Hesse, 
320  Union  Oil  Bldg.,  has  completed 
working  plans  for  2-story  and  base- 
ment brick  plunge  building  at  the 
corner  of  Gordon  St.  and  Sunset  Blvd., 
for  W.  G.  English,  325  Chapman  Bldg.: 
4  pools,  6  stores,  Turkish  baths,  bowl- 
ing alleys,  spectators  balcony  to  seat 
250,  locker  and  dressing  rooms  to  ac- 
commodate 700  people;  135x213  ft., 
steam  heating  system,  ventilating  sys- 
tem,   filtration    system. 

OAKLAND,  Calif.— At  $905  Standard 
Fence  Co.,  60th  and  Lowell  Streets. 
Oakland,  submitted  only  bid  to  E.  K. 
Sturgis.  city  clerk,  to  construct  con- 
crete foundation  and  floor  and  to  fur. 
and  install  metal  gates,  posts  and  par- 
titions  for    extension    to    Public   Pound. 


SAN  FRANCISCO,  Cal.  —  Board  of 
Public  Works  rescinds  their  resolution 
calling  for  bids  on  April  21st  for  fur. 
ftnd  install,  window  and  door  shades 
for  Relief  Home  Buildings.  Bids  will 
be  called  for  at  a  later  date. 


BPSTNESIS!  OFPORTTTNTTTES! 


VANCOUVER,  B.  C. — A  new  Orpheum 
Theatre  will  be  erected  on  the  corner 
of  Smythe  and  Seymour  Sts.  to  cost 
appr.ox.  $1,000,000;  seating  3000.  J.  F. 
Langer  of  Vancouver,  and  associates 
are  the  owners  and  have  leased  the 
building  to  the  Orpheum  Circuit  for  a 
period  of  21  years.  Plans  are  being 
prepared  by  Chicago  architects.  Town- 
ley  &  Matheson,  architects  of  Vancou- 
ver   will    be    associated. 


LANKERSHIM,  L.  A.  Co.,  Cal. — The 
First  National  Picture  Cptn.,  will  erect 
immediately  a  $2,000,000  motion  pic- 
ture plant  on  a  70-acre  site.  Clearing 
the  ground   has   been   started. 


WHARVES  &  DOCKS 


SAN  FRANCISCO,  Cal.— Price  Teltz 
Co.,  523  Market  Street,  San  Francisco 
at  (a)  $29,250  and  (b)  $28,915  sub- 
mitted low  bid  to  State  Board  of  Har- 
bor Commissioijers,  Ferry  Bldg.,  to  fur. 
and  install  steel  rolling  doors  at  Pier 
No.    50.      Other    bids    submitted    are: 

V.  S.  Persons,  Prop,  (a)  $31,436; 
Prop,    (b)    $31,436. 

Pacific  Materials  Co.,  Prop,  (a)  $32,- 
895;      Prop,    (b)    $32,895. 

Wilson  Door  Co.,  Prop,  (a)  $33,464; 
Prop,    (b)    $33,464. 

Prop,    (a)    for  heavy  galvanized   iron. 
Prop,    (b)    for    light    galvanized    iron. 
All    bids   taken   under   advisement. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — Until  7:30  p.  m.,  Apr.  21,  bids 
will  be  rec.  by  City  of  Santa  Maria  for 
constr.  of  municipal  swimming  plant, 
including  pool,  bldg.  and  all  equip. 
Plans  and  spec,  obtainable  from  Archt 
Louis  N.  Crawford,  Santa  Maria.  A.  H. 
Drexler,   clerk. 


SAN  FRANCISCO — Further  informn- 
tion  regarding  these  opportunities  mav 
be  obtained  from  the  office  of  Larsen 
.Advance  Construction  Renorts.  818 
Mission  Street.  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
ouests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Dopartment.  Such  renuests 
must  be  accomnanied  bv  the  Index 
Number    of    each    opportunity. 

•(0179 — Dairen.  Manchuria.  Importer 
and  exporter  of  medical  and  surgical 
supplies  desires  to  communicate  witli 
San  Francisco  manufacturers  and 
dealers  in  the  following:  Medical  and 
surgical  sanitary  instruments:  chem- 
ical, laboratorv  and  nhvsieal  apnaratus 
Roentgen  X-Rav  apnaratus  and  X-Rav 
Mc-cessories:  X-Ray  tube,  electro-  med- 
ical apparatus;  microscones.  micro- 
tomes; polarimeters  and  sacchari- 
meters.  nephelometers;  calorimt^ter: 
surgiciil  operating  tables;  general  hos- 
pital supplies;  chemical  porcelain:  med- 
ical and  chemical  thermometers.  et(-. 
10183- Suhl,  Thuerinuen.  Germany. 
Firm  wishes  representative  in  San 
Francisco  for  sporting  guns,  automatic 
pistols,   etc. 

10185 — Constantinople.  Turkey.  Ex- 
porter of  Turkish  and  Persian  rugs  de- 
sires to  get  in  touch  with  interested 
San   Francisco   importers. 

10187 — Amrltsar,  India.  Exporter  of 
Indian  raw  materials  and  manufactured 
products,  such  as  oils,  fibers,  kernels, 
pepper,  draperies.  prints,  brassware. 
kasl'.mere  embroideries,  rugs,  etc..  de- 
sires to  establish  connections  with  San 
Franci.-^co  importers  of  these  products. 
10188 — Gand,  Belgium.  Exporters  of 
asbestos  cement  goods,  such  as  roof- 
ing slates  in  all  sizes  and  shades:  cor- 
rugated sheets,  ijlain  sheets  in  all 
•iizes  and  Miirknesses.  desires  to  get  in 
touch  with  San  Francisco  importers  of 
these    materials. 

D-205:i — San  Francisco.  Cal.  —  .A 
(""hristian  education  board  wishes  to 
get  in  touch  with  suppliers  of  hard 
wood  blocks  12x12x4  inches,  even  grain, 
free    from    cracks    or    checks,    suitable 


for  making  wooden  collection  plates. 
D-2054— Nehawka,  Neb.  Manufac- 
turers of  concrete  mixers  are  in  the 
market  for  plain  steel  barrels,  used, 
bilge  type,  ranging  in  sizes  of  120  gal- 
lons  and    upward. 

D-2055 — Denver,  Colo.  Company  is 
interested  in  complete  supplies  for  a 
new  mining  camp,  such  as  machinery, 
steel,  timber,  tanks,  pipe.  electrical 
supplies,  portable  wood  houses,  trans- 
mission machinery,  etc.,  as  well  aa  bunk 
and   boarding  house  supplies. 

D-20a7 — Baltimore,  Md.  Manufac- 
turers of  welding  and  cutting  appara- 
tus used  in  the  oxyacetylene  procesa, 
wish  to  appoint  a  suitable  agent  to 
handle  the  sale  of  their  products  in 
this    territory.  ^. 

D-2058  —  Portland,  Oregon.  Firm 
wishes  to  get  in  touch  with  concerns 
or  manufacturing  plants  having  pul- 
verizers, fringers,  pebble  or  ball  mills, 
batch  mixers  and  pressure  cookers  for 
sale,   either  new   or  second  hand. 

lj)-2060^Twin  Falls,  Idaho.  Gentle- 
man, experienced  in  both  the  whole- 
sale and  retail  trade  in  general  and 
having  extensive  acquaintance  with 
the  Southern  Idaho  trade,  is  very  de- 
sirous of  representing  San  I'ran-;i:;co 
merchants  or  manufacturers  wishing 
to  establish  a  market  for  their  goods 
in    his    territory.  .    . 

D-2061— Pittsburgh,  Pa.  Industria. 
supply  company,  having  a  number  or 
\o.  3  coil  winding  lathes,  desires  to 
dispose  of  same  in  San  Francisco  at  a 
reduced  price.  Cut  and  description  of 
these  machines  on  file  with  the  Foreign 
and    Domestic    Trade    Department. 

D-2062— Philadelphia,  Pa.  Manufac- 
turers of  solid  steel  windows,  fireproof 
windows  and  doors,  desire  to  securea 
suitable  representative  to  handle  the 
sale  of  their  rolled  steel  sash  in  ban 
Francisco. 

D-2063 — Los  Angeles.  Cal.  Inventor 
of  a  sand  box  and  playhouse  wishes  to 
interest  San  Francisco  firms  or  in- 
dividuals in  the  sole  or  state  rights  of 
manufacture.  He  will  furnish  interest- 
ed parties  with  terms,  methods  of 
handling,  manufacturing  and  cost  of 
same.  Prospectus  of  the  sand  box  and 
playhouse  is  on  file  with  the  Foreign 
and   Domestic  Trade  Department. 

D-2065 — Detroit,  Mich.  Manufactur- 
ers of  a  brass  weather  strip  wish  to 
secure  the  services  of  a  general  con- 
tractor or  a  weather  strip  man  to  rep- 
resent them  in  the  sale  of  their  attach- 
ment   in    this    territory. 


SIXGLK    FAMILY      DWELLINGS     AND 
AI'ARTiMEXTS  .\RE  POPLL.\R 

Single  family  dwellings  and  apart- 
ment houses  are  increasing  in  popu- 
larity with  the  American  people,  while 
flats  and  double  houses  showed  a  de- 
crease in  building  during  the  years 
1923  and  1924,  according  to  a  repo-rt  is- 
sued by  the  Department  of  Labor.  The 
statistics  were  drawn  from  269  cities 
of  a  population  of  25,000  or  over.  One- 
family  houses  to  the  number  of  211,235 
were  erected  in  1923  and  214.213  in 
1924.  The  number  cf  new  two-family 
dwellings  dropped  from  45,067  in  1923 
to  43,899  in  1924.  Apartment  houses 
showed  12,925  in  1923  and  13.091  in  the 
following  year.  A  total  of  1271  apart- 
ments with  store  were  built  in  1923, 
and  1426  were  built  last  year.  One  or 
two  family  buildings  with  stores  com- 
bined rose  from  4260  in  1923  to  4901  in 
1924. 


APPEAL       IN        LlEX        CASE       OVER 
SCHOOL 

An  appeal  was  filed  in  Santa  Cruz 
recently  by  one  of  the  defendants.  Jas. 
K.  Nelson,  from  the  decision  of  the 
lower  court  to  the  supreme  court  in  a 
case  over  a  mechanics  lien  growing 
out  of  the  construction  of  Soquel  Union 
Grammar    school. 

It  was  an  action  brought  by  Sunset 
Lumber  Company  against  B.  Porter 
Smith,  Soquel  Union  Grammar  School 
District,  James  K.  Nelson  and  J.  J. 
Stevenson. 

The  decision  was  for  the  school  $5017 
and   Nelson   and   Stevenson   for   $5946.39. 

A  demand  was  also  filed  for  the 
transcript  in  the  case. 
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April   13,    1926 
STATE   OF  CALIFORNIA 


CALIFORNIA  HIGH^VAY  COMMISSION 
NOTICE    TO    CONTRACTORS 


SEAI.ED  PROPOSALS'  will  be  re- 
ceived at  the  office  of  the  Ciilifornin 
Hishwsiy  Commission,  515  Forum  Build- 
iiigr,  Sacramento,  Cal.,  until  2  o'clock 
I*.  M.,  on  May  10,  ISIJO,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State  Highway,  as   follows: 

El  Dorado  County,  between  two  miles 
east  of  Sportsman's  Hall  and  Riverton 
(lII-E.D-11-F),  about  eight  and  five- 
tenths  (8.5)  miles  in  length;  t©  be 
graded  and  surfaced  with  crushed 
gravel   or  stone. 

Placer  County,  a  reinforced  concrete 
girder  bridge,  24  feet  wide,  across  Au- 
burn Ravine  at  Lincoln  (III-Pla-3-A>, 
consisting  of  four  (4)  thirty  foot  (30') 
spans  on  concrete  pile  bents  and  abut- 
ments with  the  grading  and  surfacing 
of  approaches. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifications 
may  be  obtained  at  the  said  office  and 
they  may  be  seen  at  the  offices  of  the 
Division  Engineers  at  Los  Angeles  and 
San  Francisco,  and  at  the  office  of  the 
Division  Engineer  of  the  division  in 
which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
VVUhts,  Redding,  Sacramento,  San 
Francisco,  S'an  Luis  Obispo,  Fresno,  Los 
Angeles,   San  Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  in.spection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division   office. 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be   done.   etc. 

The   California   Highway   Commission 
reserves   the   right   to   re.1ect  anv   or  all 
I'ids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State 
HARVEY    M.    TOY 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission 
R.  M.  MORTON, 

State  Highwav  Engineer 
no.    ,         ,     ^T-  K-   ^"^"^ON,   Secretary. 
Dated:      April    12,    1926. 
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A  can  for  bJde  publlBhed  in 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
s  desired,  and  this  is  assured 
vrT^?,"^*^  BUILDING  AND  ENGI- 
VEEKI.NG  NEWS  wh)ch  reaches 
ev^ry  worth-while  contractor 
and    materialman    In    Central    and 

nnh  .''/'""  <^«'ifornla  who  bids  o° 
public    work 

insmTon  '"  """  ""  ""«'  "•'• 
..A"  official  calls  for  bids  of 
.he  California  State  HIg-hway 
Commis.«ion  and  Nevada  State 
HiphwHy  Commission  are  nub- 
''shed    In    this   section 


School  in  west  Ey  Cerrito,  according  fo 
Mr"L  %"%;P^-Vtions  prepar^d^  b? 
&  Kaiev  Stone  Architect  and  Leland 
for  the-Tfpr,  "'"l''"^  Engineers.  Plans 
tor  the  Kensington  and  Grant  Schools 
may  be  obtained  from  the  office  of  Mr 

mond  c^Tn?"'  '"  '^^"th  Street,  Rich- 
mond    California,    and   for   the   Hardlns- 

from  th.^if''*'  9a'<land,  California,  or 
from   the  office  of  the  Board  of  Educa- 

th°eh-  ret°u"rn  ''°'''  °^  ^'*'°''  '°  '"^"''^ 
Bids  must'be  signed  by  the  bidder  on 
Arch?t'ct.  °'''^'"'*'  ^'  '^^  ofllce  o^the 
Bids  must  be  addressed  to  W  T 
l^nl"'^'  9^^"^  °f  ^^^  Board  of  Educa- 
tion     and    accompanied    bv    a    certified 

bank  'o^hi''?^  '°  '^^^  ^O'"'^  responsible 
tifi  ^-^l  banker  and  made  pavable  to 
he  Richmond  School  District,  to  be  re- 
tained by  said  School  District  as 
Wr'nJtT  ^l^^'d^t.^d  damages  shouM 
cne  party  or  parties  to  whom  th^ 
contract  should  be  awarded  fTil  to 
I^er'  ',h?  ^^.:  '^^"/'•^^^  ^^^'hfn  Ce'n 'davs 

r^qr^rb^M'.r^"*'--^   -  ->'^o^n'i 

s .Lr  bnr  it1els^'^e^n-;,l«;^ee^n^t-o^f 
bTeL'^^h^'bill^eT^  °'  ^"   '^'^  -'^-'^^-J 
The    Board    reserves   the   right    to   re- 
.lect   any  or  all    bids  ^ 

^  By   order   of   the   Board   of  Education 
of  Richmond  School   District        ""-^"O" 
W.   T.   HELMS,   Clerk 


cldam"     ^*°"^     ^"^     bituminous     ma- 

Hnrf=  ^^'  ''o"<ls.  contract  and  specifica- 
addres^^''  ^^  obtained  at  the  above 
No  bid  will  be  received  unless  it  is 
]'l!tnr?^  ^  proposal  form  furnished  by 
the  Commission.  Each  bid  must  be  ac- 
connpanied  by  cash,  or  a  certihed  check 
made  payable  to  the  "Secretary,  Cali- 
fornia Highway  Commission."  for  an 
amount  equal  to  ten  (10)  per  cent  of 
l ,%  ^r^""i.  ^l*^'  ^M^h  guaranty  to  be 
fhe  onn"?  ^^.°"^^  *^^  *'**^<ier  to  whom 
the  contract  is  awarded  fail  to  enter 
into  the  contract.  cmer 

re^e^rtp^^'i,^°'■"•'\."!^^'^^y  Commission 
h^!  y.  ^^^"^  '"'^^^  ^°  ''eject  any  or  all 
th^  h'^^^-^.^'^^ept  the  bid  deemed  for 
the  best  interests  of  the  State 
CALIFORNIA  HIGHWAY  COMMISSION 
R.    M.    MORTON. 

State    Highway    Engineer. 

By   JNO.    H.    SKEGGS, 
r.of   -1      .       Division    Engineer,    Div.    IV 
Dated:   April   6,   1926. 


NOTICE   TO   BIDDERS 

(Centrifugal    Punin,    Motor,    Pipe,   Etc.) 

Bids  will  be  received  by  the  Board 
wv,  ^°.7"  .^'■"^^ees  of  the  Town  of 
Wheatland,    for   the    following- 

One  Byron  Jackson  CentrifugUI 
Pump  direct  connection  ^«"-'"UBai 

One  Motor,^  Electric  Switch  and 
Starter  and  Electric  Wires 

60  feet  of  4-inch  pipe,  more  or  Ipss. 
Pi^n?     ^,?^"  ^}  ^^e  Wheatland  Water 

^"i'      ^"   '"   ^°-    1    condition. 
t«.T^°^..^^''"   ^^   received  up  to  May  3rd, 
1  ?>-«»,    three    o'clock,    P.    M. 

The  Board  reserves  the  right  to  re- 
ject   any   or  all   bids. 

Send  all  bids  to  the  town  clerk.  W 
H.    Niemeyer. 

ATTEST:  W.   H.   NIEMEYER, 

Order   of  Board.  Clerk. 

NOTICE    TO    CONTRACTORS 


Three 


NOTICE   TO    BIDDERS 

(Construction      of    School      and 
Room     Addition) 

Rn^rri'^'t^f'^'r^i'^'''-'^.^  ^'^^n  that  the 
Board  of  Education  of  the  City  of 
Richmond    and    of      Richmond       School 

?aflV'fn'r^''"V^.  ^"■'^'■'^  Count.v,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Clerk  of  said  Board  at 
tAm'"^^?  '"  "^^^  Lincoln  S'cho.fl  2^5 
lenth    Street,       Richmond,       <\i[i<oyt^i; 

S  «t»    oVIoclx    V.    M..    at     which    time    an.] 
place   .said    bids    will    be    opened    for  ']", 
■supplying    of    materials    and    the    co 
struction    of    the       Kensington      Schoo 

GranrSoho'V°"  "'  '^''"^  ^""^^  to  t°h"e 
errant  School,  according  to  plans  am 
y^ecflcations  prepared  by  Mr  !  T 
Narbett  and  Leland  &  Hkley,  consult-' 
■ng    engineers,    and    for     the     Harden- 


STATE  OP  CALIFORNIA 

t  ALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO     CONTRACTORS 

SEALED     PROPOSALS     will     be     re- 
ceived by  the  California  Hishway  Com- 
m.s.s.on,    at    the    office    of    the    D^^Vsi".; 
I^nR.neer.     211       State       Building.       4a 
Francisco.     California,     until     1'      .dock 
P.   M..    on    April    10.   192(J.   at    which    thne 
orV:;f'    ^'^.  publicly  opened   alid    read 
for    performing    work    as    follows- 
Sonoma     County,     between     Vinebure- 

■  iTsr  s"  m  ^V}y  ^^°""^>'  BounSar^ 
u  v-i5on-8-B),  about  one  (1.0)  mile  in 
length,  to  be  graded  and  surfaced  with 


QUANTITY    SURVEYOR 

Valuation   Engineer 
ARXHC'R     »^RIDDLE 

C!>!    Mis.sion     Street,    ui    Third    St. 
San     Franesico,    Calif. 

Telephone    Douglas    8-4-!)-.'? 

ACCREDITED  APPRAISER 


Sealed  bids  marked  upon  outside  of 
envelope  "State  Highway  Contract. 
Federal  Aid  Project  No.  82-A,"  and  ad- 
dressed to  W.  C.  Lefebvre,  State  En- 
gineer, Phoenix,  Arizona,  will  be  re- 
iToc^*^  ^""J^oPened  at  2  P.  M.,  April  26, 
i;<26,  at  the  office  of  the  State  En- 
gineer Phoenix,  Arizotna,  upon  the 
J  uma-Gila  Bend  Highway,  Federal  Aid 
1  rojeot    No.    82-A. 

-??^"0'''^  consists  of  approximately: 

J  1.600    sq.    yds.    shoulder    finishing. 

1,000    C.    Y.    roadway    borrow 

Xr.  S^  \  ^^^y^^  ''"'"^  ""der  slab, 
haul  gravel    filling    over- 

.42  400  sq.  yds.  of  2"  asp.  cone,  on  4" 
I'lt    base  with  flush  coat. 

Pavement 

Alternate — 

42  400  sq.  yds.  of  6"  Portland  Ce- 
ment   Concrete. 

.    .21  120      lin       ft.      longitudinal      metal 
joints  with   dowells. 

All  bids  shall  be  accompanied  bv  an 
unendorsed,  certified  or  cashier's  check 
lor  0%  of  the  gross  amount  of  the 
J^id.    payable   to   the   State   Treasurer  of 

The  state  Engineer  reserves  the 
right    to    reject    any    and   all    bids. 

Copies  of  the  plans  and  specifications 
may  be  seen  at  the  office  of  the  State 
J',nmneer.  Phoenix.  Arizona,  or  may  be 
ohtained  upon  payment  of  Five  ($5  00) 
Doll,nrs  to  W.  C.  Lefebvre,  State  En- 
gineer. 

S.nfisfactory  bonds  will  be  required 
of  the  contractor  to  whom  the  award 
IS    made. 

All      proposals     shall     be     made     on 
blanks    furnished    for    that    purpose 
W.     C.    LEFEBVRE, 
Th^  .    ,  State    Engineer. 

Phoenix,    Arizona. 
April    6,    1926. 
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NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
thei  Directors  of  the  Nevada  Irrigation 
District,  at  their  office  in  Grass  Valley, 
Nevada  County,  California,  up  to  two 
o'clock  P.  M.  (2:00  P.  M.),  May  1,  1926, 
for  thei  construction  of  4  miles  of 
power  line  and  the  Bowman-Spaulding 
Conduit,  including  tunnel,  open  cut 
canal  in  rock  and  earth,  erection  of 
flume,  pipe  siphons  and  miscellane'ous 
concrete  structures,  and  the  furnishing 
of  metal  flume  gates  and  hoists,  at 
which  time  bids  will  be  publicly  open- 
ed. 

CONTRACT  NO.  9. — Construct  60,000 
volt  power  line  from  South  Portal  to 
North  Partal  of  Milton-Bowman  Tun- 
nel, approximately  4  miles  long. 

CONTRACT  NO.  10.— Construct  Bow- 
man-Spaulding Conduit  from  BowmaJi 
to  Engineer's  Station  129-91,  including 
a  conorete  diversion  dam  and  approxi- 
mately 2430  cu.  yds.  'Of  solid  rock  exca- 
vation; 150  cu.  yds.  loose  rock  excava- 
tion; 100  cu.  yds.  common  excavation; 
17  acres  of  clearing;  210  cu.  yds.  of 
concrete  in  diversion  dam;  60  cu.  yds. 
reinforced  concrete  in  miscellaneous 
structures;  25  cu.  yds.  of  rubble  wall; 
12.544  lineal  feet  of  metal  flume  erect- 
ed; 538  M.  B.  M.  of  lumber  erected  in 
flume  substructure;  erection  of  gates; 
and   construction   of  two   cottages. 

CONTRACT  NO.  11 — Construct  Bow- 
man-Spaulding Conduit  from  end  of 
Contract  No.  10  (Engineer's  Station 
129-91)  to  Lake  Spaulding,  including 
approximately:  excavation  with  alter- 
nate   canal   sections   as   follows: — 

WITH  8  foot  bottom  width  canal — 
90,900  cu.  yds.  of  solid  rock;  20,500  cu. 
yds.  of  loose  rock;  71,000  cu.  yds.  of 
common;   or 

WITH  10  foot  bottom  width  canal — 
100,300  cu.  yds.  of  S'Olid  rock;  21,600  cu. 
yds.  of  loose  rock;  72,420  cu.  yds.  of 
common;   or 

WITH  14  foot  bottom  width  canal — 
124,600  cu.  yds.  of  solid  rock;  24,600 
cu.  yds.  of  loose  rock;  75,510  cu.  yds. 
of  common; 

and  51  acres  of  clearing;  325  cu.  yds. 
rubble  wall;  7400  sq.  ft.  of  concrete 
lining;  305  cu.  yds.  of  reinforced  con- 
crete in  miscellaneous  structures;  1650 
lineal  feet  of  pipe  siphon;  282  lineal 
feet  of  flume  erected;  121/4  M.  B.  M. 
lumber  and  timber  truss  for  flume  sub- 
structure;   and    erection    of   gates. 

CONTRACT  NO.  12 — Construct  Clear 
Creek  Tunnel,  a  portion  of  the  Bow- 
man-Spaulding Conduit,  Including  ap- 
proximately:— 1650  lineal  feet  of  tunnel 
in  rock;  700  lineal  feet  of  concrete 
lined  tunnel;  830  cu.  yds.  of  solid  rock 
excavation;  1450  cu.  yds.  of  loose  rock 
excavation;  4330  cu.  yds.  common  ex- 
cavation; 50  cu.  yds.  of  reinforced 
concrete  in  structures;  and  installa- 
tion of  one   radial  gate. 

CONTRACT  NO  13— Furnishing  metal 
flume,  gates  and  hoists,  including  ap- 
proximately:— 12,528  lineal  feet  of  No. 
180  metal  flume  and  300  mitered  flume 
sheets;  1-70x144  inch  radial  gate  and 
hoist;  8-96  120  inch  radial  gates  and 
hoists;  and  1-30  inch  slide  gate  and 
hoist. 

Bidders  may  bid  on  any  or  all  of  the 
contracts  but  no  contract  will  be  sub- 
divided. The  contracts  will  be  let  to 
the  lowest  responsible  bidder  for  each 
contract.  The  District  reserves  the 
right  to  reject  any  and  all  bids. 

Plans,  specifications  and  contracts 
are  on  file  and  can  be  inspected  at  the 
District's  office  in  Grass  Valley,  or  at 
the  office  of  the  District  Engineer, 
Fred  H.  Tibbetts,  Alaska  Commercial 
Bldg..   San   FTancisco,   California. 

Full  sets  of  plans,  specifications  and 
contracts  may  be  obtained  at  the  En- 
gineer's office  or  at  the  District's  ofllce 
on  deposit  of  $5.00  for  each  set  cover- 
ing O  ntract  No.  9  and  Contract  No.  13, 
and  $25.00  for  the  combined  set  cover- 
ing Contracts  10,  11  and  12,  which  will 
be  repaid  if  the  set  is  returned  in  good 
condition    on    or    befor   May    1,    1926. 

All  proposals  shall  be  accompanied 
by  a  certified  check  or  bid  bond  in  the 
amount  of  at  least  5%  of  the  total 
amounts  of  the  bids  submitted.  Where 
bids  are  submitted  on  alternative  con- 
tracts or  proposals,  the  highest  of  the 
alternatives  shall  be  used  in  computing 
this  total  amount. 

All  certified  checks  or  bid  bonda  ac- 
companying rejected  bids  will  be  re- 
turned. 

They  will  be  returned  to  successful 
bidders,  conditioned  on  their  executing 


the  contracts  and  furnishing  bonds  re- 
quired within  the  time  stipulated  in 
the   proposal. 

In  case  of  failure  to  execute  the 
contract  or  furnish  the  required  bonds 
within  the  stipulated  time,  the  certified 
check  or  bid  bond  and  the  proceeds 
thereof,  will  become  and  remain  the 
property  of  the  Nevada  Irrigation  Dis- 
trict. 

Certified  checks  and  bid  bonds  will 
be  made  out  in  favor  of  the  Nevada 
Irrigation    District. 

By    order    of    the    Board   of   Directors 
of    the   Nevada   Irrigation    District. 
A.   L.    WISKER, 

Secretary   of  the  Board   of  Directors. 

Dated    April    10,    1926. 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Cnllfornln 
Hi!!;hwny  Cominis.sictn,  515  Forum  Build- 
ing;, Sacramento,  Cal.,  until  2  o'clock 
P.  M.  on  May  .3,  192<f,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of   State   Highway,   as   follows: 

San  Benito  County,  between  San 
Juan  Bautista  and  Hollister  (V-S.Bt-22 
-A),  about  six  and  nine-tenths  (6.9) 
miles  in  length  to  be  widened  with 
Portland  cement  concrete  and  surfaced 
with  asphalt  concrete  or  bituminous 
macadam. 

Monterey  County,  between  San  Ardo 
and  Bradley  (V-Mon-2-H),  the  follow- 
ing structures: 

Station  432-|-50:  a  6-foot  by  6-foot 
reinforced  concrete  box  culvert  132  feet 
long. 

Station  489-|-78:  a  reinforced  con- 
crete girder  bridge  24  feet  wide  con- 
sisting of  one  60-foot  and  six  30-foot 
spans  on   concrete   bents. 

Station      513X56.33:  a    reinforced 

concrete  girder  bridge  24  feet  wide 
c.nsisting  of  three  54-foot  and  four  26- 
foot  spans  on  concrete  bents. 

Approaches  are  to  be  graded  and 
surfaced  with  bituminous  macadam 
Type  "C." 

Riverside  County,  between  the 
Whitewater  River  and  Edom  (VIII- 
Riv-26-D),  about  seventeen  and  three- 
tenths  (17.3)  miles  in  length  to  be 
widened  with  Portland  cement  con- 
crete. 

Imperial  County,  the  following  struc- 
tures: Across  Brawley  Main  Canal 
about  2yz  miles  south  of  Brawley 
(VIII-Imp-26-G),  a  timber  bridge  con- 
sisting of  a  67-foot  skewed  truss  span 
on    pile   bents. 

Across  Alamo  River  at  Holtville 
(VIII-Imp-27-C),  a  timber  bridge  con- 
sisting of  eleven  19-foot  spans  on  pile 
bents. 

Across  Lowline  Canal  about  2  miles 
east  of  Holtville  (VIII-Imp-27-D),  a 
timber  bridge  consisting  of  a  19-foot 
span   on   pile  bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
oflice  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oHice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  oflices  are  lo- 
cated at  Willits,  Redding,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  worlv  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the   Division   ottice. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
the    blank    form    of    proposal,    for    full 


directions   as   to   bidding,    quantities   of 
work   to  be  done,  etc. 

The  California  Highway  Commission 
rtrserves   the   right   to   reject  any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California   Highway  Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:      April   5,    1926. 


NOTICE    TO    CO.VTRACTORS 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF  THE 
CITY   OF   OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
Room  211,  City  Hall,  Oakland,  Cali- 
fornia, until  IHieMday,  the  4th  day  of 
-May,  liKiH,  at  0:45  A.  M.,  at  which  time 
said  bids  will  be  opened  for  the  erec- 
tion aiid  completion  cf  the  Frick 
.School  Building,  of  the  Oakland  School 
Distil  ict,  to  be  erected  on  the  North 
side  of  Foothill  Boulevard,  between 
Sixty-second  and  Sixty-fourth  Avenues. 
These  bids  shall  be  presented  in  ac- 
cordance wtih  the  plans  and  specifica- 
tions for  said  building  on  file  in  the 
office  of  the  Secretary  of  the  Board  of 
Education,  City  Hail,  and  in  the  office 
ot  the  Superintendent  of  Buildings,  337 
17th  Street,  Oakland,  California. 

Separate   bids  will   be   received  for: 

(1)  General   Wark. 

(2)  Awning    Type    Window    Fixtures 
and   Hardware. 

(3)  Slate    Blackboards. 

(4)  I'lumbing,     Heating    and     Venti- 
lating  Work. 

(5)  Electrical   Work. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  General  Con- 
tract Plans  shall  be  returned  within 
tifieen  (15)  days  and  all  other  plans 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said  de- 
posit shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  cer- 
tified check,  certified  to  by  some  re- 
sponsible bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  t  ity  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
Schol  District,  as  agreed  and  liquidated 
damages  should  the  party  or  parUes 
to  whom  the  contract  should  be 
awarded  fail  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
tile  contract,  or  any  bond  required  by 
law.  The  amount  of  said  check  shall 
not  be  less  than  ten  (10%)  percent  of 
the  amount  bid,  provided,  however, 
that  in  no  case  shall  said  check  be  re- 
quired to  be  in  excess  of  Five  Thousand 
($5000.00)  Dollars.  Each  bidder  shall 
cxqcute  the  affidavit  aCcoinpany*iig 
the  proposal  obtained  from  tne  Super- 
intendent  of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesdav.  the  4th  of 
May,  1926,  at  9:45  A.  M.,  in  the  Board 
Room,  211  Second  Floor,  of  the  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN   W.   EDGEMOND, 
Secretary    of    the    Board    of    Education 

of  Oakland,  California. 


ASSE.MBLY 


".•Vll  intoxicating  liquors  should  be 
seized  and  thrown  into  the  river,"  said 
an  earnest  clergyman  in  concluding  his 
sermon.  He  then  anounced  the 
closing  hymn,  which  chanced  to  be: 
•Sliall   We  Gather  at    the   River?" 
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BRIDGES 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Board  of  Supervisors  have  voted 
$1,000  toward  repairs  to  Anderson 
Bridge    over    Pescadero    Creek. 


HOOPER  VALLEY,  Cal. — Represen- 
tative Lea,  Democrat  of  California,  to. 
day  introduced  a  bill  at  Wa.sliington 
recently  to  authorize  an  appropriation 
of  $70,000  for  the  construction  of  a 
bridge  across  the  Trinity  river  and 
a  connecting  road  with  the  Hoopa  Val- 
ley  Indian   reservation    of   California. 


SAN  LUIS  OBISPO,  Cal.— Rocca  anr" 
Caletti,  San  Rafael,  awarded  contract 
by  State  Highway  Commission,  at 
$107,440,  March  29,  to  const,  rein,  cone 
girder  bridge  over  Santa  Maria  river 
2-mi.  north  of  Santa  Maria,  consist- 
ing of  36  38-ft.  spans.  Project  in- 
volves: 2100  cu.  yds.  class  A  cem. 
cone,  (bridge);  120  cu.  yds.  class  E 
cem.  cone;  450,000  lbs.  rein,  steel; 
8930  lin.  ft.  rein.  cone,  piles;  2500  cu. 
yds.  rdwy.  excavation  without  classi- 
fication; 250  cu.  yds.  class  A  cem.  cone 
(pavement);  80  yds.  class  A  cem.  cone 
(slope  paving);  remove  existing  tim- 
ber trestle. 

Engineer's   estimate   $124,750. 

SAN  FRANCISCO— At  $1845,  Speck 
Mfg.  &  Gear  Co.,  2132  Folsom  St., 
S.  F.,  awarded  contract  by  Board  of 
Public  Works  for  mechanical  repairs 
to   Sixth    Street    bridge. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  19,  1926,  5  P.  M.,  bids  will 
be  rec.  by  City  Clerk,  for  construction 
of  reinforced  concrete  bridge  across 
Guadalupe  river  at  Grant  St.  Plans 
obtainable  from  city  clerk  on  deposit 
of  $5.  Cert,  check  of  10%  req.  pay- 
able to  city.  C.  B.  Goodwin,  City 
Manager.     Wm.  Popp,  city  Engr. 


PLACER  COUNTY,  Cal.— Until  May 
10,  1926,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  Sacramen- 
to, for  constr.  of  reinf.  concrete  girder 
bridge  24  ft.  wide  across  Auburn  Ra- 
vine at  Lincoln,  consisting  of  four  30 
ft.  spans  on  cone,  pile  bents  and  abut- 
ments with  the  grading  and  surfacing 
of  approaches.  See  call  for  bids  under 
"Ollicial   Proposals,"   this    issue. 


LOS  ANGELES,  Cal. — Gutleben  Bros,, 
Los  Angeles,  awarded  contract  at  $84,- 
818.50  by  State  Highway  Commission, 
to  eiect  bridge  across  Rio  Hondo  near 
Los  Angeles,  involv.  widen  by  moving 
4  100-ft.  existing  steel  spans  off  cen- 
ter line  of  roadway  and  constructing 
4  similar  spans  at  side  thereof;  piers 
and  concrete  approach  spans  to  be 
widened.    Engineer's    estimate    $105,880. 


SANTA  BARBARA,  Cal. — City  Coun- 
cil has  adopted  plans  for  two  reinf. 
cone,  bridges  to  be  erected  on  Pedre- 
ffosa  and  Cota  streets  over  Mission 
creek. 


MERCED,  Merced  Co.,  Cal.  —  John 
Groom,  of  Livingston,  awarded  con- 
tract by  County  at  $3,306  to  const,  two 
rein!  cone.  bridges  over  Ingalsbe 
Slough  on  Hopeton  and  Ryer  Rd.  in 
Rd.  Dist.  No.  1.  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups.  req. 
Plans  obtainable  from  County  Surveyor 
W.  E.  Bedesen,  Shafer  Bldg.,  Merced. 
Other  bidders  were — E.  K.  Angle, 
$3,610;  Pipe  and  Constr.  Co..  Merced, 
$3,715;  Archie   De   Mant,   $3,875. 


SAN  RAFAEL,  Marin  Co,  Cal — Frank 
Bryant,  2911  23rd  St.,  San  Francisco,  at 
$2,703,  awarded  contract  by  county  to 
const,  reinf.  concrete  bridge  on  Acacia 
Ave.,  Fairfax,  in   Rd.  Dist.,  No.  2. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
I\Iay  10,  bids  will  be  rec.  by  L.  A. 
county  foT  bridges  as  follows:  (1)  at 
El  Monte  Ave.  over  San  Gabriel  Riv., 
and  (2)  on  Palmdale-Valyermo  Rd., 
over  Pallet  Crk.  Plans  and  spec,  may 
be  obtained  at  office  of  bridge  engr., 
County  Rd.  Dept. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
May  7,  1926,  2  p.  m.,  bids  will  be  rec. 
by  C.  F.  Belding,  county  clerk,  for  the 
construction  of  a  concrete  bridge  over 
a  slough  tn  the  River  Road,  westerly 
of  Chico,  near  the  center  of  the  SW  % 
of  Section  1,  T  21  N.,  R  1  W.,  M.  D.  M. 
Plans  obtainable  from  H.  H.  Hume, 
county  eng.  Cert,  check   for   10%    req. 


YOSEMITE  NATIONAL  PARK,  Cal.— 
State  Highway  Commission  has  author- 
ized highway  engineers  to  employ  state 
forces  for  the  construction  of  a  rein- 
forced concrete  bridge  across  the  South 
Fork  of  Merced  river,  on  the  new  high- 
way entrance  to  Yosemite  National 
Park. 

The  structure  will  be  150  feet  long 
and  24  feet  wide  and  is  estimated  to 
cost    $28,500. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
See  "Street  and  Sewer  Work,"  this 
issue. 


IRRIGATION  PROJECTS 


GRASS  VALLEY,  Nevada  Co.,  Cal.  — 
Until  May  1,  2  p.  m.,  bids  will  be  rec.  by 
directors  of  Nevada  Irrigation  District, 
Grass  Valley,  for  constr.  of  4  miles  of 
power  line  and  Bowman-Spaulding 
Ccnduit,  including  tunnel,  open  cut  ca- 
nal in  rock  and  earth,  erect  flume,  pipe 
siphons  and  miscellaneous  concrete 
structures  and  furn.  metal  flume  gates 
and  hoists.  Fred  H.  Tibbitts,  Alaska 
Commercial  Bldg.,  San  Francisco,  en- 
gineer. A.  L.  Wisker,  secretary.  Cost 
approx.  $800,000.  For  additional  infor- 
mation see  call  fwr  bids  under  "official 
proposals''    this    issue. 


RANCHO  SANTA  FE,  San  Diego  Co., 
Cal. — Until  10  a.  m.,  May  4,  bids  will 
be  rec.  by  Santa  Fe  Irrig.  Dist.,  (office 
located  on  lot  6,  blk  26,  Rancho  Santa 
Fe),  for  trenching  and  backfilling  and 
furnishing  and  laying  cone,  pipe  as 
follows:  1000  lin.  ft.  8-in.  reinf.  cone, 
pipe,  and  1000  lin.  ft.  trenching  and 
backfill.  Bidder's  proposal  forms,  etc., 
may  be  obtained  from  the  secy.,  W.  O. 
B:ettiger.   Cert,   check   or  bond  5%. 


Carbide   Flare   Lights 

OxyAcctyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

.%«.'>   HOWARD   STUEKT 
San    I<>nncl«co,   Calif. 

Douglas   6320 


LIGHTING  SYSTEMS 


INGLEWOOD,  L.  A.  Co.,  Cal.— Until 
8  p.  m.,  April  19,  bids  will  be  rec.  by 
city  tor  ornam.  lights  in  West  Blvd., 
between  64th  St.  and  Redondo  Blvd., 
under  1911  and  1915  acts,  involving 
20  cone.  (Marbelite)  posts,  of  type  No. 
^000.  Willis  Peffer,  city  engr.  Otto  H. 
Duelke.   city   clerk.     . 


S.4.\'  DIEGO,  Cal.— A.  C.  Rice,  1957 
Santee  St.,  Los  Angeles,  awarded  contr. 
by  city  April  o  at  $17,205  for  ornam. 
lights  ii!  Broadway,  bet.  3rd  and  8th 
Streets. 

LONG  BEACH,  Cal.— Until  9  A.  M., 
April  20,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  certain  R/W  parallel 
with  and  14.58  ft.  s.  of  Seaside  Blvd., 
bet.  Chestnut  PI.  and  Golden  Ave.;  1911 
act.      H.   C.   Waughop,   city   clerk. 


HERMOSA  BEACH,  Cal.  —  B.  L,. 
Nichols,  1216  Manhattan  Ave.,  Man- 
hattan Beach,  awarded  contr.  by  city 
at  $20,227.94  for  impr.  Hermosa  Ave., 
involv.  ornam.  lights  at  $17,280,  curl, 
at  50c  ft.,  walk  at  15c  sq.  ft.,  gut.  at 
18c   sq.    ft.      Other   bids: 

L.  A.  Elec.  Works— $17,690  lights,  55c 
curb,  15c  walk.  18c  gut. ;  total,  $20,- 
745.94. 

Elec.  Ltg.  &  Supply  Co. — $17,893 
lights,  55c  curb,  18c  walk,  2oc  gut.; 
total,    $21,445.47. 


LOS  ANGELES,  Cal. — Plans  for  or- 
namental lights  approved  by  Municipal 
Art  Commission  during  March,  1926, 
are: 

No.  1620-A  Union  Metal,  GE  F-12,  124 
globe:  Figueroa  St..  Vernon  Ave.  to 
tolauson  Ave.,  $30,000;  Slauson  Ave.  to 
Aianchestei-  Ave.,  $40,000. 

No.  1747  Union  Metal,  GE  F'-18  lan- 
tern: Main  St.,  Manchester  Ave.  to  93rd 
St.,    93rd    St.    to    120th    St.,    $20,000. 

No.  1774  Union  Metal,  GE  F-S,  128- 
globe:  Missouri  Ave.,  from  a  point  ap- 
prox. 200  ft.  e.  of  Fox  Hills  Dr.  to 
iJenecia  Ave.,  La  Grange  Ave.,  Fox 
Hills  Dr.  to  Oomstock  Ave;  Dunkirk 
Ave.,  Fox  Hills  Dr.  to  Comstock  Ave; 
Fox  Hills  Dr.,  Missouri  Ave.  to  Lauris- 
ton  Ave;  Fox  Hills  Dr.,  Orton  to  Pico 
Llvd;  Kerwood  Ave.,  Fox  Hills  Dr.  to 
Keswick  Ave;  Comstock  Ave.,  Missouri 
Ave.  to  Benecia  Ave.,  Santa  Monica 
Blvd.  to  Keswick  Ave;  Mississippi  Ave., 
Fox  Hills  Dr.  to  Benecia  Ave.;  Louisi- 
ana Ave.,  Calvin  Ave.  to  Benecia  Ave; 
Calvin  Ave.,  Fox  Hills  Dr.  to  Lauriston 
Ave;  Laurist-n  Ave.,  from  a  point  ap- 
prox. 200  ft;  e  of  Fox  Hills  Dr.  to  Ker- 
wood Ave;  BelUvood  Ave.,  Lauriston 
Ave;  Orton  Ave.,  from  a  point  approx. 
200  ft.  e.  'Of  Fox  Hills  Dr.  to  Keswick 
Ave;  Keswick  Ave.,  Fox  Hills  Dr.  to 
Beverly  Glen  Blvd;  Tennessee  Ave., 
Fo.x  Hills  Dr.  to  Beverly  Glen;  Ilona 
Ave.,  Fox  Hills  Dr.  to  Beverly  Glen 
lUvd;  Almayo  Ave.,  Fox  Hills  Dr.  to 
Beverly  Glen  Blvd;  Beverly  Glen  Blvd., 
Santa  Monica  Blvd.  to  Pico  Blvd.  The 
1^  regoing  are  all  in  Westwood;  total 
.$50,000. 

No.  500  Special  Marbelite,  GE  F-109: 
Tract  No.   9134,   $5000. 

No.  700  Marbelite,  Meridian  Sr.  glass- 
ware: Valley  Bfink  Rd.,  Glenfeliz  Blvd. 
to  Glendale  Blvd.,  $3000;  Boyce  Ave., 
Los  Feliz  Blvd.  to  Glendale  Blvd.  $3000; 
i'Monhurst  Ave.,  L<js  Feliz  Blvd.  to 
Clindale  Blvd.,  $3000;  Glenfeliz  Blvd., 
Los  Feliz  Blvd.  to  lendale  Blvd.,  $3000; 
Brunswick  Ave.,  Los  Feliz  Blvd.  to 
(Jlvndale  Blvd.,  $3000. 

No.  800  Marbelite,  GE  F-128:  Monte 
.Mar   Vista,  Tract  No.   5713,   $8000. 

No.  1100  Marbelite,  GE  F-128:  Emery 
Park,    $6000. 

.\o.  2000  Marbelite,  Sol  Lux  Sr:  Har- 
court  Ave.,  Wilshire  Blvd.  to  8th  St., 
$3000. 

No.  2000  Marbelite,  GE  F-107:  Sweet- 
zer  Ave.  (e.  side),  from  Melrose  Ave. 
to    Rosewood,    $3000;    Cedar   Hurst   Dr., 
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C  iiinion wealth  to  Avocado  (in  Tour- 
iiit^r  I'uiU,  Tract  No.  4415),  $5000;  Cedar 
lluist  I'l.,  Coinnioiiwealth  to  Avocado 
(ill  Touniicr  i'ark.  Tract  No.  4415), 
S3000. 

No.  2500  2-Iight  Marbelite,  GE  F-124: 
Montana  Ave.,  San  Vicente  Blvd.  to 
n.e.  city  limits  of  Santa  Monica,  $20,000 

Kiny  French,  Single  Liglii,  Design 
Nu.  61-B,  Cast  Iron,  C.  E.  Form  No.  128: 
Normandie  Ave.,  Franklin  Ave.  to  Sun- 
set Blvd;  Sunset  Blvd.  to  Melrose  Ave; 
Melrose  Ave.  to  Beverly  Blvd.,  $10,000; 
Lemon  Grove  Ave.,  Hobart  Blvd.  to 
Western  Ave.,  $2000;  Harvard  Blvd., 
Lemon  Grove  Ave.  to  Melrose  Ave., 
$3000;  Oxford  St.,  Santa  Monica  Blvd. 
to  Melrose  Ave.,   $10,000. 

I'ermestand  Design  No.  886-A,  Ton- 
can  Metal  Westinghouse  Crystalux 
Glassware:  Marvin  Ave.,  Venice  Blvd. 
to  Washington  Blvd.,  $3000;  Clyde  Ave., 
Venice  Blvd.  to  Washington  Blvd., 
$3000;  Bidgeley  Dr.,  Venice  Blvd.  to 
Washington  Blvd.,  $3000;  Curson  Ave., 
Venice  Blvd.  to  Washington  Blvd., 
$3000;  llauser  Blvd.,  Venice  Blvd.  to 
Washington  Blvd.,  $3000;  Carmona 
Ave.,  Venice  Blvd.  to  Washington  Blvd. 
$3000. 


MACHINERY  &  EQUIPMENT 


KANCHO  SANTA  F'E,   San  Diego  Co., 

I  111. — Until  10  a.  m..  May  4,  bids  will 
If  rec.  by  Santa  Fe  Irrig.  Dist.  (office 
I'lrated  on  lot  6,  blk.  26,  Rancho  Santa 
J  '  ),  for  one  7i/i-h.p.  single  phase  G.  E. 

"lor  with  usual  elec.  autoinatic  con- 
irol  equip.,  two  float  switches,  and  1500 

II  14-gauge  twro-wire  lead  covered  ca- 
liii'.  Spec,  on  file  at  office  of  the  secy., 
W.  O.  Boettige'r.  Cert,  chk  or  bond  5%. 

WHEATLAND,  Yuba  Co.,  Cal.— Until 
May  3,  1926,  3  P.  M.,  bids  will  be  rec. 
by  W.  H.  Niemeyer,  clerk,  for  one 
Byron  Jackson  Centrifugal  Pump,  di- 
rect connection,  one  motor  elec.  switch 
and  starter  and  electric  wires,  60  feet 
of  4-in.  pipe,  more  or  less.  Sec  call 
for  hills  under  "Offiicisil  ProiKHNcils,'* 
(lii.s    issue. 


MISCELLANEOUS   SUPPLIES 


RENO,  Nevada — The  city  of  Reno 
will  purchase  a  motor  driven  street 
sweeper  to  cost  from  $7000  to  $7500. 
Councilman  S.  E.  Ross  is  chairman  of 
the  street  committee.  Harry  Chism, 
city   engineer. 


HEALDSBURG,  Sonoma  Co.,  Cal.— 
City  Trustees  awarded  contract  to  Na- 
tional Fence  Co.,  .749  Bryant  St.,  San 
Francisco.  Two  other  bids  were  re- 
'•eived. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Standard  Fence  Co.,  60th  and  Lowell  St. 
Oakland,  awarded  contract  by  county 
at  $6570  for  fencing  at  County  Hospital 
grounds.  Other  bidders  were:  National 
Fence  Co.,  $7400;  Currie  &  Dulgar,  $10,- 
'100,  and  Southern  California  Fence  Co. 
$6852. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  April  20,  1926,  8  p.  m.,  bids  will 
be  rec.  by  M.  M.  Swisher,  city  clerk, 
loi-  furnishing  one  thousand  (1000)  feet 


of  two  and  one-half  (2^:)  inch  Are 
liose,  coupled  in  fifty  foot  sections, 
Willi  bronze  couplings  to  weigh  not 
less  than  six  (6)  pf.unds  per  set,  equip- 
ped with  Pacific  Coast  thread.  Coup- 
lings to  be  set  on  hose  with  brass 
composition  or  bronze  expansion  rings 
not  less  than  one  and  cne-half  (I'A) 
inches  wide.  All  of  said  hose  is  to  bi; 
cotton,  riibiier  lined,  either  double 
jacket  or  multiple  woven.  Bidders  must 
must  state  brand  or  brands  of  hose 
bid  upon,  and  samples  not  less  than 
six  inches  in  length  must  accompany 
each  proposal.  All  hose  must  be  guar- 
anteed to  stand  a  test  pressure  when 
delivered  of  four  hundred  (400)  pounds 
per  square  inch  and  guaranteed  against 
defects  in  workmanship  and  material 
for  a  period  of  three  years  from  date 
cf  delivery.  Cert,  check  10%  payable 
to   city   req. 


PIPE  LINES,  WELLS.  ETC. 


SAN  DIEGO,  Cal.— Western  Pipe  tx. 
Steel  Co.,  5717  Santa  Fe  Ave.,  Los  An- 
geles, awarded  contract  by  city  ac 
$903,615.21  for  Section  2  of  University 
Heights  Reservoir  to  I^akeside  pipe- 
line, about  17  mi.,  using  36-in.  Lock 
Bar  pipe,  installed.  C.  E.  Gre*-  i,  418 
Western  Mutual  Life  Bldg.,  Los  An- 
geles, awarded  contract  for  excavating 
and  backfill  for  this  line  (Section  2 
only),    at    $123,027.60. 


ORANGE,  Cal. — Pacific  Pipe  &  Sup- 
ply CO.,  1002  Santa  Fe  Ave.,  Los  An- 
geles, awarded  contr.  by  city  at  98.47c 
ft.,  for  1000  ft.  6-in.  C.  1.  bell  and 
spigot  pipe.  Crane  Co.  bid  $1.05  and 
American   C.   I.   Pipe   Co.,   $1.07. 


SAN  DIEGO,  Cal.— Western  Pipe  & 
Steel  Co..  5717  Santa  Fe  Ave.,  Los  An- 
geles, awarded  contr.  by  citv  Apr.  7,  at 
$903,615.21  for  Sect:  n  2  of  University 
Hts.  Reservoir  to  Lakeside  pipe-line, 
about  17  mi.,  using  36-in.  Lock  Bar 
pipe,    installed. 

C.  E.  Green,  418  Western  Mutual  Life 
Bldg.,  Los  Angeles,  awarded  contr.  for 
excav.  and  backfill  for  this  line  (Sec- 
tion 2  only),  at  $123,027.60.  Following 
are  the   totals  of  the  bids: 

.Sections    1    and   2 
Western    Pipe   &   Steel   Co. — 32-in.   Lock 
Bar:    Pipe    and    fittings    $985,374.37, 
concrete    $80,425,    excavation    $215,- 
393.80,    grand    total    $1,281,193.17. 
36-in    Lock    Bar:    pipe    and    fittings 
$1,157,886.32,    oncrete    $80,425,     ex- 
cavation     $215,393.80,     grand     total 
$1,453,705.12. 
E.   Green — 34-in.   Riv.:    Pipe   and   fit- 
tings   $1,407,011.41,      concrete      $54,- 
972,  excavation      $190,186.40,     grand 
total    $1,652,169.81. 

38-in.  K\\.:  Pipe  and  fittings  $1,- 
544,179.26,  concrete  $54,972,  excava- 
tion $190,186.40,  grand  total  $1,- 
789,337.66. 

Section  2  only 
Western  Pipe  &  Steel  Co. — 32-in.  Lock 
Bar:  Pipe  and  fittings  $698,541.78, 
concrete  $60,840,  excavation  $145,- 
598,  grand  total  $904,979.78. 
36-iri.  Lock  Bar:  Pipe  and  fittings 
$842,775.21,  concrete  $60,840,  exca- 
vation $145,598,  grand  total  $1,049,- 
213.21. 


C 


Contractors  Machine  Works 

See   the   Neiv 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY   1885  SAN    FRANCISCO 


('.    !•:.    Green — 34-in.    Riv.:   Pipe   and   fit- 
ting.s    11,080,887.02,      concrete      $42,- 
297.60,      excavation    $123,027.60, 
grand    total    $1,246,212.22. 
38-in.    Riv.:    Pipe    and    fittings    $1,- 
181.826.08,    o.Tiotete    $42,297.60,    ex- 
cavation     $123,027.60,      grand      toul 
$1,347,151.28. 
Other    iiidders    were:    Chas.    and    Geo. 
K.    Thompson,  R.   B.   Hazard  Contr.  Co., 
Baker  Iron  Wks.,  Sidney  Smith,  Los  An- 
geles;   Southwest    Welding    &    Machine 
Lo.,    Ls    Angeles;      deWaard      &      Son; 
Stroud    Bros.    &   Seabrook,    Oceanside. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
April  27,  bids  will  be  rec.  by  water  and 
p 'Wer  comm.,  207  S  Broadway,  for  2- 
in.  C.  I.  water  pipe  under  spec.  P.  A. 
Adv.  W-611,  as  follows:  (1)  9000  pes., 
(2)  3000  pes.,  (3)  1500  pes.  Jas.  P.  Vro- 
man,  secretary. 


LOS  ANGELES,  Cal.— Bids  reed,  by 
water  and  power  comm.  Apr.  6,  for 
well-casing  and  starters  under  spee. 
W-609  are:  American  Steel  Pipe  and 
Tank  Co.,  $14,970  on  casing,  and  $634 
on  starters;  West  Coast  Pipe  A  Steel 
Co.,  $15,250;  Union  Tank  Co.,  $15,477; 
Western    Pipe   &  Steel  Co.,   $16,582.96. 


LOS  ANGELES.  Cal.— M.  Allen  &  Co., 
Byrne  Bldg.,  awarded  contr.  by  water 
and  power  ccmm.  April  6  at  $3.98  ft. 
for  4740  ft.  24-in.  riv.  steel  pipe,  .256-in. 
thickness,  26.25-ft.  lengths,  B.  &  S., 
under  spec.  790-A  This  award  was 
made    on    foreign    pipe. 


SEWAGE   DISPOSAL   PLANTS 


LOS  ANGELES.  —  Following  bids 
reed.  Apr.  7  by  bd.  pub.  wks.  for  refuse 
incinerator  plant,  E.  24th  St.,  Vernon: 
C.  O.  Bartlett  &  Snow  Co.,  (a)  eompl. 
plant  as  per  spec,  $384,300;  alternate 
bid,  plant  4-00  tons  capacity  for  13 
hours,  $747,000;  (b)  wage  for  supt.  to 
supervise  operation  of  plant  for  2  mos., 
$20  per  day.  J.  C.  Bannister,  (a)  bid 
1,  200  ton  hand-stoked  plant,  $250,000; 
bid  2,  200-ton  mechanically  operated 
plant,  $325,000;  alternate,  bid  1,  400- 
ton  hand-stoked  plant,  $380,000;  400- 
ton  mechanically  operated  plant,  $415,- 
000;  (b)  no  bid.  Decarie  Incinerator 
Corp.,  (a)  $655,000;  (b)  $25  a  day;  al- 
ternate bid,  plant.  2  units,  200  tons  in 
24  hrs.,  $399,100;  plant,  3  units  300 
tons  24  hrs.,  $525,000;  two  plants  4 
units  each,  400  tons  in  24  hrs.  for  each 
plant,  $1,310,000.  Hiler  Engr.  &  Constr. 
Co.,  (a)  $189,000;  alternate,  $318,000; 
(b)  $20  a  day.  Nye  Odorless  Crema- 
tory Co.,  (a)  $220,000;  alternate.  $370,- 
000;  (b)  $20  a  day;  Superior  Incin- 
erator Co.  of  Texas,  (a)  $174,500;  al- 
ternate   $335,000;    (b)    $15    a   dav 


WATER   WORKS 


LOS  ANGELES,  Cal.— Until  3  P.  M.. 
April  27,  bids  will  be  rec.  bv  water  and 
power  comm.,  207  S.  Broadway,  f i  r  550 
generator  coils  under  spec.  P-381-51S. 
Jas.   P.  Vroman,  secretary. 

CALISTOGA,  Napa  Co.,  Cal.— Moyer 
^Machine  Works,  Napa,  awarded  contr 
oy  Board  of  Trustees  of  Calistoga  Joint 
I'nt.n  High  School  District  to  furnish 
and  install  underground  sprinkling 
system  in  school  grounds.  The  tvpe  of 
sprinkler  desired  other  than  '  those 
placed  on  corners  and  along  borders 
to  be  Acme  Telescopic  fixtures  fitted 
with  Pasadena  Sprinkler,  Thompson  or 
eq.;  corner  and  side  sprays  to  be  Pasa- 
dena sprinkler  or  eq. ;  stand,  steel  pipe 
galv.:  c.  i.  fittings.  Oamplete  list  of 
bids  follow: 
A.    W.    Aim,    Calistoga — 1st    $700,    2nd 

S62S. 
O.     W.     Erickson,     Calistoga — 1st     $590 

2iid    $495. 
Moyer     Machine     Works,     Napa  —  1st 

$584.50,    2nd   $524.50. 

BAKERSFIELD,  Kern  Co.,  Cal  — 
Stroud  Bros.,  210  Union,  awarded  contr. 
at  $2000  by  ccunty  to  constr.  irriga- 
tion sys.  in  Kern  County  Hospital 
grounds.  Other  bidder  was  R,  J.  Gib- 
son,   $2400. 
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3ALDSBURG.    Sonoma   Co..    Cal.    — 

recently     opened     bids     for    furn. 

ft.   4-in.  class   "C"   c.   i.   water  pipe 

necessary  fittings,  and  have  same 

r  advisement  until  April  19th. 
were    as    follows:     Stephen-Smith 

$2,274.40;  B.  Xicoll  &  Co.,  $2,315.50; 
Gairett,  $2,461.25.  American  Iron 
Co.  bid  on  only  a  portion  of  the 
J.  W.  Hillhouse,  city  clerk. 


PLAYGROUNDS  AND   PARKS 


MADERA,  Madera  Co.,  Cal. — The  city 
will  lec.  bids  until  May  4,  1926  for 
purchase  of  a  tract  of  land  containing 
25.64  acres  north  of  the  Fresno  River. 
It  is  understood  the  property  will  be 
used   for   a   park. 


SEWERS  &  STREET  WORK 


LOS  ANGELES.  Cal.— Geo.  H.  Oswald 
366  E  5Sth  St.,  Lcs  Angeles,  sub.  low 
bid  to  bd.  pub.  wks.  Apr.  12  at  $404,- 
453.55  for  imp.  Neptune  Ave.,  bet.  Ana- 
heim St.  and  Inner  Bay  E.xception  Line 
(Neptune  Ave.  and  "G"  St.  Imp.  Dist.). 
Other  bids:  Tryon  A  Brain,  $415,683.77; 
Griffith  Co.,  $426,638.02;  H.  A.  McOray, 
$43y.l57.09;  Chalmers  &  Ford,  $439,- 
574.18;  Geo.  R.  Curtis  Pav.  Co.,  Inc., 
$441,929.74;  Wells  &  Bressler,  $444,- 
203.10;  Ed  Johnson  &  Sons,  $444,622.30; 
Geo.  W.  Kemper,  R  A.  Wattson  and  O. 
U.  Miracle,  $456,061.'30.  Unit  bids  of  low 
bidder  follows:  Grade  (lump  sum)  $36,- 
000;  166,351  sq.  ft.  asph.  pave  $.215; 
4380  so.  ft.  remod.  with  asph.  pave. 
$.16;  1,152,418  s.i.  ft.  7-in.  cone,  pavft. 
$.20;  1325  sq.  ft.  8-in.  cone.  pave.  $.22: 
6759  sq.  ft.  oil  and  rock  remod.  $.07; 
3447  ft.  curb  armor  $1;  50,621  ft.  unplas. 
curb  $.45;  300,175  sq.  ft.  one-course 
walk  $.125;  7303  sq.  ft.  combin.  gut. 
$.23;  114  sq.  ft.  gut.  $.22;  remov.  and 
install  lights  (1.  s.)  $600;  storm  drain 
(1.  s.)  $19,000;  san.  sewer  (1.  s.)  $4000; 
14,982   ft.  hse.  sewers  $.78. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
City  declares  inten.  (1070)  to  improve 
portions  of  King  St.,  from  5th  Street 
to  Benton  St.,  involv.  grade,  3-in.  Wll- 
lite  Process  Asphaltic  Concrete  sur- 
face on  4-in.  base  formed  by  re-constr. 
of  existing  water  bound  macadam, 
hydraulic  cem.  ccnc.  curbs  and  gutters. 
Act  1911.  Protests  May  4,  1926.  C.  B. 
Reid,    city   clerk. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — City 
declares  inten.  (1060)  to  imp.  portions 
of  Pine  St.,  Oak  St.,  etc..  involv.  grade, 
reconst.  existing  waterbound  macadam 
surface  to  form  4-in.  base  for  3-in. 
Willite  Process  Asphaltic  cone,  pave., 
hydraulic  cem.  cone,  curbs  and  gutters, 
etc.  Act  1911.  Protests  May  4,  1926.  C. 
B.  Reid,  city  clerk. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  May  7,  1926,  3  p.  m.,  bids  will 
be  rec.  by  H.  E.  Miller,  county  clerk, 
to  Imp.  second  section  of  the  Holohan 
Road,  the  first  section  of  the  Roache 
Road  and  the  first  section  of  the  East 
Corralitos  Road,  in  the  Pajaro  Road 
District.  Plans  obtainable  on  deposit 
of  $5  from  county  surveyor  Lloyd 
Bowman. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
AV.  F.  Hanrahan,  San  Francisco,  award, 
rontr.  at  $38,435.52  by  City  Council  for 
improvements  to  El  Camino  Real  io- 
volving  118,000  sq.  ft.  cone,  paving  and 
grading,  catchbasins,  storm  sewer 
work,  etc. 

Federal  Construction  Co.,  Call  Bldg., 
S.  F.  awarded  contract  at  $8503.52  for 
resurfacing  portions  of  El  Camino  Real 
involv.  1073  tons  asph.  cone.  E.  W.  Fos- 
ter,  city  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— City 
declares  inten.  (1068)  to  imp.  Johnson 
St..  from  Orchard  St.  to  Beaver  St.,  In- 
volving grade,  3-in.  Willite  Process 
Asph.  cone,  surface  on  4-in.  base 
formed  by  reconstr.  of  existing  water 
bound  macadam,  const,  hydraulic  cem. 
curbs  and  gutters.  Act  1911.  Protests 
May   4,    1926.  C.   B.   Reid,   city   clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  26,  bids  will  be  rec.  by  Bd.  Pub. 
Works,  for  8-in.  vit.  sewer  in  Oak 
Glen  Dr.,  b(;t.  Oakshire  Dr.  and  present 
terminus  of  Oak  Glen  Dr.,  extending 
n.  w.  from  Broadlawn  Dr.  (Cahuenga 
Blvd.  and  Oakshire  Dr.  Sewer  Dlst.): 
1911    act. 


DOS  ANGE'LES,  Cal.— County  superv. 
have  ordered  constr.  of  an  8-ml.  road 
from  Glendora  to  the  San  Gabriel  dam 
site;  est.  cost  $200,000.  This  road  will 
have  a  max.  grade  of  7%. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— City 
declares  inten.  (1066)  to  imp.  Glenn  St. 
from  Carrillo  St.  to  College  Ave.,  in- 
volving grade,  3-in.  Willite  Ptrocess 
Asph.  cone,  surface  on  4-in.  base 
formed  by  reconst.  of  existing  water 
bound  macadam,  constr.  hydraulic  cem. 
curbs  and  gutters.  Act  1911.  Protests 
May  4,   1926.  C.  B.  Reid,  city  clerk. 


LOS  ANGELES.  Cal.— Until  10  A.  M. 
April  26,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  St.  work  under  1911  act  as 
follows: 

Wilmington  Blvd.,  bet.  L  and  Ana- 
heim  Sts.:    8-in.    cem.   sewer. 

Dolores  St.,  bet.  Broad  and  Canal 
Ave.:  8-in.  cem.  sewer. 

Hayworth  Ave.,  bet.  Melrose  Ave.  and 
Beverlv   Blvd..   8-in.   vit.   sewer. 

Venice  Blvd.,  bet.  Cattaraugus  Ave. 
and  Hutchinson  Ave.  and  portions  of 
other  Sts.  (Venice  Blvd.  and  La  Cienega 
Blvd.    Sewer  Dist.):   8-in.   vit.   sewer. 


LOS  ANGELES,  Cal.— J.  C.  Hiokey, 
320  S  Palm,  Alhambra,  subm.  low  bid 
to  bd.  pub.  wks.  Apr.  12.  at  $14,458.70 
for  vit.  sewer  in  La  Cienega  Blvd.,  bet. 
Los  Angeles'  city  boundary  and  Ro- 
malne  St.,  and  in  portions  of  other  sts. 
fSweetzer  Ave.  and  Melrose  Ave.  Sewer 
Dist.),  involv.  sewer  at  $8415,  4649  ft. 
hse.   conn,   at   $1.30  ft. 


SAN  FERNANDO,  L.  A.  Co.,  Cal. — 
R.  A.  Wattson,  1026  McCadden  PI.,  Los 
.Angeles,  sub.  low  bid  at  $77,340.67  and 
was  awarded  contr.  Apr.  5  by  city  trus- 
tees tor  const,  cone,  lateral  sewers  in 
Sewer  Dist.  No.  1,  under  1911  act,  in- 
volving 45.273  ft.  8-in.  pipe  at  91c  ft; 
1672  ft.  10-in.  pipe  at  $1.29  ft;  1641  ft. 
12-in.  pipe  at  98c  ft;  7035  ft.  15-in.  pipe 
at  $2.1314  ft;  530  ft.  18-in.  pipe  at  $1.70 
ft;  72  ft.  8-ln.  C.  I.  pipe  at  $2.39  ft; 
24  ft.  12-in.  C.  I.  pipe  at  $4.14  ft;  24  ft. 
16-in.  C.  I.  pipe  at  $6.48  ft;  166  stand, 
br.  m.  h.  at  $75.45  ea:  3  br.  drop  m.  h. 
at  $14S.60  ea;  18  br.  f.  t.  at  $150.50  ea. ; 
1000  ft.  %-in.  galv.  steel  flush  tank 
line  at  35c  ft.  Other  bids:  J.  C.  Hiekey, 
Alhambra,  $82,178.28;  O.  K.  Hearte, 
Pasadena.  $82,405.25:  Gogo  &  Rados, 
Los  Angeles.  $83,089.01;  Olivarrl  Contr. 
Co.,  Santa  Ana,  $83,817.78;  W.  R.  Har- 
mon, Alhambra,  $97,400.52.  Contr.  in- 
cludes replacement  of  720  lin.  ft.  5  to 
6  in.  cone,  pave;  2770  lin.  ift.  4-in. 
macad.  pave.;  12,618  lin.  ft.  cone,  base 
asph.  top  pave.  Black  &  Veatch,  Los 
Angeles,   consult,    engrs. 


S.AN  DIEGO,  Cal— Geo.  R.  Daley,  4430 
Boundary  St..  awarded  contr.  by  city 
April  5.  at  $33.6.«4.()9  for  imp.  Louisiana 
Pt  i-if^t.  Kl  Paion  and  Adams  Ave.,  In- 
volving 114,912  sq.  ft.  asph.  cone.  pave. 
on    4-in.    cem.   cone.    base. 


SAN  FRANCIRCO  —  At  $21,852.04 
Pacific  States  Constr.  Co..  Call  Bldg. 
awarded  contract  by  Board  of  Public 
Works  to  imp.  Fillmore  St.,  bet.  Cer- 
vantes and  Marina  Blvd.,  involv.  74.352 
sq.  ft.  a.«ph.  cone,  pavement  consisting 
of  6-in.  base  and  114-in.  surface:  100 
sq.  ft.  asph.  cone,  conform  pavement. 
11,2 -in.  wearing  surface,  binder  and 
no  cone,  base;  1030  lin.  ft.  8-in.  vit. 
pipe  sewer;  30  lin.  ft.  10-ln.  vit.  pipe 
culvert;  37  8-in.  vit.  wye  branches;  4 
br.  manholes;  const.  2  br.  catchbasins; 
4  br.  manholes;  const.  2  br.  catch- 
basins; reset  3  catchbasins;  2332  lin.  ft. 
{.rmored  cone,  curb;  9670  sq.  ft.  art. 
stone   walks. 


SAX  DIEGO,  Cal.  —  Griffith  Co..  25 
14th  St.,  San  Diego,  sub.  low  bid  to  city 
April  5,  at  $38,373.04,  for  Imp.  Monroe 
and  Mead  Aves.,  Arch  and  New  Jersev 
Sts.  and  Proctor  PI.,  involv.  143,565  sq. 
ft.  114-in.  Warrenite  pave,  on  2Vi-ln. 
asph.  cone,  base,  and   incidental  Items. 

SAN  BERNARDINO.  Cal.— Until  7:30 
P.  M.,  May  3,  bids  will  be  rec.  by  city 
for  8-ln.  vit.  sewer  In  7th  St.,  bet.  Ca- 
brera St.  and  Stanford  Ave.;  1911  act. 
J.  H.  Osborn,  city  clerk. 


SAN  DIEGO,  Cal.— Griffith  Co.,  26 
Fourteenth  St.,  sub.  low  bid  to  city  at 
$38,373.64  for  imp.  of  Monroe  and  Mead 
Aves.  and  Arch  St.,  involv.  (a)  143,565 
sq.  ft.  4-in.  Warrenite  at  18.8c  ft.,  (b) 
14,661  sq.  ft.  walk  at  21. 5c  ft.,  (c)  24;*» 
curb  at  65c  ft.,  (d)  11  4-in.  cem.  sewer 
laterals  at  $33,  (e)  26  6-in.  cem.  sewer 
laterals  at  $38,  (f)  removal  of  curb  at 
$40,  (g)  cem.  sewer  sys.  $4730,  (h)  25 
?4-in.  wated  services  at  $18,  (i)  drain- 
age at  $75.  Other  bids:  G.  R.  Daley 
(a)  19.2c,  (b)  22e,  (c)  65e,  (d)  $33,  (e) 
$38,  (f)  $25,  g)  $4725.  h)  $21,  (i)  $175. 
total.  $39,175.60;  Hazard  Contracting 
Co.,  (a)  19.9c,  (b)  22c,  (c)  65c,  (d)  $33. 
(s)  $38,  (f)  $40,  (g)  $5500,  (h)  $22.50. 
(i)    $150,    total.    $40,983.06. 

POMONA.  Cal.— Until  12  M.,  April 
27.  bids  will  be  rec.  by  city  for  St 
work   as   follows: 

Hamilton  Blvd.,  bet.  1st  St.  and  5th 
Ave.;    walks,    curbs. 

First  St.,  bet.  Garey  and  Towne 
Aves.:    pave. 

Locust  St.,  bet.  Third  and  Seventh 
Sts.:    pave. 


SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  May  3,  bids  will  be  rec.  by  city 
for  St.  work  under  1911  act  as  follows: 

Court  St.,  bet.  Sierra  Way  and 
Mountain   View  Ave.:   4-in.   concr.   pave. 

Genevieve  St.,  bet.  Arrowhead  Square 
St.  and  29th  St.:   4-in.  concr.   pave. 

Mountain  View  Ave.,  bet.  Arrow- 
head Square  St.  and  29th  St.:  4-In 
concr.   pave.,   walk  and  curb. 

29th  St.,  bet.  Sierra  Way  and  Moun- 
tain View  Ave.:  4-in.  concr.  pave.,  curb, 
walk. 

Arrowhead  Sq.  bet.  Sierra  Way  and 
Mountain  View  Ave.:  4-in.  concr.  pave., 
curb   and  walk. 

Highland  Ave.,  bet.  Sierra  Way  and 
Watermann  Ave.:  4-in.  concr.  pave,  oa 
edges  for  widening  with  resurf.  of 
middle   of  roadway. 

Stoddard  Ave.,  bet.  10th  and  Base 
Line  Sts.:   4-in.   oil  mac.  pave,  and  gut. 


TURLOCK,  Stanislaus  Co.,  Cal. — A. 
Teichert  and  Son,  1846  37th  St.,  Sac- 
ramento, awrarded  contract  by  city  to 
pave  Flower  St.,  Wolfe  Ave.,  and  part 
of  Thor  St.  Bids  were  submitted  by 
four    other    firms    as     follows: 

Warr;n  Construction  Company. 
Standard  Paving  Company  of  Modes- 
to, California  Road  and  Street  Im-- 
provement  Company,  and  J.  E.  John- 
son,    gjneral    contractor    of    Stockton. 


MAYWOOD,  Cai. — B.  R.  Ford,  407  W. 
17th  St.,  Santa  Ana,  subm.  low  bid  to 
the  city  on  Apr.  6th,  and  was  award- 
eontr.  for  impr.  Atlantic  Blvd.  at  $108,- 
217.60,  involv.  (1)  grade  at  $6000,  (2) 
292,755  sq.  ft.  9-in.  concr.  pave,  at 
24.92c  per  sq.  ft.,  (3)  7640  sq.  ft.  3-in. 
rock  and  oil  w.  s.  at  10c  per  sq.  ft., 
(4)  51,030  sq.  ft.  2-eourse  walk  at 
14.5c  per  sq.  ft.,  (5)  8000  lin.  ft.  curb 
(heavy  type)  at  48c  per  lin.  ft.,  (6) 
corr.  iron  culverts  at  $2,119.50,  (7) 
main  sewer  at  $7635,  (8)  6444  lin.  ft. 
H.  C.  sewer  at  80c  per  lin.  ft.,  (9) 
lighting  conduit  and  found,  at  $2600. 
Other  bids:  Ed  Johnson  and  Son, 
$114,121.30;  Oswald  Bros.,  $120,815.82; 
Griflath  Co.,  $122,600.27;  Geo.  R.  Cur- 
tis,   $128,437.70. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Geo.  H. 
Oswald,  366  E  58th  St.,  Los  Angeles, 
awarded  eont.  by  city  April  5,  at  $12,- 
907.24  for  imp.  65th  St.,  bet.  Gay  St. 
and  West  Blvd.,  involv.  42.432  .sq.  ft. 
5-in.  Willite  pave..  4434  sq.  ft.  6-in. 
cone,  gut.,  466  sq.  ft.  8-in.  cone,  gut., 
47,452  sq.  ft.  grade  (1200  cu.  yds.),  10 
•■>4-iu.  water  serv. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
C.  J.  Lindgren,  San  Mateo,  awarded 
contract  at  $3,000  for  constr.  of  an 
outfall  to  sanitary  system  at  foot  of 
Mount    Diablo. 


LOS  ANGELES,  L.  A.  Co.,  Cal.— H. 
A.  McCray,  Los  Angeles,  awarded  con- 
tract by  State  Highway  Commission 
at  $44,517.60  to  grade  and  pave  with 
bituminous  macadam,  0.7  mi.  In  Los 
Angeles   county   at  Chalk   Hill. 


HAYWARD,  Alameda  Co.,  Cal.— City 
Council  plans  imp.  to  Second  St.,  In- 
volv. paving,  constr.  of  curbs  and  gut- 
ters.    Jesse  B.  Holly,  city  engineer. 
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REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  May  1,  1926,  bids  will  be  rec.  by 
Elizabeth  M.  Kneese,  county  clerk,  for 
repairs  to  La  Honda  Road,  from  San 
Giegoria  to  Third  Township  line  and 
of  Hillsdale  Blvd.  in  First  Township. 
Geo.   A.   Kneese,    county   surveyor. 


ALAMEDA,  Alameda  Co.,  Cal.— City 
declares  inten.  (80)  to  change  official 
grade  of  portion  of  Webster  St.,  betw. 
segregation  line  and  the  San  Antonio 
Estuary  where  bridge  is  being  recon- 
structed. Act   1909. 

LOS  ANGELES,  Cal. — Thos.  Kelly  & 
Sons,  Hillstreet  Bldg.,  award,  contr.  by 
County  Sanitation  Dist.  No.  1  April  6, 
at  $197,851.75  for  constr.  portion  of  the 
Wright  Rd.  trunk  sewer,  lying  betw. 
Santa  Ana  Blvd.  and  its  junction  with 
Dist.  No.  1  main  trunk  sewer,  involv. 
(1)  7740  ft.  37-in.  reinf.  cone,  pipe  at 
$8.58  ft.,  (2)  11,715  ft.  39-in.  reinf. 
cone,  pipe  at  $8.84  ft.,  (3)  12000  ft. 
gravel  bed  and  timber  bents  for  39-in. 
pipe  at  $1.71  ft.,  (4)  2000  ft.  "C"  cone, 
cradle  at  $2.03  ft.,  (5)  3870  ft.  gravel 
bed  and  timber  bents  for  36-in.  pipe 
at  $1.59  ft.,  (6)  3870  ft.  "C"  cone,  cra- 
dle at  $1.98  ft.,  (7)  23  m.  h.  at  $102.39 
ea.,  (8)  37  jet.  cham.  at  $107.92  ea.,  (9) 
2  special  m.  h.  at  $119.02  ea.  Other  bids 
Joe  Chutuk,  $223,391.25;  C.  E.  Green, 
$233,587.50;  R.  Enimett  Cooney,  $23,- 
862.50;  United  Cone.  Pipe  &  Constr.  Co., 
$239,562;  E.  J.  Gass,  $243,429;  John  Ar- 
tukovich,  $244,402.50;  Thos.  Haverty 
Co.,  $249,942;  R.  A.  Wattson,  $288,396.40 
deWaard  &   Son,   $292,818.75. 

SONOMA  COUNTY,  Cal.— Until  April 
19,  1926,  2  P.  M.,  bids  will  be  received 
by  Division  4,  State  Highway  Commis- 
sion, Room  211,  State  Bldg.,  San  Fran- 
cisco, to  grade  and  surface  with  broken 
stone  and  bituminous  macadam  1.0  mi. 
in  Sonoma  County,  bet.  ■  Vineburg 
Junction  and  Easterly  County  Bound- 
ary. John  H.  Skeggs,  Div.  Eng.  R.  M. 
Morton,  State  Highway  Engineer.  See 
cnll  for  bIdM  under  "Official  Proposals,'' 
tbis  issue. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
April  26,  1926,  8  P.  M.  bids  will  be 
rec.  by  J.  F.  Blakely,  city  clerk,  to 
imp.  portions  of  Lockeford  St.,  Stock- 
ton St.  and  Washington  St.,  involv. 
gmde;  hyp.  cone,  curb  and  guters; 
IV^-in.  W'arrenite  |surflace  pavement 
on  21^ -in.  asph.  base.  1911  Act  and 
Bond  Act  1915.  J.  F.  Blakely,  city 
clerk.  L.  F.  Barzellottl,  city  en- 
gineer. 


LOS  ANGELES,  Cal.— George  R.  Cur- 
tis Paving  Co.,  2440  E.  26th  St.,  award, 
contr.  Apr.  7  by  bd.  pub.  wks.  at  $16,- 
851.85  for  paving  Isabel  St.  betw.  Bank 
and  Macon  Sts.,  in  Isabel  and  Bank 
St.  Imprvt.  Dist.;  asph.  and  cem.  concr. 
pave.,  curb,  walk,  gut.  and  storm 
drain. 


VALLEJO,  Solano  Co..  Cal.— M.  G. 
Axman,  112  Market  St.,  San  Fran- 
cisco, submitted  low  bid  at  $8923.72  to 
city  clerk,  Alfred  F.  Edgecombe,  tj 
imp.  portions  of  Louisiana  St.,  involv. 
338  cu.  yds.  grading,  excavation;  600 
cu.  yds.  grading,  borrowed  embank- 
ment; 1270  lin.  ft.  curb  and  gutter;  735 
sq.  ft.  curb  and  walks;  27,448  sq.  ft. 
cone,  pavement;  56  lin.  ft.  part  circle 
fulvert;  160  lin.  ft.  curb  armor;  264  lin. 
ft.  house  lateral  sewers;  130  lin.  ft. 
header  board.  T.  D.  Kilkenny,  city 
engineer.  Louis  Tagnon  of  Vallejo 
submitted  only  other  bid  at  $9523.54. 


OROVILLE,  Butte  Co.,  Cal.— City  de- 
clares inten.  (361)  to  imp.  portions  of 
Stafford  St.,  Oak  St.  and  High  St.,  in- 
olv.  grade,  1%-in.  Warrenite  Bithlithic 
pav.  on  2%-in.  ashp.  cone,  base,  hy- 
draulic cem.  cone,  curbs  and  gutters, 
c.  i.  culverts,  etc.  Act  1911.  Protests 
April  26,  1926,  8  P.  M.  John  W.  Gib- 
son,  city  clerk. 


CONCORD,  Contra  Costa  Co.,  Cal. — 
City  Trustees  have  instructed  Engineer 
Elsen  of  Richmond  to  prepare  plans 
for  paving  with  macadam  Mt.  Diablo 
Park  and  Grant  Sts.  Park  street  from 
Clayton  road  to  Ygnacio  Valley  line 
will  be  included  in  this  year's  paving 
program. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
City  council  plans  to  pave  California 
Ave.  from  R.  R.  tracks  west  and  Cam- 
bridge Ave.  widened.  J.  F.  Byxbee  Jr., 
city   engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  declares  inten.  (780)  to  Improve 
North  Sutter  St.,  from  Hampton  St.  to 
Monterey  Ave.,  involv.  grade,  constr. 
concrete  curbs,  gutters,  sidewalks  and 
roadway,  sanitary  sewer  system,  etc. 
Act  1911.  Protests  April  26,  1926.  A.  L. 
Banks,    city   clerk. 


OAKLAND,  Alameda  Co.,  Cal.— 
Warren  Constr.  Co.,  Poplar  and  28th 
S'ts.,  Oakland,  awiarded  contract  by 
city  to  imp.  portions  of  iHarrison  St  , 
involv.  grading,  32c  sq.  ft.;  cone,  curb, 
$1.20  lin.  ft.;  granite  curb,  90c  lin.  ft., 
cone,  gutter,  33c  sq.  ft.  Warrenite- 
Bitulithic  wearing  surface  2-in.  on  6- 
in.  cone,  bace.,  34c  sq.  ft.;  Warren- 
Eitulithie  surface,  16e  sq.  ft.;  24-in. 
pipe  lin.  ft.,  $5.80,  21  in.,  $5.75,  18-in. 
$5.40,  15-in.  $4.90,  12-in.  $3.90,  10-in. 
pipe  conduit,  $3.00;  manhole,  $100  ea.; 
catchbasins,  $100  ea;  drop  connections, 
$25  ea.  W.  W.  Harmon,  city  eng.  E. 
K.  Sturgis,  city  clerk. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2067)  to  imp.  'S"  Street  from 
53rd  to  55th  St;  53rd  St.  from  "S"  to 
"T"  involv.  const,  of  cone,  curb  and 
gutter,  vit.  ironstone  pipe  sewer,  cast 
iron  draine,  tile  drain  4  in.  in  dia. 
grade,  pave  with  asph.  cone,  with 
seal  coat  etc.  Act.  1915.  Protests  April 
22,  1926.  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,  city  eng. 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
declares  inten.  (26)  to  imp.  portions  of 
Pine  St.,  Lemon,  Maple,  Orange,  Wil- 
low, "E"  and  "B"  streets,  involv.  grade, 
pave  with  Warrenite,  concrete  curbs, 
gutters,  sidewalks  catchbasins,  head- 
walls,  and  wingwalls,  6,  8  and  10  in. 
cone,  sewer  pipe  &  wood  headerboards. 
Act  1911.  Geo.  W.  Richards,  city  clerk. 
L.  B.  Crook,  city  eng.  Protests  April 
21,    1926. 


RED  BLUFF,  Tehama  Co.,  Cal.  — 
Plans  and  specifications  prepared  by 
City  Engineer  W.  F.  Luning  for  sewer 
extension  from  Brickyard  creek  to 
Sacramento  river  in  the  south  part  of 
the  town  were  adopted  by  the  board 
and  bids  were  authorized  to  be  adver- 
tised for  the  work. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  26,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  street  work  under  1911  act  as 
follows: 

N.  Sherman  Way,  bet.  Mulholland  St. 
and  San  Fernando  Rd. :  Grade,  concrete 
pave,  (protected),  cem.  pipe  culv., 
wooden  guard  rails.  (Re-adv. — previous 
bids    received   Jan.    4). 

Alley  w.  of  Figueroa  St.,  bet.  79tli 
and  80th  Sts.:  4041  sq.  ft.  5-in.  concr. 
pave..  504  sq.  ft.  rock  and  oil  surf,,  77 
cu.  yds.  cut. 


LOS  ANGELES",  Cal. — .\pprox.  quan. 
for  pedestrian  subway  under  Sunset 
Blvd.  at  Logan  St.,  for  which  bids  will 
be  rec.  by  Bd.  Pub.  Wks.  April  26  (pre. 
viously  noted)  are:  3313  cu.  ft.  concr., 
5403  sq.  ft.  forms,  15,183  lbs.  steely  528 
cu.  yds.  cut,  839  sq.  ft.  broom  finish  and 
steel  float,  2052  sq.  ft.  dry  dash  finisn. 
5  ft.  vit.  pipe,  trap,  9  lighting  recesse.'^ 
compl.  with  C.  I.  and  bronze  frames 
and  glass  doors,  one  switch  box,  100  ft. 
1-in.  conduit,  125  ft.  %-in.  conduit,  40 
ft.  11,4 -in.  conduit.  259  lbs.  20-oz.  cop- 
per, one  22x22-in.  C.  I.  frame,  one  18x 
18-in.  removable  C.  I.  grating.  Re- 
move 120  ft.  curb,  80  sq.  ft.  gut.,  570 
sq.  ft.  walk,  1084  sq.  ft.  pave.  Constt;-. 
1108  sq.  ft.  rock  and  oil,  440  sq.  ft. 
walk,  120  ft.  curb,  120  sq.  ft.  gut.,  854 
sq.    ft.    asph.    concr.    surf.,     106    ft.    or- 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  declares  inten.  (26-2)  to  imp.  El 
Camino  Real  bet.  9th  and  11th  Aves. 
involv.  leaving  8  ft.  wide  with  cem. 
cono.,  4  in.  thick  and  7  to  9  in.  at 
Intersection,  cone,  curb  etc.  Protests 
May  3.  1926,  8  p.  m.  E.  W.  Foster 
city    clerk. 


LOS  ANGELES,  Cal.— Thurston  & 
:McGovern,  518  S.  Ckitalina.  Redcndo 
Beach,  award,  contr.  by  bd.  pub.  wks. 
■\pi'.  7  at  $93,22S.98  for  paving  Wil- 
mington Blvd.  betw.  S.  St.  and  B.  St.: 
asph.  pave,  sheet  asph.  surf,  oil  and 
rock  surf.,  curb,  walk,  gut.,  storm  drain 
and  ornam.  light  sys.  Bids  noted  Issue 
Mar.    26. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummy,  55  New  Mont- 
gomery .St.,  San  Francisco,  by  city  to 
imp.  (2864)  18th  Ave.,  bet.  San  An- 
tonio and  William  Street;  Beach  alley 
bet.  18th  and  19th  and  north  half  of 
William  St.,  bet.  18th  and  Coyote  riv- 
er, involv.  grade;  4-in.  Warrenite- 
Bit.  pave  laid  in  one-course;  cone, 
curb,  gutter  and  alley  driveways;  4-ln. 
vit.  lateral  sewers;  cone,  storm  water 
inlets;  8-ip.  vit.  pipe  drains.  1911  Act 
and  Bond  Act  1915.  Wm.  Popp,  city 
eng.      J.    J.    Lynch,    city    clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  contract  by  city  (2854) 
to  improve  unnamed  alley  bet.  1st  and 
2nd  Sts.,  between  Reed  and  Margaret 
and  Margaret  and  Virginia  Sts.,  involv. 
grade;  6-in.  cone,  pave.;  2  cone,  catch- 
basins; corru.  iron  culvert;  vit.  pipe 
drain.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Wm.    Popp,    city    engineer. 


SAN  FRANCISCO— At  $60,940.84,  C. 
B.  Eaton,  17  Shore  View  Ave.,  awarded 
contract  by  Board  of  Public  Works  to 
const.  43rd  Ave.  main  sewer;  involv.  620 
lin.  ft.  2  ft.  by  3  ft.;  3400  lin.  ft.  2  ft.  by 
3  ft.,  9  in.  and  1244  lin.  ft.  3  ft.  by  4 
ft.  6  in.  rein.  cone,  sewer  with  portion 
of  invert  lined  with  vitrified  bricks; 
2  rein.  cone,  taper  connections  ■with 
nortions  of  invert  lined  with  vitrified 
brick:  220  lin.  ft.  8  in.  and  53  lin.  ft.  18 
in.  iron-stone  pipe  sewers;  18  br.  or 
cone,   manholes. 


LOS  ANGELES— M.  Miller,  208  W. 
Second  St.,  award,  contr.  by  bd.  pub. 
wks.  Apr.  7  at  $58,407.48  for  sewer  in 
Hyde  Park  Blvd.  and  other  sts.  in 
Hyde  Park  Blvd.  and  Madden  Ave. 
Sewer  Dist.     Bids   noted   issue  Mar.   26. 


NEWPORT  BEACH,  Orange  Co..  Cal. 
—Until  7:30  P.  M.,  April  26,  bids  will  be 
received  by  City  Clerk  H.  W.  Nicker- 
son  for  paving  Coast  Blvd.  and  other 
Sts.  in  Corona  Del  Mar,  involv.  123,570 
sq.  ft.  5-in.,  18,032  sq.  ft.  6-in.,  ajid 
72,036  sq.  ft.  8-in.  concr.  pave.;  705,- 
873  sq.  ft.  4-in.  macad.  pave;  469,358 
sq.  ft.  grade  roadway;  88,702  lin.  ft.  15- 
in.  and  1169  ft.  concr.  curb;  67.439  sq. 
ft.  5-in.,  11,871  sq.  ft.  6-in.  and  10.667 
sq.  ft.  8-in.  concr.  gut.;  311,593  sq.  ft. 
cem.  walk;  325  lin.  ft.  guard  fence; 
112,320  cu.  yds.  excav.;  85,870  cu.  yds. 
fill:  including  reinf.  concr.  pipe,  culvs. 
drains,  catchbasins  concr.  steps  and 
landings:  1911  Act.  Plans  and  spec, 
may  be  obtained  at  office  of  Paul  E. 
Krissly,  consult,  engr.,'732  H.  W.  Hell- 
man  Bld,g,,  Los  Angeles,  on  deposit  of 
$12. 


CHICO,  Butte  Co.,  Cal.— Chico  Con- 
tracting Co.,  Chico,  at  $173,038.94 
awarded  contract  by  city  for  paving 
the  streets  from  Broadway  west  to 
the  Southern  Pacific  tracks  and  from 
Fifth  Street  south  to  the  Little  Chico 
Creek,  involving  approximately  sixty- 
thrte   city   blocks. 

The  bid  was  the  lowest  of  four,  the 
other  bids  being:  J.  E.  Johnston, 
Stockton,  $177,192.54;  Valley  Paving 
and  Construction  Companv  of  Fresno, 
$209,555.71;  and  A.  Teichert  of  Sacra- 
mento,   $213,839.52. 


BERKELEY.  Alameda  Co..  Cal.— City 
declares  inten.  (571  N.  S.)  to  imp. 
portions  of  Center  St.,  and  Milvia  St., 
with  10-inc.  sewer,  manholes,  lamphole, 
etc.  Protests  Apr.  20.  1926.  Act  1911. 
Emma   M.  Hann,  city  clerk. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  April  22,  1926.  9  a.  m.,  by  S.  A. 
Evans,  city  clerk  (363  E.),  to  imp.  por- 
tions of  Westbrook  St..  involv.  grade; 
5-in.  hyd.  ccne.  pave;  hyd.  cone,  curb; 
vit.  clay  pipe  sewer  laterals  with  wves; 
cone,  meter  boxes:  etc.  1911.  (jert. 
check  ]0<:'p  payable  to  city  req.  Jas.  K. 
James,  city  eng. 


SOXOR.\,  Tuolumne  Co..  Cal — Countv 
Surveyor  Robert  Thorn,  is  preparing 
preliminary  survey  for  paving  unpaved 
portion  of  Sonora-Columbia  road,  about 
l-^  mi.  in  length.  Also  2  mi.  of  pavine 
on  Sonora-Tuolumne  highway,  and  a 
small  portion  of  road  at  Curtis  Oeek 
crossing. 
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NORTH  SACRAMENTO,  Cal.  —  The 
United  Concrete  Pipe  and  Construc- 
tion Co.,  of  Merced  at  $89,954  awarded 
contract  for  the  construction  of  tne 
second  unit  of  the  North  Sacramento 
sewage  disposal  system  by  the  board 
of    city    trustees.  . 

On  September  8,  1925,  a  similar  con. 
tract  was  awarded  to  Chambers  & 
DeGolyer,  an  Oakland  construction 
firm  but  a  decision  was  rendered  last 
February  by  Judge  Malcolm  C.  Glenn 
that  the  original  contract  was  invalid. 
The  first  contract  was  for  $80,000. 

Three    other    bids    were     entered    as 

°W.  H.  Cartright,  $92,250;  H.  Gould, 
$95,000;  Frederickson  and  Watson 
Construction    Company,     $95,450. 

W.  O.  Irwin,  city  clerk,  John  N. 
Bidwell,    cit   yeng. 

NORTH  SACRAMENTO,  Cal.  —  City 
Engineer  John  N.  Bidwell  was  in- 
structed to  prepare  the  plans  and  spec- 
ifications for  the  construction  of  paved 
streets  in  the  Norwood  district,  west 
of  the  Sacramento  Northern  tracks. 
The  streets  to  be  benefitted  are  Red- 
wood Avenue,  Stanford  Avenue  and 
TWO  blocks  of  Cedar  Avenue.  W.  O. 
Irwin,  city  clerk,  John  N.  Bidwell. 
city  eng. 

LOS  ANGELES.— Thos.  Ke.iy  &  Sonr, 
Hillstreet  Bldg.,  award,  contr.  Apr.  b 
at  $197,851.75  for  constr.  portion  or 
Wright  Rd.  trunk  sewer  m  County 
Sanitation  Dist.  No.  1,  involv.  approx. 
quant,  as  follows:  7740  ft.  36-in.  reinf. 
concr  pipe.  11.715  ft.  39-in.  reinf. 
concr'  pipe,  2000  ft.  gravel  bedding 
and  timber  bents  under  39-in.  pipe, 
2000  lin.  ft.  Class  C  concr.  cradle  un 
der  39-in.  pipe,  3870  ft.  gravel  bed- 
ding and  timber  bents  under  36-ir^ 
pipf,  3870  lin.  ft.  Class  C  concr.  cradle 
Snder  36-in.  pipe,  23  stand,  manholes 
3?  stand,  .iunct.  chambers,  2  special 
manholes. 

MARYSVILLE,  Yuba  Co.,  Cal —Res- 
olution of  intention  to  pave  the  fol- 
lowing streets  have  been  passed  by 
the  council.  The  streets  to  be  paved 
are   as   follows: 

Pine  from  Fifth  to  Ninth.  Lemo.i 
from  Fourth  to  Fourteenth.  Maple 
from  Eighth  to  Thirteenth.  Orange 
from  Fifth  to  Sixth  and  from  Twelfth 
to  Fourteenth.  Willow  from  Eightn 
to  Ninth  From  Tenth  to  Eleventh. 
B  on  both  sides  of  present  pavement, 
from  Tenth  to  Fourteenth.  The  olack 
pavement  that  has  been  used  in  all 
paving  done  in  the  city  in  recent  years 
is    specified    for    this    work. 

Protests  April  21.  Geo.  W.  Richards, 
city    clerk.      L.    B.    Crook,    city    eng. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
A  J  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  contract  by  city  to  im- 
prove 10th  St.  bet.  Washington  and 
Empire  Sts.,  involv.  grade;  l'^"'"'  J^V," 
rite  asph.  cone,  surface  on  3-in.  aspn. 
conv  base  in'tvement;  cone,  gutters,  1- 
in  vit.  lateral  sewers.  1911  Act  and 
Bond  Act.  1915.  Cert,  check  10%  pay- 
able to  city  req.  Wm.  iopp,  city  eng. 
nam.   iron   rail. 

COLUSA,  Colusa  Co..  Cal.— Until  May 
4  1926  2-  p.  m.,  bids  will  be  rec.  by  T. 
li  Cain  county  clerk  to  imp.  highway 
from  north  approach  of  Colusa  Draw 
bridge  east  along  Butte  Creek  Road 
lA  mi  Engineer's  approximate  estimate 
—Item  1  2640  lineal  feet  of  roadway 
to  be  improved  by  grading  and  gravel- 
ling- item  2,  39,705  square  feet  of  as- 
phalt concrete  payvement.  Plans  may 
be  obtained  from  County  Engineer,  J. 
M.  Felknor  or  Clerk  of  the  Board. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  rec.  April  5.  by  J.  H.  Wells,  County 
Clerk,  for  grading  Harbor  Blvd.,  have 
been  rejected.  Specifications  have  been 
amended  and  new  bids  called  to  be 
opened  May  3,  1926,  11  A.  M.  The  bids 
received  were  as  follows: 

E    B    O'Brien,  grading,  cu.  yd.,  ^AJ. 

Kaiser    Paving    Co.,    grading,    cu.    yd., 
$  59 
■'c'  T.   Malcolm,  grading,  cu.  yd.,  $.59. 

Michele  Evola,   grading,  cu.  yd.,  $.&». 

H    E    McCauley,  grading,  cu.  yd.  $.b&. 

Hutchinson  Co.,  grading,  cu.  yd.,  $.44 
for    time   limit,    $360. 

R.  R.  Arnold,  county  surveyor. 


OAKLAND,  Cal. — Plans  for  new  elec- 
troliers for  principal  streets  down 
town  are  being  completed  by  city  elec- 
trician  Carl   Hardy. 

The  electroliers  will  be  installed  in 
Broadway,  from  Tenth  to  Twenty- 
fourth;  Telegraph  Ave.,  from  Sixteenth 
to  Twentieth;  Washington  St.,  from 
Tenth  to  Fifteenth;  Fourteenth  St., 
from  Webster  to  Jefferson;  Thirteenth 
St.,  same,  and  Twelfth  St.,  from  the 
auditorium    to    Clay. 


RICHMOND,  Contra  Costa  Co.  Cal.— 
City  Council  has  adopted  Res.  of  Inten. 
(44:3)  to  clo.se  Dana  Ave.  Act  1889. 
Edw.    A.    Hoffman,    Supt.    of   Streets. 


SANTA  BARBARA,  Cal. — City  cou.n- 
cil  has  adopted  plans,  specifications 
and  resolutions  of  intention  for  the 
Mountain  avenue  and  Micheltorena 
street  paving,  the  Salsijuedes  street 
improvement  and  the  Cota  street  sewer 


RED  BLUFF,  Tehama  Co.,  Cal.— 
Until  April  21.  1926.  7:30  P.  M.,  bids 
will  be  rec.  by  E.  F.  Lennon,  city  clerk, 
for  constr.  of  additional  extensions  to 
present  sewer  system.  Plans  on  file  at 
clerk's    office. 


SHASTA  COUNTY,  Cal.  —  Following; 
bids  rec.  April  12,  by  State  Highway 
Commission  to  grade  and  surface  witli 
crushed  stone  or  gravel  4.5-mi.  in 
Shasta  county,  bet.  Dog  Creek  and  La 
Moine: 
Geo.  A.  Pollock,  Forum  Bldg., 

Sacramento,    (low)    $272,5!t8 

Johnston    March    Co 276,405 

H.    W.    Rohl     280,091 

J.    P.    Holland     296,145 

E.    Schtlling     298,650 

Guv  F.   Atkinson    298,725 

A.     Haidlen     299,928 

Kaiser     Paving     Co 300,6:^0 

Joplin    &    Eldon     310,14*5 

W.    H.    Houser    Co 311,62;^. 

Isbelle    Construction    Co 312,079 

Nevada    Contracting    Co 317,225 

A.    D.    Kern     317,991 

Marsh    Bros.    &    Gardenier    ....    330,309 
Engineer's    estimate     321,213 

STANISLAUS  COUNTY,  Cal.— Folio  v.' - 
ing  bids  rec.  April  12  by  State  High- 
way Commission,  to  widen  with  Port, 
cem.  cone,  and  surface  with  asph.  cone. 
7.8  mi.  in  Stanislaus  county  bet.  Mo- 
desto and  Stanislaus  river: 
Valley   Paving  &  Construction 

Co.,    Visalia    (low)     $163,451 

Standard    Paving    Co ^^2'^^t 

Kasier    Paving    Co }^L.r,l 

J.    E.    Johnson     169.4-2 

Thompson    Bros li-o'-o? 

Hanrahan    Co iBn'?il 

Geo.    R.    Curtis    \l-'\l, 

A     Teichert    iso.niz 

Force,    Corrigan    &    McLeod ^BA'Irr 

Engineer's    estimate     180,1.>' 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Citv  declares  inten.  (527)  to  imp. 
Mvi-tle  St.,  from  18th  to  A.  T.  and  Santa 
Fe  R  R.  Reservation  by  reducing  fm. 
82.5  ft.  to  60  ft.  wide..  Act  1889.  V. 
Van  Riper,  city  clerk. 

SANTA  BARBARA,  Cal.— City  de- 
clares inten.  (746)  to  imp.  Cosa  St., 
bet  Laguna  and  Olive  Sts.,  involv.  6-in. 
vit  pipe  main  sanitary  sewer,  with 
necessary  appurtenances.  Act  1911. 
Protests  April  29,  1926.  S.  B.  Taggart. 
city  cleik. 


OAKLAND,  Alameda  Co.,  Cal.-^-Hea- 
fey,  Moore  and  McNair,  344  High  St., 
Oakland,  awarded  contract  bv  County 
at  $109,:j31  to  imp.  approx.  21/2  mi.  of 
Washington  Ave.  Rd.  from  San  Lean- 
dro  to  San  Lorenzo,  involv.  5700  cu. 
yds.  roadway  grading;  200  cu.  yds. 
cone,  in  culverts,  ditches,  etc.;  140  cu. 
yds.  cone,  in  culvert  head  walls;  909  J 
lbs.  reinforcing  steel;  321,000  sij.  fi. 
graveling  subgrade;  30  lin.  ft.  24-in. 
vit.  culvert;  125  24-in.  and  205  ft.  12- 
in.  corru.  iron  culvert;  80  lin.  ft.  guard 
rail;  292,000  .s(i.  ft.  6-in.  cone,  base 
with  2-in.  Warrenite-Bit.  surface  OK 
2;')2,000  sq.  ft.  6-in.  cone,  base  with 
2-in.  asph.  cone,  surface  (open  speci- 
fications). 

Following  complete  list  of  bids: 

Heafey,  Moore  &  McNair,  (a)  $109,- 
331;   (b)   $109,331. 

C.  W.  Wood,   (c)   $115,822.50. 

Kaiser    Paving    Co.,     (c)     $88,869.25. 

Municipal  Paving  Co.,   (b)   $115,621.25. 

Hutchinson  Co.,  (a)  $113,688.25;  (b) 
.$107,556.25;    (c)    $110,496.25. 

Jones    &    King,    (a)    $113,969.10. 

Hanrahan  Co.,  S.  P.,  (b)  $93,971;  (c) 
$96,891. 

Warren    Constr.    Co.,     (a)     $116,259. 

(a)  1  to  9  and  10-a,  6  inc.  cone,  with 
2    inc.    asph.    surface. 

(b)  1  to  9  and  10-b  6  inc.  cone,  with 
2   inc.   asph.   surface   with   squigee   coat. 

(c)  1  to  9  and  10-c  8  inc.  cone,  com- 
plete in  place.  Contract  awarded  on 
Prop,    "a." 


LODI,  San  Joaquin  Co.,  Cal. — City  de- 
clares inten.  (70)  to  imp.  portions  of 
Lockeford  St..  Main,  Stockton,  and 
Washington  Streets,  involv.  grade, 
hydraulic  cone,  curbs  and  gutters,  H^ 
in.  Warrenite  wearing  surface  on  21^- 
in  asph.  cone.  base.  Act  1911.  Protests 
April  26,  1926.  J.  F.  Blakely,  city  clerk. 
L.    F.    Barzellotti,   city   eng. 


TULARE,  Tuiare  Co.,  Cal.  —  Until 
April  21.  1926.  8  p.  m..  bids  will  be  rec. 
by  C.  W.  Cobb,  city  cleirk,  (97)  to  imp. 
I  St.,  bet.  Sonora  and  San  Joaquin  Sts. 
involv.  grade;  4-in.  Willite  asph.  cone, 
surface  pavement;  cone,  curbs,  gutter, 
walks;  8-in.  vit.  storm  sew^er;  cion- 
crete  catchbasins;  8-in.  corru.  iron 
pipe   culvert.    1911   Act,    Bond   Act   1915. 

TAFT,  Kern  Co.,  Cal. — City  declares 
inten.  (173)  to  imp.  Sixth  St.,  bet.  War- 
ren St.,  and  north  bddy.  line  of  city 
involv.  grade,  bituminous  asph.  cone. 
ba.se  with  Warrenite-Bithlithic  surface, 
cone,  gutters,  curbs  and  sidewalks. 
Act  1911,  Bond  Act  1915.  Protests  Mav 
3,    1926,    C.    A.    Page,    city    clerk. 


LOS  ANGELES,  Cal. — T.  W.  Oglesby, 
423  Edgewood  Rd.,  Santa  Ana,  award- 
ed contr.  by  L.  A.  county  at  $102,861.76 
for  imp.  work  in  Ocean  Ave.  and  Col- 
lege Ave.,  from  Gallatin  and  College 
Rd.  to  n.  boundary  of  Long  Beach,  18,- 
670  ft.,  'Cr  3.54  mi.,  involv.  574,821  sq. 
ft.  6-in.  to  8-in.  cem.  cone,  pave.,  and 
incidental    items.    Cash    Contr.    No.    247. 


ARROYO  GRANDE,  Cal. — Until  8  p. 
m.,  jNIay  5,  bids  will  be  rec.  by  city  for 
constr.  the  Arroyo  Grande  Sewer  Sys., 
involv.  4-in.,  6-in.,  and  8-in.  vit.  pipe, 
est.  cost,  about  $30,000;  1911  act.  Plans 
and  spec,  may  be  obtained  from  the 
engrs.,  Burch  and  Beck,  Commercial 
Bank  Bldg.,  San  Luis  Obispo,  upon 
payment  of  $10.  Plans  may  also  be  seen 
at  the  office  of  the  city  elk. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

N('«    aiul    Used,  Bought,  Sold.   Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 
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LOS  AXGKLKS,  Cal.— M.  Miller,  208 
Wfst  2n(l  St.,  .subrn.  low  bid  to  bd.  pub. 
w  ks.  Apr.  12,  at  $36,119  for  sewer  com- 
plete ill  Centinela  Ave.,  bet.  Santa 
Monica  and  I'ic  j  Blvds.,  involv.  cem. 
pipe  sewer  at  $28,199  and  7920  ft.  hse. 
conn,  at  $1  ft.  Other  bids;  J.  M.  De- 
renia,  (1)  $27,232  sewer,  (2)  $1.20  hse. 
conn.,  total  $36,736;  J.  C.  Hickey,  (1) 
$29,240,  (2)  96c,  total,  $36,843.20;  K.  A. 
VValtson,  (1)  $32,146,  (2)  9.'5c,  total  $39,- 
670;  G.  M.  VVucetich,  (1)  $32,808.96,  (2) 
90c,  total  $30,036.96;  M.  N.  Guho,  (1) 
$32,900,  (2)  90c,  total  $40,028;  A.  Ballis, 
(1)  $31,976,  (2)  $1.19..  total  $41,400.80; 
M.  .1.  Sim.novich,  (1)  $34,970.75,  (2) 
$1.05,  total  $43,286.75;  TIios.  Haverty 
Co.,  (1)  $37,000,  (2)  $1.30,  total  $47,296; 
h.o  Miletich,  (1)  $43,000,  (2)  $1.40,  total 
V.il.OSS. 


SACMAMENTO,  Cal.— H.  L.  Ogden, 
Calif.  F'luit  I'ldg.,  Sacramento,  submit- 
i>(l  only  bid  to  board  of  Supervisors 
lor  graveling-  about  2  mi.  of  road  from 
\<>rden  .south  to  Libby,  McNeill  and 
l.iliby's  cannery  on   the  Kiver  Road. 


VALLE.JO,  Solano  Co.,  Cal.— W.  H. 
Worswick,  Vallejo,  awarded  contract 
by  city  at  90c  cu.  yd.  grade,  269  cu.  yds; 
L'lic  sq.  ft.  to  pave  6400  sq.  ft.  and  18c 
lin.  ft.  to  curb  800  lin.  ft.  under  Reso- 
iiilion  of  Inten.  (97)  for  Maxwell  Alley 
Ijet.  Branciforte  and  Santa  Clara  St. 
r.  D.  Kilkenny,  city   eng. 


VALLEJO,  Solano  Co.,  Cal.  —  M.  G. 
Axman,  112  Market  St.,  San  Francisco, 
awaided  contract  at  $8923.72  by  city 
to  imp.  portions  of  Louisiana  St.,  involv 
338  cu.  yds.  grading,  excavatiun;  600 
cu.  yds.  grading,  borrowed  emtiank- 
ment;  1270  lin.  ft.  curb  and  gutter;  735 
sq.  ft.  curb  and  walks;  27,448  sq.  ft. 
cone,  pavement;  56  lin.  ft.  part  circle 
culvert;  160  lin.  ft.  cun  b  armor;  264  lin. 
ft.  house  lateral  sewers;  130  lin.  ft. 
header  board.  T.  D.  Kilkenny,  city  eng. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
Eng.  T.  D.  Kilkenny  is  preparing  esti- 
mates for  cost  of  extending  Sonoma  St., 
north  from  city  limits  to  Napa  road. 


NAPA,  Napa  Co.,  Cal. — Raymond  Er- 
rington,  Alta  Heights,  Napa,  awarded 
contract  by  city  at  $7253.12  (520)  to 
imp.  Jefferson  St.,  bet.  3rd  and  Clay 
Sts.,  involv.  grade;  6-in.  cem.  concrete 
pavement,  40  ft.  wide;  cone,  catch- 
basins;  brick  manhole.  1911  Act.  Other 
bidders  were:  H.  Brown,  $9097.52;  E.  F. 
Hilhard,  $8800.04;  Connors,  Hansen  & 
Ede,  $9658.52.  Engineer  H.  Harrold's 
estimate,    $9624. 


LONG  BEACH,  Cal. — Approx.  quan. 
for  Storm  Drain  Dist.  No.  8,  plans  and 
spec,  for  which  are  being  prepared  by 
City  Eng.  R.  D.  Van  Alstine,  are:  1.46 
mi.  tunnel  outfall,  involv.  1340.29  ft.  6- 
ft.  3-in  plain  cone,  tunnel  section,  7  ft. 
transition  6-ft.  3-in.  to  7-ft.,  4637.11  ft. 
7-in.  plain  cone,  tunnel  section,  7  ft. 
transition  section  7-ft.  to  7-ft.  9-in., 
1590.79  ft.  plain  cone,  tunnel  section, 
123  ft.  reinf.  cone,  ocean  outlet,  100,347 
ft.  10-in.  to  63-in.  pre-cast  cone.  pipe. 
It  will  have  max.  depth  of  40  ft.  at 
Ocean  Bluff  and  25  ft.  at  14th  and 
Orange,  with  an  outfall  capacity  of  207 
sec.  ft.  Est.  cost,  'JSOO.OOO.  Work  to  be 
under  1911  Act. 


LOS  ANGELES,  Cal.— Baker  &  Vigus. 
533  I.  W.  Hellman  Bldg.,  sub.  low  bid 
to  bd.  pub.  wks.  Apr.  12,  at  $17,547.07 
for  imp.  Wabash  Ave.,  bet.  East  Pat- 
ent B^)undary  r^ine  of  Los  Angeles  and 
10  ft.  west  of  Evergreen  Ave.  (Wabash 
Ave.   and   Ramona   Blvd.   Imp.   Dist.) 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  declares  inten.  (1064)  to  improve 
Tenth  St.,  from  Washington  St.  to  "B" 
St.,  involv.  grade,  3-in.  Willite  Process 
Asph.  cone,  surface  on  4-in.  base 
formed  by  reconstr.  of  existing  water 
bound  macadam,  constr.  hydraulic  cem. 
curbs  and  gutters.  Act  1911.  Protests 
May  4.   1926.  C.  B.   Reid,  city  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— City 
declares  inten.  (1073)  to  imp.  Sonoma 
Ave.,  from  "E"  St.,  to  18  ft.  east  of 
Sonoma  Ave.  bridge,  involv.  grade.  3- 
in.  Willite  Process  Asph.  cone,  surface 
Qn  4-in.  base  formed  by  reconstr.  of 
existing  water  bound  macadam,  hy- 
draulic cem.  cone,  curbs  and  gutters. 
Act  1911.  Protests  May  4,  1926.  C.  B. 
Reid,  city  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
declares  inten.  (1062)  to  imp.  Wilson  St 
from  2nd  St.  to  3rd  St.,  involv.  grade, 
3-in.  Willite  Process  Asph.  cone,  sur- 
face on  4-in.  base  formed  by  reconstr. 
(f  exisiing  waterbound  macadam,  hy- 
draulic cem.  cone,  curbs  and  gutters. 
Act  1911.  Protests  May  4,  1926.  C.  B. 
Reid,   city   clerk. 


OAKLAND,  Alameda  Co.,  Cal.— City 
declares  inten.  (35864  N.S.)  to  improve 
portions  of  99th  Ave.,  by  grade.,  constr. 
of  cuibs,  gutters,  sidewalks  and  pav- 
ing, c.  i.  (-one.  culverts,  etc.  Act  1911. 
Protests  April  29,  1926.  E.  K.  Sturgis, 
city   clerk. 

OAKLAND,  Alameda  Co.,  Cal. — City 
declares  inten.  (35866  N.S.)  to  improve 
portions  of  Brown  Ave.,  bet.  Harbor 
View  Ave.  and  Hopkins  St.,  involving 
grade,  curbs,  paving,  storm  water 
drains,  vit.  pipe  conduit  with  cone, 
covering,  concrete  manhole,  c'^nc.  box 
culvert,  etc.  Protests  April  29,  1926. 
Act    1911.    E.    K.    Sturgis,    city    clerk. 


SAN  FRANCISCO,  Cal.  —  Grover  R. 
Neal,  3500  21st  St.,  San  Francisco, 
awarded  contract  by  Board  of  Public 
Works  to  fur.,  haul  and  install  10,000 
safety  zone   markers  at  IV^c  each. 


SANTA  ROSA,  Scnoma  Co..  Cal.— 
The  Sears  Point  Toll-Road  Co.,  Cptn., 
has  applied  to  the  Board  of  Super- 
visors for  permission  to  const,  a  maca- 
dam turnpike  road  near  Sears  Point 
Station  of  N.  W.  P.  R.  R.  to  north  end 
of  Kims  Ave.,  Solano  County,  etc. 
Wood  and  steel  bridges  will  be  erected 
across  Napa  River  and  Tolay  Creek. 
.\.  O.  Stewart  is  president  and  Dudley 
D.   Sales    is  secretary   of   the   T-.ll   Co. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Pa- 
cific States  Constrn.  Co.,  Call  Bldg.,  San 
•Francisco,  awarded  contract  at  $23,- 
577.85  (omitting  culverts  and  5-inch 
black  base),  by  llcb.  E.  Graham,  county 
clerk,  to  imp.  Point  San  Pedro  Rd.,  bet. 
pave,  at  Coif  Links  to  Chicken  Point 
involv.  643  cu.  yds  grading;  1783  cu. 
yds.  fill;  113,934  sq.  ft.  pavement  of 
cither  of  the  following  types:  5-in. 
asph.;  5-in.  cem.  cone,  or  6-in.  cem. 
cone;  90  lin.  ft.  10-in.  90  lin.  ft.  12-in. 
and  00  lin.  ft.  24-in.  corru.  iron  culvert; 
30  cu.  yds.  cone,  in  culverts;  50  tons 
asph.  cone.  base.  The  California  Corru- 
gated Culvert  Co.,  540  10th  St.,  San 
Francisco,  awarded  contract  at  $341.58. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Pa- 
cific States  Construction  Co.,  Call  Bldg 
San  Plrancisco,  awarded  contrVict  at 
$22,821.94  (omitting  5-in.  black  base), 
by  county  to  imp.  Santa  Venitia  Rd. 
from  state  highway  to  Santa  Venitia 
Sub-division,  involv.  302  cu.  yds.  exca- 
vation 1521  cu.  yds.  fill;  139,360  sq  ft. 
pavement  of  either  of  the  following 
types:  4-in.  asph.  cone;  5-in.  asph. 
cone,  cr  5-in.  cem.  cone;  230  ft  12-in 
40  ft.  18-in.,  46  ft.  24-in.  and  60  ft. 
36-in.  corru.  iron  culvert;  4  cu.  yds. 
cone;  1  manhole;  60  tons  asph.  cone, 
base.  California  Corrugated  Culvert 
Co.,  540  10th  St.,  San  Francisco,  at 
$485.15  awarded  by  county  to  construct 
culverts.  R.  E.  Graham,  county  clerk, 
J.  C.  Ogleshy,  county  surveyor. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — A. 
Teichert  ,^  Son,  1846  37th  St.,  Sacra- 
mento, submitted  lowest  bid  at  $65,505, 
to  county  clerk  W.  W.  Felt  Jr.,  to 
const,  paved  highway  on  Petaluma- 
.Sonoma  Ud.  in  1st  Supervisorial  Dist., 
involv.  7600  cu.  yds.  excavation,  un- 
classified; 260. 2S6  sq.  ft.  5-in.  Willite 
pavement:  1638  sq.  ft.  2-in.  Willite 
pave  top  en  bridge:  15  cu.  yds.  cone, 
in  culvert  head  walls;  200  lbs.  steel  in 
culvert  headwalls:  64  lin.  ft.  12-in.,  64 
lin.  ft.  15-in.  and  96  lin.  ft.  18-in.  corru 
metal  pipe.  Est.  cost,  $6,000.  E.  A. 
Peu.sjh.   county   surveyor. 

Other  bidders  for  the  contract  were 
the  Pacific  States  Construction  Com- 
l>any  of  San  Francisco;  Clark  and 
Henry,  local  contractors,  and  E.  A. 
Fordo,  of  San  Francisco. 


NATIONAL  FOREST  ROAD,  Ariz.  — 
R.  G.  Thomas,  Miami.  Ariz.,  awarded 
contr.  by  bureau  of  pub.  rds.  Apr.  7.  at 
$46,886.50  for  imp.  of  Snowflake-Pine- 
top  National  forest  read  in  Navajo 
county,  Ariz.,  bet.  Sitgreaves  and  Ft. 
Apache  Indian  Reservation,  forest 
proj.  No.  2023,  14.8  mi.,  to  be  surfaced 
with  crushed  stone,   S   ft.   in  width. 


PHOENIX,  Ariz.- Until  April  26, 
19:i6.  2  P.  M.,  bids  will  be  rec.  by  State 
Engineer  W.  C.  Lefebvre,  Phoenix,  for 
igliway  imp.  on  Yuma-Gila  Bend  High- 
way. Federal  Aid  Project  .No.  82-A. 
.See  (;»ll  for  bidx  under  "Official  Pro- 
ItUMIllM,"    thiM    IxKue. 


SA.NTA  ANA,  Cal.— Until  7:30  p.  m.. 
\\n\\  13,  bid.s  will  be  rec.  by  city  for 
oinam.  lights  in  East  Fourth  St.,  from 
.V  Main  St.  to  Grand  Ave.,  and  portions 
of  other  sts:  King  posts,  No.  K-0171; 
1911  and  1915  acts.  Nat  H.  Neff,  city 
engineer. 


RENO.  Nevada— Until  April  12,  1926, 
5  p.  m.,  bids  will  be  rec.  by  J.  B.  Reese, 
city  clerk,  for  one  motor-driven  street 
sweeper;  jyrice  to  be  for  the  sweeper 
delivered  to  the  City  of  Reno.  Each 
bidder  to  furnish  a  complete  set  of 
specifications  for  the  machine  bid  on, 
and  state  the  time  of  delivery  of  the 
niac!hine.  Further  information  apply  to 
Harry  Chism,  city   engineer. 

WILLOWS,  Glenn  Co.,  Cal.  —  Until 
April  19,  1927,  3  P.  M.,  bids  will  be 
rec.  by  A.  E.  Pieper,  clerk  of  Glenn 
<"ounty  High  School  District,  for  bor- 
ing well  and  installing  a  pump  and 
windmill  and  handuse  at  school  site 
near  Elk  Creek.  Cert,  check  of  5% 
req. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Until 
8  p.  m.,  April  19,  bids  will  be  rec.  by 
city  for  imp.  Marlborough  Ave.,  betw. 
Wan  en  Lane  and  Hargrave  St.,  under 
1911  and  1915  acts,  involv.  64,000  sq. 
ft.  5-in.  mac.  pave.,  1520  sq.  ft.  5-in. 
c  nc.  pave.,  38,040  sq.  ft.  oiled  rdwy., 
6181  sq.  ft.  5-in.  gut.,  1778  sq.  ft.  8-in. 
gut..  17,580  sq.  ft.  walk,  3517  ft.  curb, 
18  %-in.  water  serv.,  160  ft.  30-in.  corr. 
culv.  Willis  Peffer,  city  engr.  Otto  H. 
Duelke,   city   clerk. 

SALINAS,  Monterey  Co.,  Cal. — Until 
April  19,  1926,  7:30  p.  m.,  bids  will  be 
rec.  by  M.  R.  Keef,  city  clerk  (No.  305 
N.C.S.)  to  imp.  Harvest  St.,  from  Cali- 
fornia St.,  to  terminal  of  said  Harvest 
St.,  involv.  grade;  hyd.  cone,  curbs;  5- 
in.  hyd.  cone,  pavement.  1911  Act  and 
Bond  .Act  1915.  M.  R.  Keef,  city  clerk. 
Howard  Cozzens,  city  eng.  Cert,  check 
10%   payable  to  city  required. 


SALINAS,  Monterey  Co..  Cal. — Until 
April  19,  1926,  7:30  p.  m..  bids  will  be 
rec.  by  M.  R.  Keefe,  city  clerk  (303 
N.CS.)  to  imp.  California  St..  between 
.Maple  and  Willow  Sts.,  involv.  grade; 
hyd.  cone,  curbs;  5-in.  hvd.  cem.  cone 
pavement.  1911  Act  and  Bond  Act  1915. 
M.  R.  Keef,  city  clerk.  Howard  Cozzens, 
city  eng.  Ce^rt.  check  10%  payable  to 
city    required. 


SALINAS.  Monterey  Co..  Cal. — Until 
April  19.  1926,  7:30  P.  M..  bids  will  be 
rec.  by  M.  R.  Keef.  citv  clerk  (304  N. 
C.S.)  to  imp.  Riker  St.  bet.  Central  Ave 
and  pt.  415  ft.  north  of  Park  St.,  involv 
grade;  hyd.  cone,  curb;  5-in.  hyd.  cone. 
pavement.  1911  Act.  Bond  Act  1915. 
Howard  Cozzens,  city  eng.  M.  R.  Keef, 
city  clerk.  Cert,  checfl  10%  req.  pay- 
able to  city  clerk. 


BAKERSFIELD.  Kern  Co..  Cal.— 
Until  April  19,  1926,  5  P.  M..  bids  will 
be  rec.  by  V.  Van  Riper,  clerk.  (530) 
to  imp.  portions  of  A  St.,  Palm  St.,  etc., 
involv.  6  and  8-in.  vit.  sewers,  man- 
holes and  lamph  les.  1911  Act.  Bond 
Act  1915.  V.  Van  Riper,  city  clerk.  W. 
I>.  Clarke,  city  engineer. 

SANTA  BARBARA.  Cal.— Until  2  p. 
m.,  .-\pril  19,  bids  will  be  rec.  by  Owen 
Tl.  O'Neill,  engr.,  rm.  2.  Howard-Can- 
field  Bldg..  Santa  Zarbara.  for  cement 
curbs,  walks,  gut.,  and  drainage  struc. 
in  Samarkand  Hills  Subdivision.  Plans 
and  spec,  may  be  obtained  upon  deposit 
of  $5.  First  National  Bank,  trustee  for 
rwners. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Until  April  19,  1926.  9  P.  M.,  bids  will 
be  rec.  by  John  J.  Lynch,  city  clerk,  for 
imp.  to  Martin  .Ave.,  bet.  William  and 
Home  Sts.,  involv.  grade,  pave  with  4- 
in.  asph.  cone,  on  earth  base,  hydrau- 
lic cem.  cone,  gutters,  curbs,  4-in.  vit. 
pipe  laterals,  etc.  Plans  obtainable 
from  city  engineer.  Cert,  check  10% 
req.  payable  to  city.  Wm.  Popp,  city 
engineer. 
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UKIAH,  Mendocino  Co.,  Cal. — Until 
April  13,  1926,  11  A.  M.,  bids  will  ba 
rec.  by  W.  H.  Prather,  County  Clerk, 
for  construction  of  portion  of  Sec.  1  of 
Robinson  Creek  Road  in  Dist.  No.  1. 
K.    H.    Smith    Co.,   Surveyor. 

I.OS  A.VGELES,  Cal. — Until  2  P.  M., 
April  19,  new  bids  will  be  rec.  by  L. 
A.  county  for  imprvt.  work  in  C.  I. 
No.  456,  Santa  Fe  and  Independence 
Aves.,  6732  ft.  or  1.51  mi.,  involv.  (1) 
7804  cu.  yds.  excav.  incl.  shape  should, 
(2)  86,316  sq.  ft.  6-in.  to  8-in.  concr. 
pave.,  (3)  196,123  sq.  ft.  7-in.  to  9-in. 
concr.  pave.,  (4)  8779  sq.  ft.  6-in.  concr. 
gut.,  (5)  37,270  ft.  8-in.  cem.  pipe  main 
sewer,  (6)  1580  ft.  10-in.  cem.  pipe  main 
sewer,  (7)  440  ft.  12-in.  cem.  pipe  main 
sewer,  (8)  2440  ft.  15-in.  cem.  pipe  main 
sewer  (9)  40,680  ft.  6-in.  hse.  sewers. 
(10)  28  nushing-  ni.  h.,  (11)  102  m.  h., 
(12)  2  drop  m.  h.,  (13)  24  jet.  cham. 
Est.  contr.  price,  $188,624.45.  Average 
haul,   1   mi.   from   Dozier   (P.   E.  siding). 

PETALUMA,  Sonoma  Co.,  Cal. — Until 
\pril  19,  1926,  S  P.  M.,  bids  will  be  rec. 
by  Gladys  V.  Roberts,  clerk,  (3263)  to 
imp.  E  St.,  bet.  6th  and  7th  Sts.,  in- 
volv. oil  macadam  pave.;  cone,  curb, 
gutter.  1911  Act.  Bond  Act  1915.  S. 
Gonzales,    city    engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  19,  1926,  8  P.  M.,  bids  will 
be  rec.  by  John  J.  Lynch,  City  Clerk, 
for  imp.  to  Eighteenth  street  from 
Julian  to  Empire  St.,  etc.,  involv.  grade, 
pave  with  -Durite  asph.  cone.  IVa-in. 
thick,  on  3-in.  base,  hydraulic  cone, 
curbs,  gutters  and  sidewalks;  4  in.  vit. 
nipe  laterals,  cem.  cone,  storm  water 
Inlet;  8-in.  vit.  pipe  drain,  etc.  Wm. 
Popp,  city  eng.  Act.  1911.  Bono  Act 
1915.     Cert,   check   payable   to   city    req. 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Peres  Biros,  awarded  contracts  by 
city  trustees  fori  street  imp:  Bids 
received  were:  Kearny  St.,  M.  Be- 
vanda,  ?2785.28;  A.  R.  Allen,  $2724.24; 
Fred  Meyers,  $25|22.54;  U  Page, 
$2589.69;  Heafey,  Moore  and  McNair, 
$2&20.21    and    Peres   Bros.    $2438.54. 

The  bidders  on  Elm  and  Willow  Sts. 
were  L.  L  Page,  $3748.61;  M.  Bevanda, 
$3740.37;  Heafey,  Moore  and  McNair, 
$4060.49    and    Peres    Bros.,    $3223. 5'5. 

MAYWOOD,  Cal. — Until  8  p.  m.,  Apr. 
26,  new  bids  will  be  reed,  by  city  for 
ornam.  lights  in  Atlantic  Ave.,  north 
and  south,  in  accordance  with  plans 
and  spec,  prepared  by  Vaughn  Wood 
(Wood  and  Rothery,)  city  engr.,  621 
American  Bank  Bldg.,  Los  Angeles. 
Bids  reed.  Apr.  6  rejected.  They  were: 
Newbery  Elec  Co.,  $14,495;  Jas.  C. 
Perry,   $14,495;  John   R.   Davies,   $14,888. 


PHOENIX,  Ariz. — Ken.  Hodgman, 
Oakland,  award,  contr.  by  Arizona 
highway  comm.  at  $199,904.30  for 
constr.  of  15  mi.  highway  on  the  Phoe- 
nix-Yuma  highway  through  Telegraph 
Pass,  the  award  being  made  on  an  al- 
ternative bid  calling  for  constr.  of  6 
mi.  of  subgrade  soaked  and  dragged 
before  surf,  is  laid.  The  other  alter- 
native was  for  6  mi.  road  across  a 
sandy  stretch  on  dry  sub-grade.  His 
bid  on  the  latter  type  was  $198,621.38. 
State  furnishes  materials  est.  to  cost 
$34,109.22. 

LOS  ANGELiES,  Cal. — Nick  Chutuk 
and  Mike  Vukojevich,  1506  Pleasant  St., 
award  contr.  by  bd.  pub.  wks.  Apr.  7, 
at  $59,286.45  for  san.  sewer  in  Saw- 
telle  Blvd.  and  Santa  Monica  Blvd. 
Sewer    Dist.    Bids    noted    issue   Mar.    26. 


VENTURA.  Ventura  Co..  Cab— Until 
7:.'50  P.  M.,  .-SLpril  22,  bids  will  be  rec. 
by  Ventura  Union  High  School  Dist.  for 
(1)  drainage  struc.  in  San  Jon  Barran- 
ca, to  be  102  in.  inside  diam.  and  ap- 
prox.  600  ft.  long,  of  reinf.  concr.;  (2) 
excav.  in  San  Jon  Barranca.  Plans  and 
spec,  may  be  obtained  from  the  City 
Engr.,  C.  W.  Pierce,  330  California  S>.,, 
Ventura.  Bids  to  be  left  with  city 
clerk,  H.  E.  Moore,  at  521  California 
St.,    Ventura;,  deposit    for   plans,    $5. 


MADERA,  Madera  Co.,  Cal.  —  Trus- 
tees of  City  have  passed  Res.  of  Inten. 
(241)  to  change  grade  of  Central  Aye., 
B  St.,  Second  St.,  C  St.,  D  St.,  Fifth  St., 
.\'  St.,  O  St..  and  P  St.  Protests  before 
May  8th,  1926.  Jas.  A.  Wakefield,  city 
clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  26,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  St.  work  under  1911  act  as 
follows: 

Wilmington  Blvd.,  bet.  L  and  Ana- 
heim Sts.:  2303.43  ft.  8-in.  cem.  pipe; 
3200  ft.  6-in.  hse.  sewer;  7  "B"  m.  h.; 
2  No.  2  f.  t.;  9  frame  and  cover  sets. 

Dolores  St.,  bet.  Broad  Ave.  and  Canal 
Ave.:  383.5  ft.  8-in.  cem.  pipe;  240  ft.  6- 
in.   hse.  sewers;  one  "B"   in.  h.;   one  No. 

2  f .  t. ;  2  frame  and  cover  sets. 
Hayworth    Ave.     and    Beverly    Blvd., 

Sewer  Dist.:  14,751.47  ft.  8-in.  D.  &  W. 
S'  vit.  pipe;  15,618  ft.  6-in.  hse.  sewers; 
14,721.47   ft.  concr.   reinf.;   38   "B"  m.   h.; 

3  "F"  jet.  cham.;  9  No.  2  f.  t. ; ;  50 
frame  and  cover  sets,  one  struc.  to  be 
remod.;  30  ft.  concr.  reinf. 

Venice  Blvd.  and  La  Cinega  Sewer 
Dist.:  723  ft,  8-in.  vit.  pipe;  10,105  ft. 
6-in.  hse.  sewers;  3804.34  ft.  8-in.  D.  & 
W.  S.  pipe;  7.7  ft.  chimney  pipe;  3564 
ft.  concr.  reinf.;  22  "B"  m.  h.;  5  drop 
m.  h,.  "S",  23  No.  2  f.  t.,  2  "Q"  jet. 
chain.,  6  "F"  jet.  cham.,  58  frame  and 
cover  sets. 

Cahuenga  Ave.  and  Oakshire  Drive 
.Sewer  Dist.:  12,643.74  ft.  8-in.  vit.  pipe; 
3871  ft.  6-in.  hse.  sewers,  2  "G"  jet. 
cham.,  8  "F"  jet.  cham.,  44  "B"  m.  h., 
7  No.  2  f.  t.,  3  No.  1  f.  t,,  64  m.  h.  frame 
and  cover  sets,  1  "S"  drop  m.  h. 

VALLEJO,  Solano  Co.,  Cal.— The  city 
council  has  adopted  plans  and  speci- 
fications for  the  paving  of  Porter  St., 
Det.  Lemon  and  Winchester  Sts.  in 
South  Vallejo.  Resolutions  of  inten- 
tion to  improve  Napa  road,  bet.  Louis- 
iana and  Tennessee  Sts.,  and  for  Colusa 
St.,  bet.  Tennessee  St.  and  the  school 
were   also   passed   by   the   council. 


VALLEJO,  Solano  Co.,  Cal.— Until 
April  22,  1926,  11  A.  M.,  bids  will  be 
rec.  by  A!f.  E.  Edgecumbs,  city  clerk, 
(99)  to  imp.  Fremont  St.,  bet.  Farragut 
Ave.  and  Hitchborn  St.,  in  Vallejo 
Heights  Subdivision,  involving  grade; 
curb,  gutter,  walks,  sewers,  manholes, 
5-in.  cone.  pave.  1911  Act  and  Bond 
Act    1915.      T.   D.   Kilkenny,   city   eng. 


CHICO,  Butte  Co.,  Cal.— Until  May 
4,  1926,  5  P.  M.,  bids  will  be  rec.  by  the 
Board  of  Education  of  Chico  for  constr. 
of  asph.  cone,  pave.,  grade,  hydraulic 
cone,  gutter  and  driveway  approach, 
14  gauge  c.  i.  culverts  on  cone.  base, 
and  4-in.  vit  pipe  for  sanitary  sewer 
and  reconst.  of  gutter  drain  inlet  for 
Salem  Street  School  property.  50% 
bond  req.  Plans  obtainable  from  Chas. 
H.   Camper,   Secretary   of  the  Board. 


EUREKA,  Humboldt  Co.,  Cal.— En- 
glehart  Paving  &  Constr.  Co.,  Eureka, 
awarded  contract  by  city  for  grading 
$1.00  cu.  yd.  and  graveling  $3.00  cu.  yd. 
(197)  to  imp.  portions  of  H  St.,  involv. 
grade;  4-in.  gravel  surface.  1911  Act 
and  Bond  Act  1915.  A.  Walter  Kildale, 
city  clerk.  F.   H.   Green,  city  eng. 


EL  DORADO  COUiNTY,  Cal.— Until 
May  10,  1926,  2  P.  M.,  bids  will  be  rec. 
by  State  Highway  Commission,  Sacra- 
mento, to  grade  and  surface  with 
crushed  rock  or  stone  8.5  mi.  of  high- 
way in  El  Dorado  County,  bet.  2  mi. 
east  of  Sportsman's  Hall  and  Riverton. 
See  psill  for  Bills  under  "Official  Pro- 
po.sal,"   this   is.sue. 


REDLANDS,  San  Bernardino  Co.,  Cal. 
—Until  2  P.  M.,  April  21,  bids  will  be 
rec.  by  city  for  8-in.  vit.  sewer  in  San 
.Mateo  St.,  and  certain  alley,  and  in 
portions  of  Hastings  St.,  north  of  Olive 
Ave.  Plans  and  spec,  on  file  at  office 
of  City  P^ngr.  Geo.  S.  Henckley.  C.  O. 
Hook,  city  clerk.  Work  to  be  done 
under   1911    act. 


SALINAS,  Monierey  Co.,  Cal.  —  City 
declares  inten.  (52  N.C.S.)  to  imp.  por- 
tions of  Clay  St..  Auburn  St.,  South 
Riker  St.,  etc.  involv.  grade,  hydraulic 
cem.  cone,  curbs,  4-in.  hydraulic  cem. 
cone,  pave.,  grade  and  reshape  present 
\viaterboun(i  macadam.  certain  por- 
tions. Protests  May  3,  1926.  M.  R.  Keef, 
city   clerk.   Howard   Cozzens,   city   eng. 


OAKLAND,  Alameda  Co.,  Cal. — City 
declares  inten.  (35819  N.S.)  to  Improve 
portions  of  20th  St.  and  San  Pablo  Ave 
invclv.  grading,  paving  and  sidewalks. 
Act  1911.  Protests  April  29,  1926.  E.  K. 
Sturgis,  city  clerk.  W.  W.  Harmon,  city 
engineer. 


SANTA  BARBARA,  Cal.  —  City  de- 
clares inten.  (748)  New  Series,  to  imp. 
Mountain  Ave.,  from  Sola  St.  to  Mlchel- 
torena  St.,  and  Micheltorena  St.,  from 
Gillespie  to  southwe.st  end,  involving 
grade,  1%-in.  asph.  cone,  surface  on  5- 
in.  cem.  ovnc.  base,  cem.  cone,  curbs, 
gutters  and  sidewalks,  6-in.  vit.  pipe 
main  sanitary  sewer,  6-in.  vit.  pipe 
connections,  etc.  Protests  April  29, 
1926.   S.   B.   Taggart,   city   clerk. 


SANTA  BARBARA,  Cal.  —  City  de- 
clares inten.  (747)  New  Series,  to  imp. 
Salsipuedes  St.,  bet.  Victoria  St.  and 
Anapamu  St.,  involv.  grade,  1^-in. 
asph.  cone,  surface  on  5-in.  cem.  cone, 
base,  cem.  cone,  curb,  gutters  and  side- 
walks, 6-in.  vit.  pipe  connections,  etc. 
S.  B.  Taggart,  city  clerk.  Protests  April 
29,  1926. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Town  Trustees  declare  inten  (1-3)  to 
imp.  Vera  Ave.,  Madison  Ave.,  Myrtle 
St.,  Nevada  St.,  Opal  St.,  Pearl  St., 
Quartz  St.,  Ruby  St.,  Sapphire  St., 
Topaz  St.,  Taft  St.,  and  Ramona  Ave., 
involv.  4-in.  vit.  salt-glazed  tile  sewer 
laterals;  6  and  8-in.  vit.  salt-glazed 
tile  sewer,  wyes,  bricli  manholes,  etc. 
Protests  April  26,  1926.  Act  1911.  W. 
A.   Price,   clerk. 


SAN  FERNANDO,  L.  A.  Co.,  Cal. — 
W.  A.  Wattson,  1026  McCadden  PI., 
Los  Angeles,  award.  contr.  at  $77,- 
340.67  for  constr.  lateral  sewers  in 
Sewer  Dist.  No.  1;  Black  &  Veatch,  Los 
Angeles,  consult,  engrs.  Other  bids 
were:  J.  C.  Hickey,  Alhambra  at 
$82,178.28;  O.  K.  Hearte,  Pasadena, 
$82,405.25;  Gogo  &  Rados,  Los  Ange- 
les, $83,089.01;  Olivarri  Contr.  Co.. 
Santa  Ana,  $83,817.78;  W.  R.  Harmon, 
Alhambra,  $97,400.01. 


OAKLAND,  Alameda  Co.,  Cal. — City 
declares  inten.  (35821  N.S.)  to  improve 
26th  St.,  bet.  Adeline  and  Peralta  Sts., 
involv.  grade,  curbs,  gutters,  sidewalks 
pave,  conduits,  catchbasins,  manholes, 
sewers,  wyes,  and  walls  and  culverts. 
E.  K.  Sturgis,  city  clerk.  W.  E.  Har- 
mon, city  eng.  Protests  April  29,  1926. 
Act    1911. 


PITTSBURG,  Conira  Costa  Co.,  Cal. 
— Bids  for  paving  Harbor  Avenue,  ex- 
tending from  "industrial  row"  near 
the  Johns-Manville  plant  to  the  county 
highway  east  of  the  former  test  road, 
were  rejected  by  the  supervisors  re- 
cently on  account  of  a  misunderstand- 
ing between  engineers  and  contractors 
and  a  misinterpretation  of  the  specifi- 
cations. Several  bids  were  received  but 
because  of  the  erroneous  Interpretation 
of  specifications  all  were  rejected  and 
will   be   re-advertised  for. 


HERMOSA  BEACH,  Cal.— See  "Light- 
ing Systems,"  this  issue. 


SALINAS,  Monterey  Co.,  Cal. — W.  A. 
Dontanville  awarded  contracts  by  city 
council  to  improve  Lake  St.,  bet.  North 
Main  and  California  Streets  at  $8943, 
and  Sausal  St.,  from  Soledad  to  Mon- 
terey St.,  at  $12,649.  Involv.  grade,  6- 
in.  hydraulic  cem.  cone,  pave.,  curbs, 
etc.  Howard  Cozzens,  city  eng.  M.  R. 
Keef,  city  clerk. 


OAKLAND,  Alameda  Co.,  Cal. — Hea- 
fey, Moore  and  McNair,  344  High  Street, 
Oakland,  awarded  contract  by  city  to 
imp.  52nd  Ave.,  bet.  E-12th  and  E-lOth 
St.,  involv.  grades  pave;  curb,  gutter, 
walks;  corru.  iron  and  cone,  culverts. 
1911  Act.  Contract  price  grade  $.03  aq. 
ft.,  cone,  curb  $.65  lin.  ft.,  mac.  pave. 
$.13  sq.  ft.,  cone,  gutter  $.25  sq.  ft.,  cem. 
sidewalk  $.16  sq.  ft.,  6-in.  by  24-in.  c.l. 
and  cone,  culvert  $4.50  per  lin.  ft;  7-in. 
by  24-in.  c.i.  and  cone,  culvert  $4.50 
per  lin.  ft.,  7-in.  by  30-in.  c.i.  and  cone, 
culvert  $4.75  lin.  ft.,  handhole  $12.50 
ea.   W.   W.  Harmon,  city  eng. 


OAKLAND,  Alameda  Co.,  Cal. — Hut- 
chinson Co.,  Hutchinson  Bldg.,  Oak- 
land, awarded  contract  by  city  to  imp. 
44th  Ave.,  bet.  E-14th  and  E-16th  Sts., 
involv.  grade;  pave;  curb,  gutter,  and 
walks.  1911  Act.  Grade  $.01  sq.  ft.,  cone 
curb  70c  lin.  ft.,  cone.  pave.  $.1825  sq. 
et.,  cem.  sidewalk  17c  sq.  ft.  W.  W. 
Harmon,    city   clerk. 
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'ACIKU:  GUOV'K,  Monterey  Co.,  Cal. 
.>y    deelaris    inten.    to    imp.    Light- 

ii.se  ave.,  -from  lUth.  to  Adler  Sts., 
i,v  p-iviiig  with  asphaltic  concrete.  Pro- 
tests April'  28,  1926,  7:30  p.  m.  H.  D. 
beverence,   city   eng. 

;.,Ox^l,  o.*..  Jo-xviuln  Co.,  Jui. — Cllj 
Eng.  I-..  F.  Harzelotti,  is  prepa,ring 
pliins  and  spec,  to  pave  two  blocks  of 
VVe.sl  Pine  St.  from  Hutchins  to  Itose 
St.    J.   F.   Blakely,  city   clerk 


KIJREKA,  Humboldt  Co.,  Cal.— Until 
April  27,  1926,  8  p.  m.,  bids  will  be 
rec,  by  A.  Walter  Kildale,  City  Clerk, 
(199)  to  imp.  portions  of  Harris  and 
R  Sts.,  and  Ocean  Ave.,  involv.  grad, 
:;i.-in.  a.^ph.  cone,  base;  IV^-in.  War- 
r.nite-  Bit.  surface  pavement;  14  and 
:;  1  inch  cement  concrete  pipe  storm 
>..\\ers;  6-in.  vitrified  pipei  sanitary 
sewers;  cone,  manholes;  c.  i.  and  cone. 
(  ulverts;  cone,  curb,  1911  Act  and  Bond 
\.  t  1915.  Cert,  check  payable  to  city 
1.(1.  Frank  H.  Green,  city  eng.  A. 
\\  alter  Kildale,  city  clerk. 

.MONTEREY,  Monterey  Co.,  Cal.  — 
City  declares  inten.  (2282  C.  S.)  to 
Ml]).  Park  Ave.  from  Del  Monte  Ave. 
Im  Fremont  St.,  and  Ocean  Ave.  from 
|)(l  Monte  Ave.  to  Fremont  St.,  involv. 
urade,  I'/^-in.  asph.  cnuc.  surface  on 
:,  i.-l'n.  asph.  cone,  base,  cone,  curbs, 
:  uii(!r.s  and  sidewalks,  catcli-ba«ins 
Willi  12-in.  cem.  culverts,  cone,  head- 
■..  ills,  6-in.  vit.  salt-glazed  ironstone 
pi|."  sewer,  ten  4-in.  wyes,  ten  4-in. 
lioiise  connections,  etc.  Protests  April 
_.,  1926.  7  p.m.  A.  .1.  Mason,  city  clerk; 
11.   L).   Severance,   city  eng. 


EUREKA.  Humboldt  Co.,  Cal.— Until 
April  27,  1926,  8  p.  m.,  bids  will  be  rec, 
by  A.  Walter  Kildale,  city  clerk,  (198) 
to  imp.  portions  Henderson  and  T.  Sts., 
involv.  grade;  5-in.  Vibrolithic  cone, 
pavement;  30  &  36-in.  cem.  cone,  pipe 
storm  sewers;  6-in.  vit.  sanitary  sew- 
ers; c'nc.  manholes;  catchbasins;  cone, 
curbs;  c.' i.  and  cone,  culverts.  1911  Act 
and  Bond  Act  1915.  Cert,  check  payable 
to  city  req.  Frank  H.  Green,  city  eng. 
A.  Walter  Kildale,  city  clerk. 


VALLEJO,  Solano  Co.,  Cal. — City 
Council  has  passed  Res.  of  Inten.  to 
constr.  sewer  in  North  District  to  be 
constructed  along  Sacramento  North- 
ern Itailway  right-cf-way  and  empty 
in  bay.  T.  D.  Kilkenny,  city  engineer. 
Alf.    E.    Edgecumbe,    city    clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  May  7,  1926,  11  A.  1.1. ,  bids  will 
be  rec.  by  .1.  H.  Wells.  County  Clerk, 
to  constr.  highway  in  Sec.  2,  Div.  No. 
36,  County  Hi.ghway,  which  is  that 
part  of  road  leading  frim  Excelsior 
pchool  Iiouse,  beginning  IVz  miles  west 
of  said  school  house  and  extending 
westerly  7920  feet  to  juncti;  n  with 
boulevard  running  south  from  Brent- 
wood, in  eastern  Contra  Costa  County. 
R.    R.    Arnold    is    Caunty    Surveyor. 


VALLE.IO,  Solano  Co.,  Cal.— City  En- 
gineer T.  D.  Kilkenny  has  submitted 
plan.s,  to  Council  for  right-of-way  to 
be  "jtcouirofl  for  extension  of  Yolo 
Ave.      Alf.    E.    Edgecumbe,   city   clerk. 


LODI,  San  .Joaquin  Cj.,  Cal. — W.  H. 
Graham  Co.,  Lodi,  awarded  contract 
by  city  to  furn.  storm  sewer  pipe  16 
inc.  at  79c.  laid,  less  10%.  The  Ed, 
Sp.ekoi- Jiian  Co.,  Lodi,  was  a,warded 
contract  to  furn.  14-in.  and  8-in.  pipe 
at  65c.  and  33c.  a  foot,  delivered  and 
laid.     L..  "F.    Barzell-tti,    city    eng. 

REDWOOD  CITY,  San  Mateo  Co., 
fal. — Until  May  3,  1926,  bids  will  be 
rec.  by  Elizabeth  M.  Kneese,  county 
clerk  for  c^^nstr.  of  headwall  and  wing 
wall  on  existing  culvert  on  highway 
at  San  Gregorio  road. 

At  the  same  meeting  bids  will  be 
rec.  for  a  timber  protection  wall  on 
highway  at  Princeton  in  Fourth  town- 
ship.     County  surveyor  Geo.  A.  Kneese. 


LODI,  San  .Joaquin  Co.,  Cal. — Bids 
rec.  as  follows  by  ,J.  F.  Blakely,  city 
clerk,  to  fur.  storm  sewer  pipe,  trench 
and  lay.  alternate  bids  being  desired 
as  follows:  (1)  fur.  trench  side,  salt 
glazed  vit.  pipe  or  stand  cone,  pipe, 
840  ft.  16-in.,  630  ft.  14-in.,  250  ft.  6-in. 
pipe;  (2)  excavate  and  lay  pipe;  (3)  to 
fur.    pipe,    trench,    lay   and   backfill. 

Ed  Spiekerr.ian  and  W.  H.  Graham 
Co.  of  L'^li  made  identical  bids  for 
furnishing  pipe  for  sewer  construc- 
tion. 840  ft.  16  inc.  concrete  pipe, 
fiSc  ft:  6:<0  ft.  inc.  concrete  pipe,  50c 
ft.;  250  ft.  8  inc.  concrete  pipe,  25c 
ft.  Subject  to  15  per  cent  reduction 
if  the  city  accepted  the  pipe  at  the 
local  yards  or  10  per  cent  reduction 
if  delivered  on  the  job  by  the  bidders. 
i<''iirnisliiiiK  nnd  Laying  Concrete  Pipe 
*    DiKK-inc:    &    Filling    Trenclies 

T.  E.  Klinch,  16-inc.  $1.38  per  ft.; 
14-inc.,    $1.23    ft. 

A.  E.  Downer,  16-inc.  $1.41  per  ft.; 
14-inc.    $1.32    ft. 

Bids    taken     under    advisement. 

L.    F.    Barzellotti,    city    eng. 


PHOENIX.  Ariz.— Until  2  P.  M.,  Apr. 
26,  I)ids  will  be  rec.  by  W.  C.  Lefebvre, 
state  highway  engr.,  for  work  upon 
the  Yuma-Gila  Bend  highway,  under 
fed.  aid  proj.  No.  82-A,  involv.  51,600 
sq.  yds.  should,  finishing;  1000  cu.  yds. 
l)orrow;  2000  cu.  yds.  gravel  fill  under 
slab;  6000  cu.  yds.  mi.  gravel  fill  over- 
haul; 42.400  sq.  yds.  2-in.  asph.  concr. 
on  4-in.  bitum.  base  with  flush  coat.  1st 
altprnato  on  pavement:  42,400  sq.  ft. 
2-in.  bitum.  on  4-in.  base  with  seal 
coat;  2nd  alt.  on  pave.:  42,400  sq.  yds. 
6-in.  concr.  with  21,120  lin.  ft.  longi- 
tudinal met.  joints  with  dowels.  Cert, 
check,  5%.  Plans  and  spec,  may  be 
obtained  from  the  state  engr.  upon 
payment  of  $5. 


SAN  DIEGO.  Cal.— Until  10:30  A.  M., 
May  3.  bids  will  be  rec.  by  city  for 
impr.  First  and  Redwood  Sts.,  involv. 
242.784.08  sq.  ft.  paving  with  l^-ln. 
asph.  concr.  top  on  5-in.  bitum.  base; 
9305  sq.  ft.  of  paving  with  I'/^-in.  asph. 
concr.  top  on  2i4-in.  bitum.  base; 
506(i.31  sq.  ft.  cem.  concr.  sidewalk; 
1059,71  lin.  ft.  cem.  concr.  curb;  10,- 
629.97  cu.  yds.  embank.;  424.31  cu.  yds. 
pxcav. ;  5  4-'n.  cem.  cone,  sewer  laterals 
7  6-in.  cem.  concr.  sewer  lat.;  142  lin. 
cr  of  16  d  s.  cem.  pipe;  64  lin.  ft.  of 
12-in.  d.  s.  com.  pipe:  68  lin.  ft.  of  15- 
in.  corr.  iron  pipe.  F.  A  .Rhodes,  city 
engineer. 


SA.V  JOSE,  Santa  Clara  Cj.,  Cal.  — 
Until  April  26,  1926,  8  p.  m.,  bids  will 
be  rec.  by  John  J.  Lynch,  city  clerk 
(^902)  to  imi).  San  Fernando  St.,  beiw. 
1st  and  4th  Sts.,  involv.  installation  of 
IS  ornamental  c.  i.  duplex  electrolier 
standards  with  conduits,  etc.  1911  Act, 
Bond  Act  1915.  Cert,  check  10%  pay- 
aide  to  city  req.  Plans  obtainable  from 
clerk.      Wm.    Popp,   city   engineer. 


S.\N  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  26,  1926,  8  p.  m.,  bids  will 
be  rec.  by  Johi;  J.  Lynch,  city  clerk, 
I  2918)  to  imp.  1st  St.,  bet.  St.  James  St. 
and  pt.  540.32  ft.  northerly,  involving 
installation  of  two  ornamental  c.  1.  du- 
plex electrolier  standards,  conduits, 
etc.  1911  Act.  Bond  Act  1915.  Wm.  Popp, 
city  engineer.  Cert,  check  10%  payable 
to   city   req.  Plans  obtainable  from   elk. 


EUREK.-^,  Humboldt  Co.,  Cal.— Until 
May  11,  1926,  2  p.  m.,  bids  will  be  rec. 
by  Fred  M.  Kay,  County  Clerk,  for  re- 
fill and  constr.  of  culvert  on  location 
of  wooden  bridge  on  Bald  Mountain 
Road. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
May  11,  1926,  2:30  p.  m.,  bids  will  be 
rec.  by  Fred  M.  Kay,  County  Clerk,  to 
imp.    the    Eureka-Freshwater    road. 


GLENDALEJ,  Cal.— Until  10  A.  M., 
•April  29.  l)ids  will  be  rec.  by  city  for 
impr.  Winchester  Ave.,  Lake  St.  and 
Victory  Blvd.,  involv.  55, 0712  sq.  ft. 
grade;  3742  sq.  ft.  5-in.  concr.  gut.;  29,- 
919  sq.  ft.  4-in.  asph.  concr.  pave.;  2564 
sq.  ft.  walk;  2131  ft.  "B"  curb;  1027 
ft.  8-in.  vit.  pipe  sewer;  2  f.  t. ;  one  m. 
h.;  25  6-in.  hse.  conn.;  555  ft.  4-in.  and 
574  ft.  6-in.  "B"  C.  I.  water  pipe;  one 
hydrant;  1911  act.  A.  J.  Van  Wie,  city 
clerk. 


COLUSA,  Colusa  Co.,  Cal.— Until  May 
4.  1926,  2  p.  m.,  bids  will  be  rec.  by  T. 
D.  Cain,  county  clerk,  to  imp.  County 
highway  from  north  approach  of  Co- 
lusa drawbridge  east  along  Colu.sa- 
Butte  Creek  Road,  »/4  mile.  Plans  ob- 
tainable from   clerk. 


HOLLIKTER,  San  Benito  Co.,  Cal. — 
County  Board  of  Supervisors  will  -soon 
call  for  bids  to  imp.  2  mi.  of  San  Felipe 
Road  from  junction  of  the  Pacheon 
Pass  cut-off  to  Dunneville  corner,  17 
ft.  wide,  4-in.  of  asph.  macadam  with 
oiled   .surface. 

About  one  mile  and  a  half  from  the 
west  end  of  the  Morse  Seed  Farm  on 
the  San  Juan-Hollister  hisrhwav,  south 
to  the  entrance  of  Hacitnda  del  Juste, 
thence  west  to  the  Strite  Highway.  16 
ft.  wide,  1  inch  of  asph.  macadam  on 
lop  of  present  graveled  road,  with 
oiled   surface. 

About  two  miles  on  the  Southsido 
road,  from  the  end  of  the  present  pav- 
ing to  the  Southside  school  house.  1? 
ft.  wide,  2  in.  of  asphalt  macadam  with 
oiled    surface. 

The  main  street  of  the  town  of  Tres 
Pinos,  22  ft.  wile  3-in.  a.sphalt  macad- 
am with  oiled  surface.  Estimated  cost 
$57,00(1. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Ri-port 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,   April   17,  1926 


Contracts  Awarded  Ligns^ccepiances, Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt 

1267 

Baker 

Owner 

7000 

1268 

Wagnon 

Ehlers 

1475 

1269 

Anderson 

Anderson 

3500 

1270 

Icardi 

Owner 

6500 

1271 

Sutton 

Olson 

2500 

1272 

Butsch 

City 

3000 

1273 

Workingmans 

Workingmans    4750 

1274 

Bjorkman 

Owner 

9000 

1275 

Sahlein 

Mallock 

30000 

1276 

Sahlein 

Malloch 

30000 

1277 

California 

Klyce 

10000 

1278 

Lacey 

Owner 

90000 

1279 

Meyer 

Owner 

4000 

1280 

Same 

Same 

12000 

1281 

Same 

Owner 

4000 

1282 

Same 

Same 

12000 

128 

3Cereghino 

Cereghino 

8000 

1824 

Thomas 

Olson 

8900 

1285 

Osborn 

Thomas 

2500 

1286 

Same 

Same 

7500 

1287 

Hamill 

Owner 

6000 

1288 

Silva 

McQueen 

5500 

1289 

San    Fillippo 

Hamill 

24000 

1290 

Arnott 

Arnott 

24000 

1291 

Holden 

Terry 

7000 

1292 

Cancillo 

Lindgren 

3000 

1293 

Rancatori 

Lindgren 

3000 

1294 

R   C   Archbishop            Vogt 

46400 

I2y5 

Bigger 

Morris 

4000 

1296 

Kendriclv 

Owner 

3000 

1297 

Brady 

Hansen 

3000 

1298 

Fieshman 

Murray 

3000 

1299 

Dowling 

Owner 

4000 

1300 

Johnson 

Owner 

12000 

1301 

Nash 

Owner 

10000 

1302 

Lacoste 

Owner 

15000 

1303 

Beyer 

Owner 

30000 

1304 

Wolf 

Owner 

2000 

1305 

Wilgus 

Wessendunk 

4000 

1306 

Ohlson 

Owner 

3500 

1307 

Sicke 

Owner 

4000 

1308 

Schultz 

Owner 

3000 

1309 

Rasori 

Owner 

6000 

1310 

Feerick 

Owner 

5000 

1311 

Stock 

Owner 

45000 

1312 

Hunt 

Helbing 

75000 

1313 

Martin 

Sommer 

20000 

1314 

Walsh 

Singer 

15000 

1315 

Burns 

Burns 

8000 

1316 

Sea fan i 

Hansen 

8000 

1317 

Jchnsen 

Owner 

6000 

1318 

Same 

Owner 

3000 

1319 

Grossman 

Owner 

3000 

1320 

Padilla 

Padilla 

3500 

1321 

Williams 

Larson 

16000 

1322 

Allred 

Allred 

60000 

DWELLING 

(1267)  E  BRODERICK  50  N  Francisco 
2-story  and  basement  frame  dwell- 
ing. 

Owner — H.  C.  Baker,  417  Hearst  Bldg., 
San    Francisco. 

Architect — None.  $7000 

ALTERATIONS 

(126S)  STORE  No.  10  MARSHALL 
Square  Bldg.,  Market  and  Mar- 
shall  Square.     Alterations  to  store. 

Owner— W.  B.  Wagnon,  Marshall  Sq. 
Bldg.,    San    Francisco. 

Designer  —  C.  W.  Ehlers  &  Son,  557 
Mission    St.,    S.   F.  $1475 

DWELLING 

(126y)      E    TWENTIETH    AVE.     33-4    N 

of    Ulloa.      1-story      and     basement 

frame  dwelling. 
Owner — Cliff  Anderson,   1643  Castro  St. 

San   Francisco. 
Architect — R.  R.   Irvine,   747   Call  Bldg., 

San    Francisco. 
Contractor — A.    N.    Anderson,    747    45th 

Ave.,   San   Francisco.  $3500 


FLATS 

(1270)      W      COLLINGWOOD      162-6      S 

19th   St.   2-story  &  basement  frame 

2   flats. 
Owner — Earnest   Icardi,    225-A   CoUing- 

wood,   S.   F. 
Architect — None.  $6500 


ALTERATIONS 

(1271)  NO.  27  PRESIDIO  TERRACE. 
Erect  social  hall  rear  yard  add 
bedroom  on   2nd  floor. 

Owner — E.    J.    Sutton,    27    Presidio   Ter- 

lace,  S.  F. 
Architect — None. 
Contractor — Andrew     Olson,     289     Fell 

St.,   San   Francisco.  $2500 

DWELLING 

(1272)  E  TWENTY-SIXTH  AVE.  225 
N  Taraval.  1-story  and  basement 
frame   dwelling. 

Owner-Joe   A.    Butsch,    1299    Geary   St., 

San   Francisco. 
Architect — None. 
Contractor — City   Builders   Finance   Co., 

1299  Geary  St.,  S.  F.  $3000 


DWELLING 

(1273)  W  DE  MONTFORD  75  N  Capi- 
tol. 1-story  and  basement  frame 
dwelling. 

Owner  —  Workingmans  Bldg.  Co.,  50 
Edgar   Place,    S.   F. 

Architect — None. 

Contractor  —  Workingmans  Bldg.  Co., 
50    Edgar   Place,    S.   F.  $4750 


DWELLINGS 

(1274  J  NW  LINE  SEARS  50  75  100  W 
of  Lawrence  St.  3  1-story  &  base- 
ment  frame   dwellings. 

Owner — Victor  Bjorkman,  4539  Mis- 
sion  St.,   San   Francisco. 

Architect — None.  $3000    each 


STORES 

(1275)  W  MISSION  137  S  21st  Street. 
1-story  and  mezzanine  floor  con- 
crete  stores. 

Owner — Caroline  Sahlein,  care  archi- 
tect. 

Architect — Earl  B.  Bertz,  168  Sutter 
St.,  San  Francisco.  $30,000 


STORES 

(1276)  W  MISSION  210  S  21st  Street. 
1-story  and  basement  with  mez- 
z.Hnine    floor   concrete   stores. 

Owner — Caroline  Sahlein,  care  archi- 
tect. 

Architect — Earle  B.  Bertz,  168  Sutter 
St.,    San    Francisco. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.,    San   Francisco.  $30,000 


SHED 

(1277)      SW    COR.    INDIANA    &    EIGH- 

teenth  St.   1-sto.   frame  green   fruit 

shed. 
Owner — (California  Commercial   Co.,   600 

Minnesota   St.,    San   Francisco. 
Architect — None. 
Contractor — H.  A.  Klyce.  408  Call  Bldg. 

San    Francisco.  $10,000 


APARTMENTS 

(127S)  S  O'FARRELL  91-8  B  Leaven- 
worth. 12-story  and  basement  class 
A    (46)    apartments. 

Owner — E.  V.  Lacey,  708  Hearst  Bldg., 
San  Francisco. 

Architect — H.  W.  Bott,  708  Hearst  Bldg 
San   Francisco.  $90,000 


68    S      Francisco, 
basement      frame 


DWELLING 

(1279)  W  BAKER 
one-story  and 
dwelling. 

Owner — IMeyer  Bros.,  1st  National  Bank 

Bldg.,  San  Francisco. 
.Architect— None.  $4000 

(1280)  E  MIRALOMA  DRIVE  24,  58 
and  92  N  Juanita  Way.  Three  one 
story  and  basement  frame  dwell, 
ings. 

Owner — Meyer  Bros.,  1st  National  Bank 

Bldg.,    San    Francisco. 
Architect — None.  $4000    each 


DWELLING 

(1281)  E  MIRALOMA  DRIVE  126  N 
Juanita  Way.  Two-story  and 
basement  frame  dwelling. 

Owner — Meyer  Bros.,  1st  National  Bank 
Bldg.,     San    Francisco. 

Architect — None.  $4000 


DWELLINGS 

(1282)  S  MIRALOMA  DRIVE  90,  127 
and  164  W  Marne  Ave.  Three  2- 
story  and  basement  frame  dwell- 
ings. 

Cwner — Meyer  Bros.,  1st  National  Bank 
Bldg.,    San    Francisco. 

Architect — None.  $4000    ea 


DWELLING 

(1283)      SW   CORTEZ   AND   DORANTES 

Two-story    and      basement      frame 

dwelling. 
Owner — C.  Cereghino,  1160  Guerrero  St,. 

San    Francisco. 
Architect — None. 
Contractor — L.    Cereghino    &    Son,    180 

Jessie   St.,   San   Francisco.  $8000 


APARTMENTS 

(1284)      W  GUERRERO  at  Cumberland. 

Two-story  and  basement  frame  {ij 

apartments. 
Owner — W.   R.   Thomas,  %  Contractor. 
Architect — None. 
Contractor — C.     Olson,     875     47th     Ave., 

San    Francisco.  $8900 


DWELLING 

(1285)      W    LISBON   175   N   France.   One 

story  frame  dwelling. 
Owner — S.     Osborn,     2877     Mission     St., 

San   Francisco. 
Architect — R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 
Contractor — J.  F.  Thomas,  194  Sweeney 

St.,    San    Francisco.  $250(; 


APARTMENTS 

(12S6)      E  ANDERSON   175   S  Tompkins 

One-story  and  basement  frame    (3) 

apartments. 
Owner— S.  Osborn,  2877  Mission  St.,  San 

Francisco. 
Architect — R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 
Contractor — J.  F.  Thomas,  194  Sweeney 

St.,    S'an    Francisco.  $7500 


FLATS 

(1287)  W  PIERCE  25  S  Beach.  Two- 
story  and  basement  frame  (2)  flats. 

Owner  —  wThomas  Hamill,  6242  Geary 
St.,  San  Francisco. 

.\rchitect — None.  $6000 


FLATS 

(1288)  TWENTY-THIRD  —  178  W 
Sanchez.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Joseph    Silva,     296    Jersey    St., 

San    Francisco. 
Architect — None. 
Contractor — Joseph  McQueen,  3458  26th 

St.,   San   Francisco.  $5500 

DWELLINGS 

(1289)  SE  TWENTY-FIRST  AVE  & 
Lincoln  Way;  E  21st  Ave  25,  50  & 
75  S  Lincoln  Way.  Four  two-story 
and    basement   frame   dwellings. 

Owner — P.    S'an    Fillippo,    902    Cortland 

Ave.,    San   Francisco. 
Architect — Nont. 
Contractor — Thos.    Hamill,    6242    Geary 

St.,    San    Francisco.  $6000    ea 


DWELLINGS 

(1290)  SE  RALEIGH  AND  PAULD- 
ing;  E  Raleigh  50,  75,  100,  125  and 
25  S  Paulding.  Six  one-story  and 
basement  frame   dwellings. 

Owner — Jas.  Arnott,  235  Granville 
Way,  San  Francisco. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Sons,  235 
Granville  Way,  S.  F.  $4000  ea 


DWELLINGS 

(1291)  S  RIVERA  95  and  120  W  20tn 
Ave.  Two  one-story  and  basement 
frame  dwellings. 

Owner— St.  George  Holden,  Crocker 
Bldg.,  S'an  Francisco. 

Architect — Chas.  F.  StrothofE,  150  Cas- 
tro  St.,  San  Francisco. 

Contractor — Wm.  L.  Terry,  90  Allston 
Way,   San   Francisco.  $3500  ea 
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DWELLING 

(1292)  B  FOLSOM  190  S  Precita  Ave. 
One-story   frame   dwelling. 

Qwner — F.  D.  Cancillo,  %  Contractor. 
Architect — None. 

Contractor — Lindgren  Bros.,  64  Ramona 
Ave.,   San   Francisco.  $3000 

NOTE: — Recorded    contract    reported 
April   10,   1926,  No.   632. 

DWELLING 

(1293)  E  FOLSOM  425  S  Precita  Ave. 
One-story  frame  dwelling. 

Owner— V.    Rancatori,    %    Contractor. 
Architect — None. 

Contractor — Lindgren  Bros.,  64  Ramon  i 
St.,  San  Francisco.  $3000 

NOTE: — Recorded    contract    reportecl 
April   10,    1926,   No.    633. 

CHURCH  „.    ,,  ,       . 

(1294)  N  PAGE  108  W  Masonic  Ave. 
Carpentry  and  concrete  work  for 
church.  .... 

Owner — Romiaji  Catholic  Archbishop, 
1100  Franklin  St.,  San  Francisco. 

Architect — Leo  J.  Devlin,  821  Market 
St.,    San    Francisco. 

Contractor — Vogt  &  Davidson,  185  Stev- 
enson St.,  San  Francisco.  $46,400 

DWELLING  ^    ^      ^ 

(1295)  N  URBANO  DRIVE  515  W 
Alviso.  One-story  and  basement 
frame  dwelling. 

Owner — Frank      Bigger,       1344      Ocean 

Ave.,  San  Francisco. 
Architect — G.    W.    Morris,    1185    Capitol 

Ave.,  San  Francisco. 
Contractor — G.  W.  Morris,   1185  Capitol 

Ave.,  San  Francisco.  $4000 


DWELLING  ^„  „       „ 

(1296)  W  MONTGOMERY  62-6  N 
Greenwich.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Ei(tith  Kendrick,  1310  Mont- 
gomery   St.,    San    Francisco. 

Architect — None.  $3000 


DWELLING 

(1297)  E  TWENTY-FIRST  AVE  276  S 
Judah.      One-story    frame    dwelling 

Owner— Ellen  Brady,  1378  10th  Ave., 
San    Francisco. 

Designer— M.  J.  Hansen,  1141  Steven- 
son St.,   San  Francisco. 

Contractor — M.  J.  Hansen,  1141  Steven- 
son   St.,    San    Francisco.  $3000 


DWELLING 

(1298)  W  FOURTEENTH  AVE  350  N 
Taraval.     One-story   frame  dwlg  . 

Owner — L.  F.  Feishman,  Care  Con- 
tractor. 

Architect — None. 

Contractor — Fred  Murray  Constr.  Co., 
891    41st   Ave.,    S.    F.  $3000 


(1299)  E  FORTY-THIRD  AVE  225  N 
Balboa.  One-story  and  basement 
frame  dwelling. 

Owner — J.  F.  Dowling,  251  Kearny  St., 
San    Francisco. 

Architect — None.  $4000 


DWELLINGS 

(1300)      W     THIRTY-FIRST     AVE     100, 

125,   150  and   175  N  Santiago.     Four 

one-story      and      basement      frame 

dwellings. 
Owner — S.     F.     Johnson,     3350    Casrillo 

St.,   San  Francisco. 
Architect— None.  $3000    ea 


DWELLING 

(1305)  E  GRANADA  AVE  275  N  Hollo- 
way.       Two-story    frame    dwelling. 

Owner — Wm.    Wilgus,    461    Andover   St., 

San  Francisco. 
Architect— A.      A.      Wessendunk,      1747 

Dolores    St.,    San    Francisco. 
Contractor — A.     A.     Wessendunk,     1747 

Dolores   St.,   San   Francisco.        $4000 

DWELLING  ,^„    ^, 

(1306)  W  NINETEENTH  AVE  150  N 
Ortega.  One-story  frame  dwell- 
ing. 

Owner- A.  Ohlson,  2506  Market  St.,  San 

Francisco. 
Architect — None.  $3500 


(1301)  N  L  SEA  VIEW  TERRACE  230 
W  30th  Ave.  Two-story  and  base- 
ment  residence. 

Owner— Fremont  A.  Nash,  %  Architect. 

Architect— E.  E.  Young,  2002  California 

St.,    S.    F.  $10,000 

STORES 

(1302)  E  L  MISSION  150  N  Richland. 
Two-story    concrete    stores. 

Owner — John  Lacoste,  320  Vicksburg 
St.,  S.  F. 

Architect — Dodge  Reidy,  Pacific  Build- 
ing,   S.    F.     $15,000 

(1303)  N  L  CALIFORNIA  137-6  W 
Laguna.  Three-story  and  basement 
frame    18    apartments. 

Owner — Beyer   &    Reibman,    1750    Geary 

Architect— H.  C.  Bauman,  251  Kearny 
St..  S.  F.  $30,000 

DWELLING 

(l;i04)  E  THIRTY-NINTH  AVE  100  S 
Cahrillo.  One-story  frame  dwell- 
ing. 

Owner — Wm.  A.  Wolf,  %  Architect. 

Architect- E.  E.  Young,  2002  Califor- 
nia  St.,   San   Francisco.  $2000 


DWELLING  „     „ 
(1307)      W     FIFTEENTH     AVE     300     S 

Taraval.      One-story  and    basement 

frame  dwelling. 

Owner — J.    F.    Sicke,    421  4th    Ave.,    San 

Francisco. 

Architect — None.  $4000 


SHOP 

(1308)  N  HARRISON  88-5  E  Sixth. 
One-story  and  basement  concrete 
shop. 

Owner — Niels    Schultz,    46    Kearny    St., 

San    Francisco. 
Architect — None. 
Contractor — Niels    Schultz,    46    Kearny 

St.,   San   Francisco.  $3000 

FACTORY 

(1309)  W  HAMPTON  PLACE  140  S 
Folsom.  One-story  concrete  fac- 
tory. 

Owner — S.  Rasori,   270  Tehama  St.,  San 

Francisco. 
Architect — None.  $6000 


DWELLING 

(1310)  N  FULTON  112-6  W  Thirty- 
fifth  Ave.  Two-story  and  base- 
ment frame  dwelling. 

Owner — P.  J.  Feerick,  875  35th  Ave., 
San  Francisco. 

Architect — A.  H.  Knoll,  Hearst  Bldg., 
San  Francisco.  $5000 


APARTMENTS 

(1311     N   CLAY    109    W   Van   Ness   Ave. 

Pour-story  and  basement  brick  (16) 

apartments. 
Owner — Stock,  Maas  &  Sauer,  251  K<!ar- 

ny   St.,   San   Francisco. 
Arcliitect   —   J.    C.    Hladik,    Monadnock 

Bldg.,   San  Francisco.  $45,000 


APARTMENTS 

(1312)      NW   SUTTER  AND  FRANKLIN 

Six-story      and   basement      concrete 

(37)    apartments. 
Owner- — M.  A.  Hunt,  916  Van  Ness  Ave., 

San    Francisco. 
Plans   by  Owner. 
Contractor — -The    Helbing    Co.,    916    Van 

Ness   Ave.,   S.    F.  $75,000 


BUNGALOWS 

(1313)  SW  VIENNA  AND  EXCELSIOK 
Ave.  and  W  Vienna  75,  100,  125  and 
150  S  Excelsior  Ave.  Five  one- 
story  and  basement  frame  bunga- 
lows. 

Owner— G.  Martin,  901  Bryant  St.,  San 
Francisco. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery   St.,    San    Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant  St.,  S.  F".  $40UO  each 

FLATS 

(lal4)      E     FIFTEENTH     AVE     156     N 

Balboa.      Two-story    and    basement 

frame   (3)   flats. 
Owner — Robert   J.   Walsh,    %   Architect. 
Architect  —   Walter    King,    Call    Bldg., 

San    Francisco. 
Contractor — F.   W.    Singer,   6207   Mission 

St.,    San    Francisco.  $15,000 

NOTE: — Recorded    contra'-*     reported 
April   13    ^926,   No.   652. 


APARTMENTS 

(1315)  W  TWENTY-FIRST  AVE  255 
S  (.  abrillo.  Two-story  and  base- 
ment   frame    (4)    apartments. 

Owner— Joseph  Burns,  739  21st  Ave., 
San    Francisco. 

.Vrchitect — John  Burns,  755  40th  Ave., 
San    Francisco. 

Contractor — John  Burns,  755  40th  Ave., 
^an    Francisco.  $8000 


FLATS 

(1316)      NW     FRANCISCO     AND     MID- 

way.        Two-story      and      Oasemeia 
frame    (2)    flats. 


Owner — A.    Scafani,    234    Francisco    St., 

San  Francisco. 
Architect — P.    Copura. 
Contractor — Geo.    H.    Hansell,    349    10th 

Ave.,   San    Francisco.  $8000 

FLATS 

(1317)  W  TENTH  AVE  125  S  Kirk- 
ham.  Two-story  and  basement 
frame  (2)   flats. 

Owner — Peder  P.  Johnsen,  696  Mc- 
Allister St.,  San  Francisco. 

Architect— None.  $6000 


DWELLING 

(1318)      W    BRIGHT    350     S    Holloway. 

One-story    frame   dwelling. 
Owner — John    M.    Johnson,    566    Waller 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(1319)      SW     CURTIS       AND       MORSE. 

One-story    frame    dwelling. 
Owner — Wm.    E.    Grossman,    47    Curtis 

St.,  San  Francisco. 
Arch  tec  t — None. 
Contractor — Wm.       E.      Grossman,       47 

Curtis    St.,    San    Francisco.        $3000 


DWELLING 

(1320)      E    NINETEENTH    AVE    175    N 

Rivera.      One-story    and    basement 

frame    dwelling. 
Owner  —  Gregory    Padilla    and    Albert 

Williams,  2846  Washington  St.,  San 

Francisco. 
Architect — John  F.  Beuttler,  110  Sutter 

St.,  San  Francisco. 
Contractor  —  Gregory      Padilla,      2846 

Washington  St.,  S.  F.  $3500 


RESIDENCE 

(1321)      SE   GUTTENBERG   &   MISSION 

Two-story     and     basement     frame 

residence. 
Owner — A.    Williams,    2539    Mission    St., 

San    Francisco. 
Architect — H.   C.   Baumann,   251  Kearny 

St.,   San  Francisco. 
Contractor— A.  R.  Larson,  516  San  Jose 

Ave.,   San   Francisco.  ;|16,000 


DWELLINGS 

(1322)      E  TWENTY-FIRST  AVE  26,  52, 

78,    104,    130,    157,    183,    210,    236,    263, 
289,    316,   342,   369   and   395   N   Pacheco. 

Fifteen     one-story    and     basement 

frame   dwellings. 
Owner — C.   S.   Allred,   2   Plaza  Ave.,   San 

Francisco. 
Architect — None. 
Contractor — C.   S.   Allred,    2   Plaza   Ave., 

San    Francisco.  $4000    each 


BUILDING 

CONTRACTS 

(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

A  nit. 

628 

Phelan 

Helms 

39570 

629 

Riccardo 

Fracchlna 

8000 

630 

Werner 

Milano 

12950 

631 

Wiebalk 

Gawthorne 

13500 

as-i 

Cancilla 

Lindgren 

5100 

633 

Hanoatore 

Lindgren 

5500 

634 

Sahlein 

Malloch 

31865 

635 

Sahlien 

Malloch 

29445 

636 

Guenther 

Zinkand 

5700 

63  V 

Mercantile 

Crowe 

7100 

63S 

Mercantile 

Atlas 

6850 

639 

Mercantile 

Dowd 

6775 

640 

Mercantile 

Somerton 

9250 

641 

Mercantile 

O'Reilly 

17704 

642 

Mercantile 

Davison 

5192 

843 

Mercantile 

Monarch 

5384 

644 

Mercantile 

Fennell 

7550 

645 

Mercantile 

Golden 

9879 

646 

Mercantile 

Bateman 

7625 

64  V 

Mercantile 

Bond 

30530 

648 

Jlercantile 

Bond 

40535 

649 

Mercantile 

McClure 

5250 

6b0 

Mercantile 

Mission 

6400 

651 

Ferro 

Jensen 

21700 

«a2 

Walsh 

Singer 

1843.-. 

653 

Silberstein 

Meyer 

5735 

654 

Cordano 

Wolpert 

10200 

655 

AVeinstein 

Jacks 

10834 

.MWRTMENTS. 

(62S)      N    GROVE    110    E    Gough. 

-Ml    work    3-story   and    basement    brick 

apartment    bldg. 
Owner — L.    A.    Phelan,    1005    Jones    St.. 

S.    F. 
.\  rch  i  tect — None. 
Contractor — Edward      F.      Helms,      4048 

Geary   St.,   S.   F. 
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Filed  Apr.  8.  1926.     Dated  Mar.  31,  1926. 

Not    to    exceed    J37,320. 
Contr.    to    receive    $2250. 

Bills    for    material    and    labor    to    be 
paid    as    they    come    due. 

Bond,    sureties,    forfeit,    limit,    none; 
plans    and    specifications    filed. 


FLAT.  „, 

(629)  S  CHESTNUT  100  W  Powell  W 
31-6X  S  135. 

All    work    2-story    frame    flat    building. 

O^-ner — V.    Riccardo,    463    Chestnut    St. 

Architect — None. 

Contractor — G.  Fracchia  &  Son,  36 
Cunningham   Place. 

Filed  Apr.   S,   1926.  Dated  Feb.   19,   1926. 

Roof    on     ?2000 

Brown     coated     2000 

Completed    and    accepted     2000 

35     days     2000 

TOTAL  COST,  $8000 
Bond,    sureties,    forfeit,    none:    limit, 

90  days;  plans  and  specifications,  none. 


GARAGE 

(630)  SE  ELLINGTON  AVE.  190  SW 
Nagle  Ave.  SW  50  SE  168  m  or  1 
to  NW  Mission  NE  to  pt.  NW 
176-1 'A  m  or  1  ptn.  Lot  3  Blk.  23 
West  End  Map  2.  All  work  for 
1-story  and  mezzanine  class  C  re- 
inforced concrete  garage. 
Owner  —  Oswin    Werner,    3101    Mission 

St.,    S.   F. 
Architect — Albert    H.    Larsen,    447    Sut- 
ter  St.,   S.  F. 
Contractor — A.    Milano,    399    Templeton 

Ave.,    S,    F. 
Filed  Apr.   8.   1926.  Dated  Mar.   31,   1926. 
"U^alls   poured   and   bldg.   roofed   $3239 
Plastered     and     interior     finish 

complete    3237 

Completed    and    accepted    3237 

30    day.s     after     3237 

TOTAL  COST,  $12,950 
Bond,  $6475.  Sureties,  Chas.  A.  An- 
derson and  Chas.  McFarlane.  Forfeit, 
none.  Limit,  75  days.  Plans  and  speci- 
icatlons    filed. 


FLAT. 

(631)      W    TWENTY-SIXTH    AVE.,     225 
S   Irving.    S   25xW    120. 

All    work    2-storv   frame    flat    building. 

Owner — E.   E.   Wiebalk,    1211   33rd  Ave., 
S.    F. 

Architect — E.    W.    Simons,    Jr. 

Contractor — Dr.   F.   A.   Gawthorne,   5000 
Geary   St.,   S.   F. 

Filed  Apr.   8,   1926.   Dated  Nov.   18,   1925. 

All   work   2-story   frame    flat   bldg. 

Paid    to    contractor $   7500 

Roof    on     1500 

Rough    plumbing   in    1500 

Completion      1500 

35    days    after    1500 

TOTAL  COST,   $13,500 
Bond,    sureties,    forfeit,    none;    limit, 

a  reasonable  time;  plans  and  specifica- 
tions   filed. 


RESIDENCE 

(632)  E  FOLSOM  190  S  Precita  Ave. 
9  27-6  X  110.  All  work  for  frame 
residence. 

Owner — S.    F.    and    Josephine    Cancilla. 

Architect — None. 

Contractor  —  Lindgren  Bros.,  64  Ra. 
mona    St.,    S.    F. 

Filed   Apr.    9,    1926.    Dated   Apr.    8,    1926. 

Roof    on     $127o 

Brown    coated    1275 

Completed     127o 

Usual    35    days    1275 

TOTAL   COST,    $5100 

Bond,   sureties,   forfeit,    none.   Limit,    90 

days.      Plans      and      specifications    not 

filed.  

xlESIDENCE 

(633)  E  FOLSOM  425  S  Precita  Ave. 
S  25  X  110.  All  work  for  frame 
residence. 

Jwner    —    Vincent    and    Grace    Ranca- 

tore. 
Architect — None. 
Contractor — Lindgren  Bros.,  64  Ramona 

St.,    S.    F. 
Filed   Apr.    9,    1926.    Dated   Apr.    8,    1926. 

Roof,  on     $1750 

Brown   coated    .  .  .  .' 1250 

Completed     1250 

Usual    35    days    1250 

TOTAL  COST,  $5500 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 


FRAME    BLDG. 

(634)       W    MISSION    137    S    21ST.       All 

work    for    frame    building. 
Owner — Caroline    Sahlein. 
-Architect — Earle    B.    Bertz,    168    Sutter 

St.,   S.   F. 
Contractor  —  J.    S.    Malloch,    180    Jessie 

St       S     F 
Filed   Apr'.    9,' 1926.    Dated   Apr.    7,    1926. 

5th    of    each    month    75% 

Usual   35   days    25 % 

TOTAL  COST,  $31,865 
Bond,  $15,932.50.  Sureties,  New  Am- 
sterdam Casualty  Co.  Forfeit,  $75  per 
day.  Limit,  75  days.  Plans  and  spec- 
ifications   filed. 


BUILDING 

(635)       W     MISSION    210     S     21ST.       All 

work  for  building. 
Owner — Caroline    Sahlein. 
Architect — Earle    B.    Bertz,     168    Sutter 

St.,   S.   F. 
Contractor  —  J.    S.    Malloch,    180    Jessie 

St.,    S.    F. 
Filed   Apr.    9,    1926.    Dated   Apr.    7,    1926. 

Payments    not    given. 
Bond,     $14,722.50.       Sureties.    New    Am- 
sterdam Casualty  Co.     Forfeit,   $25   per 
day.     Limit,   80  days.     Plans  and  spec- 
ifications   filed. 


FRAME    BLDG. 

(636)  AV  TWENTY-FIRST  AVE.  325 
S  Kirkham.  All  work  for  1-story 
and   basement  frame,  bldg. 

Owner — Josephine   R.    Guenther. 

Architect — None. 

Contractor — Ed.  Zinkand  &  Son,  434 
10th   Ave.,   S.   F. 

Filed   Apr.    9,    1926.    Dated   Apr.    8,    1926. 

Frame   up   and    roof  on    $1425 

Brown   coated    1425 

Completed    and    accepted    1425 

Usual    35    days     142.S 

TOTAL    COST,    $5700 

Bond,    sureties,    forfeit,    none.    Limit,    S'.t 

days.      Plans   and   specifications   filed. 
Note— Permit    reported    Apr.    7,    1926, 

No.   1246. 

GLASS   WORK 

(637)  NE  TWENTY-SECOND  AND 
Mission  N  75-lV'  E  122-6  S  35-lV. 
E  122-6  S  40  W  245.  All  glass 
work   for   building. 

Owner — Mercantile    Trust    Co.     of    Cal 

464    California    St.,    S'.    F. 
Architect    —    J.     R.    Miller    and     T.    L 

Pflueger.   580  Market  St.,  S.  F. 
Contractor — Crowe    Glass   Co.,    Inc.,    574 

Eddv  St.,   S.   F. 
Filed  Apr.    9,    1926.   Dated   Apr.    5,    1926. 

As   work   progresses    75% 

Usual    35    davs    25  % 

TOTAL  COST,  $7100 
Bond,  $3550.  Sureties,  Royal  Indem- 
nity Co.  Forfeit,  none.  Limit,  30  days. 
Plans  and   specifications  filed. 

(638)  HEATING  AND  HOT  WATER 
system   on   above. 

Contractor — Atlas   Heating  &  Ventilat- 
ing Co.,   554    4th    St.,   S.   F. 
Filed   Apr.    9,   1926.   Dated   Apr.    2,    1926. 
Payments    same    as    above. 


TOTAL  COST,  $685'5' 
Bond,  $3428.  Sureties,  Royal  Inde-ni- 
r.ity  Co.  Forfeit,  none.  Limit,  90  days' 
I'lans   and   specifications   filed. 


(639)  ELECTRICAL        WORK        O.V- 

above. 
Contractor  —  Dowd    Seid    Electric    Co., 

2369   Mission    St..    S.   F. 
Filed   Apr.    9,    1926.    Dated   Apr.    3,    1926. 
Payments   same   as   above. 

TOTAL  COST,  $0775 
Pond,  3387.50.  Sureties,  Hartford  Ac- 
cident and  Indemnity  Co.  Forfeii, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications   filed. 


(640)       PLUMBING,    ETC.,    ON    ABOVJil. 
Contractor    —    A.    E.    Somerton    &    Co., 

2006    Union    St.,    S.    F. 
Filed   Apr.    9,    1926.    Dated   Apr.    2,    1926. 
Payments    same    as    above. 

TOTAL  COST,  $9250 
Bond,  $4625.  Sureties,  Southern  Sur- 
ety Co.  Forfeit,  none.  Limit,  90  days. 
Plans   and   specifications   filed. 

^641)      PLASTER    WORK    ON    ABOVE. 
Contractor  —  Francis    O'Reilly,    Hearst 

Bldg.,   S.   F. 
Filed   Apr.    9,    1926.   Dated   Apr.    2,    1926. 
Payments    same    as    above. 

TOTAL  COST,  $17,704 
Bond,  $8852.  Sureties,  Royal  Indem- 
nity Co.  Forfeit,  none.  Limit,  90  days. 
Plans    and    specifications    filed. 


(642)       SHEET    METAL    WORK,     ETC., 

on  above. 
Contractor — Frank   Davison,    765   Bran- 
nan    St.,    S.    P. 
Filed   Apr.    9,    1926.   Dated   Apr.    1,    1926. 
Payments    same    as    above.  ^ 

TOTAL  COST,  $5192 
Bond,  $2596.  Sureties,  Hartford  Ac- 
cident and  Indemnity  Co.  Forfeit, 
none.  Limit,  60  days.  Plans  anu 
specifications   filed. 


(643)  ORNAMENTAL     IRON     WORK 
on  above. 

Contractor  —  Monarch    Iron   Wks.,    262 

7th    St.,   S.    F. 
Filed   Apr.   9,    1926.   Dated   Apr.    1,    1926. 
Payments  same  as  above. 

TOTAL  COST,  $5384 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.     Plans   and   specifications   filed. 

(644)  BRICK    WORK    ON    ABOVE. 
Contractor — Fennell     &     Chisholm     Co., 

180  Jessie  St.,  S.  F. 
Filed   Apr.    9,    1926.    Dated   Apr.    2,   1326. 
Payments   same  as   above. 

TOTAL  COST,  $7550 
Bond,  $3775.  Sureties,  Hartford  Acci- 
t'ent  &  Indemnity  Co.  Forfeit,  none. 
Limit,  60  days.  Plans  and  specifica- 
tions  filed. 


(645)        STRUCTURAL     STEEL     AVOMK 

on    above. 
Contractor — Golden     Gate     Iron     Wks., 

1541    Howard    St.,    S.    F. 
Filed   Apr.    9,    1926.    Dated   Apr.   5,    1926. 
Payments    same    as    above. 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10TH.   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haipht  and  Belvedere  .Streets 

WEST  PORTAL  BRANCH West  Porta!  Ave.  and  Ulloa  St. 


Interest  paid  en  Deposits  at  the  rate  of 

FOUR  AND  ONE^OUARTER  (4'^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WlTHDRAWTsI  QUARTERLY 
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TOTAL  COST,  $9879 
Bond,  sureties,  forfeit,  none.  Limit,  25 
days.     Plans   and   specifications   filed. 

(646)  FIXTURES,     SAFE     DEPOSIT 
booths,    partitions,    etc.,    on    above 

Contractor — Wm.    Bateman,    1915    Bry- 
ant  St.,    S.    F. 
Filed  Apr.    9,    1926.    Dated   Apr.    5,    1926. 
Payments  same   as   above. 

TOTAL  COST,  J7625 
Bond,  sureties,  forfeit,  none.  Limit,  30 
days.     Plans   and   specifications   filed. 

(647)  CONCRETE   WORK' ON   ABOVE 
Contractor    —    Bond    Construction    Co., 

First  National  Bank  Bldg.,   S.  F. 
Filed   Apr.    9,    1926.    Dated   Apr.    1,    1926. 
Payments  same  as  above. 

TOTAL  COST,  $30,538 
Bond,  $15,265.  Sureties,  Aetna  Casu- 
alty &  Surety  Co.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


(648)      WOOD    WORK,    ROUGH    HDW., 

etc.,   on   above. 
Contractor    —    Bond    Construction    Co., 

First   National   Banlc   Bldg.,    S.   F. 
Filed   Apr.    9,    1926.    Dated   Apr.    2,    1926. 
Payments    not    given. 

TOTAL  COST,  $40,536 
Bond,  $19,974.50.  Sureties,  Aetna  Cas- 
ualty and  Surety  Co.  Forfeit,  none. 
Limit,  120  days.  Plans  and  specifica- 
tions filed. 


(649)      EXCAVATION,   ETC.,   on   above. 
Contractor  —  McClure   &  Chamberlain, 

608  Octavia  St.,   S.   F. 
Filed   Apr.    9,    1926.    Dated   Apr.    1,    1926. 
Payments  same   as  above. 

TOTAL  COST,  $5250 
Bond,  $2625.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  20  days.  Plans  and  specifica- 
tions filed. 


(650)      MARBLE   WORK   ON   ABOVE. 
Contractor — The   Mission    Marble    Wks., 

209  Mississippi   St.,  S.   F. 
Filed   Apr.    9,    1926.    Dated   Apr.    2,    1926. 
Payments  not  given. 

TOTAL  COST.  $5400 
Bond,  $2700.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  30  days.  Plans  and  specifica- 
tions filed. 


AUTO    SALESROOM 

(651)      E    MISSION    130    S    Twenty-fifth 
S    50xE    115.       All    work    for    two- 
story   steel    auto   salesroom. 
Owner — Carlo  Ferro. 

Architect — Albert  J.   Fabre  and   Ernest 
H.  Hildebrand,  110  Sutter  St.,  S.  F. 
Contractor — G.  P.  W.  Jensen,   320   Mar- 
ket St.,  San  Francisco. 
Filed  Apr.   10,  '26.      Dated  Apr.   1.   '26. 

2nd    floor    slab    poured $5425 

Rough    coat   plaster  on 5425 

Completed  and  accepted 542a 

Usual    35    days 542d 

TOTAL  COST,  $21,700 
Bond,  $10,850.  Sureties,  Geo.  W.  Hooper 
and  John  A.  Grennan.  Limit,  70  days 
Forfeit,  $20.  Plans  and  specifications 
filed. 


APARTMENTS 

(652)  E     FIFTEENTH     AVE.     156     N 

Balboa.      All   work    for    2-story   and 
basement    frame   apartment    bldg. 
Owner — Robert  J.   Walsh. 
Architect  —  Walter    King,    Call    Bldg. 

San    Francisco. 
Contractor — Frank  M.  Singer,  6207  Mis- 
sion  St..   S.   F. 
Filed  Apr.  12,   1926.   Dated  Mar.   31,   1926 
Concrete    foundations    in     ...$1,000.00 

Frame   work   up    3,200.00 

Enclosed     3,500.00 

Plastering   complete    3,000.00 

Completed  &  accepted    3,126.25 

Usual     35     days     4,608.75 

TOTAL  COST,  $18,43) 
Bond,  $9218.  Sureties,  Charles  Gust  & 
R.  O.  Ostrander.  Forfeit,  $10.00  per 
day.  Limit.  90  days.  Plans  and  spec- 
ifications  filed. 


BUILDING 

(653)  S  NORTH  POINT  93-9  E  Baker 
E  25  X  S  100.  All  work  for  1-story 
and  basement  frame  building. 

Owner — Mervyn  D.  and  Lillian  R.  Sil- 
berstein,    Balboa   Bldg.,    S.    F. 

Architect — None. 

Contractor — Meyer  Bros..  First  Nation- 
al Bank  Bldg.,   S.   F. 

Filed  Apr.  13,  1926.  Dated  Apr.  3,  1926. 
Side   and    roof   sheathing   on    $1437.75 


Brown    coated     1437.75 

Completed    ^U'l^ 

Usual   35   days    ^ V-l;!'- 

TOTAL  COST.  $5735 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

DWELLING 

(654)       E    BRODERICK    87-6    S    North 

Point    S    25    X    E    112-6,    W    A    485. 

All    work    for    2-story    and    garage 

dwelling. 

Owner— E.    and    Lillian    Cordano,    1072 

Filbert   St.,   S.   F. 
Architect — None. 
Contractor— F.    C.     Wolpert,     1201     31st 

Ave.,    S.    F. 
Filed  Apr.  14,  1926.  Dated  Mar.  26,  1926. 

Roof    finished     25% 

Brown     coated     25% 

Completed   and    accepted    25% 

Usual     35     days     25% 

TOTAL  COST,  $10,200 
Bond,  $5000.  Sureties,  National  Sur- 
ety Co.  Forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 


ALTERATIONS 

(655)  SE  STEVENSON  275  SW  6TH 
SW  25  X  SB  75.  All  work  for 
alterations  and  additions  to  2- 
story  addition  to  3-story  and  base- 
ment warehouse  bldg. 
Owner — Isidor   Weinstein,    1041    Market 

St..    S.    F. 
Architect — Wm.   F.   Gunnison,   210   Post 

St.,    S.    F. 
Contractor — Jacks  &   Irvine,   180   Jessie 

St.,   S.    F. 
Filed   Apr.   14,   1926.  Dated  Apr.   13,   1926 

1st  of  each   month    75% 

Usual     35     days     25  % 

TOTAL  COST,  $10,834 
Bond,  $5500.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  75  days.  Plans  and  specifica- 
tions   filed. 


COMPLETION  NOTICES 


SA\    FRANCISCO    COUIMTY 


Recorded 


Accepted 


Apr.  7,  1926— N  HOLLOWAY  AVE.  70 
W  Miramar  Ave.  N  75  x  W  30  ptn. 
Lots  3  and  4  Blk.  15,  Lakeview. 
Wm.  F.  Bernell  to  Bernell  Realty 
Co Apr.    6,    1926 

Apr.  7,  1926— SE  EDINBURGH  17.t 
NE  France  Ave.  NE  25  x  SE  100, 
ptn.  Lot  3  Blk.  44.  Excel.  Hd.  As.sn. 
Wm.  F.  Bernell  to  Bernell  Realty 
Co Apr.    6,    1926 

Apr.  7,  1926 — LOTS  1,  2  and  43  BLK. 
2919  A  Merritt  Terrace  Addn.  ptn. 
Blks.  2919,  2919A  and  2979.  Meyer 
Bros,  to  whom  it  may  concern.... 
Apr.    6.    1926 

Apr.  7,  1926— LOTS  1,  26  and  27,  BLK 
3198  Westwood  Park.  Herbert 
Meyer    to    Meyer    Bros. ..Apr.    6,    1926 

Apr.  7,  1926— N  SACRAMENTO  80  W 
Stockton  W  32-6  x  N  68-9.  W.  D. 
Brown  to  whom  it  may  concern .  . 
Apr.    6,    1926 

Apr.  7,  1926— S  19TH  7.t  W  GUER- 
rero  W  25  x  S  114.  Thos.  P.  and 
John  H.  Hurson  to  Thomas  F. 
Mitchell   &   Son    Apr.    7.    1926 

Apr.  7,  1926— W  GUERRERO  57  N 
Duncan  N  27  x  W  100.  Grace  H. 
Hornblower  to  Thomas  F.  Mitchell 
&   Son    Mar.    12,    1926 

Apr.  7,  1926— NW  NAPLES  200  SW 
Brazil  Ave.  25  x  100.  Victor 
Bjorkman  to  whom  it  may  con- 
cern        Apr.    7,    192t) 

Apr.  7,  1926  —  E  CULEBR.V  TER- 
race  54  S  Chestnut  S  29  x  E  68-9. 
E.  R.  Tebeau  to  whom  it  may  con- 
cern          .Apr.    5,    1926 

Apr.  7.  1926— LOT  17  BLK.  24  ST. 
Francis  AVood.  A.  C.  Adams  to 
whom    it    may   concern ...  Apr.    6,    1926 

Apr.  7,  1926—82-6  x  100  ON  NE  COR. 
Ellis  and  Hyde  Sts.  Henry  C.iil- 
leaud  JT.  and  Josieph  Bacciocco  and 
Louise  Johnson  to  whom  it  niav 
concern    April    7,    1926 

April  8.  1926— E  PLYMOI^TH  .AVE 
225  S  Holloway  Ave  S  25xE  112-6 
Lot  20  Blk  5,  Lakeview.  Benja- 
min F  Hinkel  to  whom  it  may  con- 
cern  April    7,    192 

April  8,  1926— NE  SACRA:MENT0  & 
Mason.  Mason-Sacramento  Co.  of 
S.  F.  to  Clinton  Constr.  Co  of  Cal. 
April    1,    1926 


April  8,  1926— LOT  8  BLK  2988  Map 
Blks  2975-2988-2989  Claremont  Ct. 
Parcel  2.  Walter  P  Knickerbocker 
to  whom  It  may  concern. Apr.   5,   1926 

April  8,  1926— E  GOUGH  100  N 
Francisco  N  30x112  No.  3232  Gough 
Frank  M  Shay  to  Joel  Johnson  & 
Son April    7,    1926 

April  8,  1926— LOTS  28  AND  32  BLK 
A,  Mission  Terrace;  Lot  28  Blk 
3046  Map  Blk  3046  and  ptn  3077, 
Monterey  Heights.  Walter  E  Han- 
sen to  whom   it  may  concern 

April    2,   1926 

April  8,  1926— W  TWENTY-FIFTH 
Ave  230  N  Ulloa.  E  J  Hargrave  to 
whom   it  may  concern ..  .Mar.   2.   1926 

Apr.  7.  1926 — E  EDINBURGH  200  N 
N  Peru  25x100.  Victor  Mattlar  (as 
Mattlar  Bros)  to  whom  it  may 
concern Apr,     5,     1926 

Apr.  9,  1926 — NW  BROADWAY  and 
Divisadero  W  50x  N  106-6.  W.  F. 
Williamson  to  Chas.  Stockholm  & 
Sons Apr.    1,    1926 

Apr.  9,  1926— PTN.  LOTS  22  AND  23 
Blk.  26  St.  Francis  W^ood  Extn.  2, 
described  as  E  San  Pablo  Ave. 
16.66  S  from  NW  cor.  Lot  23.  Gar. 
den  Homes  Co.  to  C.  F.  Parker.  . 
Apr.    3,    1926 

Apr.  9,  1926 — LOT  66  MAP  DE  MAR- 
tini  Tr.  J.  C.  Boitano  to  whom 
It    may    concern     Apr.    8.    1926 

Apr.  9,  1926— LOT  79  MAP  DE  MAR- 
tini  Tr.  J.  C.  Boitano  to  whom  it 
may   concern    Apr.    8.    1926 

Apr.  9,  1926— N  LOMBARD  225  W 
Steiner  W  50  x  N  137-6.  Albert 
Massagli  to  whom  it  may  concern 
Apr.    8,   1926 

Apr.  9,  1926— NE  21ST  AVE.  AND 
Irving  E  100  x  N  25.  Jennie  Weil 
to  George  C.   Terrill Mar.   15.   1926 

Apr.  9,  1926— E  COLLEGE  AVE.  175 
N  St.  Mary's  Ave.  25  x  221-92. 
A.  C.  Jackson  to  John  Bjorkman 
Mar.    30,    1926 

Apr.  9.  1926— E  17TH  AVE.  145  S 
Noriega.  Fred  Braun  and  S.  W. 
Bond  to  whom  it  may  concern.... 
Apr.     1,     1926 

Apr.  9.  1926— NW  PORTOLA  DRIVE 
50  SW  14th  Ave.  50x90.  T.  M. 
McClenahan  to  whom  it  may  con- 
cern         Apr.    8,    1926 

Apr.  9,  1926 — E  FORTY-SEVENTH 
Ave.  100  S  Irving  S  25x  E  120.  Ida 
Campridge  to  whom  it  may  con- 
cern     Apr.   7,    1926 

Apr.  8,  1926— LOT  9,  blk.  2988.  map 
of  blks.  2975.  2988  &  2989.  Clare- 
mont Court  Parcel  No.  2.  Walter 
P.  Knickerbocker  to  whom  It  may 
concern     Apr.    5.    1926 

-Apr.  9.  1926— N  STAPLES  AVE.  250 
E  Edna  E  25x  N  112-6,  lot  22,  blk. 
2!»,       Sunnyside.         The       McCarthy 

Co.   to  James  Arnott  &  Son 

Apr.     8,     1926 

Apr.  9.  1926— S  CLEMENT  131-3  E 
0(  tavia  E  127-6x  E  75.  Stock. 
Maas    &    Sauer Apr.    10,    1926 

Apr.  9,  1926— E  17TH  AVE.  110  S 
Noriega.  Fred  Braun  to  S.  W. 
Bond    Apr.    1.    1926 

April  9,  1926— E  17TH  AVE  215  S 
Noriega.  Fred  Braun  to  S.  W. 
Bond    Apr.    1.   1926 

April  10,  1926— SE  LINSBURG  90  NE 
Vernon  Ave  NE  25x103-6.  Nels 
Rasmussen  to  whom  it  may  con- 
cern  April    9,    1926 

April  10.  1926— S  LINCOLN  WAY 
136-6  W  Second  Ave.  Louis  Kragen 
to   whom   it  may  concern. Mar.    25.   '2fi 

April  9.  1926— S  CHT:STNUT  131-3  E 
Octavia  E  137-6  x  E  75.  Stock 
M.-ias  &  Saner  to  whom  it  may  con- 
cern     April    10.    1926 

.\piil  0.  1926— SE  VALENCIA  AND 
14th  Sts.  S  100  X  E  75.  Dowling- 
-Vuttmann-McCarthy  Co.  &  J.  H. 
Nut t man  to  M.  C.  Ingraham.Apr  8,  '26 

April  9,  1926— PTN.  LOT  20  &  ALL 
Lot  twenty-one  and  portion  of 
Lot  22  Blk  26  St  Francis  Wood 
Rxten.«:ion  No.  2  E  San  Pablo  Ave. 
Garden    Homes   Co    to   C.    F.    Parker 

April     3,     1926 

Apr.    9,    1926— E    17TH    AVE.    250    S 
Noriega.         Fred     Braun     to     S.     W. 

Bond    Apr.    1,    1926 

Apr.  9.  1926— SE  17TH  AVE.  AND 
Noriega.         Fred    Braun     to     S.     W. 

Bond    Apr.    1,   1926 

Apr.  9.  1926— SW  16TH  AVE  AND 
Noriega.         Fred    Braun     to    S.    W. 

Bond    Apr.    1.    1926 

Apr.  9.  1926— E  17TH  AVE.  75  S 
Noriega.  Fred  Braun  to  S.  W. 
Bond    Apr.   1,   1926 
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Apr.  9,  1926— E  17TH  AVE.  180  S 
Noriega.         Fred    Braun     to     S.    W. 

Bond    Apr.   1,   192o 

Apr.  9,  1926— W  16TH  AVE.  40  S 
Noriega.         Fred    Braun     to     S.     W. 

Bond    Apr.    1,   1926 

Apr.  9,  1926— E  17TH  AVE.  40  S 
Noriega.         Fred    Braun     to     S.     W. 

Bond    Apr.    1,   1926 

Apr.  9,  1926 — PTN.  LOTS  23  AND  24 
Blk.  26  St.  Francis  Wood  Extn.  2, 
described  as  E  San  Pablo  Ave.  20 
N    from    SW    cor.    Lot    24.      Garden 

Homes   Co.    to   C.    F.   Parker    

Apr.    3,    1926 

Apr.  12,  1926— W  44TH  AVE.  300  S 
Judah  S  25   X  W  120.     Almerne  and 

Katie    Phelps    to   Robert   Neil 

April   10,    1926 

April  12,  1926— LOTS  5  AND  6  BLK. 
3038  Map  Blks.  3050  to  3053  and 
ptn.  Blks.  3038  and  30.j4  West- 
wood  Highlands.  Hans  and  Esther 
E.  Nelson  to  whom  it  may  con- 
cern             Apr.    9,    1926 

Apr.  12,  1926 — E  43RD  AVE.  150  N 
Kirkham  N  25  x  E  120.  John  E. 
and    Ethel    M.    McCarthy    to    whom 

it  may   concern Apr.   9,    192') 

Apr.  12,  1926— LOT  31  BLK.  A  Mis- 
sion Terrace.  Walter  E.  Hansen  to 
whom  it  may  concern .  .Apr.  8,  1926 
Apr  12,  1926— E  21ST  AVE.  233-4  S 
Taraval  S  33-4  x  E  120.  Wm.  and 
Helena  A.  Brudigan  to  J.  W.  Gil- 
loelev    ^lar.    31.    192) 

April  10,  1926— N  TWENTY-FOURTH 
Ave  105  W  Noe  25x114.  Axel  R 
Larson   to   whom   it  may   concern.. 

April     10,     1926 

April "12;  1926— SW  TENTH  AVE  & 
Irving  "\V  32-6xS  100.  Louis  May  to 
D    L    Bienfield March    31,    1926 

April  10,  1926— E  FOUNTAIN  358-8  N 
Twentv-fifth  N  alg  Fountain  28xE 
125  Ptn  Blk  16,  Noe  Garden  Hd 
Union.  Adolph  Johnson,  Harriet 
Johnson  and  Mabel  Johnson  to 
Kingsley    J    Minor April    1.J92.. 

April  10,  1926— W  TWENTY-FIFTH 
Ave  100  S  Taraval.  Arvid  Halsen 
to    whom    it    may    concern 

April  10,  1926— W  TWENTY-FIFTH 
Ave  125  S  Taraval.  Arvid  Halsen 
to    whom    it    may    concern 

April  10,  1926— ANNEX  C  ON  EM- 
barcadero.  Southern  Pacific  Co  to 
whom   it   may   concernApril    7,    1926.. 

April  10,  1926— LOT  6  BLK  5,  Fo.est 
Hill.  Byrd  O  Smith  to  whom  it 
may    concern April    9,    1926 

April  10,  1926— LOT  7  BLK  5,  Forest 
Hill.  Byrd  O  Smith  to  whom  it 
mav    concern April    9.     1926 

April"  10,  1926  —  SE  LOUISBURG  90 
NE  Vernon  Ave.  NE  25x103-6.  Nels 
Rasmussen  to  whom  it  may  con- 
cern        April   9,   192G 

Apr  9,  1926— E  THIRTY-FIFTH 
Ave.  325  N  Taraval  N  25x  E  120. 
Robert  S  Holding  to  Joseph  How- 
ard      Mar.     31,     1926 

Apr  9,  1926— SE  MADRID  125  NE 
Brazil  NE  25x  SE  100.  Elmer  C. 
Berry  to  whom  it  may  concern.... 
Apr.     3.     1926 

April  13,  1926— W  TWENTY-FOURTH 
Ave  200  &  Clement.     George  S  Mac- 
Gruer   to   whom    it   may   concern... 
April    7,    1926 

April  13,  1826— N  NEY  25  W  CRAUT  N 
25  X  N  180,  pt.  lot  9,  blk.  2,  College 
Hd.    Assn.     Margaret    Bass.  ..Date 

April  13,  1926— E  18TH  AVE  200  N 
KIRKHAM,  N  50  x  E  120.  L.  E. 
Manseau  to  W.  K.  Ladd.  .Apr  12,  1926 

April  13,  1926— N  F'LOOD  AVE,  175  N 
Detroit,     lot     34,     blk    28,    Sunnyside. 

Ben    Heglin     Date    

April  13,  1926—  W  33RD  AVE  225  N 
Balboa,  N  25  x  N  120.  Fred  L.  Camp- 
bell  April   10.   1926 

April  13,  1926— N  W  HERNANDEZ  AV. 
Lot  40,  E  30  x  S  100.  pt  lot  40,  blk 
2917.  Laguna  Honda  Park.  J.  L.  and 
Therese  M.  Mitchell Date  

April  13,  1926— -V  W  HERNANDEZ  AV. 
and  lot  40  E  30  X  N  100,  pt.  lots  40 
and  41,  blk  2917,  Laguna  Honda  Pk. 
J.  L.  and  Therese  M.  Mitchell.  Date — 

April  13,  1926 — E  FILLMORE  34  S 
Union  S  33  x  N  87-6.  L.  A.  Blecher  to 
G     L     Worener April    13,    1926 

April  13,  1926— X  by  OCEAN  AVE.  E  by 
extension  of  Faxon,  N  by  Ashton  Av. 
Pacific  Hebrew  Orphan  Asylum  and 
Home  Soc  to  Turner  Co...Ap  10.  1926 

April  13  1926— S  PARIS  200  E  FRANCE 
Ray    T.     Higgins April     12,    1926 

April  13,  1926— S  PARIS  225  E  FRANCE 
Rav    T.    Higgins April    12,    1926 

April"  13  1926— S  PARIS  250  E  FRANCE 
Ray    T.    Higgins April    12,     1926 

April  13   1926— S  PARIS  275  E  FRANCE 


Ray     T.     Higgins April     12,     1926 

April   13,   1926— S  E  BRUNSWICK  237-4 
N   E   Lowell   28-8   x   130.      E.  Wiander 

April  13,   1926 

April  13,   1926 — W  ATHENS  250  N   Per- 
sia  Ave.    25   x    100.     James   Kirby.... 

April    8,    1926 

Ap.il     13,     1926 — W     37TH     AVE.     100-4 
S   Balboa   25    x   120.   Nick   Hemminga. 

April    12,    1926 

April     13,     1926— W     37TH     AVE.     125-4 
S   Balboa    25    x    120.    Nick   Hemminga. 

April    12,    1926 

April     13,     1926— W     37TH     AVE.     150-4 
S   Balboa    25    x    120.    Nick   Hemminga. 

April    12,    1926 

April     13,     1926 — W     37TH    AVE.     175-4 
S   Balboa    25    x    120.    Nick   Hemminga. 

April    12,    1926 

April     13,     1926 — W    37TH    AVE.     200-4 

S    Balboa    25    x    120.    Nick    Hemminga. 

April    12,    1926 


LIENS  FILED 


SAX    FRANCISCO    COUNTY 


Kecorded  A-i  ..'ni 

-Apr.  7,  1926— E  35TH  AVE.  125  N 
Ulloa  N  25  x  E  120.  A.  Schafer 
vs.  R.  A.  Roche,  Benjamin  Water- 
man    and     Annie     Waterman ..  $269.10 

Apr.  7,  1926— W  SCOTT  100  N  Lom- 
bard N  50  x  W  126-6.  The  Cali- 
fornia Door  Company  vs.  H.  P. 
Coustette    $994.07 

Apr.  7,  1926— NW  SCOTT  100  N  Lom- 
bard N  50  X  W  126-6.  Holmes 
Planing  Mill  Company  vs.  William 
Little    and    H.    P.    Coustette ..  $1104.97 

Apr.  7,  1926— W  SCOTT  100  N  Lom- 
bard N  50  X  W  126-6.  V.  Pierucci 
vs.    H.    P.    Coustette    $350. 

Apr.  7,  1926— E  35TH  AVE.  125  N 
Ulloa  N  25  X  E  120.  Bonucelli 
Dee  and  A.  Carrara  as  Standard 
Concrete  Construction  Co.  vs.  Ben- 
jamin and  Annie  Waterman  and 
Robert    A.    Roche     $390. 

Apr.  7,  1926— COM.  AT  PT.  S  LINE 
Lot  137  Gift  Map  No.  1,  dist.  25  E 
from  E  Wool  S  and  pari,  with 
Wool  to  N  Cortland  Ave.  E  45  m 
or  1  N  to  SE  cor.  Lot  137  Gift  Map 
1,  ^V  45  m  or  1  to  beg.  H.  S.  Thom- 
son vs.  Wm.  M.  Reedy,  Giorgi  or 
George    and    Jane    Doe    Vitteri.... 

Apr.  7,  i92'6— W  '  SEVENTEENTH 
Ave.,  225  S  Clement,  S  25x  W  120. 
P.  E.  O'Hair  &  Co.  vs.  J.  Jones, 
Mrs.    Neva    O'Donnell $123.45 

Apr.  7,  1926 — W  SEVENTEENTH 
Ave.,  250  N  Geary  N  25x  W  120. 
E.  O'Hair  &  Co.  vs.  J.  Jones  and 
Mrs.    Neva    O'Donnell-     $262  03 

April  8,  1926 — E  THIRTY-FIFTH  AV 
125  N  Balboa  N  25xE  120.  Chris- 
tenson  Lumber  Co  Inc  vs  R  A 
Roche  and  Benj  and  Annie  Water- 
:nan     $744.93 

April  8,  1926— W  SCOTT  100  X  Lom- 
bard N  50xW  126.  W  S  Ray  Mfg 
Co  vs  H  P  Coustette  and  F  J  Em- 
erson       $201.16 

April  8,  1926— SE  KIRKHAM  AND 
Eighteenth  Ave  E  120xS  300.  Jas 
R   McEIroy   vs   M   Gopcevic    ....$1050 

April  8,  1926— SE  KIRKHAM  AND 
Eighteenth  Ave  E  240xS  100.  Jas 
R   McElroy   vs    M    Gopcevic $2640 

.A.pril  8.  1926— S  MONTEREY  BLVD 
125  AV  Edna  W  75xS  112-6  Lots  35, 
36,  39  Blk  20,  Sunnyside;  No.  519 
Monterey  Blvd.  Mission  Marble 
Works  vs  Chris  Hansen,  Frank 
and    Catherine   IMaite    $105 

April  8.  1926— W  HEAD  325  N  Gar- 
field N  25  W  100.  J  S  Guerin  & 
Co  vs  No/ih  Swanson  and  L  Ben- 
dinelli  (as  General  Concrete  Co).. 
$80 

Apr.  7,  1926— E  THIRTY-FIFTH  AVE 
125  .\  Ull  a  N  25x120.  Daniel  Hayes 
vs.  Benjamin  and  Annie  Water- 
"I'ln    $150. 

-April  10.  1926— E  THIRTY-FIFTH 
Ave  125  N  Ulloa  th  alg  E  35th  Ave 
25xE  120.  William  J  Carnerry  and 
George  Kennedy  (as  Carbrrry  & 
Kennedy)  vs  Benjamin  and  Annie 
Waterman   and   R   A   Roche $21 

April  10.  1926— S  SUNNYSIDE  AVE 
75  E  Foerster  E  25xS  100  Lot  4 
Blk  20.  Sunnyside.  W  H  Appleton 
and  M  S  Whitmore  (as  San  Fran- 
cisco Glass  Co)  vs  Joseph  or  J 
Maita   and   Chris   Hansen $94  25 

April  10.  1926— S  MONTEREY  BLVD 
125  W  Edna  W  75xS  112-6  all  Lots 
35,  36  and  39  Blk  20,  Sunnyside. 
Emile  Feld  vs  Frank  and  Catanna 
Maita    and   Chris   Hansen    $81 


April  9,  1926— S  MOXTEREY  BLVD. 
125  W  Edna  W  75  x  S  112-6  Lots 
35  36  37  Blk  20  Sunnyside.  Albert 
Dean  vs  Chris  Hansen,  Frank  & 
Catherine    Maita     

-Vpr.  9,  1926— W  SCOTT  100  N  Lom- 
bard No.  3227  Scott.  Joseph  Musto 
Sons  Keenan  Co.  vs.  H.  P.  Coustette 
$140.00 

-Vpr.  9,  1926— XW  FORTIETH  AVE., 
and  Judah  X  SOx  W  120.  E.  J. 
Gallagher  vs.  Judah  Boas  Finance 
Corp.,    EflAvin    H.    Bacon $1008.00 

Apr.  9,  1926- E  ELSIE  150  N  Cort- 
land Ave.,  .Xo.  315  Elsie.  A.  Sha- 
laba  vs.  G.  H.  and  Mary  Bradley 
$1062.00 

April  8,  1926 — X  WASHINGTON  bet. 
Cherry  Ave.,  and  First  Ave  E  Fox 
to    Ira    W   Coburn April    18,    1926 

April  8.  1926— N  SAGAMORE  150  E 
Capitol  Ave  E  25xN  125  Ptn.  Lot 
5  Blk  D,  Railroad  Assn.  J  Rosen- 
blad  to  whom  it  may  concern.... 
April    7,    192.; 

.A.pril  8,  1926 — NO.  3029  CLEMENT. 
D  Travisan,  J  H  Musso  and  A  F 
Maineso  to  North  Beach  Bldg  Co. 
April    6.    1926 

.\pril  8.  1926— SW  PINE  &  STOCK- 
ton  S  lOOxW  60.  Hock  Estate  Co 
to  whom   it  may  concern.  Apr.   1,   1926 

Apr.  7,  1926- SE  TWENTY-SEVENTH 
Ave  and  Clement  St.  rung  alg  E 
Twenty-seventh  Ave  lOOxE  35. 
Alfred  F  Meyer  to  Alvin  J  Stern.. 
April     5,     1926 

Apr.  9,  1926— NW  ATHENS  250  NE 
Persia  Ave.,  NE  25x  NW  100,  ptn. 
blk.  64,  Excl  Hd.  Assn.  H.  S. 
Thomson   vs.  J.  A.  Kirby $538.46 

April  12,  1926— TV  SCOTT  100  N  Lom- 
bard N  50xW  126.  Holbrook.  Mer- 
ill  &  Stetson  vs  Henri  P  Coustette 
and    F    J    Emerson    $578.71 

April  10,  1926— E  GRANVILLE  WAY 
175  N  Ulloa  N  alg  E  Granville  Way 
30\E  100.  William  J  Carberry  and 
George  Kennedy  (as  Carberry  & 
Kennedy)    v.<!   R    \    Roche $110 

Apr      13,     1926— W    FOUI.  TAIN     133-4 

5  24th  S  28  X  E  125.  A.  S.  Ander- 
son vs.  Adolph,  Harriet  and  Mabel 
Johnson  and  Kingslev  J.  Minor. $38.25 

Apr.  13,  1926— W  FOUNTAIN  208-8  N 
25th  N  25  E  125  S  25  W  125  Blk.  16 
Noe  Garden.  A.  S.  Anderson  vs. 
Michael  and  Eugenia  Churkin  and 
Kingsley  J.  Minor   $54.56 

Apr.  13,  1926— E  GRANVILLE  WAY 
175  N  Ulloa  N  30  X  E  100.  Chris- 
tenson  Lumber  Co.  vs.  R.  A.  Roche 
and   Marian   Heath    $660.12 

Apr.  13.  1926— E  FLORA  150  S  Thorn- 
ton S  25  X  E  100.  Richmond  San- 
itary Co.  vs.  Mary  C.  and  Wm. 
Becker,  J.  Maguire  and  Mullins  & 
Schulett    $80.23 

Apr.  '13,  1926— N  CABRILLO  156-6  E 
41st  Ave.  E  25  X  83-6.  Western 
Lime  &  Cement  Co.  vs.  Frank  B. 
Solin    and    J.    H     Thorup    $26.50 

Apr.  13,  1926 — 570  MONTEREY  BLVD 
25x100.  Holmes  Lime  &  Cement 
Co.  vs.  Frank  B.  Solin  and  F.  J. 
Davis $21.00 

Apr.  13,  1926— W  23RD  AVE.  90  S 
Ulloa  S  25  X  W   120.     Holmes   Lime 

6  Cement  Co.  vs.  Frank  B.  Solin 
and  Julius  Schnapp    $30.75 

Apr.     13.     1926— W     23RD     AVE.     90     S. 
Ulloa  S  25  X  W  120.    Western  Lime  & 
Cement    Co.    vs.    Frank    Solin      and 
Julius    Schnapp    $39. 5S 

Apr.  13,  1926  —  S  NORIEGA  75  E 
20th  Ave.  E  25  x  S  100.  Western 
Lime  &  Cement  Co.  vs.  Frank  B. 
Solin  and  A.  O.  Feild   $12.09 

Apr.     13,     1920— E    39TH    AVE.     225    S 
l!all)oa     S    41-6     x    E     115.       Western 
Lime    &    Cement    Co.    vs.    Frank    B. 
Solin    and    H.    1'.    Kessler $73.98 

Apr.  13,  1926— S  ANZA  107-6  W  32XD 
Ave.  W  25  X  S  100.  Western  Lime 
&  Cement  Co.  vs.  Frank  B.  Solin 
and   S.    A.    Schwartz    $81.85 

Apr.  13,  1926— S  ANZA  107-6  W  32nd 
Ave.  W  25  X  S  100.  Holmes  Lime 
&  Cement  Co.  vs.  Frank  B.  Solin 
and   S.   A.   Schwartz    $111. 

Apr.  13.  1926— W  20TH  AVE.  200  S 
Kivera  S  25  x  W  120.  Holmes  Lime 
&  Cement  Co.  vs.  Frank  B.  Solin 
and    C.    M.    Brown     $38. 

.\l.r.  13.  1926— E  43RD  AVE.  250  S 
-\nza  S  25  X  E  120.  Western  Lime 
&  Cement  Co.  vs.  Frank  B.  Solin 
and    F.    J.     Dowling     $19.73 

Apr.  13,  1926— E  43RD  AVE.  250  S 
.Anza  S  25  X  E  120.  "  Holmes  Lime 
&  Cement  Co.  vs.  Frank  B.  Solin 
and   J.    F.    Dowling    ............    $'35. 

Apr.  13,  1926— E  BAKER  100  N  North 
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roiiit  X  ."(0  A   10   125.     Western  Liime 
.V    t'emoiit    Co.    vs.    Frank    B.    .S<jlin 

.uHi    William    Staller    $59.o:i 

Apr.  U,  192t;— W  4 1ST  AVK.  25  S  Ca- 
brillo  S  75  .\  W  120.  Holmes  Lime 
&    Cement    Co.    vs.    Krank    B.    Holin 

and   A.    M.    Wallen    $23.'J:{ 

Apr.  13,  192« — N  UNION  100  W  Web- 
ster vV  30  ■  N  137-6.  Western  Lime 
&    Cement    Co.    vs.    Frank    B.    Solin 

$13.70 

Apr.  13,  1926— W  34TIi  AVE.  lOO  S 
Anza  S  25  X  W  120.  Western  Lime 
&    Cement    Co.    vs.    Frank    B.    Solin 

and   S.   Cohen    $51.50 

Apr.  13,  1926 — W  37TH  AVE.  100  S 
Balboa  S  105  x  W  120.  Western 
Lime  &  Cement  Co.  vs.  Frank  B. 
Solin  and  H.  Hemminga  ....$162.68 
Apr.  13,  1926 — SW  LAKF  490.545  NW 
30th  Ave.  NW  30.046  W  134.190  S 
35  E  158.016  to  SW  Lake  and  pt.  of 
beg.  Western  Lime  &  Cement  Co. 
vs.  Frank  B.  Solin  and  A.  M.  Hardy 

$70.56 

Apr.  13,  1926— W  36TH  AVE.  250  S 
Taraval  S  25  x  W  120.  Western 
Liine  &  Cement  Co.  vs.  Frank  Solin 

and   F.    J.    Davis    $50  95 

.\pr.  13,  1926 — W  20TH  AVE.  200  S 
JUvera  S  25  x  W  120.  Western 
Lime    &    Cement    Co.    vs.    Frank    B. 

Solin    and   C.   M.    Brown $66.40 

.    13,   1926— SW  LAKE   490.545   NW 

'  th    Ave.    NW    38.046    W    143.190    S 

::o   E    158.016.      Holmes   Lime   &   Ce- 

inent  Co.  vs.  Frank  B.  Solin  and  A. 

M.    Hardy    $145.50 

Aim-.  13,  1926— E  19TH  AVE.  100  S 
lacheco  S  25  x  E  120.  Western 
l-ime    &    Cement    Co.    vs.    Frank    B. 

Solin  and  F.  J.  Davis $24. 

Apr.  13,  1926— W  37TH  AVE.  100  S 
Balboa  S  125  x  W  120.  Holmes 
Lime    &    Cement    Co.    vs.    Frank    B. 

Solin    and   H.    Hemminga $355.50 

-\|>r.  13,  1926 — W  36TH  AVE.  250  S 
Taraval  S  25  x  W  120.  Holmes 
Lime    &    Cement    Co.    vs.    Frank    B. 

Solin    and   F.    J.    Davis    $49. 

Apr.  13,  1926— W  19TH  AVE.  97-21/2 
N  Judah  N  25  X  W  120.  Holmee 
Lime    &    Cement    Co.    vs.    Frank    B. 

Solin   and   H.    Sparrow    $27. 

Apr.     13,     1926— N    FULTON     32-6    W 
30th   Ave.   W  25   x  N   100.      Western 
I       Lime    &    Cement    Co.    vs.    Frank    B. 
'       Solin    and    S.    A.    Schwartz    ....$43.90 

Apr.  13,  1926— N  CABRILLO  156-6  E 
[  41st  Ave.  E  25  X  N  83-6.  Holmes 
I      Lime    &    Cement    Co.    vs.    Frank    B. 

I       Solin     $7 

♦ 

RELilASE   OF   LIENS 


S.W    KK.\NClSCO   COUNTY 


Kecorded  Amount 

April  10,  1926— S  P  ST.  30  W  lOtli 
Ave  W  27-6xS  50.  Finn  Andersen 
to    Ludwig    and    Amelia    Hanson.. 

Apr.  9,  1926— SW  LOWELL  26-6  SW 
Hanover  SE  '27x  SW  100.  Felix 
Gross  Co.  to  F.  F.  Hagal  and  Wm. 
F.     Cook 

Apr.  9,  1926 — S  MONTEREY  BLVD., 
125  W  Edna  W  75x  S  112-6,  lots 
35.  36,  37,  blk  20,  Sunnyside.  Al- 
bert Dean  to  Chris  Hansen  and 
Frank    and    Catherine    Malta 

Apr.  9,  1926— S  SENECA  260  E  San 
Jose  Ave.,  E  56-lOx  S  69-5,  ptn.  lot 
10,  Ijlk  30,  West  End  Map  1.  Charles 
J.  Kerr  tu  Albert  and  Sophia  Hin- 
teman     


BUILDING  PERMIT 
APPLICATIONS 


No. 

1  C,  1  5 

1616 

1617 

1618 

1619 

1620 

]6'21 

1622 

1623 

1624 

1625 

1626 

1627 

1628 

162;t 

1630 


(ALAMEDA 

COUNTY) 

Owner 

Contractor 

Amt. 

D:Jwson 

Cederborg 

34850 

Riever 

Faragher 

2500 

Oman 

Owner 

2000 

Louis 

Owner 

3000 

Marieth 

Owner 

2500 

Garthwaite 

Livingston 

7000 

Lapham 

Owfneir 

3150 

Fisher 

Owner 

2000 

Creritie 

Owner 

5500 

Nelsen 

Owner 

7000 

Andrews 

Owner 

6000 

Taylor 

Owner 

2850 

Stolte 

Owner 

6500 

Norton 

Owner 

4000 

Sweeney 

Van    Ness 

4500 

Brown 

Walrath 

4000 

1631 

Lorig 

Owner 

2800 

1632 

Ashman 

Hawu 

14500 

1633 

Aalto 

Owner 

2800 

1634 

Johnson 

Owner 

3000 

1635 

Parsons 

Owner 

6500 

1636 

Ferris 

Owner 

3000 

1637 

Marshall 

Owner 

5500 

1638 

Califoinia 

Owner 

2000 

1639 

Paiker 

Owner 

2000 

1640 

Smart 

Owner 

3400 

1641 

Berg 

Owner 

2500 

1642 

Moe 

Owner 

6000 

1643 

Rollins 

Owner 

16000 

1644 

Dull 

Biglow 

3000 

1645 

Ivlulliken 

Owner 

1400 

1646 

Young 

Lidell 

3500 

1647 

Call 

James 

600U 

1648 

Murdook 

Owner 

3000 

1649 

Rhodes 

Owner 

40C0 

1650 

Spriiigman 

Thrams 

8000 

1651 

George 

Rosenberg 

1500 

1652 

Musso 

Bacigalup 

4600 

1653 

Nelson 

Chapton 

5555 

1654 

Hollested 

Groden 

3000 

1655 

Bertero 

Groden 

3000 

1656 

Ellis 

Owner 

1500 

1657 

Ormond 

Owner 

3000 

1658 

I'ancoast 

Fox 

4  300 

1659 

Manter 

Baum 

2150 

1660 

Nevvsom 

Owner 

30000 

1661 

Harder 

Owner 

1800 

1662 

Hunter 

Owner 

6500 

1663 

Chamles 

Broderick 

6000 

1664 

Peppin 

Owner 

35100 

1665 

Peppin 

Owner 

4000 

1666 

Castle 

Wieben 

44  00 

1667 

Erickson 

Allen 

2800 

1668 

Chevrolet 

National 

1900 

1669 

Nelson 

Owner 

6U00 

1670 

Spillman 

DeFabino 

3000 

1671 

Bocca 

Durgin 

5000 

1672 

Haglund 

Pearson 

1200 

1673 

Damgaard 

Owner 

4000 

1674 

Rogers 

Passarino 

4900 

1675 

Dildine 

Tombling 

1210 

1676 

Bernstein 

Lawton 

24000 

1677 

Lewis 

Lawton 

19000 

1678 

Scott 

Jansen 

15000 

1679 

12  th 

Johnson 

14900 

1680 

Zion 

Lawton 

27000 

1681 

Lotry 

Teicheira 

11000 

1682 

Leeflang 

Owner 

2500 

1683 

Woodburn 

Owner 

7500 

1684 

Penberthy 

Reeves 

3000 

1685 

Soott 

Dennis 

1000 

1686 

Rugg 

Owner 

2000 

1687 

Seralino 

Carrea 

3800 

16S8 

Neilsen 

Owner 

4000 

1689 

Haines 

Sage 

2400 

1690 

Charleston 

Charleston 

4000 

1691 

Saake 

Owner 

4300 

1692 

Independent 

Pedgrift 

10000 

1693 

Cohn 

Anderson 

18000 

1694 

White 

Starr 

5500 

1695 

Jensen 

Owner 

1500 

1696 

Prices 

Owner 

3000 

1697 

Berg 

Owner 

6500 

169S 

Natto 

Owner 

2000 

1699 

Mouser 

Owner 

5500 

1700 

Koski 

Owner 

3400 

1701 

Lindholm 

Owner 

1300 

1702 

Smith 

Heath 

15000 

1703 

California 

Isaacscon 

1000 

1704 

California 

Isaacson 

1000 

1705 

Cramer 

Shafer 

2250 

1706 

Gouvia 

Joaquin 

3300 

1707 

Stenbro 

Owner 

3200 

1708 

Carlson 

Carlson 

4000 

1709 

Faulkner 

Owner 

1000 

1710 

Macintire 

Bruok 

3000 

1711 

Depolee 

Skaggs 

4500 

1712 

Gibson 

McKay 

1500 

1713 

W'atters 

Lundqu.ist 

12000 

1714 

Dewitt 

Potters 

2750 

1715 

Realty 

Owner 

3000 

1716 

King 

Burks 

7000 

1717 

Woodburn 

Owner 

6150 

1718 

Anderson 

Owner 

3000 

1719 

Knight 

Rae 

2500 

1720 

Dana 

Dolan 

6000 

1721 

Davidson 

Stolte 

ISOOO 

r.ESIDENCE 

(1615)  35  GLEN  ALPINE  ROAD,  Pied- 
mont. 2-story  14-room  frame  resi- 
dence and  garage. 

Owner--H.  Ward  Dawson,  105  Sheridan 
Ave.,    Piedmcnt. 

Architect — -Albert    Farr    and    Francis    J. 

Ward,   68   Post  Street,  San  Francisco 

(  ontrartor — A.    Cederborg,    1455    Excel- 

slod  Ave.,   Oakland.  $34,850 

NOTE:    Recorded      contract      reported 

March    19,    1926.    No.    549. 


RESIDENCE 

(1616)      1028   ALLSTON   WAY,   Berkeley 
1-story    4-room    1-family    residence. 
Owner — Mattes   Riever. 
Architect — None 

Contractor — G.  F.  Faragher,  2001  Essex 
St.,  Berkeley.  J2500 


RESIDENCE 

(1617)  1204  CIIANNING  WAY,  Berke- 
ley. 1 -story  5-room  1-family  resi- 
dence. 

Owner— Henry  Oman,  2120  Lincoln  Ave 
Alameda. 

Architect: — None.  $2000 


LKSIDENCE 

(1618)  1411  SIXTY-SEVENTH  ST., 
Berkeley.  1-story  4-room  1-family 
residence. 

Owner— T.    E.    Louis,    1417    Prince    St.. 

Berkeley. 
Architect — Geo.  O'Brien,  Oakland.  $3000 

RESIDENCE 

(1619)  I'201  STANXAGE  AVE..  Ber- 
keley. 1-story  5-room  1-family 
residence. 

Owner — Charles   Marieth,   1302   65th   St., 

Berkeley. 
Architect — xNone.  $2500 

DWELLING 

(1620)  854  NORTHVALE  ROAD.  Oak- 
land.     2-story   6-room   dwlg. 

Owner— W.   B.   Garthwaite. 

Architect    —    W.     W.     Wurster,     Hotel 

Whitecotton.    Berkeley. 
Contractor — W.    Livingston,    2918    Ellis 

St.,   Berkeley.  $7,000 

^'ote — Recorded  contract  reported  to- 
day, No.   575. 


DWELLING 

(1621)  1563  EIGHTIETH  AVE..  Oak- 
land. 1-story  5-room  dwelling  & 
1-story  garage. 

Owner— Frank  Lapham,   2451   61st  Ave 

Oakland.  ' 

Architect — None.  $3150 

DWELLING 

(1622)  W  STAR  AVE.  50  S  SUTTER 
St.,  Oakland.  1-story  4-room 
dwelling. 

Owner— J.    <j.    Fisher,    2632    39th    Ave. 

Oakland. 
Architect — None.  $200C 

DWLG.,   STORE 

(1623)  N  TWELFTH  ST.  41  W  Pop- 
lar St.,  Oakland.  1-story  dwlg  & 
store. 

Owner— E.    R.    Creque.       1203    Hopkins 

St.,    Oakland. 
Architect — None.  $5500 

DWELLING 

(1624)  S  MERA  STT.  185  W  42ND  AVE 
Oakland.      2-story    7-room   dwlg 

Owner  —  Ben    Nelsen,    1800    41st     'We 

Oakland. 
Architect — None.  $7000 

(1625)  E  OCCIDENTAL  ST.  250  280 
S  Stanford,  Oakland.  Two  1-story 
dwellings. 

Owner    —    Andrews    &    Santana,     41 JO 

Broadway,    Oakland. 
Architect— None.  Each    $3000 

DWELLING 

(i626)       3224    MAINE    ST.,    Oakland      1- 

story    4-rooin    dwelling 
Owner--F.   S.  Taylor,  2973   Hopkins  St. 

Oakland. 
Architect — None.  $2850 

(1627)  3206.   3222  SLYVAN  AVE.,  Oak 
land.      Two    1-story    5-room    dwlgs 

Owner— F.  C.  Stolte.   3455  Laguna  Ave." 

Oakland. 
Architect— None^^^ Each    $3250 

DWELLINGS 

(1628)  N  CONGRESS  AVE.  325,  350  W 
Moniicello.  Oakland.  Two  1-story 
4-room    dwellings. 

Owner— H.    A.    Norton,    1233    16th    Ave 

Oakland. 
Architect— None^^ Each   $2000 

DWELLING 

(1629)  N  HOLMAN  RD.  opp.  Bate<. 
Rr.,  Oakland.  1-story  5-room 
dwelling. 

Owner— Patrick  E.  Sweeney,  4912  Park 

Blvd.,  Oakland. 
.Arcliitect — None. 
Contractor — L.    E.    VanNess,    4920    Park 

Blvd.,    Oakland.  $4500 

ALTERATIONS 

(1630)  NE   COR.    lOTH    and    Washing 
ton     Sts.,    Oakland.       .-Mterations 

Owner— Arthur  Brown,   251   Kearny  St 
Stin   Francisco. 

Architect — None. 

Contractor— A.  L.  Walwrath,  610  Jef- 
ferson   St.,   Oakland.  $4000 
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DWELLING 

(1631)  E  BERLIN  WAY  510  S  Schoo, 
St.,  Oakland.  1-story  5-room 
dwelling. 

Owner  —  Lorig  &  Hudson,  2004  Hop- 
kins St.,   Oakland. 

Architect— None.  J2800 


APARTMENTS 

(1632)         SE    COR.    FIFTY-NINTH    and 

Genoa    Sts.,    Oakland.      2-story    16- 

room    apartments. 
Owner — INIrs.  Lucinda  Ashman,  839  59th 

St.,  Oakland. 
Architect — None. 
Contractor— J.    J.    Hauri.    822    56th    St. 

Oakland.  114.500 


RESIDENCE 

(1633)  NO.  2140  BROWNING  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner  —  A.  Alto,  1030  Addison  St., 
Berkeley. 

Architect — None.  $2800 


RESIDENCE 

(1634)         NO.    1262    VIRGINIA   ST.,    Be-. 

keley.      One-story   5-room    1   family 

residence. 
Owner — H.   W.   Johnson,   1715   Chestnut 

St.,   Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(1635)      NO.  1639.41  WALNUT  ST.,  Ber- 

kelej'.      Two-story   8-room   2  familv 

stucco   residence. 
Owner — Fred  Parsons,   2924  Harper  St.. 

Berkeley. 
Architect — None.  $6500 


DWELLING 

(1G36)      N    EIGHTY-SECOND    AVE.    500 

N  Foothill  Blvd.,  Oakland.     1-story 

4-room   dwelling. 
Owner — Chas.     M.     Ferris,     Simson     St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(1637)      N   CLEVELAND   200   E  ATHOL, 

Oakland.      1-story    5-room    dwlg. 
Owner — H.   Marshall,   3789   Manila   Ave., 

Oakland. 
Architect — None.  $5500 


DWELLING 

(1638)  S  MILLSTMONT  102  E  Semin- 
ary, Oakland.  1-story  4-room 
dwelling. 

Owner— Calif.  Subdivision  Co.,  315  14th 
St.,    Oakland. 

Architect — None.  $20UO 


DWELLING 

(1639)      S   MILLSMONT    146    W   Nairoli, 

Oakland.      1-story   4-room   dwlg. 
Owner — W.    E.    Parker,    1824    West    St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(1640)       N    BROOKDALE    190    W    55th 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Cwner — J.  H.  Smart,  2334  Hughes  Ave., 

Oakland. 
Architect — None.  $3400 


DW^ELLING 

(1641)  4457  MASTERSON  ST.,  Oak- 
land.      1-story    4. room    dwelling. 

Cwner — Berg  and  Swanson,  2204  E- 
39th    St.,    Oakland. 

Architect — None.  $2500 


DWELLING 

(1642)      945  SUNNYHILL  RD.,  Oakland 

2-story    7-room    dwelling'. 
Owner — Samuel    Moe,    1550    Hampel    St., 

Oakland. 
Architect — None.  $6000 


APARTMENTS 

(1643)  N  WALNUT  AVE.  150  W  55th 
Ave.,  Oakland.  2-story  16-room 
apartments. 

Owner — E.    E.    Rollins,    357    Athol    Ave. 

Oakland. 
Architect — None.  $16,009 

RESIDENCE 

(1644)  NO.  1213  ORDWAY  AVE.,  Ber- 
keley. One-story  5-room  1  famiiy 
residence. 

Owner — C.  O.   Dull. 
Architect — None. 

Contractor— B.  F.  Bgilow,  2034  Ather- 
ton   St.,   Berkeley.  $3000 


DWELLING 

(1645)  E  FIFTY-SEVENTH  AVE  72  S 
Harmon  Ave.,  Oakland.  One.story 
3-room    dwelling. 

Owner— Edw.  L.  B.  Mulliken,  4818  Mel- 
rose Ave.,  Oakland. 

Architect — None.  $1400 


DWELLING 

(1646)      NO.  6049  OUTLOOK  AVE.,  OaK- 

land.      One-story    5-room    dwelling. 
Owner — Peter   Young,   Premises. 
Architect — None. 
Contractor — J.    A.   Lidell,    6054    Outlook 

Ave.,  Oakland.  $3500 


GARAGE 

(1647)      NO.     9529     FOOTHILL     BLVD., 

Oakland.     One-story  brick  garage. 
Owner — Orazia   Call,    San   Jose. 
Architect — None. 
Contractor — James     Constr.     Co.,     230J 

87th  Ave.,  Oakland.  $600u 


DWELLINGS 

(1648)  LOTS  9,  412  and  508  MELROSE 
Higiilands,  Oakland.  Three  one- 
story   3-room   dwellings. 

Owner — G.  P.  Murdock,  1440  Broadway, 
Oakland. 

-Architect — None.  $1000  each 


OFFICII  BLDG. 

(1649)  E  BROADWAY  170  S  Water 
St.,  Oakland.     Two-story  office  bldg. 

Owner — Rhodes  Jamison  Co.,  Foot  of 
Broadway,    Oakland. 

Architect — R.  A.  Beebe,  Foot  of  Broad- 
way,   Oakland.  $4000 


DWELLING 

(1650)      NO.    1475    SUNNYHILL      ROAD, 

Oakland.      One    and    one-half-storj 

6-room   dw^elling. 
Owner— G.    H.    Springman,    2820    Prince 

St.,   Berkeley. 
Architect — None. 
Contractor — C.  H.  Thrams,  28  Home  PI., 

Oakland.  $8000 


ALTERATIONS 

(1651)      NO.   132  LEO      WAY,     Oakland. 

Alterations  and  additions. 
Owner— V.    C.    George. 
Architect — None. 
Contractor — C.  C.  Rosenberg,  Box  2760, 

Oakland.  $1500 


DWELLIN 

(1652)  1820  HARVARD  DRIVE,  Ala- 
meda. 1-story  5-room  dwelling 
(cement   plaster   finish). 

Owner — A.   Musso,   Alameda. 

Architect — None. 

Contractor — -M.  Bacigalupi,  1417^2  Sher- 
man St.,  Alameda.  $4600 


DWELLING 

(1653)      2821   LINCOLN   AVE.,   Alameda. 

1-story    6-room     dwelling      (stucco 

finish). 
Owner — A.   Nelson,    433    Haight  Avenue, 

Alameda. 
Architect — None. 
Contractor — L.    R.   Chapton,    422  Haight 

Ave.,  Alameda.  $5555 


DWELLING 

(1654)  2528  CALHOUND  ST.,  Alameda 
1-story  5-room  dwelling  (stucco 
finish). 

Owner — Max  Hollsted,  1910  Webster  St 
Alameda. 

Architect — None. 

Contractor — J.  J.  Grodem,  1028  San  An- 
tonio Ave.,   Alameda.  $3000 


DWELLING 

(1655)  1033  COLLEGE  AVE.,  Alameda. 
1-story  4-room  dwelling  (stucco 
finish). 

Owner — S.  Bertero,  940  Versailles  Ave., 
Alameda. 

Architect — None. 

Ccntractor — J.  J.  Grodem,  1028  San  An- 
tonio   Ave.,   Alameda.  $3000 


ADDITIONS 

(1656)  2J29  WEBB  AVE.,  Alameda. 
Additions. 

Owner— Ed  Ellis,  1620  Broadway,  Ala- 
meda. 

Architect  A  Contractor — Ed.  Ellis,  1620 
Broadway,  Alameda.  $1500 


DWELLING 

(1657)  469  TAYLOR  AVE.,  Alameda, 
1-story    4-room   dwelling 

Owner — Wm.  Ormond,  1435  5th  St.,  Ala- 
meda. 

Architect  &  Contractor — Wm.  Ormond, 
1435  5th  St.,  Alameda.  $3000 


DWELLING 

(1658)  1834  FREMONT  DRIVE,  Ala- 
meda. 1-story  6-roora  dwelline. 
(stucco    finish). 

Owner — Donald  A.  Pancoast,  18  Har- 
riet St.,   San  Francisco. 

Architect — Fox  Bros.,  1484  University 
Ave.,    Berkeley.  $4300 

ALTERATIONS 

(1659)  NO.  862  CEDAR  ST.,  Alameda. 
Alterations. 

Owner — Mrs.  A.  M.  Manter,  Premises. 
Architect — None. 

Contractor  —  Baum  &  Pateman,  2281 
San   Jose  Ave.,   Alameda.  $2150 


DWELLINGS 

(1660)  3016-20-22-24-28-30  THOMP- 
son  Ave.  Six  one-story  6-rooin  ce- 
ment plaster  finish  dwellings. 

Owner — J.  Gather  Newsom,  605  Santa 
Fe  Bldg.,  San  Francisco,  and  1070 
Warfield    Ave.,    Oakland. 

Architect — Owner.  $5000  each 

RESIDENCE 

(1661)  NO.  1429  SANTA  FE  AVE.,  Ber- 
keley. One-story  4-room  1  family 
residence. 

Owner — W.    F.    Harder,    1429    Santa   Fe 

Ave.,    Berkeley. 
Architect — None.  $1800 

RESIDENCE 

(1662)  NO.  604  SANTA  ROSA  AVE., 
Berkeley.  One-story  6-room  one 
family    residence. 

Owner — S.    M.    Hunter,      2103      Woolsey 

St.,   Berkeley. 
Architect — None.  $6500 


RESIDENCE 

(1663)  NO.  1111  SHATTUCK  AVE.. 
Berkeley.  One-story  6-room  one- 
family    residence. 

Owner — Cora  Charles,  2027  Los  An- 
geles   Ave.,    Berkeley. 

Architect — None. 

Contractor — W.  L.  Brodrlck,  978  Per- 
alta   Ave.,    Berkeley.  $6000 


DWELLINGS 

(1664)  N  CULVER  ST.  43,  85,  127,  169, 
211,  253,  295,  337  and  379  E  East- 
man Ave.,  Oakland.  Nine  one- 
story  5-room   dwellings. 

Owner — J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $3900    ea 


DWELLING 

(1665)      NE    CULVER    ST.    AND    EAST- 

man   Ave.,    Oakland.      One-story   5- 

room   dwelling. 
Owner — J.    B.    Peppin,      318      17th      St., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(1666)       No.  275  MATHER  ST.,  Oakland 

One-story    5-room      dwelling      and 

one-story   garage. 
Owner — Ira  C.  Castle. 
Architect — None. 
Contractor — A.   C.  Wieben,  337  17th  St., 

Oakland.  $4400 


ADDITION 

(1667)  NO.  6121  RACINE  ST.,  Oak- 
land.     Addition. 

Owner  —  E.  H.  Erickson,  6121  Racine 
St.,    Oakland. 

Architect — None. 

Contractor — Allen  Bros.,  1717  Webster 
St.,   Oakland.  $2800 


ROOF   SIGN,    ETC. 

(1668)      SW     TWELFTH       AND       OAK, 

Oakland.      Roof    sign    and    electric 

sign. 
Owner — Chevrolet    Motor    Co. 
Architect — None. 
Contractor — National       Eleo.     Co.,       950 

30th   St.,   Oakland.  $960  ea 


DWELLING 

(1669)  NO.  1392  CAVANAUGH  RD., 
Oakland.     One-story  6-room  dwlg. 

Owner — Oscar  E.  Nelson,  2634  High- 
land Ave.,  Oakland. 

Architect — None.  $6000 


DWELLING 

(1670)      E    SEVENTY-NINTH    AVE    863 

S  Hillside   St.,   Oakland.     One-story 

5-room    dwelling. 
Owner  —  Walter    Spillman,    1054    47th 

St.,  Oakland. 
Architect — None. 
Contracttor — R.     DeFablno,     3822    Ruby 

St.,  Oakland.  $3000 
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DWELLING 

(Hi'l)      i^    FIFTY-SIXTH   AVE     200      S 

E-I6th   St.,    Oakland.      One-story    8- 

looni    2    family    dwelling. 
Owner  —  P.    J.    liocca,    1506    56th    Ave., 

Oakland. 
Architect — None. 
Contractor— Ward   Durgln,    5335    E-14th 

St.,   Oakland.  15000 

ALTERATIONS 

(1672)  NO.  1173  HOPKINS  ST.,  Oak- 
land.     Alterations. 

Owner — Dr.    C.    Haglund. 

Architect — None. 

Contraotor — G.  Pearson,  1369  E-32nd 
St.,   Oakland.  $1200 


DWELLING 

(1673)  NO.  3148  ARIZONA  ST.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — S.  Damgaard,  1297  64th  Ave., 
Oakland. 

Architect— None.  $4000 


DWELLING 

(1674)      W  MILES  AVE  80  S  Cavour  St. 

Oakland.      One-story    5-room    dwlg. 
Owner — M.    Rogers,      338      Clifton      St., 

Oakland. 
A  ichitect — None. 
Contractor  —  John       Passarino,       3008 

Acton  Place,  Berkeley,  $4900 


ADDITION 

(1675)      NO.        1521       SEVENTY-NINTH 

Axe.,  Oakland.      Addition. 
owner — Mrs.    Dildine. 
Architect — None. 
Contractor — W.    J.   Tombling,    2751    75th 

Ave.,    Oakland.  $1210 


STORES,    ETC. 

(1676)  NW  COR.  GRAND  AND  EL- 
Wood  Aves.,  Oakland.  2. story  con- 
crete  stores   and   offices. 

Owner — Louis   Bernstein. 

Architect    —    Reed    &    Corlett,    Oakland 

Bank  Bldg.,  Oakland. 
Contractor — Lawton    &    Vezey,    3r)4    Ho- 

bart    St.,    Oakland.  $24,000 

STORES,    OFFICES 

(1677)  W  GRAND  AVE.  44  N  Elwood 
Ave.,  Oakland.  2-story  concrete 
stores    and    offices. 

Owner — Frank   Lewis. 

Architect   —    Reed    &    Corlett,    Oakland 

Bank  Bklg.,  Oakland. 
Contractor — Lawton    &    Vezey,    3r)4    Ho- 

bart    St.,    Oakland.  $19,000 

APARTMENTS 

(1678)  N  SIXTY-FIRST  ST.  160  W 
Grove  St.,  Oakland.  2-story  18 
room    apartments. 

Owner— B.    T.     Scott,     1653    Oxford    St., 

Berkelej'. 
Architect  —  L.    F.    Hyde,    372    Hanover 

Ave.,    Oakland. 
Contractor — A.   Jansen,   4256   Sutter   St., 

Oakland.  $15, OC  . 


DWELLING 

(1683)  1046  LONGRIDGE  RD.,  Oak- 
land. 2-story  7-room  dwelling  and 
1-story  garage. 

Owner — P.  E.  Woodburn,  624  Prospect 
Ave.,    Oakland. 

Architect — None.  $7500 


ALTERATIONS 

(1679)  TWELFTH     AND     WEBSTER 

Sts.,    Oakland.      Alterations. 
Owner — Twelfth   Street  Realty  Co. 
Architect — None. 

Contractor — S.    G.    Johnson,       4652    Do- 
lores   Ave.,    Oakland.  $14,900 
Note    —    Recorded  .  contract    reported 
A^Xil    3,    1926.   No: -570. 

CHURCH 

-fi680)      S  TWELFTH   ST.   67   AV   Myrth- 
V-.:   St.,    Oakland.      2-story    church. 
Owner- — Zion    Lutheran    Congregation, 

12th   and   Myrtle   Sts.,   Oakland. 
Architect  —  Ward   &   Blohm,    464    Cali- 
fornia   St.,    S.    F. 
Contractor — Lawton    &   Vezey,    354    Ho- 
bart    St.,   Oakland.  $27,000 

Note   —    Recorded    contract    reported 
April   10,    1926,   No.    578. 

RESIDENCE 

(1681)  728  SANTA  BARBARA,  Berke- 
ley. 2-story  12-room  1-family  resl- 
(i6nc6. 

Owner — Cyril  C.  Lotry,  1933  Alvarado 
Rd.,    Berkeley.  ■ 

Architect — None. 

Contractor — E.  Teicheira  2336  Edwards 
St.,   Berkeley.  $11,000 


DWELLING 

(16S4)  4165  FRUITVALE  AVE.,  Oak- 
land.   1-story    5-room    dwelling. 

Owner — V.  K.  Penworthy,  4173  Fruit- 
vale    Ave.,    Oakland. 

Architect — None. 

Contractor  —  B.  E.  Reeves  Jr.,  1465 
Fiuitvale    Ave.,    Oakland.  $3000 


DWELLING 

(1682)      N    CIRCLE    HILL    DR.,    443    B 

Columbia,   Oakland.    1-story   4-room 

dwelling. 
Owner   —   J.    Leeflang,    E    172    Box   676, 

Oakland. 
Architect — None.  $2500 


ALTERATIONS 

(1685)      2426  TWELFTH  AVE.,  Oakland 

Alterations. 
Owner— Eli   Scott,   3S36  Grove   St.,  Oak- 

• . laad 

Architect — None. 

Contractor — V.   E.    Dennis.  $1000 


ALTERATIONS 

(1686)      15S6   VISTA   AVENUE,  Oakland 

Owner — Rugg    &    Lisbon,    351    17th    St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(16&7)      5552    TREMONT   ST.     1-story    5- 

room    dwelling. 
Owner — -Serafino    &    Cariss,    Real. 
Architect — No    address. 
Contractor — A.  E.  Carrea,  2744  Mathews 

St.,   Oakland.  $3800 


DWELLING 

(16S8)      S   MAJESTIC   AVE.,    79    E   62nd. 

Ave.    1-story  5-room  dwelling. 
Owner — C.  W.  Nielsen,  849  Athens  Ave., 

Oakland. 
Architect — None. 
Contractor — Owner.  $4000 


DWELLING 

(1689)  S  V  COR.  HERZOG  &  ALCA- 
TRAZ  AVE.  1-story  3-room  dwell- 
ing. 

Owner  —  Chas.  Haines,  1075  Alcatraz 
Ave.,    Oakland. 

Architect — None. 

Contractor — Sage  &  D;ws,  1638  Alca- 
traz   Ave.,    Oakland.  $2400 


ALTERATIONS 

(1690)      5627     GENOA     ST.      Alterations 

to  apartments. 
Owner — Bertha   Charleston,    5627   Genoa 

St.,  Oakland. 
Architect — None. 
Contractor  —  C.     E.     Charleston,     5627 

Genoa  St.,  Oakland.  $4000 


(1691)  S  BLANCH  ST.,  42  W  96th  Ave. 
1-story  4-room  dwelling,  and  store 
and    l-.story   garage. 

Owner— E.  J.  Saake,  1601  Clay  St.,  Oak- 
land. 

.Architect — None. 

Contractor — Owner.  $4000    and    $300 


APARTMENTS. 

(1693)  3220  EAST  16TH  ST.  2-story 
32-room  apartments  and  1-story 
garage.  „_  , 

Owner — Louis   Cohn.     '     '  ■ 

Architect — No  address. 

Contractor — A.  F.  Anderson,  1093  Long- 
ridge  Rd.,  Oakland.       $17750  &  $250 


ADDITION 

(1692)      N    W    COR.    12TH    AND    KIRK- 

ham    Sts.      Addition. 
Owner — Independent     Paper    Box     Co., 

Premises. 
Architect — None. 
Contractor  —  Jas.     H.     Pedgrift,     4106 

Broadway,    Oakland.  $10000 


RESIDENCE  .— 

(1694)      677    GRIZZLEY    PEAK,    Berke- 
ley.   1-story    6-room    l-£amily    resi- 
dence and  garage. 

Owner — James  A.  White,  1751  San  Lor- 
enzo Ave.,   Berkeley. 
Architect— C.    M.    Starr,    2019    Delaware 
St.,  Berkeley.  $5500 


FACTORY 

(1695)      829    BANCROFT    WAY, 

ley.  Factory. 
Owner — C.  Jensen,  Berkeley 
Architect — None. 


Berke- 


$1500 


RESIDENCE 

(J  697)      1666     O.VE     THOUSAND     OAKS 

Blvd.,    Berkeley,    l-story    7-room    1- 

faniily    residence. 
Owner— Edward   Berg,    629    56th   Street, 

Oakland. 
-Architect    —    Walter      Anderson,      1014 

Doris  Court,  Alameda.  $6500 

ItESIDENCE 

(1698)      1339    BLAKE    ST.,    Berkeley.    1- 

story    4-room    1-family   residence. 
Owner— M.    Van    Natto,    1335    Blake    St., 

Berkeley. 
Architect — None.  $2000 


RESIDENCE 

(1696)      1231    WARD    ST.,    Berkeley.    1- 

stary     6-room     1-family     residence. 
Owner    —    A.    Prices,    1201    Oregon    St., 

Berkeley. 
Architect — None.  $3000 


RESIDENCE 

11699)      1081    EUCLID    AVE.,    Berkeley. 

2-story    6-room    1-family    residence 

(stucco). 
Owner — Geo.  Mouser. 
.Architect — None.  $5500 


RESIDENCES 

(1700)  1069  &  1065  CAMELIA  Street. 
Berkeley.  2  1-story  4-room  1-fam- 
ily   residences. 

Owner  —  Koski  &  Neimi,  808  AUston 
Way,  Berkeley. 

Architect — None.  $1700    each 


RESIDENCE 

(1701)      1259    HEARST   AVE.,    Berkeley. 

1-story    3-room    1-family    residence. 
Owner — Matt    Lindholm,      1261      Hearst 

Ave.,  Berkeley. 
Architect — None.  $1300 


APARTMENTS 

(1702)  1565-1579  ARCH  ST.,  Berkeley. 
2-story  20-room  8-family  stucco 
apartments    and    six    garages. 

Owner — W.  G.   Smith. 

.Architect — None. 

Contractor — Heath  &  Wendt,  2116  AU- 
ston  Way,  Berkeley.  $15,000 


DWELLING 

(1703)       N    MOKELUMNE    AVE.    639    E 

Delmont     Ave.,     Oakland.       1-story 

3-room   dwelling. 
Owner — California   Subdivision   Co.,   315 

14th    St.,    Oakland. 
Architect — None. 
Contractor — A.    Isaacson,    Millsmont. 

$1000 


DAVELLING 

(1704)       N    MOKELUMNE    AVE.    200    W 

.Altamont    Ave..    Oakland.       1-story 

3-room    dwellinir. 
Owner — California   Subdivision   Co.,   315 

14th    St.,    Oakland. 
Architect — None. 
Contractor   —    A.    Isaacson,    Millsmont. 

Oakland.  $1000 


DWELLING 

(1705)       E    SIXTY-FIFTH    AVE.    400    N 

K-14th    St..    Oakland.         1-story    4- 

room   dwelling. 
Owner— H.    G.    Cramer,    1222    44th    Ave., 

Oakland. 
-Architect — None. 
Contractor   —    A.    J.    Shafer,    1461    6.'^th 

Ave.,    Oakland.  $2250 


DWRLLINS. 

(1706)         162.S    CHURCH    ST.,    Oakland. 

1-story    6-room    dwelling. 
Owner — Manuel   Gouvia,   1253   73rd  Ave. 

Oakland. 
Architect — None. 
Contractor — Manuel   Joaquin,    1034    S7th 

Ave.,    Oakland.  $3300 


nWELLI.NG 

(1707)       2531     RITCHIE     ST.,     Oakland. 

1-story      5-room      dwelling    and    1- 

story  garage. 
Owner    —    Andrew    Stenbro.     4340     La 

Crasta  .A.ve.,  Oakland. 
Architect — None.  $3200 


DWELLING 

(1708)  AY  CAMINO  LENADA  120  N 
La  Cuesta.  Oakland.  1-story  6- 
room   dwelling. 

Owiur — Irene  K.  Carlson,  1307  Broad- 
way. Oakland. 

Architect — None. 

Contractor — F.  J.  Carlson,  1307  Broad- 
way,  Oakland.  $4000 

DWELLING 

(1709)  S  DELMONT  ST.  75  E  Mills- 
mont  Ave..  Oakland.  1-story  .T- 
room    dwelling. 

Owner— W.  T.  Faulkner.  P.  G.  &  E.  Co. 

Oakland. 
Architect-T-Notie.  $1000 
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DWELLING 

(1710)       W    103RD    AVE.    185    S    Biro!) 

St.,       Oakland.         1-story       4-roora 

dwelling. 
Owner  —  L.    C.    Macintire,     1831    103rd 

Ave.,   Oakland. 
Architect — None. 
Contractor    —    Theo.    Bruck,    1236    40th 

Ave.,    Oakland.  ?3000 


DWELLING 

(1711)  667  FORTY-FOURTH  ST.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner  —  Joe  Depolee,  348  Grove  St., 
Oakland. 

Architect — None. 

Contractor — J.  H.  Skaggs,  536  44th  St., 
Oakland.  $4500 


ALTERATIONS 

(1712)       711    THIRTY-SEVENTH    AVE., 

Oakland.       Alterations. 
Owner — A.    F.    Gibson,    427    Hawthorne 

Ave.,    Oakland. 
Architect — None. 
Contractor   —    D.    A.    McKay,    3932    San 

Juan    St.,    Oakland.  $1500 


ALTERATIONS 

(1713)  425     THIRTY-SEVENTH     ST., 

Oakland.  Alterations  and  addi- 
tion. 

Owner — W.    T.   Walters. 

Archtect — None. 

Contractor — F.  L.  Lundquist,  448  35th 
St.,    Oakland.  $2000 


DWELLING 

(1714)  E  CANON  AVE.  2000  N  Hop- 
kins St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Fred   M.   Dewitt. 

Architect — None. 

Contractor — Geo.  R.  Potter,  4030  Ever- 
ett  Ave.,    Oakland.  $2750 


DWELLINGS 

(1715)       LOTS     51,     271,     299     MERRIE- 

wood      Tract,      Oakland.      Three    1- 

story    3-room    dwellings. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,   Oakland. 
Architect — None.  Each    $1000 


FLATS 

(1716)  2039-41     ELEVENTH     AVE, 

Oakland.      2-story    8-room    ats. 

Owner — W.   R.   King. 

Architect — None. 

Contractor  —  C.  E.  Burks,  4129  Ran- 
dolph   Ave.,    Oakland.  $7000 


DWELLING 

(1717)  S  LONGRIDGE  RD.  300  E 
Verada,  Oakland.  2-story  6-rooni 
dwelling   and    1-story   garage. 

Owner  —  F.    L.    Woodburn,    617    Walla 

Vista  Ave.,   Oakland. 
Aichitect — None.  $6160 

DWELLING 

(1718)  1223  SEVENTY-SEVENTH  Ave 
Oakland.       1-story    5-room    dwlg. 

Owner — A.    T.   Anderson,   6249   Mills   St., 

Oakland. 
Architect — None.  13000 


DWELLING 

(1719)      E    107TH   AVE.    125    S   Graffian, 

Oakland.      1-story   4-room   dwlg. 
Owner— C.    Knight,    10004    Walnut    St., 

Oakland. 
Architect — None. 
Contractor — Allan   Rae,    647   Lewis  Ave. 

San   Leandro.  $2500 


DWELLING 

(1720)  1156  CAVANAUGH  ROAD,  Oak- 
land.     2-story   6-room   dwlg. 

Owner — Mrs.    A.    B.    Dana,    Oakland. 

Architect — None. 

Contractor — Leo  J.  Dolan,  140^^  Frank- 
lin   St.     Oakland.  $6000 


WAREHOUSE 

(1721)  NE  COR.  TENTH  AND  JACK- 
son  Sts.,  Oakland.  2-storv  con- 
crete   warehouse. 

Owner — John  Davidson,  1432  Frank- 
lin   St.,    Oakland. 

Architect — .None. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave.,    Oakland.  $18,000 

BUILDING  CJONTRACTS 


(ALAMEDA  COUNTY) 


578 

Zion 

Lawton 

1318 

579 

Brown 

Walworth 

2965 

580 

Dumbarton 

Peabodv 

581 

West 

Atlas 

4000 

o82 

Behrendtz 

Busk 

4700 

RESIDENCE. 

(575)      LOT      26,      blk      12,      Lakeshore 

Highlands    (N  Northvale  Road,   bet. 

Sunny    Hills    Road    and    Rosemont 

Road),    Oakland. 

General     Construction     2-story    7-room 

residence. 
Owner— W.    B.    Garthwaite,    Oakland. 
Architect— W.       W.       Wurst^r,       Hotel 

Whitecotton,    Berkeley. 
Contractor— William      Livingston      and 

Son,   2918   Ellis   St.,   Berkeley. 
Filed   Apr.    8,    1926.    Dated   Apr.    8,   1926. 

When     frame     is     up u 

When    brown    coated     y. 

When     accepted     ....  ''% 

Usual    35    days    .'.'.'."."."' ^ 

^      ^  TOTAl"c6sT,'$6700 

Bonds,  sureties,  forfeit,  none;  limit, 
110  days  after  date  of  contract:  plans 
and    specifications    filed. 


APARTMENT. 

(576)      N   E-14TH   ST.,    87   ft.   E   of   28th 

Ave.,   Oakland. 
General     construction     2-sto'ry     frame 

store    and    apt.    building. 
Owner— Charles     F.     Bassey,     2820     E- 

14th    St.,    Oakland. 
Plans    furnished    by    contractor. 
Contractor— G.     H.     Btuzbach    &     Sons, 

8030    E-14th    St.,    Oakland. 
Filed  Apr.  8,  1926.     Dated  Mar.  19,  1926 

VVhen    frame    is    up $4462.50 

H  hen    brown    coated    4462  50 

\\hen   completed    4462.50 

Usual    35    days    4462  50 

TOTAL  COST,  $17,850.00 
OA^"**'  sureties,  forfeit,  none;  limit, 
90  days  after  Apr.  25,  1926;  plans  and 
specifications,    none. 


RESIDENCE 

(577)  COR.  LINCOLN  AVE.  and  More- 
land  Drive,  Alameda.  General 
construction  7-room  residence  and 
garage. 

Owner  —  A.   Nelson     1584   Pacific   Ave 
Alameda.  ' 

Architect — None. 

Contractor — L.  R.  Chapton,  442  Haighf 
St.,    Alameda. 

Filed  Apr.   9,   1926.   Dated  Apr.   12,  1926 

When   joists   are   up $1000 

When   roof  is   on    1000 

When    plastered    '.'.'.'.    1200 

When    completed    1355 

Usual    35    days iqo  . 

^       ,  ...      TOTAL   COST, '$555.5 

Bond,  sureties,  forfeit,  none.  Limit    100 

days    after    Apr.    12,    1926.      Plans    ana 

specifications  not  filed. 

PARISH   HOUSE. 

(578)  SW  COR.  MYRTLE  AND  12th 
Sts.,    Oakland. 

General   construction   on   2-story   frame 

Parish    house. 
Owner— Zion       Evangelical       Lutheran 

Church,    Oakland. 
Architect— Ward    &    Blohme,    454    Cali- 
fornia St.,  San  Francisco. 
Contractor — Lawton  &   Vezey.    354    Ho- 

bart   St.,   Oakland. 
Filed,   Apr.    9,    1926.   Dated  Apr.   7,   1926 
1st    of    each    mo.    of   value    inc.. 75% 
Bal    3C    days    after    acceptance. 

TOTAL   COST,    $21,318 

Bond,    sureties,    forfeit,    none;    limit 

f  l"^  ^^^^'   P^^"^  ^"*^  specifications 


ALTERATIONS 

(579)  NE  TENTH  AND  WASHING- 
ton  Sts.,  Oakland.  All  work  for 
general  alterations  to  three-storv 
and  basement  brick  building 

Owner — Arthur  Brown  Jr.,  251  Kearny 
St.,  San  Francisco,  &  Hillsborough 

Architect— Walter  J.  Mathews.  92V 
Broadway,  Oakland. 

Contractor— A.    J.    Walworth,    610    Jel 
ferson   St.,   Oakland. 

Filed  Apr.   10,   '26.     Dated  Apr.   7,   '26 

As    work    progresses 75% 

When     completed     '      n^m 

Usual     35    days V. '.Balance 

„       -  ,  ,      TOTAL  COST,   $2965 

Bond,    none.       Limit,       without      delay 

Forfeit,  none.     Plans  and  specifications 

filed. 


575  Garthwaite 

576  Bassey 

577  Nelson 


Livingston       6700 

Butzbach     17850 

Clayton       SSBS 


CULVERTS 

(580)      S   ARM    OF    S.    F.    BAY    ABOUT 
%    of  a   mile   NW   of  S.   P.   railroad 
bridge,    Alameda    Co.      Timber    cul 
verts   and    pipe    line    extensions. 


Owner— Dumbarton    Bridge   Company. 
Architect — Harrington,  Howard  &  Ash 

Kansas  City  and  New  York. 
Contractor — Peabody  &  Wheeler 
Filed  Apr.   10,   1926.     Dated  Jan.  "2,   192*5 

1st  of  each  month,  of  value  in- 
corporated           90% 

TOTAL    COST— Piece    work    basis. 
Bond,    $5800.      Sureties,    Columbia    Cas- 
ualty   Co.       Forfeit,    none.         Limit,    60 
days.     Plans   and   specifications   filed. 

HEATING,    VENTILATING. 

(581)  SAN  PABLO  AVE.  BET.  Uni- 
versity Ave.  and  Hearst  St.,  Berke- 
ley Heating  and  ventilating 
theatre   and   store    bldg. 

Owner — West    Berkeley    Theatres,    Inc. 

Architect  —  Mark  T.  Jorgensen,  321 
Bush    St.,    S.    F. 

Contractor — Atlas  Heating  and  Venti- 
lating Co.,  354  Hobart  St.,  Oak- 
land. 

Filed  Apr.  12,  1926.  Dated  Mar.  30,  1926. 
When    roof    is    on,      of    value    in- 
corporated      75% 

When  completed,  of  value  in- 
corporated less  previous  pay- 
ments       76% 

Usual   35   days    Balance 

TOTAL   COST,    $4000 

Bond,     sureties,    none.       Forfeit,    $50.03 

per   day.     Limit,   without  delay.     Plans 

and  specifications   filed. 


STORE,   FLATS 

(5S2)        1416     NINETIETH    AVE.,     Oak- 
land.     General    construction    of    2- 
story   frame   store   and   flat   bldg. 
Owner — Carl  and  Graoe  Behrendtz,  1416 

90th  Ave.,  Oakland. 
Architect — None. 
Contractor — Olaf  A.  Busk,  4003  Whittle 

Ave.,  Oakland. 
Filed  Apr.  13,  1926.  Dated  Feb.  18,  1926. 

W  hen  frame  is  up   % 

When  rough  plastered   Vt 

When    completed    % 

Usual    35    days    ^ 

TOTAL  COST,  $4700 
Bond,  sureties,  none.  Forfeit,  not  to 
exceed  $500.00  per  day.  Limit,  60  days 
from  beginning.  Plans  and  specifica- 
tions not  filed. 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepter 

Apr.  6,  19'26 — No.  1724  NINETY- 
Sixth  Ave.,  Oakland.  Robert  R. 
Green  to  whom  it  may  concern 
Apr.    6,     1926 

Apr.  6,  1926— No.  1514  CEDAR  ST., 
Berkeley.  J.  F.  Hubbard  to  whom 
it   may   concern Apr.   3,    1926 

Apr.  7,  1926 — LOT  35,  Mathews 
Homestead  Place,  Berkeley.  Ha- 
ven B.  Chandler  to  whom  it  may 
concern .    Apl\     6,     1926 

Apr.  7.  1926— No.  1007  EVELYN  AVE., 
Albany;  1242  Marin  Ave.,  Albany. 
George  T.  Compton  to  Fox  Bros. 
Mar.    26,   1926 

Apr.  7,  1926 — PTN.  LOTS  13  and  14, 
blk.  8,  map  of  the  Berryman  Tract, 
Berkeley.  G.  A.  Pearson  to  G.  A. 
Pearson Apr.     6,     1926 

Apr.  7,  1926 — No.  1055  KEY  ROUTE 
Blvd.,  Albany.  George  H.  Fox  to 
Fox    Bros Apr.    2,    1926 

Apr.  7,  1926— LOT  3,  blk.  19,  San 
Pablo  Park,  Berkeley.  S.  A.  War- 
ner to  S.  A.  Warner Apr.  6,  1926 

Apr.  7,  1926 — LOT  8,  blk.  2,  Chevro- 
let Park,  Oakland.  Howard  and 
Jean  Ackerman  to  James  C.  Bar- 
rett  Apr.     4,     1926 

Apr.  7,  1926— JEROME  Ave.,  250  ft. 
W  of  El  Certito  Ave.,  Piedmont. 
Hazel  H.  Dunn  to  E'mil  Lindquist. 
Apr.     6,     1926 

Apr.    7,    1926 — LOTS   3,    4,    5,    6    and    10, 

"Home  Terrace,'  Oakland.  EMward 
.T.  Johnson  to  whom  it  may  con- 
cern     Apr.   5,   1926 

Apr.  7,  1926 — PTN.  LOT  8,  blk.  B, 
revised  map  of  Oak  Tree  Farm 
Tract,  Oakland.  Clesson  A.  Rog- 
ers to  Rogers  &  Rogers.. Apr.  5,  1926 

.Apr.  7,  1926— PTN.  LOTS  4  and  5. 
blk.  6,  map  of  the  Mathews  Tract, 
Berkeley.  S.  Paolini  to  O.  F.  Ly- 
on     Mar.    28,    1926 

Apr.     7,     1926 — No.     1520-22-24     PIPTY- 
First      Ave.,      Oakland.        Anna     C. 
Smith  to  P.  D.  Keele Oct.  25,  1026 

Apr.  7,  1926 — No.  3305  DOVER  ST., 
Berkeley.  Leo  Schwortzreich  to 
whom  it  may  concern.  ..  .Anr.  3.  1926 

April  7,  1926 — VARIOUS  STREETS 
in    Oakland    and    Berkeley.    South- 
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em    Pacific  Oo.    to    Hutchinson    Co. 

2  completions    March  31,  1926 

April  8.  1926—84  PORTSMOUTH  RD., 
Oaltland.  James  B.  Grubb  to  whom 

it   may    concern April    8,    1926 

April  8,  1926—6056  MAJESTIC  AVE., 
Oakland.    Bertha     B.      Heffelfinger 

to   J.    A.   Lidell April   6,    1926 

April  8,  1926—3385  MAINE  ST.,  Oak- 
land.  C.   R.   Shaw   to   whom   it   may 

concern     April    7,    1926 

April  8,  1926—3379  MAINE  ST.,  Oak- 
land.  C.   R.   Shaw   to   whom   it  may 

concern     April    7,    1926 

April  8,  1926—3373  MAINE  ST.,  Oak- 
land.  C.   R.   Shaw   to   whom   it   may 

concern     April    7,    1926 

April  8,  1926—1416  1418  UNIVERSITY 
Ave.,  Berkeley  C.  B.  Linville  to 
Williamson  &  Bristol ..  .Apr.  8,  1926 
April  8,  1926—8801  E  FOURTEIENTH 
St.,  Oakland.  S.  A.  Mundell  to 
James  Construction  Co. ..Apr.  8,  '26 
April  8,  1926 — 830  CARMEL,  STREET, 
Albany.   A.   W.   Thome   to   whom  it 

may   concern April  6,   1926 

April  8,  1926—841  OXFORD,  Berkeley 
Hazel     H.     Lathrop     to     J.     Harry 

Smith     March    29,    1926 

Apr.  8,  1926 — PTN.  DOT  20,  blk.  6, 
Northbrae,  Berkeley.  E.  K.  and 
Ethel   D.   Hitchcock    to   R.   Beadsell 

and    Geo.    J.    Dane 

Apr.  8,  1926 — No.  8715  B  ST.,  Oakland. 
John    Silva    to     Boronda   &   Manfell 

Mar.    29.    1926 

April  9,  1926— OAKDAND  AND  BER- 
keley.  Southern  Pacific  Co  to  Hut- 
chinson   Co    Mar.    31,    192G 

April  10,  1926— PTN  DOTS  31  AND 
32,  Broadmoor  Terrace,  Oakland. 
Karl  Trippell  to  whom  it  may  con- 
cern  April    9,    1926 

April  10,  1926— PTN  DOT  61,  Broad- 
moor Terrace,  Oakland.  Karl 
Trippell    to    whom    it   may    concern 

April     9,     1926 

April  10,  1926 — DOT  84  BDK  6,  Hav- 
enscourt,  Oakland.  Eva  M  Kunes 
to  whom  it  may  concern. Apr.  8,  1926 
April  10,  1926— DOT  10  BDK  C  Map 
of  Evoy  Tract,  Oakland.  Carl  M 
Friden   to   whom   it   may  concern .  . 

April     2,     1926 

meda,  Berkeley.     Jerome  E  Parker 

to    Brooks    Parker April    3,    1926 

April    10,    1926 — DOT    43,    Map    Searles 

Tract,   Oakland.     John   A  J   Brooks 

to  whom  it  may  concern .  .Apr.  2,  192S 

April.     10,    1926— DOT       23       BDK    16. 

Northbrae,   Berkeley.     R  Y  Hanlon 

to   Hanlon   &   Steele April   9,   1926 

April  10,  1926— NO.  5131  CAMDEN 
St.,  Oakland.  C  M  Wallace  to  whom 

it    may    concern April    2,    1926 

April  10,  1926 — NO.  1027  TRESTDE 
Glen  Road,  Oakland.  August  Vle_ 
rick   to    whom    it   may    concern.... 

April     7,     1926 

Apr.  8,  1926 — DOT  116,  Forestland, 
Oakland.     Martha  Kolling  to  whom 

it   may    concern Mar.    31,    1926 

Apr.  9,  1926 — DOT  19,  blk.  22,  map 
of    the    Mathews    Tract,    Berkeley. 

Peter   Giuli   to   Pio   Benassini 

Apr.    1,    1926 

Apr.  9,  1926 — No.  118  ATHOD  AVE., 
Oakland.      Dydia   Frances    Wood   to 

E.    Field Apr.    5,    1926 

Apr.    9,    1926 — DOT   9,    blk.    B,    map    of 

Sims  Knoll,  Oakland.     Wm.  H.  Sims 

to  whom  it  may  concern .  .Apr.  5,  1926 

Apr.    9,    1926— No.    2233   SIXTY-SIXTH 

Ave.,    Oakland.      J.   G.   Alexander   to 

Suburban    Realty   Co Apr.   7,   1926 

Apr.     9,     1926— No.     1891     SAN    JUAN 
Ave.,    Berkeley.      G.    W.    Muther    to 
whom  it  may  concern ...  .Apr.   9,   1926 
Apr.     9,     1926 — No.     1885     SAN     JUAN 
Ave.,    Berkeley.      G.    W.    Mutheir    to 
whom  it  may  concern ...  .Apr.  9,  1926 
Apr.  9,  1926 — No.  2891  NORCOM  AVE., 
Oak.         Beatrice       Hansford       to 
whom    it    may    concern .  .Apr.    8,    1926 
Apr.    9,    1926 — DOT    3    and   ptn.    lots    4 
and   6,    Mitchell   Tract.      F.   E.   Nel- 
son    and    P.     A.    Andersqn     (Nelson 
Dumber   Co.)    to   whom   it   may   con- 
cern        Apr.    9,    1926 

April  12,  1926— DOT  6  AND  N  5-FT.,  Lot 
20.  Blk.  D,  map  of  a  ptn.  of  the  New- 
bury Tract  i  n  Plot  51,  Peralta 
Rancho,   Berkeley.     Victor  A.    Dunn 

April   12,   1926 

April  13.  1926— DOT  10,  SUBDIV.  20, 
nnp  of  the  Resuh.  of  Peralto  Park, 
Berkeley.     Deslie   D.   Roberts.. 

April   5,   1926 

April    13,    1926 — DOT    1.    BDK.    5,    mp.    of 

Thousand    Oaks,    Berkeley.      William 

King  to  G.   W.   Eliassen.  .Apr  12,1926 

April  13,  1926—501-503  CROFTON  AVE. 

Oakland.      Dela   M.  Bell.. Apr    13,   1926 


April    13,    1926 — PTN    DOT    18,    BDK    A, 

mp  of  Rose  Park  Tract,   Oakland.  A. 

M.  Berg  and  A.  Swanson..Ap  10,  1926 

April   13,    1926 — DOT  26,   BDK   E,   mp.   of 

the   Bryant   Tract,   Berk.   Irene   Blan- 

quie    to    J.    J.    Hauri April    5,    1926 

April  13,  1926— DOT  45  and  S  »/i  DOT  44, 

BLK     18,    mp.    No.    8,    Regents    Park, 

Albany.   K.   C.   Morrison.  .Apr.   9,    1926 

April     13,     1926  —  1435      HEARST     AVE. 

Mary     Alice     O'Shea      (Mrs.     Patrick 

O'Shea) April     13,     1826 

April  13,  1926— DOTS  46-47,  BDK  69,  mp 
of  northern  addition  to  the  Town  of 
Brooklyn,  Oakland.  C.  W.  and  Min- 
nie   W.    Carman    to    Harry   Myers.... 

April   13,   1926 

April  13,  1926 — DOT  1,  mp  of  Arnold 
Blvd.  Tract,  Oakland.  C.  W.  Hawkins 
and  G.  E.  Wade  to  Richard  A.  Fee- 
Ion     April    13,     1926 

Apr.  12,  1926— DOT  9  BLK.  2  Berke- 
ley Heights,  Berkeley.  H.  G.  Pat- 
rick   to    whom    it   may   concern.... 

Apr.    9,    1926 

Apr.  12,  1926— E  DINE  STATE  High- 
way bet.  Hayward  and  Niles,  Ala- 
meda County.  Norman  P.  Strong 
by    G.    R.    Sterne,    agent,    to    Ward 

Durgin     Apr.    10,    1926 

Apr.  12,  1926— DOT  9  BDK.  7  MAP 
of  McGee  Tract,  Berkeley.  John 
Williams  to  whom   it   may   concern 

Apr.    8,    192G 

Apr.  12,  1926  —  1107  BROADWAY, 
Oakland.        Magnus      Hollested      to 

Julius   J.   Grodem    Apr.    6,   1926 

Apr.  12,  1926  —  1621  CAVANAUGH 
Road,  Oakland.     Hugh  E.  Williams 

to  whom   it  may  concern 

Apr.    12,    1926 

Apr.  12,  1926—1726  E-23RD  ST.,  Oak- 
land.     Hodge   Bros.    (H.    E.    Hodge) 

to    whom    it    may      concern 

Apr.    12,    1926 


LIENS  FILED 


ALAMEDA    COUNTTJ 


ance    Co.    &    O.    F.,    Dexter  &   Susie 

L.   Darling  &  Darling  Bros $59,85 

Apr.  9,  1926 — No.  1011  ORDWAY  ST., 
Albany — Associated  Hardware  Co. 
vs.  Oakland  Development  &  Fin- 
ance Co.  &  O.  F.,  Dexter  &  Susie  D. 

Darling    &    Darling    Bros $65.86 

Apr.  9,  1926 — No.  1101  ORDWAY  ST., 
Albany.  Associated  Hardware  Co. 
vs.  Oakland  Development  &  Fin- 
ance Co.  &  O.  F.,  Dexter  &  Susie  L. 

Darling    &    Darling    Bros $65.00 

Apr.  9,  1926— No.  786  VICENTE  ST.. 
Berkeley.  Associated  Hardware 
Co.    vs.    O.    F.,    Dexter    &    Susie    D. 

Darling    &    Darling    Bros $21.50 

Apr.  8,  1926 — No.  1723  CHURCH  ST., 
Oakland.       Tilden    Dumber    &    Mill 

Co.   vs.   S.    V.   De   Fevre $728.23 

Apr.  12,  1926 — NE  COR.  28TH  AND 
Market  Sts.,  Oakland.  Jacobs  & 
Hischier  vs.  United  Income  Prop- 
erties,   Inc.,    and    Welch    &    White 

$1800 

Apr.  12,  1926— DOT  1  A  BDK.  G,  Map 
of  Montclair  Estate,  Oakland. 
Forster  Dumber  &  Mill  Co.  vs. 
Harda  T.  Kramer  and  Add  Kra- 
mer         $3041.50 

Apr.  12,  1926—433  ESTUDIDDO  AVE., 
San  Deandro.  D.  H.  Bullard  Elec- 
tric Co.  vs.  William  A.  and  Cath- 
erine   V.    Keefe    and    George    Knox 

$218.95 

Apr.  12,  1926— DOT  12  BDK.  W  AMD. 
Map  of  Regents  Park,  Berkeley. 
J.    W.   Daw   vs.   A.    B.    and   il.    East- 

an    and    V.    Dambrecht    $45.00 

Apr.  12,  1926— DOT  281  N  15  DOT 
279  Terminal  Junction  Tract,  Al- 
bany. Edward  C.  Mattson  vs.  Daw- 

rence     Fullen     $118.00 

Apr.  12,  1926  —  LOT  lA  BDK.  G 
Montclair  Estates.  Oakland.  Frank 
W.  Winthers  and  Joseph  A.  Tur- 
geon  as  Turgeon  and  Winthers  vs. 
Adam  &  Harda  T.  Kramer  ..$156.82 
Apr.  12,  1926— DOT  5  AND  PTN.  DOT 
4,  Blk.  23,  Estudillo  Tract,  San  De- 
andro. Fernandes  &  Son  vs.  Will- 
iam A.  and  Catherine  V.  Keefe  and 
George    Knox     $333. 


Recorded  Amount 

Apr.  6,  1926 — No.  5525  VADDEJO  ST., 
Emeryville.  Tilden  Dumber  &  Mill 
Co.  vs.  Edwin  R.  and  Norma  Ryan 

and    J.    V.    Matteson $473.22 

Apr.    6,    1926— E    SPRUCE    ST.,    45    ft. 

5  of  Summer,  Berkeley.  Tilden 
Lumber  &  Mill  Co.  vs.  William  W. 
and    G.     E.     Burgess    and    Burgess 

6  Seemans     

Apr.    7,    1926— DOT    5    and    ptn.    lot    4, 

blk.  23,  map  of  Estudillo  Tract,  San 
Deandro.  Hoyt  Healer  Co.  vs.  Wil- 
liam A.  and  Catherine  V.  Keefe  and 
George     R.     Knox $96.00 

Apr.  7,  1926— PTN.  DOTS  1  and  2,  blk. 
B,  Fruitvale  Blvd.  Tract,  Oakland. 
Albert  Andersen  and  Robert  A. 
Carter  vs.  Mae  Daing  and  C.  H. 
Graham $325.00 

Apr.  7,  1926 — DOT  1,  blk.  1364,  map  of 
the  Poirier  Tract,  Oakland.  Rich- 
mond Sanitary  Co.  vs.  Deo 
Schvvartzreich,  Morris  Diss  and 
Michael     O'Shea     $H167.75 

April  10,  1926- DOT  2ij  BDK  F,  San- 
ford  Tract,  Oakland.  Doorman 
Dumber  Co  vs  Patricl<  and  I  Brick 
and    George    Nickerson $2525.52 

April  10,  1926— NO.  2134  VICKSBURG 
Oakland.  Tilden  Lumber  Co  vs 
Fred    Miller   and    D   F    Vitt ....  $122.65 

April  10,  1926— PTN  LOTS  19  AND  20 
Map  Tuttle  Homestead  Tract,  Oak- 
land. Piedmont  Electric  &  Hard- 
ware Co  vs  Elizabeth  Corley,  L  C 
Dines    and    Sam    Kutroro $100 

April  10,  1926— LOT  2  BDK  E,  Clare- 
niont  Woodlands,  Oakland.  Oak- 
land Constr  Co  vs  Robert  and  Bess 
Warwick      $1446.77 

Apr.  9,  1926— DOTS  19  AND  20,  SW 
15,  lot  21,  blk.  1,  Melrose  Extension 
Tract,  Oakland.  Boorman  Dumber 
Co.  vs.   H.  F.  &  Mary  E.  Jones  $361.16 

Apr.  9.  1926— DOT  7.  blk  B,  4th  Ave. 
Terrace,  Oakland.  C.  M.  Goodell 
vs.  H.  E.  Tweed  &  National  Bldrs. 
of    Calif $248.00 

Apr.  9.  1926— No.  1723  CHURCH  ST., 
Oakland.  Long  Paint  Co.  vs.  Man- 
uel &  Agnes  Tavers,  S.  V.  &  Emma 
F.  Le  Fevre  &  Sophia  &  Cyril 
Beoching      $154.87 

Apr.  9.  1926 — DOT  lA,  blk.  G,  Mont- 
clair Estates,  Oakland.  Gladding 
McBean  Co.  vs.  Adam  &  Harda  T. 
Kramer     $971.10 

Apr.  9.  1926— No.  1111  ORDWAY  ST., 
-Albany.  .Associated  Hardware  Co. 
vs,    Oakland    Development    &    Fin- 


RELEASE   OF  LIENS 


ALAMISDA    OOCNTY 

Recorded  Amount 


Apr.  6,  1927— PTN.  DOT  14,  blk  9, 
Fourth  Avenue  Heights,  Oakland. 
Paul  Venturelli  to  H.  S.  and  Re- 
becca    A.     Pratt $400.00 

Apr.  6,  1926 — PTN.  DOT  14,  blk.  9, 
Fourth  Avenue  Heights,  Oakland. 
Lennon  Bros.  Mfg.  Co.  to  H.  S. 
and    Rebecca    A     Pratt $282.60 

Apr.  6.  1926— PTN.  DOT  14,  blk.  9, 
F  urth  Avenue  Heights,  Oakland. 
Spott  Electrical  Co.  to  H.  S.  and 
Rebecca    Pratt    $550.09 

Apr.  6,  1926 — .\o.  4505-4506  ED  CEN- 
tro  Ave.,  Oakland.  Sunset  Lum- 
ber Co.  to  Howard  S.  and  Rebecca 
H.    Pratt     $22.07 

Apr.  7,  1926 — DOTS  36-37,  Iveywood 
Tract,  Oakland.  Boorman  Lumber 
Co.  to  Charles  and  O.  D.  Otterson 
and    M.    C.    Jensen .' 674.15 

Apr.  7,  1926— DOTS  36-37,  Iveywood 
Tract.  Oakland.  Boorman  Dumber 
Co.  to  Charles  and  O.  D.  Otterson 
$142.32 

Apr.  7,  1926 — Nio.  520  MAGNOILIA 
St.,  Oakland.  Young  &  Barber  to 
Joe     Giglio $40.66 

April  10,  1926 — NO.  9718  BIRCH  ST.. 
Oakland.  Aronsen  Hardwood  Floor 
Co    to    J    E    Sprague    $105 

.\pril     10,     1926 — NO.     9730    BIRCH     ST., 
Oal<land.     Aronsen  Hardwood  Floor 
Co    to    J    E    Sprague    $105 

April  10,  1926— NO.  9724  BIRCH  ST., 
Oakland.  Aronsen  Hardwood  Floor 
Co    to    J    E    Sprague    $105 

April  10,  1926 — LOT  26,  Montera,  Oak- 
land. Boorman  Lumber  Co  to  Dee 
Investment  Co  and  Helen  G  Gerar 
$480.71 

Apr.  7,  1926— DOT  11,  blk.  4S8,  map 
No.  2  of  the  Briggs  Tract,  Oakland. 
A.  F.  Hufscbmidt  to  Joe  Giglio.  . 
$207.95 

Apr.  12,  1926—1236  CORNELL.  Ber- 
keley. Melrose  Building  Materials 
Co  to  A.  B.  Eastman  and  C.  S.  But- 

lor   $130.78 

Apr.  12.  1926  —  1223  KAINS  AVE., 
Berkeley.  Melrose  Building  Ma- 
terials Co.  to  A.  B.  Eastman  and 
C.    S.    Butler    $81.77 
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BUILDING  CONTRACTS 


SAi\     MATEO    COLIXTV 


All 


RECORDED 

BRIDGE 

N     BROADWAY,     Redwood     City. 

work   for   bridge. 
Owner  —  A.   J.   Froun,    et   al.   Redwood 

City. 
Engineer    —    C.    L.    Dimmitt,    Redwood 

City. 
Contractor — M.  B.  McGowan,  180  Jessie 

St.,   San   Francisco. 
Filed  April  8,  '26.     Dated  Mar.   31,  '26. 

Progressive     payments    of $7200 

Usual     35     days Balance 

TOTAL   COST,    $ 

Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  speciticationo 
tiled. 


PERMIT.S 

BUNGALOW  and  garage,  $3500;  Lot  28 
Blk  I,  15th  Ave,  Hay  ward  Park, 
San  Mateo;  owner,  Mrs.  Dillon, 
Alameda;  contractor,  Roy  Allen. 
Bix  165,  San  Carlos. 

ALTER  and  enlarge,  $3900;  No.  20  San 
Mateo  Ave.,  San  Mateo;  owner,  A. 
B.  Gianinini,  %  Bank  of  Italy,  San 
Mateo;  contractor.  Fink  &  Schind- 
ler,    San   Francisco. 

RESIDENCE,  $2500;  S  20  ft.  Lot  23  Blk 
5,  H  St.,  San  Mateo;  owner,  E.  A. 
Hurd,  929  Rosewood  St.,  San  Mateo; 
architect,  S.  A.  Born,  929  Rose- 
wood St.,  San  Matto;  contractor,  S. 
A.  Born,  929  Rosewood  St.,  San 
Mateo. 

RESIDENCE  and  garage,  $15,000;  Lot 
11  Blk  57,  Easton  Dr.,  Burlingame; 
owner,  Walter  R.  Schlage;  con- 
tractor. The  Ruegg  Co.,  83  W- 
Santa   Inez   St.,    San   Mateo. 

RESIDENCE  and  garage,  $12,500;  Lot 
3  Blk  38,  Vancouver  St.,  Burlin- 
game; owner,  Elka  E.  Stephens; 
contractor,  Thomas  N.  Gesso,  1200 
Vancouver    St.,    Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  4 
Blk  3,  Villa  Ave.,  Burlingame; 
owner,  John  Sorensen;  contractor, 
J.  Sorensen,  1128  Lincoln  St.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $5000;  Lot  6 
Blk  7,  Paloma  Ave.,  Burlingame; 
owner,  W.  J.  Bowman;  contractor, 
M.  M.  Elder,  1251  Capuchino  St., 
Burlingame. 

BUNGALOW  and  garage,  $3000;  Lot 
23  Blk  2,  First  Ave.,  Burlingame; 
owner,    Paul   H.   Yoakam. 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 

April  5,  1926— LANDS  IN  SAN  MA- 
teo,  and  San  Francisco  Counties, 
Crocker    Estate    Co.       Crocker    Est 

Co  to  whom  it  may  concern 

March     27,     1926 

April  5,  1926— E  GUNN  ST.  242  S  Tulip 
St.  th  100  ft..  Homestead  Addn,  San 
Mateo.  O  M  Spangler  to  whom  it 
may    concern April    3,    1926 

April  5,  1926— SE  OCCIDENTAL  & 
Howard   Aves,    Burlingame.      Cora- 


line  H  Stuart  to  Charles  Hammer 
et    al March    29,    1926 

April  5,  1926 — LOT  20  BLK  2,  Red- 
wood Farms.  Earl  M  Melbourn  to 
whom   it   may  concern ...  .April   1,   '2('i 

April  6,  192G— LOT  46  BLK  1,  West 
End  Homestead  Association,  San 
Mateo.  Homestead  Realty  Co  to 
whom    it   may   concern ..  April    5,    1926 

April  6,  1926— LOT  14  BLK  1,  Valley 
Park,  San  Mateo.  Giuseppe 
Lopresti  et  al  to  Angelo  Zangrando 
March     27,     192G 

Aprl  7,  1926— LOT  50  Homestead  Tt, 
San  Mateo.  William  Duerner  to 
Louis  J   Cohn    April   1,   1926 

April  7,  1926  —  LOT  49,  Homestead 
Tract,  San  Mateo.  Frank  H  Nel- 
son  to  Louis  J  Cohn.  ..  .April   1,   1926 

April  7,  1926— LOTS  29,  27,  25,  24,  12, 
10,  8,  7,  5,  3,  46,  48  and  4>5,  San 
Mateo.  F  P  Monez  et  al  to  Louis 
J  Cohn    (13  completions)  .Apr.   1,   1920 

April  7,  1926— LOT  13  BLK  5,  Bur- 
lingame. Silias  Williams  to 
whom   it   may   concern ..  April    3,    1926 

April  8,  1926— WALBRIDGE  AND 
Schwerin  Sts.,  San  Mateo.  Pacific 
Gas  &  Electric  Co  to  Standard 
Fence    Co Mar.    31,    1926 


LIENS  FILED 


SAN   MATEO    COUNTl? 

Recorded  Amoun! 

April  7,  1926— PART  LOT  7  BLK  2, 
Glenwood   Park,   San   Mateo.      Louis 

N   Pollard   vs   Marie   V   Kast 

$1914     and     $98.0'.) 

April  7,  1926— LOT  6  BLK  2,  Burlin- 
game   Park,    Burlingame.      Louis   N 

Pollard    vs    Marie    V   Kast 

$3788     and     $312.28 

April  8,  1926 — LOT  25  BLK  57,  Easton 
No.  6,  San  Mateo.  John  Morrison 
vs    S    J    Olafson $770.75 

April  8,  1926 — LOT  25  BLK  57,  Easton 
Frank   G   S'toner  et   al  vs   S   Jolofs- 

son      $350 

^ 


RELEASE  OF  LIENS 


..SAN    3IATEO   COUNTY 


Recorded  Amount 

April  5,  1926 — LOT  6  BLK  2,  Burlin- 
game Park,  San  Mateo.  George 
Stalley  et  al  to  Marie  V  Kast.  $439.94 
April  5,  1926— LOT  7  BLK  2,  Glen- 
wood Park,  San  Mateo.  George 
Stalley  et  al  to  Marie  V  Kast.  $220. 84 


BUILDING  CONTRACTS 


SATITA    CLARA   COUNTY 

PERMITS 

RESIDENCE 

LOT  41,  San  Juan  Hill  Sub.  No.  2, 
Campus  of  Stanford  University. 
Palo  Alto.  All  work  for  two-story 
residence   and   garage. 

Owner — Dr.  Ernest  G.  and  Rubv  F 
Martin,    Premises. 

Architect — Birge  M.  Clark,  310  Univer- 
sity Ave.,   Palo  Alto. 

Contractor — R.  W.  Follmer,  465  Lytton 
St.,  Palo  Alto. 

Filed  April  6,  '26.     Dated  April  1,  '26. 
Payments  on   1st  day  of  each  week 

TOTAL    COST,    $22,792.78 


Bond,  $11,400.  Sureties,  Martha  C.  Foll- 
mer and  W.  P.  Gray.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specilicationss 
filed. 


RESTAURANT 

.\'0.   544    EMERSON  ST.,  Palo   Alto.     All 
work       for       reinforced         concrete 
restaurant. 
Owner — Leung    Kee,    833    Emerson    Si., 

Palo   Alto. 
Architect — Birge   M.  Clark,   310  Univer- 
sity  Ave.,   Palo   Alto. 
Contractor — Wells    P    Goodenough, 

University    Ave.,    Palo    Alto. 
Piled    April   7,    '26.      Dated   April   5, 
Payments  on   1st  of  each  week.. 

TOTAL  COST,  $17,046.36 
Bond,  $9000.  Sureties,  W.  P.  Gray  and 
W.  M.  Stalker.  Limit,  80  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


310 
■26. 


DWELLING 

LOT    22,    Cunningham    Acres,    Saratoga. 
All    work      for      two-story      frame 
dwelling   and   garage. 
Owner— -Plamilton     Morgan,     1696     Mc- 
Allister   St.,    San    Francisco. 
Architect — None. 
Contractor — W.   A.   Furtwangler,   269   S. 

23rd   St.,   San   Jose. 
Filed  April  6,  '26.     Dated  April  5,  '26. 

Frame    erected    $1245 

1st    coat    plaster    on 1245 

Completed    and    accepted 1245 

Usual    35    days 1245 

TOTAL  COST,  $4980 
Bond,  $2500.  Sureties,  J.  L.  Pierce  and 
Chas.  A.  Payne.  Limit,  90.  days.  For- 
feit, none.  Plans  and  speciflcationa 
filed. 


ADDITIONS 

N-FIFTEJIENTH     STREET       adj.       San 

Jose  Hospital,  San  Jose.     All  work 

for    four-story    addition    to    nurses 

home. 

Owner — The    San    Jose    Hospital,    Prem. 

Architect — Binder  &.    Curtis,    35    W-San 

Carlos   St.,    San    Jose. 
Contractor — F.    T.    Edmans,    143    N-8th 

St.,   San  Jose. 
Filed  April   6,   '26.      Dated  April   6,  '26. 

Frame    erected    25% 

Brown    coat   plaster   on 25% 

Upon    completion     25% 

Usual   35   days 25% 

TOTAL  COST,  $5535 
Bond,  $2768.  Sureties,  Wm.  F.  Serpa 
and  AV.  E.  Howe.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


RESIDENCE 

FRENCH      RESIDENCE      PARK,      San 

Jos.e.  All  work  for  one-story  frame 

residence   and   garage. 
Owner— W.     W.     Alblright,     1150     S-Tth 

St.,  San  Jose. 
Architect — None. 
Contractor  —  A.    H.    Petrie,    411    Sierra 

St.,    San   Jose. 

Filed    April    fi,    '26.      Dated   . 

$2814    cash   and    balance,    $800   by 

transfer    of    certain    lot 

TOTAL  COST,  $3614 
Bond,  limit,  forfeit,  none.  Specicifica- 
tions    only    filed. 


Slara^n  (CnttHtrurtinn  IS^pnrte 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GE.X'ERAL    LUMBER    YARD 

Dry   Kiln  Capacity,   10  Million  Feet  per  Annum 
r.eneral    Mill    and    Cnhlnet     Work.    Stock    Doora,    S»«h 

l<"rnmr!>i    nnrt    Moiildlnjrs  

JERROLD   AVE.  <&   VARNEVELD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    9400. 


FREDH.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exch>inge 
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PE:iRMITS 

STORE  building,  $6000;  San  Carlos  St. 
ner  Royal  St.,  San  Jose;  owner,  D. 
Casello,  Box  348-B  Rt.  2,  San  Jose; 
contractor,    N.    Lamarra,    205    Race 

|i    DUPI^EX  residence,  $3500;  Eleventh  St. 
near    St.    James;    owner,    Charlotte 
Oarbatto;   contractor,  S.  K.   Jensen. 
[l     RESIDENCE,     4-room,     $1800;     No.     385 
S-22nd    St.,    San    Jose;    owner,    Geo. 
Way&randt,   Premises. 
BEiSIDENCE,     4-ro(om,     $11800;    Taylor 
St.,   near  16th,    San   Jose;   owner,   J. 
Adoraddio,     749    Taylor      St.,      San 
Jose. 
RESIDENCE,    6-room,    $3300    Tenth    St. 
near    Keyes   St.,    San    Jose;   owner, 
Purl     D.    Long,     1085    S-Tenth    St., 
San  Jose. 
RESIDENCES    (2)    4-room,    $2450    each; 
Fourteenth    and    Jackson    Sts.,    San 
Jose;   owner,  Wm.  O'Neil,  50  Sierra 
Ave.,  San  Jose. 

ALTERATIONS,  $2000!  No.  776  Stock- 
ton St.,  San  Jose;  owner,  J.  H. 
Westphal,  776  Stockton  St.,  San 
Jose. 

COMBINATION  residence  and  garage, 
$1800;  St.  James  near  18th  St.,  San 
Jose;  owner,  Mrs.  E.  Highland,  872 
E-St.  James  St.,  San  Jose;  contrac- 
tor, B.  F.  Brauch,  872  E-St.  James 
St.,  San  Jose. 

ALTERATIONS,  $7300;  No.  256  S-First 
St.,  San  Jose;  owner.  Bank  of  San 
Jose,  First  and  Santa  Clara  Sts., 
San  Jose;  contractor,  F.  T.  Ed- 
mans,  76  W-San  Antonio  St.,  San 
Jose. 

RESIDENCE,  5-room,  $3000;  Ninth  St. 
near  Washington,  .San  Jose;  owner, 
Julie  Bargetto,  370  Josefa  St.,  San 
Jose. 

DUPLEX  residence,  $3000;  No.  825  S- 
Ninth  St.,  San  Jose;  owner,  Chas. 
Cottrell,  Premises;  contractor, 
Chas.  L.  Williams,  351  S-Eleventh 
St.,  San  Jose. 

FACTORY  building,  2-story,  $105,000; 
Bush  St.  near  San  Fernando  St., 
San  Jose;  owner,  California  Pack- 
ing Corp.,  San  Francisco;  archi- 
tect, Company  Engineers;  contrac- 
tor,   R.    W.    Littlefleld,    Oakland. 

ALTERATIONS,  $640;  No.  155  S-Eighth 
St.,  San  Jose;  owner,  M.  Penniman, 
Premises;  contractor,  R.  L.  Jor- 
gensen,  128  E-S't.  James  St.,  San 
Jose. 

RESIDENCE,  4-room,  $1900;  San  Fer- 
nando and  35th  Sts.,  San  Jose; 
owner,  F.  C.  Neiman,  125  S-35th  St. 
San  Jose. 

ADDITION  and  alteration,  $11,820;  San 
Carlos  and  Royal  Sts.,  San  Jose; 
owner,  M.  Pietrasanta,  Premises; 
contractor,  Percy  Sherburne,  955 
California  Ave.,  San  Jose. 

RESIDENCE,  5-room,  $3000;  Twenty- 
fourth  and  William  Sts.,  San  Joso; 
owner,  H.  J.  Stockton,  2401  Hill- 
side  Drive,   Burlingame. 

ALTERATIONS,  $4800;  No.  128-136  S- 
First  St.,  San  Jose;  owner,  Max 
Bloom;  architect,  Herman  Krause, 
Bank  of  San  Jose  Bldg.,  San  Jose; 
contractor.  Bridges  &  Munton,  Pine 
and  Lincoln  Sts.,  San  Jose. 

RESIDENCE,  2-story  2  family  resi- 
dence, $6500;  San  Carlos  St.  near 
Tenth  St.,  San  Jose;  owner,  S.  M. 
Dodson,  Knox  Blocks  San  Jose; 
contractor,  H.  M.  Dangerfleld,  51 
S-22nd   St.,   San    Jose. 

ALTERATIONS,  $1850;  No.  30  N-llth 
St.,  San  Jose;  owner,  Elizabeth 
Jenks,  417  Hayes  St.,  San  Jose; 
contractor,  R.  T.  Souther,  489  Si- 
erra Ave.,  San  Jose. 

RESIDENCE,  5-room,  $2450;  Harding 
St.  near  Hoover.  San  Jose;  owner. 
L.  L.  Jones,  Cheynowth  Ave.,  San 
Jose;  contractor,  Rollie  Williams, 
123   Harding  St.,   San   Jose. 


COMPLETION    NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Ac.pplPfl 

April    6.     1!126— LOT    4     BLK     2,    Ala- 
meda Park,  San  Jose.     C  M  Cook  to 
whom   it   may   concern.. Mar.    23,    1926 
April    fi.    1926— S   40    FT.    LOTS    1,    2    & 

3  and    S  40    ft.    of  W    18    ft.    of    Lot 

4  Blk  19,  Parker's  Addn.,  San  Jose. 
E  H  Sanders  to  whom  it  mav  cop" 
oern April     1,    192d 


April  7,  1926— E  34  FT.  LOT  19,  Pel- 
llers  Survey,  San  Jose.  Theresa 
Mougen  Sauliere  and  "Valentine 
Mugin  to  whom  it  may  concern.. 
March    28,    1926 

April  7,  1926— LOT  14,  Atlas  Subd, 
San  Jose.  J  Atlas  to  whom  it  may 
concern April     7,     1!»26 

April  7,  1926— N  %  LOTS'  7,  8,  9  and 
all  Lot  10  Blk  31,  Palo  Alto.  Martha 
W  McPherson  to  whom  it  may  con- 
cern  March     23,     1926 

April  7,  1926— LOT  29,  Paumita  Park 
Mt.  View.  Earl  D  Minton  to  whom 
it   may   concern    April   7,    1926 

April  7,  1926 — LOT  66,  Dunnes  Sxibd., 
San  Jose.  Philip  Maggio  et  al  to 
whom    it   may   concern .  .April    1,    1926 

April  7,  1926— NE  ROSANNA  AND 
Third  Pt  Lot  7  Blk  4  N  R  3  W, 
Gilroy.  Charles  Tomey  et  al  to 
whom   it   may  concern.  .Mar.   31,   1926 

April  8,  1926— NO.  431  SIERRA  ST., 
San  Jose.  John  G  Boe  to  whom  it 
may    concern April    7,    1926 

April  9,  1926— PALO  ALTO  UNION 
High  School,  Palo  Alto.  (Painting 
fence).  Southern  Pacific  Co  to 
whom   it   may   concern .  .Mar.   29,    1926 

April  9,  1926— LOT  3  BLK  2,  Ala- 
meda Park,  San  Jose.  C  M  Cook 
to  whom  it  may  concern.  .Mar.  23,  '26 

April  10,  1926— LOT  18  BLK  1,  Han- 
chett  Residence  Park,  San  Jose. 
William  H  O'Neil  to  whom  it  may 
concern April    10,    1926 

April  10,  1926— LOT  36,  Arcadia  Tct, 
San  Jose.  F  A  Rich  to  whom  it 
may    concern April    3,    1926 

LIENS  FILED 


SANTA   CLARA  COUNTY 


Recorded  Amount 

April  7,  1926— LOT  59,  Buena  Vista 
Subd  adj.  Mt.  View.  G  H  and  O 
Anderson    vs   Jerome    Garcia $98 

April  9,  1926 — LOT  4  BLK  7  R  7, 
Snow  &  Pettis  Addition,  Mt.  View. 
Frank  O  Silva  vs  Walter  T  Kno.v 
$45 

April  9,  1926 — LOT  59,  Buena  Vista 
Subd,  San  Jose.  Sterling  Lumber 
Co    vs    Stella    C    Garcia $3003.18 

April  9,  1926— LOTS  44,  45  AND  46, 
Kesub.  Blk  88,  Palo  Alto.  Sterling 
Lumber   Co   vs    F    W    Rayner.  .  $685.26 

April  9,  1926— LOT  4  BLK  H,  South- 
gate,  Palo  Alto.  Wm  Rice  vs 
Stella     C     Garcia $119.14 


RELEASE  OF  LIENS 


SANIA   CLAKA   COUNTY 


Recorded  Amoan' 

Ai)ii)  8,  1926— LOT  .'".9,  Buena  Vista 
Subd.,    San    Jose.        J    Robbinno      to 

Jerome     Garcia $17.25 

April  9,  1926 — LOT  4  BLK  H,  .South- 
gate,  Palo  Alto.  Merner  Lumber 
Co    to   M   W   Ecklon    el   al 


BUILDING     CONTRACTS 


SAN    JOAQUIN    COUNTY 


PERMITS 

WAREHOUS'E,  $1000;  No.  825  W- 
Weber  St.,  Stockton;  owner.  Delta 
Warehouse  Co.,  4  W-Weber  St., 
Stockton. 

PRIVATE  garage.  $1000;  .\o.  214  K- 
Hampton  St.,  Stockton;  owner,  Mrs. 
Thomas    Osborne,    Premises. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACR.\MENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

90.^  Sixth  Street 


REMODEL  dwelling,  $1000;  No.  1020 
N-Center  St.,  Stockton;  owner,  D. 
Mets,  33  N-El  Dorado  St.,  Stock- 
ton; contractor,  C.  C.  Blair,  426 
Market   St.,    Stockton. 

CHURCH,  $26,500;  No.  146  W-Wash- 
ington  St.,  Stockton;  owntr,  Bud- 
dhist Church;  contractor,  J.  H. 
Carpenter,  29  E-Willow  St.,  Stock- 
ton. 

DWELLING  and  garage,  $4000;  No.  143 
W-Stadium  Drive,  Stockton;  own- 
er, C.  L.  Ball,  1829  N-Center  St., 
Stockton;  contractor,  Randolph  & 
West. 

REMODEL  residence,  $1000;  No.  1020 
N-Center  St.,  Stockton;  owner,  D. 
Metz,  33  N-El  Dorado  St.,  Stockton; 
contractor,  C.  C.  Blair,  426  E-Mar- 
ket    St.,    Stockton. 

DWELLING  and  garage,  $7000;  No.  909 
N-Orange  St.,  Stockton;  owner,  G. 
.  D.  Bice,  1001  W-Poplar  St.,  Stock- 
ton. 

RESIDENCES  (2)  and  garages,  $4000 
each;  No.  3117-3111  N-California 
St.,  Stockton;  owner,  F.  Bernandi; 
contractor,  A.  F.  Salfleld,  260  E- 
Sonoma   Ave.,    Stockton. 

NEW  foundation  for  dwelling  and  ga- 
rage, $2500;  No.  1429  E-Lafayette 
St.,  Stockton;  owner,  L.  Lamlakies 
contractor.     Jack    Kinney. 

MOVE  house,  $1100;  No.  429  E-Ander- 
son  St.,  Stockton;  owner,  W.  Selma 
contractor,  A.  C.  Fisher,  49  W-4th 
St.,   .Stockton. 


COMPLETION    NOTICES 


SAN   JOAQUIN    COUNTY 


Recordr  d  Accepted 

April  1^,  1926— LOT  5  BLK  8,  Moun- 
tain View  Terrace  No.  2,  Stockton. 
Lloyd  Alton  Wrgiht  to  J  D  Powers 

.    April    9,    1926 

April  12,  1926— LOT  9  BLK  2,  Sunny- 
side  Add  being  No.  2911  Cherokee 
Lane,     Stockton.       W     C     and     C     E 

Kennard   to   D   Bregante   &   Co 

April    9,    1926 

INSTALL  girder  and  change  store 
front,  $5000;  Location  not  given, 
Stockton;  owner,  San  Joaquin  In- 
vestment Co.;  contractor,  R.  Mel- 
ville, Waterloo  Road,  Stockton. 
SHED,  $1800;  No.  227  S-California  St. 
Stockton;   owner.   Salvation  Army. 

COMPLETION  Iv^OTICES 

S\N   JOAQUIN    COUN11 


Recorded  >»  ccepted 

April  7,  1926— LOT  12  BLK  3,  La 
Bonita  Park,  Stockton.  Jessie  A 
Lyons    to   Johnson    Bros...\pril    6     '26 

April  7,  1926- LOT  17  BLK  K,  Sun- 
set. Constance  Martin  to  whom  it 
may    concern April    5.    1926 

April  7,  1926— S  128.4  FT.  LOTS  8 
and  9,  Roos  Tract,  Stockton.  Paul 
Rossier   to   Carl  Glausing.  .  Apr.    5    "26 

April  7,  1926— LOTS  15  AND  16  BLK 
3,  City  Park  Terrace,  except  W  6 
ft.  Lot  15,  Stockton.  George  A  Ditz 
to    H    H    Henning April    3,    1926 

BUILDING    CONTRACTS 

COXTH.V    COSTA    COl  .\TV 


PERMITS 

COTTA(.;e.  $3750;  W  McLaughlin  St 
bet.  Barrett  and  Roosevelt  Sts ' 
Richmond;  owner,  J.  I.  Esola,  4  70 
McLaughlin  St.,  Richmond;  con- 
tractor, M.  E.  Anderson,  30th  and 
Barrett   Sts.,    Richmond. 

COTTAGE,    $3000;    E    Twenty-ninth    St 
bet.     Nevin    Ave.    and    Barrett    St 
Richmond;    owner,    V.    F.    Szyman- 
ski,    555   S-30th   St..    Richmond. 

COTTAGE.  $3000;  S  Barrett  bet  17th 
and  18th  Sts.,  Richmond;  owner,  L. 
Ackermann;  contractor,  C.  W 
Washbaugh,  1913  Chanslor  St  ' 
Richmond. 


BUILDING   CONTRACTS 

.SACRAME.XTO    COl  NTV 


PERMITS 

^^^  ELLI.NG,  5-room  and  garage.  $5500; 
No.     2625      3rd       Ave.,       Sacramento 
owner,    T.    C.    Etzel,     720    13th    St 
bacramento;       contractor.       C        E 
•Mendenhall,   Rt.   2   Box   1649,   Sacto! 
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DWELLING,  5-room  and  garage,  $3500; 
No.  2325  22nd  St.,  Sacramento;  own- 
er, Merman  E.  Schwilk,  2021  9th 
S't,.  Sacramento;  contractor,  Hern- 
don  &  Finnegan,   1814   17th  St. 

DWELLING,  3-room  and  garage,  $2200; 
No.  709  40th  St.,  Sacramento;  own- 
er, Mrs.  Mary  Cu.sack,  2801  D  St., 
Sacramento;  contractor,  I.  L.  John- 
son,   1260   33rd   St.,   Sacrameniu. 

DWELLING,  4-room  and  garage,  $4000; 
No.  2910-12  32nd  St.,  Sacramento; 
owner,  A.  S.  Mitchell,  North  Sac- 
ramento; contractor,  Spencer  fi. 
Manning,   Rt.   10   Bo.k    1188,   Sacto. 

GENERAL  repairs,  $1000;  No.  2204  M 
St.,  Sacramento;  owner,  E.  L.  Hawk 
Premoses;  contractor,  L.  F.  Gould, 
1623  O  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  1832  Commerce  St.,  Sacramen- 
to; owner,  J.  E.  Coyner,  1807  Mark- 
ham. 

DWELLING,  4-room  and  garage,  $180i'. 
No.  4300  D  St.,  Sacramento;  owner, 
P.  P.  Gordon,  4421  E  St.,  Sacra- 
mento. 

DWELLING,  4-room  and  garage,  $1900; 
No.  1565  52nd  St.,  Sacramento; 
owner,  L.  H.  Smyth,  1020  10th  Ave., 
Oakland;  contractor,  D.  Mullen  & 
Cramer,    1316    30th    St.,    Sacramento. 

WORK  OMITTED,  $5650;  No.  2641  Mar- 
shall Way,  Sacramento;  owner, 
Watson  &  Bennie,  2719  5th  Ave., 
Sacramento. 

DWELLING,  4-room  and  garage,  $3550; 
No.  1035  Howard  Ave.,  Sacramento; 
owner,  Jos.  Betrami,  Broderick; 
contractor,  C.  Vanina,  2022  M  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4900; 
No.  1034  W  St.,  Sacramento;  owner, 
Jos.  Betrami;  contractor,  C.  Vanina 
2022    M    St.,    Sacramento. 

DWELLING,  5-room  and  garage.  $2800; 
No.  1428  Santa  Ynez  Way,  Sacra- 
mento; owner,  Frank  J.  Zhely  Jr., 
2221   2nd  Ave.,   Sacramento. 

ERECT  grand  stand  in  Fair  Grounds, 
$210,000;  owner.  State  of  Califor- 
nia; contractor,  J.  F.  Knapp,  Trav- 
elers  Hotel,   Stockton. 

DWELLING,  6-room  and  garage,  $5000; 
No.  2641  7th  Ave.,  Sacramento; 
owner,  Peter  Lehman,  1510  14th 
St.,  Sacramento;  contractor,  E.  II. 
Lehman  &  Son,  1029  Burnett  Way, 
Sacramento. 

ERECT  gas  station,  $2150;  No.  513  T 
St.,  Sacramento;  owner,  Joseph  F. 
Fraga,    Premises. 

PUBLIC  garage,  2-story,  $25,000;  No. 
721  L  St.,  Sacramento;  owner,  Cap. 
Constr.  Co.,  110  Sutter  St.,  San 
Francisco;  architect,  H.  C.  Bau- 
mann,    251    Kearny    St.,    S.    F. 

ADDITION,  $12,000;  No.  915  2nd  St., 
Sacramento;  owner,  G.  Traversi, 
2400  5th  Ave.,  Sacramento;  contrac- 
tor C.  Vanina,  2022  M  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  617  35th  St.,  Sacramento;  own- 
er, Fannie  C.  Hundeby,  Rt.  6  Box 
977,  Sacramento;  contractor,  H.  C. 
Hansen,  Rt.  6  Box  1653,  Sacramento 

DWELLING,  6-room  and  garage,  $6000; 
No.  1049  43rd  St.,  Sacramento;  own- 
er, Kathryn  Scossa,  l.')08  Q  St.,  Sac- 
ramento; contractor,  E.  Thomas, 
2021    24th    St.,    Sacraini'iito. 

DWELLING,  4-room  and  garage,  $3200; 
No.  2522  17th  St.,  Sacramento;  own- 
er, G.  K.  Boulos  et  al,  1906  lOih  St., 
Sacramento;  contractor,  J.  A.  Lucas 
1604    V   St.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2000: 
No.  2628  17th  St.,  Sacramento; 
owner,  J.  P.  Willett,  2616  41st  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4500; 
No.  1921  29th  St.,  Sacramento;  own- 
er, Paramount  Bldg.  Enterprise, 
1035   X   St.,    Sacramento. 


COMPLETION    NOTICES 

SACUAMENTO    COti^TX 

Recorded  Accepted 

April  8,  1926 — PTN  LOT  2801,  Sacra- 
mento Heights,  Sacramento.  A  R 
Grcenman  and  Evelyn  (u.k)  to 
whom   it  may  concern ..  .April  6,   192G 

April  8,  1926— LOTS  170  AND  171 
Hoineland.  Gus  Thiery  to  whom 
it  may  concern  (2  completions)  .  .  . 
April     8,     192G 

April  9,  1926 — TRACT  N  OF  Y,  bet. 
Sacramento  River  &  S  P  Tracks. 
Sacramento.  Associated  Oil  Co.. 
to  whom  it  may  concern.  Mar.   29,   '2'.; 

April  12,  1926 — LOT  19,  Wm  T  Mar- 
tin Tract,  Sacramento.  Wm  T  and 
Irene  Phyllis  Martin  to  whom  it 
may    concern April    12,    192o 

April  12,  1926 — LOT  73,  Riverside 
Terrace,  Sacramento.  E  J  and 
Josephine  Petralli  to  whom  it  may 
concern April    12,    192*'. 

April  12,  1926 — LOT  15,  Wm  T  Mar- 
tin Tract,  Sacramento.  Wm  T  and 
Irene  Phyllis  Martin  to  whom  it 
may    concern April    12,    1926 

liens'filed" 


SACUAMENTO     COUNT V 


Recor''e<j  \mour.t 

Aphil  7,  1926— PTN  SW  14  SEC.  35, 
8-5,  Sacramento.  Sacramento  Lum- 
ber   Co    vs    John      and      Josephine 

Volfi     $ 

April  12,  1926 — LOT  28,  T  St.  Addn., 
Sacramento.  James  T  Scott  vs  W 
L  Davenport  and  Charles  Friburg 
$269.75 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


OIL  tanks,  $1700;  No.  2019  H  St., 
Fresno;  owner,  Pennzoil  Co.,  1824 
Tulare  St.,  Fresno;  contractor. 
Western  Pipe  &  Steel  Co.,  1815  S- 
Broadway,  Fresno. 

DWELLING  and  garage,  $3000;  No.  986 
Coast  Ave.,  Fresno;  owner,  Geo. 
C.   Boles,   Mason   Bldg.,    Fresno. 

DWELLING  and  garage.  $5000;  No.  560 
Clinton  Ave.,  Fresno;  owner,  J.  E. 
York,     906    Broadway,    Fresno. 

DWELLING  and  garage,  $2100;  No. 
3025  Grant  Ave.,  Fresno;  owner, 
F.   C.   Richard. 

DWELLING,  $6000;  No.  639  McKinley 
Ave.,  Fresno;  owner,  R.  A.  Pick- 
ford;  contractor,  Yarnell  &  Gargts 
1026   S-4th    St.,   Fresno. 

ALTERATIONS  and  additions  to  school 
$1000;  O  and  Stanislaus  Sts.,  Fres- 
no; owner,  Fresno  (  ity  S'cbols: 
contractor,  Trewhitt-Shields,  Paci- 
fic  S.   W.   Bldg.,   Fresno. 

DWELLING,  $25,000;  No.  3815  Hunt- 
ington Blvd.,  Fresno;  owner,  Ralp'n 
P.  Merritt,  %  Sun  Maid  Raisin 
Growers,  Holland  Bldg.,  Fresno; 
contractor,  Trewhitt-Shileds,  Paci- 
fic  S.   W.   Bldg.,   Fresno. 


COMPLETION  iSfOTICES 


FRESXO    COUNTY 

fiecorded  Accepted 

April  9,  1926— LOT  4  BLK  1,  St. 
Francis  Wood,  Fresno.  Fresno 
Bldg  Corp  to  whom  it  may  con- 
cern  April     8,     1926 

.April  10,  1926— LOT  12  BLK  2,  Alta 
Vista.  C  K  Wakefield  to  A  F 
Lambert April     9,     ll>2(i 

April  10,  1926— LOTS  54  &  55  BLK 
78,  Sierra  Vista  Addn  No.  4,  Fresno 
John  Klassen  to  whom  it  may 
concern April    9,     192!! 


April  10,  1926— LOTS  5.  J  AXD  10 
Blk  10,  New  High  School  Addn., 
Fresno.  C  O  Wood  to  whom  it  may 
concern April    7,    192G; 

April  12,  1926 — LOTS  19  AND  20, 
Bennetts  Tract,  Fresno.  W'm  Ellis 
to  whom  it  may  concern  .  .Apr.  10,  ' 

April  12,  1926— N  %  LOT  43,  Lot 
44,  Nishkian  Tract,  Fresno.  J  C 
Steitz  to  whom  it  may  concern... 
April    10.    ]'.)m; 

April  13,  1926 — LOTS  17  AND  18  BLK 
53,  Fresno.  E  Frinchaboy  to  whom 
it    may    concern .\pril    12.    lUiJi; 

April  7,  1926— LOTS  37  AND  38  BLK 
1,  Blackstone  Ave.  Tract  No.  1, 
Fresno.  Geo  W  Berry  to  whom  it 
may    concern April    6,    10  2''. 

April  8,  1926— LOTS  9  AND  10  BLK 
1,  Sierra  Vista  Addn.,  Fresno. 
Jauss  .\dolph  to  whom  it  may  con- 
cern  April    7,    1926 


^.lENS  FILED 


lt<MlESNO    COUNT"* 


Recorded  \mount 

April  9,  1926— LOTS  10,  11  AND  12, 
Blk  115,  Fresno.  Fresno  Plumb- 
ing Supply  Co  vs  Antich  Andro  and 

O    R   Osterode    $257 

April  10,  1926— LOT  18  El  Dorado 
Acreage,  Fresno.  M  S  Osmun  vs 
Olof    Anderson     $15S 


GET  BUSINESS  BY  MAIL 

so  pases  of  vitul  business  fads  and 
figurec.  Who,  where  anj  liow  many 
yojur    i/'Ospet'ts    are. 

8.00(1  lines  of  business  <inv6re(l.  Com- 
pileii  by  the  Largest  Directory  Pub- 
lishers in  tiio  wnrld.  tlim  Infonnation 
cbtaiiied  by  actual  door-to-Ooor  can- 
vass.        ■\Vvite   fur   vour  FREE  copv. 

R  L.  POLK  &  CO.,  Detroit  Mich. 
810  POLK     DIRECTORY     BLDQ 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word —the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 
WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspccimcn  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NETWS  maintains  a  Contractors'  Room 
where  plaha  and  specifications  may  be  filed  by  Architects,  Eng-ineers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 
tie4 

Architect*,  E^nglneers  and  Owners  are  Invited  to  forward  plana  of 
their  prelects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  The  plans  will  be  returned  In  grood  condition  when  contract 
for  work  to  let. 


J.  A.  MOHR  &  SON 

Genernl  P«lntliis  Contraet*ra 
Speolalista  In 

Compressed  Air  Painting 
and  Sand  Blasting 

San   Francisco  Oakland 

Fresno,  Loa  Angeles  &  San  Dlesc 


^^rA  M  M...M  M  M  Ai  ^^  ' 
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Publication   Offlce 

818  Mission  Street 
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Published    T<>«rv    Rntni-daT 
T\vent>-.si\lh    Yfair    No.    17 


More  than  a  strong  smooth  wall 

a  barrier  against  fire 


The  center  o/ 
ScfitimacKer 
Vlasicr  Wall 
Board  is  made 
of  gypsum — a 
durable, non-in- 
flamable  min- 
eral 


TT'S  just  human  nature  not  to  worry 
■■■  about  fire — until  after  it's  happened. 

But  each  wall  built  of  Schumacher  Plaster 
Wall  Board  is  a  protection  against  fire.  It  has 
center  of  gypsum — a  non-hurnable  mineral. 
While  you  are  building  a  smooth,  sturdy  wall 
you  are  also  building  a  worthy  fire  wall.  Yet 
this  added  protection  is  without  extra  cost. 

SCHUMACHER  WALL   BOARD   CORP. 


LOS  ANGELES 

WAREHOUSES— Tacoma 
Oakland 


SEATTLE  SAN  FRANCISCO 

Portland    -    Stockton    -    San  Rafael 
San  Francisco  -  San  Jose  -  San  Diego 


Schumacher 


'ft^E 


Wall 

Board 


4T 


KOEHRINC    7-S 


Mixer 


7*S  Dandle  Mixer 

Two  or  four  cylinder 
gasoline  engine!  Power 
charging  skip,  or  loiw 
charging  platform, 
automatic  water 
measuring  tank, 
and  light  duty  hoist. 
Rubber  tires  and  disc 
wheels, or  steel  rimmed 
wheels.  Complies  with 
A.C.C,  standards. 


Worm  gear  reduction  unit 
mounted  on  roller  bearings, 
enclosed  in  dust  tight  housing 
and  running  in  oil  bath! 

To  know  the  Dandie  is  to 
be  informed  on  outstanding 
values  in  light  mixer  per- 
formance and  construction. 
It's  money  to  you  to  know  the 
Dandie  before  you  buy  a  mixer. 

Send    back     the     coupon. 


FIND,  if  you  can,  another  mixer  that  com- 
bines all  the  outstanding  features  and  values 
of  the  Dandie  and  still  sells  within  the 
price  range  for  light  mixers ! 

Find  another  with  4  cylinder  radiator  cooled  engine  with 
choice  of  two  cylinder  hopper  cooled  engine  or  electric 
motor  —  another  with  the  same  high  grade  construction 
including  worm  gear  drive  shaft  mounted  on  roller  bear- 
ings and  reduction  gears  running  in  oil  bath!  Bronze 
bushed  drum  roller  bearings,  the  rollers  pinned  to  shafts 
and  the  shafts  turning  in  the  big  bearings!  Double  gear 
drum  drive!    Fast  clean  charging,  and  fast  discharging! 

The  Koehring  Dandie  is  not  only  a  mixer  of  long  trouble- 
free  service,  but  a  fast  worker.  Big  volume,  standardized 
production  alone  make  possible  this  remarkable  mixer 
within  the  range  of  light  mixer  prices.  Send  back  the 
coupon  today  for  full  detailed  facts  about  tlfiis  money- 
making   mixer,  this  great  value  for  a  light  mixer  price! 

Representatives: 

HABRON,  RICKARD  &  McCONE  CO, 

139  Townsend  Street  San  Francisco,  Calif. 

HABRON,  RICKARD  &  McCONE  CO, 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  the  Coupon  Sor  Full  Details! 

Take  our  word  for  it,  you  will  be  putting  yourself  in  the  way 
of  extra  profits  and  extra  value  if  you  learn  all  about  the 
details  of  this  Dandie  Model  before  you  decide  on  a  one  bag 
light  mixer.  No  obligations.  Send  back  the  coupon  today! 
A  3200-1 


IIAKKUX.    ItlCKAKI)    &    !>I<-tO.\K    CO..    San     Kraiu-isfo. 


Without  obligation  to  me  of  any  kind,  send  me  free  Information  about 
the  Koehring  Dandie  Light  Mixer. 
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GAS        HOAU        TAX        FAVORED        BV 
COIMVTY     SUPERVISORS 


^  Forty  county  boards  of  supervisors 
■have  approved  the  proposed  initiative 
niPiisure  to  increase  the  gasoline  tax 
one  cent  to  provide  funds  for  new 
Stale  highway  construction,  according 
to  an  announcement  made  by  C.  W. 
Hoyer,  president  of  the  County  Su- 
pervisors' Association  of  California. 
Only  si.K  counties  have  raised  objec- 
tions to  the  measure  while  twelve 
counties  have  not  yet  announced  their 
official  action  on  the  proposal. 

The  initiative  measure  will  provide 
for  a  one-cent  increase  in  the  gaso- 
line tax  for  a  period  of  twelve  years. 
It  will- make  available  Sufficient  money 
to  complete  the  present  hiS;Vhway  sys- 
tem on  an  adequate  basis,  whicl',  ac- 
cording to  the  best  estimates  ol)tain- 
able   will    require    $123, 000,000. 

It  is  estimated  that  the  money  rai.=  ed 
by  the  contemplated  inori;ase  in  the 
ga.«;oIine  tax,  together  with  Federal  aid 
funds,  will  provide  the  California  High- 
way Commission  with  mora  than  $10,- 
000,000  annually  during,  the  12  y<ai- 
period. 


ACCIDENTS     CLT     45     PER    CEXT     BY 
CEMENT    MAKERS    SINCE    ll)::(l 


What  accident  prevention  experts 
believe  is  a  record  in  the  reduction  of 
industrial  accidents  is  announced  by 
William  M.  Kinney,  general  manager 
of  the  Portland  Cement  Association, 
with  the  statement  that  since  1920  th'> 
"safety  flr.st"  activities  carried  on  Uy 
his  organization  have  reduced  ilie 
number  of  accidents  in  Portland  ce- 
ment mills  45.2  per  cent,  the  number 
of  days  lost  due  to  accidents  40  per 
cent,  and  the  number  of  fatalities  33  3 
per  cent. 

"These  records,"  explained  Mr.  Kin- 
ney, "apply  to  the  whole  industry, 
which  employs  more  than  40,000  work- 
ers. Individual  plants  far  exceed  these 
figures,  however.  Plant  No.  8  of  the 
Canada  Cement  Company  at  Port  Col- 
borne,  Ontario,  and  the  Duluth,  Min- 
nesota, plant  of  the  Universal  Portland 
Cement  Compay,  each  ran  practically 
a  year  and  a  half  without  a  single 
lost-time  accident.  Two  men  from 
each  of  these  plants  will  be  sent  to 
the  spring  meeting  of  our  Association 
in  New  York  City  to  receive  the  Port- 
land Cement  Association's  safety 
trophy. 

"When  our  members  began  this 
safety  work  thirteen  years  ago  they 
found  to  their  surprise  that  tlu:'  re- 
sponsibility for  accidents  lay  about  25 
per  cent  with  the  manufacturers,  and 
about  75  per  cent  with  the  men  them- 
selves. In  many  plants,  our  investi- 
gators learned,  the  machinery  itself 
was  dangerous.  But  the  men  them- 
selves, either  through  ignorance  or 
recklessness,  were  far  more  dangerous. 
They  took  chances  constantly  that 
were   contrary   to   ordinary   reason. 

"We  quickly  induced  our  members 
to  protect  their  machinery,  and  then 
we  began  an  intensive  campaign  among 
the  workers.  The  cement  makers  un- 
dertook all  this  work  with  •  the  idea 
that  they  were  simply  spending  money 
for  their  employees,  but  they  quickly 
found  that  it  paid  them  in  actual  dol- 
lars and  cents,  through  improvement 
of  their  manufacturing  personnel,  re- 
duction in  delays  and  saving  in  acci- 
dent compensation.  Hence  they  l.ave 
continued    it    enthusiastically." 


PLANS    UNDERWAY     FOR     VBTER.VN 
HOSPITAL    PROJECTS 


The  Construction  Division  of  the  U. 
S.  Veterans'  Bureau,  Washington,  D.  C, 
announces  the  preparation  of  plans  for 
additional  facilities  at  the  U.  S.  Vet- 
erans' Hospital  at  Palo  Alto.  The  im- 
provements will  cost  in  the  neighbor- 
hood of  1900,000  and  will  comprise 
facilities  for  300  additional  patients, 
administration  building,  nurses'  and 
attendants'  quarters,  recreation  build- 
ing and  additions  to  boiler  plant. 

Plans  have  also  been  started  for  a 
300-bed  capacity  hospital  for  Portland. 
Ore.,  and  a  $1,000,000  tuberculosis  hos- 
pital at  Tucson,  Arizona, 


W2U    LI  MBF:R    CLT    two    per    CEXT 
AHEAD    OF     lOttr, 

During  the  first  twelve  weeks  of 
1926  lumber  production  was  1.8  per 
cent  more  than  during  corresponding 
weeks  of  1925,  1.0  per  cent  more  than 
in  1924  and  10.7  per  cent  more  than 
in  1923,  according  to  reports  of  eight 
regional  associations  to  the  National 
Lumber  Manufacturers  Association.  In 
1925  the  cut  of  the  first  twelve  weeks 
was  19.2  per  cent  of  the  years  total; 
in  1924,  it  was  20.6  per  cent;  in  1923, 
17.8  per  cent. 

Comparison  of  this  period  of  1926 
with  similar  weeks  of  1923  show  de- 
creases of  2.6  per  cent  in  association 
reports  of  Southern  pine  production, 
3.5  per  cent  of  North  Carolina  Pine 
and  14  per  cent  of  Northern  Pine,  ibout 
the  same  number  of  mills  reporting  for 
the  Southern  and  Northern  pines  in  the 
two  years.  Increase  in  production  Is 
shown  in  the  West  over  the  1923 
period,  the  West  Coast  Association  cut 
being  6  per  cent  greater  despite  25  per 
cent  fewer  mills  reporting;  the  West- 
ern pine  with  similar  average  number 
of  mills  showing  increase  of  57  p.^r 
cent  and  the  California  Redwood  of  7 
per  cent.  Four  times  more  mills  of  the 
California  White  and  Sugar  Pine  As- 
sociation reported  about  four  times 
the  1923  cut. 

Cumulative  orders  received  for  the 
first  twelve  weeks  of  1926  were  13.9 
per  cent  above  those  of  the  correspond- 
ing weeks  of  1925,  and  10.9  per  cent 
above  1926  production. 


EAST   B.AY   WATER     COMP.ANY      HAS 
PROSPEROUS   YEAR  IN   1935 


According  to  the  annual  report  of 
the  president  of  the  East  Bay  Water 
Company,  B.  O.  Edgerton,  the  company 
had  its  most  prosperous  year  in  1926. 
A  total  of  9584  net  services  were  added 
as  compared  with  7885  during  1924.  The 
total  number  of  services  is  no^v  113,179, 
an  increase  of  81.3%  since  1915.  The 
total  consumption  of  water  was  29,500,- 
000  gals,  in  1925  as  against  16,060,000 
in  1915.  The  company  during  1925  ex- 
pended $1,198,000  on  the  construction  of 
the  Upper  San  Leandro  hydraulic  fill, 
dam,  tunnels,  and  filtration  plant,  which 
l)rojei-t  will  be  completed  May  1,  1926; 
and  $1,360,000  for  135  miles  of  new  dis- 
tribution mains.  The  total  pipe  mileage 
is  1331.  This  company  serves  the  same 
cities  that  are  included  in  the  East  Bay 
-Municipal  Utility  District,  namely, 
Richmond,  Albany,  Berkeley,  EJmery- 
ville.  Piedmont,  Oakland,  Alameda,  San 
Lennrtro.  and  the  Company's  valuation 
of  its  properties  is  $2S.6S2.962. 


P.  G.  ab  E.  PL.\N   IMPROVEMENTS 


The  Pacific  Gas  &  Electric  Company 
lias  applied  to  the  Railroad  Commis- 
sion for  authority  to  issue  and  sell 
$5,000,000  of  its  first  preferred  six  per 
cent  capital  stock,  and  to  use  the  pro- 
ceeds thereof  for  additions  and  better- 
ments on  its  own  plants  and  proper- 
ties and  those  of  Mount  Shasta  Power 
Corporation,  which  Is  also  owned  by 
applicant. 
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MARBLK     PLANT     TO     REX>RGANIZI 


For  the  purpose  of  protecting  them- 
selves in  the  matter  of  extending 
credit,  building  material  dealers  of 
Eugene,  Ore.,  have  organized  an  asso- 
ciation, electing  the  following  officers: 
K.  O.  lUishon^f.  W'alters-Bushong  Lum- 
ber Co.,  president;  Walter  Schmieding, 
Midgely  Planing  Mill,  vice-president; 
Harry  Ruth,  R.  A.  Babb  Powder  Co., 
Inc.,  secretary-treasurer,  asd  V.  D.  Sco- 
bert  Scobert  Warehouse  Co.;  E.  E.  Har- 
tung,  Booth-Kelly  Lumber  Co.,  and  A. 
C.  McClaren,  directors.  Stabilization  of 
credits  is  the  main  purpose  of  the 
group. 


Elec'..ric3l  interests  were  hosts  at  a 
recent  dinner-meeting  held  by  the 
Builders'  Exchange  of  Contra  Costa 
County  at  Richmond.  Clyde  L.  Cham- 
berlain and  Victor  Harley  were  the 
principal  speakers.  The  former  is  a  Pa- 
cific Coast  member  of  the  Board  of  Di- 
rectors of  the  Society  of  Electrical  De- 
velopment, an  organization  sponsoring 
the  Red  Seal  Plan  of  electrical  equip- 
ment. Harley  is  manager  of  the  Cali- 
fornia Electrical  Bureau.  About  sev- 
enty-five attended  the  affair.  A  musi- 
cal   program    Wias    a    feature. 


"The  Use  of  Earth  in  Building  Con- 
struction" is  the  subject  of  a  paper 
prepared  by  J.  D.  Long  to  be  delivered 
at  the  20th  annual  meeting  of  the 
American  Society  of  Agricultural  En- 
gineers, which  is  to  be  held  this  year 
at  Lake  Tahoe,  from  June  23  to  26. 
'Jhis  paper  will  summarize  the  inves- 
tigation in  this  field  being  conducted 
by  the  agricultural  engineering  divi- 
-sion,  Branch  of  the  College  of  Agri- 
culture, University  of  California,  Davis, 
under    the    supervision   of   Mr.   Long. 


City  of  Oakland  has  passed  an  or- 
dinance "providing  for  the  sale  and 
transportation  of  roclv,  sand  and  gravel 
or  any  admixture  thereof,  by  standard 
avoirdupois  net  weight  and  providing 
for  a  certificate  of  weights  and  m^^as- 
ures  to  accompany  each  load  t*  ;rf!of 
and  providing  a  penalty  for  any  viola- 
tion of  the  provisions  of  the  ordinance". 


Tom  Maddock,  former  state  engineer 
of  Arizona,  and  F.  N.  Holmquist,  as- 
sistant state  engineer  under  Mr.  Mad- 
dock's  administration,  have  formed  a 
partnership  for  practice  of  engineer- 
ing under  the  firm  name  Holmquist  & 
Maddock,  with  office  in  the  Central 
Bldg'.,    Phoenix. 

Signs  designating  portions  of  the 
new  Highland  (Alameda  county)  hos- 
pital, now  in  course  of  construction  in 
Oakland,  as  "American  Plan"  jobs 
were  removed  on  order  of  the  Board  of 
Supervisors,  following  a  protest  from 
the   Building  Trades   Council. 

A  concerted  demand  for  stricter 
plumbing  laws  and  more  rigid  inspec- 
tion of  plumbing  installations  featured 
a  recent  meeting  of  the  Sanitation  De- 
velopment League  of  Southern  Califor- 
nia. 


Santa  Monica  has  voted  $860,000  to 
purchase  a  165-iacre  site  for  an  air 
port  and  municipal  golf  course.  The 
sum  of  $75."), 000  will  finance  the  site 
purchase  and  the  remaining  $105,000 
in  laying  out  the  golf  course. 


Reports  that  the  production  of  metal 
lath  under  Simplified  Practice  Rec- 
ommendaticns  which  became  effective 
on  January  1,  1924,  had  been  99  per 
cent  in  conformity  with  the  sizes  rec- 
ommended as  standard  were  made  at  a 
meeting  of  manufacturers  of  metal  lath 
in  the  Department  of  Commerce  under 
the  auspices  of  the  Division  of  Simpli- 
fied Practice.  The  industry  involves 
m:re  than  40,000  tons  of  steel  annually. 
The  meeting  was  held  to  consider  pos- 
sible revisions  of  the  program  already 
in  effect,  and  the  manufacturers  pres- 
ent represented  more  that  75  per  cent 
of  the  production  of  the  country.  H.  R. 
Colwell     of    the    Division    presided. 


Nine  women  enrolled  in  a  course  of 
straight  architecture  at  the  University 
of  Illinois,  take  the  work  because  they 
see  future  possibilities  in  the  profes- 
sion. The  course  is  of  four  years  and 
leads  to  a  degree  of  Bachelor  of  Sci- 
ence. They  have  the  same  curricula  as 
the  men  and  are  required  to  do  the 
same  work.  Instructors  in  the  class 
claim  there  is  great  opportunity  for 
women  in  architecture,  especially  along 
the   lines   of  domestic   architecture. 


Architect  Edwin  Bergstrom  of  Los 
Angeles  has  been  appointed  a  member 
of  the  national  board  of  directors  of 
the  American  Institute  of  Architects 
to  fill  the  vacancy  caused  by  the  death 
of  Sylvain  Schnaittacher  of  San  Fran- 
cisco. The  appointment  was  made  on 
recommendation  of  the  San  Francisco 
Chapter.  Mr.  Bergstrom  was  a  na- 
tional director  of  the  A.  I.  A.  from  1921 
to    1924. 


An  annual  fire  loss  of  $535,000,000  is 
being  used  as  a  basis  of  argument  in 
feeling  out  the  trade  regarding  the 
possibility  of  manufacture  of  steel 
parts  of  houses  ready  for  shipping  and 
adjustment.  Fire  losses  would  be  de- 
creased, they  claim.  Incomplete  tabu- 
lation of  1925  building  gives  the  value 
of  $500,000,000,  of  which  44  per  cent 
was   of   residences. 


The  floating  supply  of  common  stocl< 
of  the  United  States  Steel  Corporation 
increased  118,466  shares  in  the  first 
quarter  this  year  as  indicated  by  the 
total  of  1.521,220  shares  in  brokers' 
hands  on  March  31.  Investors'  holdings 
were  3. 561, 80.")  shares  or  70.08  per  cent 
of  the  issue  against  3,480,271  or  "2.1 
per  cent  December  31. 


Recently  organized  Material  Dealers' 
Credit  Assoriation  of  Seattle,  has 
opened  offices  at  601-602  Thompson 
Building,  that  city,  with  Mrs,  S,  H. 
Scot*    as    secretary-m.anager. 


J.  A.  Smith,  50,  wealthy  Vancouver, 
B.  C,  lumberman,  committed  suicide  in 
Lodi,  Calif.,  April  17,  He  is  said  to  have 
V>een  worried  over  a  $.')()0,0on  timber 
loss  by  fire  last  year. 


City  Commissioner  of  Streets  W.  J. 
Baccus  announces  that  Oaltland  will 
lay  no  more  oil  and  macadam  streets 
due  to  the  epense  of  maintaining  such 
pavement. 


Provision  is  made  in  the  Elliott  pub- 
lic buildings  bill,  which  is  expected  to 
pass  Congress,  for  a  fireproof  Marine 
Hospital  for  San  Fr?i.ncisco, 


Under  an  order  of  court  the  Amerl 
can  Carrara  Marble  Company,  with  ex 
tensive  holdings  in  the  southern  en< 
of  Nye  county,  Nevada,  is  to  be  reor 
ganized.  Several  months  will  be  rei 
quired  before  the  foreclosure  proceed 
ings  are  completed.  ! 

The  company  spent  more  than  $1, 
000,000  in  developing  the  marble  In; 
dustry  in  Nevada  but  discovered  whe^ 
too  late  that  operations  had  been  conj 
ducted  in  a  badly  fractured  zone  tha] 
miilitatecj  (against  the  produdtlon  o 
marble  in  big  blocks.  Other  contrib 
uting  causes  were  the  removal  of  th( 
power  companys  lines  from  the  Rhyo 
lite  district  and  the  necessity  for  In 
stalling  a  two  hundred  horsepowei 
Diesel  plant  to  generate  its  own  power 

After  this  plant  was  completed  s 
mysterious  fire  destroyed  the  powej 
house  and  planing  sheds  and  the  conJ 
struction  all  had  to  be  done  over.  Foil 
3  years  the  property  has  been  withouJ 
even  a  watchman  and  a  number  of  th* 
smaller  residences  were  moved  t( 
Beatty  during  the  recent  rush  for  hous- 
ing  facilities. 


V.  of  C.  ENGINEERIIVG  STUDENTS  TO 
HAA^E   PACIFIC   CRUISE 


Forty  junior  and  senior  engineering 
students  at  the  University  of  Californial 
will  have  a  summer  vacation  on  battle-| 
ships  of   the   Pacific  fleet  this  year. 

Every  year  forty  students  enrolled 
in  the  Engineering  College  are  offered 
the  opportunity  of  taking  a  two  w^eeks' 
cruise  with  the  Pacific  fleet.  They  do 
not  take  part  in  the  routine  work  of 
the  ship,  but  are  given  every  oppor- 
tunity to  observe  the  mechanical  in- 
stallations and  special  details  of  con- 
struction and  operation.  This  year  the 
students  will  be  assigned  to  officers' 
quarters. 

Cruises  this  year  will  be  out  of  San 
Pedro  and  on  Magdalena  Bay,  Lower 
California.  Last  year  thirty  students 
took  advantage  of  this  offer.  Professor 
Herbert  R.  Langille  has  charge  of 
making  arrangements  at  the  univer- 
sity. 


FEDERAL    AID    ROAD    BILL    FAVOR- 
ABLY    CONSIDERED 


Motorists  of  the  nation  won  their 
first  outstanding  victory  in  the  cam- 
paign for  continued  Federal  aid  for 
highway  construction  when  the  House, 
without  a  dissenting  vote,  April  16 
passed  the  Dowell  Bill  authorizing  ap- 
propriations of  $75,000,000  annually  for 
-the  fiscal  yea,rs  1928  and  1929  for 
roads  in  the  Federal  aid  system.  In 
addition  to  the  Federal  aid  appropria- 
tions, the  Dowell  bill  also  carries  ap- 
propriations of  $7,500,000  for  each  of 
the  two  fiscal  years  for  forest  roads 
and  trails.  The  bill  now  goes  to  the 
Senate    for    consideration. 


SHEET       METALWARE       SIMPLIFIED 

Reduction  of  household  sheet  metal- 
ware  by  nearly  25  per  cent  in  varieties 
and  sizes  of  commonly-used  utensils 
was  adopted  at  a  meeting  with  Secre- 
tary Hoover  recently,  under  the  aus- 
pices of  the  division  of  simplified  prac- 
tice of  the  Department  of  Commerce. 
The  meeting  brought  together  repre- 
sentatives of  the  sheet  metalware  man- 
ufacturers, hardware  retailers,  Gov- 
ernment officials  representing  big  con- 
suming branches  of  the  Government, 
the  American  Home  Economics  Associ- 
ation, and  others  directly  concerned  in 
the  eliminations. 
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OrK>iiil/jiti«>nn     hnvinc     a     direct    connection    tvlth    the    conntracMen    Indnatry   are    Invited    to    rabaitt    netva    for    paMlea- 

tlon  In  this  departnteat. 


SACRAMKNTO   VAI.I.KY   JLIIMBKRIUKN 
HKAK    TALKS 


"Men  who  first  meet  the  trade"  was 
the  subject  on  which  W.  H.  Haines,  as- 
sistant district  sales  ma-i-iger  of  the 
Standard  Oil  Company,  addressed  the 
Sacramento  Valley  Lumbermen's  club 
at  a  luncheon  meetinf?  in  the  Hotel 
Sejiator.  Haines  stressed  the  impor- 
tance of  personality  and  service  among 
the  representatives  of  business  con- 
cerns who  make  first  contact  witli  the 
buying  public,  emphasi2;ing  that  the 
first  impression,  if  favorable,  is  one  of 
the  best  aids  to  business  getting. 

George  M.  Cornwall  of  Portland,  Ore., 
editor  of  the  Timberman,  spoke  on  the 
puri)oses  of  "American  Forestry 
Week." 

A  delegation  from  the  Central  Valley 
Lumbermen's  club,,  headed  by  Robert 
Ingalls  of  Stockton  and  George  Grounds 
of  Mod"esto,  was  present  at  the  meetin.g, 
and  there  was  a  general  discussion 
concerning  a  closer  relationship  be- 
tween   the    two    organizations. 

E.  S.  McBride  of  Davis,  president  of 
the  Sacramento  Valley  club,  presided. 
C.  D.  LeMaster  of  Sacramento,  secre- 
tary of  the  club,  announced  that  plans- 
are  being  made  for  a  ladies'  day  at  tne 
June   meetine 


S.  P.  GKNERAL,  COIVTRACTORS  HOLD 
BI-MONTHLY     MEETING 


The  regular  bi-monthly  meeting  of 
the  General  Contractors  of  San  Fran- 
cisco was  held  Thursday  evening, 
April  15,  at  the  Clift  Hotel.  About 
eighty  members  and  guests  were  seated 
and  an  excellent  dinner  enjoyed,  which 
preceded  the  business  meeting.  After 
dinner,  W.  H.  George,  President  of  the 
Builders'  Exchange,  gave  an  interest- 
ing and  instructive  talk  on  the  car- 
penters' strike  as  it  stands  today. 

The  regular  buaijiess  of  the  associa- 
tion followed  and  the  meeting  develop- 
ed into  a  very  enthusiastic  discussion 
of  ways,  and  means  to  better  the  build- 
ing Industry  as  a  whole,  including  such 
matters  as  insurance  for  employees,  a 
craftsman's  guild  and  other  things  per- 
tinent to  the  welfare  of  a  general  con- 
tractor. 


^?]LEOTRlCAL       INSPECTORS       ELECT 

At  tlLC  fifth  semi-annual  convention 
of  the  California  Association  of  Elec- 
trical Inspectors  held  at  San  Diego,  B. 
C-  Hill  of  Oakland,  was  elected  presi- 
dent ;R.  H.  Manahan  of  Los  Angeles, 
vice-president,  and  C.  "W.  Mitchell  of 
San  Francisco,  secretary-treasurer. 
The  proposed  standard  ordinance  for 
electrical  work  in  California  cities  was 
referred  back  to  the  universal  code 
committee. 


ENGINEERS    ENJOY   SMOKER 


Two  hundred  and  fifty  members  of 
the  San  Francisco  Society  of  Engineers 
Co-operating  with  its  Oakland  mem- 
r'ers  gathered  in  the  assembly  hall  of 
Aaames  Temple,  Oakland,  Friday  even- 
ing, April  16th,  celebrating  their  an- 
nual smoker.  Song,  dance  and  musical 
entertainers  were  the  specialty  fea- 
tures of  the  evening  after  which  the 
members  shared  i.n  a  dinner.  The  affair 
was  arranged  by  L6uls  L.  Leurey,  past- 
president. 


Timber   Conservation    Will    Be 

Discussed    At    Washington    Meet 


Use  more  wood  to  save  wood.  This 
is  the  seemingly  paradoxical  impulse 
behind  a  plan  that  will  be  developed  to 
benefit  the  general  public,  at  a  meet- 
ing to  be  held  April  28  in  Washington. 

How  to  conserve  wood  by  using 
more  of  it  is  explained  by  sponsors  of 
the  plan,  who  contend  that  there  is  no 
need  to  decrease  the  use  of  it  here  in 
the  United  States,  but  there  is  a  real 
necessity  for  utilizing  the  felled  tree 
to  a  greater  extent.  That  is  how  it  is 
hoped  to  malte  our  wood  resources  go 
further  by  using  as  much  as  possible 
of  every  piece  and  not  wasting  so 
much.  In  other  words,  don't  use  only 
the  choice  cuts  and  waste  the  rest  just 
because   its  an   old  custom. 

A  definite  program  of  procedure 
tlfroughout  the  nation  and  the  appoint- 
ment of  sub-committees  to  handle  the 
various  projects  under  consideration, 
will  be  worked  out  at  this  meeting  of 
the  National  Committee  of  Wood  Utili- 
zation, which  is  an  official  group  or- 
ganized in  the  Department  of  Com- 
merce at  the  direction  of  President 
Coolidge,  Secretary  of  Commerce 
Hoover  is  its  Chairman,  and  Col.  W. 
B.  Greeley,  forester  of  the  United 
States  is  the  Vice  Chairman. 

It  seems  that  much  timber,  after  it 
leaves  the  forest  and  becomes  lumber, 
has  not  been  used  to  full  advantage. 
This  sometimes  has  been  due  to  an 
element  of  carelessness,  many  con- 
sumers taking  it  for  granted  that 
there  is  plenty  of  lumber  and  there  was 
little  need  to  economize.  Others  have 
specified  only  the  best  grades  of  lum- 
ber because  they  did  not  know  that 
certain  cheaper  grades,  for  which  there 
is  not  so  much  demand  and  which  is 
naturally  cheaper,  may  often  serve  the 
purpose  just  as  well.  Keep  on  using 
wood,  and  as  much  as  you  need,  but  be 
sure  and  utilize  it  more  closely  is  the 
belief  of  the  Committee  which  would 
strive  to  work  to  the  end  that  our 
forest  resourcs  would  be  adequate  for 
all  time. 

Axel  H.  Oxholm,  director  of  the  Na- 
tional Committee  on  Wood  Utilization, 
which  includes  in  its  membership  pro- 
ducers, distributors  and  consumers  of 
wood  and  its  products,  says  that  on  an 
average  only  twenty-five  to  thirty-five 


per  cent  of  the  standing  trees  of  our 
forest  are  at  the  present  being  utilized. 
The  Committee  believes  that  in  most 
cases  this  percentage  can  be  materially 
increased,  both  by  the  improvement  of 
manufacturing  and  distributing  meth- 
ods and  even  more  effectively  by  efforts 
to  induce  consumers  to  change  waste- 
ful specifications  and  wood  using 
practices.  In  order  to  bring  this 
about,  an  increased  demand  for  a  wider 
variety  of  wood  products  is  necessary, 
wood  consumers  who  believe  only  the 
upper  grades  of  lumber  can  be  used, 
must  be  shown  that  for  many  purposes 
the  lower  grades  will  serve  their  pur- 
poses equally  well. 

A  continued  large  demand  for  high 
grade  lumber  will  create  abnormal 
prices  for  upper  grade  stock,  for  the 
lumberman  must  charge  his  chief  cost 
items  against  these  qualities.  On  the 
other  hand,  the  greater  portion  of  the 
production  consists  of  common  grades 
of  lumber,  for  which  the  demand  is 
less  active. 

The  National  Committee  plans  to  de- 
velop a  program  which  will  promote 
in  the  manufacturing  industry  more  ex- 
tensive wood  utilization,  especially  of 
the  lower  grade  stock.  Reduced  saw 
kerf,  prevention  of  stain,  wood  preser- 
vation, more  efficient  logging  methods, 
utilization  of  small  logs,  possibility  of 
using  a  greater  variety  of  species  for 
pulp  manufacture  and  chemical  utiliza- 
tion will  be  among  the  measures  ad- 
vocated. One  tree  will  be  made  to  serve 
the  purpose  of  two  and  the  consumer 
will  be  receiving  a  better  value  for  his 
money.  It  is  the  hope  of  the  Com- 
mittee that  through  its  efforts  a  more 
uniform  demand  for  all  grades  of 
lumber  will  be  stimulated.  This  in  turn 
will  i)romote  closer  utilization,  enab- 
ling the  manufacturer  to  distribute  his 
cost  with  greater  equality  and  bring 
about  a  general  stabilization  of  the 
condition  surrounding  manufacture, 
distribution  and  consumption  of  lum- 
l)er  and  wood  products. 

If  the  present  plans  of  the  Com- 
mittee are  realized,  feasible  commercial 
reforestation  will  be  advanced  as  a 
result  of  profits  realized  by  closer 
utilization  of  forest  products. 


QL.VNTITY  SURVEYORS  TO  MEET 


discuss    the    various    problems    of    the 
trade. 


An  Institute  of  Quantity  Surveyors 
is  now  being  organized  by  professional 
quantity  surveyors  throughout  the 
United  States.  The  initial  session  of 
the  Institute  will  be  held  in  Chicago, 
.lune  7  to  9.  Discussions  and  work  of 
interest  to  the  construction  industry 
will  take  place.  Mr.  G.  Szmak,  manag- 
ing engineer  of  the  Universal  Engin- 
eering Co.,  Bridgeport,  Conn.,  is  in 
<hiarge   of   this   co-operative   movement. 


MERCHANTS        PROTEST        AG.\IXST 
HIGH    RO.AD    COSTS 


Organization  of  the  East  Bay  Floor 
Men  was  consumated  at  a  recent  meet- 
ing in  Berkeley,  the  object  of  the  or- 
ganization being  to  provide  members' of 
the    opportunity    to    gert    together    and 


Expenditure  of  $859,665.53  for  roads 
in  Yuba  county  during  the  last  five 
years  and  little  to  show  for  it  was  the 
startling  report  made  to  the  Marysville 
Merchants'  Association  by  Howard 
Brown,  president.  This  amount  is  ex- 
clusive of  paved  road  contracts.  The 
revelation  brought  from  the  merchants 
suggestions  to  centralize  efforts  in  the 
handling  of  road  funds  and  a  plan  to 
place  the  work  in  the  hands  of  an  ex- 
pert. The  latter  suggestion  may  be 
referred  to  the  people  at  the  November 
election. 
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REVISION  IX     L.     A.     CODE     RECOM- 
MENDED   BY    COMMERCE    CHAMBER 


As  a  part  of  a  program  extending 
over  a  period  of  some  eight  months  de- 
signed to  raise  the  standard  of  build- 
ing in  Los  Angeles,  the  Los  Angeles 
Chiamber  of  Commerce,  acting  upon 
the  recommendation  of  its  Construction 
Industries  Committee,  today  forwarded 
to  the  Board  of  Building  and  Safety 
Commissioners  three  recommendations 
as  to  changes  in  the  Los  Angeles 
Building  Code.  The  recommendations 
are   in   the   following  language: 

1.  Any  column  base  that  is  less  than 
12  ft.  below  the  grade  at  that  point 
shall  be  anchored  to  the  foundation  in 
an  approved  manner. 

2.  Whenever  the  spans  of  concrete 
or  steel  joists  are  15  ft.  or  more  be- 
tween centers  of  supports,  there  shall 
be  p:  ovided  at  least  one  line  of  bridg- 
ing so  designed  as  to  be  capable  of 
transmitting  the  shear  equal  to  at  least 
one-half  the  load  of  each  joint.  In  case 
of  concrete  bridging  such  bridging  ribs 
shall  be  reinforced  continuously  at  the 
top  and  bottom  with  steel. 

3.  Xo  concrete  beam  in  excess  of  18 
inches  in  depth  shall  have  a  web  of 
less   than  6  inches   is  thickness. 

In  its  study  of  the  building  code  the 
Chamber  of  Commerce  work  is  in 
charge  of  a  special  committee  con- 
sisting of  C.  C.  Thomas,  vice  president 
of  the  Dwight  P.  Robinson  Company, 
as  chairman;  F.  J.  Twaits,  vice  presi- 
dent of  the  Scofield  Engineering  Co.; 
Paul  E.  Jeffers,  structural  engineer;  J. 
J.  Backus,  Los  Angeles  City  Building 
Inspector,  and  Edw.  W.  Cunningham, 
structural   engineer. 

In  consideration  of  the  particular 
questions  now  offered,  the  committee 
allied  in  Prof.  R.  R.  Martel  of  the 
Califrnia  Institute  of  Technology, 
who  is  also  secretary  of  the  Southern 
California  Earthquake  Protection 
Council;  Mr.  C.  E.  Xoerenberg,  presi- 
dent of  the  Los  Angeles  Building  and 
Safety  Commission;  Loyal  F.  Watson, 
;-.rchitectural  engineer  and  Mr.  William 
S.    Mellema,    structural    engineer. 

The  Chamber's  Committee  has  agreed 
.n  principle  on  several  other  matters 
nd  a  number  of  technical  men  are  now 
ive-.rking  out  the  details  of  the  recom- 
mendations, w-  h  i  c  h  are  expected 
t:  be  forthcoming  within  the  next  two 
weeks. 


California   Millwork   Institute 

Ratifies   Four   Rules   Of   Practice 


OESTRUCTIOX    OF    DAM    "WILL,    TEST 
COXSTRUCTIOX 


Destruction  of  a  specially  construct- 
ed dam  en  Stephenson  creek,  east  of 
Fresno,  will  take  place  in  about  two 
months  when  engineers  from  all  parts 
of  the  nation  will  be  present  to  study 
the  arch  type  of  dam  construction.  W. 
A.  Slater,  engineer  of  Washington,  D. 
C  announced  today.  Slater  declared 
fhat  the  test  which  had  been  set  for 
January  had  to  be  delayed  because  of 
a  heavy  mud  slide.  Construction  on  the 
dam   is   now   proceeding. 

Slater  declared  that  it  had  been  er- 
roneously reported  that  the  dam 
would  be  dynamited.  This  he  declared 
would  pr-ve  nothing.  The  plan  is  to 
test  the  dam  with  successive  impacts 
of  water  until  the  true  strength  is  de- 
termined. 

If  engineers  find  out  that  they  have 
been  building  dams  too  strong,  Slater 
said,  the  test  may  result  in  a  great 
saving  of  cement,  materials  and   labor. 


.STEEL.    BARREL    OL'TPIIT 


Four  rules  of  standard  practice  were 
adopted  at  the  recent  triannual  meet- 
ing of  the  Millwork  Institute  of  Cali- 
fornia by  a  practically  unanimous  vote 
and  local  branches  are  now  being  asked 
to  ratify  them  and  put  them  into  effect. 
Final  consideration  will  be  given  to  the 
full  mill  bid  at  the  next  convention  at 
San  Diego  Aug.  5  to  7,  inclusive.  A 
completed  form  will  be  submitted  by 
the  committee  on  uniform  full  mill  hid 
at  that  meeting.  Following  are  the 
four  rules  of  standard  practice: 
Standard  Practice  X^o.  1 — Cash  Discount 
and    Terms 

(a)  Our  terms  are  net  cash  on  the 
10th  day  of  the  month  following  da''e 
of   invoice. 

(b)  Our  terms  on  full  mill  bids  or 
contracts  are  75%  due  and  payable  on 
all  materials  delivered  on  the  job  on 
the  10th  day  of  the  month  following 
date  of  invoice,  this  amtunt  pa /able 
net  cash  and  the  balance  to  be  paid  on 
completion  of  the  order. 

Standard  Practice  Xo.  ^— Drnyaare 
Charee 
A  minimum  drayage  charge  of  3% 
shall  be  made  on  all  deliveries  within 
a  radius  of  fifteen  (15)  miles.  Mini- 
mum   charge,    11.00. 

Standard       Practice      Xo.      3 — Returned 
Goods 

(a)  All  millwork  shall  be  drum 
sanded  on  flat  made  to  order  or  run 
to  details,  except  glazed  material,  on 
which  a  credit  shall  be  allowed  for  the 
value  of  the  glass  only. 

(b)  On  material  carried  in  stock, 
when  returned  in  as  good  order  as  de- 
livered, a  credit  shall  be  allowid  e<iual 
to   90%    of  the   invoice  price. 

Standard    Practice    Xo.    4 — .Sandint; 

(a)  All  millwork  shall  be  druir. 
sanded  on  flat  surfaces  only.  Molded 
surfaces  machine  run  only. 

(b)  All  doors  shall  be  drum  .'sanded 
— both  panels  and  stiles  and  rails. 


S.     F.     COXTRACTOR     SUES     SCHOOL 
DISTRICT    FOR    »ol08 


(c)     No  hand  cleaning  or  smoothing 
unless     specifically    mentioned     In     our 
estimate. 
IXTER-TERRITORIAL         RELATIONS 

The  following  resolutions  submitted 
by  the  committee  on  inter-territorial 
relations  were  unanimously  adopted: 

"Whereas,  The  millwork  industry  of 
the  state  of  California  has  expanded  to 
the  point  where  practically  every  com- 
munity in  the  state  maintains  its  own 
mills,  which  mills  look  to  that  com- 
munity for  business  and  because  of 
their  natural  or  geographic  location  and 
knowledge  of  the  trade  are  better  able 
to  serve  their  market  than  outside 
mills;  and, 

"Whereas,  It  has  been  the  practice  of 
some  mills  to  seek  business  outside 
their  own  territories  and  on  a  basis  not 
compatible  with  normal  cost  plus  a 
reasonable  profit,  but  often,  and  to  the 
great  detriment  of  the  local  mills,  the 
community  as  a  whole  and  the  in- 
dustry in  general,  without  profit  or 
below  cost;  therefore,  be  it 

"Resolved,  That  we,  the  members  of 
the  Millwork  Institute  of  California, 
in  regular  convention  assembled,  here- 
by declare  it  to  be  unfair  and  destruc- 
tive competition  and  therefore  an 
economic  loss  to  the  industry,  for  any 
mill  to  sell  its  products  in  other  than 
its  own  market,  unless  it  has  first  es- 
tablished beyond  reasonable  doubt  that 
it  actually  enjoys  an  equal  opportunity 
to  sell  in  outside  markets;  and  be  it 
futher 

"Resolved,  That  the  members  of  the 
Millwork  Intitute  of  California  shall 
refrain  from  quoting  in  the  markets  of 
other  members  until,  through  confer- 
ence with  the  Institute  branch  officials 
in  the  territory  affected,  or  if  there  be 
no  Institute  branch,  through  confer- 
ence with  the  representatives  of  the 
mills  in  that  territory,  they  have 
proved  their  ability  to  sell  on  an  equal 
basis  and  demonstrated  their  desire  to 
so  operate;  and  be  it  further 

"Resolved,  That  this  resolution  ap- 
plies only  to  business  done  within  the 
state  of  California,  and  that  the  mem- 
bers of  the  Millwork  Institute  of  Cali- 
fornia shall  avail  themselves  of  every 
recourse,  within  the  law  to  enforce  its 
maintenance." 


METHODS     OP     AXCIEXT     BUILDERS 
STAXD    TEST 


There  w-re  522,486  steel  barrels  pro- 
Juced  in  tho  United  States  in  February, 
1526,  against  486,711  in  January.  Febru- 
ary shipments  comprised  518,114  bar- 
rels, compared  with  469,432  shipped  in 
•January. 


Howard  S.  Williams,  San  Francisco 
contractor,  has  commenced  an  action 
in  the  Superior  Court  at  Nevada  City 
against  the  Grass  Valley  High  School 
District,  A.  Abrahams,  C.  A.  Moore- 
house.  William  Ducotey,  Albert  Crase 
and  John  Mulroy,  as  trustees,  for  the 
recovery  of  $5108  and  interest  from 
March  3,  1926. 

The  complaint  alleges  that  on  April 
2S,  1922,  the  plaintiff  entered  into  a 
contract  with  the  Grass  Valley  High 
Scho:l  district  and  its  then  board  of 
trustees,  consisting  of  T.  E.  Bree,  E. 
S.  Matteson,  J.  E.  Middleton,  James 
Geach  and  W.  H.  Southcott.  by  which 
the  plaintiff  agreed  to  construct  the 
high  school  building  at  Grass  Valley 
f3r  the  sum  of  $79,724. 

That  the  plaintiff  constructed  the 
building  in  accordance  with  his  con- 
tract and  during  construction  work  the 
trustees  required  plaintiff  to  make 
certain  deviations,  alterations  and  ad- 
ditions to  the  building  which  were  of 
the  reasonable  value  of  $2034  no  part 
of  which   has  been   paid. 

The  building  was  completed  and  ac- 
cepted on  March  5,  1923.  The  complaint 
further  alleges  that  the  plaintiff  per- 
formed his  contract  and  that  he  has  re- 
ceived frcm  time  to  time  the  sum  of 
$76,650,  and  that  a  balance  of  $3074  is 
due   at   (he   date   of  filing   suit. 


The  builder  cf  six  thousand  years 
ago,  like  the  builder  of  today,  had  his 
problems,  and  his  expedients  antici- 
pated the  methods  of  modern  construc- 
tion. "Brick  for  stone  and  slime  for 
mortar"  describes  the  method  of  the 
builders  of  the  tower  of  Babel.  That 
was  the  prevailing  fashion  even 
earlier. 

The  excavators  at  Ur  have  found  a 
small  amount  of  stonework  also,  but 
stone  was  scarce  in  that  country.  It 
had  to  be  imported  and  was  rarely 
used  in  building  construction.  They 
have  also  found  columns  and  arches, 
inventions  that  associate  themselves 
with  the  history  of  architecture 
throughout  the  ages. 

The  problem  of  decoration  was  not 
solved  with  materials  and  methods 
familiar  enough  to  the  building  trades 
today.  In  that  remote  era  we  see  the 
beginnings  of  a  trade  that  has  had  six 
millenniums  of  development  without 
changing  in  essentials.  The  first  les- 
sons embodied  the  principles  on  which 
cities  and  palaces  and  temples  are  be- 
ing built  today. 

Civilization  has  since  built  for  itself 
better  habitations  and  "temples  more 
divinely  beautiful."  but  the  later 
builders  were  not  better  builders  than 
their  predecessors  In  that  remote  anti- 
quity at  which  the  excavators  have 
now   arrived. — Kansas  City  Star. 
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TRADE  NOTES 


LANDSCAPE       STUDKNTS       WIN 
NATIONAL   COMPETITION 


CLEANING 


MATERIALS 
MARBLE 


FOR 


W.  H.  Picard,  5656  College  Ave.,  Oak- 
land, plumbing-  and  heating  contractor, 
announces  an  easy  payment  plan  ex- 
tended by  him  in  the  modernization  of 
kitchens  and  bathrooms.  Picard  states 
that  plumbing  alterations,  new  fixtures 
automatic  water  heaters  and  heating 
systems,  are  now  available  on  conven- 
ient terms  of  a  small  first  payment  and 
subsequent  installments.  Picard  states 
that  guaranteed  materials  onlj- 
will  be  used  and  that  estimates  will  be 
given   by   his  firm   on   request. 


Dudley  Chandler,  sales  manager  of 
the  Oro  Grande  Lime  &  Stone  Com- 
pany, a  director  of  the  Los  Angeies 
Building  Material  Dealers'  Credit  As- 
sociation, has  been  elected  treasurer 
and  manager  to  fill  the  vacancy  caused 
by  the  death  of  H.  D.  Stone.  A.  D. 
Brown,  who  has  been  with  the  associa- 
tion for  some  time,  has  been  elected 
secretary. 


San  Jose  Electric  Sales  has  opened 
new  quarters  at  First  and  San  Carlos 
Sts.,  that  city,  carrying  a  complete 
line  of  electrical  home  appliances.  C.  C. 
Eater  and  C.  E.  Matheny,  recently  with 
the  Pacific  States  Electric  Company, 
are  the  owners.  Matheny  has  been  in 
the  electrical  business  for  the  past 
fifteen  year*. 


Giddings  and  Whyte,  grading  con- 
tractors of  Sacramento,  announce  dis- 
solution of  partnership.  The  business 
will  hereafter  be  continued  by  A.  F. 
Giddings  who  has  taken  over  the  inter- 
ests of  John  P.  Whyte  in  warehouse 
and  equipment  looated  at  18th  and 
North  B  Streets,  Sacramento. 


Kern  Clay  Products  Co.,  271  Haw- 
thorne Ave.,  Portland,  Ore.,  has  been 
appointed  exclusive  distributors  in 
Oregon  for  Blue  Diamond  Plaster,  a 
product  produced  from  a  gypsum  de- 
posit In  the  desert  mountains  of  Ne- 
vada. 


Construction  on  yards  and  sheds  for 
the  Pierce  Lumber  Company  will  be 
started  at  Fresno  immediately,  it  is 
announced  by  Frank  F.  Minard,  gen- 
eral manager.  The  plant  will  be  erect- 
ed at  H  and  Belmont  avenues.  The 
site    is   150   by   800   feet. 


Steel  Sales  Co.,  capitalized  at  $50,000. 
has  been  incorporated  in  San  Fran- 
cisco. Directors  are:  A.  E.  Cooley,  L. 
B.  Gallagher,  C.  S.  Crittenden,  E.  M. 
Joppas  and  E.  M.  McNinch. 


Annual  meeting  of  Majestic  Electric 
Appliance  Co.,  Inc.,  will  be  held  at  590 
Folsom  St.,  San  Francisco,  May  3,  ac- 
cording to  Arthur  Kempston,  secretary 
of  the  company. 


B.  &  H.  Moulding  Mill,  Inc.,  capitaliz- 
ed at  $50,000,  has  been  incorporated  in 
San  Francisco.  Directors  are:  Iras 
Kobicke,  Florence  Lind  and  Pauline 
Langley. 

J.  L.  Slngewald,  formerly  operating 
as  Reliable  Plumbing  &  Heating  Co., 
has  moved  from  350  Fifth  St.  to  3616 
Eighteenth   St.,   San   Francisco. 


Harriet  Elsie  Buswell  will  operate 
from  First  National  Bank  Building,  San 
Francisco,  under  trade  name  of  Bus- 
well  Lumber  Company. 


Students  of  the  landscape  design  di- 
vision of  the  University  of  California 
made  nearly  a  clean  sweep  of  the 
higher  awards  in  the  nation-wide  com- 
petition held  under  the  auspices  of  the 
educational  committee  of  the  American 
Association  of  Landscape  Architects 
according  to  word  just  received  by 
Professor  John  W.  Gregg,  head  of  the 
division. 

Robert  S.  Stryker  of  Los  Angeles  won 
the  competition"  over  all  other  entrants. 
Of  the  four  second  awards,  Dana  R. 
Tyson  of  Huntington  Park  and  Geral- 
dine  Knight  of  San  Francisco  took  twj. 
Arthur  Cobbledick  of  Oakland  was  given 
one  of  the  four  third  awards.  Of  the 
nine  awards,  the  six  California  stu- 
dents took  four,  including  the  winning 
of  the  entire  competition. 

This  showing  is  considered  the  more 
noteworthy  because  this  is  the  first 
time  students  of  the  University  of 
California  have  entered  this  contest, 
which  is  open  to  all  the  educational  In- 
stitutions of  the  United  States,  and 
which   many   of   them    enter   annually. 

The  showing  made  by  the  students 
is  considered  by  University  of  Califor- 
nia authorities  as  refiecting  credit  upon 
the  university,  and  particularly  upon 
the  division  of  landscape  design.  Pro- 
feosor  Grrggr  last  summer  won  first  ana 
second  awards  in  competition  of  the 
American  Association  of  Landscape 
Architects  held  in  Los  Angeles  with 
his  designs  of  campus  improvement  for 
the  Riverside  Citrus  Experiment  Station 
and  the  Branch  of  the  College  of  Agri- 
culture at  Davis. 

The  competition  in  which  the  Cali- 
fornia students  won  this  year  consisted 
in  the  designing  of  a  sixteenth  century 
Spanish  villa  and  grounds  of  about  20J 
acres,  both  the  house  and  its  surround- 
ings to  be  designed  by  the  students. 
The  esquesse,  or  preliminary  sketcn, 
was  submitted  within  24  hours  after  the 
student  received  an  outline  of  the  com- 
petition. Five  weeks  then  were  given 
for  the  working  out  of  the  detail  plans, 
which  included  the  plan,  perspective 
and  elevation  through  the  main  axis, 
drawn  with  pen  and  ink  and  water 
colored.  The  judging  committee  con- 
sisted of  prefessional  landscape  archi- 
tects not  connected  with  competing  in- 
stitutions. 

This  year's  competition,  being  of  a 
sixteenth  century  Spanish  villa,  was 
considered  an  archeological  problem, 
and  a  knowledge  of  the  history  of 
landscape  design  was  necessary  that 
modern  improvements  should  not  be 
included. 


ZINC  OXIDE  AND  PAINT  PLANT  FOR 
CATALINA  ISLAND 


A  new  industry  is  to  be  added  to 
Catalina  Island  enterprises,  according 
to  a  statement  by  William  Wrigley  Jr., 
namely,  that  of  the  manufacture  of  zinc 
oxide  and  of  paint. 

"Now  we  need  a  good  deal  of  paint 
in  our  extensive  development  program 
and  therefore  it  is  but  logical  that  we 
should  make  our  own.  We  have  the 
red  ochre  and  yellow  chrome  which  the 
Indians  used,  whole  hillsides  of  it. 
From  our  mines  we  shall  manufacture 
zinc   oxide,   another   paint    requisite. 

"A  smelter  Is  to  be  built  at  Pebble 
Beach  and  also  a  zinc  oxide  reduction 
plant,  then  the  paint  factory,  and  so 
on.  There  will  soon  be  plenty  of  in- 
dustries on  Catalina  to  support  a 
steady  population  of  thousands  of 
people,"   declared  Mr.  Wrigley. 


In  connection  with  the  various  in- 
vestigations being  made  at  the  Bureau 
of  Standards  relative  to  the  use  and 
maintenance  of  interior  marble  one 
problem  that  is  being  studied  is  the 
effect  of  certain  ingredienrg  or'  trade 
cleaners  on  the  marble.  The  Bureau 
has  previously  pointed  out  that  clean- 
ers of  the  scouring  type  are  too  harsh 
for  use  on  polished  marble  because  the 
grits  usually  employed  are  harder 
than  marble  and  gradually  destroy  th-^ 
polish.  Another  que.stion  which  ap- 
pears to  be  of  considerable  importance 
in  connection  with  marble  cleaning  ia 
the  effect  of  such  detergents  as  soda 
ash  and  trisodium  phosphate.  When 
such  salts  are  frequently  used  they 
crystallize  in  the  pores  of  the  marble 
and  in  some  cases  exert  enough  pres- 
sure to  deface  the  surface.  Suflicient 
evidence  lias  been  developed  to  ju.-jtify 
a  limitation  of  the  use  of  such  deter- 
gents, especially  in  cases  of  costly 
marble  installations  where  it  is  de- 
sirable to  preserve  the  highiy  prized 
tones  and  character  of  the  original  ma- 
terial. 


HEALDSBURG    TIMBER   LANDS 
AGAIN   IN    COURT 


For  the  third  time  in  a  year  Charles 
I.  Proctor,  Healdsburg  land  owTier,  and 
Jackob  Smith,  lumberman  and  mill  op- 
erator, came  into  litigation  in  the  su- 
perior court  at  Sianta  Rosa,  when  Proc- 
tor filed  suit  against  Smith  for  an  ac- 
counting of  lumber  cut  and  sold  from 
land  leased  by  the  latter  from  Proctor, 
in  the  hills  west  of  Healdsburg.  Proc- 
tor alleges  that  between  200,000  and 
400,000  feet  of  lumber  have  been  cut 
and  sold  from  his  property  but  has 
not  been  paid  for,  as  required  by  con- 
tract, at  the  rate  of  |5  a  thousand  feet. 

In  a  previous  suit,  Smith  was  suc- 
cessful in  securing  a  reformation  of 
their  contract,  and  lately  the  lumber- 
man brought  suit  on  charges  that 
Proctor  had  failed  to  construct  logging 
roads  and  bridges  and  otherwise  had 
failed  to  live  up  to  the  terms  of  their 
agreement. 

In  the  action  just  filed.  Proctor  asks 
an  accounting  of  the  lumber  so  far 
cut,  an  injunction  to  prevent  further 
logging,  and  cancellation  of  the  con- 
tract. 


CERTIFICATES    GRANTED 


The  following  applicants  have  been 
granted  architects'  certificates  by  the 
California  State  Board  of  Architecture, 
Southern  District:  Henry  Hasenbur- 
ger,  1110  Insurance  Exchange  Bldg.; 
Paul  J.  Duncan,  703  Pacific  National 
Bank  Bldg.;  George  P.  Hales,  522  N. 
Beach  wood  Dr.;  Donald  Baker  Worster, 
5723  W.  18th  St.;  Louis  L.  Huot,  715  3. 
Mott  St.,  and  Howard  H.  Wells,  510  W. 
Sixth  St.,  all  of  Los  Angeles,  and 
Clarence  Cullimore,  10  Oleander  Ave., 
Bakersfield;  Clarence  N.  Aldrich,  1834 
Dawson  Ave.,  Long  Beach,  and  Herbert 
L.  Boots,  257  Rexford  Dr.,  Beverly  Hills. 


AMERICANS      LEAD      INVENTORS 


More  than  1,500,000  patents  have 
been  issued  by  the  United  States,  estab- 
lishing this  country  as  the  most  in- 
ventive. France  ranks  next  with  about 
650,000  patents  and  Great  Britain  third 
with  600,000.  Germany,  despite  her  ac- 
tivity in  science,  is  in  fourth  place 
with  365,000;  Belgium  is  fifth  with  more 
than  300,000.  Canada  has  issued  more 
than  200,000,  ranking  ahead  of  Italy, 
Austria,  Switzerland  Hungary,  Spain, 
Sweden,    Russia,    Denmark    and    Japan. 
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Building  News  Section 


APARTMENTS 


Plans   Being   Figured. 

STORE  &  APT.   BLDG.  Cost,   $10,000 

SAX   FRANCISCO,   Potrero  Ave.  &   18th 

Street. 
Two-story   class    C    reinforced   concrete 

store   and    apartment. 
Owner — Riddel     Advertising     Sign     Co., 

324    Divisadero    St.,    San    Francisco. 
Architect — Albert  Farr,   68   Post   Street, 

San   Francisco. 

Plans   Being   Prepared. 
APT.  HOUSE  Cost,   $70,000 

OAKLAND,    Facing   Lake    Merritt. 
Three-story  and  basement  brick  veneer 

■  apartment  house.  • 
Owner — Mrs.   Mary   Roden. 
Architect — Walter    Lewis,     525    Market 
St.,    San    Francisco. 
Steam    heat,    oil   burning   system. 


Permit    Applied    For. 

APARTMENTS  Cost,    $4.-),U00 

OAKLAND,    Alameda   Co.,    Calif.    S    10th 

St.    100   W   Grove   St. 
Three-story     36     room     brick     and     tile 

apartments.  _ 

Owner    —    Frederick    J.     Russell,     a /2b 

Keith   Ave.,    Oakland. 
Architect — None. 


Permit   Applied   For. 

APARTMENTS  Cost,  $2o,000 

SAN    FRANCISCO,    N\V    10th    Ave.    and 

Judah    St. 
Three-story    and    basement    frame    (11) 

apartments. 
Owner — E.  Ahern,  581  Guerrero  St.,  San 

Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F. 


Plans   Being  Prepared. 

APARTMENTS  Cost,    $45,000 

BERKELEY,  Alameda  Co.,  Cal.  Do- 
mingo St.  near  Tunnel  Road. 

Three-story  and  basement  frame  and 
stucco  apartments  (6  six-room 
apts.) 

Owner — Withheld. 

Architect — Leonard  H.  Ford,  1435  Har- 
rison St.,  Oakland. 

Contractor  —  Fred    Muller,      Syndicate 
Bldg.,    Oakland. 
Structure    will    have    terra    cotta    tile 

roof. 


Completing  Plans. 

APARIMENTS  Cost,   $35,000 

BERKELEY,    Alameda    Co.,    Cal.      Arch 

St.  near  Haste  St. 
Two-story  frame  and  stucco  apartment 

house    (8   4    and   5-room  apts.) 
Owner — Withheld. 

Architect — Leonard  H.  Ford,   1435  Har- 
rison   St.,   Oakland. 
Steam  heating  plant  with  oil  burner. 
Segregated   bids    to   be   taken   by   archi- 
tect. 


Plans  Being   Prepared. 

APARTMENTS  Cost,    $300,000 

SAN   FRANCISCO.      NW   Broadway   and 

Franklin    St. 
Six-story  and  basement  steel  frame  and 

reinforced    concrete    apartments. 
Owner — J.    H.   Herbst,    1525   Mission    St., 

San   Francisco. 
Architect  —  R.    C.    Sisson,    251    Kearnv 

St.,   San   Francisco. 


Contract    Let. 

APARTMENTS  Cost,    $130,000 

SAN    FRANCISCO.       SE       Powell       and 

Washington  Streets. 
Five-story   and    basement   concrete   and 

steel    frame   apartments    (29    2,    3,    4 

and    5-room    apts.) 
Owner — Mrs.   C.   F.   Low. 
Architect— Albert    Farr   and    J.    Francis 

Ward,    68    Post    St.,    San    Francisco 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie   St.,    San   Francisco. 
Garag*     space     in     basement     for     12 
cars. 


?lans    Complete. 

APT.   BLDG.  Cost,   $20,000 

SAN  FRANCISCO,  E  8th  Ave.  181  N 
Lawton. 

Two-story  and  basement  frame  apart- 
ment   bldg.    (12    apts.) 

Owner — R.  Monson,  640  46th  Ave.,  San 
Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   San   Francisco. 


Permit    Applied    For. 

APARTMENTS  Cost,    $25,000 

O.AKLAND,   Alameda  Co.,   Cal.   E  Genoa 

108    N    59th    St. 
Two-story    24    room    frame   apartments. 
Owner — Jas.    V.    Frazier,    2324    Peralta 

.Ave.,    Oakland. 
Architect — None. 


Contract  Awarded. 

APARTMENTS  Cost,   $21,001". 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  7tn 
St.   near   San   Carlos. 

Two-story  frame  and  stucco    (12)    apts. 

Owner — T.  P.  Mitchell,  327  E  San  Car- 
los  St.,   San  Jose. 

Architect — None. 

Contractor — H.  Waltz,  132  Balbach  St., 
San    Jose. 


To    Be    Done    By    Day's    Work. 

APARTMENTS  Cost,  $40,000 

SAN  FRANCISCO,  NE  Funston  Ave.  & 
California. 

Owner — Lager  &  Val  Franz,  825  Mo- 
nadnock   Bldg.,    S.    F. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    S.    F. 


Plans   Being   Prepared. 

APARTMENTS  Cost,   $15,000 

RICHMOND,  Contra  Costa  Co.,  Ca. 
12th    and   Bissel. 

Two-story  frame  and  plaster  apart- 
ments   (10   2-   and   3-room   apts.) 

Owner — Mr.    J.    Bernier. 

Architect — Ernest  Flores,  2534  Soitc , 
Richmond. 


Plans  to  be  Prepared. 

STORE  &  APTS  Cost 

SAN  FRANCISCO,  Union  St.  betwe.-n 
Fillmore    and    Webster. 

Frame  and  plaster;  store  and  apart- 
ment building. 

Owner — Monson  Bros.,  251  Kearny  St., 
San  Francisco. 

Architect — None. 


Cost,    $400,000 
NE    Jackson    and 


Steel  Contract  Let. 

APARTMENTS 

SAN     FRANCISCO. 
Steiner   Sts. 

Ten-story  and  basement  and  sub-base- 
ment steel  frame  and  concrete 
Class  A  apartment  building  (10 
apts.) 

Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,   6242  Geary  St.,  San  Francisco. 

Architect  —  C.  A.  Meussdorffer,  802 
Humboldt  Bank   Bldg.,   S.   F. 

Steel — Pacific  Rolling  Mill  Co.,  17th  and 
Mississippi  Sts.,  San  Francisco. 
Approximately   425   tons   of  steel   will 

be  used. 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6757 


Completing    Plans — Contract    Awarded. 

SAN  FRANCISCO.  NW  California  & 
Divisadero   St. 

APARTMENTS  Cost,   $50,000 

Three-story  frame  and  stucco  store 
and  apartment  building. 

Owner — Mrs.   Rose   Rope. 

Architect — Willis  Polk  &  Co.,  277  Pine 
St.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  San  Francisco. 

C-ncrete  Bids  To  Be  Taken  Next  Week. 
APT.    BLDG.  Cost,    $100,000 

OAKLAND,   Alameda  Co.,   Cal.,   Webster 

St.,   bet.   17th  and  19th  Sts. 
Four-stoiy    reinforced      concrete      and 

hollow  tile  apt.   bldg.   (26  2  &  3-rm. 

apartments). 
Owner — 
Architect   —   Chas.      W.      McCall,      1404 

Franklin    St.,    Oakland. 


To   be  Done  hv  Day's  Work. 
APARTMENTS  Cost,     $20,000 

SAN  FRANCISCO.     E  Sixteenth  Ave  310 

N  Judah   St. 
Three-stoiy    and    basement    frame    (12) 

apartments. 
Owner — A.    Nelson    and    C.    Marcussen. 

357  Santa  Rosa  Ave.,  San  Francisco 
Archtiect — H.   C.   Baumann,   251   Kearny 

St.,  San  Francisco. 


SEATTLE,  Wash.— Hallstrom  &  Ir- 
vin,  949  20th  Ave.,  at  approx.  $90^000' 
awarded  contract  by  C.  R.  Baile.v  to 
erect  3-story  and  basement  concrete 
apts.  at  603  Pontius  Ave.;  60  by  120  ft. 
24  four-room  and  six  three-room  apts. 
Emil  Guenther,  architect.  Railway  Ex- 
change  Bldg.,    Seattle. 

LOS  ANGELES,  Cal.— Sarver  &  Zoss. 
641  N  Plymouth  Blvd.,  will  be  the  con- 
tractors for  a  5-story  and  basement 
class  B  apt.  house  to  be  erected  on 
McCadden  PI.  near  Sunset  Blvd.  for 
Daisy  M.  Bergeron  &  Harold  K.  Green- 
baum,  430  S  La  Brea  Blvd;  Richard  T>. 
King,  1124  Van  Nuys  Bldg.,  archt.;  L- 
shaped,  80x140  ft.,  125  rms.,  40  apts. 
and  hotel  rms;  reinf.  cone,  walls  and 
frame,  stucco  exter.,  elevator,  steam 
htg;    $175,000. 


LOSl  ANGELES.  .  Cal,— H.  Gor,eImck, 
607  N  Soto  St.,  Is  taking  segregated 
bids  for  4-story  and  part  basement 
102-rm.,  48-fam.  brick  apts.  at  6l6  S 
Kenmore  Ave.,  f.or  self;  Louis  Selden, 
archt.,  517  Byrne  Bldg;  60x130  ft.,  tile 
and  csmp.  rf.,  struc.  steel,  tiled  baths 
and    drainbds;    elevator;   $80,000. 

LOS  ANGELES,  Cal.— Architect  Rich- 
ard D.  King,  1124  Van  Nuys  Bldg.,  has 
prepared  plans  for  a  5-story  Class  B 
apartment  house  at  1609  N.  Normandie 
Ave.  for  Harold  K.  Greenbaum,  430  S. 
La  Brea  Blvd.;  156  rooms,  63  apart- 
m.ents,  reinforced  concrete  walls  and 
frame,  stucco  exterior,  composition 
roofing.  There  will  also  be  a  one- 
story    garage,    100x150    feet. 


BONDS 


KERM.AX,  Fresno  Co.,  Cal. — Proceed- 
ings started  to  consolidate  Kerman 
Grammar  School  Districts  and  to  vote 
bonds  to  finance  erection  of  one  cen- 
tral   grammar   school. 


AUBURN,  Placer  Co.,  Cal. — Election 
will  be  held  May  14  in  Eureka  Union 
Elementary  School  District  to  vote 
bonds  of  $12,000  to  finance  erection  of 
new  school.  Trustees  of  dist.  are:  Wni. 
Hodgers,  J.  F.  Simmons,  W.  E.  Purdy, 
\'.  Butler  and  F.  C.  Croxen. 

YUBA  CITY,  Sutter  Co.,  Cal.— Until. 
May  3,  bids  will  be  received  by  super- 
^'isors  for  purchase  of  $5000  bond  issue 
of  Robbins  School  District;  proceeds 
of  sale  to  finance  school  improve- 
inents. 


Saturday,  April   24,   1926 


BUlLt)lNG    AND    ENGINEERING    NEWS 


CHICO,  Butte  Co.,  Cal.  —  The  City 
Council  plans  to  call  a  bond  election 
about  June  8,  1926,  to  vote  the  sum  of 
JIOO.OOO  for  construction  of  a  class  "C" 
auditorium  to  cost  |75,000;  site  and 
furnishings  $25000.  Cole  and  Brouchoud 
of  Chico,  ■are  the  architects. 

ALTURAS,  Modoc  Co.,  Cal. — Election 
win  be  held  May  8  in  South  Davis 
Creek  School  District  to  vote  bonds  of 
13900  to  finance  erection  of  new  school. 
Trustees  of  district  are:  R.  E.  Hen- 
derson, Carl  Magnuson  and  D.  M. 
Miller. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
Calaveras  Union  High  School  District 
jvill  hold  second  election  June  4  to  vote 
bonds  of  $125,000  to  finance  erection 
of  new  high  school;  previous  election 
.ailed  by  slight   majority. 

MERCED,  Merced  Co.,  Cal. — Election 
will  be  held  May  17  in  McSwaln  Ele- 
mentary School  District  to  vote  bonds 
Of  $7000  to  finance  school  Improve- 
ments. Trustees  of  district  are:  Mrs. 
Beatrice  Weaver,  Leslie  Eller  and  J. 
C.  Brooks. 

DEL.  PASO,  Sacramento  Co.,  Cal.  — 
Election  will  be  held  May  7  In  Del  Paso 
School  District  to  vote  bonds  of  $12,- 
500  to  finance  3-classroom  school,  prel. 
plans  for  which  have  been  prepared  by 
John  W.  Woollett,  architect,  606  Plaza 
Bldg.,  Sacramento.  Trustees  of  district 
are:  Geo.  Troughton,  W.  E.  Peck  and  E. 
R.  Eberlein,  (clerk). 

"WELLTON,  Ariz. — Until  8  P.  M.,  May 
8  bids  will  be  rec.  by  Gila  Valley 
Power  Dist.,  Wellton,  Ariz,  for  $80,000 
bonds  of  the  dist.  (series  No.  1.)  Cert, 
check,  5%.     Henry  Hucknall,  Secretary. 


YUMA,  Ariz. — Until  2  P.  M.,  May  4, 
bids  will  be  rec.  by  Mohawk  Valley 
Irrig.  Dist.,  care  Peter  T.  Robinson, 
Yuma,  for  $500,000  first  series  bonds  of 
the  dist.,  6%  int.  Cert,  check  5%. 
Mrs.  A.  B.  Ming,  secretary. 

SAN  DIEGO,  Cal. — Until  11  A.  M., 
May  3,  bids  will  be  received  by  city 
for  bonds  amounting  to  $700,000  of  the 
$4,500,000  El  Capitan  issue  voted  in 
Nov.,   1924;  dated  Jan.   1,  1925,  at  5%. 

BLY'THE,  Imperial  Co.,  CXal. — Palo 
Verde  Valley  Union  School  District 
has  called  bond  election  for  April  24, 
at  which  time  it  is  proposed  to  voto 
$60,000  for  new  school  at  Ripley  and 
addition  to  Blythe  elementary  school. 
This  issue  was  voted  at  recent  election, 
but  was  found  irregular. 


RENO,  Nevada  —  City  Council  will 
sell  7  per  cent  bridge  district  assess- 
ment bonds  to  the  amount  of  $21,150 
on  April  26,  1926.  Ten  bonds  of  $2115 
each| 

GILROY,  Santa  Clara  Co.,  Cal.— 
County  supervisors  sell  $20,000  bond 
issue  of  Gilroy  High  School  District  for 
premium  of  $478;  proceeds  to  finance 
school   improvements. 


CHURCHES 


Plans  Being  Revised. 

CHURCH  Cost,    $42,000 

GILROY,    S'anta    Clara    Co.,   Cal.      North 

Monterey  and  First  Sts. 
Reinforced    concrete   church    and    paro- 
chial   residence. 
Owner — Gilroy    Catholic    Church,    Wal- 
ter    G.     Fitzgerald,     Chairmajn     of 
Building   Committee,    Gilroy. 
Architect — Creston     H.     Jensen,     Santa 
Fe  Bldg..  San  Francisco. 
Will    be   of   Roman    type   of   architec- 
ture.    Old  Mission   tile   roofing,   seating 
610    persons.      Bids    will    be    asked    in 
about  one   week. 


Contract  Awarded. 

CHURCH  Cost,  $50,000 

BERKELEY,  Spruce  betw.  Vine  and 
Cedar. 

Steel  and  brick  church  building  (audi- 
torium   seating   capacity    500). 

Owner— Second    Church   of  Christ. 

Arcl<itecO— Henry  H.  Gubterson,  526 
Powell   St.,   San    Francisco. 

Contractor— W.    Lloyd    Hook,    Oakland. 


SULTANA,  Tulare  Co.,  Cal.  —  Until 
May  1,  bids  will  be  received  by  I.  M. 
Weaver,  secretary.  Building  Committee, 
Methodist  Episcopal  Church,  to  erect 
new  church  building.  Plans  obtain- 
able from  Rev.  J.  N.  Munden,  pa.stor. 
at  Sultana. 


LIVE  OAK,  Sutter  Co.,  Cal.— Meth- 
odist Episcopal  Church  Congregation 
has  approved  plans  for  proposed  $12,- 
000  edifice  to  be  erected  west  of  the 
Sacramento  Northern  R.  R.  Station; 
main  auditorium  will  seat  267  with  so- 
cial hall  and  classrooms  seating  600. 
Plans   by   J.   Hannah,    Sacramento. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Pilgrim  Congregational  Church  com- 
pleting financiral  campaign  to  raise 
$25,000  to  finance  erection  of  new  edi- 
fice in  Niles  St.  Rev.  Burton  Y.  Neal, 
pastor.  The  present  church  building 
has  been  sold  to  Latter  Day  Saints 
Church. 


PETALUMA,  Sonoma  Co.,  Cal. — Oscar 
Johnson,  Petaluma,  at  $10,000  awarded 
contract  by  Elim  Danish  Church  to 
erect  church  building  at  Stanley  and 
Baker  Sts.  Salvaged  material  from  old 
St.  Vincent's  Church  will  be  used  in 
construction. 


LOS  ANGELES,  Cal. — Archt.  Emmett 
G.  Martin,  520  Cit.  Nat.  Bank  Bldg.,  ha? 
compl.  plans  and  is  taking  bids  for 
erecting  new  church  at  3rd  St.  and 
Wilton  PI.  in  St.  Brendin's  parish  for 
Roman  Catholic  Bishop  of  Los  Angeles 
and  San  Diego;  45x148  ft.,  struc.  steel 
frame,  brick  walls,  Boise  sandstone 
exter.,  slate  rfg.,  leaded  glass,  oak 
trim,  tile  and  oak  firs.,  hot  air  htg.; 
$150,000.  Bids  will  be  taken  for  all 
jvork  compl.  in  one  contract  except 
iiillwork  and   stonework.      $72,835. 

LOS  ANGELES,  Cal. — Architect  Robt. 
H.  Orr,  1305  Corporation  Bldg.,  is  pre- 
■ijarlng  plans  for  an  educational  build- 
ing at  1183  W.  25th  St.  for  Magnolia 
•Vve.  Christian  Church;  2-story  and 
basement,  80x112  feet,  gymnasium,  as- 
sembly room,  classrooms;  brick  walls, 
$75,000. 


FACTORIES  &  WAREHOUSES 


Completing    Plans. 

ADDITION  '  Cost,    $  — 

SAN  JOSE,  Santa  Clara  Co.,  Calif.  Plant 
No.    39. 

Two-story    brick,    frame    and    concrete 
addition    to    plant. 

Owner — California    Packing    Corp.,    101 
California    St.,    S.    F. 

Engineer  —  Philip    L.    Bush,    101    Cali- 
fornia   St.,    S.    F. 
Plans    will     be    completed    and    bids 

for  general   contract   will   be  called   for 

next    week. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A,  Ouandl  V  Sons 

Painters  *  Decorators 


Since  1885 
J74  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angeles 


YUBA  CITY,  Sutter  Co.,  Cal.— Fruit 
shippers  in  Sutter  County  plan  addl- 
'.lons   and   warehouses  as   follows: 

Guggenheim  Co.  to  erect  a  new 
warehouse  in  Yuba  City  250  ft.  long 
ay  60  and  30  ft.  wide. 

Kent-Norris  Co.  to  erect  warehouse 
in   Sutter  City  66x260  ft. 

Almond  Growers  Assn.  to  erect  ad- 
dition 100x50  ft.  to  warehouse  In  Live 
Oak. 

George  Tolley,  Gridley  contractor, 
working  in  conjunction  with  H.  M. 
Parr,  representing  the  Edward  L. 
Soule  Co.,  Rialto  Bldg.,  S.  F.,  is  ex- 
pecting to  close  deals  for  these  build- 
ings. 


Low    Bidder. 

BAKERY  BLDG.  Cost,   $13,315 

STOCKTON,   San   Joaquin   Co.,   Cal.      X- 

Wilson   W. 
One-story   brick   bakery   building. 
Owner — Frank  Manfre. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,    Stockton. 
Low  Bidder — Victor  Grey,  729  E-Worth 

St.,    Stockton. 


c  <,..stiu(  tion    Under   Way. 

PACKING   PLANT  Cost,   $6000 

X.M'A,    Calif.      Union    Station. 

One-story    frame    packing    plant. 

Owner — California  Packing  Corp.,  101 
California    St.,    S.    F. 

Architect  —  Philip  L.  Bush,  101  Cali- 
fornia St.,   S.   F. 


Contract  Awarded. 

BUTCHER  SHOP  Cost,  $35,000 

SAN  FRANCISCO.  SE  Montgomery  and 
Merchant  Sts. 

Two-story  reinforced  concrete  Class  B 
Butcher  shop. 

Owner — California  Meat  Co.,  576  Clay 
St.,  San   Francisco. 

Architect — None. 

Contractor — Louis  Johnson,  729  Occi- 
dental Ave.,   San   Mateo. 


Permit  Applied  For. 

FACTORY  Cost,    $18,000 

OAKLAND,   N  E-8th   St.   25  E   39th  Ave. 

Two-story    frame   factory. 

Owner — Dewey  Almy  Chemical  Co.,   235 

Harvey  St.,  Cambridge,  Mass. 
Architect — None. 


LOS  ANGELES,  Cal. Bartlett  Hay- 
ward  Co.,  Baltimore,  Md.,  will  build 
Bisel  gas  holder  at  5953  S.  Western 
Ave.  for  Southern  California  Gas  Co., 
950  S.  Broadway.  It  will  be  330  ft. 
high;    $610,000. 


LOS  ANGELES,  Cal.— C.  L.  Peck,  H. 
W.  Hellman  Bldg..  awarded  contract  at 
$104,600  for  erecting  a  cold  storage 
i^'ilding  at  2300  E.  9th  St.  for  Hauser 
Packing  Co.;  W.  W.  Ache.  1616  4th  Ave. 
architect;  2-story,  110x128  feet,  rein- 
forced concrete  construction,  composi- 
tion roofing,  steel  canopy,  concrete 
vault. 


WOODLAND,  Yolo  Co.,  Cal.  —  Con- 
struction has  been  started  by  the  Gen- 
eral Petroleum  Co.  on  a  distributing 
etation  on  the  Davis-Knights  Landing 
highway.  W.  A.  Lann,  company.  In 
charge   of   construction. 


OAKLAND,  Cal.— Julian  Petroleum 
Co.,  Pershing  Square  Bldg.,  Los  An- 
geles, have  leased  seven  acres  of  land 
from  the  Parr  Terminal  Co.,  and  are 
navin.s;  plans  prepared  by  Engineer  M. 
H.  Merrill  &  Co.,  1  Drum  Street,  San 
Francisco,  and  Lau,ghlin  Bldg.,  Los 
Angeles,  for  the  construction  of  a  cor- 
rugated iron  oil  distributing  plaaiL 
The  cost  of  the  proposed  structures 
%vill    be    approximately    $450,000. 


.vlONTEREY,  Monterey  Co..  Cal. — J. 
H.  Clark,  Monterey,  has  contract  to 
constr.  a  two-story  warehouse  building 
70xl00-ft.  An  addition  12x90-ft.  will  be 
erected  at  the  rear  of  the  cannery. 
Lumber  will  be  furnished  by  the  Union 
Supply  Co.  Other  sub-contracts  will 
be  awarded  later. 


TERRA  BELLA,  Tulare  Co.,  Cal— Dr. 
A.  C.  Curl  has  purchased  site  west  of 
S.  P.  tracks  and  plans  erection  of  de- 
hydrating plant;  daily  capacity  10 
tons.  Will  erect  dehydrator  room,  15  by 
60  ft.,  and  storeroom  30  by  60  ft.  Puc- 
clnelli  Dehydrator  Co.,  Los  Gatps,  will 
furnish  equipment. 


to 
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MERCED,  Merced  Co.,  Cal. — Ander- 
son-Clayton Co.,  106  West  Third  Street, 
L.OS  Angeles,  has  leased  property  with 
800-ft.  frontage  on  S.  P.  right-of-way 
and  plans  early  erection  of  cotton  gin 
and   storage  yards. 


SAN    DIEGO,    Cal. — See    "Railroads," 
this   issue.  Work   planned. 


FLATS 


Contract    Awarded. 

STORES,   FLATS  Cost,   $12,000 

SAN    FRANCISCO,    S    Haight    87    E    Oc 

tavia. 
Two-story   and  basement   frame   stores 

and   flat   building. 
Owner — Sherwood  Allen,    1107   Valencia 

St.,    S.    F. 
Architect— Vernon     W.     Houghton,     27b 

Post   St.,   S.   F. 
Contractor — O.   W.   Britt,    1257   Arguello 

Blvd.,    S.    F. 


To    Be    Done   By   Day's   Work. 

FLATS  Cost,   each   $8000 

SAN    FRANCISCO,    S    Alhambra    272    to 

247   E   Pierce, 
liour    two-story    and    basement    frame 

and    stucco    flat    buildings,    (2    flats 

in    each    building). 
Owner — Ward    C.    Brown,    195    Duncan 

St.,    S.    F. 
Architect — None. 


Permit   Applied   For. 

ADDITION  Cost,    $20,000 

SAN  FRANCISCO.     No.  686  Guerrero  3i. 

Two-story  frame  addition  for  stores 
and   flats. 

Owner — Joseph  Cuneo.  523  Guerrero  St. 
San    Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington  St.,   San  Francisco. 


Permit  Applied  For. 

FLATS  Cost,    $12,000 

SAN  FRANCISCO,  NW  Anza  and  34th 
Avenue. 

Two-story  and  basement  frame  (4) 
flats. 

Owner — Miss  L.  E.  Alleigh. 

Architect — E.  A.  Neumarkel,  547  Mar- 
ket   St.,    S.    F. 


Contract   Awarded. 

I'LATS  Cost,  $12,000 

SAN  FRANCISCO,  W  Wood  397  N 
Geary  St. 

Two-story  and  basement  frame  (4) 
flats. 

Owner — Mr.  and  Mrs.  Harold  A.  Wie- 
fel,   2.=;03   California   St.,   S.   F. 

Designer  —  H.  A.  Wiefel,  2503  Cali- 
fornia  St.,    S.    F. 

Contractor — Co.\  Bros.,  1309  9th  Ave., 
San   Francisco. 


GARAGES 


Contract   Awarded. 

GARAGE  BLDG.  Cost,  $12,000 

OAKLAND,  NW  Cor.  41st  and  Broad- 
way. 

One-story  brick  garage   building. 

Owner  —  M.  Elgarten,  123  Bay  Place, 
Oakland. 

Architect — None. 

Contractor — A.  A.  MacDonald,  464  44th 
St.,  Oakland. 


Contract   Let. 

GARAGE.  Cost,  $ 

SAN  FRANOISCO,  S  CLAY  between 
Kearny    and    Montgomery. 

Four-story  reinforced  concrete  garage 
building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia   St.,    San    Francisco. 

Engineer — C.  H.  Snyder,  2651  Kearny 
St.,   San   Francisco. 

Contractor — Mission  Concrete  Co.,  180 
Jessie   St.,   San   Francisco. 


Jontracts  Let. 

GARAGE.  Cost,- $125,000 

■•^A.N  FK.-V.X CISCO.  E  Stockton  N  Green. 

Six-story    reinforced    concrete    garage. 

Owner — Jos.  Pasqualetti,  Humboldt  Bk 
Bldg.,  San  Francisco.  (Metropolitan 
Garage ). 

Architect — Engineering  Dept.  of  Own- 
er. 

Contractor  —  American  Concrete  Co., 
Humboldt   Bank    Bldg.,    S.    F. 

Cement — Pacific    I'ortland    Cement,    Pa- 


cific  Bldg.,   S.   F. 
Reinforcing   Steel — Gunn-Carle  Co.,   444 

Market   St.,   S.   F. 
I'lirn    Table — M.     E.     Hammond,    Pacific 

Bldg.,  S.  F. 
Lumber    —    Loop     Lumber     Co.,     China 

Basin,   S.   F. 


GOVERNMENT   WORK 
AND  SUPPLIES 


FORT  MASON,  Cal.— Bids  will  be  re- 
ceived for  furnishing  War  Department 
with  drayage  service  between  various 
points  shown  in  proposal.  Bids  are  to 
be  submitted  to  the  Quartermaster 
Supply  Officer,  S.  F.  G.  I.,  Depot,  Fort 
Mason.  San  Francisco,  and  will  be 
opened    April    23,    1926. 


SAN  DIEGO,  Oal.— See  "Hospitals," 
ihis  issue.  To  ask  bids. 

WASHINGTON,  D.  C— The  follow- 
ing work  has  been  authorized  by  the 
chief  of  engineers,  U.  S.  Army,  Wash- 
ington, and  bids  will  shortly  be  invited 
by  the  district  engineer  having  charge 
of  the  project: 

Los  Angeles,  Cal.,  repairing  break- 
water at  San  Luis  Obispo  Harbor,  Cal. 

Seattle,  Wash.,  dredging  in  Hoquiam 
River. 

Los  Angeles,  Cal.,  dredging  in  San 
Diego    harbor,    Cal. 


SAN  FRANCISCO,  Cal.— until  May  7, 
1926,  bids  will  be  rec.  by  supervising 
architect,  Washington,  D.  C,  for  ex- 
tension of  and  remodeling  kitchen, 
mess  hall  and!  laundry  at  U.  S.  Marine 
Hospital,  San  Francisco.  See  call  for 
bids  un;der  "Official  Propiofcsals"  tbls 
issue. 


FORT  MASON,  Cal. — Healy-Tibbitts 
Constr.  Co.,  64  Pine  St.,  San  Francisco 
at  $26,145  by  U.  S.  Constructing  Quar- 
termasters Ofllce  for  construction  of 
new  fender  line  at  Dock  No.  2,  Fort 
Mason.      Other    bidders    were: 

Tibbitts    Pacific    Co $27,322 

B.    C.    Gerwich,    Inc 27,419 

M.     B.     McGowan     27,900 

A.    W.    Kitchen    Co 28,868 

Renner     Fdtn.     Co 28,900 

S.    F.    Bridge    Co 30,000 

Clinton    Const.    Co 33,600 

Duncanson-Harrelson    Co.    33,985 

SAN  FRANCISCO— Provision  is  made 
in  the  Elliott  public  bldgs.  bill,  which 
is  expected  to  pass  Congress,  for  a  new 
fireproof  Marine  Hospital  for  San 
Francisco. 

WASHINGTON.  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph  (Fur- 
ther information  regarding  the  Sched- 
ules may  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St.,  San 
Francisco): 

Sched.  5262,  Mare  Island,  motion  pic- 
ture machines,  spare  parts,  and  acces- 
sories.  April   27. 

Sched.  5273,  eastern  and  western 
yards,  air  hose,  engineer  and  wash 
deck  hose,  garden  hose,  tubing,  etc , 
April   27. 

Sched.  5277,  all  yards,  furniture,  June 
1. 


Member  S.  F.  Builders'  Bxchans« 
Phone  Sutter  6700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slat« 

Roofing 

and 

({andoin   Variegated  Colors  Tile 

Roofinp 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeaale   St.,  San  PrancUeo 

Res.    4201    Miaslon    St. 

Phone    Randolph    6982 


Sched.  52S3,  Mare  Island,  6  boat  an- 
chors;   Puget   Sound,   4   do,   May   4. 

Sched.  5284,  eastern  and  western 
yards,  cotter  pins,  taper  pins,  etc., 
May   4. 

Sched.  5294,  Mare  Island,  280  dozen 
files,  May  4. 

Sched.  5299,  eastern  and  western 
yards,   searchlights  and  spares.   May  4. 

Sched.  5313,  Mare  Island,  11,600  lbs. 
bar  manganese  bronze,  April  27. 

SAN  DIEGO.  Oal.— H.  H.  Peterson, 
Spreckels  Bldg.,  San  Diego,  at  $4114 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  Washington, 
D.  C,  to  const,  outfall  sewer,  under 
Specification  No.  5189,  San  Diego  Na- 
val Base. 


ASTORIA,  Ore. — Until  April  29,  bids 
will  be  received  by  Supervising  Archi- 
tect, Treasury  Dept.,  W^ashington,  D. 
C,  to  erect  kitchen  building,  including 
mechanical  equipment  at  Columbia 
Quu-antine  Station,  Astoria.  Plans  ob- 
tainable from  above  office. 


SAN  FRANCISCO— Until  May  7,  bids 
will  be  received  by  Supervising  Archi- 
tect, Treasury  Department,  Washing- 
ton, D.  C,  to  construct  extension  and 
remodel  Ivitchen  and  mess  hall  at  U.  S. 
Marine  Hospital,  San  Francisco.  Plans 
obtainable  from  above  office. 


HALLS  AND  SOCIETY 
BUILDINGS 


Segregated   Bids   Being   Taken. 

BUILDING  Cost,    $40,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Wil- 
low  and   Madison   Sts. 

Three-story  steel  frame  brick  and 
terra  cotta  with  tile  roof  building 
containing  library,  auditorium  an<l 
Sunday  school  rooms,  dining  room 
and   gymnasium. 

Owner — Jewish    Community    Center. 

Bids  Being  Taken. 

MEMORIAL    BLDG.  Cost,    $50,000 

OROVILLE.  Butte  Co.,  Cal. 
One-story    brick    memorial    building. 
Owner — American   Legion   Post  of  Oro- 

ville. 
Architect   —   Geo.    C.    Sellon,    California 

State    Life    Bldg.,    Sacramento. 
Date    of    opening    bids    will    be    an- 
nounced  shortly. 


Plans    Being    Figured — Bids    To    Close 

May   7,    1:30   o'clock,   p.   m. 
MEMORIAL   BLDG.  Cost,    $50,000 

GRIDLEY,  Butte  Co.,  Cal. 
One-story   reinforced  concrete  or  brick 

memorial   building. 
Owner — American  Legion  Post  of  Grid- 
ley. 
Architect. — Geo.     O.     Sellon,     California 
State   Life   Bldg.,    Sacramento. 
Floor     plan     accommodates     a     large 
gymnasium     and     auditorium,     a    lodge 
room,  a  banquet  room  and  kitchen  and 
a   club   room.    Floor   of  auditorium  will 
inave   a    clear   space    of   50x90    feet   with 
a    stage    at    one    end.      Heating    of    the 
building    throughout    will    be    by    elec- 
tricity. 

Bids  are  wanted  for  concrete  work, 
mason  work,  concrete  and  mason  work 
coml)ined,  carpenter  work,  concrete, 
mason  and  carpenter  work,  plastering, 
painting,  roofing,  sheet  metal,  plumb- 
ing, sheet  metal  and  plumbing,  elec- 
trical work,  plumbing,  sheet  metal  and 
electrical  work  combined,  and  for 
linoleum. 

See  call  for  bids  under  Official  Pro- 
po.salN,    tills    i.ssue. 


Bids  Being  Taken  From  Selected  List 
of  Cnntractors — Bids  Close  April 
24,   1926. 

STORK  K-   LODCE  BLDG.  Cost,  $160,000 

BERKELEY,  Alameda  Co.,  Cal.,  N  W 
Bancroft   Way   and   Fulton   St. 

Three-story  steel  and  reinforced  con- 
crete (wood  inter,  constr.)  store 
and  lodge  bldg.  (10  stores). 

Owner — I.  O.  O.  F.  Hall  Ass'n. 

Architect — Jas.  W.  Plachek,  Mercantile 
Bank    Bldg.,   Berkeley. 
Bids    being   talcen    for      general      con-  ■ 
lact  except  heating'. 

CLARKDALE,  Ariz.— Robt.  E.  McKee 
1918  Texas  St.,  El  Paso,  Tex.,  submit- 
ted low  bid  to  United  Verde  Copper  Co. 
for    new    Clark    Memorial    club    house 


Saturday,   April   24,    1926 
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lere  Fitzhugh  &  Byron,  archts.,  Home 
i5ldrs  Bldg.,  Phoenix,  Ariz.  It  will  con- 
aln  auditorium,  bowling  alleys,  bil- 
liard rm.,   dance   floor,  etc;   $150,000. 

LONG  BEACH,  Cal.  —  Archt.  and 
Kner  Parl^er  O.  Wright  and  Francis  H. 
Jentry  316  Marine  Bank  Bldg.,  Long 
Beach  'are  compl.  wkg.  plan.s  and  will 
■ake  bids  on  struc.  steel  for  steel  frame 
■or  a  class  A  Ma.sonic  Temple,  on  Lo- 
■ust  Ave.,  betw.  8th  and  9th  Sts.,  Long 
Beach,  for  York  Rite  Masonic  Bldg. 
Assn  ;'  one  large  and  four  small  ban- 
tiuet  rms.,  four  lodge  rms.,  ballrm., 
stage  club,  wi'iting,  game,  rea.ding 
md  lounging  rms.,  kitchen,  armory, 
125x150  ft.;  steel  fr.,  reinf.  concr.  flrs. 
ind  rf  ,  hollow  tile  and  brick  filler 
walls  and  partit.,  limestone  facing, 
lidwd.,  tile  and  cem.  firs.,  hdwd.  trim, 
tile  and  marble  lobby,  and  toilets,  steel 
^ash  stage  equipment,  2  aut.  elevators, 
^team  htg.  sys..  fire  escapes,  vent,  sys., 
nipe  organ,  plate  glass,  ornam.  iron, 
Uained   glass;    $750,000. 

LOS  ANOIOLES,  Cal. — Ai-chitect  W. 
W  Ache,  1616  4th  Ave.,  Los  Angeles, 
is 'taking  bids  for  one-story  and  part 
3-story  reinforced  concrete  clut)house, 
on  San  Vicente  Blvd.,  for  the  Brent- 
wood Country  Club;  dormitory  rooms, 
locker  and  shower  rooms,  offices, 
lobby,  kitchen,  dining  room,  etc.,  plans 
preiiared  by  John  Byers,  1401  Anita 
Dr.,  Santa  Monica;  hollow  reinforced 
concrete  walls,  basement.  Mr.  Ache 
will  have  complete  charge  of  construc- 
tion. 

RIONO  Nevada  —  Construction  has 
been  started  on  a  $10,000  home  for  the 
Reni)  Dania  Society  at  Seventh  and 
Sierra  Sts.  Will  contain  auditorium, 
ante-room  and  kitchen. 


HOSPITALS 


Contract  Awarded. 

HOME  Cost,    $200,000 

OAKLAND,  Alameda  Co.,  Cal.  SW  Sum- 
mit   and    Central   Ave. 

Four-storv    concrete    nurses'    home. 

Owner — Sisters  of  the  Providence,  29th 
and   Broadway   Sts.,   Oakland. 

Architect — R.  A.  Herold,  Forum  Bldg., 
Sacramento. 

Contractor — Barrett  &  Hilp,  354  Hoba;t 
St..    Oakland. 


Plan.-;  Being  Prepared. 

HOSPITAL  Cost,  $27,000 

CAKMEL,   Monterey   Co.,   Cal. 

Two-story  reinforced  concrete  hospital 
of  Spanish  architecture.  L-shaped. 
There  Avill  be-  8  patients  rooms,  a 
nursery,'  an  operating  room,  and 
the  nurses'  living  quarters,  dining 
room  and  living  room.  In  each  pa- 
tients' room  will  be  a  fireplace, 
teleTiRorie,'  and  radio  plug,  a,  bath- 
room a;rid  large  clothes  closet.  One 
side  of  the  nursery  will  be  built 
entirely    of   glass. 

Owner — Mrs.    Edith   B.    Shuffleton. 

Designer  &  Contractor — Robert  Stan- 
ton, Carmel,  Cal.' 

Excavating   Contract  Let 

ADDITION  Cost,    $850,000 

SAN  FllANCISCO,  Block  bounded  by 
Hayes,    Stanyan,    Orove    &    Shiadcr. 

Fivc-st!iry  reinforced  concrete  addi- 
tion  to  hospital  bldg. 

Owner — St.   Mary's   Hospital,    Inc. 

Architect — Shea  &  Shea,  454  Montgom- 
ery   St.,    San.  Francisco. 

Consulting  Engineers  —  Coddington  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco.. 

Structural  Engineer — Pierre  R.  Zucco, 
166    Geary   St.,- San    Francisco. 

Contractors — Barrett    &    Hilp. 
Sub-bids   will  be  called  shortly. 
Excavating   contract   let    to   Granfleld 

Parrar    &     Carlin,     67     Hoff    Ave.,     San 

Francisco,    at    $12300. 


UKIAH,  Mendocino  Co.,  Cal. — Archi- 
tect, S.  M.  Orr  716  North  State  Street, 
will'  prepare  preliminary  plans  for  the 
construction  of  a  County  detention 
home,  to  be  submitted  to  Board  of  Su- 
pervisors for  their  approval. 

SAN  DIEGO,  Cal. — Com.  DeWitt  C. 
Webb,  pub.  wks.  officer  of  11th  naval 
dist.,  announces  that  call  for  bids-  will 
be  issued  soon  for  new  bldgs.  at  Balboa 
park  naval  hospital.  Work  will  involve 
several  officers'  quarters,  contagious 
ward  bldg.,  hospital  corpsmen  bar- 
racks, gate  house  and  mortuary  to 
cost  $750,000. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
May  11,  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  to  erect 
county  detention  home.  Plans  on  file 
in  office  of  clerk. 


OAKLAND,  Alameda  Co.,  Cal.— Until 
May  10,  1926.  10:30  a.  m.,  bids  will  be 
rec.  by  Ceo.  E.  Gross,  county  clerk,  for 
"A  Fire  .\larin  System"  and  for  "Cer- 
tain .Xliiniiniim  AVare.  Kitchen  titenslls 
nnd  Household  Sundries."  for  Highland 
Hospital  of  Alameda  County,  at  14th 
Ave.  and  Vallecito  Place,  Oakland.  H. 
H.  Meyer.s,  architect.  Cert,  check  of 
10%  payable  to  Geo.  E.  Gross,  clerk. 
Spec,  obtainable  from  .lohn  M,  Sabin, 
Jr.,   Cobnty    Purchasing   Agent. 


BEAUMONT,  Riverside  Co.,  Cal.  — 
Riverside,  Orange  and  Imperial  coun- 
ties have  set  June  28  as  tentative  date 
for  opening  bids  for  tri-county  tuber- 
cular hospital  on  Tom  Mellon  place,  5 
mi.  n.  of  here;  5  stucco  bldgs.  to  cost 
about  $60,000  will  be  erected  now.  G. 
Stanley  Wilson,  Riverside,  archt.  Bids 
for  this  wk.  were  taken  last  July  and 
rejected  on  account  of  lack  of  suffi- 
cient funds. 


SAN  FRANCISCO — Provision  is  made 
in  the  Elliott  public  bldgs.  bill,  which 
is  expected  to  pass  Congress,  for  a  new 
fireproof  Marine  Hospital  for  San 
Francisco. 


HOTELS 


Permit   Applied   For. 

HOTEL  Cost,    $70,000 

SAN   FRANCISCO,    S   Fulton   St.    110   W 

Franklin. 
Six-story  and   basement  concrete   hotel. 
Owner — E.   V.   Lacey,   709   Hearst  Bldg., 

San    Francisco. 


Bids   To  Be   Opened   Apr.    28,    1926. 
HOTEL  Cost,    $106,000 

TRACY,    San   Joaquin   Co.,    Cal. 
Two-story     reinforced     concrete     hotel 
building,  strictly   Spanish  architec- 
ture  both   interior   and   exterior. 
Owner — Tracy    Community    Hotel    Co., 

Tracy,  Calif. 
Architect — Paul  V.  Tuttle  and  H.  V. 
Slocum,  337  17th  St.,  Oakland. 
First  floor  of  structure  will  contain 
nine  stores,  spacious  lobby  and  coffee 
kitchen.  It  is  planned  to  have  60  guest 
rooms  with  50%  baths,  special  Cham- 
ber of  Commerce  rooms  adjoining  as- 
sembly hall.  Furnishings  will  proba- 
bly  bring  cost   up   to   $185,000. 

Bids    being    taken    for    both    general 
and    segregated    contracts. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Architect  W.  W.  Ache,  1616  4th 
Ave.,  Los  Angeles,  is  preparing  plans 
for  10-story  steel  frame  central  unit  to 
Miramar  Hotel  on  Ocean  Ave.,  bet. 
AVilshire  Blvd.  and  California  St.,  Santa 
Monica,  for  the  Miramar  Hotel  Co., 
Gilbert  F.  Stevenson,  president;  cen- 
tral balli-oom,  grille,  lobbv,  cafeteria, 
4(10  rooms  with  100%  baths  and  10% 
l-iitchcnettes;  135x218  feet,  ton-story 
with  ll-story  tower,  baesement  and 
sub-bas('ment,    reinforced   concrete,    tile 
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and  composition  roofing,  heating  plant 
in  present  building  is  only  temporary; 
central  power  plant  for  furnishing 
electricity,  refrigerating  system,  ce 
ment  tiled  and  hardwood  floors,  tiled 
baths,  electric  elevators;  $1,250,000. 
Plans  for  the  3rd  unit  of  8-stories  are 
completed  but  work  will  not  be  started 
on    it    until    central    unit    is    complete!. 


BRAWLEY,  L.  A.  Co.,  Cal.— Archts 
.Voerenberg  and  Johnson,  401  L.  A.  Ry. 
Bldg.,  Los  Angeles,  are  compl.  wkg. 
plans  for  4-story  class  B  hotel  at 
l>r'iwley,  for  Sears  &  Patterson;  125 
rms.,  stores,  lobby,  etc.,  steel  frame 
constr.,  cone,  walls,  stucco  exter.,  plate 
glass,  $150,000.  Bids  will  be  taken  from 
selected  list  of  contrs.  in  2  weeks  and 
will  be  taken  separate  on  genl.  contr. 
htg.,  elec.  wiring,  plbg.  and  elevator. 


LOS  A.VGELES,  Cal— Arthur  Le  Brun 
&  ("o.,  5401  Hollywood  Blvd.,  is  prepar- 
ing wkg.  plans  for  a  5-story  brick  ho- 
tel bldg.,  cor.  Loma  Dr.  and  Crown 
Hill  Ave.,  f<^r  T.jl>ias  Coskey  and  assoc; 
gym.,  plunge,  steel  lockers,  dressing 
rms.,  showers,  card  rms.,  lounging  rms, 
loliby,  ets;  struc.  steel,  steel  sash,  fire 
escapes,  gas  steam  rads.,  100%  tile 
baths,    2    aut.    elevators. 


SEATTLE.  Wash.— Archts.  Stuart  & 
W'heatley,  Walker  Bldg.,  completing 
plans  for  12-story  and  basement  hotel 
and  stores  to  be  erected  in  Seneca  St., 
bet.  3rd  and  4th  Aves.  Will  contain  91 
h  tel  rooms,  each  with  private  bath; 
60  by  60  ft.,  fireproof  construction. 
Owner's  name  withheld  until  plans  are 
further  advanced. 


SANTA  BARBARA,  Cal.  —  Archt. 
Carleton  M.  Winslow,  921  Van  Nuys 
Bldg..  Los  Angeles,  and  114  E  De  la 
Guerra  St.,  Santa  Barbara,  has  been 
commissioned  to  prepare  plans  for  re- 
modeling the  Billings'  residence  and 
estate  into  hotel  and  for  the  develop- 
ment of  30  additional  acres  into  ex- 
tensive gardens  with  22  four,  five  and 
six-room  cottages,  at  Santa  Barbara, 
for  K.  C.  Billings  and  assoc;  heavy 
frame  constr.,  stucco  exter..  clay  tile 
rfg.,  casement  windows,  hdwd.  firs., 
pine  and  hdwd.  trim,  gas  htg.,  ser- 
vants' bldg.,  garages,  tiled  baths,  etc. 
Work  will  be  handled  from  Mr.  Win- 
slow's  Santa  Barbara  office  of  which 
Ralph   H.   Pitman   is  manager. 


ICE  &  COLD  STORAGE 
PLANTS 


LOS  A.XGELKS.  Cal. — Thorleifson  & 
Piatt,  818  San  Fernando  Bldg.,  Subm. 
low  bid  to  Hauser  Packing  Co.  April 
15  at  $102,092  for  2-story  cold  storage 
bldg.,  110x128  ft.,  with  extension  Sx38 
ft.,  at  2300  E  9th  St.  Bids  taken  under 
advisement.  Other  bids:  J.  F.  Metzger, 
$102,847;  E.  E.  Etherton  Co.,  $103,000; 
C  L  Peck,  $104,600;  Darrell  Condley, 
$107,255;  H.  M.  Baruch,  $108,660;  Lynch 
Constr.  Co..  $109,032;  Clarence  Bean, 
$109  400;  Wurster  Constr.  Co..  $110,520; 
.North  Pacific  Constr.  Co.,  $110,850;  S.  G. 
H.  Robertson  Co.,  $111,500;  Sumner  Sol- 
litt,  $111,731;  Pozzo  Constr.  Co.,  $113,850 
John  A.  Klarquist,  $113,900;  John 
Simpsn  &-  Co.,  $114,944;  Gene  B.  Fos- 
ter. $115,846;  Wallace  &  Dunham, 
$115,852.86;  Davidson  Constr.  Co..  $11?,- 
600.  W.  W.  Ache,  archt..  1616  4th  Ave.; 
reinf.  cone,  constr.,  comp.  rf.,  steel 
canopy,  met.  sash,  cork  insulation, 
reinf.  cone,  vault. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Architect  Edgar  H.  Cllne,  632  Pet. 
Sec.  Bldg..  Los  Angeles,  is  preparing 
plans  for  group  of  3  reinforced  concrete 
warehouse  and  cold  storage  buildings 
on  4V>-acre  site  at  west  channel  slip 
No  5,"  Water  St..  Long  Beach  Harbor, 
Long  Beach,  for  Long  Beach  Terminal 
Warehouse  Co.;  6-story  cold  storage 
building  containing  80,000  sq.  ft.  floor 
space.  "3-story  warehouse  containing 
60  000  sq.  ft  floor  space,  ice  manufac- 
turing plant  with  daily  capacity  of  17.-. 
tons  and  storage  capacity  of  1200  tons; 
reinforced  concrete  construction,  con- 
crete flat  slab  floors.  These  buildings 
are  50%  of  the  ultimate  improvements 
planned   for   this  site. 
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POIVER  PLANTS 


SACRAMENTO,  Cal. — Construction  of 
a  power  plant  costing  more  ttian  $3,- 
500.000  at  the  confluence  of  silver  fork 
and  south  fork  of  the  American  river 
is  planned  by  the  El  Dorado  Power  Co., 
under  a  permit  granted  by  the  state 
division  of  water  rights.  The  com- 
pany had  received  aV  thorization  to 
use  250  second  feet  and  7500  acre  feet 
of  water  to  develop  24,859  housepower. 

SEATTLE,  W^ash. — Until  April  30,  11 
A.  M.,  bids  will  be  rec.  by  Wm.  D. 
Freeman,  city  purchasing  agent,  to  fur. 
f.  o.  b.  Seattle,  20  induction  voltage 
regulators. 


SEATTLE,  Wash. — Until  April  30,  10 
A.  M.,  bids  will  be  rec.  by  TVm.  D. 
Freeman,  city  purchasing  agent,  to  fur. 
f.    o.    b.    Seattle,    5000   ft.    cable. 


SEATTLE,  Wash. — Until  April  30,  10 
A.  M.,  bids  will  be  rec.  by  Wm.  D. 
Freeman,  city  purchasing  agent,  to  fur. 
f.  o.  b.  Seattle,  3  weatherproof  outdoor 
switch   houses. 


LOS'  ANGELES,  Cal. — We.stinghouse 
Elec.  &  Mfg.  Co.  apparently  sub.  lo^v 
bid  to  water  and  power  comm.  for  St. 
lighting  transformers  under  spec.  P- 
379,  as  follows:  (1)  $6030,  option  $1005, 
(2)  $7600,  (3)  $3850,  Sharon,  Pa.;  2% 
disc. 

Graybar  Elec.  Co. —  (1)  $6906,  $1151, 
(2)  $8085,  (3)  $4478,  Loe  Angeles,  27c 
to  2\i7c  disc. 

Gen.  Elec.  Co.— (1)  $6906,  $1151,  (2) 
$8085,    (3)    $4478,   Los   Angeles,   2%    disc. 

ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  29,  5  p.  m.  bids  will  be  received 
by  A.  P.  Goldworthy,  secy.  Board  of 
Public  Utilities,  1412  Park  St.,  to  fur. 
two  oOO-KVA  transformers.  Further 
information   obtainable  from   secretary. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  29,  5  p.  m.,  bids  will  be  received 
by  A  .D.  Goldsworthy,  secy.  Board  of 
Public  Utilities,  1414  Park  St.,  to  erect 
concrete  addition  to  sub-station  at 
Pearl  St.  and  Blanding  Ave.  Plans  ob- 
tainable   from    secretary. 


PUBLIC  BVILBI^GS 


Bids   Opened. 

STEEL    BAR  Cost,    $ — 

SAN    QUENTIN,    Marin    Co.,    Calif. 
Steel    bar    cell   fronts    in    west    wing    to 

cell    block    house    (90    cells). 
Owner    —    State    of    California,    Sacra- 
mento,  Calif. 
Architect   —  Geo.    B.    McDougall,    State 
Architect,      Forum      Bldg.,      Sacra- 
mento. 
Folsom   Street  Iron  Works,   17th 

and    Missouri   Sts.,    S.   F. ..  $16,777.00 

Western   Pipe   &   Steel   Co 19,191.75 

Fair    Manufacturing    Co 19,320.00 

Steel    Construction    Co 19,396.00 

Schrader    Iron     Works     24,950.00 

All    bids    taken    under    advisement. 

MARYSVILLE,  Yuba  Co.,  Calif.— at 
$35,995  H.  W.  Robertson,  2633  6th  Ave., 
Sacramento,  awarded  contract  by  Geo. 
W.  Richards,  city  clerk,  for  general 
c:nstruction  of  Municipal  Auditorium, 
Geo.  Sellon  &  Co.,  California  State 
Life  Bldg.,  Sacramento,  architect. 
Other  awards  are: 

Booth  and  Herboth,  Marysville,  at 
$21,990  for  mechanical  equipment  nnd 
plumbing  work. 

Syvertsen  &  Son,  Marysville,  at  $3,- 
275   for   electrical   work. 

Preliminaries   Complete. 

BAND   STAND.    ETC.  Cost,    $6000 

RICHMOND,    Contra    Costa    Co.,    Calif. 

Memorial    Park. 
Frame    and    plaster    band       stand    and 

ladies'  rest  room. 
Owner — City   of   liiohmond. 
Architect — ICrn*,st     b'irires,     2534     h^oito, 

Richmond. 

MERCED,  Merced  Co.,  Cal. — Only  one 
bid  received  by  P.  .1.  Thornton,  county 
clerk,  to  repair  Justice  Court  at  Gus- 
tine.  rtoy  Kruger,  of  Gustine,  at  $687, 
was   the   bidder. 


Completing   Plans. 

ARMORY  Cost,    $100,000 

LOS  ANGELES,  Calif.  Exhibition   Park. 

Steel  roof  and  remodeling  of  State  Ar- 
mory. 

Owner — State    of    California. 

Architect — Geo.     B.     McDougall,       State 
Architect,      Forum      Bldg.,      Sacra- 
mento. 
Bids   will  be  asked   about  May   1,  for 

general    contract,    structural    steel    and 

eJectrical  work. 


SAN  FRANCISCO,  Cal.  —  Following 
bids  reiceived  by  State  Architect  Geo. 
B.  McDougall,  Division  of  Architecture, 
Forum  Bldg..  Sacramento,  for  struc- 
tural steel  in  connection  with  con- 
struction of  roof  and  remodeling  of 
State  Armory  Building  at  14th  and 
Mission  Sts.,  San  Francisco.  Bids  pre- 
viously received  were  rejected. 
Schrader  Iron  Works,   Inc.,   1247 

Harrison    St.,    S.    F $64,380 

Minneapolis    Steel    &    Machinery 

Co 64,390 

Judson    Mfg.    Co 65,987 

Moore    Dry   Dock    Co 67,045 

Golden    Gate    Iron    Works    67,500 

Central    Iron    Works,    Inc 68,500 

All   bids  taken  under  ladvisement. 


MARTINEZ,  Contra  Costa  Co.,  Cal.- 
Bids  will  be  asked  at  once  by  count: 
supervisors  to  paint  interior  of  court 
house.     J.  H.  Wells,  county  clerk. 


EUREKA,  Humboldt  Co.,  Cal. — E.  G. 
Pluke  Co.,  Eureka,  at  $3329  awarded 
contract  by  supervisors  to  repaint  and 
refinish  interior  of  courthouse.  Other 
bids:  Nelson  Bros.,  $3600;  Montgomery 
and  Ditty,  $3665;  Winter  Bros..  $4003. 
All  bidders  Eureka. 


CHICO,  Butte  Co.,  Cal.  —  City  will 
call  electicn  at  once  to  vote  bonds  of 
$100,000  to  be  added  to  $75,000  already 
appropriated  by  county  to  finance  erec- 
tion of  memorial  civic  auditorium.  Site 
will  cost  $20,000.  Prel.  plans  have  been 
prepared  by  Cole  and  Brouchard,  ar- 
chitects, Chico,  provide  for  a  Class  C 
structure,  100  by  128  ft.,  with  stage  26 
by  28  ft.,  and  gallery;  basement  would 
contain  locker  rooms,  gymnasium, 
kitchen,    etc. 


CHEHALIS,  Wash. — Setterecn  Bros.. 
Portland,  Ore.,  at  $198, ."00  n^\arded 
contract  by  Lewis  County  Commis- 
sioners to  erect  new  courthouse.  Other 
contracts  let  were:  Rushlight,  Hastorf 
&  Lord.  Portland,  heating  and  venti- 
lating, $16,963;  plumbing.  Tacoma  firm, 
Stacey  Heating  &  Sanitary  Engineer- 
ing Co.,  $11,610:  electric  work,  Chehalis 
Electric  Co.,  $5282;  linoleum,  S.  C. 
Scott,  Tacoma,  $5349;  elevator,  Otis 
Elevator  Co.,  Seattle,  $3890. 

WILLOWS,  Glenn  Co.,  Cal.— County 
Board  of  Supervisors  plan  to  remodel 
upper  story  of  courthouse  for  wom- 
en's jury  room  and  additional  space 
for   county   assessor. 


EUREKA,  Humboldt  Co.,  Cal.— E.  G 
Pluke,  Eureka,  awarded  contract  at 
$3329  by  county  to  paint  interior  of 
court  house. 


AL.^MEDA,  Alameda  Co.,  Cal. — Until 
May  4,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, Room  9,  City  Hall,  to  fur,  <ind 
install  stage  equipment  and  drapes  in 
High  School  auditorium.  Cert,  check 
10%  payable  to  Secty.  req.  with  bid. 
Specifications   obtainable   from   Secty. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(.Members    Builders'    Bxchang-e) 
I053    MARKET    8T. 

Phone  Mar'    »(    8<)i      Snn   Francisco 


STOCKTON,  San  Joaquin  Co.,  Cal.  - 
Davis-Heller-Pearce,  Inc.,  architect 
and  engineers,  Weber  and  Grant  Ave. 
Stockton,  have  presented  preliminar; 
drawings  to  city  council  for  proposer 
new  city  hall.  City  Eng.  L.  F.  Barzel 
lotti  will  also  prepare  a  preliminar; 
set  of  plans  for  the  proposed  structure 
Bonds  will  be  voted  to  finance  con 
struction. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  May  17,  5  p.  m.,  bids  will  be  re- 
ceived by  A.  L.  Banks,  city  clerk,  it 
fur.  and  install  furnishings  for  new 
city  hall.  Lists  of  materials  desirec 
obtainable  from  city  clerk.  Cert,  chech 
10%  payable  to  city  auditor  req.  witt 
bid. 


LOS  ANGELES,  Cal. — United  Bldg.  & 
Finance  Co.,  1262  N.  Fair  Oaks,  Pasa- 
dena, sub.  low  bid  to  L.  A.  Bd.  Pub 
Wks.  April  19,  at  $78,900  for  reinforced 
concrete  foundation  supporting  struc- 
ture steel  frame  work  for  new  city 
hall  on  N.  Main  St.  Bids  were:  United 
Bldg.  &  Finance  Co.  (1)  $78,900,  (2) 
extra  foundation  per  cu.  yd.  including 
forms  $10,  (3)  extra  reinforced  steel 
per  lb.  5c,  (4)  extra  excav.  per  cu.  yd. 
measured  in  place  $2;  Lange  &  Berg- 
strom  (1)  $84,644,  (2)  $20,  (3)  oc,  (4) 
$2.50;  C.  J.  Kubach  Co.  (1)  $84,737,  (2) 
$14.50,  (3)  514c,  (4)  $6.75;  Wm.  Simp- 
son Constr.  Co.  (1)  $88,000,  (2)  $9,  (3) 
5c,  (4)  $2;  Pozzo  Constr.  Co.  1)  $88,613, 
(2)  $10,  (3)  6%c,  (4)  $3.50;  Clinton 
Constr.  Co.,  (1)  $89,990,  (2)  $12,  (3)  5c, 
(4)  $4;  P.  J.  McDonald  Co.  (1)  $93,336, 
(2)  $12.35,  (3)  4%c,  (4)  $2;  Mathis 
Constr.  Co..  (1)  $95,930,  (2)  $16.50,  (3) 
4%c,    4)    $2.50;    Salih    Bros.    (1)    $96,480, 

(2)  $15.  (3)  5%c,  (4)  $2,50;  R.  E.  Camp- 
bell (1)  $96,600,  (2)  $16,  (3)  5%c,  4)  $2; 
North  Pacific  Constr.  Co.  (1)  $99,140,  (2) 
$18.50,  (3)  6c,  (4)  $3.50;  Ross  Constr. 
Co.  (1)  $104,500,  (2)  $16,  (3)  6c,  (4)  $2; 
Darrell    Condley     1)     $107,780,     (2)     $17, 

(3)  4c,  (4)  $3;  Grenfleld  &  Umbarger, 
$108,630,  (2)  $19,  (3)  8c,  (4)  $5;  Thos. 
Kelly  &  Sons,  $112,271,  (2)  $13.50. 
(3)  5c,  (4)  $2.50;  J.  C.  Bannister  (1) 
$118,865,  (2)  $18.50,  (3)  5c,  (4)  $5; 
Pinner  Masonry  &  Constr  Co.  1)  $118,- 
900,  (2)  $16,  (3)  5c,  (4)  $3;  Walter  E. 
Warne  (1)  $145,000,  (2)  $20,  (3)  5%c, 
4)    $5. 


RENO,  Nevada— Until  May  5,  9  A.  M., 
bids  will  be  received  by  Regents  of 
University  of  Nevada,  for  alterations 
and  additions  to  heating  system  at 
University.  See  call  for  bid.s  under 
oflioini    proposal    section   in    this   issue. 


S'AN  LEANDRO,  Alameda  Co.,  Cal. — 
City  defeats  (2nd  election)  proposal  to 
issue  bonds  of  $175,000  to  finance  pur- 
chase of  site  and  erection  of  new  city 
hall. 

SAN  ANDREAS.  Calaveras  Co.,  Cal. 
— L.  E.  Tertzig,  San  Andreas,  at  $10,000 
awarded  contract  by  Town  Hall  Asso- 
ciation to  erect  frame  and  stucco  town 
hall,  60  by  100  feet. 


RESIDENCES 


Permit   Applied   For. 

RESIDENCES  Cost,  14  at  $3000  each 
2  at  $4000  each 

SAN  FRANCISCO,  N  and  S  Hollywood 
E   Pope    St. 

Sixteen  one-story  and  basement  frame 
residences. 

Owner — Fred  G.  Pfeifer  Co.,  940  Gen- 
eva Ave.,   S.   F. 

Architect — None. 


I'ermit   Applied   For. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO,  E  El  Verano  Way 
200   N   Monterey. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  J.  Wilde,  505  26th  Ave., 
San  Francisco. 

Architect — N.  W.  Mohr,  4405  20th  Ave.. 
San    Francisco. 


LODI,  San  Joaquin  Co.,  Cal. — Dr.  A. 
C.  Boehmer,  Lodi,  granted  building: 
permit   by   city    to   erect   IVi -Story  and 
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nasemeiit  frame  and  brick  veneer  resi- 
dence in  West  Oak  Street;  est.  cost 
$12,500.  Construction  will  be  started 
at  once. 


Cost,  $5000  ea 


Permit   Applied  For. 

RESIDEiXCI'IS  Cost,    $3500    each 

OAKLA.XI),  Alameda  Co.,  Cal.   No.  7306- 

7344   Holly   St. 
Ten  one-story  5-room  frame  residence? 

and   garages. 
Owner— A.    E.    Orton,    5748    E-14th    St, 

Oakland. 
Architect — None. 


Contract    Awarded. 

UESlDi:NCB,    ETC.     .  Cost,    $15,000 

OAKLAND,  Alameda  Co.,  Cal.     N  Long- 

ri^Ke   Uoad   1000  E  Lakcshorc  Ave. 
T\'iii-^ory     7-room     frame     and     stucco 

rs-sidence  and  one-story  garage. 
Owner — A.    A.    Richards,    752    Longridge 

Uoad,    Oakland. 
Architect — None. 
Contractor — N.  A.   Anderson,   1927   Napa 

Ave.,    Oakland. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $15,000 

SAN   FRANCISCO,    St.   Francis   Wood. 
Two-story   frame   and   stucco    residence 

with    terra    cotta    tile    roof. 
Owner — A.     McSweeney,     277     Pine     St., 

San    Francisco. 
Aichitect— Willis    Polk    &   Co.,    277   Pine 

St.,    San    Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,     $25,000 

HILLS'BOROUGH,   San   Mateo   Co.,   Ca). 

Two-story   frame  and   stucco   residence. 

()wuer---Carl    W.    Elfving. 

.\r<hitect — Chas.     B.       Rogers,       I'hclan 

I'.ldg.,   San   Francisco. 
Contractor — F.   A.   Wisnom. 


Cost,    $10,000 
26    B    of    78th 


Cnntract    Awarded. 
RESIDENCE 
OAKLAND,    NE    14th    St 

Avenue. 
Two-story    frame    residence    and    store. 
Owner — A.  C.  Meadows,   5748  E   14th  St. 

Oakland. 
Contractor — A.   E.   Orton   Master   Bldrs., 

5748  E  14th  St.,  Oakland. 


Contract    Awarded. 

RESIDENCES 

SAN  FRANCISCO,  E  Pennsylvania  St. 
—  N  19th  St. 

Four  one-story  and  basement  frame 
residences. 

Owner — Martizen  &  Cronin,  2049  Irving 
St.,    San    Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced  Ave.,    San    Francisco. 


Cost,  $10,000 


("ontract  Let. 

RESIDENCE.  Cost,    $15,000 

BERKELI'^Y,    Alameda    Co.,    Cal.,    Alva- 

-    rado   Dr.,  Claremont. 
Tw3-story     and     basement     frame     and 

stucco   residence. 
Owner — Mrs.    Pearl    W.    Dore,   18   Bridge 

Rd.,  Oakland. 
Architect    —    Chas.     W.     McCall,     1404 

Franklin   St.,   Oakland. 
Contractor- —    Albert    A.    Haskell,    4331 

Montgomery  St.,   Oakland. 


Plans    Being   Prepared. 

RESIDE.XCE  Cost,    $6000 

RICHMOND,    Contra    Costa    Co.,    Calif. 

Miravista   District. 
One-story    frame    and    plaster    Spanisii 

residence. 
Owner — Mr.    Burdick. 
Architect — Ernest     Flores,     2534     Soito, 

Richmond. 


To  Build. 

RESIDENCE  Cost,    $15,000 

OAKLAND,    Alameda    Co.,    Cal.      Long- 
ridge    Ave.    near   Paloma    Ave. 

Two-story    frame   and   stucco    residence 

Owner    &    Builder — C.      W.      Short,      574 
Rosal    Ave.,    Oakland. 
Structure  will  have  8  rooms,  3  baths, 

double     garage,     hot     air     heat,     cedar 

shingle  roof. 


LOS  ANGELES,  Cal.— Archt.  Thomas 
.^ranklin  Power,  2615  W  7th  St.,  has 
compl.  plans  for  2-story  4S-rm.  frame 
tnd  stucco  rectory  bldg.  at  6659  Sunset 
Jlvd.  for  Blessed  Sacrament  Parish.  R. 
"'.  Bishop  of  L.  A.  and  San  Diego;  40  by 
120  ft.,  tile  rf.  Day  wk.  and  subcontract 
under  supervision  of  archt. 


Completing    Plans 

COUNTRY   HOME 

SAN   MATEO. 

Two-story       and       basement       concrete 

frame   and   stucco   country   home. 
Owner — Chas.    S.    Howard. 
Architect — Lewis     P.     Hobart,     Crocker 

Bldg.,    San    Francisco. 
Contractor  —   Chas.    Stockholm  &   Son, 

Monadnock    Bldg.,    San    Francisco. 
Contract    let      on      percentage      basts. 
Plans    being   completed. 


To  Be   D'.ne    By   Day's  Work. 

RESIDENCES  Cost,   $4000   each 

SAN  FRANCISCO,  Valdez  near  Brent- 
wood; Hazel  wood,  Plymouth,  Colon 
near  Mangels;  Verba  Buena  near 
Plymouth;  Brentwood  near  Verba 
Buena,   etc. 

26  1 -story  and  basement  frame  resi- 
dences. 

Owner  —  Nels'rn  Bros.,  950  Monterey 
Blvd.,   San   Francisco. 

Architect — Chas.  Strothoff,  2274  15th 
St.,  San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost.   $15,000 

BERKELEY,  Alameda  Co.,  Cal.  763  San 

Diego    Road. 
Two-story    9-room     frame     and     stuccj 

residence. 
Owner — Mrs.     M.     Merritt,     1209     Colu.sa 

Ave.,  Berkeley. 
.Architect — E.   L.    Snyder,   2045   Shattuck 

Ave.,    Berkeley. 
Contractor — ^Mason     McDuffle    Co.,    2045 

STiattuck    Ave.,    Berkeley. 


Contract  Awarded. 

RESIDENCES  Cost,    each    $10,000 

SAN     FRANCISCO,     Paloma    and    Mon- 

cada  Sts. 
Two      two-story    and    basement    frame 

residences. 
Owner — Ellen   Gleeson,   132   Sanchez  St., 

San    Fiancisco. 
Designer — Pring  &  Lesswing,  58   Sutttr 

St..    S.    F. 
Contractor — M.    C.    Ingraham,    120    Ctis 

St.,    S.    F. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 


.New  stj  le  duplex,  type 
as  illustrated,  "Westeat" 
Dead  i'  ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  in  Special  Crystalac 
Panels    are    approved     by 


wood.       Plates    and    trim 

Finish.       All     "Westest" 

the    National    Board    of    Fire    Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Bro'wn  &  Pen ff illy.  Inc. 

Aleniber   Cnlifornin    Dcveloiiment    AM«oclatlon 
Cnlifornin   EIectrnBls<H'   As-soolntlon 
Mnniifnctnrers   nnd 
niKtrihiitnrn    of 
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WESTEST" 

ELECTRIC  PRODUCTS 

12G4  Folsoni  Street 

San  Francisco 


I'lioneHt 


Ilemlnrk    S874 
Ilemlork    887R 


Enclosed  externally  operated 
Safety  S  w  i  i  c  li  e  s.  Knife 
Switches.  Metal  Sivltcli  and 
Cnt-ont  Roxes,  Safety  Panel 
Roards. 

rnlaluK  nnd  Pricea    nn    Re(|UP«t 


A  "Plttsbnr^  Aatomaflc 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  qnality 
thron^irhont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  hi^h  merit 
of  the  Pittsburg:  coupled 
with  '•  Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
ivink  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
•PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


' 
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Contract  Awarded. 

RESIDENCE  Cost,    $12,500 

PIEDMONT,  Alameda  Co.,  Cal.  No.  98 
La  Salle  Ave. 

Two-story  9-room  frame  and  stucco 
residence   and   garage. 

Owner — Mrs.   W.   W.  Breuner. 

Architect — E.  L.  Snyder,  6938  Lockwood 
St.,  Oakland. 

Contractor — Beckett-Wight,  2457  Web- 
ster St.,  Berkeley. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $10,00.1 

PIEDMONT,  Alameda  Co.,  Cal.  Location 

Withheld. 
Two-storj'    EnglL^ih    type    residence. 
Owner — Arthur   Fleutti,    3840    Randolph 

Ave.,    Oakland. 
Architect — W.     E.       Schirmer,       Thayer 

Bldg.,  Oakland. 


Construction   Under   Way. 
RESIDENCES  Cost.    $250,000 

SAN    FRANCISCO.      N    Lake    St.    —    W 

Thirtieth  Ave. 
Six  brick,  plaster  and  frame  residences 

of    Spanish    Me.xican    architecture. 
Owner    and    Builder — Allen    &    Co.,    168 

Sutter   St.,    San   Francisco. 
Architect^ — Earl     B.     Bertz,     168     Sutter 

St.,   San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $11,287.50 

OAKLAND,  Lot  12  Lakeshore  High- 
lands. 

Two-story  frame  and  stucco  residence 
and   garage. 

Owner— A.  F.  &  M.  V.  Agard,  1713  Fil- 
bert St.,  Oakland,  and  A.  D.  Stone, 
68  Post  St,  S.  F. 

Architect — S.  L  Hyman,  A.  Appleton  & 
A.   D.   Stone,   68   Post  St.,   S.   F. 

Contractor  —  Herbert  K.  Schulz,  496 
Arlington,   Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,  $12,000 

OAKLAND,  Alameda  Co.,  Cal.  No.  901 
Paramount  Road. 

Two-story  8-room  frame  and  stucco 
residence  and  one-story  frame  ga- 
rage. 

Owner — Arthur  F.  Agard,  1713  Filbert 
St.,   Oakland. 

Architect  —  D.  D.  Stone,  68  Post  St., 
San    Francisco. 

Contractor — H.  C.  Schulz,  946  Arling- 
t'.-n    Ave.,    Berkeley. 


Contract  Awarded. 

RESIDENCES  Cost,    $4000   each 

SAN  FRANCISCO,  SE  Cor.  Excelsior  & 
Naples  St. 

Eight  1-story  and  basement  frame 
residences. 

Owner — G.  Martin,  901  Bryant  St.,  San 
Francisco. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery  St.,   San   Francisco. 

C  ntractoi — I.  M.  Sommer  &  Co.,  901 
Bryant   St.,  San  Francisco. 


Cost,  $12,000 


Completing  Plans. 

RESIDENCE 

OAKLAND,    Lakemont. 

Two-stcry   frame   and   stucco   residence. 

Owner— R.    S.    Rushing,    3441    Sheffield 

Ave.,   Oakland. 
Architect — Walter     Lewis,     525     Market 

St.,   San   F'rancisco. 
Hot    air    heating    system      with      oil- 
burning    equipment. 


Plans  Being   Figured — Bids  Close  April 

19    1926. 
RESIDE.\CE  Cost,    $15,000 

BERKELEY,    Alameda    Co.,    Cal.,    Alva- 

rado    Rd.,   Clarem'.nt. 
Two-story   and     basement     frame     and 

stucco   residence. 
Owner — Withheld. 
Architect   —    Chas.      W.      McCall,      1404 

Franklin  St.,   Oakland. 


To    Be    Done   By    Day'.s   Work. 

RESIDENCES 

SAN  FRANCISCO,  E  Byxbee  215  to  440 
S  Holloway. 

10  1 -story  and  basement  frame  resi- 
dences. 

Owner — Sutherlin  &  Mathers  655  Stein- 
er  St.,  San  Francisco. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
F.  O.  Jean,  424  Union  League  Bldg.,  Los 
Angeles,  has  contr.  for  2-sto.  frame  and 
stucco  garage  and  servants'  quarters 
on  Maple  Ave.,  Beverly  Hills,  for  H. 
Bell;  plans  by  W.  E.  Chadwick,  424 
Union  League  Bldg.,  Los  Angeles;  24  by 
34  ft,,  tile  rf. 


LOS  ANGELES,  Cal.— Frank  H.  Web- 
ster, 922  Guaranty  Bldg.,  Hollywood,  is 
completing  plans  for  a  two- 
story  l5-room  residence,  115x58  ft.,  In 
North  Glendale  for  W.  F.  Markham, 
S301  Sunset  Blvd.,  Hollywood.  Contract 
has  been  let.  Brick  and  terra  cotta  ex- 
terior, tile  rf.,  hdwd.  and  pine  trim 
and  firs.,  5  tiled  baths,  gas  furnaces, 
aut.  storage  water  htr.,  garage  with 
servants  quarters;  $60,000.  Plans  will 
be  completed  in  10  days. 


LOS  ANGBILES,  Cal.— Chisholm,  For- 
tine  &  Meikle,  509  S.  Western  Ave., 
have  contr.  for  2-sto.  and  part  base- 
ment, English  dwlg.  at  3rd  and  June 
St.,  for  Charles  Andrews;  plans  by  C. 
J.  Smale,  509  S.  Western  Ave.;  fr.  and 
plas.  half  timber,  brick  trim,  slate  rf., 
tiled  baths  and  drainbds.,  storagre 
water  htr.,  unit  htg.  sys.,  hdwd.  and 
tile  firs.,  hdv/d.  and  pine  trim,  mantel, 
mech.  refrig.,  intercommunicating  tele- 
phone  sys.,    landscaping;    $55,000. 


CONCRETE 


PERSONAl, 


IF  THE  Family  with  the  3  small  boys, 
who  came  down  to  Elkhorn  Country 
club  to  look  at  Jersey  cows  in  Ford, 
about  Aug.  7,  have  my  dog  Tiny,  I 
will  give  $50  for  the  return  and  no 
trouble.      Mrs.    E.    Weed. 

NOTICE — Return       the       rubber  tired 

wagon  coaster,  combined,  taken  from 

yard    at    516    Madison    St.    and  save 

trouble.       This    notice     3    days,  then 
officers  ordered  to  arrest. 


SANDY   PRATT   was   visiting. 

*  *      * 

IN  A  country  town. 

*  •      * 

AND  PICKED  up  the  paper. 

*  «      • 

PUBLISHED   ONCE    a    week. 

*  •      • 

AND  THE   above    "personals." 

*  *      * 

WERE  ON  the  back  page. 

*  •      » 

MRS.    WEED    (In    town- — Blue    Grass). 

*  *      * 

SAID  THE  "Jersey  Cows." 

*  *      * 

WERE    IN    the   Ford. 

*  •      * 

SANDY  PRATT,  president. 

*  •      « 

OF  THE  Pratt  Building  Material  Co. 

*  *      * 

DOUGLAS  300 — "easy  to  remember." 

*  •      • 

HAS  OFTEN   heard. 

*  •      • 

OF  "ROAD  hogs." 

*  •      • 

RIDING   IN  Fords. 

*  •      • 

BUT   STYLES  change. 

*  •      * 

AND  MRS.  Weed,  nee  Grass. 

*  •     • 

SAID   THE    cows. 

:«  *  * 

WERE   NOW    riding. 


YOU  SEE  many  "calves." 

*  «      • 

IN  FORDS. 

*  •      * 

IN  THESE  days. 

*  «      * 

OF  VERY"  short   dresses. 

*  *      • 

BUT  SANDY  Pratt,  producer. 

*  •      * 

OF  CLEAN,   sharp  sand. 

»      «      • 

AND   HARD,   clean   rock. 

*  *      * 

ALSO  WELL-GRADED,  washed  gravel. 

*  •      * 

NEVER   SAW  cows   "joy-riding." 

*  *      • 

THEN   THE   second   notice. 

*  *      * 

IN  THE   above-mentioned   paper. 

*  •      « 

DEMANDS  THE   coaster   returned 

*  *      * 

OR  A  jail  sentence. 

*  *     • 

SO  ALL  the  "bad"  eggs. 

*  *      • 

ARE  NOT  in  town. 

X         *         • 

AND  SOME   "bad   eggs." 

*  »      • 

NOT  NICE,  fresh  ranch  eggs. 

«     »     • 

ARE  IN  the  country,   also. 

*  •     • 

"I  THANK  you." 


One  of  the  neighbor  bovs  read  the  two  "personals"  (they  are  quite  per- 
-sonal)  at  the  head  of  this  K.C.B.-like  stuff  of  Sandy's,  and  then  concluded  he 
would  "return"  the  hog  with  the  neighbor's  ear  brands.  Sandy  Pratt,  pro- 
ducer of  clean,  sharp  sand  and  hard  rock  and  gravel,  taught  country  school  in 
Tulare  county,  when  a  boy,  and  one  of  his  .school  trustees  went  to  Folsom 
prison    for    twenty    years    for    stealins  hogs. 
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LOS  ANGELES.  Oal. — Ben  K.  Tanner, 
2412  W  7th  St..  has  contr.  for  2-story 
14-rm.  frame  res.  at  541  Rossmore  Ave. 
for  E.  M.  Rothman,  Gaylord  Apts. ; 
Paul  R.  Williams.  1400  Stock  Exchange 
Bldg.,  archt;  71x78  ft.,  basement,  slate 
rfg.,  brick  veneer,  stucco  and  half  tim- 
ber; 4  tiled  baths;  garage. 


SOUTH  PASADENA,  Cal. — G.  M. 
Holsteln  Jr.,  215  Rodeo  Dr.,  Beverly 
Hills,  has  contract  for  a  two-story  and 
basement,  20-room  frame  and  stucco 
dwelling  at  the  corner  of  Columbia 
and  Hillside  Roads,  South  Pasadena, 
lor  M.  J.  S'wetland;  McNeal  Swasey,  405 
Hibernian  Bldg.,  Los  Angeles,  archi- 
tect; tile  and  composition  roof,  hard- 
wood floors,  hardwood  and  pine  trim, 
automatic,  water  heater,  gas  unit  heat- 
ing system  electric  controlled,  orna- 
mental iron,  cast  stone  mantels,  7  tile 
baths,  tile  sink,  cedar  lined  closets, 
electric  refrigerator,  swimming  pool, 
dressing  rooms,  garage,  lawn  sprink- 
ler system;,  150, 000. 


DEL  MAR,  San  Diego  Co.,  Cal. — W.  J. 
Shirley,  1329  W  22nd  St.,  Los  Angeles, 
has  contr.  for  two  hotel  bungalows  at 
Del  Mar,  for  South  Coast  Land  Co.; 
one  will  contain  6  rms.  with  6  baths 
and  the  other  will  have  17  rms.  with 
12  baths,  stucco,  frame  constr.,  shgle. 
rfg.  Plans  by  Archt.  Harwood  Hewitt 
and  Norman  Miller,  engr.,  110  W  11th 
St.,  Los  Angeles.  Plbg.  award,  to  Otto 
Helmer.  956  V/'  46th  St.,  Los  Angeles. 


LOS  ANGELES,  Cal.— McFadden  and 
Winkelman,  1053  Harcourt  Ave.,  subm. 
low  bid  to  L.  A.  bd.  educ.  Apr.  14  at 
$54,135  for  2-sto.  12-unit  class  D  school 
bldg..  62x156  ft.,  at  Delevan  elemen- 
tary site,  2763  Delevan  Dr.  Other  low 
bidders  were:  plbg.,  E.  W.  Crowell  Co., 
744  S  San  Pedro  St.,  $5389;  painting, 
Angelus  Paint  &  Dec.  Co.,  1601  W  7th 
St.,  $2641;  htg.  &  Vent.,  Foss-Jones 
Co.,  28  E  Union  Ave.,  Pasadena,  $5175. 
Plans  by  bd.  educ.  archtl.  dept;  face 
brick,  slate  roof. 


VERDUGO  WOODLANDS,  L.  A.  Co., 
Cal.— Dunlap  &  Crosby,  317  Taft  Bldg., 
Hollywood,  are  compl.  wkg.  plans  and 
1.  Cline,  116  W  Wilson  St.,  Glendale, 
will  build  a  2-story,  11-roora  frame  & 
stucco  dwlg.  in  Verdugo  Woodlands 
for  A.  R.  Hlldreth;  38x61  ft.,  shgle  rf., 
full  basement,  1  pLas.  and  1  tile  man- 
tel,  3    tile   baths;  garage. 


HOLLYWOOD,  L.  A.  Co.,  Cal. — Archt. 
Al.  F.  Mantz,  rm.  7,  7024  Melrose  Ave., 
is  preparing  wkg.  plans  for  a  2-story, 
10-rm.  frame  and  stucco  dwlg.  on  Du- 
rand  Dr.,  HoUywoodland,  for  J.  Ross 
Castendyck,  115  N  Western  Ave;  60  by 
50  ft.,  tile  and  comp.  rf. ;  garage,  lawn 
sprinkler  sys;  $25,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Archt.  Benj.  J.  Bloser,  Cit.  Nat.  Bank 
Bldg.,  is  preparing  plans  for  a  Spanish 
style  residence  in  Holmby  Hills,  near 
Beverly,  for  Mrs.  Queenie  Boardman; 
frame  and  stucco  constr.,  clay  tile  rfg., 
19  rms.,  5  baths,  4  lavatories;  2-story 
garage,    tiled    swimming    pool;    $70,000. 


SCHOOLS 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 

S*u4  «tt  imfmlriit  It  ntmrtt  Offict, 


('ompleting    Plans. 

SCHOOL  Cost,    $4D,000 

SAN    RAFAEL,   Marin   Co.,   Cal. 
One-story     and     basement     frame     and 

stucco   school    (12)    rooms. 
Owner — San    Rafael    Military    Academy. 
Architect — S.  Heiman,   57  Post  St.,  S    f'"'. 


Plans   Being   Completed. 

SCHOOL  Cost,    $40,000 

HAYWORD,  Alameda  Co.,  Cal.     B  St. 

One-story  reinforced  concrete  school 
building  with  tile  roof  (6  class- 
rooms,   250x45). 

Owner — Hayward  Grammar  School  Dis- 
trict. 

Architect — E.  P.  Whitman,  192  Main 
St..  Hayward. 


Date  of  Opening  Bids  Postponed  Until 
April  26,  1926. 

SCHOOL  Cost,  $100,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  Ad- 
joining Holy  Cross   Parish. 

Two-story  and  basement  reinforced 
concrete  and  frame  school. 

Owner — Holy  Cross  Parish,  Rev.  Father 
O'Reilly,  pastor. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  Eddy  and  Powell  Sts.,  San 
Francisco. 


Plans    Being    Prepared. 

ADDITION  Cost,    $40,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.  Mc- 
Kinley   School   Site. 

Six  classroom  addition  to  McKinley 
S'chool,  reinforced  concrete  con- 
struction with  plaster  exterior,  tar 
and    gravel    roofing. 

Owner — City  of  San  Leandro  Board  of 
Education. 

Architect — John  J.  Donovan,  Tapscott 
Bldg.,    Oakland. 


Plans   Being   Prepared. 

ADDITION  Cost,     $80,000 

SAN  LEANDRO.  Alameda  Co.,  Cal. 
Washington  School  Site. 

Twelve  classroom  addition  to  Wash- 
ington School  (reinforced  concrete 
with  plaster  exterior,  tar  and 
g)  avel  roofing). 

Owner — City  of  Oakland  Board  of  Ed- 
ucation. 

Architect — John  J.  Donovan,  Tapscott 
Bldg.,   Oakland. 


Plans  Being  Figured — Bids  Close  April 

26  at  7:30  P.  M. 
SCHOOL  Cost,   $20,000 

■s.<;bp  Aiaj  um^i.tt.  pans-it  aq  .viqB 
-qoaU  11!-^  «P!Q  Joj  hbj  pue  ^uipin^^  J^>J 
suHid  susawUdJd  sj  'BtaKi^  BJuBij  "pjoj 
-MBJO  j^  1  loajjqojv  OOO'Sit  jnoqB 
ISOD  oj  auipijnq  looqos  avou  jo  uoijoaja 
puB  aAV  ■191SIIICH  P"B  pa  jodaa  Jb 
3JIS  JO  asBqojnU  joj  OOO'SSJ  auipi.vojd 
uoi)Odid  )uajdj  )B  enssi  puoq  PduumB 
jDl'jjsia    looqos   uojUj^i   Bj^ioo — IBO   'oo 

BjBqjBa    BduBS    "vavaHva  vxxvs 
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IBO  'oo  oajBiM  UBS  'OXaUU   X  v'S 
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FRESNO,  Fresno  Co.,  Cal. — Until  Mav 
13,  5  P.  M.,  bids  will  be  received  by  L. 
L.  Smith,  Secretary,  Board  of  Educa- 
tion, 2425  Fresno  St.,  for  following 
work; 

(1)  Additions  to  John  Muir  School, 
Chas.  E.  Butner,  architect,  Cory  Bldg., 
Fresno. 

(2)  Additions  to  Chester  Rowell 
School,  R.  B.  Hotchkin,  architect,  Row- 
ell Bldg.,  Fresno. 

(3)  Alterations  to  Fresno  Technical 
School.  Trewhitt-Shields  Co.,  architect-^. 
Pacific    Southwest    Bldg.,    Fresno. 

See  cnll  for  bids  ander  i»fficial  pro- 
posal   section    in    this    issue. 


SAN  FRANCISCO.— D.  N.  &  E.  Wal- 
ter Co.,  at  $1,004.50,  submitted  low  bid 
to  Board  of  Public  Works  to  fur.  and 
install  window  and  door  shades  in 
Dudley  Stone  School.  W.  &  J.  Sloane 
Co.,  onlv  other  bidder  at  $1,035  and 
$1,366.80. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
B.  A.  Stephenson  (Stephenson  Con- 
struction Co.),  359  Emerson,  Palo  Alto 
at  $12,985  awarded  contract  by  Board 
of  Education  to  erect  a  two-classroom 
school  in  Middlefield  rd.  Birge  M. 
Clark,  architect,  600  Embarcadero,  Palo 
Alto. 


WILLOWS,  Glenn  Co.,  Cal. — J.  W. 
Halterman,  Willows,  at  $11,288  award- 
ed contract  by  .  Glenn  County  High 
School  District,  to  erect  school  near 
town  of  Elk  Creek.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St.,  San  Francsico. 
Other  bids  were: 

J.    Piasciki,    San    Francisco $12,025 

Herndon   &   Finnegan,   S'acto 12,254 

F.   H.   Neilson,   Orland 12,430 

Germain-Nichols  Co.,  Gerber....  12,917 
Campbell   Constr.    Co.,    Sacto 12,986 

LOS   ANGELES',    Cal. J.    V.   McNeil 

Co.,  5860  S.  Park  Ave.,  has  contract  for 
3-story  and  basement  briclv  faculty 
building  on  W.  16th  St.  for  Loyola 
College;  Thomas  Franklin  Power,  ar- 
chitect. 2617  W.  7th  St.;  offices,  chapel 
and  rooms;  50x130  feet,  reinforced  con- 
crete frame  and  oors,  brick  filler  walls, 
face,  brick,  slate  roof,  steam  heating 
system. 

LOS  ANGELES,  Cal.— Architect  W.  L. 
Risley,  2512  W.  7th  St.,  is  preparing 
plans  for  1-story,  12-unit  frame  and 
stucco  development  school  at  Norfold 
school  site,  for  Bd.  of  Education;  frame 
and  stucco,  tile  and  composition  roof, 
gas  heating  system,  blackboards;  $60,- 
000. 


OAKLAND,  Cal.  —  District  attorney 
has  started  proceedings  to  condemn 
land  at  East  11th  St.  and  Second  Ave. 
as  site  for  proposed  school  administra- 
tion building  to  house  offices  of  Board 
of  Education. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
May  4,  8  P.  M.,  bids  will  be  received  by 
Wm.  G.  Paden,  S'ecty..  Board  of  Edu- 
cation, Room  9,  City  Hall,  to  fur.  and 
del.  school  supplies  and  materials. 
Cert,  check  10%  payable  to  Secty.  req. 
with  bid.  Lists  of  materials  desired 
obtainable    from    secretary. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
May  4,  8  P.  M.,  bids  will  be  received 
by  W^m.  G.  Paden,  Secty.,  Board  of  Edu- 
cation, Room  9,  City  Hall,  to  remodel 
interior  of  old  high  school  at  Central 
Ave.  and  Walnut  St.  Cert,  check  10% 
payable  to  Secty.  req.  with  bid.  Speci- 
fications  obtainable    from    secretary. 


SHASTA,  Shasta  Co.,  Cal. — Shasta 
School  District  will  rebuild  school  re- 
cently destroyed  by  fire;  40,000  brick 
from*  fire  ruins  will  be  used  in  new 
structure  which  will  comprise  2-class- 
rooms  and  auditorium.  Dist.  has  $3500 
available  from  insurance  and  will  levy 
tax  for  additional  funds  to  complete 
structure;    frame    construction. 


SACRAMENTO.  Cal.— W.  C.  K?at'i!.i, 
40th  and  J  Sts.,  .Sacramento,  at  $65,000 
awarded  contract  to  erect  elementary 
and  high  school  in  F  St.,  bet.  8th  and 
9th  Sts.,  for  Sacramento  Diocese  of 
Catholic  Church;  Spanish  type;  tile 
roofing.  Dean  &  Dean,  architects.  City 
Library    Bldgr.,    Sacramento. 


CERES,  Stanislaus  Co.,  Cal.— Archi- 
tect W  H  Weeks,  369  Pine  St.,  San 
Francisco  .  preparing  jjlans  for  audi- 
torium and  gymnasium  building  for 
Ceres  Union  High  School  District. 
Estimated  cost,  $35,000.  The  work  will 
be  financed  without  resort  to  a  bond 
is.sue. 


GLENDORA,  L.  A.  Co.,  Cal. — Archt. 
Rudolph  Meier,  Title  Ins.  Bldg.,  has 
been  comm.  to  prepare  plans  for  a 
private  school  for  the  deaf  near  Glen- 
dora  for  J.  A.  Crawford.  The  first  bldg. 
will  be  2-sto.,  L-shaped,  54x175  ft., 
semi-f ireprcof  constr.,  masonry  walls, 
stucco  exter..  tile  rfg.,  constr.  of  open- 
air   classrooms. 


PULLMAN,  Wash.— Arch ts.  Bebb  and 
Gould,  Security  Bldg.,  Seattle,  prepar- 
ing plans  for  $500,000  auditorium  and 
$1,000,000  students"  union  building  and 
social  center  to  be  erected  on  Univer- 
sity of  Washington  Campus.  Auditor- 
ium will  seat  bet.  9000  and  10,000  per- 
sons. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Following  bids  received  by  A.  C.  Bar- 
ker, sec.  board  of  Education,  to  erect 
elementary  school  in  Middlefield  road, 
near  Stanford  Ave.  Birge  M.  Clark, 
architect,  310  University  Ave.,  Pal - 
Alto. 

General    Contract 
O.  L.  Stepherison,   359  Emerson, 

Palo    Alto,    (low)     $12,9S-. 

J.    A.    Bryant    13,384 

Osborne    &    Knight     13,550 

H.    B.    Bost     13,97S 

Meese    &    Briggs     13,978 

P.    A.    Minton    13,990 

Sampel    &    Cody    14,500 

L.    A.    Bacheldor    14,832 

W.    P.    Goodenough     14,891 

G.    T.    Bertsche    15,000 

Keystone    Construction    Co 15,164 

Slaie    Blackboards 
C.    F.    Weber    &    Co.,    601    Mission 

St.,   S.   F.    (low)    $250.00 

Stewart    School    Supply    Co 320.00 

F.    W.    Wentworth    &    Co 349.20 

All    bids    taken    under    advisement. 

HUNTINGTON  PARK,  L.  A.  Co.,  Cal. 
— Archt.  Arthur  W.  Angel,  3400  E  5th 
St.,  has  been  instructed  by  bd.  of 
trustees  of  Huntington  Park  school 
dist.  to  proceed  with  wkg.  plans  for 
new  bldgs.  at  Huntington  Park  school 
under  the  recent  bond  issue  at  $370,000 
of  which  $250,000  have  been  sold.  The 
work  authorized  includes  auditoriums 
to  seat  400  people  each  at  Malabar,  Pa- 
cific, Liberty  and  San  Gabriel  schools 
and  a  4-room  addition  at  Liberty  school 
and  a  2-rm.  addition  at  San  Gabriel 
school.  Constr.  will  be  brick.  Prelimin- 
ary plans  have  been  approved  and  ■w-kg 
plans  will  be  prepared  at  once. 


WHITTIER,  Los  Angeles  Co.,  Cal.— 
Until  1  P.  M.,  May  6,  new  bids  will  be 
received  by  trustees  of  Whittier  City 
school  district  on  general  contract  for 
new  building  at  Jonathan  Bailey  School 
site;  Austin  &  Ashley,  Chamber  of 
Commerce  Bldg.,  Los  Angeles,  archi- 
tects. Bids  previously  received  on  gen- 
eral contract  were  rejected;  bids  on 
sub-contracts  held  under  advisement. 
Building  will  be  2-story  reinforced 
concrete  walls,  stucco  exterior,  clay  til* 
roofing;   $175,000. 


VAN  NUYS,  Los  Angeles  Co.,  Cal.— 
Until  9  A.  M.,  May  5,  new  bids  will  bt- 
received  by  L.  A,  Board  of  Educatiosi 
lor  2-story  domestic  science  building 
and  one-story  manual  arts  building  at 
Van  Nuys  High  Sciiool  site,  southwest 
corner  Kittridge  and  Cedros  Sts.,  Van 
Nuys.  Separate  bids  on  general,  plumlj- 
ing  and  painting.  Revised  plans  and 
specifications  (including  addenda  No 
1)  obtainable  at  761  L.  A.  Chamber  ot 
Commerce  Bldg.  Cert,  or  cash.  checl< 
or  bond  5%.  Wm.  A.  Sheldon,  secre- 
tary. Brick  walls,  plaster  exterior, 
tile    roofing;    $160,000. 

SIMI,  Ventura  Co.,  Cal.— Until  1:30 
p.  m..  May  S,  bids  will  be  rec.  by  trus- 
tees of  Simi  Valley  union  grammar  sch. 
for  erecting  new  grade  school 
at  Simi,  Ventura  county;  all  work  in- 
cluded in  one  contract.  One-story,  196 
by  114  ft.,  6  classrooms,  lavatories,  of- 
fices; brick  walls,  stucco  exter.,  cast 
stcne,  clay  tile  rfg.,  pine  trim,  maple 
firs,  on  cem.  base;  $50,000.  Plans  pre- 
pared by  Arthur  G.  Lindley,  410  Ameri- 
can  Bank  Bldg:,   Los  Angeles. 


WILMINGTON,  L,  A.  Co.,  Cal.— Archt. 
Homer  Glidden^,  2638  Artesian  St.,  has 
completed  working  plans  for  2-story  9- 
classro^m  addition  to  Wilmington  Park 
school  at  1132  End  Ave.,  Wilmington, 
for  L.  A.  bd.  educ;  face  brick,  comp. 
rf.,  reinf.  cone,  corridors  and  stairs; 
$50,000. 
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RODEO,  Contra  Costa  Co.,  Cal. — J.  A. 
Bryant,  180  Jessie  St.,  San  Francisco, 
at  167,970  submitted  low  bid  for  gen- 
eral work  and  W.  K.  Nottingham,  368 
10th  St.,  Oakland,  for  heating  to  A.  A. 
Smith,  Clerk,  Rodeo  School  District,  to 
erect  two-story  brick  and  concrete  ad- 
dition to  present  school,  including 
built-in  equipment.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St.,  San  Francisco, 
and    1924    Broadway,    Oakland. 

Complete  list  of  bids  is: 

General    Contract 

J.  A.  Bryant,  $67,970;  Prop.  (2) 
J1365;     (3)    $1771;    (4)     $400;     (5)     $480; 

(6)  $110;    (7)    $190. 

W.  J.  Ochs,  $70,500;  Prop.  (2)  $1141; 
(3)  $1310;  (4)  $360;  (5)  $895;  (6)  $410; 

(7)  $226. 

Herndon    &    Finnlgan,    $74,960;    Prop. 

(2)  $2032;  (3)  $2083;  (4)  $368;  (5) 
$542;    (6)    $735;    (7)    $260. 

R.  W.  Moller,  $78,460;  Prop.  (2) 
$2400;     (3)     $2500;     (4)     $300;     (5)     $590; 

(6)  $690;    (7)    $196. 

S  Rasori,  $74,000;  Prop.  (2)  $2300; 

(3)  $2100;  (4)  $600;  (5)  $650;  (6)  $350; 

(7)  $225. 

Carl  Overaa,  $71,663;  Prop.  (2)  $1627; 
(3)  $2150;  (4)  $506;  (5)  $460;  (6)  $271; 
(7)    $160. 

H.  H.  Hennings,  $69,600;  Prop.  (2) 
12400;  (3)  $1500;  (4)  $400;  (5)  $600; 
(6)    $300;    (7)    $200. 

H.  Snelgrove,  $69,717;  Prop.  (2) 
$1885;  (3)  $1933;  (4)  $417;  (5)  $770; 
(6)    $807;    (7)    $363. 

Cobby  &  Owsley,  $75,484;  Prop.  (2) 
$2200;  (3)  $2200;  (4)  $225;  (5)  $600; 
(6)    $500;    (7)    $200. 

J.  F.  Shepherd,  $72,873;  Prop.  (2) 
$2969;  (3)  $1995;  (4)  $328;  (5)  $625; 
(6)    $150;    (7)    $400. 

Anton  Johnson,  $76,413;  Prop  (2) 
$6900;     (3)    $2000;     (4)     $995;     (5)     $450; 

C  A  Bruce,  $76,938;  Prop.  (2)  $1500; 
(3) "$1400;   (4)    $400;    (5)   $600;    (6)    $175: 

^^F  R  'Slegrist,  $68,777.77;  Prop.  (2) 
$2127;  ''.3)  $1962;  (4)  $500;  (5)  $576; 
(6)    $275;   (7)   $175. 

Dinnie  Const.  Co.,  $73,571;  Prop-  (2) 
$1351;  (3)  $1037;  (4)  $332;  (5)  $345; 
(6)    $978;    (7)    $106. 

Prop  2,  add,  extend  auditorium  ten 
feet  Prop.  3,  add,  concrete  partitions 
on  ground  floor.  Prop.  4,  add,  yelour 
drapes.  Prop.  5,  add,  sliding  black- 
boards. Prop.  6,  add,  enlarge  cooking 
room.      Prop.    7,    add,    change    doors    to 

oak. 

Heating 

W.    K.    Nottingham,    $6,834;    Alt.    (1) 

'"arl   T.   Doell,    $6,938;   Alt.    d)    ?97., 
Thos.    J.    Kennedy.    $7,407;    Alt.     (D 

^^Latourrette-Fical,  $7,418;  Alt    (1)   $55 

W     H     Picard,    $7,560;    Alt.    (1)    $10o. 

Scott   Co.,    $7,976;   Alt.    (1)    $77 

Geo.    Schuster,   $8,346;   Alt.    (1)    $68 

Bids    taken    under    advisement.      AU 

checks   were    returned   except   those   oi 

the    two    low    bidders    on    general    and 

heating  contracts.  „     moc      Ath 

(66661)       1st    report    Dec.    3,    1925,    4tn 

report   Mar.    26.    1926.  15 

RENO,  Nevada — Until  April  30,  9  a. 
m.,  bids  will  be  received  by  Regents 
of  the  University  of  Nevada,  to  erect 
aining  hall  building;  est.  cost  $15,000. 
F  J.  DeLongchamps,  architect.  Gazette 
Bldg.,  Reno.  Deposit  of  $10  req.  for 
plans,  obtainable  from  architect.  See 
call  lor  bids  under  official  proposal 
section  in  tbiai  iHSue. 

EUREKA,  Humboldt  Co.,  Cal.— Pea- 
body  School  Furnishing  Co.,  Topeka, 
K.an.,  at  approx.  $10,000  awarded  con- 
tract by  Board  of  Education  to  furnish 
lesks  and  chairs  for  Junior  Hign 
School.  Contract  covers  1300  opera 
:hairs  for  auditorium  and  360  desks  for 
classrooms.  Bids  were:  Heywood- 
Wakefield  Co..  $6.20;  P.  W.  Wentworth 
Co..  $6.25;  Stewart  Supply  Co..  $«>-'57; 
Kucker-F'uller  Desk  Co.,  $6.80;  C.  ^■ 
Weber  Co..  $6.90;  Peabody  Co..  $6.95;  H. 
3.  Crocker  Co.,  $7.75;  Fites  Ink  Ribbon 
Mfg.  Co.,  $7.90. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Thos.  Franklin  Power,  2615  W.  7th 
St.,  Los  Angeles,  is  preparing  plans  for 
grade  school,  high  school  and  auditor- 
ium at  Long  Beach  for  St.  Anthony 
school  and  Roman  Catholic  Bishop  of 
Los  Angeles  and  San  Diego. 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
May  18,  1926,  8  p.  m.,  bids  will  be  rec. 
by  lElmer  L.  Oave,  sec.  Board  of  Edu- 
cation of  City  of  Vallejo  and  Vallejo 
School  and  High  School  Districts,  for 
fur.  scltool  supplies,  apparatus  and 
school  furniture.  Cert,  check  5%  req., 
payable  to  Russell  F.  O'Hara,  Pres. 
Board   of    Education. 

SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  April  30,  1926,  7:30  p.  m.,  bids 
will  be  rec.  by  Leo  H.  Vishoot,  clerk  of 
West  Side  Union  High  School  District, 
near  Sunnyvale,  to  fur.  gas  for  the 
building  and  stage  curtain  for  the  new 
high  school  building  from  plans  pre- 
pared by  Architect  W.  H.  Weeks,  369 
Pine  St.,  San  Francisco,  1924  Broadway, 
Oakland.  Plans  may  be  obtained  from 
the   architect   or  clerk. 

LOS  ANGELES,  Cal.— Andy  Sordal, 
722  Magnolia  Ave.,  Long  Beach,  award- 
ed general  contract  at  $64,812  for 
erecting  new  building  at  28th  St.  school 
site;  Myron  Hunt,  architect.  Other 
contracts  were  awarded  by  Board  of 
Education  as  follows:  Plumbing  to 
Jas.  G.  Gray,  4902  S.  Vermont  Ave.,  at 
$5803;  heating  and  ventilating  to  Loh- 
man  Bros.,  232  S.  Spring  St.,  at  $8630; 
painting  to  Angelus  Painting  &  Dec- 
orating Co.,  at  $3045.  Bids  for  wiring 
were  rejected  and  work  will  be  re- 
advertised. 


FORTUNA,  Humboldt  Co.,  Cal.  — 
Sllngsby  and  Winkler.  Ferndale,  Cal., 
at  $28,945  awarded  contract  by  Fern- 
dale  High  School  District  to  erect  as- 
sembly hall,  75  by  152  ft.,  with  audi- 
torium 90  by  70  ft.,  seating  1100  per- 
sons. Frank  T.  Georgeson,  architect. 
Eureka.  Will  have  steel  truss  roof. 
Other  bids  were:  Mercer-Fraser  Co., 
Eureka.  $30,625;  F.  J.  Maurer  A  Son. 
Eureka,  $30,894;  N.  E.  Baldry.  Fortuna. 
$33,401. 


TURLOCK.Stanlslaus  Co..  Cal.— Until 
May  4,  8  P.  M.,  bids  will  be  received  by 
A.  G.  Crowell,  clerk,  Turlock  Union 
High  School  District,  to  finish  1st  floor 
of  administration  unit  now  in  course 
of  construction.  W.  H.  Weeks,  archi- 
tect, 369  Pine  St.,  San  Francisco. 
Plans  obtainable  from  clerk  and  on  file 
at  oflice  of  architect.  Cert,  check  5% 
req.  with  bid. 


CHICO.  Butte  Co..  Cal.— Until  May 
4,  5  P.  M.,  bids  will  be  received  by  Chas. 
H.  Camper,  city  supt.  of  schools,  to  fur. 
and  del.  supplies  and  equipment  for 
various  school  departments.  Lists  of 
materials  desired  obtainable  from 
above  on  request. 


PITTSBURG.  Contra  Costa  Co..  Cal.— 
W.  H.  Hanlon.  county  supt.  of  schools. 
W.  T.  Helms,  city  supt.  of  schools  at 
Richmond  and  Fred  S.  Ramsell.  prin- 
cipal of  Pittsburg  High  School,  recom- 
mends that  Pittsburg  provide  a  new 
high  school  to  accommodate  600  pupils 
and  a  new  elementary  school.  The  com- 
mittee recommends  abandonment  of 
the  proposal  to  construct  an  8-classrm. 
wing  .addition  to  the  present  grammar 
school. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Geo.  Bitcon,  Martinez,  at  $11,475 
awarded  contract  by  Pacheco  School 
District  to  erect  2-classroom,  library 
and    office,    school    building. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


VALLEJO,  Solano  Co.,  Cal. — Board 
of  Education  having  plans  prepared 
for  ble:icher  seats  to  be  erected  at  Val- 
lejo High  School  athletic  grounds;  will 
seat   1500.   Est.  cost  $2000. 


BANKS,   STORES   k    OFFICES 


Contract  Let. 

STORE  Cost,   $30,000 

SAN   FRANCISCO,   NB  Polk   and  Green. 
One-story    frame      and      plaster      store 

bldg.   83x65,  8  stores. 
Owner   —  Martin    G.    Stelling,    Jr.,    2692 

17th  Ave.,   S.  F. 
Architt-ct — Earl   B.  Bertz,  168  Sutter  St. 

San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,  San  Francisco. 


Contract  Awarded. 

STOKE   &    OFFICE   BLDG.  $25,000 

MODESTO,   11th   St.,   bet.  I  &  J  Sts. 
Two-story   reinforced   concrete  store   & 

office  building. 
Owner— T.  X.  Glahos  and  M.  E.  Angelo. 
Architect — Geo.    Hllburn,    Turlock. 
Contractor — Carl    Swenson,    Turlock. 

Completing  Plans. 

STOKE   BLDG.  Cost,   $6500 

PITTSBURG,    Contra    Costa    Co.,    Cal. 
One-story    reinforced      concrete      store 

bldg.   50x60. 
Owner — N.   &  J.  Russo. 
Architect— A.  A.  Cantin,  Flatlron  Bldg. 

San   Francisco. 


Plans    Being    Prepared. 
ALTERATIONS  Cost,  $100,000 

SAN    FRANCISCO,    105   Montgomery   St. 
Remodeling  of  present   reinforced  con- 
crete   building. 
Owner — Strausburger  Co. 
Architect — S.  Helman,  57  Post  St.,  S.  F. 


Cost,   $30,000 
Mission    St.    N 


Plans   Being  Figured. 

STORE    BLDG. 

SAN     FRANCISCO.       E 
Twenty-third   St. 

One-story     and     mezzanine     reinforc/ed 
concrete    store    building,    75x102. 

Ownei — Dunn-Williams    Co.,    156    Mont- 
gomery  St.,    San    Francisco. 

Architect — S.    Helman,   57   Post   St.,   San 
Francisco. 
Bids   being  taken  from   selected  con- 
tractors. 


Permit    Applied   For. 

STORE    BLDG.  Cost,    $12,000 

ALAMEDA,  Alameda  Co.,  Cal.  No.  1200 
Lincoln  Ave. 

One-story  2-room  frame  and  cement 
plaster   store   building. 

Owner  —  Toimey  &  Ryan,  2910  Tele- 
graph  Ave.,    Oakland. 

Architect  &  Contractor — McWethy  & 
Greenleaf,  2910  Telegraph  Ave., 
Oakland. 


Plans   Being   Prepared. 
STOKE  Cost.$65,000 

SAN  FRANCISCO.   Taraval  St.,  Bet.  20th 
—     and  21st  Aves. 
One-story  frame  and  plaster  store. 
Owner  &  Contractor — J.  H.  Weissbeln. 
Architect — H.   C.   Baumann,   251    Kearny 
St.,  San   Francisco. 


Contracts  Let. 

STORE  Cost,   $200,00  • 

SAN   FRANCISCO.      Market   St.    Site    of 

old  Pantages  Theatre. 
Three-story    addition    to    present    two- 
story   reinforced   concrete    building, 

90x160   feet. 
Owner — S.  H.  Kress  &  Co. 
Architect — E.  J.  Hoffman,   114   5th  Ave., 

New   York   City. 
Engineer — H.   D.   Allen,   Newark,   N.   J. 
Lontractor  —  Clinton    Constr.    Co.,    923 

Folsom  St.,  San  Francisco. 
Structurai     Steel — Alinneapolls    Steel    & 

Machinery  Co.,  Chapman  Bldg.,  Los 

Angeles. 


Contract    Awarded. 

FRAME    BLDG.  Cost,    $50,000 

SAN  FRANCISCO,  W  19th  Ave.  200  S 
Kirkham. 

Two-story  and  basement  frame  oper- 
ators'   quarters. 

Owner — Pacific  Telephone  &  Telegraph 
Co.,   444    Bush   St.,    S.   F. 

.•Architect — Engineering  Dept.  of  owner 

Contractor — Monson  Bros.,  251  Kear- 
ny St.,   S.   F. 


18 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  April   21,  19 


Planned. 

ADDITION  Cost,    $60,000 

SAN    FRANCISCO,    833.    835   Mission    St. 
Four-story   addition   to   present   2-story 

brick    store    building. 
Owner — W.     K.     Dunne,    Crocker     First 

National    Bank    Bldg.,    S.    F. 
Architect — None. 
Contractor — R.    Moller,    630    Call    Bldg., 

San    Francisco. 


BERKELEY.  Alameda  Co.,  Cal.— J.  T. 
Renas,  2525  10th  St.,  Berkeley,  will 
erect  for  lease  to  U.  S.  Government  a 
one-story  sub  station  postoffice  and 
store  building-  at  s.w.  University  Ave. 
and  9th  St.  P.  O.  quarters  will  contain 
2200   sq.    ft.   floor   space. 


Sub-Contracts    Let. 

POST  OFFICE   BLDG.  Cost,   $35,000 

OAKLAND,    Alameda    Co.,    Cal.     W    Sec- 
ond Ave.,  S  of  E-14th  St. 

One-story      brick      branch      post      office 
building. 

Owner — Louis    R.    Lurie,    315    Montgom- 
ery   St.,    San    Francisco. 

Architect — O'Brien  Bros.   315  Montgom- 
ery St.,  San  Francisco. 

Lessee — U.    S.    Government. 

Contractor — Industrial    Constr.    Co.,    815 
Bryant  St.,  San  Francisco. 

Electrical   AVork — T.    L.   Rosenberg,    419 
"^''ebster  St.,  Oakland. 

ReinfoTcinK  Steel  —  Gunn  Carle  &  Co., 
444   Market  St..  San  Francisco. 

Plumbing  and  Heatins — H.  G.  Newman, 
2004  Telegraph  Ave.,  Oakland. 

Ornamental  Iron — Herrick  Iron   Works, 
18th   and   Campbell   Sts.,   Oakland. 

Cement — Acme  Gravel  Co.,  1401  Potrero 
Ave.,   San   Francisco. 

mm   "W'ork — Empire   Mill    Co.,    750    Bry- 
ant St.,  San  Francisco. 

Grading — Ariss-Knapp  Co.,  961   41st  St., 
Oakland. 

Steel  Sa.sh — Michel  &  Pfeffer,  1415  Har- 
rison St.,   San  Francisco. 
Bids   are   being   received   for   plaster- 
ing. 


Work    Started   —   Sub-Bids    Wanted    in 

About   Two   Weeks. 
BUILDING  Cost,   $260,000 

SACRAMENTO,  N  .1  bet.   11th  and  12th. 
Three-story     and     basement     reinforced 

concrete  arcade  building. 
Owner — Leon    E.    Morris,    attorney,    900 

First  National  Bank  Bldg.,  S.  F. 
Architect — O'Brien  Bros.,  315  Montgom- 
ery   St.,    S.    F. 
Contractor    —    Industrial    Construction 
Co.,   815  Bryant  St.,  S.  F. 
First   and   second   floors   designed  for 
shoppers     and     third     floor     for     puhlic 
ballroom    and   tea   room.      Exterior   fin- 
ish to  be  of  stucco. 

Grading  —  D.  McDonald,  118  G.  St,. 
Sacramento. 
Bids  for  the  following  contracts  will 
be  asked  in  about  two  wrecks:  rein- 
forcing steel,  plumbing,  electrical  work, 
lumber,  mill  work,  sheet  metal,  roofing 
and   plastering. 


Segregated    Figures    Being    Taken. 

DEPOT  Cost,    $100,000 

OAKLAND,  Alameda  Co.,  Cal.  2005 
San  Pablo  Ave. 

One-story  and  mezzanine  steel  and  re- 
inforced concrete  stage  depot  of 
Spanish  architecture.  Structure 
will  have  cast  stone  exterior;  com- 
position and  tile  roof.  There  will 
be    seven   stores   on   ground   floor. 

Owner  —  California  Transit  Co.,  19  J  i) 
Market    St.,    Oakland. 

Architect  —  Swartz  &  Ryland  .Rowell 
Bldg.,  and  618  Underwood  Bldg., 
San    Francisco. 

Concrete   work — F.    J.    White. 

Cast   .stone — McGuire   &   Simpson. 

Steel— Truscon  Steel  Co.,  709  Mission 
St.,    San    Francisco. 

Plumbing,  ventilating,  electric  and 
sheet  metal  —  Latourrette-Fical, 
2612    9th    St.,    Oakland. 

Steel    erection — D.    J.    Cook. 

Bids    are    being    received    for    marble, 

tile,    metal    toilet    partitions,    ornamen 

tal   and   general   plastering,    mill    work, 

ornamental  iron  and  painting. 


Contracts    Let. 

STORE,     ETC.  Cost,    $150,000 

RICHMOND,  Contra  Costa  Co.,  Ca.. 
Tenth    St.    and    Macdonald    Ave. 

Four-story  brick  bank,  store  and  of- 
fice   building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia  St.,   San   Francisco. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia   St.,    San   Francisco. 

Glas.s — Habenicht  &  Hewlett  Inc.,  529 
Clay   St.,   S.   F. 

Ornamental  iron — Monarch  Iron  Works 
262    7th    St.,    S.    F. 

Lath  and  plastering — Francis  O'Reilly, 
Hearst    Bldg.,    S.    F. 

Plumbing — J.  J.  McLeod,  1246  Golden 
Gate   Ave.,    S.    F. 

Electric    ^viring — Pioneer 
1113    Macdonald   Ave., 

Heating  and  ventilating — Atlas  Heat- 
ing &  Ventilating  Co.,  557  4th  St., 
San    Francisco. 

Painting — Zeb  Knott,  319  7th  St.,  Rich- 
mond. 

Concrete  and  excavatlug — Mission  Con- 
crete Co.,   125  Kissling  St.,  S.  F. 

Carpentry  Mork — P.  M.  Sanford,  Rich- 
mond. 


Electric    Co.^ 
Richmond. 


Sub-Contracts   Let. 

OFFICE    BLDG.  Cost,    $3,000,000 

SAN    FRANCISCO,       SW       Sutter      and 

Montgomery    Streets. 
Twenty-four-story    class    A    office    bldg. 
Owner — Hunter  Dulin  &  Co.,  256  Mont- 
gomery  St.,   San   Francisco. 
Architect    —    Schulz    &    Weaver,     New 

York     and     Pacific     Mutual     Bldg., 

Los    Angeles. 
Consulting    Engineer — H.    J.     Brunnier, 

Sharon   Bldg.,   San   Francisco. 
Contractor    —    Lindgren    &    Swinerton, 

225    Bush   St.,   San   Francisco. 
"Wiring — H.   C.   Reid   &   Co.,   115  Mission 

St.,    S.    F. 
Boilers  and  fuel  oil  equip. — R.  G.   Mey- 

ler  Corp.,    S.   P. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Paleni    applied    for) 
The   Lavt   Word   in  Wnii   Board. 


CAI^IFORNIA  CEDAR   PRODUCTS  COMPANl 

STOCKTON,   CALIFORNIA 


Heating  and  plumbing  —  Latourrett 

Fical,    2612    9th    St.,    Oakland. 
Sheet   metal — Forderer   Cornice   Wort 

269    Potrero    Ave.,    S.    F. 
Granite — Raymond    Granite    Co.,    3    P 

trero   Ave.,   S.   F. 
Ornamental     iron    —    A.    .1.    Bayer    Cil 

Santa    Fe,    Los   Angeles.  ' 

Dra-^vn    metal    work — Forderer    Corni( 

Works,  269  Potrero  Ave.,  S.  F. 
Kalamein    work    —    Forderer      Cornic 

Works,    269    Potrero    Ave..    S.    F. 
Mail   chute — Price-Telz  Co.,   354   Hoba 

St.,   Oakland.  ' 

Paper     Chute  —  Haslett    Spiral     Chu| 

Co.,    60    California    St.,    S.    F. 
Marble — Eisele   &    Dondero   Marble   Cc 

2895  Third  St.,   S.  F. 
Ceramic   tile — Malott    &    Peterson,    20t 

and    Harrison    St.,    S.    F. 
Mill     work  —   Pacific     Mfg.     Co.,     Sant 

Clara    and    180   Stevenson   St.,   S.    1 
Plastering — MacGruer    &    Simpson,    2( 

-    Tehama   St.,   S.   F. 
Painting — A.   Quandt  &  Sons,   374  Guei 

rero    St.,    S.    F. 
Glass— W.   P.  Fuller  &  Co.,   301   Missio 

St.,  S.  F. 
As  previously  reported:  Structurj 
steel  to  U.  S.  Steel  Products  Co.,  Rialt 
Bldg.,  S.  F. ;  (approximately  5000  nm 
of  steel).  Grading  to  Granfield,  Fara 
&  Carlin,  67  Hoff,   San  Francisco. 


RENO,  Nevada — Plans  are  under  wa. 
for  the  construction  or  two  additional 
stores  to  the  Farmers  and  Merchant 
National  Bank  situated  at  the  corne 
of  First  and  Virginia  Streets.  The  cos 
of  the  addition  will  be  in  the  neighbor 
hood  of  $50000.  Name  of  architects  em 
ployed    will    be    announced    shortly. 

LOS  ANGELES,  Cal. — Security  Trus 
&  Savings  Bank  is  contemplating  th( 
erection  of  a  limit-height  Class  A  banl^ 
and  office  building  at  the  northwesi 
corner  of  7th  St.  and  Grand  Ave.  Johr 
Parkinson  and  Donald  B.  Parkinson 
420  Title  Ins.  Bldg.,  will  be  the  archi- 
tects.     The    site    is    150x230    feet. 


SANTA  BARBARA,  Cal.  —  Architect 
Lionel  H.  Pries  has  completed  plans  for 
reconst.  of  McKay  bldg.  at  cor.  Estado 
and  De  la  Guerra  for  Bothin  Helping 
fund.  It  will  contain  3  stores  and  10 
offices;   steel  and  brick  constr;  .$55,000.] 


MONTEREY,  Monterey  Co,,  Cal. — ] 
John  Taufner,  Monterey,  at  $40,000 
awarded  contract  by  G.  O.  Miller  to 
erect  two-story  reinforced  concrete  j.k- 
tension  to  Ordway  Building  at  NE  Cor. 
of  Franklin  and  Main  Sts.  Chas.  Muhs. 
architect,  Monterey.  Will  be  45  by  65 
feet   containing  stores   and  offices. 


RENO,  Nevada — Architect  F.  .1.  De- 
Longchamps.  Gazette  Bldg.,  preparing 
plans  to  remodel  old  Byington  Build- 
ing at  Second  and  Virginia  Sts.,  for 
stores  and  offices;  est.  cost,  $55,000. 
Elevator  will  be  installed  and  heating, 
ventilating  and  lighting  extensions 
provided. 

VANCOUVER,  B.  C. — Construction  of 
the  $2,000,000  east  wing  of  the  David 
Spencer,  Ltd(-,  department  store  on 
Richardsi  street  in  Vancouver,  B.  C,  is 
to  be  carried  out  by  the  Northern  Con- 
struction Co.,  Ltd.,  and  Gen.  J.  W. 
Steward,  both  of  Vancouver.  McCarter 
&  Nairne,  807  Northwest  Bldg.,  'Van- 
couver, are  the  architects. 


SEATTLE,  Wash.  —  Sheble  and  Sny- 
der, Seaboard  Bldg.,  at  approx.  $450,- 
000,  awarded  contract  to  erect  .8-story 
and  base.,  fireproof,  120  by  111  ft., 
stores  and  offices  at  Third  Ave.  and 
Union  St.,  for  J.  Know  McDowall,  Se- 
attle attorney.  Andrew  McQuaker,  ar- 
chitect,  Melhorn   Bldg.,   Seattle. 


Mailingf  Lists 

^  Will  help  you  increase  sales 
Send  for  FUCE  catalo'?  irlvlnff 
)  countsand price ;* on  classUicdnames 
of  you^bcstp^o3pe<:tivecu9to^le^9— 
Nationa^  State,  Xocal-lndividuala. 
Frofe33ioD3,  Business  Firms. 
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LOS  ANGELES,  Cai.— W.  L.  Brey- 
fogle,  4407  W  2nd  St.  has  contr.  for  2- 
story  brick  store,  lodge  and  office 
bldg.  on  Florence  Ave.  for  M.  Brunette; 
140xHO  ft.,  steel,  tile  base. 

LOS  ANGELES,  Cal.— Archts.  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Hldg.,  are  preparing  working  plans  for 
a  2-slory  class  C  shop  and  studio 
bldg.  at  cor.  of  Wilshire  Blvd.  and 
Berendo  St.  for  A.  A.  Post  and  Sen. 
Koseberry;  Spanish  style,  150x125  ft., 
steel  beams,  wrought  iron,  comp.  rfg., 
metal   skylights. 


LOS  ANGELES— Archts  Dodd  &  Rich- 
ards, 005  Brack-Shops  Bldg.,  Los  An- 
geles, have  prepared  prel.  plans  for 
i;-story  class  A  bldg.,  50x150  ft.,  at  s.w. 
,  r.  Brand  and  Broadway,  Glendale, 
lor  WareViouse  Realty  Co.,  108  W 
lirondway,  Glendale,  a  subsidiary  of 
Pacific-Southwest  Trust  &  Savings 
Bank.  Erection  of  bldg.  depends  on 
leasing  of  office  space.  There  would 
))e  l)anl{  quarters  on  ground  floor  and 
ol'fices  on  upper  5  floors. 

OROVILLE,  Butte  Co.,  Cal. — J.  Sand- 
ler, Oroville.  has  purchased  site  in 
Bird  St.,  bet.  Huntoon  and  Meyers  Sts., 
and  is  having  plans  prepared  for  a 
one-story  brick  and  concrete,  45  by 
70   ft.   store    building. 


OAKDALE,  Stanislaus  Co.,  Cal.  —  J. 
Frank  Fowler,  Oakd.ale,  has  a  contract 
to  constr.  one-story  brick  store  bldg., 
30x100  ft.,  for  W.  Rodden  and  J.  L. 
Sawyer,  on  "F"  St.,  ad.ioining  Leader 
Office   building. 


he  tfrected  at  Southeast  corner  of 
Brand  Blvd.  and  Colorado  St.  Site 
owned  by  a  syndicate  composed  of  Roy 
L  Kent,  A.  R.  Eastman,  F.  J.  W.  Henry, 
A.  R.  Kilgore,  Chas.  W.  Kent  and  Dr. 
T.  C.  Young,  all  of  Glendale.  It  is 
proposed  to  organize  a  new  U.  S.  banic 
and  to  finance  the  building  on  co- 
operative part-ownership  of  tenants 
plan.  Roy  L.  Kent,  239%  S.  Brand 
Blvd.,   Is   handling  the  project. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  John  M.  Cooper,  Rives- 
Strong  Bldg.,  is  preparing  preliminary 
plans  for  a  12-story  Class  A  bank, 
store  and  office  building  at  Third  St. 
and  Santa  Monica  Blvd.,  Santa  Monica, 
for  Mutual  Shares  Properties,  Inc.,  221 
Santa  Monica  Blvd.,  Santa  Monica;  re- 
inforced concrete  oonstructicn,  lOOx 
150  ft.,   12  stores,  250  ofilces;   $1,000,000. 

THEATRES 


Wants  Sub-Bids. 

THEATRE  Cost,   $60,000 

PALO   ALTO,    California   St.,   bet.    State 

Highway   and   First   St. 
One-stcry    reinforced    concrete    theatre 

building  (seating  capacity  500). 
Owner — California  Avenue  Theatre. 
Architect — Birge   M.   Clark,   600   Bmbar- 

cadero,  Palo. 
Wells    P.    Goodenough,    Palo    Alto,    is 
the    only    contractor    submitting    a    bid, 
and  is  now  taking  sub-bids. 


DUNSMUIR,  Siskiyou  Co.,  Cal. — J.  P. 
IJrennan,  Redding,  at  approx.  $40,000 
M warded  contract  to  erect  new  bank 
and  offices  for  State  Bank  of  Duns- 
muir.     Work  will  be  started  May   1. 


LOS  ANGELES,  Cal.— John  M.  Cooper, 
Rives-Strong  Bldg.,  awarded  general 
contract  at  $109,000  for  erecting  5- 
storv  and  basement  Class  A  store  and 
loft  building  at  824-28  S.  l-os  Angeles 
St.  for  Marion  R.  Gray  Co.:  Morgan, 
Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  architects;  64x130  feet,  designed 
for  12-story,  reinforced  concrete  con- 
struction,  elevators. 


SANTA  ROSA,  Sonomta  Co.,  Cal. — The 
Ford  and  Lincoln  Ageivcy  plan  the 
erection  of  a  modern  showroom  and 
garage  building,  construction  of  which 
will  be  started  immediately.  The  build- 
ing will  be  75  by  250  feet,  one-story  in 
height  of  reinforced  concrete  construc- 
tion,   costing    approximately    $100,000. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
David  Rampoldi,  500  Main  Street,  plans 
the  construction  of  a  $50000  store 
building  at  the  northeast  corner  of 
Main  street  and  Alhambra  Ave.  for 
himself.  The  first  floor  of  the  proposed 
structure  has  been  leased  by  the  Jenny 
Wren  Stores,  Inc.,  for  a  period  of  ten 
>ears.  Construction  will  be  of  brick, 
three  stories  in  heighth,  the  upstairs 
portion  to  be  designed  for  apartments. 
The  wrecking  of  the  present  structure 
will  start  at  once. 


DUNSMUIR,  Shasta  Co.,  (^al.— J.  P. 
i!rennan  has  a  contract  at  approxi- 
mately $40000,  for  the  construction  of 
a  bank  building  for  the  Dunsmuir 
Bank,  construction  of  which  will  start 
next  week.  Wrecking  of  the  old  build- 
ing   is   being   completed. 


LOS  ANGELES,  Cal. — Architect  Loy 
L.  Smith,  205  City  Club  Bldg.,  is  pre- 
paring plans  for  a  12-story  and  base- 
ment Class  A  store  and  office  building 
on  west  side  of  Olive  St.,  bet.  6th  and 
7th  Sts.  for  W.  W.  ■  Paden  and  asso- 
ciates, Hollingsworth  Bldg.;  reinforced 
concrete  construction,  60x170  feet; 
elevators,    steam    betting;    $750,000. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Plans  for  the  construction  cf  a  mauso- 
leum for  St.  Mary's  Catholic  Church 
(Rev.  Father  McGough,  pastor),  are 
being  prepared.  Tentative  plans  call 
for  a  capacity  of  500  crypts.  The  archi- 
tects name  is  being  withheld  for  the 
present. 

MARYSVILLE,  Yuba  Co.,  Calif.  — 
Following  bids  received  by  Geo.  W. 
Richards,  city  clerk,  to  erect  Municipal 
Nafatorium.  Geo.  S'ellon  &  Co..  archi- 
tects, 1415  California  State  Life  Bldg.. 
Sacramento. 

General 
Thomas  B.   Hunt,   1510   30th  St., 

Sacramento,    (low)    $37,600 

H.    W.    Robertson    40  840 

Holdener    Construction    Co 41,700 

J.    F.    .Shepherd    42, 20;; 

Martin    Construction    Co 49.762 

Mechanical     E><|uipnient    and     Plnmbinx 
Booth    &    Herboth,    Marys- 

ville    (low)     $21,990 

I.uppen    &    Hawley     22,400 

Latourrette-Fical     22,860 

Klectrical    'Work 
Syvertsen    &    Son,    Marysville, 

Calif,    (low)     $3. 2/-; 

Latourrette-Fical      3,300 

H.    A.    Porter    3,600 

BE.VICIA,  Solano  Co.,  Cal.  —  Until 
May  ],  2  p.  m.,  bids  will  be  received  by 
H.  B.  Staley,  clerk,  Benecia  High 
School  District,  to  fur.  and  erect  6-ft. 
galv.  2-in.  woven  wire  fencing  at 
school  grounds.  Spec,  obtainable  from 
clerk. 


LOS  ANGELES,  Cal.  —  L.  A.  Smith, 
Film  Exchange  Bldg.,  Washington  St. 
and  Vermont  Ave.,  is  taking  bids  for 
class  A  theatre,  store  and  office  bldg. 
at  736-46  S  Figueroa  St.,  for  Louis  O. 
Macloon;  theatre,  3-story,  120x141  ft., 
store  and  office  section,  141x44  ft.,  rein, 
cone,    and    brick,    terra    cotta;    $150,000. 


ALBUQUERQUE,  New  Mexico— Archt 
Carl  Boiler,  Douglas  Bldg.,  is  preparing 
plans  for  a  theater  bldg.  at  Albu- 
querque, New  Mex.,  for  O.  Bachechi; 
reinf.  cone,  walls,  steel  inter,  and  roof 
trusses,  steel  plate  rfg.,  stucco  exter., 
craft  tile  ornamentation;  3-sto.,  75x142 
ft.,   oil   burning  blast   system  heating. 


PORTLAND,  Ore. — California  theat- 
rical interests  represented  in  Portland 
by  Jos.  Rocco  and  John  Conley  plans 
early  construction  of  a  $150,000  theatre 
and  store  building  in  block  bounded  by 
41st,  42nd  and  Belmont  Sts.  Site  100 
by  200  ft.  Plans  will  be  prepared  by 
Architects  DeYoung  &  Roald,  Spald- 
ing  Bldg.,   Portland. 


WHAEVE^  AND  DOCKS 


SAN  FRANCISCO,  Cal.— Price  Teltz 
Co.,  523  Market  Street,  San  Francisco, 
at  $29,250,  awarded  contract  by  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  to  fur.  and  install  steel  rolling 
doorfl  at  Pier  No.   50. 


Plans    &    Specifications    Completed. 

SHED,    ETC.  Cost,    $1,000,000 

SAN  FR.A.NCISCO,   S  of  Channel   Street. 

Concrete  jacketed  wooden  pile  pier  and 
reinforced  concrete  shed,  600  feet 
long  by   375   feet   wide  "Pier   48" 

Owner — State    Harbor   Commission. 

Engineer — Frank    White,    Ferry    Bldg., 
San   Francisco. 
Bids   will   probably      be     asked      this 

week. 


TRACY,  San  Joaquin  Co.,  Cal— Kelly 
Bros.,  and  Martin  Anshro  will  erect  for 
lease  to  J.  C.  Penny  Co.,  a  one-story 
brick  and  terra  cotta  building,  52  by 
122  ft.,  adjoining  postoffice. 


LOS  ANGELES,  Cal.  —  .Architects 
Walker  &  Eisrn,  756  S.  Spring  St., 
Los  Angeles,  are  preparing  prelimin- 
ary plans  for  8-story  Class  -A  bank  and 
office  building,  50x116  feet,  proposed  to 


Plans    Being    Prepared. 
ADDITION  Cost, 

SAN    FRANCISCO,       SE    corner 

and  Larkin  Sts. 
.•\ddition  of  t^^o  stories  to  present  cl.T^fe 

C    hotel    building. 
».  wner — Lester   Loop. 
.Architect — L.   Heinian.   57    Post 

Francisco. 
New    heating    s.vstem,    plumbi 
wiring    to    be    installed. 


BP:NICIA,  Solano  Co.,  Cal.  —  Until 
April  24,  2.  p.  m.,  bids  will  be  received 
by  H.  B.  Staley,  clerk,  Benecia  High 
S(-hool  District,  to  remove  and  salvage 
present   board  fence  at  school  grounds. 


SAN  FRANCISCO — Until  April  26,  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
(^ity  Hall,  to  fur.  540  steel  lockers  for 
municipal  swimming  pool,  Flelshhacker 
Playground.  Further  information  ob- 
tainable  from  above  office. 


O.AKLAND,  Cal.— Until  April  26,  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  pruchasing  agent,  270 
City  Hall,  to  fur.  500  steel  baskets  for 
school  dept.  Further  information  ob- 
tainable  from  above   office. 


BUSINESS   OPPORTUNITIES 


S.\N  FRANCISCO — An  engineer  de- 
sires to  get  in  touch  with  an  estab- 
lished firm  handling  building  materials 
where  he  could  make  a  financial  in- 
vestment, preferably  in  the  sand, 
gravel  or  cement  line.  Further  par- 
ticulars obtainable  from  Building  and 
Engineering  News,  if  you  are  inter- 
ested. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


OAKLAND.  Cal— G.  B.  Hegardt,  chief 
engineer  and  Port  Manager,  is  complet- 
ing plans  for  western  half  of  proposed 
Grove  Street  pier;  est.  cost  $443,750. 
Plans  will  be  started  at  once  for  wharf 
on  western  waterfront  to  permit  the 
harbor  commission  to  iiroceed  with  the 
two  projects  at   the   same   time. 


560.000 
Sut'or 


St.,   .^an 
rg    au<J 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 
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(East    Bay    Municipal    Utility    District) 


Sealed  proposals  will  be  received  at 
the  office  of  the  East  Bay  Municipal 
Utility  District,  1924  Broadway,  Ray 
Building-,  Oakland,  California,  until  S 
o'clock  P.  M.,  May  21,  1«2(>,  and  will  at 
that  hour  be  opened,  lor  constructing 
and  furnishing  a  hand-operated  crano. 
a  Venturi  meter  and  pipe  cunnection.s. 
with  accessory  gates  and  valves,  for 
the  Walnut  Creek  Pumping  Plant, 
Mokelumne   River  Project. 

Plans  and  specifications  for  thid 
work  may  be  obtained  from  the  office 
of  the  District  by  depositing  the  sum 
of  $10.00  as  a  guarantee  of  the  return 
of  the  same  on  the  date  upon  whicli 
bids   are    opened. 

JOHN    H.    KIMBALL, 

Secretary. 
Oakland,   Calif.,   April    16,    1926. 


NOTICE    TO    CONTRACTORS 


(City    of    Fresno — Board    of    Education) 


Pursuant  to  an  order  of  the  Board  of 
Education  of  the  City  of  Fresno  School 
District  and  the  Fresno  City  High 
School  District  of  the  County  of  Fresno, 
duly  made  and  entered  on  its  minutes 
on  the  8th  day  of  April,  1926,  public 
notice  is  hereby  given  that  said  board 
will  receive  up  to  5  <)'clock  P.  M.,  of 
the  ISth  day  of  May,  102«,  at  the  office 
of  the  said  board  in  the  Hawthorne 
Scliool  Building,  at  2425  Fresno  St.,  in 
Fresno,  sealed  proposals  for  the  fur- 
nishing of  labor  arid  inaterials  for  the 
construction  of  certain  additions  and 
alterations  to  the  following  schools, 
to-wit: 

(1)  Additions  to  John  Muir  School 
of  the  City  of  Fresno  School  District, 
as  prepared  by  Charles  E.  Butner,  ar- 
chitect,  Cory  Building,   Fresno. 

(2)  Additions  to  Chester  Rowell 
School  of  the  City  of  Fresno  School 
district,  as  prepared  by  R.  B.  Hotc)i- 
kin,   architect,    Rowell   Bldg.,    Fresno. 

(3)  Alterations  to  Fresno  Technical 
School  of  the  Fresno  City  High  School 
District,  as  prepared  by  Trewhitt- 
ahields  Co.,  architects,  Pacific-South- 
west    Bldg.,    Fresno. 

Bids  will  be  received  for  each  of 
said  improvements  as  a  whole,  or  for 
certain  segregated  items  of  each  im- 
provement. Reference  is  hereby  made 
to  "General  Information  to  Bidders," 
Building  Form  No.  6.  ff^r  further  par- 
ticulars regarding  all  bids.  Plans  and 
specifications,  together  with  foims  for 
submitting  all  bids,  and  further  details 
regarding  any  and  all  bids,  may  be  ob- 
tained from  the  undersign,  d  secretary 
of  said  Board  of  Education  at  the  of- 
fice of  said  board  above  designated.  A 
bidder's  surety  bond  or  certified  check 
ecnial  to  at  least  ten  per  cent  of  the 
amount  of  bid  submitted  must  accom- 
pany all   proposals. 

The  Board  of  Education  of  said 
school  district  reserves  the  right  to 
reject  any   and   all    bids. 

By  order  of  the  Board  of  Education 
of  the  City  of  Fresno  School  District 
and  of  the  Fresno  City  High  School 
District. 

L.    L,    SMITH,    Secretary. 

^ 

NOTICE   TO    BIDDERS 
(HcatinR — I'niversity     of     Nevada) 


The  Board  of  Regents  of  the  Uni- 
versity of  Nevada  will  receive  bids  for 
Alterations  and  -Additions  to  the  Heat- 
ing System  for  the  ITniversitv  of  Ne- 
vada, according  to  cflicial  drawings 
and   specification.s    now   on    file. 

Drawings  and  specifications  may  be 
secured  at  the  office  of  the  Comptroller 
of  the  University  of  Nevada,  Reno 
Nevada. 

A  deposit  of  ten  dollars  will  be  re- 
quired   for    each    set    of    drawings    and 


A  call  for  bids  published  in 
this  section  Indicutea  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
<9  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
.\ BERING  NEWS  whJch  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  to  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hig-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


specifications  taken  from  the  Comp- 
troller's  office. 

Bids  shall  be  filed  at  the  office  of  the 
Comptroller  of  the  University  of  Ne- 
vada not  later  than  9  A.  M.,  May  5,  1926. 

All  bids  to  be  sealed  in  opaque 
envelopes  and  addressed  to  "Board  of 
Regents,  University  of  Nevada,"  and 
marked  "Bid  for  Alterations  and  Addi- 
tions   to    the   Heating   System." 

Each  bid  shall  be  accompanied  by  a 
certified  check  amounting  to  at  least 
five   per  cent   of   the  amount  bid. 

The  Board  of  Regents  reserves  the 
right  to  accept  any  bid  or  to  reject  all 
bids. 


NOTICE    TO    CONTRACTORS 


(Improving-       Na.ional       Forest       Road, 
Arizona) 


Sealed  proposals  for  constructing  or 
improving  the  Clifton-Springerville, 
(Greenlee  County  Section)  National 
Forest  Road  Project  located  within  the 
Apache  National  Forest,  State  of  Ari- 
zona, Greenlee  County,  will  be  re- 
ceived by  the  District  Engineer,  Bu- 
reau of  Public  Roads,  at  242  West 
Washington  St.,  Phoenl.x,  Ariz.,  until 
2:00  P.  M.  on  the  11th  day  of  May,  192<8, 
at  which  time  and  place  they  will  be 
publicly  opened  and  read.  'The  right 
is  reserved  to  reject  any  and  all  bids 
and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be    experienced    and    responsible. 

Responsibility  of  Bidders.  —  Bidders 
must  furnish  on  forms  to  be  supplied 
by  the  District  Engineer  a  statement 
covering  their  experience  on  simil.-ir 
work,  a  list  of  equipment  available  for 
the  proposed  work,  and  a  statement  of 
♦  heir  financial  resources.  The  bidder 
must  furnish  this  information  and  ■{ 
must  show  him  to  be  qualified  for  the 
work  to  be  undertaken  or  bid  mav  ho 
rejected. 

The  length  of  project  to  be  con- 
structed or  improved  is  approximately 
5.2  sziles  and  the  principal  items  of 
work    are    approximately   as    follows - 

Borrow,    545   cu.   yds. 

Fine  Grading,  subgrade  and  shoul- 
ders,  5.2   miles. 

Crushed  rock  surfacing,   560O  cu.    ,'ds 

The  work  embraced  in  this  contract 
shall  be  completed  within  115  workin" 
days     following     ten      (10)     davs     aftv^r 


QUANTITY    SURVEYOR 

\  aluatioM    lOnK-iiicer 

Awrm_'R    «f»riddle: 

<;!>.5    Mission     Street,    :U    Third    St. 
Siiii     Frani-sico,    Calif. 

Tclcphoiip    Doughis    8-4-9-3 

ACCREDITED  APPRAISER 


formal    notice     from    the    engineer     to 
begin   the   work. 

The  contract  form  and  the  plans, 
specifications,  special  provisions,  and 
estimates  of  quantities  may  be  ex- 
amined by  prospective  bidders  as  the 
following  addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco, California. 

242  West  Washington  St.,  Phoenix, 
Ariz. 

Specifications  and  proposal  blanks 
will  be  furnished  contractors  who  con- 
template bidding  upon  deposit  of  certi- 
fied check  for  $5,00  payable  to  the 
Secretary  of  Agriculture.  Checks  so 
deposited  will  be  returned  if  the  above 
papers  are  returned  within  15  days 
from  opening  of  bids.  Otherwise 
checks  will  be  forwarded  the  Treasury 
for   collection. 

All  proposals  must  be  made  on 
forms,  and  in  accordance  with  in- 
structions, forming  a  part  of  the  speci- 
fications above  referred  to,  and  must 
be  accompanied  by  cash  or  certified 
check  payable  to  the  Secretary  of  Ag- 
riculture of  the  United  States  in  an 
amount  at  least  equal  to  five  (5%)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

The  Secretary  has  programmed  $25,- 
000  for  the  work  on  this  project,  in- 
cluding engineering  supervision.  In 
case  the  contract  awarded  for  this 
work  shall  leave  available  any  portion 
of  the  funds  so  programmed,  the  right 
is  reserved  to  extend  this  contract  to 
such  extent  as  will  absorb  the  funds 
-ui  Xq  aaqjia  'aiq^iiBA-e  .gujuiBLuaj  os 
creasing  the  length  of  the  project  be- 
yond the  termini  shown  on  the  plan.*?; 
Provided,  that  no  such  extension  shall 
be  made  which  will  exceed  in  amount 
25  per  cent  of  the  original  amount  of 
this  contract  The  Secretary  also  re- 
serves the  right  to  shorten  the  project 
if  necessary  to  keep  the  cost  of  the 
work  within   the  above   funds. 

Deposits  of  rock  located  at  Mainten- 
ance Stations  1920,  1956,  1987,  2005, 
2008,  2010,  2015,  2173,  2195  and  2228 
have  been  tested  and  are  approved  for 
use  in  this  contract  and  nay  be  used 
without   payment   of  royalty. 

C.    H.     SWEETSER, 

District    Engineer. 

April   8,    1926. 


NOTICE    TO    CONTRACTORS 

(Extension     and    Reniodelinsf    KttcheH« 

Mess  Hall  and  Laundry,  U«  S. 

Marine  Hospital,   S.  F.) 


TREASURY  DEPARTMENT,  Office 
of  the  Supervising  Architect,  Wa-^h- 
ington,  D.  C,  April  12,  1926 — SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  May  7,  1926,  for  the- 
extension  and  remodeling  of  kitchen 
and  mess  hall  and  laundry  at  the  il.  S. 
Marine  Hospital,  San  Francisco,  (  ul. 
Drawings  and  specifications  may  be 
obtained  from  the  office  of  thj  Con- 
struction Engineer,  Room  403,  U.  S. 
Post  Office  and  Court  House,  S'an  Fran- 
cisco, Cal.,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  ArcJiitett. 
.IAS.  A.  WBTMORE,  Acting  Supervis- 
ing  Architect. 


NOTICE    TO    CONTRACTORS 


(Improving      Na.ional      Forest      Road, 
Arixoiia) 


Sealed  proposals  for  constructing  or 
Improving  the  Clifton-Springerville. 
(Greenlee  County  Section)  National 
Forest  Road  Project  located  within  the 
.Vpachc  National  Forest,  State  of  Ari- 
zona, (Jreenlee  ("(Minty,  will  be  re- 
ceived by  the  District  Engineer.  Bu- 
i  eau  of  Public  Roads,  at  242  West 
Washington  St.,  Phoenix,  Ariz.,  until 
2:00  P.  M.  on  the  11th  day  of  May,  1»20, 
at  which  time  and  place  they  will  be 
publicly  opened  and  read.  The  right 
Is  reserved  to   reject   any  and  all  bids 


Saturday,  April  24,  1926 
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and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be    experienced    and    resi)onsible. 

Responsibility  of  Bidders. — {iidders 
must  furnish  on  forms  to  be  supplied 
by  the  District  Engineer  a  statement 
covering  their  experience  on  similar 
work,  a  list  of  equipment  available  for 
the  proposed  work,  and  a  statement  of 
their  financial  resources.  The  bidder 
must  furnish  this  information  and  .1 
must  show  him  to  be  qualified  for  the 
work  to  be  undertaken  or  bid  may  be 
rejected. 

The  length  of  project  to  be  con- 
structed or  improved  is  approximately 
5.2  miles  and  the  principal  items  of 
work  are  approximately  as  follows: 
Borrow,  545  cu.  yds. 
Pine  Grading,  subgrade  and  shoul- 
ders, 5.2   miles. 

Crushed  rock  surfacing,  5600  cu.  yds. 
The  work  embraced  in  this  contract 
shall  be  completed  within  115  working' 
days  following  ten  (10)  days  after 
formal  notice  from  the  engineer  to 
begin    the    work. 

The  contract  form  and  the  plans, 
specifications,  special  provisions,  and 
estimates  of  quantities  may  be  ex- 
amined by  prospective  bidders  as  the 
following   addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco, California. 

242  West  Washington  St.,  Phoenix, 
Ariz. 

Specifications  and  proposal  blankn 
will  be  furnished  contractors  who  con- 
template bidding  upon  deposit  of  certi- 
fied check  for  $5.00  payable  to  the 
Secretary  of  Agriculture.  Checks  so 
deposited  will  be  returned  if  the  above 
papers  are  returned  within  15  days 
from  opening  of  bids.  Otherwise 
checks  will  be  forwarded  the  Treasury' 
for   collection. 

All  proposals  must  be  made  on 
forms,  and  in  accordance  with  In- 
structions, forming  a  part  of  the  speci- 
fications above  referred  to,  and  must 
be  accompanied  by  cash  or  certified 
check  payable  to  the  Secretary  of  Ag- 
riculture of  the  United  States  in  an 
amount  at  least  equal  to  five  (5%)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

The  Secretary  has  programmed  $25,- 
000  for  the  work  on  this  project,  In- 
cluding engineering  supervision.  In 
case  the  contract  awarded  tor  this 
work  shall  leave  available  any  portion 
of  the  funds  so  programmed,  the  right 
is  reserved  to  extend  this  contract  to 
such  extent  as  will  absorb  the  fund.« 
so  remaining  available,  either  by  in- 
creasing the  length  of  the  project  be- 
yond the  termini  shown  on  the  plans: 
Provided,  that  no  such  extension  shall 
be  made  which  will  exceed  in  amount 
25  per  cent  of  the  original  amount  of 
this  contract.  The  Secretary  also  re- 
serves the  right  to  shorten  the  project 
if  necessary  to  keep  the  cost  of  the 
work  within  the  above   funds. 

Deposits  of  rock  located  at  Mainten 
ance  Stations  1920,  1956,  1987,  2005, 
2008,  2010,  2015,  2173,  2195  and  2228 
have  been  tested  and  are  approved  tor 
use  in  this  contract  and  may  be  used 
without   payment  of   royalty. 

C.    H.    SWEETSER, 

District    Engiiif-r. 
April  8,  19SC.  ill 

• 

NOTICE    TO    CONTRACTORS 


(Constrnction      of      Gridl<>y      Memorial 
BuIIdins) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  Butte  County,  Califor- 
nia, at  the  office  of  the  Clerk  of  thf 
said  Board,  in  the  County  Court  Tlouse, 
in  the  City  of  Oroville,  California,  up 
to  li»0  o'clock  P.  M.  on  May  7tli,  1»24(, 
for  the  erection  of  a  Memorial  Build- 
ing to  be  built  in  Gridley,  California, 
according  to  plans  and  specifications 
prepared  by  George  C.  Selion  &  Com- 
pany, the  authorized  architects.  Bids 
will  be  received  for  the  various 
branches  of  the  work  as  follows:  B'or 
the  Concrete  Work;  for  the  Mason 
Work;  for  the  Concrete  and  Mason 
Work  combined;  f^r  the  Carpenter 
Work;  for  the  concrete,  Mason  and 
Carpenter  Work  combined;  for  the 
Plastering  Work;  for  the  Painting 
Work;  for  the  Roofing  Work;  for 
Sheet  Metal  Work;  for  Plumbing  Work; 
for  the  Sheet  Metal  Work  and  Plumb- 


ing Work  combined;  for  the  Electrical 
Work,  for  the  Plumbing,  Sheet  Metal 
and  Electrical  Work  combined,  and  for 
Linoleum. 

All  bids  will  be  received  with  alter- 
nate propositions.  Plans  and  speci- 
fications can  be  seen  during  office  hours 
at  the  office  of  the  Clerk  of  the  said 
Board  of  Supervisors,  at  Oroville,  Cali- 
fornia, and  may  be  seen  at  or  ob- 
tained trom  the  office  of  the  Archi- 
tects, 1415  California  State  Life  Boild- 
Ing,    Sacramento,    California. 

A  cash  deposit  of  $25.00  will  be  re- 
quired from  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out  as  a  guarantee  of  the  re- 
turn of  the  same.  All  bids  will  be 
presented  on  blank  forms  which  may 
be  procured  from  the  office  of  the  Ar- 
chitects. 

Each  bid  must  be  accompanied  with 
a  certified  check  on  some  responsioie 
California  bank,  for  a  sum  not  )e.-5s 
than  ten  per  cent  of  the  amount  bid, 
made  payable  to  the  Chairman  of  the 
Board  of  S'upervisors,  Butte  County, 
as  a  guarantee  of  good  faith  that  the 
party  to  whom  the  contract  may  be 
awarded  will,  within  ten  days  after 
the  award  is  made,  enter  into  the 
necessary  agreement  and  furnish  tlio 
necessary  Surety  Bonds  for  the  faith- 
ful performance  of  the  said  work,  and 
in  case  the  bidder  to  whom  the  con- 
tract is  awarded,  fails  or  refuses  to 
enter  into  said  agreement,  or  to  fur- 
nish said  bonds,  said  check  will  be 
forfeited  to  the  said  County  of  Butte, 
in  the  manner  provided  by  law.  The 
Board  of  Supervisors  will  not  accept 
a  Bidder's  Bond,  in  lieu  of  a  certified 
check. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to  the 
Clerk  of  the  Board  of  Supervisors, 
Court  House,  Oroville,  California,  and 
endorsed  "Proposal  for  Building 
Memorial    Building,    Gridley." 

The  Board  of  Supervisors  expressly 
reserves  the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  in 
any  bid  received. 

By  order  of  the  Board  of  Supervis- 
ors,  Butte   County,   California. 

C.  F.  BELDING.  Clerk. 
By   B.   L.   McCoy,    Deputy   Clerk. 

♦ 

NOTICE   TO    BIDDERS 


(Dining     Hall — University     of     Nevada) 

The  Board  of  Regents  of  the  Uni- 
versity of  Nevada  will  receive  bids  for 
alterations  to  dining  hall  building  at 
the  University  of  Nevada,  according  to 
official  drawings  and  specifications  now 
on   file. 

Drawings  and  specifications  may  be 
secured  at  the  office  of  the  Architect,  F. 
J.  DeLongchamps,  Gazette  Building, 
Reno,  Nevada. 

A  deposit  of  ten  dollars  will  be  re- 
quired for  each  set  of  drawings  and 
specifications  taken  from  the  Archi- 
tect's  Office. 

Bids  shall  be  filed  at  the  Office  of 
the  Comptroller  of  the  University  of 
Nevada  not  later  than  0  A.  M.,  Aiiril 
30,   1»20, 

All  bids  to  be  sealed  in  opaque  en- 
velope and  addressed  to  "Board  of 
Regents,  University  of  Nevada,"  and 
marked  "Bids  for  Alterations  to  Dining 
Hall  Building." 

Each  bid  shall  be  accompanied  by  a 
certified  check  amounting  to  at  least 
five  per  cent  of  the  amount  bid. 

The  Board  of  Regents  reserves  the 
right  to  accept  any  bid  or  to  reject  all 
bids. 


NOTICE    INVITING    BIDS 


(Duttou    Avenue — Sonoma    County) 

Office  of  the  Clerk  of  the  Board  of  Su- 
pervisors,    Sonoma       County,       Calif , 
Santa   Rosa,  April   14,   1926. 
Sealed    bids    will    be    received    by    the 
Clerk    of    the   Board    of   Supervisors    of 
Sonoma    County,    California,    at    his    of- 
fice,    until     12    o'clock     Noon,     May     12, 
193«,   and    will    be   publicly   opened   and 
read  at    1:30   for   the   construction   of   a 
paved   highway   on    the    Dutton   Avenue 
road    in    the    Third    Supervisorial    Dis- 
trict in  Sonoma  County. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  Clerk  of  the 
Board  of  Supervisors,  and  in  the  office 


of  the   County  Surveyor,  which   bidders 
are  hereby  referred  to.  ' — 

ESTIMATED     QUANTITIES 
2100  cu.  yds.  excavation,  unclassified. 
1060    cu.    yds.    Class    "A"    concrete    ia 
pavement. 

OR 
103,104    sq.    ft.    3   inch   Asphaltic   Con- 
crete Base  with  2  inch  Willite  wearing 
surface. 

15  cu.  yds.  Class  "a"  concrete  in  Cul- 
vert and  Headwalls. 

200  lbs.  reinforcing  steel. 
Total    estimated    cost,    $25,000. 

W.    W.    FELT,    JR., 
Clerk  of   the   Board   of   Supervisors. 


NOTICE   TO   BIDDERS 


(Centrifugal    Pump,    Motor,   Pipe.   Etc) 

Bids  will  be  received  by  the  Board 
of  Town  Trustees  of  the  Town  of 
Wheatland,    for   the    following: 

One  Byron  Jackson  Centrifugral 
Pump  direct  connection. 

One  Motor,  Electric  Switch  and 
Starter  and  Electric  Wires. 

60   feet   of   4-inch   pipe,  more   or  less. 

Can  be  seen  at  the  Wheatland  Water 
Plant.      All    in   No.    1    condition. 

iiid.s  will  be  received  up  to  May  3rd. 
tiTM,    three    o'clock,    P.    M. 

Tile  Board  reserves  the  right  to  re- 
ject  any   or  all   bids. 

Send  all  bids  to  the  town  clerk,  W. 
H.   Niemeyer. 

ATTEST:            W.   H.  NIEMEYER, 
Order   of  Board.  Clerk. 
^ 

Two  elderly  men,  both  extremely 
deaf,  met  on  a  country  road.  Dave  had 
a  fishing  pole  in  his  wagon.  When  he 
saw  his  friend  Jim  he  stopped  the 
horse. 

"Coin'    fishing?"    shouted    Jim. 

"No,"  David  replied,  "I'm  goln' 
fishin'." 

"Oh,"  said  Jim,  "I  thouglit  mebbe 
you   was  goin'  fisbip'  " 


Whatever 

Your 

Question 


Be  it  thepronuncl- 
ation  of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocame, etc. ,thi9"Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  4(y7,OOOWords 
2700 Pages.  6000 Illustrations.  Regular andlndia 
Paper  Editions.  Write  f  orepecimen  pages, prices, 
etc.,  FREE  Pocket  Mape  if  you  name  this  paper.' 
G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


rcA } 


^'^\^M 


'^ 


m:^- 


m:^ 
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GET  BUSINESS  BY  MAIL 

fiO  ra-i'S  ff  rit.Tl  business  txC-s  ind 
liguri'«.  \Mio.  where  and  Ikjn  mau; 
yajr    vs'.^sdocij    are. 

S.O'JO  lines  of  business  covered.  Cnm- 
liUc-.'.  by  the  Ixirzest  Dlreciory  Pub- 
lls!iiT9  In  the  Mmrld.  thru  lnfi>rm»!icn 
i>bidi:i(\J  tiy  «ctu«l  dix>r-to-.i.yw  c.in- 
vj.sj.         \Vt1;c   Uk   :.-our   PRKE  CMrv 

R  L  POLK  &  CO..  Detroit  Mich. 
8tO   POLK      DIRECTORY      BLOC, 
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Engineering  News  Section 


BRIDGES 


EUREKA,  Humboldt  Co..  Cal.— Coun- 
ty Board  of  Supervisors  have  instruct- 
ed county  surveyor  to  prepare  plans 
for  a  concrete  bridge  for  Domingo 
creek  and  Davis  creek.  Fred  M.  Kay, 
county   clerk. 

SANTA  BARBARA,  Cal.— County  En- 
gineer Owen  H.  O'Neill  will  recommend 
to  county  supervisors  that  county  co- 
operate with  Ventura  county  in  build- 
ing temporary  bridges  to  replace  those 
swept  out  of  Rincon  Creek  by  recent 
storm.  An  inspection  of  the  damage 
was  made  by  Mr.  O'Neill  and  Chas. 
Petit,    Ventura   county    engineer. 


SONORA,  Tuolumme  Co.,  Cal. — R.  J. 
Gray,  Sonora,  awarded  contract  at 
$1405,  to  construct  concrete  bridge 
over  Algerine  Creek  near  Algerine 
School. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
May  11,  2:30  P.  M.,  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  for  re- 
fill and  culvert  on  location  of  wooden 
bridge  on  Bald  Mountain  Rd.  Cert, 
check  5%  req.  with  bid.  Spec,  obtain- 
able from  A.  J.  Logan,  county  surveyor. 


EUREKA,  Humboldt  Co.,  Cal.  — 
County  Surveyor  A.  J.  Logan  preparing 
plans  for  cone,  bridge  over  Domingo 
and  Davis  Creeks.  Fred  M.  Kay,  county 
clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  May  12,  1:30  P.  M.,  bids  will  be 
rec.  by  W.  W.  Felt  Jr.,  county  clerk,  to 
const,  timber  bent  bridge  at  Sta.  615  on 
Jenner  to  Mendocino  Co.  Line  Highway, 
at  Timber  Cove,  5th  Super.  Dist.,  involv. 
14,000  f.b.  m.  lumber;  912  lin.  ft.  posl 
caps  and  sills;  est.  cost,  $1500.  Plans 
obtainable  from  E.  A.  Peugh,  county 
surveyor. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
May  10,  bids  will  be  rec.  by  county  to 
const,  concr.  bridge  on  Pomona  Blvd., 
over  Rubio  Wash.  Plans  obtainable 
from  Rd.  Dist.,  11th  floor.  Hall  of  Rec- 
ords. 


ORANGE  COUNTY,  Cal.— State  High- 
way Comm.  preparing  spec,  to  reconst. 
Santa  Ana  river  bridge  in  Orange 
county;  will  be  widened  to  handle  in- 
creasing traffic.  R.  M.  Morton,  state 
highway  engineer. 


VENTURA,  Ventura  Co.,  Cal.— Coun- 
ty Surveyor  Chas.  W.  Petit  completing 
plans  for  concrete  bridges  to  replace 
wooden  structures  on  Tubbs  Rd.  in 
Santa  Paula  dist. 


SANTA  BARBARA,  Cal.— Until  12  M., 
April  29,  bids  will  be  rec.  by  City  Mgr. 
Edw.  E.  Haskell,  to  const,  bridges  as 
follows:  (1)  at  Cota  St.  over  Mission 
Crk.,  and  (2)  Pedregosa  St.,  over  Mis- 
sion Crk.  Plans  obtainable  from  city 
engr.,  C.  W.  Moore.  Bid  may  cover  two 
items  or  separately. 


RED  BLUFF,  Tehama  Co.,  Oal.— City 
defeats  proposal  to  issue  bonds  of 
$8500  (city  portion  of  $38,000  cost)  to 
finance  const,  of  bridge  over  Reeds 
Creek   in  southern  section   of  city. 


FULLERTON,  Cal.— May  17  set  for 
election  on  $30,000  bond  issue  for  3 
bridges. 

OROVILLE,  Butte  Co.,  Cal. — Until 
May  "i,  2  P.  M.,  bids  will  be  rec.  by  C. 
F.  Belding,  county  clerk,  to  const, 
cone,  bridge  over  slough  on  River  Rd., 
west  of  Chlco.  Cert,  check  10%  req. 
with  bid.  Plans  obtainable  from  Co. 
Eng.   Harry  H.  Hume. 


SAN  JOSE,  Santa  Clara  Co..  Cal.— M. 
B.  McGowan,  180  Jessie  St.,  San  Fran- 
cisco, at  $18,590  awarded  cont.  by  city 
to  const,  rein.  con.  bridge  in  Grant  St. 
over  Cxuadalupe  Creek. 


SANTA  ANA,  Cal.— Petitions  in  cir- 
culation to  const,  bridges  over  Silver- 
ado and  Santiago  Canyons  (county 
work). 


SALINAS,  Monterey  Co.,  Cal.— Until 
May  4,  2:30  P.  M..  bids  will  be  rec.  by 
T.  P.  Joy,  county  clerk,  to  const,  bi- 
county  highway  bridge  over  Pajaro 
river,  2  mi.  above  its  mouth;  est.  cost. 
$6500.  Cost  to  be  divided  equally  bet. 
Monterey  and  Santa  Cruz  counties. 
Plans  on  file  in  office  of  county  clerV: 
at  Santa  Cruz  and  Salinas.  Howard 
Cozzens,  Monterey  county  surveyor  ar.d 
Lloyd  Bowman,  Santa  Cruz  county  sur- 
veyor. 


DREDGING.  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO — Bids  will  be  asked 
shortly  by  State  Board  of  Harbor  Com- 
missioners, Ferry  Bldg.,  for  dredging 
in  Islais  Creek.  Frank  G.  White,  chief 
eng.    for   commission. 


LIGHTING  SYSTEMS 

SANTA  BARBARA,  Cal.  —  Petitions 
for  street  lights  have  been  filed  as  fol- 
lows: Unicn  met.  standards,  five  to  a 
blk.,  on  Anacapa,  Chapala  and  State 
Sts.,  from  Victoria  to  Cabrillo  Blvd  • 
Victoria,  Canyon  Perdido,  De  La  Guer- 
ra,  Cota,  Montecito,  Ortega.  Haley,  Gu- 
tierrez and  Mason  Sts.,  from  Anacapa 
Chapala;  Parker  Way  from  State 
to  Chapala,  and  on  Milpas  St;  1911  act. 

LOS  ANGELES,  Cal.  —  Walker  and 
Martin,  402  W  Wilshire,  Fullerton,  sub. 
Ijw  bid  to  bd.  pub.  wks.  at  $3410  for 
ornam.  lights  in  Cloverdale  and  Co- 
chran Aves.,  bet.  Ro.seland  and  Jeffer- 
son   Sts. 

Walker  &  Martin,  402  W  Wilshire 
Fullerton,  low  at  $4052  for  ornam. 
lights  in  Orlando  Ave.,  bet.  Boundary 
Line   of   city  and   Melrose  Ave. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Surveys  will  be  started  shortly  by 
U.  S.  Engineer  Office  on  proposal  im- 
provements for  Redwood  City  Harbor, 
involv.  dredging  of  deep  water  channel 
and  turning  basins  in  addition  to  con- 
struction of  wharves  and  railroad  ter- 
minals. 


BAKERSFIELD,  Kern  Co.,  Cal— Kern 
Valley  Electric  Co.,  Bakersfield,  ,at 
$919  awarded  cont.  by  supervisors  to 
fur.  and  install  14  electroliers  at  coun- 
ty  hospital.  Star  Electric  Co.  bid  $1023. 

LOS  ANGELE.S,  Cal.— Until  10  a  m  , 
May  3,  bids  will  be  rec.  by  bd.  pub 
wks.  for  ornam.  lights  in  Columbia 
Av«2.,  bet.  Second  and  Sixth  Streets: 
pressed   steel   posts;   1911   act. 

Bids,  Same  date,  for  ornam.  lights 
in  Grand  Ave.,  bet.  38th  St.  and  Santa 
Barbara  Ave.:  pressed  steel  posts;  1911 
act. 


LOS  ANGELES,  Cal.— R.  A.  Wattson. 
1026  N  McCadden  PL,  awarded  contr. 
by  bd.  pub.  wks.  Apr.  19  at  $29,388  for 
ornam.  lights  in  Fourth  and  Fifth  Sts. 
bet.   Harbor  Blvd.   and  Pacific  Ave. 


IRRIGATION  PROJECTS  Jo^'^^^if^o^Ai.'^^'Te'^^^^r  S'l^de^a! 


THERMALITO,  Butte  Co.,  Cal.— Ther- 
malito  Irrigation  District  votes  bonds 
of  $50,000  to  finance  extensions  to  dis- 
tributing system. 


MERCED,  Merced  Co.,  Cal.— Until  1] 
A.  M.,  May  6,  bids  will  be  rec.  by  Mer- 
ced Irrig.  Dist.  for  purchase  of  $1,000,- 
000  bond  issue  to  finance  completion  of 
Irrigation   works.      H.   P.   Sargent,   secy. 


VENTURA,  Cal.— Eng.  Edw.  R.  Bow- 
en  reports  to  Moorpark-Concjo  Irrig. 
Dist.  that  the  proposed  irrig.  plan  is 
feasible  from  an  engineering  sta>nd- 
point  and  that  the  cost  will  be  approx. 
$2,316,000  or  $92.64  per  gross  ac. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

Carried    In  stock 

E.    D.    BULLARD 

5C5   HOWARD   STREET 
Snn   F^nnclaco.   Calif. 

Douglas  6320 


awarded  contr.  by  city  at  $16,494  for 
ornam.  lights  in  East  Orange  Grove 
Ave.,  bet.  Wilson  and  Allen  Aves., 
about  10  blocks.  Other  bids:  Electric 
Lighting  &  Supply  Co.,  $18,250;  Arca- 
dia Consti-.  Co.,  $18,275;  R.  A.  Wattson, 
$18,700;  .Jas.  C.  Perry,  $18,740;  Under- 
ground Constr.  Co.,  $18,880;  Newbery 
Elec.  Co.,  $19,311;  Walker  &  Martin, 
n9,825;  Ducey  &  Breitenstein,   $20,000. 

SAN  DIEGO,  Cal.— L.  A.  Elec.  Wks., 
1128  S.  Los  Angeles  St.,  Los  Angeles, 
sub.  low  bid  to  city  at  $15,475  for  or- 
nam. lights  in  Adams  Ave.  Other  bids: 
Southern  Elec.  Co.,  $15,807;  Glohe  Elec. 
Works,    $16,481;    A.    C.    Rice,    $17,478. 

SANTA  ANA,  Cal.— City  Engr.  Nat  H. 
Neff  has  been  authorized  to  prepare 
plans  for  impr.  S.  Main  St.,  bet.  First 
and  Walnut  Sts.,  incl.  widening  6  ft 
Ornam   lights  will   be   incl.   in  job. 

WILLOWS,  Glenn  Co.,  Cal.— Bids  rec. 
by  J.  C.  Eubank,  town  clerk,  to  install 
street  lighting  system  in  portions  of 
Butte,  Sycamore  and  Walnut  Sts.,  were 
rejected  as  being  too  high  and  will  be 
dropped  for  the  present.  However,  re- 
placing of  obsolete  wiring  system  with 
new  conduits  will  go  ahead.  Bids  for 
new    standards    were: 

A.  R.  Hancock  Co.,  $2884.40;  Glenn 
County  Elec.  Co.,  $2840.40;  for  wiring 
system — A.  R.  Hancock  Co.,  $1640.37; 
Glenn  County  Electric  Co.,  $1640.37; 
Newbery  Pearce  Electric  ("o.  of  San 
Francisco,  $1400. 


MODESTO,  Stanislaus  Co.,  Cal.— 
Until  May  11,  10  A.  M.,  bids  will  be  rec. 
by  C.  C.  Eastin  Jr.,  county  clerk,  +0 
install  electric  street  lighting  svstem 
around  county  courthouse.  Plans  on 
file   in   office  of  clerk. 


WILLOWS,  Glenn  Co.,  Cal.— City  re- 
jects bids  for  street  lighting  system 
in  Butte  St.;  work  will  be  done  by  day- 
labor. 
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LOS  ANGKLES,  Cal.— Until  10  A.  M., 
May  3,  bid^s  will  be  rec.  by  lid.  I'ub. 
Wks.  for  ornam.  lights  in  Dundee  Dr., 
-bet.  Commonwealth  Ave.  and  n.  ter- 
minus of  Dundee  Dr.;  concr.  posts;  1911 
act. 


LOS  ANGELES,  Oal.— Until  10  a.  m., 
April  26,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Hollywood 
Blvd.,  bet.  Wilcox  and  Cherokee  Sts.; 
pressed   steel  posts;   1911  act. 


MACHINERY  &  EQUIPMENT 


HAKEIiSFIELD,  Kern  Co.,  Cal.— 
Until  May  3,  7:30  P.  M.,  bids  will  be 
rec.  by  D.  E.  Urner,  Secty.,  Kern 
County  Union  High  School  District,  to 
fur.  one  or  more  bus  chassis  for  trans- 
portation of  pupils,  also  for  con.st.  of 
one  or  more  bodies  for  chassis.  Spec, 
obtainable   from   Secty. 


SAN  DIEGO,  Cal.— Until  11  A.  M., 
April  21,  bids  will  be  rec.  by  City 
Purch.  Agent  W.  H.  Cameron,  for  5 
deepwell  turbine  pumps  and  motors, 
Byron-Jackson  type  1-A  or  equal.  Cert, 
check,    5%. 


SAN  MAIEO.  San  Mateo  Co.,  CaL— 
Until  May  3,  4  P.  M.,  bids  will  be  rec. 
by  E.  W.  Foster,  city  clerl-:,  to  fur.  one 
Ford  5-passenger  touring  c/ar,  192*) 
model;  also  one  Ford,  one  ton,  truck 
rhu.ssis  with  starter,  etc.  Cert,  chccli 
[),i  req.  with  bid.  Spec,  obtainable 
from    clerk. 


CALEXICO,  Cal.— Pioneer  Transfer 
Cii..  Calexico,  is  in  the  market  for  a 
used    Carr    sub-grader,    20    ft.    setup. 


TRACY,  San  Joaquin  Co.,  Cal. — J.  D. 
Clarkson  at  $2059  awarded  cont.  by 
city  to  fur.  street  grader  and  scarifier. 

HANFORD,  Kings  Co.,  Cal.  —  Until 
April  26,  8  p.  m.,  bids  will  be  rec.  by  D. 
C.  Williams,  city  cleric,  to  fur.  one 
gasoline  motor  driven  lawn  mower, 
complete,  f.  o.  b.  Hanford.  Cert,  check 
10%  req.  with  bid.  Spec,  obtainable 
from  clerk. 


RAILROADS 


SAN  DIEGO,  Cal. — It  Is  reported  that 
Santa  Fe  will  start  work  soon  on  $3,- 
000,000  improv.  project  on  its  120-acre 
tract  adjoining  Dutch  Flats.  Program 
involves  const,  of  new  yards,  repair 
shops,   etc. 


FIRE  EQUIPMENT 


MONTEREY,  Monterey  Oo.,  Qa.1.— 
Four  bids  rec.  by  A.  J.  Mason,  rity 
clerk,  to  fur.  and  del.  motor  fire  engine. 
Bids  were  taken  under  advisenuviu 
until   April    20th,   and    were   as   follows: 

Howard  Cooper  Corporation,  agents 
for  Stutz  Fire  Engine  Co.,  bid  of  $12,- 
750,    delivered    to    Monterey. 

The  Seagrave  Corporation,  bid  of 
$13,250   f.   o.   b.   Monterey. 

American      La-France      Fire      Engino 


Co.,  Inc.,  bid  of  $14,000  f.  o.  b.  Monterey. 
The   bid   of   Pacific   Fire   Extinguisher 
Co.    was    not    considered    on    account    of 
an   error   in    the    bond. 


RENO,  Nevada— Until  May  14,  10  a. 
m.,  bids  will  be  rec.  by  E.  11.  Beemer, 
county  clerk,  to  fur.  one  triple  combin- 
ation pumper,  with  combination  chem- 
ical or  water  tank  and  hose  car.  Fur- 
ther information  obtainable  from  clerk. 


MISCELLANEOUS   SUPPLIES 


STOCKTON,  San  Joa(iuin  Co.,  Cal. — 
Until  April  26,  1926,  5  P.  M.,  bids  will 
be  rec.  by  A.  L.  Banks,  city  clerk  to 
fur.  certain  pipe  and  fittings  for  Yo- 
semite  Lake  Park.  Bond  of  50%  and 
cert,  check  of  10%  payable  to  City 
Auditor   req. 

SAN  LUIS  OBISPO,  Cal.-— Union  Oil 
Co.  is  making  arrangements  for  recon- 
struction of  tank  farm  here  partially 
destr-yed  by  tire.  Six  20-acre  reser- 
voirs and   11  steel   tanks  are   involved. 

LOS  ANGELES,  Cal. — Graham-Rey- 
nolds Elec.  Co.,  800  E.  3rd  St..  awarded 
contr.  by  water  and  power  comm.  at 
$54,515  f.  o.  b.  cars,  spur,  Los'  Angeles, 
for  waterproof  insulated  wire  and 
cable  under  spec.  P-380;  deliv.  10,000 
lbs.    per   week. 

DENVER,  Colo.  —  American  Metal 
Co.  of  New  York,  A.  C.  Foster  Bldg., 
Denver,  is  in  the  market  for  supplies 
for  a  new  mining  camp,  such  as  ma- 
chinery, steel,  timber,  tanka,  pipe,  elec- 
trical supplies,  portable  wood  houses, 
transmission  machinery,  etc.,  as  well  as 
bunk   and   boarding   hous°   supplies. 


FAIRFIELD,  Solano  Co.,  Cal. — Until 
May  3,  11  A.  M.,  bids  will  be  rec.  by  G. 
(t.  Halliday,  county  clerk,  to  fur.  and 
del.  fuel  oil,  for  one  year  period,  to 
County  Courthouse,  Hospital  and 
County  Jail.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  with 
bid.      Spec,   obtainable   from   clerk. 


NEHAWKA,  Neb. — Sheldon  Manufac- 
turing Co.,  Nehawka,  Neb.,  manufac- 
turers of  concrete  mixers,  is  in  the 
market  for  plain  steel  barrels,  used, 
bilge  type,  ranging  in  sizes  of  120- 
gals.  and  upward. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  contemplates  purchase  .^f  metal 
street  signs  in  the  business  district. 
Clarence  Goodwin,  city  manager,  is 
making  estimates  of  cost. 


RESERVOIRS  &  DAMS 


JACKSON,  Amador  Co.,  Cal. — Pacific 
Gas  and  Electric  Company  is  begin- 
ning preliminary  construction  on  its 
new  Mokelumme  river  project.  A  $10,- 
000,000  development  program  is  under 
way.  Crews  of  men  are  moving  in  for 
the  construction  of  approximately  50 
miles  of  power  line  from  Electra 
puwer  house  located  near  Jackson,  to 
the  Salt  Springs  dam  site.  This  new 
line  will  serve  temporary  power  for 
the     construction     work.      Twenty-five 
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miles  01  road  are  to  be  built,  taking  in 
part  of  the  old  road  running  into  Tiger 
Creek  mill  site.  The  company's  Moke- 
lumme river  development  involves  the 
construction  of  a  dam  on  the  Moke- 
lumme river  at  Salt  Spring.s,  approxi- 
mately four  miles  up  stream  from  the 
junction  of  the  Mokelumme  with  Its 
principal  tributary  the  Bear  river.  Ac- 
cording to  the  report  of  the  engineers 
this  will  be  one  of  the  highest  rock- 
filled  dams  in  the  world.  The  dam  site 
vfc'ill  be  at  an  elevation  of  3800  feet 
above  sea  level. 


MISCELLANEOUS 
CONSTRUCTION 


FRESNO,  Cal.  —  County  Surveyor 
Chris.  P.  Jensen  has  prepared  prelim- 
inary plans  for  subway  at  Clijiton  Ave. 
est.  to  cost  $100,000.  The  S.  P.  Ry.  ha.s 
applied  for  closing  of  five  county  roads 
in  connection  with  the  constr.  of  it.s 
$2,000,000  railway  terminal  north  of 
Fresno,  making  the  subway  constr. 
necessary. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  26,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  constr.  of  a  pedestrian  tunnel 
across  Washington  Blvd.,  at  Budlong 
Ave.  Plans  and  spec,  may  be  obtained 
at  office  of  city  engineer,  242  S.  Broad- 
way,  So.   City   Hall   Annex. 


NEWPORT  BEACH,  Cal.  —  Ernest 
Grill,  Balboa  realtor,  is  subdividing 
600  ac.  of  coast  land  near  Corona  del 
Mar,  a  part  of  the  Irvine  Ranch.  The 
purchasers  are  said  to  be  Los  Angeles 
men.  Plans  call  for  $1,000,000  expendi- 
ture for  civic  centre,  $150,000  for  golf 
course,  and  other  projects.  The  subdivl- 
sicn  has  been  delayed  by  lack  of  water 
facilities,  but  this  is  now  to  be  taken 
care  of  by  new  Irvine-Laguna  water 
system. 


WATER  WORKS 


EUREKA.  Humboldt  Co.,  Cal.  — 
American  Cast  Iron  Pipe  (  o.  awarded 
contract  by  city  to  fur.  3000  ft.  of  pipe 
of  Class  "B"  c.  i.  8-in.  type  for  citv 
water  dept. 


LAGUX.\  BEACH,  Cal.— Until  7  P.  M  . 
April  27,  bids  will  be  rec.  bv  Laguna 
Beach  County  Water  Dist.,  P.  O.  Box 
647,    Laguna   Beach,    for    following: 

E.xcav.,  trench  and  lay  approx.  11,000 
ft.  C.  I.  pipe  and  install  fittings,  valves 
and  fire   hydrants. 

313  hub  end  gate  valves  ranging 
from  4-in.  to  24-in.;  60  6-in.two-wav 
fire  hydrants;  8  4-in.  one-way  fire  hy- 
drants. 

Cert,  check  or  bond,  10%  in  each 
case.     E.  A.  Rowe,  Laguna  Beach,  engr. 

BURBANK.  Cal.— $150,000  water- 
works extension  and  $50,000  fire  pro- 
tection bond  issues  carried  at  recent 
election.      F.    S.    Webster,    city   clerk. 

STRATHMORE.  Tulare  Co.,  Cal.— 
Earl  Bo  wen,  Strathmore,  sub.  low  bid 
to  Strathmore  Pub.  Utility  Dist.  at 
$5219.24  for  additions  to-  the  present 
waterworks,  as  follows:  820  ft.  6-in 
3180  ft.  4-in.,  1040  ft.  2-in.  std.  wr.  steel 
black  pipe,  double  dipped.  random 
lengths,  500  -^-in  std.  wr.  steel  galv 
pipe,  random  lengths,  threaded  and 
coupled,  4  2»«-in.  wharf  hydrants  compl. 
necessary  fittings  for  above  pipe,  labor 
for  installing  above  items,  incl.  trench- 
ing and  backfilling.  His  bid  was  re- 
tained for  further  action,  all  others  re- 
jected. Other  bids:  Pacific  Pipe  Co 
San  Francisco,  $5316.93;  E.  W.  Redman. 
Fresno.  $5935.40;  Doss  &  Anderson 
Strathmore,  $6094.97. 

STOCKTON'.    San    Joaquin    Co.,    Cal. 

Until  April  2i;,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  fur.  cer- 
tain pipe  and  fittings  for  Yosemlte  Lake 
Park.  Cert,  check  10  %  payable  to  citv 
auditor  req.  Lists  of  materials  de"- 
sired  obtainable  from  city  clerk.  W. 
B.    Hogan,    city    engineer. 


24 


BUILDING    AND    ENGINEERING    NEWS 


Saturday.  April  24,  1926 


KELSO,  Wash.— Until  May  4,  8  P.  M., 
bids  will  be  rec.  by  Lucien  B.  Craw- 
ford, city  clerk,  to  fur.  one  centrifugal 
pump  and  motor,  delivered  f.  o.  b. 
Kelso;  pump  to  be  1,000,000-gal.  ca- 
pacity per  day.  Cert,  check  5%  pay- 
able  to   city  clerk  req.   with   bid. 


LOS  ANGELES',  Cal.— United  Casting 
Co.,  818  Wilson  St.,  awarded  cont.  by 
water  and  power  comm.  aj:  $39  ea.  for 
100  2>^-in.  fire  hydrants  under  Spec. 
791. 


PASADENA,  Cal. — Quantities  of  C.  1. 
pipe  required  for  which  bids  will  be 
rec.  by  city  April  27  (previously  noted), 
are:  class  "B"— (1)  10,000  ft.  4-in.,  (2) 
40,000  ft.  6-in.,  (3)  10,000  ft.  8-in.,  (4) 
8000  ft.  12-in.,  and  (5)  4000  ft.  16-ln. 
class  "C" — (6)  3600  ft.  4-in.  and  (7) 
7200  ft.  6-in.;  fittings,  (8)  3-tons  4-in. 
class  "D,"  20  tons  6-in.  class  "D,"  and 
3  tons  16-in.  class  "B."  Deliv.  to  be  f. 
o.  b.  cars  Santa  Fe  siding,  Pasadena. 
Cert,  check,  10 7o.  Bessie  Chamberlain, 
city   clerk. 


HANFORD,  Kings  Co.,  Cal.— Ford  & 
Berry,  Hanford,  at  $831  awarded  cont. 
by  county  to  install  sprinkler  system 
in   Veterans'   Memorial   Park. 

REDLANDS,  Cal. — $525,000  water- 
works bond  issue,  voted  at  recent  elec- 
tion, will  provide  for  a  slow  sanJ 
filter  to  handle  6%  million  gals,  per 
day,  wells  with  9  million  gals,  per  day 
capacity,  and  8  mi.  16-in.  cem.  pipe  line. 
Geo.  S.  Hinckley,  city  engineer. 


FAIRFIELD,  Solano  Co.,  Cal.  — 
County  Surveyor  F.  A.  Steiger,  pre- 
paring spec,  for  water  system  in  South 
Vallejo  Annex.  Bids  will  be  asked  about 
May  3.     G.  G.  Halliday,  county  clerk. 


UPLANDS',  Cal. — City  engr.  Manley 
authorized  to  advertise  for  bids  for 
pipe-line  from  22nd  St.  well  to  city 
reservoir. 


OLYMPIA,  Wash. — Until  April  30,  3 
P.  M.,  bids  will  be  rec.  by  State  De- 
partment of  Business  Control,  Insurance 
Bldg.,  to  fur.  and  erect  one  50,000-gal. 
steel  water  tank  and  tower.  Spec,  ob- 
tainable from  above. 


LOS  ANGELES,  Cal.— Peerless  Pump 
Co.,  1902  E  67th  St.,  sub.  low  bid  to 
county  at  $887  for  centrif.  pump  for 
well  on  40-ac.  tract  at  L.  A.  county 
farm.   Hartley-Camp   Constr.   Co.,   $2400. 

OAKLAND,  Cal.— Until  May  21,  8  p. 
m.,  bids  will  be  rec.  by  John  H.  Kim- 
ball, secy.  East  Bay  Municipal  Utility 
District,  Ray  Bldg.,  1924  Broadway, 
to  const,  and  furnish  hand-operated 
crane,  a  Ventura  meter  and  pipe  con- 
nections with  accessory  gates  and 
valves,  for  W.alnut  Creek  Pumping 
Plant,  Mokelumne  River  project.  De- 
posit of  $10  required  for  specifications. 
See  call  for  bids  under  oficial  pro- 
posal section  in  this  issue. 


LOS  ANGELES,  Cal. — Nead  Const.  Co. 
119^  W  Anaheim,  Wilmington,  subm. 
low  bid  to  county  at  $4648  for  6-in. 
domestic  water  line  from  Reservoir  to 
Institution  at  county  farm  nr.  Downey. 


SAN  LUIS  OBISPO,  Cal. — County  su- 
pervisors have  authorized  formation  of 
the  Morro  Water  District,  comprising 
Morro  and  Morro  Heights.  An  election 
will  now  be  held  in  the  district  to  au- 
thorize   a    $30,000    system. 


PLAYGROUNDS   AND   PARKS 


MERCED,  Merced  Co.,  Cal. — Merced 
Golf  Club  has  purchased  105  acres  and 
plans  to  construct  a  nine-hole  golf 
course.  Hugh  Landram,  president  of 
the  club  states  plans  have  been  pre- 
pared and   work   will   start  at   once. 

SAN  FRANCISCO— Until  April  29,  12 
noon,  bids  will  be  rec.  by  B.  P.  Lamb, 
Secy.  Park  Commission,  Park  Lodge, 
Golden  Gate  Park,  to  asph.  surface  two 
tennis  courts,  7200  sq.  ft.  at  McCoppin 
Square  and  7200  sq.  ft.  at  Balboa  Park. 
Cert,  check  10%  payable  to  Bd.  of  Park 
Comm.  req.  with  bid.  Spec,  obtainable 
from  secretary. 


BENICIA,  Solano  Co.,  Cal.— Until  Apr. 
24,  2  P.  M.,  bids  will  be  rec.  by  H.  B. 
Staley,  clerk,  Benicia  High  School  Dis- 
trict, to  remove  and  salvage  present 
board  fence  at  school  grounds. 


BENICIA,  Solano  Co.,  Cal. — Until 
May  1,  2  P.  M.,  bids  will  be  rec.  by  H. 
B.  Staley,  clerk,  Benicia  High  School 
District,  to  fur.  and  erect  6  ft.  galv.  2- 
in.  woven  wire  fencing  at  school 
ground.-*.      Spec,    obtainable    from    clerk. 


SANTA  MONICA,  Cal.— City  ,votes 
bonds  of  $860,000  to  purchase  Clover 
Field  as  Gov'C:  air  port  and  golf 
course.  The  165-acres  will  cost  $755.- 
000,  the  $105,000  being  for  field  im- 
provenient  and  laying  out  golf  course. 


SEWERS  &  STREET  WORK 


NAPA,  Napa  Co.,  Cal. — City  declares 
inten.  (521)  to  imp.  Randolph  St.,  in- 
volv.  grade,  constr.  cem.  cone,  curbs, 
pave  with  two  course  asph.  macadam, 
42  ft.  wide,  cone,  catchbasin,  etc.  Act 
1911.  Protests  May  3,  1926.  H.  H. 
Thompson,    city    clerk. 


BERKELEY,  Alameda  Co.,  Cal.— 
Until  April  27,  1926,  10  A.  M.,  bids  will 
be  rec.  by  Emma  M.  Hann,  city  clerk, 
to  imp.  Sacramento  St.,  from  Dwight 
VV'ay  to  Alcatraz  Ave.,  and  Alcatraz 
Ave.,  from  Sacramento  to  Adeline  St. 
Res.  Inten.  (568  N.S.)  Cert,  check,  10% 
payable    to    city   required. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  (2946)  to  imp.  por- 
tions of  8th  St.,  bet.  Jackson  and  Tay- 
lor Sts.,  involv.  grade,  1^  in  Durite 
asph.  cone,  surface  on  3-in.  base.,  hy- 
draulic cem.  curb,  gutter,  and  storm 
water  inlets,  8-in.  vti.  pipe  drains,  etc. 
Act.  1911.  Protests  April  26,  1926.  John 
J.  Lynch,  city  clerk. 


OREGON— Until  April  28,  1926,  10  a. 
m.,  bids  will  be  rec.  by  dis'.riot  en- 
gineer. Bureau  of  Public  Roads,  R(  ora 
3in  New  Post  Office  Bldg.,  Portland, 
Ore.  to  imp.  by  clearing  15.7  mi.  of 
Boar  Springs  Sec.  Mt.  Hood-Wapinitia 
National  Forest  Road,  Mt.  Hood  Na- 
tional Forest,  Oregon,  county  of  M'^asco. 
Sec  call  for  bids  under  "Official  Pro- 
po.sals"  this  issue. 

LOS  ANGELES,  Cal.— City  plans 
storm  drain  in  Edward  Ave.,  bet.  Moss 
Ave.  and  San  Fernando  Rd.,  and  por- 
tions of  San  Fernando  Rd.,  Ave.  30,  Ave 
31,  Ave.  32  and  other  sts.:  relnf.  cone, 
pipe  storm  drain,  cem.  pipe  drains,  etc; 
1911  act. 


SAN  JOSE,  Santa  Clara  Co.,  Cal — A.  J. 
Raisch,  46  Kearny  St.,  San  Francisco, 
awarded  cont.  by  city  to  imp.  18th  St, 
from  Julian  to  Empire  St.,  etc.,  involv. 
grade,  pave,  with  Durite  asph.  cone. 
1%-in.  thick,  on  3-in.  base,  hydraulic 
cone,  curbs,  gutters  and  sidewalks;  4- 
in.  vit.  pipe  laterals,  cem.  cone,  storm 
water  inlet;  8-in.  vit.  pipe  drain,  etc. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey,  Sharon  Bldg., 
San  Francisco,  awarded  cont.  by  city 
to  imp.  Martin  Ave.,  bet.  William  and 
Home  Sts.,  involv.  grade,  pave  with  4- 
in.  asph.  cone,  on  earth  base,  hydraulic 
cem.  cone,  gutters,  curbs,  4-in.  vit.  pipe 
laterals,   etc. 

SAN  BERNARDINO— City  plans  to  imp 
under  1911  act:  25th  St.,  bet.  E  and  F 
Sts.:  cem.  walks,  curbs,  4-in.  concrete 
pave;  Pear  St.,  bet.  227.25  ft.  s.  of  Pop- 
lar St.  and  Walnut  St.;  curbs,  gut.,  4-in. 
oil  mac.  pave.;  18th  St.,  bet.  Sierra  Way 
and  Arrowhead  Ave.:  4-in.  cone,  pave; 
K  St.,  bet.  13th  and  14th  Sts.:  walks, 
curbs,  4-in.  cone,  pave.;  Hanson  St.,  bet. 
I  and  J  Sts.:  4-in.  cone,  pave.;  Living- 
stone St.,  bet.  Mill  and  White  Sts.: 
walks,   curbs,   4-in.  cone.  pave. 

TAFT,  Kern  Co.,  Cal.— Until  May  3, 
8  P.  M.,  bids  will  be  rec.  by  C.  A. 
Page,  city  clerk,  to  imp.  (166)  portion.s 
of  Main  St.,  involv.  grade;  bid.  (asph. 
cone.)  base  with  Warrenlte-Bit.  sur- 
face; cone,  curb,  gutter,  walks;  corru. 
iron  culverts.  1911  Act.  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file   In   office  of  clerk. 


SACRAMENTO,  Cal.— City  declares 
inten.   to  imp.  following  Sts.: 

Res.  of  Inten.  2078,  alley  bet.  M  and 
N,  8th  and  9th  Sts.,  involv.  c.  i.  street 
drains  with  vit.  pipe  sewer  connectiona; 
vit.  pipe  sewers;  1-in.  water  main  con- 
nections;  grade;   hyd.   cone,   pavement. 

Res.  of  Inten.  2076,  55th  St.,  bet.  Fol- 
som  Blvd.  and  pt.  920  ft.  north,  involv. 
vit.  pipe  sewer;  cone,  manholes  with 
c.   i.   covers. 

Res.  of  Inten.  2077,  alley  bet.  K  and 
L,  15th  and  16th  Sts.,  involv.  c.  i.  St. 
drains  with  vit.  sewer  connections;  vit. 
pipe  sewers;  1-in.  water  main  'onneo- 
tions;  grade;  hyd.  cone,  pavement. 

1911  Act,  Bond  Act  1915.  Protests 
May  6,  H.  G.  Denton,  city  clerk;  A.  J. 
Wagner,  city  engineer. 

PHOENIX,  Ariz.  —  Phoenlx-Tempe 
Stone  Co.,  519  Luhrs  Bldg.,  Phoenix, 
awarded  cont.  by  city  to  imp.  Tenth 
Ave.,  bet.  Adams  St.  and  5  ft.  so.  of 
Woodland  Ave.,  involv.  1434  sq.  yds. 
4-in.  26AA  pave  $2.15  yd.,  42  sq.  ft.  5-ln. 
No.  42  pave  $2.35  yd.,  1476  sq.  yds. 
grade  25c  sq.  yd.,  2315  sq.  ft.  walk  24c 
ft.,  1104  ft.  comb,  curb  and  gut.  $1.50  ft. 
90  ft.  single  gut.  |1  ft.,  80  ft.  single 
curb  $1  ft.,  one  storm  water  xn.  h. 
$600,  2  gut.  inlets  $25  ea.,  18  ft.  12-in. 
cone,   pipe,   slip  jt.,   $2.75  ft. 

SACRAMENTO,  Cal. — City  declares 
inten.  (2075)  to  imp.  Weller  Way,  bet. 
Freeport  Blvd.  to  pt.  560  ft.  east,  involv. 
cone.  curb,  gutter;  c.  i.  street  drains 
with  sower  connections  of  vit.  pipe;  vit. 
pipe  sewers;  4-in.  dia.  tile  drains;  cone, 
manhole;  1-in.  water  main  connections; 
grade;  asph.  cone,  pave  with  seal  coat. 
1911  Act,  Bond  Act  1915.  Protests  May 
6.  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,  city  engineer. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  county 
to  grade  and  rock  2%  mi.  of  Marsh 
Creek  Highway  in  Division  No.  25  and 
to  rock  and  gravel  stretch  of  highway 
bet.  Martinez  and  Peyton.  R.  R. 
Arnold,  county  surveyor.  J.  H.  Wells, 
county   clerk. 


SACRAMENTO,  Cal.— Until  April  29, 
5  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  imp.  12th  St.,  bet. 
North  B  St.  and  pt.  40  ft.  north  of 
subway  gates.  Cert,  check  10%  pay- 
able to  City  Controller  req.  vvith  bid. 
Spec,  obtainable  from  A.  J.  Wigner, 
city  engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  (365)  to  imp.  por- 
tions of  Grant,  Button,  Belmont,  Fern- 
side,  Lee  Wendell,  Sutphen,  Emeline, 
Jackson,  Routier  Sts.,  and  Brookside 
Ave.,  involv.  const,  of  vit.  clay  pipe 
main  sanitary  sewer;  br.  manholes;  vit. 
wye  branches;  5-in.  hyd.  cem.  cone, 
base  with  IVi-in.  asph.  macadam  sur- 
face pavement.  1911  Act.  Protests 
May  6.  S.  A.  Evans,  city  clerk.  Jas. 
K.   James,  city   eng. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal.— Until  May  3,  1926,  10  A.  M.,  bids 
will  be  rec.  by  Elizabeth  M.  Kneese, 
County  Clerk,  for  the  constr.  of  a  tim- 
ber protection  wall  near  Princeton  in 
the  Fourth  Road  District.  Plans  ob- 
tainable from  clerk.  Cert,  check  10% 
payable  to  county  req.  Geo.  A.  Kneese, 
county  surveyor. 


OAKLAND.  Alameda  Co.,  Cal.— City 
declares  inten.  (35882  N.S.)  to  imp. 
Boden  Way,  bet.  Prospect  Ave.  and 
Beacon  St.,  and  portion  of  Beacon  St., 
Prospect  Ave.,  and  Lake  Shore  Blvd., 
involv.  grade,  const,  cone,  curbs  and 
gutters,  cement  sidewalks,  macadam 
pave.,  storm  water  drains  of  cone,  and 
c.  i.,  vit.  pipe  conduit  cone,  box  cul- 
vert, 8-in.  vit.  pipe  sewer,  brick  man- 
holes, vit.  pipe  lampholes,  vit.  pipe 
wye  branches,  etc.  Act  1913.  Protests 
May  20,   1926.   E.  K.   Sturgis,  city  clerk. 

■  SAN  JOS'E,  Santa  Clara  Co.,  Oal. — 
City  declares  inJen.  ('2941)  to  imp. 
portions  Santa  Teresa  St.,  bet.  Santa 
Clara  and  Julian  Sts.,  involv.  grade, 
11/4 -in.  Warrenite-Bithuithic  surface 
on  3-in.  bituminous  cone,  base.,  hy- 
draulic dem.  cone,  curbs,  gutters  and 
storm  water  drains,  10-in.  vit.  pipe 
sewer,  8-ln.  vit.  pipe  drains,  4-in.  vit. 
pipe  sewer,  etc.  Act.  1911.  Protests 
April  26,  1926.  John  J.  Lynch,  city 
clerk. 
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PLACER  COUNTY.  Cal. — Isbell  Con- 
struction Co.,  2212  "F"  St.,  Fresno,  sub- 
mitted low  bid  at  $59,076.48  for  main 
proposal  and  $62,373.50  for  supplemen- 
tary proposal  (total  $121,449.98)  to 
Bureau  of  Public  Roads,  9  Main  Street 
San  Francisco,  to  const.  Tahoe  Clty- 
Truckee  Highway  in  Tahoe  Nat'l.  For- 
est, Placer  County,  along  the  Truckee 
river'.  Bids  desired  for  road  beginning 
at  Tahoe  City,  approx.  4.9  mi.  in  length. 
A  supplementary  proposal  considered 
for  an  additional  section  of  the  project 
approx.  4.8  mi.  in  length.  Principal 
Items  in  work  follow: 

19.9  acres  clearing;  75,000  cu.  yds. 
unclassified  excavation;  48,000  sta.  yds 
overhaul;  50  cu.  yds.  "B"  cone;  514  lbs. 
reinforcing  steel;  1424  lin.  ft.  corru. 
metal  pipe.  Supplementary  proposal  in- 
volves 13.4  ac.  clearing;  70,000  cu.  yds. 
unclassified  excavation;  40,000  sta.  yds. 
overhaul;  208  cu.  yds.  "A"  cone;  55  cu. 
yds.  "B"  cone;  22,200  lbs.  rein,  steel; 
1514  lin.  ft.  corru.  metal  culvert. 

Complete  list  of  bids  follow: 
Isbell    Constr.    Co.,     Fresno — (1)     main 
proposal   $59,076.48;    (2)    supplemen- 
tary,  $62,373.50;   total,  $121,449.98. 
C.    R.    Adams— (1)    $70,958.12,    (2)    $75.- 

711.50,    (3)    $146,669.62. 
Jasper-Stacy— (1)     $73,884.40,    (2) 

167.40,    (3)    $154,051.80. 
J.    F.    Collins— (1)    $83,831.40,    (2) 

948.50,    (3)    $161,779.90. 
Crook  &  Henno  —   (1)      $81,470.12, 

(2)  $89,572.50,    (3)    $171,042.62. 
Haidlen,      A.      Co.— (1)      $75,600.34, 

$101,161.00,    (3)    $176,761.34. 
Tieslau    Bros.— (1)    $80,118.00,    (2)    $99,- 

138.20,    (3)    $179,256.20. 
Johnson-Monarch— (1)      $89,710.82,      (2) 

$90,262.80,    (3)    $179,973.63. 
Nevada  Contract  Co.— (1)  $83,959.98,  (2) 

$97,970.00,    (3)    $181,929.98. 
Dodge    Bros.— (1)     $93,946.40,     (2)     $95,- 

962.00,    (3)    $189,908.40. 
Willis   &   Son — (1)    $91,182.90,    (2)    $101,- 

159.50,     (3)     $192,342.40. 
P.    L.    Buir — (1)      $97,746.40, 

756.50,    (3)    $196,502.90. 
Young    Bros.— (1)    $92,099.98, 

425,    (3)    $200,524.98. 
J.  P.  Holland— (1)  $131,208.12,  (2)  $125,- 

290,    (3)    $256,498.12. 
C.  D.  Contoules— (1)   $71,636.38,  (2)   $— , 

(3)  $— . 

W.   M.    Willett— (1)    $98,066.79,    (2)    $— , 

(3)    $— . 
Engineer's       estimate — (1)       $77,636.72, 

(2)    $93,731.50.    <S\    $171,368.22. 


SAN  DIEGO,  Oal. — Griffith  Co.,  25 
14th  St.,  awarded  cont.  by  city  at  $38.- 
373.04  for  impr.  Monroe  and  Meade 
Aves. 


$80,- 

$77,- 
(2) 
(2) 


(2)      $98,- 
(2)    $108,- 


REDWOOD  CITY,  San  Mateo  Co., 
Cal.— Until  May  3,  1926.  10  A.  M.,  bids 
will  be  rec.  by  Elizabeth  M.  Kneese, 
County  Clerk,  for  const,  of  a  new  head- 
wall  and  wingwall  on  existing  arch 
culvert  at  San  Gregorio  in  the  Fifth 
Road  District.  Plans  obtainable  from 
clerk.  Cert,  check  10%  payable  to 
county  req.  Geo.  A.  Kneese,  county 
surveyor. 


SACRAMENTO,  Cal.— Clark  &  Hcnery 
Constr.  Co.,  Ochsner  Bldg.,  Sacra- 
mento, at  approx.  $6000  awarded  con- 
tract by  county  to  widen  12th  St.  Road 
from    city   limits   to    16th   St.   Road. 


MONTEREY,  Monterey  Co.,  Cal.  — 
County  Board  of  Supervisors  plan  15- 
mile  highway  from  Jolon  through  Mil- 
pitas  ranch  leading  to  Santa  Barbara 
National  Forest. 


SAN  JOSE,  Santa  Clara  Co..  Cal.— 
County  S'urveyor  Robt.  Chandler,  will 
start  construction  immediately  (by 
force  account)  oil  macadam  pave,  on 
the  San  Jose-Almaden  Rd.  lying  be- 
tween Richmond  Rd.  and  McKean  Rd., 
a  distance  of  three  miles.  Estimated 
cost,  $30,000.  All  bods  received  were 
higher   than    the    estimate. 


SAN  DIEXX).  Cal.— Griffith  Co.,  25 
14th  St.,  sub.  low  bid  to  city  at  $36.- 
004.73  for  impr.  Dale  St.,  bet.  Beach 
and  Juniper  Sts.,  involv.  (a)  149,- 
996.04  sq.  ft.  paving  with  lV4-in.  asph. 
ct^ncr.  top  on  5-in.  cem.  concr.  base., 
22.9c;  (b)  81.25  sq.  ft.  cem.  concr.  side- 
walk, 22c;  (c)  42.71  lin.  ft.  cem.  concr. 
curb,  65c;  (d)  11  %-in.  water  service, 
$18;  (e)  3  6-in.  cem.  concr.  sewer  lat- 
erals, $38;  (f)  6  4-in.  cem.  concr.  sewer 
laterals,  $33;   (g)  water  main,  $1100. 


INGLBWOOD,  Los  Angeles  Co.,  Cal. 
— J.  L.  McClain,  3452  W.  Slauson  Ave., 
Los  Angeles,  awarded  contr.  by  city  at 
$14,998.57  for  impr.  Lime  St.,  bet.  Oak 
and  Cedar  Aves.,  and  Covelle  St.,  bet. 
Ash  and  F'reeman  Aves.,  involv.  97,040 
sq.  ft.  grade  at  1.5c  sq.  ft.;  3390  ft. 
curb  at  46.5c  ft.;  3570  sq.  ft.  gut.,  at 
20c  ft.;  16,945  sq.  ft.  walk  at  14c  ft.; 
39,880  sq.  ft.  5-in.  oil  mac.  pave  at  11.5c 
ft.;  15,170  sq.  ft.  oiled  rdwy.  at  3.8c  sq. 
ft.;  36  %-in.  water  serv.  at  $11  ea.;  510 
ft.  4-in.  C.  I.  water  main  at  $1.75  ft.;  8- 
in.  vit.  sewer  at  $1  ft.;  6-in.  vit.  hse. 
sewers  at  97c  ft.;  "B"  m.  h.  at  $85  ea. ; 
fl.   m.   h.   at   $98. 


COLUSA,  Colusa  Co.,  Cal. — Board  of 
Supervisors  will  shortly  call  for  bids 
for  re-surfacing  concrete  surface  of 
bridges  at   Prize  and  near  Maxwell. 

RIVERSIDE  COUNTY,  Cal.— As  pre- 
viously reported  bids  will  be  rec.  by 
the  State  Highway  Commission,  Sacra- 
mento, May  3,  1926,  2  P.  M.,  to  widen 
with  Portland  cement  concrete  17.3  mi. 
in  length  bet.  Whitewater  River  and 
Edom.      Project    involves: 

8475  cu.  yds.  Class  "A"  Portland  ce- 
ment   concrete    (pavement    widening). 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2073)  to  imp.  62nd  St.,  from 
5th  Ave.  south  1319  ft.,  involv.  grade, 
4-in.  asph.  cone,  surface  with  seal  coat, 
vit.  ironstone  sewer  pipe,  c.  i.  drains, 
place  curbs,  street  monument.s,  etc. 
Act  1911.  Protests  April  29,  1926.  H.  G. 
Denton,  city  clerk. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2072)  to  imp.  45th  St.,  portion 
of  by  constr.  concrete  sidewalk,  etc. 
Act  1911.  Protests  April  29,  1926.  H. 
G.    Denton,   city   clerk. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2070)  to  imp.  "R"  St.,  from  8th 
to  ISth  Sts.,  involv.  constr.  cone,  curb, 
gutters,  c.  i.  street  drains,  vit.  iron- 
stone sewer  pipe,  cone.  manholes, 
grade,  7-in.  asph.  cone,  surface,  etc. 
Act.  1911.  Protests  May  13,  1926.  H.  G. 
Denton,  city  clerk. 

SEBASTOPOL,  Sonoma  Co.,  Cal. — A. 
Tiechert  and  Son,  1846  37th  St.,  Sacra- 
mento, at  $2147  awarded  cont.  by  city 
to  imp.  Vine  Ave.,  involv.  grading; 
pave  with  3-in.  Willite  process  asph. 
cnc.  Other  bids:  Clark  and  Henery 
Const.  Co..   $2735;   E.   A.   Forde,   $2793. 

SAN  BERNARDINO,  Cal.— Hall-John- 
son Co.,  905  Westminster,  Alhambra, 
awarded  cont.  by  city  to  imp.  Grant 
Ave.,  bet.  K  and  J  Sts.,  and  bet.  Scott 
and  I  Sts.:  S-in.  vit.  pipe  sewer,  11  4-in. 
hse.  conn.,  curbs,  walks,  4-in.  asph. 
cone,  pave.,  etc;  unit  prices  are:  $1.45 
ft.  grade,  13.4c  sq.  ft.  pave.,  45c  ft.  curb 
loc  sq.   ft.  walk,   $17,890  sewer  compl. 


GLOBE,  Ariz.  —  Until  May  12,  bids 
will  be  rec.  by  city  to  pave  several  mi. 
of  sts.  under  recent  $150,000  bond  issue. 


SEBASTOPOL,  Sonoma  Co.,  Cal.  —  A. 
Tiechert  and  Son,  1846  37th  St.,  Sacra- 
mento, at  $9833  awarded  cont.  by  city 
to  imp.  portion  of  Pitt  Ave.,  involving 
grading:  pave  with  3-in.  Willite  pro- 
cess asph.  cone;  cem.  cone,  curbs.  E.  A. 
Forde.  $10,526;  Clark  and  Henery  Const 
Co..  $10,798,  were  other  bidders. 


LOS  ANGELES,  Cal.  —  County  plans 
seweis  in  Co.  Imp.  No.  140,  in  Santa 
Monica  Blvd.,  bet.  La  Cienega  Blvd.  and 
Palm  Ave.,  West  Knoll  Dr.,  Westmount 
Dr.,  Westbourne  Dr.,  Hancock  Ave., 
Palm  Ave..  Elmwood  St..  Cvnthia  St., 
Holly  Vista  Dr.,  Sunset  Blvd.,  Doheny 
Dr.  and  other  sts.:  8-in.  to  15-in.  vit. 
sewer,  6-in.  hse.  sewers,  f.  t.,  m.  h.,  etc. 

EL  DORADO  COUNTY,  Cal.— As  pr.-- 
viously  rcpiirted,  bids  will  be  rec.  May 
10,  by  State  Highway  Commission,  to 
irrado  and  s-,-.rfaco  with  cru,~-hori  rravel 
or  stone,  8..'")  mi.  bet.  2  mi.  of  Sports- 
ma  n\s  Mall  and  Ri  vert  on.  Project  in- 
volves: .^.f.oon  cu.  yds.  rdwy.  excava- 
tion with  classification;  40.nnn  st.i.  vis 
overhaul:  240  cu.  yds.  structure  exca- 
vation without  classification:  6000  cu. 
yds  stand,  r^.  surface  crusher  gravel  or 
stone:  5.")0  lin.  ft.  12",  74  lin.  ft.  18".  36 
lin.  ft  24"  and  220  lin.  ft.  .?6"  .-o.-ru- 
gated  pipe;  70  monuments.  Commis- 
sion  will   furnish   corru.   metal   pipe. 


SANTA  BARBARA,  Cal. — Geo.  A. 
Simpson,  Victory  Bldg.,  Burbank, 
awarded  contr.  by  city  at  $134,893  to 
imp.  Chapala  St.,  bet.  Anapamu  and 
Montecito  Sts.,  9  blks.  with  80-ft.  rdwy. 
involv.  231,061  sq.  ft.  2-in.  asph.  concr. 
pave,  on  6-in.  concr.  base,  29c  sq.  ft.. 
276,000  sq.  ft.  clearing,  removing  old 
bldgs.,  etc.,  $8172  lump  sum,  7569  ft. 
comb,  curb  and  gut.  at  $2  ft.,  108.^  ft. 
curb,  7oc  ft.,  18,466  sq.  ft.  cem.  gut.,  23c 
ft.,  149  ft.  6-in.  vit.  hse.  conn.,  $60  ea., 
674  ft.  8-in.  vit.  sewer,  $1.40  ft.,  2069  ft. 
10-in.  vit.  sewer,  $3600,  2057  ft.  12-in. 
vit.  sewer,  $4452  (both  lump  sums),  8 
sewer  m.  h.,  $100  ea.,  76,057  sq.  ft.  cem. 
walk,  18c  sq.  ft.,  645  ft.  16-in.  reinf. 
concr.  pipe,  $1.75  ft..  117  ft.  12-in.  concr. 
pipe,  $1  ft.,  4  circular  c.  b.,  $75  ea.,  3 
slot  c.  b.,  $75  ea.,  light  conduits  and 
bases,  $5000  lump  sum.  Engr's  est., 
$115,167.35.  Other  bids:  Sam  Hunter, 
$138,359.05;  Cornwall  Constr.  Co.,  $156,- 
045.79.      C.   W.   Moore,   city   engineer. 

MADERA  COUNTY,  Cal.— Following 
bids  rec.  April  19  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  widen  with  Portland  cement  con- 
crete 2.1-mi.  in  Madera  County,  betw. 
Borden  and  Madera: 
Hanrahan  Co.,  Standard  Oil  Bldg., 

San   Francisco   (low)    $18,735 

Thompson     Bros 19,090 

C.    W.    Wood    19,900 

Chamberlain    &    Vincennes    20,265 

Stewart  A  Bland   20,555 

J.    Bercovich    21,050 

Arch    Da    Mant     21,435 

E.    K.    Angle    21.485 

C.  R.  Gurdy   21,810 

Engineer's    estimate    20,185 

COLUSA,  Colusa  Co.,  Cal.— Until  May 
4,  1926,  2:15  p.  m.,  bids  will  be  rec.  by 
T.  D.  Cain,  County  clerk,  to  construct 
asphalt  concrete  surface  on  long 
bridge  over  drainage  canal  of  Dist.  No. 
2047  on  Road  No.  134  Old  Series.  Plans 
obtainable  from  clerk. 

LAKEPORT.  Lake  Co.,  Cal.— Voting 
of  bonds  for  sewer  survey  for  sewer  ex- 
tensions and  widening  Monroe  St.,  side- 
walks were  defeated  at  recent  election. 

COLUSA,  Colusa  Co.,  Cal. — Until  May 
4,  1926,  2:30"  p.  m.,  bids  will  be  rec.  by 
T.  D.  Cain,  County  clerk,  for  aspnalt 
concrete  surface  on  Prize  Bridge  over 
drainage  canal  of  Dist.  No.  2147  on 
Orimes-Arbuckle  Road.  Plans  obtain- 
able  from   clerk. 

SACRAMENTO,  Cal.  —  City  declares 
inten.  (2069)  to  imp.  56th  St.,  from  "H" 
to  "J"  St.,  involv.  grade,  4-in.  asph. 
cone,  surface;  cone,  curbs  and  gutters, 
c.  i.  drains,  vit.  ironstone  sewer  pipe, 
4-in.  tile  drains,  cone,  manholes,  etc. 
Act  1911.  Protests  April  29,  1926.  H. 
(.3.    Denton,   city   clerk. 

.«Ac:RAMENTO,  Cal.— City  djclares 
inten.  (2068)  to  imp.  portions  of  35th 
St.  and  Santa  Ynez  Way,  involv.  grade, 
4  and  5-in.  asph.  cone,  pave.,  concrete 
curbs  and  KUtters,  4-in.  tile  drains,  c.  i. 
drains,  vit.  ironstone  sewer  pipe,  cone. 
iiruiholes,  street  mrnuments,  etc.  Act 
li'22.  Protests  April  29,  1926.  H.  G.  Den- 
ton,  city  clerk. 

REDWOOD  CITY,  San  Mateo  Co.. 
Cal— Until  May  3.  1926,  10  .V.  .M..  bids 
will  be  rec.  b.v  Elizabeth  JI.  Kneese, 
County  Clerk,  for  repairing  and  pav- 
ing a  portion  of  Hillside  Boulevard, 
formerl.v  known  as  San  Bruno  Ave., 
First  Road  District.  Plans  obtainable 
from  clerk.  Cert,  check  10%  payable 
to  county  req.  Geo.  A.  Kneese,  countv 
surveyor. 


REDWOOD  CITY,  San  Mateo  Co. 
Cal. — Until  May  3,  1926,  10  A.  M.,  bids 
will  be  rec.  by  Elizabeth  M.  Kneese, 
County  Clerk,  for  the  repairing  and  re- 
surfacing La  Honda  Road  from  San 
Gregorio  to  Township  Bridge  in  the 
Fifth  Road  District.  Plans  obtainable 
from  Clerk.  Cert,  check  lO^o  req.  pay- 
able to  county.  Goo.  .\.  Kneese,  county 
surveyor. 


RI  HPANK.  Cal— Gibbons  &  Reed 
2022  Olendale  Blvd.,  Los  Angeles! 
awarded  cont.  by  city  to  imp.  San  Jose 
Ave.,  approx.  1000  lin.  ft.,  Involving 
grade  3.75c  sq.  ft.,  asph.  cone.  pave. 
10.9c  sq.  ft.,  curb  45c  ft.,  walk  14c  sq. 
tt.,  culv.  $695  compl..  water  sys.  compL 
$2395,  sewer  compl.  $1490. 
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LOS  ANGELES,  Cal. — Harbor  Comm. 
has  adopted  work  order  for  impr. 
Anacapa  St.  at  rear  of  Berths  177  and 
178,  at  an  est.  cost  of  $25,300,  involv. 
36,000  sq.  ft.  pave.  Work  will  be  done 
by   force   account. 


COROXADO,  Cal. — City  eng.  author- 
ized to  prepare  plans  for  a  storm  drain 
sys.  of  sufficient  extent  to  adequately 
serve  the  business  section. 

OAKLAND,  Cal. — Until  April  29,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerg,  to  imp.  portions  of 
Logan  St.,  bet.  Fruitvale  and  Peralta 
Aves.,  involv.  grade  and  pave;  curbs. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  elk. 

LONG  BEACH,  Cal.  —  Until  9  a.  m., 
April  27,  bids  will  be  rec.  to  imp.  The 
Colonade  (formerly  known  as  The 
Colannade  Canal),  and  portions  of  cer- 
tain other  public  ways,  involv.  walk, 
gut.,  elec.  conduit,  7-in.  cone,  pave.,  34 
ft.  10-in  corr.  iron  pipe  storm  drain; 
1911  act.  H.  C.  Waughop,  city  clerk. 


BERKELEY,  Alameda  Co.,  Cal. — Lee 
J  Immel.  awarded  cont.  by  city  to 
imp.  Le  Roy  Ave.,  bet.  Cedar  St.  and 
Buena  Vista  Way,  involv.  grade;  cone, 
curbs,  gutters,  walks;  oil  macadam 
pavement. 

LONG  BEACH,  Cal. — City  plans  to 
imp.  under  1911  Act: 

Ferris  Ave.,  bet.  Wilmington  Blvd. 
and  Willow  St.,  and  portions  of  Cowles 
St.,  15th  St.,  Reeve  St.  and  other  Sts.: 
8-in.   cem.   concr.   pave. 

Ellis  Ave.,  bet.  Anaheim  St.  and  Wil- 
mington Blvd.,  and  portions  of  Harbor, 
Canal  and  other  Aves.  and  Sts.:  reinf. 
concr.  pipe  storm  drain,  corr.  iron  pipo, 
cem.   pipe   drains,   c,   b.,    etc. 

SONOMA,  Sonoma  Co.,  Cal. — City  de- 
feats proposal  to  issue  bonds  to  finance 
sewer    improvements. 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  April  26,  5  P.  M.,  bids  will  be  rec. 
bv  V  Van  Riper,  city  clerk,  (d32)  to 
imp.  portions  of  Cherry  St.,  involv.  cone, 
curbs  and  walks;  grade;  surface  with 
oil  and  sand.  1911  Act.  Cert,  check 
10%  pavable  to  city  req.  Plans  obtain- 
able   from    W.    D.    Clarke,    city    eng. 

BERKELEY,  Alameda  Co.,  Cal. — Pe- 
titions being  circulated  seeking  pave- 
ment in  Ashby  Ave.,  bet.  Grove  St.  and 
College  Ave.;  7-in.  cone,  pave;  1911  Act. 

AVALON,  Santa  Catalina  Island,  Cal. 
—Santa  Catalina  Island  Co.  awarded 
cont.  at  approx.  $100,000  (water  system 
amounting  to  approx  $70,000  of  this), 
to  imp.  Crescent  Ave.,  and  portions  of 
Maiden  Lane,  Sumner  Ave.,  Olive  St., 
etc.,  involv.  grt.ae;  cone,  pave,  oil  mac. 
pave.,  water  service  pipes,  san.  sewer, 
curb,  walks,  flre  hydrants,  elec.  con- 
duits. 

SAN  BERNARDINO,  Cal.— City  plans 
8-in.  vit.  sewer  compl.  in  Caldwell 
Alley,  bet.  Second  St.  and  Rialto  Ave.; 
1911  act. 


SAN  DIEGO,  Cal. — H.  H.  Peterson. 
Spreektls  Bldg..  San  Diego,  awarded 
cont.  by  county  at  $271,212  to  const, 
cem.  concr.  pave,  in  portions  of  Julian 
lid  No  3-A,  bet.  Ramona  and  Ballenn, 
9  ni.,  and  bet.  Santa  Ysabel  and  Wynola 
(Santa  Ysabel  Grade)  2.74  mi.,  involv 
18,307  cu.  yds.  concr.  pave.;  29,905  cu. 
yds.  embank.,  9081  ft.  curb;  96  cu.  yds 
concr.  in  reinf.  culv.  headwalls;  one 
26  ft.  6  in.x28  ft.  6  in.  reinf.  concr. 
bridge,  one  24-f t.x20-ft.  10-in.  reint. 
concr.  bridge,  one  10-ft.  2-in.x26-in. 
reinf.  concr.  cattle  pass,  one  9-ft.  8-in. 
x25-in.  reinf.  concr.  cattle  pass;  766  fc 
12-in.,  44  tt.  16-in.,  284  ft.  18-in.,  96  ft. 
24-in.,  28  ft.  30-in.,  44  ft.  36-in.  iron 
pipe  culv.,  116  ft.  12-in.,  80  ft.  16-in. 
and   22  ft.   24-in.   cem.   pipe   culv. 

SACRAMENTO,  Cal.  —  City  declares 
inten.  (2071)  to  imp.  Madsen  Ave.,  from 
Sacramento  Blvd.  west  291  ft.,  .nvolv. 
cone,  curbs,  gu,tters,  c.  i.  drams,  vit. 
ironstone  sewer  pipe,  4-in.  tile  drains 
in  crushed  rock  or  gravel,  cone,  man- 
holes grade,  4-in.  asph.  cone.  pave, 
with  seal  coat,  etc.  Act  1911.  Protests 
April  2P,  1926    H.  G.  Denton,  city  clerk. 


SALINAS,  Monterey  Co.,  Cal.— W.  a. 
Dontanville,  Salinas,  at  $9184  awardei 
cont.  by  city  to  imp.  Harvest  St.,  from 
California  St.,  to  terminal  of  said  Har- 
vest St.,  involv.  grade;  hyd.  cone,  curbs: 
5-in.  hyd.  cone,  pavement.  J.  B.  Janes, 
bid   $9202. 

LOS  ANGELES,  Cal.— Leo  Miletich, 
610  VV.  54th  St..  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $53,726  to  imp.  Beverly  Blvd., 
bet.  33  ft.  east  from  Highland  Ave.  an'l 
La   Biea   Ave. 


LOS  ANGELES,  Cal.— M.  N.  Guho, 
5316  8th  Ave.,  sub.  low  bid  to  Bd.  luo. 
Wks.  at  $73,322  for  sewer  in  Milton 
.A.ve.,  bet.  Melrose  Ave.  and  Third  St., 
involv.  main  sewer  compl.  at  $44,583; 
32,659  ft.   hse.   sewers  at  88c  ft. 

Leo  Miletich,  610  W.  54th  St.,  low  at 
$22,573  for  sewer  in  Spaulding  Ave.,  bet. 
Willoughby  Ave.  and  Melrose  Ave.,  in- 
volv. main  sewer  compl.  at  $16,333; 
7801  ft.  hse.  sewers,   80c  ft. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
City  starts  proceedings  to  widen  West 
California  and  Cambridge  Aves.,  and 
Second  St.  and  to  open  alley  bet.  Cali- 
fornia and  Cambridge  Ave.  J.  F.  Byx- 
bee  Jr.,   city   engineer. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  58th  St.,  sub.  low  bid  to  L.  A. 
county  at  $172,318  for  imp.  work  in  C 
I.  No.  456,  Santa  Fe  and  Independence 
Aves.,  involv.  7804  cu.  yds.  excav.,  80c 
vd.,  86,316  sq.  ft.  6-in.  to  8-in.  concr. 
nave.,  20c  sq.  ft.,  196,123  so.  ft.  7-in.  to 
9-in.  concr.  pave.,  23c  ft.,  8779  sq.  ft.  6- 
in.  gut..  22c  ft.,  37.270  ft.  8-in.  cem. 
sewer.  $1.10  ft..  158<»  ft.  10-in.  cem. 
sewer,  $1.20  ft.,  440  ft.  12-in.  cem.  sewer 
$1.45  ft.,  2440  ft.  15-in.  cem.  sewer, 
$1.90  ft.,  28  fl.  m.  h.,  $135  ea..  102  m.  h.. 
$112.  2  drop  m.  h.,  $125  ea.,  24  jet. 
cham,  $115  ea. 


SALINAS,  Monterey  Co..  CrI.— W.  \. 
Dontanville.  Salinas,  at  $7609  awarded 
ront.  by  city  to  imp.  California  St.,  bet 
Manle  and  Willow  Sts.,  involv.  grade; 
hyd.  cone,  curbs;  5-in.  hyd.  cem.  cone, 
pavement.     J.  B.  Janes,  bid   $7631. 


SAN  FRANCISCO — L.  J.  Cohn.  110 
Sutter  St.,  at  $72,405.90,  subm.  low  bid 
to  Bd.  Pub.  Wks.  to  const.  Section  C 
of   reinforced   cone,    sewer   in   43rd  Ave. 

Other  bids:  Chas.  Casev,  $72,720:  F.  J. 
McHugh,  $73,433;  C.  B.  Cowden,  $S0,235; 
J.  .1.  Gartland,  $85,918;  C.  B.  Eaton, 
$97,900. 


SALINAS  Monterey  Co..  Cal. — J.  B. 
Janes,  Richmond,  at  $9986  awarded 
cont.  by  city  to  imp.  Riker  St..  bet. 
Central  Ave.  and  pt.  415  ft.  north  of 
Park  St..  involv.  grade:  hyd.  cone, 
curb:  5-in.  hvd.  cone,  pavement.  W. 
A.     Dontanville,     bid     $9998. 


LOS  ANGELES.  Cal.— Until  10  A.  M., 
'^'av  5.  bids  will  be  rec.  bv  Bd.  Pub. 
Wks.  to  const.  Sec.  No.  28  of  North 
Outfall  Sewer.  Plans  obtainable  from 
city  en.gr.,  242  S.  Broadway,  S  city 
hall  annex.  This  section  will  run  bet. 
12th  and  Flower  Sts.  and  9th  and 
Hoover  Sts. 

COLUSA,  Colusa  Co.,  Cal.— City  plans 
to  pave  under  Vrooman  .Act  Jay  St.  bet. 
Bridge  and  4th  Sts.,  and  6th  and  10th 
Sts;  est.  cost  $1150  for  each  80-ft. 
frcntage. 


EUREKA  COUNTY,  Nevada— U.  S. 
Bureau  of  Roads.  9  Main  St.,  San  Fran* 
Cisco,  C.  H.  Sweetser,  dist.  eng., 
recommends  awards  of  cuniract  to 
Fred  Coolidge,  Austin,  Nevada,  to  const. 
Eureka  county  section,  Austin-Bast 
Nafl.  Forest  Rd.  in  Eureka  county, 
Nevada.  Projeect  begins  36  mi.  east 
of  Austin  and  is  9.68  mi.  long.  Bids 
were  talven  under  three  proposals,  the 
principal  items  as  follows:  (a)  tundj 
now  available;  (b)  funds  expected 
available  on  July  1;  (e)  proposed  addi- 
tional  apjiropriations:  ' 

Excavation,  unclassified,  (a)  18,260 
cu.  jds.;  (b)  14,uuo  cu.  yas.;  (.c.;  $i4,4UJ 
cu.  yds. 

Overhaul,  sta.  yds.  (a)  15,575  cu.  yds.; 
(b)    888   cu.   yds.;    (c)   . 

Class  "A"  concrete  (a)  28  cu.  yds.; 
(b)    26  cu.  yds.;   (c)  . 

Class    "C"    concrete    (a)    39    cu.    yds.; 

(b)  48  cu.  yds.;    (c)    47   cu.   yds. 

Rein,  steel  (a)  2306  lbs.;  (b)  2102  lbs.; 

(c)  348    lbs. 

Corru.  met.  pipe  (a)  356  Hh.  ft.;  (b) 
404    lln.   ft.;    (c)    348   lin.   ft. 

Crushed  rock  surfacing  (a)  5505  cu. 
>ds.;   (b)   3293  cu.  yds.;  (e)  4414  cu.  yds. 

Bidders   were: 

Fred  Coolidge,  Austin,  Nevada  (a) 
$28,725.44;  (b)  $17,273.29;  (e)  $25,794.80. 
Award   recommended  on  bids  A  and  B  . 

A.  D.  Drumm,  Fallon,  Nevada  (a) 
$32,441.05;    (b)    $21,463.90;    (c)    $26,113.75. 

J.  N.  Tedford,  Fallon,  Neevad  (a) 
$34,284.62;    (b)    $22,592.60;    (c)    $27,591. 


SAN  FRANCISCO  —  Keystone  Con- 
struction Co.,  at  $5,966.60  sub.  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  19th  St.  bet. 
Arkansas  and  Connecticut  Sts.,  and 
bet.  Arkansas  St.  bet.  19th  and  20th 
Sts.,  involv.  cone,  curb,  walks;  8-in. 
sewers;  asph.  cone,   pavement. 

J.  R.  McElroy,  low  at  $6,746.79  to 
imp.  south  half  of  Lawton  St.,  bet.  22nd 
and  23rd  Sts.,  involv.  curbs,  walks, 
sewers;    asph.    cone,    pavement. 

M.  J.  Lynch,  at  $.20  sq.  ft. subm.  lojv- 
est  regular  bid  to  const,  sidewalks  in 
Castro  district,  etc.  Low  bid  of  J.  G. 
Harney  at   $.19   sq.   ft.   declared   invalid. 


SA.\  BERNARDINO,  Cal.— City  plans 
to   imp.    under   1911   act: 

Sierra  Way,  bet.  37th  and  40th  Sts.: 
cem.  curbs,  walks,  5-in.  concr.  pavee., 
10-in.   vit.   sewer  compl. 

Edelen  St.,  bet.  Mounntain  View  and 
Arrowhead  Aves.:   4-in.  concr.   pave. 


SANTA  BARBARA,  Cal.— Chas.  T. 
Richardson,  525  E.  Haley  St.,  awarded 
cont.  by  First  National  Bank  (trustees 
for  owner)  at  $36,530.25  for  imp.  work 
in  Samarkand  Hills  Sudbivision,  involv 
comb,  curb  and  gut.,  $1  ft.,  walk,  $15 
sq.  ft.,  12-in.  conci-.  culv.,  $1  ft.,  24-in. 
corr.  iron  cluv.,  $3.50  ft.,  8  c.  b.,  $30  ea., 
embank,  $1  cu:  yd. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Ashland  Improvement  Club  seeks  for- 
mation of  sanitary  district  near  Ash- 
land and  San  Lorenzo,  bet.  San  Leandro 
and  Hayward.  Should  dist.  be  formed, 
election  will  be  called  to  vote  bonds  to 
finance  const,  of  sewer  system. 


BERKELEY,  Alameda  Co.,  Cal.— City 
will  start  proceedings  shortly  to  imp. 
portions  of  Sacramento  St.,  est.  cost, 
$1800;  Spruce  St..  $800:  Grant  and 
Berryman  Sts.,  $3500;  Bancroft,  Milvia 
and  Grove  Sts.,  $6000;  Le  Roy  St.,  $1750 
and    Shattuck    Ave.,    $3900. 
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LOS  ANGELES,  Cal.— Awards  by  Bd. 
Pub.   Wks.  are: 

Crescent  Hts.  Blvd.,  bet.  Romalne 
St.  and  Rosewood  Ave.,  to  Geo.  H.  Os- 
wald, 366  E.  58th  St.,  at  $41,541,  involv. 
grade,  concr.  pave.,  remod.  with  rock 
and  oil  surf.,  unplas.  light  curb.  san. 
sewer. 

Fargo  St.,  bet.  Alvarado  St.  and 
Allesandro  St.,  to  Brockman,  O'Brien 
&  Collins,  1566  Murray  Circle,  at  $51,- 
868,  involv.  concr.  pave.,  remod.  with 
rock  and  oil  surf.,  unplas.  curb,  one- 
course  walk,  curb,  walks,  gut.  storm 
drain,   san.   sewer. 

Neptune  Ave.,  bet.  Anaheim  St.  and 
Inner  Bay  Exception  Line,  to  Geo.  H. 
Oswald,  366  E.  58th  St.,  at  $404,479. 
involv.  asph.  pave.,  remod.  with  asph. 
pave.,  concr.  pave.,  remod.  with  rock 
and  oil  surf.,  curb,  curb  armor,  combin. 
gut.,  concr.  gut.,  ornam.  lights,  storm 
drain,  san.   sewer. 

OAKLAND,  Calif.— City  will  be  peti- 
tioned to  const,  extension  to  siorm 
sewer  from  87th  Ave.  to  San  Fran- 
cisco   Bay.      E.   K.   Sturges,    city   clerk. 

RED  BLUFF,  Tehama  Co.,  Oal. — City 
votes  bonds  of  $3500  to  pave  city's 
portions  of  Pine  and  Washington  sts., 
in   vicinity   of  municipal  property. 

LIVERMORE,  Alameda  Co.,  Cal.  — 
City  votes  to  ask  bids  on  four  types 
of  pavement  in  L  St.,  namely,  5-in. 
cone;  6-in.  cone;  4-in.  cone,  base  with 
2-in.  Warrenite  surface.  L.  E.  Wright, 
town  eng. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  April  26.  5  P.  M..  bids  will  be  rec. 
by  V  Van  Riper,  city  clerk,  to  inip. 
under  Res.  of  Inten.  531,  involv.  8-in. 
and  12-in.  cem.  pipe  storm  sewers: 
cone  curb;  6-in.  cem.  cone,  laterals 
from  catchbasins;  grade  and  surface 
with  oil  and  sand.  1911  Act,  Bond  Act 
1915  Cert,  check  10%  payable  to  city 
req  Plans  on  file  in  office  of  clerk. 
W.    D.    Clarke,    city    engineer. 

OAKLAND,  Cal.— Until  April  29,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  Citv  Clerk,  to  const,  sewer 
with  lampholes  and  wye  branches  in 
E-28th  St.,  from  sewer  in  23rd  Ave.  to 
pt  205  ft.  west.  1911  Act.  Cert,  check 
107o  payable  to  city  req.  Spec,  obtain- 
able from  clerk. 

TRACY,  San  Joaquin  Co.,  Cal. — City 
starts  proceedings  to  pave  Center  St., 
bet  11th  St.  and  north  city  limits; 
Ofcee  Ave.,  bet.  Bervedore  and  High- 
land Aves.  and  portions  of  12th  St.  east 
and  west  of  Center  St.  E.  G.  Finley, 
city  engineer. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Const.  Co.,  Watsonville,  at  $6,- 
993  subm.  low  bid  to  city  (362-F)  to 
imp.  portions  of  Seaside  Ave.  and  Dela- 
ware Ave.,  involv.  const,  of  vit.  clay 
pipe,  sanitary  sewer,  br.  manhole,  vit 
clay  pipe,  wye  branches,  etc.  Taken  un- 
der advisement. 


OAKLAND,  Cal.— Until  April  29,  12 
noon,  bid?  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewer, 
lampholes  and  wye  branches  in  Diana 
Ave  bet.  73rd  and  76th  aves.  1911  Act 
rfw'.  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — A 
Teichert  &  Son,  1846  37th  SSt.,  Sacra- 
mento, at  $65,505  awarded  cont.  by 
county  to  const,  paved  highway  on 
Petaluma-Sonoma  lid.,  invoiv.  7boO  cu. 
yds.  excavation,  unclassified:  2fift.2S6 
sq.  ft.  5-in.  Willite  pavement;  1638  iq. 
ft.  2-in.  Willite  pave  top  on  bridge;  15 
cu.  yds.  cone,  in  culvert  headwalls;  20U 
lbs.  steel  in  culvert  headwalls;  64  lin. 
ft.  12-in.,  64  lin.  ft.  15-in.  and  96  lin. 
ft.   18-in.  corru.   metal  pipe. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Thompson  Bros.,  G  and  Divisadero  Sts., 
Fiesno,  at  $33,097  awarded  cont.  by 
city  (361-E)  to  imp.  portion  of  Ca- 
yuga, Anona  and  Hiawatha.  Sts.,  In- 
volv. grade:  5-in.  hyd.  cone,  pave;  hyd. 
cone,  curb,  walks;  vit.  clay  pipe  sewer 
laterals;  cone,  meter  boxes;  wrought 
iron  pipe  water  service  connections. 
Other  bids:  Granite  Const.  Co.,  $34,555; 
Kaiser  Paving  Co.,  $35,698 


LONG  BEACH,  Cal. — City  plans  reln- 
eonc.  storm  drains,  cem.  pipe  drains, 
c.  b.,  eorr.  iron  pipe,  etc.,  in  Ellis  Ave., 
bet.  Anaheim  St.  and  Wilmington  Blvd., 
and  other  sts;  1911  act.  Protests,  May 
11. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til April  26,  11  a.  m.,  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  (No.  1) 
to  const,  comb,  sidewalks  and  curbs  in 
portions  of  North  Center  Ave.  in  High- 
land Park  and  Glass  City  section.  1911 
Act  and  Bond  Act  1915.  Cert,  check  10% 
pavahle  to  county  req.  Plans  obtain- 
able from  W.  D.  Clark,  eng..  City  Hall, 
Bukersfield. 


OAKLAND,  Cal.  —  Until  April  29,  12 
neon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Patterson  Ave.,  bet.  Harbor  View  Ave. 
and  Hopkins  St.,  involv.  grade,  pave, 
curbs;  cone,  inlet  with  c.  i.  grating 
and  vit.  pipe  conduit.  1911  Act.  Cert. 
check  10%  payable  to  city  req.  Plans 
on   file  in   office  of  clerk. 


FULLERTON,  Cal. — May  17  set  for 
election  on  $62,500  outfall  sewer  exten- 
sion   bond    issue. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
City  contemplates  paving  West  Main 
St.  from  School  to  city  limits  with  5-in. 
cone.    18-ft.    wide. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  May  12,  1:30  P.  M.,  bids  will  be 
rec.  by  W.  W.  Felt  Jr.,  county  clerk, 
to  const,  paved  highway  in  Dutton 
Ave.  in  3rd  Supervisorial  Dist.,  involv. 
2100  cu.  yds.  unclassified  excavation; 
1600  cu.  yds.  Class  "A"  cone,  pavement, 
OR,  103,104  sq.  ft.  3-in.  asph.  eonc. 
base  with  2-in.  Willite  wearing  surface; 
15  cu.  yds.  "A"  cone,  in  culvert  and 
headwalls;  200  lbs.  rein,  steel.  Est. 
cost  $25,000.  Spec,  obtainable  from 
County  Surveyor  E.  A.  Peugh.  See  call 
for  bids  under  official  proposal  sec^on 
in    this    issue. 


SANTA  BARBARA,  Cal. — City  plans 
to  imp.  under  1911  Act: 

Mountain  Ave.,  bet.  36  ft.  s.  e.  of 
Sola  St.  and  457  ft.  n.  w.  of  Miehelto- 
rena  St.,  and  partions  of  Mieheltorena 
St.:  11/^ -in.  asph.  concr.  w.  s.  on  5-in. 
cem.  concr.  base,  combin.  curb  and  6  ft. 
gut..  6-in.  vit.  pipe  sewer,  6-in.  hse. 
conn. 

Salispuedes  St..  bet.  Anapamu  and 
Victoria  Sts.:  l^^-in.  asph.  concr.  pave, 
on  5-in.  concr.  base,  combin.  curb  and 
gut.,  concr.  driveways,  walk,  6-in.  vit. 
hse.   sewers. 


VENTURA,  Cal.— W.  V.  Cornett, 
1718^4  Garfield  PL,  Los  Angeles,  sub. 
low  bid  to  county  at  $17,430  to  grade 
Grimes  Canyon  Rd.  near  Santa  Paula, 
involv.  70,000  yds.  earth  work,  22  %c 
yd.,  100  cu.  yds.  concr..  $15  I'd.,  6000 
lbs.  reinf.  steel  at  3c  lb. 


FAIRFIELD,  Solano  Co.,  Cal. — 
County  Surveyor  F.  A.  S'teiger  and  T. 
D.  Kilkenny,  Vallejo  city  eng.,  prepar- 
ing plans  for  joint  sewer  for  Vallejo 
township.      Bids   will   be   asked   shortly. 


LOS  ANGELES,  Cal. — H.  A.  MeCray, 
416  American  Bank  Bldg.,  sub.  low  bid 
to  Bd.  Pub.  Wks.,  at  $53,395  to  pave 
Cahuenga  Pass  Rd.,  bet.  Highland  Ave. 
and  Oakcrest  Dr.,  involv.  170,912  sq.  ft. 
10-in.  class  "A"  concr.  pave.,  32  ft. 
wide,  28.5c  sq.  ft.,  5341  ft.  unplas.  curb. 
45c  ft.,  19,000  sq.  ft.  one-course  walk, 
41^-ft.  wide  except  adjacent  to  retain- 
ing wall  where  it  will  be  3  ft.  wide,  12c 
sq.    ft. 


SAN  DIEGO,  Cal.  —  H.  H.  Peterson, 
Spreckels  Bldg.,  San  Diego,  at  $4114 
awarded  cont.  by  Bureau  of  Yards  and 
Docks,  Navy  Dept.,  Washington,  D.  C., 
to  const,  outfall  sewer,  under  Specifi- 
cation No.  5189,  San  Diego  Base. 


CORONA,  Cal. — City  plans  to  imp.  9th 
St.,  bet.  the  Boulevard  and  Vicentia, 
involv.  oil  mac,  curb,  gut.,  walk; 
Vicentia  St.,  bet.  6th  and  Olive  Sts.,  oil 
mac.,  curbs,  gut.;  Sixth  St.,  bet.  the 
Boulevard  and  Buena  Vista,  involv.  oil 
mac.,  curb,  and  gut.;  est.  cost,  $50,000. 
Currie  Engr.  Co.,  Stoneman  Bldg.,  Al- 
hambra,    engineer. 


BEVERLY  HILLS,  Cal.— City  plans 
to  imp.  Wilshire  Blvd.,  from  east  to 
west  city  limits,  protests  May  3.  Rdwy. 
will  be  70  ft.,  10,070  sq.  ft.  grade,  inel. 
removal  of  trees.  668,000  sq.  ft.  6-in. 
concr.  pave,  with  2-in.  Warrenite  surf.. 
5000  sq.  ft.  6-in.  concr.  pave.;  11,500  sq. 
ft.  3%-in.  asph.  concr.  pave.,  264,000 
sq.  ft.  2-in.  Warrenite  surf,  on  existing 
base,  208.500  sq.  ft.  walk,  160,000  sq.  ft. 
8-in.  gut.,  20.000  sq.  ft.  8-ln.  concr. 
traffic  regulating  strips,  175  sq.  ft.  8- 
in.  concr.  pave,  1764  ft.  vit.  sewer  ser- 
vices, 13  fire  hydrants  to  be  moved,  one 
culv.,  200  tons  asph.  concr.  patching, 
25,600  ft.  curb,  26,800  ft.  IJ^-in.  sher- 
ardized  conduit,  storm  sewer  as  fol- 
lows: 1334  ft.  24-in.  light,  323  30-in. 
light,  51  ft.  30-in.  heavy,  2967  ft.  42-in. 
light,  3604  ft.  48-in.  light,  373  ft.  48-in. 
medium,  1177  ft.  48-in.  heavy  reinf. 
concr.  pipe,  1027  ft.  15-in.  eorr.  iron 
pipe,  376  ft.  12-in.,  430  ft.  18-in.,  480  ft. 
10-in.,  37  ft.  21-in.,  330  ft.  24-in.  and 
250  ft.  48-in.  eorr.  iron  pipe,  25  m.  h.,  52 
c.  b.,  4  special  struc.;  pedestrian  tunnel, 
6x6V^-ft.  section,  approx.  75  ft.  In 
length.  A.  Matthews,  City  Hall,  asst. 
city  engineer. 


SONOMA  COUNTY,  Cal. — Following 
bids  rec.  April  19  by  State  Highway 
Commission,  Jno.  H.  Skeggs,  Division 
Engineer,  State  Bldg.,  San  Francisco,  to 
grade  and  surface  with  broken  stone 
and  bituminous  macadam.  1.0  mi,  in 
Sonoma  county,  bet.  Vineburg  Junction 
and  East  County  Boundary: 
W.    H.    Hauser,    3129    E-17th    St., 

Oakland    (low)    $12,388.90 

Pacific    States    Constr.    Co 13,136.90 

Kaiser    Paving    Co 14,932.60 

A.   J.    Grier 14,969.40 

M.    J.    Bevanda 15,930.40 

Granite    Constr.    Co 16,459.04 

Engineer's   estimate,   $10,739.96. 

OAKLAND,  Cal.— City  declares  inten. 
to  imp.  portions  of  77th  Ave.,  bet.  E- 
14th  and  Rudsdale  St.,  involv.  grade, 
pave,  curbs,  gutters.  1911  Act.  Pro- 
tests May  6.  E.  K.  Sturgis,  city  clerk. 
W.  W.  Harmon,  city  engineer. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
May  11,  2:30  P.  M.,  bids  will  be  reC  by 
Fred  M.  Kay,  county  clerk,  to  surface 
2  sections  of  Eureka-Freshwater  Rd.  in 
Rd.  Dist.  4,  approx.  4466  ft.  with  War- 
renite-Bit.  pavement.  Cert,  check  5% 
req.  with  bid.  A.  J.  Logan,  county 
surveyor. 


VALLEJO,  Solano  Co.,  Cal. — M.  G. 
Axman,  San  Francisco,  awarded  cont. 
by  city  to  imp.  Louisiana  St.,  involv. 
338  cu.  yds.  grading-excavation,  $.70  cu. 
yd.;  600  cu.  yds.  grading-borrowed-em- 
bankment,  $.75  cu.  yd.;  1270  lin.  ft. 
curb-gutter,  $1.25  lin.  ft.;  735  sq.  ft. 
curb-walk.  $.32  sq.  ft.;  27,448  sq.  ft. 
cone,  pave,  $.21 1^  sq.  ft.;  56  lin.  ft. 
part  circle  culv.,  $4  lin.  ft.;  160  lin.  ft. 
curb  armor,  $.20  lin.  ft.;  264  lin.  ft. 
house  lateral  sewers,  $.90  lin.  ft.;  130 
lin.  ft.  header  board.  $.15  lin.  ft. 

OJAI,  Cal. — City  plans  sewers  In 
Signal  St.,  bet.  Santa  Ana  St.  and  Grand 
Ave.,  Ventura  Ave.,  bet.  Santa  Ana  and 
Sumner  Sts.,  and  portions  of  Blanche 
St..  Canada  St.,  Bristol  Rd.,  San  An- 
tonio St.,  Topa  St..  Ojai  Ave.,  Matilija 
St.,  etc.,  involv.  vit.  pipe  sewer,  C.  I. 
pipe,  wrt.  iron  pipe,  reinf.  concr.  piers, 
1.  h.,  tees,  sewage  disposal  plant  con- 
sisting of  sand  filter  beds,  concr.  re- 
taining walls,  brick  m.  h.,  centrifugal 
sewage  ejector  pumps,  elee.  motors, 
etc.;  1911  and  1915  acts.  Protests,  May 
10.  Lena  D.  Conklin,  city  clerk.  Plans 
for  this  work  prepared  by  City  Engr. 
Waud  and  Consulting  Engr.  Dan.  S. 
Miller  of  Long  Beach. 


MILL  VALLEY,  Marin  Co.,  Cal.— 
Until  May  4,  8  P.  M.,  bids  will  be  rec. 
by  Will  Falley,  town  clerk,  to  const.  24 
in.  vit.  clay  pipe  sewer  on  rein.  cone, 
bridging  on  piles  across  Sausalito 
Canal.     Plans  on  file  in   office  of  clerk. 


TAFT,  Kern  Co..  Cal. — Until  May  3, 
8  P.  M.,  bids  will  be  rec.  by  C.  A.  Page, 
city  clerk,  to  imp.  (164)  portions  of 
Center,  3rd  and  5th  Sts.,  involv.  grade; 
pave  with  bitum.  (asph.  cone.)  base 
with  Warrenite-Bit.  surface;  cone,  curb, 
gutter,  walks.  1911  Act.  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.     Plans  on  flle  in  office  of  clerk. 
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MILL  VALLEY, --Marin  Co.,  Cal. — 
I  iifi)  May  4,  8  ]\  M,.  bids  will  be  rec. 
by  Will  Faliey,  town  clerk,  (422)  to 
iinp.  eertai  rights-of-way,  Sycamore 
Blithdaie  Ave.,  etc.,  inyolv.  vit. 
pipe    sewer;    brick    manholes,    etc. 


Ave 
clay 


,1911  Act.  Bond  Act  191  r,.  Cert,  check 
10%  payable  to  town  re(i.  Plans  on 
file  in  office  of  clerk. 


SAN  BERNARDINO,  Cal.— UntH  7:30 
P.  M.,  May  3,  bids  will  V)e  rec.  for  8- 
in  vit.  sewer  in  Lynne  Ave.,  bet.  s. 
line  of  Arrowhead  Tract  and  10  ft.  s.  of 
HiKhland  Ave.,  incl.  walks,  curbs,  etc.; 
1911   act.      John    H.   Osborn,   city   clerk. 

OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg-.,  Oakla,.d,  awarded 
cont.  by  citv  to  imp.  portions  of  Wal- 
nut St..  involv.  grade,  $.04  sq.  ft.;  cone, 
curb,  $.75  lin.  ft.;  cone,  gutter,  $.26 
sfi  ft.;  macadam  pave,  $.133  sc|.  ft.; 
CI  m.   walks,    $.17   sq.    ft. 


VALLK.TO,  Solano  Co..  Cal. — W.  H. 
Worswick,  Valle.io,  awarded  cont.  bv 
city  to  imp.  Maxwell  alley,  involv.  269 
cu.  vds.  grading.  $.90  cu.  yds.;  6400  sq. 
ft  pave.,  $.22  sq.  ft.;  800  lin.  ft.  curb. 
$.18  lin.  ft. 


EUREKA,  Humboldt  Co.,  Cal.  — 
County  Surveyor  A.  J.  Logan  making 
.surveys  for  proposed  rd.  from  laqua  to 
TNdding  Rd.     Fred  M.  Kay,  county  clerk 


OLENDALE,  Cal. — City  plans  to  imp 
.Tustin  Ave.,  bet.  Flower  and  T^ake  Sts., 
and  a  portion  of  Flower  St.:  I'^-in. 
asi)h.  concr.  w.  s.  on  2V2-in.  asph.  concr. 
base,  curbs,  gut.,  8-in.  vit.  sewer;  1911 
ait.  Protests,  April  29.  A.  .1.  Van 
\\  ie,    city    clerk. 


SACRAMENTO,  Cal. — Clark  -^  Henery 
Constr.  Co.,  Chancery  Bldg.,  fan  Fran- 
cisco, awaided  cont.  by  city  (2064)  to 
imp.  portions  of  53rd  St.,  J,  H,  and  F 
Sts.,  etc.,  involv.  cone,  curb,  gutter, 
walks;  c.  i.  drains  with  vit.  sewer  pipe 
connections;  const,  vit.  sewers;  cone, 
manholes;  1-in  water  connections  to 
mains;  grade;  asph.  cone.  pave,  with 
seal  coat. 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  pre- 
paring plans  for  Market  St.  extension; 
est.    cost,    $100,000. 

CHICO,  Butte  Co.,  Cal.— Martin  C. 
Polk,  city  eng.,  in  report  to  council 
estimates  cost  of  sewage  disposal 
plant  at  $.'50,000.  In  the  event  that  dis- 
tricts not  now  sewered  such  as  Chap- 
mantown  and  Chico  Vecino,  should  be 
sewered,  the  work,  including  the  sew- 
age plant,  would  cost  ajiproxiniatoly 
$228,200.     A   bond   issue   is   probable. 


SAN  FRANCISCO— Until  April  29,  12 
noon,  bids  will  be  rec.  by  B.  P.  Lamb, 
secy.  Park  Commission,  Park  Lodge, 
Golden  Gate  Park,  to  asph.  surface  two 
tennis  courts,  7200  sq.  ft.  at  McCoppin 
Square  and  7200  sq.  ft.  at  Balboa  Park. 
Cert,  check  10%  payable  to  Bd.  of  Park 
t  omm.  req.  with  bid.  Spec,  obtainable 
from  secretary. 


OROVILLE,  Butte  Co.,  Cal.— County 
Eng.  Harry  H.  Hume  making  surveys 
for  proposed  road  from  Las  Plumas  to 
Bucks  Creek.  Construction  is  advo- 
cated by  the  Great  Western  Power 
Company.  Proposed  to  have  county 
pay    $50,000    of    cost. 


SAN  JOSE,  Santa  Clara  Co.,  Cal, — 
Until  May  3.  8  p.  m.,  bids  will  be  rec. 
by  .lohn  .1.  Lynch,  city  clerk,  to  imp. 
(2930)  Washington  St.,  bet.  10th  and 
16th  Sts,  involv.  IV^-in.  Warrenite-bit. 
surface  on  3-in.  bituminous  cone,  base 
pave;  const,  hyd.  cem.  cone,  curb,  gut- 
ter; cone,  walks;  4-in,  vit.  sewer  lat- 
erals. 1911  Act,  Bond  Act  1915.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Wm.  Popp. 
city  eng. 


LOS  ANGELES,  Cal.— Anprox.  qunn- 
tities  for  Sec.  28,  N.  Outfall  sewer,  bet 
12th  and  Flower  Sts..  and  9th  'nd 
Hoover  Sts.,  bids  for  which  will  b^ 
reed,  by  Bd.  Pub.  Wks.  May  5  (prev- 
iously  noted)    are: 

Type  1:  (a)  3276  ft.  2  ft.  9-in.  semi- 
ellip.  brick  concr.  sewer,  excl.  of  mat. 
to  be  fur.  by  city;  (b)  4719  ft.  24-if. 
circular  pipe  sewer,  incl.  m.  h..  stub, 
spec,  struc.  all  excl.  of  mat.  to  be  fur. 
by  city;  alternative:  vit.  sewer  and 
cem.  pipe  sewer;  (c)  1291  ft.  24-in.  cir- 
cular pipe  sewer  in  tunnel  incl.  m.  h., 
all  excl.  of  mat.  to  be  furnished  bv 
city;  alternatives:  vit.  sewer  and  eem. 
pipe  sewer. 

Type  2:  (a)  3276  ft.  2-ft.  9-in.  semi- 
ellip.  concr.  sewer,  incl.  curves,  etc.,  all 
evcl.  of  mat.  to  be  fur.  by  city:  (b)  4719 
ft.  24-in.  cire.  pipe  sewer,  excl.  of  mat. 
to  be  fur.  by  city;  (c)  1291  ft.  24-in. 
cire.  pipe  sewer  in  tunnel,  all  excl.  of 
materials  to  be  fur.  by  city;  alterna- 
tive bids  for  vit.  and  cem.  sewer  asked 
on   (b)   and   (e). 

Type  3:  (a)  3276  ft.  3-ft.  pre-east 
reinf.  concr.  pipe  sewer,  all  excl.  of 
mat.  to  be  fur.  by  city;  (b)  4719  ft. 
24-in.  eirc.  pipe  sewer,  all  excl.  of  mat. 
to  be  fur.  by  city;  (c)  1291  ft.  24-in. 
cire.  pipe  sewer  in  tunnel,  all  excl.  of 
mat.  to  be  fur.  by  city.  Alternative 
bids  asked  on  vit.  and  cem.  pipe  for 
items  (b)  and   (e). 


HOLLISTER,  San  Benito  Co.,  Cal. — 
County  Surveyor  W.  A.  Winn  iias  com- 
pleted spec,   fcr: 

(1)  resurface  portion  of  Hollister  and 
San  Felipe  Rd.  from  State  Highway  to 
Dunneville    Corners    in    Sup.    Dist.    1. 

(2)  resurface  portion  of  old  Hollister 
Rd.  and  San  .luan  Rd.  bet.  intersections 
with  San  .Juan -Salinas  State  Highwav 
and  intersection  with  San  Juan-Hol- 
lister  State  Highway  in  Sup.  Dist.  No. 
2. 

(3)  resurface  portion  of  San  Juan 
Canyon  Rd.  bet.  intersection  with  San 
Juan-Salinas  state  highway  and  n-.ain 
entrance  to  offices  of  Old  Mission  Ce- 
ment   plant.    Sup.    Dist.    2. 

(4)  resurface  portion  of  San  Justo- 
Tres  Pinos  Rd,  froin  entiance  to  Perrv 
Ranch  to  Southside  school.  Sup.  Dist.  3. 

'5)  icHurface  portion  of  East  St.  in 
Town  of  Tres  Pinos  from  west  bound- 
ary of  5th  St.  to  Santa  Ana   Rd. 

Elmer  Dowdy,  clerk  of  Bd.  of  S'uper- 
visors.  Bids  will  be  asked  about  May  1. 


OLENDALE,  Cal.— Until  10  A.  M..  May 

6,  bids  will  be  rec.  for  sewers  In  Palm- 
>ti-  Ave.,  Magnolia  Ave.,  Cypress  St., 
Fernando  Ct.,  Madison  Way,  and  other 
Sis.  (Sewer  Dist.  No.  4>,  involv.  48  ft. 
10-in.,  30632  ft.  8-in.  vit.  pipe,  138  ft. 
8-in.  vit.  pipe  encased  in  concr.,  12  ti. 
8-in.  C.  I.  pipe,  12,246  ft.  6-in.  hse. 
conn.,  25  ft.  b-in.  hse.  conn,  encased  in 
concr.,  7  6-in.  wyes,  34  in.  h.,  8  droo  m. 
h.,  17  jet  Cham.,  43  f.  t.,  2010  ft.  6-in. 
class  "B"  C.  I.  water  pipe,  302  ft.  %-in. 
serv.  conn.,  4  6-in.  single  fire  hydrants, 
1911  act.  A.  J.  Van  Wie,  city  clerk. 
John   F.  Johannsen,  city  engineer. 


INGLEWOOD,  Cal.  —  J.  L.  McClain, 
3452  W  Slauson  Ave.,  Los  Angeles, 
awarded  cont.  by  city  at  $19,610  to  imp. 
Marlborough  Ave.,  bet.  Warren  Lane 
and  Hargrave  St.,  involv  grade  2c  sq. 
ft.,  3517  ft.  curb  45c  ft..  17,580  sq.  ft. 
walk  14e  ft.,  160  ft.  30-in.  corru.  Iron 
culv.  $1575  compl.,  64,000  sq.  ft.  5-ln. 
mac.  pave,  lie  sq.  ft.,  1520  sq  ft.  5-ln. 
cone.  pave.  19c  sq.  ft.,  38,040  sq.  ft. 
oiled  rdwy.  4c  ft.,  18  %-in.  water  serv. 
«12  ea.,  6181  sq.  ft.  5-in.  gut.  19c  ft., 
1778  sq.  ft.  8-ln.  gut.  20c  ft. 


PETALUMA,  Sonoma  Co.,  Cal.— H.  M. 
Tuitle,  Petaluma,  awarded  cont.  by  city 
to  imp.  E  St.,  bet.  6th  and  7th  Sts.,  in- 
volving oil  macadam  pave;  cone,  curb, 
gutter. 


CULVER  CITY,  Cal.— Warren  Constr. 
Co.,  2221  E  25th  St.,  Los  Angeles, 
awarded  cont.  by  city  at  $90,S57  to  imp 
Washington  Blvd.,  bet.  Hughes  Ave. 
and  First  St.,  etc.,  involv.  2-in.  War- 
:enite  pave,  on  6-in.  bitum.  cone  pave., 
2-in.  Warrenite  w.  s.,  curb,  walks,  c. 
b.,  12-in.  relnf.  cone,  pipe  storm  drain, 
etc. 


OAKLAND,  Cal.— J.  H.  Fitzmaurice, 
Oakland,  awarded  cont.  by  city  to  Imp 
70th  Ave.,  bet.  E-14th  and  Orral  Sts' 
involv.  grading  $.021  sq.  ft;  cone,  curb 
$.65  lin.  ft;  cone,  pave  $.22  sq.  ff  cem 
walks   $.16   sq.   ft. 


GLENDALE,  Cal.— City  plans  to  Imp. 
Arden  Ave.,  bet.  Kenilworth  Ave  and 
16.9  ft.  west  of  Pacific  Ave.,  and  por- 
tions of  other  sts,,  involv.  5-ln  oil 
mac.,  curbs,  gut.,  6-in.  single  nozzle 
fire   hydrants,   f.   t.;    1911   act. 

BEVERLY  HILLS,  ~Cal.  —  Geo.  A 
Shepard.  1417  Dana  St.,  Los  Angeles 
awarded  contrs.  by  city  to  imp:  Bev- 
erly Dr.,  bet.  Wilshire  Blvd.  and  P  E 
Ry.,  involv.  20,390  sq.  ft.  gut.,  54  719 
sq.  ft.  1-in.  rock  and  oil.  grade  Incl  in 
ea.  item;  1911  act;  Preuss  Rd..  between 
Gregory  St.  and  Wilshire  Blvd.,  involv 
210  sq.  ft.  3V4-in.  2-course  walk. 


OAKLAND,  Cal.  —  Hutchins  n  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  Wal- 
ter Ave.,  involv.  grading,  $.05  sq.  ff 
cone,  curb  $.856  lin.  ft;  cone,  gutter  $.26 
sq.  ft;  oil  macadam  pavement  $  188 
sq.  ft. 

0.\KLAND,  Cal.— Gaetano  Tribuzio 
Oakland,  awarded  cont.  by  cItv  to 
const,  cem.  walks  at  $.1650"  sq  ft  in 
portions  of  Gray,  42nd  and  E-30th  Sts 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818   MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

1323 

Mobbs 

Nengebauer 

KOdO 

1324 

Ferrell 

Owner 

9000 

1325 

Suthei-lin 

Sutherlin 

3U()(t 

1326 

Mathers 

Sutherlin 

3000 

1327 

Vigen 

Owner 

4000 

1328 

Lombardi 

Lombardi 

6000 

1329 

Sullivan 

Owner 

fionn 

1330 

cyustafBon 

Rooht 

3000 

1331 

Nelson 

Owner 

5000 

1332 

S'ame 

Same 

12000 

1333 

Same 

Same 

12000 

1334 

Same 

Same 

12000 

1335 

Same 

Same 

21000 

1336 

Same 

Same 

24000 

1337 

Same 

Same 

20000 

1338 

Sutherlin 

Owner 

24000 

1339 

Martin 

Sommer 

32000 

1340 

Lacey 

Owner 

40000 

1341 

Gilbert 

Owner 

3000 

1342 

Luchini 

Owner 

4000 

1343 

Lang 

Owner 

7000 

1344 

Steele 

Thornton 

4900 

1345 

Emerson 

Higgins 

4500 

1346 

Anderson 

Owner 

3000 

1347 

Maxon 

Goltzene 

3000 

1348 

Meyer 

Owner 

18000 

1349 

Allen 

Britt 

9500 

1350 

Franz 

Owner 

33500 

1351 

Pacific 

Monson 

35000 

1352 

Mercantile 

Collupy 

148000 

1353 

Lutz 

Owner 

9000 

1354 

Yngue 

Ow^ner 

7000 

1355 

Lang 

Owner 

3500 

1356 

Janssen 

Owner 

4000 

1357 

Hauers 

Eraser 

8000 

1358 

Monson 

Owner 

20000 

1359 

Stemple 

Owner 

29500 

1360 

Larisson 

Owner 

4000 

1363 

Fletcher 

Owner 

9000 

1364 

Christen 

Owner 

1400 

1365 

Mignacco 

Owner 

3000 

1366 

Doll 

Owner 

3000 

1367 

Barman 

0     wner 

6000 

1368 

Brimzo 

Stevens 

5000 

1369 

Olson 

Owner 

4000 

1370 

Lager 

Rose 

2500 

1371 

San   Francisco 

Meyer 

12000 

1372 

Hayes 

Owner 

12000 

1373 

California 

Johnson 

30000 

1374 

Nelson 

Owner 

15000 

1375 

Stelling 

Parker 

15000 

1376 

Mercantile 

Collupy 

60000 

1377 

Johnson 

Backman 

4000 

137801afsson 

Owner 

3003 

1379 

Van  Allen 

Haley 

4000 

1380 

Schaefer 

Haley 

4000 

1381 

Baglietto 

Deutsche 

2200 

1382 

Vaiez 

Galliher 

3000 

1383 

Porta 

Owner 

8000 

1384 

Argonaut 

Owner 

10500 

1385 

Little 

Owner 

12000 

1386 

Gleeson 

Ingraham 

16000 

1387 

Ahern 

Owner 

18000 

1388 

Brown 

Owner 

24000 

1389 

Low 

Del    Favero 

63000 

1390 

Ciraulo 

Lindberg 

4950 

1391 

Merchant 

Owner 

7000 

1392 

Halsen 

Owner 

8000 

1393 

Western 

Owner 

7500 

1394 

Lawrence 

Haley 

5000 

1395 

Cowden 

Antwiler 

4730 

1396 

Morrow 

Mission 

8500 

1397 

Lambert 

Owner 

6000 

1398 

Swanstrom 

Halsen 

3000 

1399 

Moore 

Owner 

3000 

1400 

Mullen 

Owner 

2000 

1401 

Erickson 

Owner 

11850 

1402 

Pfeifer 

Owner 

8000 

1403 

Pfeifer 

Owner 

42000 

1404 

Suneo 

Owner 

15000 

1405 

Maritzen 

Stevenson 

17600 

1406 

Wilbe 

Owner 

10000 

1407 

Alleigh 

Owner 

11000 

1408 

Wiefel 

Cox 

10000 

DWELLING 

(1323)      SE    NINETEENTH    AVE.    AND 

UUoa.      Two-story      and     basement 

frame    dwelling. 
Owner   --    Byron    Mobbs,    2223    Howard 

St.,   San   Francisco. 


Architect — Chas.  Strothoff,  2274  15th 
St.,    San    Francisco. 

Contractor — Geo.  Nengebauer,  22A  San- 
chez   St.,    San    Francisco.  ^;6000 


\PARTMENTS 

(1324)  NE  PLYMOUTH  AND  HOLLO- 
way.  Two  story  and  baseniei.t 
frame    (4)    apartments   and  stores. 

Owner — Clyde  Ferrel,  73  Nevada  St., 
San   Francisco. 

Archntect — None.  S9000 


DWELLING 

(1325)      E    BYXBEE     240     S    Holloway. 

One-story    and      basement      frame 

dwelling. 
Owner — F.  E.  Sutherlin,  655  Steiner  St., 

San   Francisco. 
Architect — None. 
Contractor — Sutherlin    &    Mathers,    655 

Steiner   St.,   San   Francisco.        $3000 


DWELLING 

(1326)       E    BYXBEE    215    S    Holloway. 

One-story      and      basement      frame 

dwelling. 
Owner — W^esley  H.  Mathers,  655  Stoiner 

St.,    San    Francisco. 
Architect — None. 
Contractor — Sutherlin    &    Mathers,    655 

Steiner  St.,  San  Francisco.  $3000 


FLATS 

(1327)  S  JUDAH  57-6  W  Forty- 
fifth  Ave.  Two-story  and  base- 
ment  frame    (2)    flats  and  store. 

Owner— E.  Vigen,  1355  16th  Ave.,  San 
Frencisco. 

Architect — J.  C.  Hladek,  Monadnook 
Bldg.,   San  Francisco.  $4000 


DWELLINGS 

(1328)      W    FORTY-THIRD   AVE    275    N 

Kirkham;  W  43rd  Ave  275  S  Judah. 

Two  one-story  and  basement  frame 

dwellings. 
Owner- — G.    Lombardi,    825    Monadnock 

Bldg.,    San   Francisco. 
Architect  • —  J.    C.    Hladek,    Monadnock 

Bldg.,    San   Francisco. 
Contractor — G.     Lombardi,     Monadnock 

Bldg.,   S.   F.  13000   each 


FLATS 

(1329)      S  ARMY  100   W   Guerraro.   Two 

story   &   basement   frame    (2)    flats. 
Owner — T.    D.    Sullivan,    969    Hampsliire 

St.,    San    Francisco. 
Architect — None.  $6000 


DWELLING 

(1330)      N  KIRKHAM  82-6  W  18th  Ave. 

One-story    frame    dwelling. 
Owner  —   Oscar   and   Mame   Gustafson, 

2253-B    Geary    St.,    San    Francisco. 
Architect — None. 
Contractor — G.  H.  Rooht,   36  Campe  St., 

San   Francisco.  $3000 


DWELLING 

(1331)      NE    PLYMOUTH    &    MANGELS 

Ave.        One-story      and 

frame  dwelling. 
Owner — Nelson    Bros.,       950 

Blvd.,  S'an  Francisco. 
Architect — Chas.     Strothoff, 

St.,   San   Francisco. 


basement 

Monterey 

2274     15th 
$5000 


DWELLINGS 

(1332)      W    COLON    AVE    59,  109,    159    N 

Mangels     Ave.         Three  one-story 

and    basement    frame    dwellings. 

Owner — Nelson      Bros.,      950  Monterey 

Blvd.,   San   Francisco. 

Architect— Chas.     Strothoff,  2274     15th 

St.,    San    Francisco.  $4000    ea 


DWELLINGS 

(1333)  E  HAZELW„OD  121,  158  and 
195  N  Mangels.  Three  one-story 
and    basement   frame   dwellings. 

Owner  —  Nelson    Bros.,    950    Monterey 

Blvd.,    San    Francisco. 
Architect — Chas.     Strothoff,     2274     15th 

St..    San    Francisco.  $4000    ea 

DWELLINGS' 

(1334)  E  PLYMOUTH  AVE  87  and  181 
N  Mangels;  E  Yerba  Buena  80  N 
Plymouth.       Three     one-sitory     and 


basement    frame    dwellings. 
Owner  —  Nelson    Mros.,    950    Monterey 

Blvd.,    San    Francisco. 
Architect — Chas.     Strothoff,     2274     15th 

St.,    San    Francisco.  $4000    ea 


DWELLINGS 

(1335)  W  HAZELWOOD  303,  339  and 
375  N  Mangels;  E  Colon  Ave  40 
N  Mangels;  Cor.  Yerba  Buena  and 
Plymouth.  Five  one-story  and 
basement  frame  dwellings. 

Owner  —  Nelson  Mros.,  950  Monterpy 
Blvd.,    San    Francisco. 

Architect — Chas.  Strothoff,  2274  15th 
St.,    S.    F (4)    $4000;    (1)    $5000. 


DWELLINGS 

(1336)  E  VALDEZ  75,  120,  180,  165  & 
210  S  Brentwood;  W  Hazelwood  265 
N  Mangels.  Six  one-story  and 
basement  frame  dwellings. 

Owner  —  Nelson  Mros.,  950  Monterey 
Blvd.,    San    Francisco. 

Architect — Chas.  Strothoff,  2274  15th 
St.,    San    Francisco.  $4000    ea 


DWELLINGS 

(1337)      N    BRENTWOOD    380    E    Yerba 

Buena;  W  Valdez  140  S  Brentwood; 

E   Yerba   Buena   52   N   Plymouth;   E 

Plymouth    134    and    140    N   Mangels. 

Five       one-story       and       basement 

frame    dwellings. 
Owner  —  Nelson    Mros.,    950    Monterey 

Blvd.,    San    Francisco. 
Architect — Chas.     Strothoff,     2274     15th 

St.,    San    Francisco.  $4000-  ea 


DWELLINGS 

(1338)      E    BYXBEE    265,    290,    315,    340, 

365,    390,    415    and   440    S   Holloway. 

Eight    one-story    frame    dwellings. 
Owner   —    Sutherlin      &    Mathers,      655 

Steiner    St.,    San    Francisco. 
Architect — None.  $4000  ea 


DWELLINGS  ,i 

(1339)  E  NAPLES  75  S  Excelsior;  SE 
Excelsior  and  Naples;  S  Excelsior 
25,  50,  75,  100,  125  and  150  E  Naples 
Eight  one-story  and  basement 
frame  dwellings. 

Owner — G.  Martin,  901  Bryant  St.,  San 
Francisco. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery  St.,   San  Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant  St.,  San  Francisca.  $4000  ea 


(1340)      S    FULTON     110     W     Franklin. 

Six-story    and     basement    concrete 

hotel. 
Owner — E.   V.   Lacey,   708  Hearst  Bldg., 

San  Francisco. 
Architect — None  *'»0,000 


EXCAVATION 

(658)      BLOCK   BOUNDED   BY  HAYES. 
Stanyan,    Grove    and    Shrader.     All 
work    for    excavation    for    hospital 
building   extensions. 
Owner — St.    Mary's    Hospital. 
Architect   —    Shea    &    Shea,    454    Mont- 
gomery  St.,   S.   F. 
Contractor — Granfleld,    Farrar    &    Car- 

lin,   67   Hoff  Ave.,   S.   F. 
Filed  Apr.   15,   1926.  Dated  Apr.  5,   1926. 

1st    of    each    month     75% 

Usual    35    days -...25% 

TOTAL  COST,  $12,300 
Bond,  $12,300.  Sureties,  Pacific  In- 
demnity Co.  Forfeit,  none.  Limit,  May 
11,   1926.     Plans  and  specifications  filfid. 


DWELLING 

(1341)      S    TINGLEY    381    E    San    Jose 

Ave.      One-story    frame    dwelling. 
Owner   —   Eugene    Gilbert,      33      Santa 

Ynez  Ave.,  San  Francisco. 
Architect — None.  $3000 


DWELLING 

(1342)      SHAFTER    AVE    175    E    Keith. 

One-story      and      basement      frame 

dwelling. 
Owner — Joseph    Luchini,     1460    Shatter 

Ave.,    San    Francisco. 
Architect — None.  $4000 
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DWELLINGS  __    ,  ^^^ 

(1343)  NE  THIRTY-FIRST  AVE  AND 
Santiago;  E  31st  Ave  30  N  Santi- 
ago. Two  one-story  and  basement 
frame  dwellings. 

Owner— Lang    Realty    Co.,    Exit    Twin 

Peaks    Tunnel,    San    Francisco. 
Architect — None.  13500    ca 

DWELLING 

(1344)  W  THERESA  350  S  San  Jose 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner — Chas.    B.    Steele,    4871    Mission 

St.,    San    Francisco. 
Architect — None. 
Contractor — J.      C.      Thornton,       20    De 

Wolf   St.,   San    Francisco.  $4900 

DWELLING 

(1345)  W  TWENTY-FIRST  AVE  240 
N  Vicente.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Bertha  Emerson,  38  Montgom- 
ery St.,   San   Francisco. 

Architect — Pring  &  Lesswing,  58  Sutter 
St.,   San   Francisco. 

Contractor — Higgins  &  Sons,  38  Mont- 
gomery St.,  San  Francisco.         $4500 

DWELLING 

(1346)  N  ARMY  80  E  Noe.  One-story 
frame    dwelling. 

Owner — Peder  Anderson,   4074   24th   St., 

San  Francisco. 
Architect— None.  $3000 


DWELLING 

(1347)      E   TWENTY-FIRST  AVE   100   S 

Rivera.      One-story    frame    dwlg. 
Owner— G.  O.  Maxon,  978   Ellis   St.,   San 

Francisco. 
Architect — None. 
Contractor — C.  Goltzene,  3633   22nd  Av., 

San    Francisco.  $3000 


DWELLINGS 

(1348)         W    TWENTIETH    AVE.       100, 

125,    150,    175,    200,    225    S    Vicente. 

Six    one-story    frame    dwellings. 
Owner — Meyer   Bros.,    1st   National   Blv. 

Bldg.,   San   Francisco. 
Architect — None.  $3000  each 


DWELLING 

(1349)      S    HAIGHT    87-6      E      Octavia. 

Two-story    and      basement      frame 

dwelling   and    stores. 
Owner  —  Sherwood     Allen,     1107     Val- 
encia St.,   San   Francisco. 
Architect — Vernon     W.     Houghton,     275 

Post  St.,   San  Francisco. 
Contractor — O.   W.   Britt,   1257   Arguello 

Blvd.,  S.  F.  $9500 


APARTMENTS 

(1350)  NE  FUNSTON  AVE  and  Cali- 
fornia. Three-story  and  basement 
frame    (iS)    apartments. 

Owner — Lager  &  Val  Franz,  825  Mo- 
nadnock  Bldg.,  San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   San  Francisco.  $33,500 


QUARTERS 

(1351)      W    NINETEENTH    AVE    200    S 

Kirkham.     Two-story  and  basement 

frame    operators'    quarters. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,   %   Contractor. 
Architect— Engr.  Dept.  P.  T.  &  T.  Co. 
Contractor — Monson   Bros.,    251    Keanry 

St.,    San    Francisco.  $35,000 


GARAGE,    ETC. 

(1352)  S  CLAY  90  W  Montgomery. 
Four-story  and  basement  concrete 
supply    building   and   garage. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,   San  Francisco. 

Architect— C.  F.  Snyder,  464  California 
St.,   San  Francisco. 

Contractor — C.  R.  Collupy,  464  Califor- 
.   nia   St.,    S.   F.  $148,000 


DWELLINGS 

(1353)  E  ANDOVER  126,  151  and  176 
N  Crescent  Ave.  Three  one-story 
frame    dwellings. 

Owner — Nelson   E.  Lutz,  521  Waller  St., 

San  Francisco. 
Avcbitect- None.  $3000    oa 

FLATS 

(1354)  W  SEVENTEENTH  AVE  150  S 
Judah.  Two-story  and  basemeat 
frame    (2)    flats. 

Own«r^Karl    Yngue,    133    Alpine    Ter- 
race,   San    Francisco. 
Architect— None.  $7000 


DWELLING 

(1355)  E  THIRTY-FIRST  AVE  60  N 
Santiago.  One-story  frame  dwell- 
ing- ». 

Owner— Lang  Realty  Co.,  Exit  Twin 
Peaks  Tunnel,   San   Francisco.^ 

Architect — None.  $3500 


DWELLING 

(1356)     E    BAKER      25    N      Francisco. 

One-story    and       basement      frame 

dwelling. 
Owner — E.      A.    Janssen,      402      Hearst 

Bldg.,  San  Francisco. 
Architect — None.  $4000 


FLATS 

(1357)  W  TWENTY-FIRST  AVE  175 
S  Anza.  Two-story  and  basement 
frame    (2)    flats. 

Owner — A.    and    Rita    Hauers,    531    21st 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Wm.    S.    Eraser,    445    Hugo 

St.,    San    Francisco.  $8000 

APARTMENTS 

(1358)  E  EIGHTH  AVE  181-2  N  Law- 
ton.  Two-story  and  basement 
frame    (12)    apartments. 

Owner — R.   Monson,   640   46th   Ave.,   San 

Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  ."520,000 


APARTMENTS 

(1359)  SE  DIVISADERO  AND  FRAN- 
cisco.  Three-story  and  basement 
frame   (18)   apartments. 

Owner— R.    J.    Stemple,    80    Sotello    St., 

San  Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 
Contractir — R.    J.    Stemple,    80    Sotello 

St.,   San   Francisco.  $29,500 

DWELLING 

(1360)  BETWEEN  NO.  1181  AND  118.^ 
Gilman  St.     One-story  frame  dwlg. 

Owner — Emile    Larrisson,    1181    Gilman 

St.,   San   Francisco. 
Architect— None.  $4000 


DWELLINGS 

(1363)  W  THIRTY-EIGHTH  AVE  175 
200  and  225  S  Lincoln  Way.  Three 
one-story  and  basement  frame 
dwellings. 

Owner — J.    P.    Fletcher,    180    Jessie    St., 

San    Francisco. 
Arcliitect — None.  $3000  each 

ALTERATIONS 

(1364)  NO.  2902-04-06  MISSION  i'V. 
Remodel  store  fronts;  tile  and 
hardwood  work,  etc. 

Owner — H.    Christen,    1427   Valencia    St., 

San  Francisco. 
Architect— None.  ?1400 


DWELLING 

(1365)      S   FARRAGUT    225      E      Huron. 

One-story      and      basement      frame 

dwelling. 
Owner — E.  Mignacco,   38   Lobos  St.,  San 

Frp.ncisco. 
Architect— None.  $3000 


DWELLING 

(1366)  S  PRAGUE  120  W  Rolph.  One- 
story    and    basement    frame    dwlg. 

Owner — John  Dall,  940  Geneva  Ave., 
San    Francisco. 

Architect— None.  $3000 


DWELLINGS 

(1367)  E  FORTY-FOURTH  AVE  150 
and  175  N  Kirkham.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Harry  Barman,  945  Stanyan  St. 

San  Francisco. 
Architect — None.  $3000   ca 

ALTER.A.TIONS 

(1368)  NO.  177  TWENTY-EIGHTH. 
Romodel  for  residence;  one  room 
addition. 

Owner— Mrs.    C.    Brimzo,    181    28th    St.. 

San    Francisco. 
Architect — Smith    &    Glass,    Underwood 

Bldg.,  San  Francisco.    . 
Contractor — W.    J.    Stevens,    180    Jessie 

St.,   San   Francisco.  $5000 


DWELLING 

(1369)  W  YERBA  BUENA  —  S  Brent- 
wood. One-story  and  basement 
frame   dwelling. 

Owner — Albert  J.  Olson,  336  Granada 
Ave.,  San  Francisco. 

.Architect-  Chas.  F.  Strothoff,  2i74  15th 
St.,  San  Francisco.  $4000 


DWELLING 

(1370)      SE    FOURTEENTH    AVE    AND 

Rivera.     One-story     and     basement 

frame  dwelling. 
Owner — Yetta  Lager.    5750   Mission    St., 

San  Francisco. 
Architect — None. 
Contractor — Rose  Bros.,  2231   14th  Ave., 

San  Francisco  $2500 


DWELLINGS 

(1371)      S  KIRKHAM  82-6,      107-6     and 

132-6   W   Twenty-first   Ave.     Three 

two-story      and      basement      frame 

dwellings. 
Owner — San  Francisco  Home  Bldg.  Co., 

2836  "Mission  St.,  San  Francisco. 
Architect — H.  C.  Baumann,   251   Kearny 

St.,    San    Francisco. 
Contractor — Meyer    Bros.,    1st    National 

Bank  Bldg..   S.   F.  $4000   each 


DWELLINGS 

(1372)  E  P^IFTEENTH  AVE  275,  300 
and  325  S  UUoa.  Three  one-story 
and    basement   frame   dwellings. 

Owner — Daniel    Hayes,    854     38th    Ave., 

San  Francisco. 
Architect — None.  $4000  each 

BUTCHER  SHOP 

(1373)  SH  MONTGOMERY  AND  MER- 
chant  Streets.  2-story  class  B  re- 
inforced concrete  butcher  shop. 

Owner — California  Meat  Co.,  576  Clay 
St.,    San    Francisco. 

Architect — None. 

Contractor — Louis  Johnson,  729  Occi- 
dental  Ave.,   San   Mateo.  $30,000 

APARTMENTS 

(1374)  E  SIXTEENTH  AVE.  310  N 
Judah.  3-story  and  basement  frame 
(12)  apartments. 

Owner — A.  Nelson  and  C.  Marcussen, 
357   Santa   Rosa   Ave.,    S.   F. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San    Francisco.  $15,000 

STORES 

(1375)  NE  POLK  &  GREEN  STS;  E 
Polk  32  57  N  Green.  3  1-sto.  frame 
stores. 

Owner — Martin    Stelling    Jr.    and    Roy 

Van  Vllet. 
.'\rchitect — Earle    B.    Hertz,    168    Sutter 

St.,  San  Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,   San   Francisco.  $15,000 

NOTE — Recorded     contract     reported 
April   19,   1926,  No.   1362. 


STORES   &   APTS. 

(1376)  NW  CAPP  &  TWENTY-SEC- 
ond  Streets.  3-story  and  basement 
class  C  stores  and  apartments. 

Owner — Mercantile    Trust    Co.    of   Calif. 

Architect — Miller  &  Fflueger,  464  Cali- 
fornia St..  San  Francisco. 

Contractor — C.  R.  Collupy,  464  Calif.  St. 
San  Francisco.  $60,000 


DWELLING 

(1377)      W  ARCH  262-6  N  Garfield.     One 

story  and  basement  frame  dwelling 
Owner — Einar    Johnson,    2255    J  5th    St., 

San    Francisco. 
.Architect — None. 
Contractor — Ernest     B.     Backman,     577 

Bright   Ave.,    S.    F.  $1000 


DWELLING 

(1378)  E  NAPLES  125  S  Peru.  One- 
story  and  basement  frame  dwelling 

Owner — S'ig.  Olafsson,  2685  Diamond  St. 
San   Francisco. 

.Architect — None.  $3000 


DWELLING 

(1379)      W  THIRTY-THIRD  AVE  300  S 

Lincoln  Way.     One-story  and  ba.se- 

ment   frame   dwelling. 
Owner — Harry    C.    Van    Allen. 

Architect — None. 
Contractor  —  Haley     &     Collins,     6000 

Geary  St.,  San  Francisco.  $4000 


DWELLING 

(1380)  E  THIRTY-FIFTH  AVE  250  9 
Lincoln  Way.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Robert  Schaefer. 

Architect — None. 

Contractor  —  Haley  &  Collins,  6000 
Geary   St.,    San   Francisco.  $4000 


DWELLI.NG 

(1381)  N  LYNCH  215-6  W  Leaven- 
worth. One-story  and  basement 
frame  dwelling. 

Owner — Mae  Bagiietto,  1408  Pacific 
Ave,  San  Francisco. 
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Architect  —  A.     Murphy,     1408     Pacific 

Ave.,    San   Francisco. 
Contractor— W.    G.    Deutsche,    27    Kose- 

mont    Place,    S.    F.  $2200 


DWELLING 

(1382)  NE  GILMAN  AVE  200  ST:  Jen- 
nings. One-story  and  basement 
frame    dwelling. 

Owner — Sarafino  Valez,  383b  Mission 
St.,   San   Francisco. 

Architect — None. 

Contractor — Roy  Galliher,  72  Waller  St., 
San   Francisco.  $3000 


APARTMENTS 

(1383)  SW  POTRERO  AVE  AND 
Twenty-third  St.  Two-story  and 
basement    frame    (8)    apartments. 

Owner — A.    Porta,    81    Albion    Ave.,    San 

Francisco. 
Architect  —  J.    C    Hladik,    Monadiiocit 

Bldg.,   San  Francisco.  iSOOO 

DWELLINGS 

(1384)  E  FIFTEENTH  AVE  30,  60  and 
90  S  Ulloa.  Three  one-story  and 
basement   frame  dwellings. 

Owner — Argonaut  Investment  Co.,    lot]; 

Ave.   and   Ulloa    St.,    San    Francisco. 

Architect — None.  $3oOO    ea 


DWELLINGS 

(1385)      SW   NINTH  AVE   &   PACHECO; 

W   Ninth  Ave  25,   50,   75   S  Pacheco. 

Four       one-story       and       basement 

frame   dwellings. 
Owner — Little  &  Christensen,   1219  ',ii*tti 

Ave.,    San   Francisco. 
Architect — None.  $3000    each 


DWELLINGS 

(1386)  AV  PALOMA  215  S  Moncada;  S 
Moncada  31  W  Paloma.  Two  two- 
story  and  basement  frame  dwell- 
ings. 

Owner — Ellen  Gleeson,   132  Sanchez  St., 

San    Francisco. 
Architect — Pring  &  Lesswing,  58  Slitter 

St.,   San   Francisco. 
Contractor — M.    C.    Ingraham,    120    Otis 

St.,  San  Francisco.  $8000  ea 

APARTMENTS 

(1387)  NW  TENTH  AVE  &  JUDAH. 
Three-story  and  basement  frame 
(11)    apartments. 

Owner — E.  Ahern,  581  Guerrero  St.,  San 

Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  $18,000 

(1388)  S  ALHAMBRA  272-6,  297-6, 
322-6,  347-6  E  Pierce.  Four  two- 
story  and  basement  frame  flats  (2 
flats    in    each    building). 

Owner  —  Ward  C.   Brown,   195  Duncan 

St.,    San   Francisco. 
Architect — None.  $6000    ea 


APARTMENTS 

(1389)      SE    POWELL   AND    WASHING- 

ton.       Five-story       and       basement 

Class  C    (29)    apartments. 
Owner — Mrs.  C.  F.  Low,  983  Jackson  St. 

San    Francisco. 
Architect — Albert     Farr     &     J.     Francis 

Ward,  associated,   68  Post  St.,  S.  F. 
Contractor — J.    Del    Favero,    180    Jessie 

St.,  San  Francisco.  $63,000 


(1390)  E  FOLSOM  400  S  Precita  Ave. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Sam    Ciraulo. 

Architect — E.  A.  Hermann,  89  Broad- 
way, S.  F. 

Contractor — C.   Lindberg.  $4950 


DWELLING 

(1391)      S  VERBA  BUENA  150  E   Santa 

Clara.   2-story  and  basement  frame 

dwelling. 
Owner — Mrs.  W.  G.  Merchant  655  Stein- 

er    St.,    San    Francisco.  $7000 

Architect — W.    G.    Merchant,    655    Stein- 

er  St.,  S.  F.  $7000 


DWELLINGS 

(1392)  E  THIRTY-FIRST  AVE.  100 
125  S  Taraval.  2  1-story  and  base- 
ment   frame   dwellings. 

Owner — A.  Halsen,  2427  25th  Avenue, 
San   Francisco. 

Architect — None.  $4000    each 


MOTOR 

(1393)  SE  HARRISON  &  RINCON  STS. 
Erect  triple  12-ft.  by  8-ft.  Ford 
wind  motor. 

Owner-^Western  Wind  Power  Syndi- 
cate,  1506  4th  Ave.,  Oakland. 

Engineer — R.   Glen    Coulson.  $7500 


DWELLING 

(1394)  E  SAN  RAFAEL  128  N  Monte- 
rey. 1-story  and  basement  frame 
dwelling. 

Owner — Mrs.   C.   S.  Lawrence. 

Architect — None. 

Contractor  —  Haley  and  Collins,  5000 
Geary    St.,    S.    F.  $5000 


DWELLING 

(1395)  N  PALOU  132-6  E  Lane.  1-story 
and   basement  frame  dwelling. 

Owner  —  J.  E.  Cowden,  1518  Quesada 
Ave.,   San  Francisco. 

Plans  by  owner. 

Contractor — C.  J.  Antwiler,  241  Mis- 
souri  St.,  S.  F.  .«;47:;0 


LOFTS 

(1396)  S  PACIFIC  97  W  Jackson.  2- 
story   and   basement   concrete   lofts. 

Owner — R.    H.    Morrow,    128    Sutter    St., 

San    Francisco. 
Architect — None. 
Contractor — Mission    Concrete    Co.,    125 

Kissling  St.,   S.   F.  $8500 

DWELLINGS 

(1397)  W  SAN  JOSE  AVE  350  375  N 
Lakeview.  2  1-story  and  basement 
frame    dwellings. 

Owner — W.    E.    Lambert,    321    Hanover 

St.,   San   Francisco. 
Architect — None.  $3000  each 


DWELLING 

(1398)  W  THIRTY-FIRST  AVE.  225  N 
Taraval.  1-story  and  basement 
frame    dwelling. 

Owner — Otto   Swanstrom,    1019   Noe   St., 

San    Francisco. 
-Architect — None. 
Contractor — A.    Halsen,   2427   25th   Ave.. 

San  Francisco.  $3000 

ALTERATIONS 

(1399)  NE  HY'DE  &  UNION  STREETS 
Remove  partitions  and  reconstruct 
quarters  for   stores. 

Owner  —  Frank  B.  Moore  and  Carol 
Wells,  1020  Union  St.,  San  Fran- 
cisco. 

Architect — W.  C.  Mahoney,  2762  Pierce 
St.,    San   Francisco.  $3000 


ALTERATIONS 

(1400)  121  PARK  STREET.  Remodel 
and   make   additions   for  flats 

Owner — Fred    E.    Mullen,    121    Park    St., 

San   Francisco. 
Plans   by  owner.  $2000 

DWELLINGS 

(1401)  E  BANNOCK  85  110  135  N  Ge- 
neva. 3  1-story  and  basement 
frame    dwellings. 

Owner — Oscar    L.    Erickson,    77    Newton 

St.,    San  Francisco 
Architect — None.  $3950    each 

DWELLING.  ~ 

(1402)  S  E  POPE  AND  HOLLYWOOD 
and  N  E  Pope  and  Hollywood. 
2  1-story  and  basement  frame 
dwellings. 

Owner — Fred    G.    Pfeifer    Co.,    940    Gen- 
eva  Ave. 
Architect — None.  Each     $4000 

DWELLING. 

(1403)  N  HOLLYWOOD,  25  50  75  100 
125  150  175  E  Pope  and  S  Holly- 
wood 25  50  75  100  125  150  175  E 
Pope.  14  1-story  and  basement 
frame   dwellings. 

Owner — Fred    G.    Pfeifer    Co.,    940    Gen- 
eva Ave. 
Architect — None.  Each,  $3000 

ADDITION. 

(1404)  686  GUERRERO  STREET.  2- 
story  frame  addition  for  stores  and 
flats. 

Owner — Joseph  Cuneo,  523  Gu'ierrero 
Street. 

Architect — J.  A.  Porporato,  619  Wash- 
ington  St.  $15000 


DWELLING. 

(1405)  N  E  PENNSYLVANIA  AND 
19th  Sts.,  E  Pennsylvania  25  50  75 
N  19th.  1-Ptory  and  basement 
frame   dwellings. 

Owner — Martizen  and  Cronin,  2049  Irv- 
ing St. 

Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced  Ave.  Each,    $4900 


RESIDENCE. 

(1406)      E    EL    VERANO    WAY    200    N 

Monterey.      2-story    and     basement 

frame    residence. 
Owner— A.    J.    Wilbe,    505    26th    Ave. 
Architect— N   W   Mohr,    4405    20th    St. 

$10,000 


FLATS. 

(1407)  N  W  ANZA  AND  34TH  AVE. 
2-stcry  and  basement  frame  (4) 
Hats. 

Owner — Miss   L.   E.  Alleigh. 

Architect — E.  A.  Nuemarkel,  547  Mar- 
ket St.  $11,000 

FLATS. 

(140S)  W  WOOD  397  2  N  GEARY.  2- 
story  and  basement  frame  (4) 
flats. 

Owner — Mr.  and  Mrs.  Harold  A.  Wiefel, 
2.503   California  St. 

Architect — H.  A.  Wiefel,  2503  Cali- 
fornia   St. 

Contractor — Cox   Bros.,    1309   9th   Ave. 

$10,000 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor  Amt. 

656  Anderson  Anderson  6033 

657  Roman  Vogt  46434 

658  St.  Mary  Granfield  1230(i 
G.")9  Hansen  Mager  3P00 
660  Tarantino  Fracchia  8800 
C61  Thomas  Olson  16342 

662  Pacific  Monson  36840 

663  Mercantile  Mission  38513 

664  Bernstein  Saloman  3176 

665  McCarthy  Arnott  384:> 

1361  Levison  Wright      12950 

1362  Stelling  Parker     18755 

FRAME    BLDG. 

(656)  E  TWENTIETH  AVE.  33-4  N 
Ulloa  N  33-4  x  E  120,  O  L  1178. 
All  work  for  1-story  and  basement 
frame    bldg. 

Owner — Clifford     Anderson,     1643     Cas- 
tro   St.,    S.    F. 
Architect — R.   R.   Irvine,   747   Call  Bldg., 

San    Francisco. 
Contractor — A.    N.    Anderson,    747    45th 

Ave.,    S.    F. 
Filed  Apr.   15,  1926.  Dated  Apr.   15,   1926 

Frame   up    $..1508 

Brown    coated    1508 

Completed      1508 

Usual    35    days    1509 

TOTAL  COST,  $6033 
Bond,  $3000.  Sureties,  John  Brookman 
and  Richard  R.  Irvine.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specifica- 
tions  filed. 

CONCRETE,    ETC. 

(657)  PAGE  and  MASONIC  AVE.  All 
concrete  and  carpentry  work,  etc., 
for   church   building. 

Owner    —    The    Roman    Catholic    Arch- 
bishop,   1100    Franklin    St.,    S.    F. 
Architect — Leo    J.    Devlin,    821    Market 

St.,    S.    F. 
Contractor  —  Vogt    &    Davidson,    Inc., 

185   Stevenson    St.,   S.   F. 
Filed  Apr.   15,   1926.  Dated  Apr.   9,   1926. 
1st   and    15th    of    each   month.... 75% 

Usual    35    days 25% 

TOTAL  COST,  $46,434 
Bond,  $23,217.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none. 
Limit,  110  days.  Plans  and  specifica- 
tions  filed. 


BATTERY    STATION 

(659)  W  MISSION  50  S  COTHER  50 
.K  100.  .^.11  work  except  electric 
fixtures    for    a    battery    station. 

Owner — N.    M.    Hansen. 

Architect — None. 

Contractor  —  Mager  Bros.,  1359  4th 
Ave.,    S.    F. 

Filed   Apr.    16,    1926.   Dated  Apr.   9,   1926 

Frame   up    $1000 

Completed     2000 

TOTAL   COST,    $3000 

Bond,     sureties,     forfeit,     limit,     none. 

Plans    and    specifications    filed. 

FRAME   BLDG. 

(660)  N  FRANCISCO  22-11  W  Mid- 
way W  22-11  X  N  68-9.  All  work 
for  2-story  frame  building  and 
basement.     • 

Owner — Antonio    Tarantino,    2673    Mis- 
sion   St.,    S.    F. 
Architect- — Charles    Fantoni,    550    Mont- 
gomery  St.,   S.    F. 
Contractor — Fracchia,     Truffelli     &    Co., 

36    Cunningham    Place,    S.    F. 
Filed  Apr.   16,  1926.  Dated  Apr.   14,  1926. 

PJnclosed   and    roofed    $220'.' 

Brown    coated    220i; 

Completed    and    accepted    22')o 

Usual    35    days    2200 

TOTAL  COST,    $8800 
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Bond,  $4400.  Sureties,  N.  Dentoni  and 
G.  B.  Cordano.  Forfeit,  $10  per  day 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 

APARTMENTS 

(661)      S   CUMBERLAND    105    W    Guer- 
rero   W    25    X    S   114,    M    B    77.      All 
work     for    2-story      and    basement 
frame    apartment    building. 
Owner — Lillie   and   Wm.   R.   Tliomas. 
Architect — None. 
Contractor — Carl   Olson,   875    47th   Ave.. 

San    Francisco. 
Filed  Apr.   16,   1926.  Dated  Apr.  8,  1926. 

Enclosed    and    roof    on    $4085.50 

Brown    coated    4085.50 

Completed   and   accepted    ....    4085.50 

Usual   35   days    4085.50 

TOTAL  COST,  $16,342 
Bond,  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit,  104  days.  Plans  and  spec- 
ifications   filed. 


FRAME   BLDG. 

(662)  1545  NINETEENTH  AVE.  All 
work  for  2-story  frame  building, 
operators'  quarters,  and  alteia- 
tions   to   present  building. 

Owner — The  Pacific  Telephone  &  Tel- 
egraph   Co.,    444    Bush    St.,    S.    F. 

Architect — Engineer  E.  V.  Cobby,  % 
owner. 

Contractor — Monson  Bros.,  251  Kearny 
St.,    S.    F. 

Filed  Apr.  16,  1926.  Dated  Apr.  12,  1926 

1st    of    each    month    75% 

40   days   after    25% 

TOTAL  COST,  $36,840 

Bond,  $36,840.  Sureties,  Fidelity  &  De- 
posit   (io.    of   Maryland.      Forfeit,    none. 

Limit,       70     days    after    Apr.     16,     1926. 

Plans    and    specifications    filed. 


EXCAVATION,    ETC. 

(663)      S    CLAY    90    W    Montgomery    W 

47-11    S    59-9    E    5    in.    S    59-9    E    20 

N    59-9    E    27-6    N    59-9.      All    work 

for  excavation,  reinforced  concrete 

work,    etc.,    for    building. 
Owner — Mercantile    Trust    Co.    of    Cal., 

464    California    St.,    S.    F. 
Engineer — C.    H.    Snyder,    251    Kearny 

St.,   S.   P. 
Contractor — Mission    Concrete    Co.,    180 

125   Kissling   St.,   S.   F. 
Piled  Apr.   16,  1926.  Dated  Apr.  16,   1926 

As    work    progresses     75% 

Usual  35  days    25  % 

TOTAL  COST.  $38,513 
Bond,  $19,256.50.  Sureties,  Hartford 
Accident  &  Indemnity  Co.  Forfeit, 
none.  Limit,  55  days.  Plans  and  spec- 
ifications filed. 


REPAIRS    DAMAGED    BY    FIRE. 
(664)      149    and    157    MASON.     All    work 

repair     damage     done     by     fire     to 

building. 
Owner — Maurice   Bernstein,    123    Powell 

St.,   San   Francisco. 
Architect — None. 
Contractor — L.     Salomon,     1566     Divisa- 

dero  St.,   San   Francisco. 
Filed  April  20,  1926.     Dated  Apr  9,  1926 
10   days   after    completion.  ..  .$3176.65 
TOTAL  COST,   $3176.65 


Bond,     sureties,     forfeit,     limit,     none. 
Specifications   filed.    Plans   not   filed. 

Note. — Permit      reported      March      29 
1926,   No.    1143,   new  contractor. 


BUNGALOW 

(665)  N  DE  MONTFORD  AVE.  75  E 
Capitol  Ave.  E  25  x  N  100,  Lot  5, 
Blk.  16,  Lakeview.  All  work  for 
5-room  bungalow  with  garage  un- 
derneath. 
Owner— The    McCarthy    Co.,    316    Bush 

St.,   S.   P. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,   S.   F. 
Filed  Apr.   21,   1926.   Dated  Apr.  7,  1926. 

30  days  after  frame  is  up    25% 

30    days    after    brown    coated    ..25% 
30   days  after  completed   &   ac- 
cepted      25% 

Usual    35    days     25% 

TOTAL  COST,  $384o 
Bond,  sureties,  none.  Forfeit,  $1.00 
per  day.  Limit,  90  days.  Plans  and 
specifications   filed. 

CLASS  B   BLDG. 

(1361)      N  JACKSON   57-6   E   Ada   Alley 
E  57xN  62.   Painting,  papering,  etc., 
for  four-story  Class  B  building. 
Owner — Zellerbach-Levison      Co.,      3440 
California  St.,  San  Francisco. 
Clay  St.,  San  Francisco. 
Architect — None. 
Contractor — Wright   &    Young. 
Filed  Apr.  17,  '26.     Dated  Apr.  14,  '26. 
Building     primed     and     ceiling 

sized     $323.33 

Ready    for    papering 323.33 

Completed    and    accepted 323.24 

Usual    35    days 325.00 

TOTAL  COST,  $1295.00 
Bond,  .$650.  Surety,  Indemnity  Ins.  Co. 
Limit,  forfeit,  none.  Plans  and  speci- 
fications filed. 


BUILDINGS 

(1362)      E  POLK  57  and  32  N  Green;  NE 

Polk    and    Green.        All    work      for 

three   buildings. 
Owner — Martin     Stelling    Jr.     and     Roy 

Van   Vliet,    3692   17th  Ave.,   S.   F. 
Architect — Earle  B.  Bertz,  168  Post  St., 

San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,   San    Francisco. 
Filed  Apr.  17,  '26.     Dated  Apr.  16,  '26. 

On   5th  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST,  $18,755 
Bond,  $9377.  Sureties,  K.  E.  Parker  and 
Dr.  E.  D.  Owen.  Limit,  85  days.  For- 
feit, none.   Plans  and  specifications  filecj. 


COMPLETION  NOTICES 


SA.\    FRANCISCO    COUNTY 
Recorded 


Accepted 


Apr.  15,  1926 — NE  GRANT  AVE.  and 
Vinton  Place.  F.  R.  Siegrist  Co., 
Inc.   to  Phillip  Klein    ..    Apr.    12.   i;t26 

Apr.    15,    1926—39   x   91   ON   S  GREEN 
87-6  B  Polk.     Delia  Kilduff  to  Geo.    . 
H.   Hansel!    April    15,   '26 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10TH,   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haigiit  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (V/i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAV^TM  QUAr^TCRLY 


Apr.  15,  1926— N  MIRAMAR  AVE.  250 
N     Lakeview      25x112-5.        Dagmar 

Jensen    to    Henry    Erickson    

Apr.    14,    1926 

Apr.  15,  1926  —  LOT  13  BLK.  31 
Amended  Map  Ingleside  Terraces. 
Walter  W.  Reimann  to  whom  it 
may  concern    Apr.  15,   1926 

Apr.  15,  1926— E  20TH  AVE.  250  N 
Lawton  N  25  X  E  120.  Laura  Pet- 
erson to  Raymond  J.  Poole  and 
M.   A.  Jacobson    Apr.   8,    1926 

Apr.  15,  1926— LOTS  32,  33.  36  BLK. 
9  Sunnyside.  Gordon  W.  and 
Linnie  Morris  to  whom  it  may 
concern    Apr.    15,    1926 

Apr.  15,  1926- NW  NAPLES  200  SW 
Russia  Ave.  SW  75  x  NW  100. 
Henry  Dobert  to  whom  it  may 
concern    Apr.    15,    1926 

Apr.  15,  1926— N  VALLEJO  137-6  E 
Broderick  N  137-6  x  E  40.  Reuben 
C.  Haas  to  N.  F.  Nielson.Apr.   15,  '26 

Apr.  15,  1926  —  1248  LOMBARD. 
Mary  R.  Oliver  to  Ira  W.  Coburn 
Apr.     9,     1926 

Apr.  15,  1926— N  SANTIAGO  32-6  W 
21st  Ave.  A.  W.  and  Quincy  G. 
Nulty    to    Edward    A.    Johnson. 

Apr.  15,  1926 — LOTS  2  AND  3  BLK. 
25  Amended  Map  Ingleside  Ter- 
races. Gordon  W.  and  Linnie 
Morris  to  whom  it  may  concern 
Apr.    15,    1926 

Apr.  15,  1926— S  MONTEREY  BLVD. 
150  E  Hamburg  25   x   112-6.      Floyd 

H.    Steele    to   C.    F.    Parker 

Apr.    14,    1926 

Apr.  15,  1926— LOTS  29  and  30  BLK. 
A,  Mission  Terrace.  Walter  E. 
Hansen    to    whom    it    may    concern 

.    Apr.    15,    1926 

Apr.  15,  1926— E  18TH  AVE.  125  N 
Kirkham  25x120.  O.  H.  Frick  and 
C.  G.  Swanson  to  Johnson  &  An- 
derson    Apr.   12,   1926 

Apr.  15,  1926— E  18TH  AVE.  150  N 
Kirkham  25x120.  O.  H.  Frick  and 
C.  G.  Swanson  to  Johnson  &  An- 
derson    Apr.   12,   1926 

April  15,  1926— S  GOLDEN  GATE  AV 
187-6  W  Gough  25x137-6.  Lloyd  D 
Hirschfeld  to  whom  it  may  con- 
cern  April     14,     1926 

April  15,  1926— SW  KEARNY  AND 
California.  L  B  Feigenbaum  to 
whom  it  may  concern.  .April  14,   1926 

April  15,  1926— NE  KEARNY  AND 
Bush.  L  B  Feigenbaum  to  whom 
It   may  concern April   14,    1926 

April  15,  1926 — N  RICO  WAY  154  9 
W  Retiro  Way.  P  A  Bricca  to 
whom   it  may  concern.  .Mar.   30,   1926 

April  15,  1926— S  JUSTIN  DRIVE  100 
E  College  Ave.  F  W  Varney  to 
whom    it    may    concern .  .Mar.    2     1926 

April  15,  1926— SE  VAN  NESS  AVE 
and  Francisco  —  42-6xW  109-9. 
-Vxel  A  Johnson  to  whom  it  may 
concern April     :0,     1926 

April  15,  1926— N  RICO  WAY  207  E 
.\vila.  F  W  Varney  to  whom  it 
may    concern April     1,     1926 

April  14,  1926 — W  NINETEENTH  AV 
122-2 1^  N  Judah  N  25xW  120. 
Arvid  Peterson  to  whom  it  may 
concern April     14,     1926 

April  14.  1926— S  CLAY  175  W  Frank- 
lin W  40xS  127-8%.  Chas  J  and 
Carrie  B  Rousseau  to  Mcintosh 
Eros    April    14,    1926 

April  14,  1926 — W  FORTY-THIRD 
Ave  100  N  Irving  N  25x120.  F 
Portollo  to  whom  it  may  concern 
April     5,     1926 

April  14.  1926— LOT  12  and  Ptn  Lot 
11  Blk  23,  Santa  Monica  Wav,  St. 
Francis  Wood.  Deane  C  DeGraff 
to  Moore  &  Madsen ...  .April   12    1926 

April  14.  1926— S  RANDALL  85  W 
Chenery  W  25xS  "5  Ptn  Lot  16  Blk 
19,  Fairmount  Tract.  Miller- 
Moore  Constr  Co  to  whom  it  may 
concern April    7.    1926 

April  14,  1926— W  TWENTIETH  AV 
200  S  Rivera  W  120xS  25.  C  M 
Brown  to  whom  it  may  concern.. 
April     13,     1926 

April  14,  1926— E  THIRTY-EIGHTH 
Ave  225  S  Cabrillo.  25x120.  Arthur 
B  Stevens  to  whom  it  mav  concern 

April   13.  1926— W  EDNA  25  S  Judson 
Ave.   S  25   X   W    100  Ptn.   Blk   16.  Sun- 
.'^yside.  Olai  Axdal  to  whom   it  may 
concern     Anril    10.    1926 

April  16,  1926— LOT  37  &  N  14  ft.  Lot 
36  Blk  3259  Balboa  Terrace;  Lot  11 
and  Ptn.  Lot  12,  Lot  12  and  ptn. 
Lot  13,  Lot  13  and  ptn.  Lot  14,  Lot 
14  and  ptn.  Lot  15,  Lot  15  and  ptn. 
Lot  16.  Blk  3251  Balboa  Terrace 
(6)  E.  C.  &  O.  M.  Hueter  to  W.  C. 
iiwieg    April    16.    1926 
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April  16,  1926 — SE  COMMERC'IAL.  & 
Leidesdorff  S  119-6  E  85-6  N  59-9 
W  30-6  N  59-9  W  55.  Pacific  Gas  & 

Electric  Co.  to  Forderer  Cornice  Wks 
April    10,    1926 

April  16,  1926  —  W  NINETEENTH 
Ave.  250  N  Lawton.  P.  Ward  Brown 
to   August   Hallgren Apr.    15,   '26 

April  16,  1926— SW  DRAKE  342.29  SE 
from  pt.  common  to  sd.  Drake  and 
curve  of  50  ft.  radius  connecting 
sd  Drake  with  S  Winding  Way 
Crocker  Amazon  Tr  Sub  2  SE  46.09 
SW  95.53  NW  46.88  NE  107.77  Ptn 
Crocker  Estate  Co.  Crocker  Estate 
Co  to  whom  it  may  concern. Apr  6,  '26 

April     16,     1926 — SW    Newton     75     125 
100  SE  Morse  SE  25  x  SW  120.  Pat- 
rick  Horgan   to   whom   it  may   con- 
cern          April    15,   1926 

April  16,  1926— W  NOE  81  S  24th  1114 
1116  Noe.  O.  &  Alma  Larsen  to  Her- 
manson    &   Berqulst ...  .April    16,   1926 

April  16  1926—65  MARKET  STREET. 
Southern  Pacific  Co.  to  J.  J.  Davis 
and  W.  Bleyle  as  Independent  Ele- 
vator   Co April    9,    1926 

April  16,  1926— E  TWIN  PEAKS 
Blvd  242.307  W  Clayton  S  .tI.301 
th  to  left  77°  04'  05"  E  99.543  N 
50  733  th  to  left  W  96.656.  Philip 
Collischonn    Jr    to    Chas    Haggans. 

April     8,     192b 

ApVii'ie,     1926— N    NEWCOMB     AVE 
225    W    Newhall,    25x100.      Emanuel 
and    Emily    Falzon    to   Francesco    S 
Catajar    and   Grezio    Sultana....... 

April     16,     lyJb 

April  16,  1926— N  JUDSON  150  and 
175  W  Edna.  Lindsay  Constr  Co 
to  whom  it  may  concern .  April  16,  '26 

April  16,  1926— S  BROADWAY  50  W 
Polk  W  50xS  47-6;  SW  Broadway 
and  Polk  W  50xS  47-6.  R  J  O'Brien 
to  Kiernan  &  O'Brien .  .April   16,  1923 

April  17,  1926— E  FORTIETH  AVE 
150  S  Lincoln  Way,  25x120.  Elias 
Vigern   to   whom  it  may  concern. .  . 

April     17,     1925 

April  17,  1926—192-6,  220,  246-6x137-6 
W  Broderick.  Emil  Nelson  to  whom 
it    may    concern April    17,    1926 

April  17,  1926— E  THIRTY-SIXTH 
Ave  275  S  Lincoln  Way,  25x120. 
George  F  Rundle  to  whom  it  may 
concern April    17,    1926 

April    17,     1926— E     FORTlE'i'H     AVE 
175    S   Lincoln    Way,    25x120.      Elias 
Vigrln    to    whom    it    may   concern.. 
April    17,    192.'. 

April  16,  '26— PORTION  LOT  12  BLK 
20  St.  Francis  Wood  Extn.  No.  2. 
L.  G.  Ecklon  to  whom  it  may  con- 
cern     April   14,    1926 

Apr.  19,  1926— PTN.  LOTS  14  &  15, 
Blk.  5833  St.  Marys  Park.  Gordon 
W.  Morris  to  whom  it  may  con- 
cern        Apr.   14,   1926 

Apr.  19,  1926 — PTN.  LOTS  13  &  14, 
Blk.  5833  St.  Marys  Park.  Gordon 
W  Morris  to  whom  it  may  con- 
cern        Apr.    14,    192G 

Apr.  19,  1926  —  LOT  2  BLOCK  30 
Amended  Map  Ingleside  Terraces. 
A  J.  Herzig  to  whom  it  may  con- 
cern        Apr.    19,    1926 

Apr.   19,   1926 — W   25   FT.   LOT   25   and 

E    10    ft.    Lot    26    Blk.    2986,    Clare- 

mont    Court.      M.    A.    and    Elizabeth 

Callagy    to    whom    it    may    concern 

Apr.     17,     1926 

Apr.  17,  1926— E  SCOTT  87-6  N  Ellis 
N  25  X  E  93.  Lena  Asher,  wife, 
and  Wm.  Asher  to  whom  it  may 
concern    Apr.    16,    19?' 

April  19,  1926— E  MIRAMAR  AVE  100 
S  Grafton  Ave  S  25xE112-6.  Lot  25 
Blk     12,    Lakeview.       Albin     G    and 

Minna  Griffls  to  W  G  Miller 

April    8,    1926 

April  19,  1926— SW  SCOTT  AND 
Francisco  50x88-9.  Sbarboro  Det- 
jen  Jorgensen  to  whom  it  may  con- 
cern  April     19,     1926 

April  19,  1926— S  CARSON  181-8  W 
Douglass  W  25  S  96  m  or  1  SE  28 
m      or   1    N    102-9      m   or   1.       Marie 

Kenny   to   Sim   Rosen   &   Son 

April    15.    1026 

April  19,  1926— N  CABRILLO  107-6  W 
42nd  Ave  W  50xN  100.  Jonathan 
Anderson  to  Meyer  Bro.s.Apr.  19.   1926 

April  19,  1926— E  FORTY-FOURTH 
Ave  260  N  Balboa  N  26  E  87  m  or  1 
S  26  W  75.  Jonathan  Anderson  to 
Meyer    Bros April    19,    1926 

April  19,  1926— SE  ARKANSAS  AND 
Twentieth  S  125  B  100  N  25  W  25  N 
100  W  75.  Richard  F  Cassidy  to 
whom   it  may  concern      April   17,   1926 

April  20,  1926— N  ATHENS  106  E 
Naples  39x100.  Wm  Anderson  to 
whom    it   may  concern .  .Apr.   20,   1926 


April  20,  1926— S  NATOMA  275  E  6th 
E  37.5xS  80.  Gustav  Ehrlick  to 
Spencer  B  Bagge  and  Industrial 
Constr    Co April    19,    1926 

April  20,  1926— E  FORTY-THIRD  AV 
100    S   Balboa      25x120.        Henrietta 

Nelson    to    Henry    S    Nelson 

April     17,     1926 

April  20,  1926— E  THIRTY-NINTH 
Aye  100  N  Irving,  100x120.  Moses 
Little  to  whom  it  may  concern... 
April    30,    VMH 

April  20,  1926 — N  DETROIT  about  50 
E  Flood  Ave  Lot  3  Blk  34,  Sunny- 
side.  A  A  Wesendunk  Jr  to  whom 
it    may    concern April    19,    1926 

April  20,  1926— LOTS  35  AND  37  BLK 
466  A,  Marina  Court  Tract  No.  163- 
165-155-157  Alhambra.  Ward  C 
Brown  to  whom  it  may  concern.. 
April    16.    1926 

April  20,  1926— W  THIRTY-FIFTH 
Ave  125  S  Geary  25x120.  Emil  and 
Helen  Nouguier  to  Henry  S  Nelsor. 
April    17,    1926 

April  20,  1926— SW  LAGUNA  AND 
Magnolia  30x110.  H  C  Christian- 
sen   to    whom    it    may   concerii 

April    20,    1926 

April  20,  1926 — N  CHENERY  174.55 
and  199.55  E  Surrey.  G  H  De  Hoff 
and  E  P  Burman  to  whom  it  may 
concern April    19,     1926 

LIENS>1LED^ 


SA\-    FRANCISCO   COUNTY 


iJecorded  Aa.^uiit 

April  15,  1926 — W  TWENTY-SECOND 
25  N  York  N  40xW  So.  Fred 
Bamutsky  vs  S  &  Jennie  Faraone 
and    G    N    Sourich $36 

April  15,  1926 — SW  STATES  725  SE 
Levant  SE  25  SW  100  m  or  1  NW 
to  pt  NE  100  m  or  I  to  beg.  F  E 
Bell  vs  Oscar  and  Lottie  Cronin.. 
$132.75 

April  15,  1926 — 577-579-581  DUBOCE 
Ave.    bet.    Noe    and    Sanchez.     H.    A. 

Wilson  vs.   Mary   A.   Dempsey 

$1666.63 

April  15,  1926— LOT  137  Gift  Map  1. 
B.  J.  Doherty  vs.  Wm.  Reedy  and 
George    Vitori $80 

April  15.  1926— S  22ND  25  W  YORK 
W  40  S  85  E  34  N  21  E  6  N  64.  Ed- 
win O.  Pearson  vs.  T.  and  Jennie 
Faraone $140 

April  14,  1926 — S  TWENTY-SECOND 
25  W  York  W  40xS  85.  Harry  Lee 
vs  G  M  Sourich  and  S  and  Jennie 
Faraone      $219 

April  14,  1926— N  ASH  AVE  192-6  E 
Buchanan  E  27-6xN  120.  O  L  An- 
derson vs  Helena  Dieling  and 
Draper   Hand    (as   Ash    &   Hand).. $98 

April  14,  1926— W  FORTY-FIRST  AV 
25  S  Cabrillo  S  75xW  120.  West- 
ern Lime  &  Cement  Co  vs  Frank 
B    Solin    and   A   M    Wallin $134.46 

April  14,  1926— SW  MARKET  AND 
Romaine  50  on  Market  and  125  on 
Romaine.  Western  Lime  &  Ce- 
ment Co  vs  Frank  B  Solin  and 
Hugo    Haun    $40 

April  14,  1926— W  EIGHTEENTH 
"Ave  100  S  Pacheco  S  25xW  120. 
Peter  McHugh  vs  Daniel  J  Mc- 
Laughlin       $250 

Anril  17,  1926 — W  TWENTIETH  AVE 
200  S  Rivera  S  25xW  120.  Western 
Lime  &  Cement  Co  vs  Frank  B 
Solin    and   C   M   Brown $66.40 

April  17,  1926 — NW  FORTY-THIRD 
Ave  and  Anza  having  frontage  of 
approx.  40  on  Anza  and  125  on  43rd 
Ave.  Western  Lime  &  Cement  Co 
vs  Frank  B  Solin  and  —  Carter. 
$53.71 

April  17,  1926— S  TOLEDO  WAY  125 
E  Pierce  E  25xS  125.  Western  Lime 
&  Cement  Co  vs  Frank  B  S'olin  and 
—    Maxwell     $60 

April  17,  1926- NO.  1475  VALENCIA, 
E  Valencia  100  N  26th,  extending 
about  50  alg  Valencia  by  125.  West- 
ern Lime  &  Cement  Co  vs  Frank  B 
Solin    and    Mrs.    Nelson $15.68 

April  17,  1926— SAN  CARLOS  AND 
Castenada,  Forest  Hill  with  front- 
age of  approx.  40  by  approx.  125. 
Western  Lime  &  CennMit  Co  v.«; 
Frank  B  Solin   and   F  L  South.... $48 

April  17,  1926 — K  BAKRIJ  100  N 
North  Point  N  50xE  125.  Western 
Limo  &  Cement  Co  vs  Frank  B 
Solin    and    William    Staller.  .  .  .    .$91  l'.t 

April  17,  1926— S  TWENTY-SECOND 
25  W  York  W  40  S  85  E  34  N  21  E 
6  N  64.  John  Cas.saretto  vs  Sa!- 
vatore  and  Jennie  Faraoni,  G  M  and 
T  A  So.unch.,.,, -....:.  .4270. m 


April  16,  1926— W  MOULTRIE  135  S 
Jarboe  Ave  S  25  x  \V  70.  A.  Nor- 
berg   vs    W.    Kotto $162 

Apr.  16,  1926— W  MOULTRIE  2D0  .\ 
Tompliins  Ave.  N  25  x  AV  80,  530 
Moultrie.  Jas.  R.  Williamson  as 
H.  Williamson  Co.  vs.  Wm.  Kautto 
.* '.'..'.".    .' '..*.....'.'..     .  .     $  3  5  8 

Apr.     16,     1926— N     COR'TLANb'  AVE.' 
25-8  m  or  1  E   Wool  E   21   m   or  I    ,■< 
N    75    pin.    Girt    Map    No.    2.      J.    A 
Groeting    v.s.    —    Vittori     $86. 

Apr.  16,  1926— E  39TH  AVE.  225  S 
Balboa  S  25  x  E  100.  Wm.  Davis 
a.s  Davis  Hardwood  Co.  vs.  Dr.  l'\ 
A.  Gawthorne  and  H.,  P.  Kessler 
, ' .  .  .  .  $  8  3  8  5  7 

April  16,  1926— ETWENfiETH  AVE 
267-7  S  Quintara  S  50xE  120  Ptn 
Blk  2198  Sunset  District  Lot  21. 
Peter  J  McHugh  vs  Nellie  J  Car- 
roll  $380 

Apr.  19,  1926— E  FOUNTAIN  286-4  S 
24th  S  25  x  E  125.  Veyhle  &  Col- 
lins vs.  Kingsley  J.  Miner,  Michael 
Churkin  and  Eugene  Churkin   $495.33 

Apr.  19,  1926— E  FOUNTAIN  N  358-8 
from  N  25th  N  28  x  E  126,  Ptn. 
Blk.  16  Noe  Gardens  Hd.  Un. 
Veyhle  &  Collins  vs.  Kingslev  J. 
Miner,  Adolph,  Harriett  and  Mable 
Johnson    $88 

April  20,  1926— E  FOURTH  AND 
Folsom  NE  57-6xSE  40.  Friedman 
Bros  vs  Ida  M  Glynn,  Peter  Palavos 
and    D   McRae    $105 

April  20,  1926— E  SCOTT  87-6  N  Ellis 
N  25xE  93.  G  Budaeff  vs  Lena 
Asher,  Bay  Realty  Co,  Barton  H 
Bruce   and   Geo   M   Merritt $159 

Apr.  i9,  1926— LOT  15  BLK  5,  Fair's 
Sub  Holly  Park  Tr.  H.  g.  Thom- 
son vs.  A.  Shalaba,  John  Shabala, 
A.  Shalaba  &  Son,  and  George  and 
Jane  Doe  Bradley    $231.08 


AELEASJE  OF  LIENS 


S.\.\    FRANCISCO    COlIN'lf 

Recorded  Amount 

April  15,  1926 — N  W  GEARY  AND 
19th  Ave.  W  50  x  N  70.  Max  W. 
Mindner    to    Bank    of    Italy 

April  15  ,1926 —  S  W  SCOTT  100  N 
Lombard  N  50  v  W  126-6.  Con- 
cealo  Fixture  Co.  to  H.  P.  Cous- 
tette     

April  15,  1926 — E  ALBION  AVE.  115 
N  17th  N  36-6  x  E  120.  J.  John- 
son to  A.  J.  Walsh  and  Elizabeth 
G.    Walsh   and   Agnes   I.    Walsh.... 

April  15,  1926  —  E  FLORA  150  S 
Thornton  S  25  x  E  100.  Rlclimond 
Sanitary  Co.  to  Mary  C.  and  Wm. 
Becker  and  J.  Maguire  and  Mul- 
lins     and     Schuldt $80.23 

April  15,  1926— N  W  GEARY  and  19th 
Ave..  50  X  70.  The  General  Fire- 
proofing  Bldg.  Products  to  Bank 
of    Italy    and    Paratore    Bros 

April  15,  1926 — E  THIRTY-SECOND 
Ave  50  N  Vicente  N  25xE  120. 
Pearson  &  Johnson,  Hart  &  Bur- 
meister,  Friedman  Bros,  Wm 
Zietske,  B  A  Kennup,  John  Cas- 
seretto,  Joost  Bros  and  White 
Bros  to  Elizabeth  G  Chadney.  Jos 
Roberts,  Acme  Bldg  Co  and  John 
F    Linehan     

April  13,  1928— W  HEAD  325  N  Gar- 
field N  25xW  100.  J  S  Guerin  &  Co 
to    Noah    Swanson 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA   COUNTY) 


No. 
1722 
1723 
1724 
1725 
1726 
1727 
1728 
1729 
1730 
1731 
1732 
17;!:! 
173  1 
1735 
1736 
1737 
1738 
1739 
.1740, 
1741 
1742 


Owner 
Harmon 
Rutter 
Schmidt 
McKugan 
Alameda 
Rugg 
Rugg 
Guerra 
Cashatt 
Scheunernun 
Gustafson 
RiSchmuller 
Simon 
Wolfe 
Stolsoff 
Conrad 
Bickford 
Lloyd 

Cotfk.---, 

Agard 
Flagg 


Contractor 

Anderson 

Ritter 

Owner 

Wright 

Owner 

Owner 

Owner 

Friberg 

Owen 

Carter 

Owner 

Pedigreed 

Speck 

Owner 

Hoyt 

Owner 

Owner 

Owner 

Schulz 
Owner 


Amt. 
5500 
3500 
7000 
2000 

10750 
3700 
3200 
3000 
1500 
1000 
2800 
2600 
3000 
3200 
1500 
5000 
1650 
4000 

1-0500 

11250 
7500 
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1743 

(hiislensfn 

Orevstad 

8000 

1744 

Pieser 

Nino 

4750 

1745 

(Jreen 

Thompson 

14,000 

1(46 

Miniiey 

Caskey 

4000 

li47 

M  liiiiey 

Caskey 

4000 

1748 

Hefner 

Applewhite 

3000 

1749 

Tickell 

Schneck 

4000 

i7r)(> 

JVIoiitgoiiiery 

Owner 

1400 

1751 

Bridge 

Suburban 

2800 

1752 

Watkins 

Owner 

3650 

1753 

Wehrmeister 

Stade 

1250 

1754 

Koster 

Moore 

7000 

1755 

Cadwalader 

Henderson 

8800 

1756 

liatsford 

Lindquist 

7950 

1757 

Kruse 

Coward 

2300 

1758 

Sonnson 

Owner 

2850 

1759 

Frazier 

Owner 

20000 

1760 

Elgarten 

McDonald 

12000 

i7t;i 

Meadows 

Orton 

10000 

1762 

Johanson 

Owner 

6300 

1763 

Moore 

Owner 

7000 

1764 

Parks 

Owner 

3000 

1765 

Bush 

Bouquet 

1200 

1766 

Murdock 

Owner 

3000 

1767 

Autrim 

Blecher 

4800 

1768 

Langtry 

Langtry 

2000 

1769 

Dimantapulos 

Sandusky 

6475 

1770 

De  Fieri 

Benassini 

4200 

1771 

Agard 

Schulz 

11287 

1772 

Lodge 

Owner 

4100 

1773 

Benson 

Owner 

5250 

1774 

Ichters 

Owner 

3000 

1775 

Stratford 

Globe 

3000 

1776 

McKallor 

Owner 

5000 

1777 

Formey 

McWethy 

11000 

1778 

Erickson 

Burns 

4900 

1779 

Benedetti 

Owner 

6000 

1780 

Second 

Hook 

47050 

1781 

Hendrickson 

Owner 

5000 

1782 

Hodge 

Owner 

4000 

1783 

Drochetz 

Peters 

3100 

1784 

Batteher 

Peters 

2750 

1785 

Leonardo 

Owner 

3200 

1786 

Collins 

Collins 

6000 

1787 

Caldwell 

Anderson 

5400 

1788 

Marshall 

Owner 

3000 

1789 

Hill 

Hite 

1500 

1790 

Linten 

Parker 

6000 

1791 

Rinhert 

Owner 

2500 

1792 

Chaput 

Hayden 

4000 

1793 

Griffith 

Owner 

6300 

1794 

Bagiotto 

Valente 

9300 

1795 

Isola 

Valente 

9350 

1796 

De   Fiori 

Benassini 

4200 

1797 

Oakland 

McLaughlin 

1500 

1798 

Blade 

Blade 

2200 

1799 

Litnen 

Sigge 

5250 

1800 

Talcott 

Hill 

6450 

1801 

Ross 

■    Wallace 

2500 

1802 

Van  Ness 

Owner 

3500 

1803 

Bergwardt 

Noble 

3500 

1804 

United 

Goldsworthy 

8000 

1805 

Shimmel 

Owner 

2200 

1806 

Dewey 

Owner 

18000 

1808 

Viab 

Icardi 

3500 

1809 

Merritt 

Mason 

15000 

1810 

Fischer 

Ness 

4000 

1811' 

NicoU 

Owner 

2000 

1812 

Cox 

Owner 

2650 

1813 

O'Neil 

Lambrecht 

2500 

1814 

Ault 

Ault 

2000 

1815 

Fish 

Owner 

5300 

1816 

Peters 

Owner 

3950 

1817 

Ryan 

Jensen 

7665 

1818 

Cecil 

Lassen 

4300 

1819 

La    Paugh 

Owner 

3150 

1820 

Sabin 

Owner 

1000 

1821 

Nelson 

Middlekauff 

3100 

1822 

Russell 

Owner 

45000 

1823 

Bischoff 

Mclntier 

10000 

1S24 

Sisters 

Barrett 

200000 

1825 

Scammell 

Owner 

9000 

1826 

Breunor 

Beckett 

12500 

1827 

Long 

Owner 

5000 

182S 

Porter 

Owner 

5000 

1829 

W.alsh 

Owner 

2500 

1S3(1 

Ramage 

Howard 

3800 

1S31 

Turner 

Rice 

3500 

1832 

Franzeu 

Owner 

5000 

1833 

Burr 

Stevens 

3500 

1834 

Darling 

Owner 

3400 

1835 

Brown 

Agrella 

2500 

1836 

Brinks 

Owner 

5000 

1837 

Plungren 

Jacobson 

6000 

1838 

CoUiser 

Owner 

1650 

1839 

Haskins 

Owner 

4000 

1840 

Sheldon 

Owner 

1800 

1841 

Grady 

Owner 

8000 

1S42 

Kennedy 

Kohle 

6400 

1843 

Wallgren 

Pickrell 

4200 

1844 

Spence 

Kohle 

5800 

1845 

Orton 

Owner 

32500 

1S46 

Richards 

Anderson 

10000 

1847 

Dore 

Haskell 

16550 

RESIDENCE 

(1722)      435    BOYNTON    AVE.    Berkeley. 

2-story    6-room    1-family    residence 

(stucco). 
Owner — J.    Harmon. 
Designer   and   Contractor  —  Henderson 

&   Mathews,   393    40th   St.,   Oakland. 

15500 


RESIDENCE 

(1723)      1536   PARKER     ST.,     Berkeley. 

1-story    5-room    1-family    residence. 
Owner — Eva   Y.    Rutier,   1580   Pinehaven 

Rd.,    Berkeley. 
Architect — None. 
Contractor    —    Mathews      Ritter,      1580 

Pinehaven    Rd.,    Berkeley.  $3500 


RESIDENCE 

(1724)      687    SAN    LUIS    RD.,    Berkeley, 

2-story      6-room       1-family      stucco 

residence. 
Owner— R.  K.   Schmidt,   707   Nielsen  St., 

Berkeley. 
Architect— None.  $7000 


ALTERATIONS 

(1725)      820     EUCLID     AVE.,     Berkeley. 

Alterations. 
Owner — McKugan. 
Architect — None. 

Contractor — Curtis    Wright,    2716    Tele- 
graph   Ave.,   Berkeley.  $2000 


RESIDENCES 

(1726)  1460-64-68-72-76  TENTH  ST., 
Berkeley.  5  1-story  4-room  resi- 
dences and  garages. 

Owner  —  Alameda  Investment  Co.,  703 
Syndicate  Bldg.,  Oakland. 

Architect — None.  $2150  each 


DWELLING 

(1727)  2544     EIGHTY-THIRD     AVE., 

Oakland.  1-story  5-room  dwell- 
ing  and    1-story   garage. 

Owner — Rugg  &  Lisbon,  351  17th  St., 
Oakland. 

Architect — None.  $3700 


DWELLING 

(1728)  2538    EIGHTY-THIRD    AVE., 

Oakland.      1-story   5-room   dwelling 

and    1-story    garage. 
Owner— Rugg    &    Lisbon,    351    17th    St., 

Oakland. 
Architect— None.  $3200 


DWELLING 

(1729)  W  OCTAVIA  ST.  200  S  Allen- 
dale Ave.,  Oakland.  1-story  5-rooni 
dwelling   and    1-story    garage. 

Owner — Vincent  B.  Guerra,  2606  Per- 
alta    Ave.,    Oakland. 

Architect — None. 

Contractor  —  C.  J.  Friberg,  2176  48th 
Ave.,   Oakland.  $3000 


GARAGE 

(1730)  439  FORTY-NINTH  ST.,  Oak- 
land.     1-story    tile    garage. 

Owner — R.  S.  Cashatt,  Dalziel  Bldg., 
Oakland. 

Architect — None. 

Contractor— W.  K.  Owen,  3137  Pleit- 
ner    St.,    Oakland.  $1500 


ADDITION 

(1731)       3634    BROWN    AVE.,    Oakland. 

1-story   addition. 
Owner — C.  H.  Scheunernun,  3634  Brown 

Ave.,   Oakland. 
.Architect — None. 
Contractor  —  J.    D.    Carter,    3629    Loma 

Vista    Ave.,    Oakland.  $100'.i 


DWELLING 

(1732)      2622   ABBEY   ST.,   Oakland.      1- 

story   4-room   dwelling  and   1-story 

garage. 
Owner — C.   A.   Gustafson,    2123   High   St. 

Oakland. 
Architect— None.  $2800 


DWELLING 

(1733)       3236    DEERING    ST.,    Oakland. 

1-story      4-room      dwelling    and    1- 

story    garage. 
Owner — Geo.   Rischmuller,   473  Jean  St.. 

Oakland. 
Architect — None. 
Contractor — Pedigreed    Home    Builders. 

416    Stewart    Bldg.,    Oakland.    $2600 


DWELLING 

(1734)        E     EIGHTY-SEVENTH     AVE. 

40     N     Dowling    St.,    Oakland.         1- 

story    5-room    dwelling. 
Owner— II.    J.    Simon.    981       92nd    Avo.. 

Oakland. 
Architect — None. 
Contractor — F.  A.  Speck,  973  92nd  Ave., 

Oakland.  $3000 


DWELLING 

(1735)  6212  MONADNOCK  WAY,  Oak- 
land. 1-story  5-room  dwelling  & 
1-story    garage. 

Owner— W.  Wolfe,  128  13th  St..  Oak- 
land. 

Architect — None.  $3200 


ALTERATIONS 

(1736)      270    ELEVENTH    ST.,    Oakland 

Alterations. 
Owner — M.    Stolsoff. 
Architect — None, 
("on tractor  —   H.    P.    Hoyt,    45 

S'un    Francisco. 


2nd    St.. 
$1500 


ST(JRE 

(1737>      SE  COR.  SYCAMORE  and  West 

Sts.,   Oakland,      l-story    tile    store. 
Owner — R.   H.   Conrad. 
.Architect — None.  $5000 


DWELLING 

(1738J  N     HILLMONT     AVE.     500     E 

73rd   Ave.,   Oakland.      1-story   3-rm. 

dwelling   and    1-story    garage. 
Owner — F.   C.   Bickford,    7709   Ney   Ave., 

Oakland. 
Architect — None.  $165f 


DWELLING 

(1739)      NW   COR.   CARMEL  and   Maple 

Aves.,     Oakland.       1-story     6-room 

dwelling. 
Owner— J.    A.    Lloyd,    4017    E-16th    St., 

Oakland. 
Architect — None.  $4000 


DWELLINGS 

(1740)  N  CAMDEN  ST.  240,  280,  320 
E  Birdsall  Ave.,  Oakland.  Three 
1-story  5-room   dwellings. 

Owner — Claude   Cook. 

Architect — None. 

Contractor — L.  B.  Matheyer  Co.,  136u 
Hopkins  St.,  Oakland.       Each  $3500 


DWELLING 

(1741)  901  PARAMOUNT  ROAD.  Oak- 
land. 2-story  8-room  dwelling  & 
1-story    garage. 

Owner — Arthur  F.  Agaro,  1713  Filbert 
St.,   Oakland. 

Architect — D.  D.  Stone,  Foxcroft  Bldg., 
San   Francisco. 

Contractor — H.  C.  Schulz,  946  Arling- 
ton   Ave.,    Berkeley.  $11,250 

RESIDENCE 

(1742)  1147  WINSOR  AVE.,  Piedmont. 
2-story  6-room  residence  (frame) 
and  garage. 

Owner — A.   J.   Flagg,   2501  Best  Avenue, 

Oakland. 
Architect — None.  $7500 

RESIDE.NCE 

(1743)  1114  WINSOR  AVE.,  Piedmont. 
2-story  9-rm  frame  residence  and 
garage. 

Owner — Hans     Christensen,     300     Wild- 
wood  Ave.,  Piedmont. 
Architect — -None. 

Contractor — A.  Grevstad.  5524  Vicente 
Oakland.  $8000 


RESIDE.N'CE 

(1744)  1419  DERBY  ST..  Berkeley.  1- 
siory    5-room    1-family    residence. 

Ownei — T.   O.   I'ieser,  2910  Grove  Street 

Berkeley. 
Architect — \V.  H.  Dixon,  Oakland. 
Contractor — Garfield    Nine,    1422    Derby 

St.,    Berkeley.  $4750 

(1745)  1604-8-12-16-20  DWIGHT  WAY 
Berkeley.  5  1-story  5-room  resi- 
dences. 

Owner — James   Green,    5303    17th    Street 

Oakland. 
Architect — None. 
Contractor — E.   L.    Thompson.   5303    17th 

St.,  Oakland.  $2800  each 


DW  ELLIN 

(1746)  S  NEY  AVE  175  E  Heron  Ave 
Oakland.    1-story    5-room    dwelling. 

Owner— E.  T.  Mlnney,  417  14th  Street, 
Oakland. 

Architect — None. 

Contractor — H.  T.  Caskey,  5929  Mauri- 
tania  Ave.,   Oakland.  $4000 

DWELLING 

(1747)  S  NEY  AVE.  115  E  S2nd  Ave.. 
Oakland.    1-story    5-room    dwelling. 

Owner — E.  T.  Minney,  417  14th  Street. 
Oakland. 

.Architect — None. 

Contractor — H.  T.  Caskey,  5929  Mauri- 
tania Ave.,  Oakland.  $4000 

ADDITION  ETC. 

(174S)      1411       THIRTY-NINTH       .WE.. 

Oakland.    Addition    and    alterations 

to  apartments. 
Owner — .Albert     E.     Hefner,     4566    East 

14th   St.,   Oakland. 
Architect — None. 
Contractor   —    W.    C.    .Applewhite,    1017 

Linden   St.,   Oakland.  $3000 


36 


BUILDING    AND    ENGINEERING    NEWS 


Saturday.  April  24,  1926 


DWIELLING 

(1749)  B  ATLAS  AVE.  70  S  Young 
Ave.,  Oakland.  1-story  5-room  dwlg 

Owner— May  Tickell,  4685  Park  Blvd., 
Oakland. 

Architect — None. 

Contractor — A.  W.  Schneck,  3344  Flori- 
da  St.,    Oakland.  $4000 


ADDITION 

(1750)      E    EDGEMORE    AVE.       150      S 
Sunnyside  Ave.,   Oakland.   Addition. 
Owner — R.  N.  Montgomery. 
Architect— None.  $1400 


DWELLING 

(1751)      5395    WALNUT   AVE.,    Oakland. 

1-story  3-room  dwelling. 
Owner — WMllie    and    May    Bridge,    1431 

46th    Ave.,    Oakland. 
Architect — None. 
Contractor — Suburban    Realty    Co.,    1431 

46th  Ave.,   Oakland.  $2800 


DWELLING. 

(1752)      2645    65TH   AVENUE,    Oakland. 
1-story     5-room     dwelling     and     1- 
story  garage. 
Owner — E.    Watkins,    2151     E    24th    St., 
Oakland. 
Architect — None. 
Contractor— Owner.  $3500  &  $150 


ALTERATIONS. 

(1753)  3125  EASTMAN  AVE.,  Oakland. 
Alter,  and   Addition. 

Owner — B.  E.  Wehrmeister,  3125  East- 
man Ave.,  Oakland. 

Architect — None. 

Contractor — Chas.  Stade,  3816  Redding 
St.,   Oakland.  $1250 


APARTMENTS. 

(1754)      N   BOND   ST.,   550   W   HAVENS- 

court,  Oakland. 

2-story  8-room  Flats. 
Owner — John  Raster,  771  Capp  St.,  San 

Francisco. 
Architect — None. 
Contractor — Moore    &    Fisher,    446    38th 

St.,  Oakland.  $7000 


DWELLING. 

(1755)  6433  CHABOT  ROAD,  Oakland. 
1-story  6-room  dwelling  and  1- 
story  Garage. 

Owner — R.   B.    Cadwalader,   no   address. 

Architect — None. 

Ccntractor — E.  E.  Henserson,  2737  For- 
est Ave.,  Oakland.  $8500  &  $300 


DWELLING. 

(1756)  1238  SUNNYHILL  ROAD,  Oak- 
land.   2-story    7-room   dwelling. 

Owner — M.   D.   Ratsford,   no  address. 

Architect — None. 

Contractor  —  Emil  Lindquist,  787 
Brookwood    Rd.,    Oakland.         $7950 


SHOP. 

(1757)      S    63RD    ST.,    100    W    COLLEGE 

Ave.,    Oakland.      1-story    shop. 
Owner — L.  J.  Kruse,   6048  College  Ave., 

Oakland. 
Architect — None. 
Contractor— Jos.    Coward,    1930    E    27th 

St.,   Oakland.  $2300 


DWELLING. 

(1758)  W  77TH  AVE.,  232  N  UAR- 
fleld  Ave.,  Oakland.  l-etory  5- 
room   dwelling  and   1-story   garage. 

Owner — L.  P.  Sorensen,  4260  Hopkins 
St.,  Oakland. 

Architcrt.-  -None. 

Contractor- -Owner.  $2750  &  $100 


APARTMENTS. 

(1759)  E  GENOA  ST.,  108  N  59TH  ST., 
Oakland.  2-story  24-room  apart- 
ments. 

Owner — Jias.  V.  Frazier,  2324  Peralta 
Ave.,    Oakland. 

Architect — None. 

Contractor — Owner.  $20000 


GARAGE 

(1760)      NW    COR.     FORTY-FIRST    & 

Broadway.  1-story  brick  garage. 
Owner — M.    Elgarten. 
A 1  chitect — None. 
Contractor — A.    A.    McDonald,    464    44th 

St.,    Oakland.  12,000 


DWELLING  &  STORE 

(1761)  N  E-FOURTEENTH  ST.  26  E 
78th  Ave.,  Oakland.  2-story  dwell- 
ing and  store. 

Owner — A.  C.  Meadows,  5748  East  14th 
St.,  Oakland. 

Architect — None, 


Contractor — A.    E.   Orton   Master  Build- 
ers,   5  74  8  Eiist   14th   St.,   Oakland. 

$10,000 


DWELLINGS 

(1762)  W  SEVENTY-THIRD  AVE.  35 
72  N  Ney  Ave.,  Oakland.  2  1-story 
5-room  dwellings  and  garages. 

Owner — K.  A.  .lohanson,  2429  13th  Ave., 

Oakland. 
Architect — Non^.  $3150   each 

DWELLING 

(1763)  E  SUNNYHILL  RD.  127  S  Hill- 
wood  Rd.,  Oakland.  2-story  6-room 
dwelling. 

Owner — John    J.   Moore,   354   Hobart  St., 

Oakland 
Architect — E.    R.   Dechene,   4128   Gilbert 

St.,  Oakland.  $7000 


DWELLING 

(1764)      1534    SEVENTY-NINTH      AVE., 

Oakland.    1-story    5-room    dwelling 

and   1-story  garage. 
Owner — D.    W.    Parks,    2536    63rd    Ave., 

Oakland. 
Architect — None.  $3000 


ADDITION 

(1765)  658  HILLGIRT  CIRCLE,  Oak- 
land.   Addition. 

Owner — Clayton  Bush,  658  Hillgirt  Cir- 
cle,  Oakland. 

Architect — None. 

Contractor- — Bouquet  &  McKibben,  668 
Hillgirt  Circle,  Oakland.  $1200 


DWELLINGS 

(1766)      LOTS   75      140      462      MELROSE 

Highlands,  Oakland.  3  1-story  3-rm 

dwellings. 
Owner — C.   P.  Murdock,  1440  Broadway, 

Oakland. 
Architect — None.  $1000  each 


DWELLING 

(1767)      N   SIXTIETH  ST.   125   W  Hille- 

gass  Ave.,  Oakland.  1-story  6-room 

dwelling. 
Owner — Elizabeth  Antrim. 
Architect — None. 
Contractor— L.  A.  Blecher,  2213  Pine  St. 

San  Francisco.  $4800 


SHOP 

(1768)      E    MARKET   ST.      51      N      Mead 

Ave.,    Oakland.    1-story   tile   shop. 
Owner — Geo.   Langtry,    2420   Market   St., 

Oakland. 
Architect — None. 
Contractor    —    Edward    Langtry,     2420 

Market    St.,    Oakland.  $2000 


DWELLING  „„r^      » , 

(1772)  NO.  1809  YALE  DRIVE,  Ala- 
meda. One-story  5-room  cement 
plaster  finish  dwelling. 

Owner— C.  F.  Lodge,  2201  57th  Ave.. 
Oakland. 

Architect — None.  $4100 


DWELLING 

(1773)  NO.  3030  FAIRVIEW  AVE.. 
Alameda.  One-story  6-room  cement 
plaster   finish   dwelling. 

Owner — Axel  R.  Benson,  3115  Brook- 
dale   Ave.,   Oakland. 

Architect — E.  J.  Simmers,  1700  Pearl 
St.,   Alameda. 

Architect  —  Axel.  R.  Benson,  3115 
Brookdale    Ave.,   Oakland.  $5250 


(1774)  NO.  1516  EVERETT  ST..  Ala- 
meda. Two-story  5-room  cement 
plaster    dwelling. 

Own'?r — Emil  Ichters,  2241  Santa  Clara 
Ave.,  Alameda. 

Architect  —  A.  W.  Richardson,  941 
Church   St.,   San   Francisco. 

$3000 


ADDITIONS 

(1775)      NO.    1149   BAY      ST.,      Alameda. 

Additions. 
Owner — Frank    C.    Stratford.    Premises. 
Architect — None. 
Contractor  —  Globe  Realty     Co.,     1402 

Webster  St.,  Alameda.  $3000 


DWELLING 

(1776)      NO.    3042      THOMPSON      AVE., 

Alameda.     One-story  6-room  stucco 

finish   dwelling. 
Owner— H.  P.  McKallor,  2231  E-39th  St., 

Oakland. 
Architect — Dixon  &  Hiller  .  $5000 


STORE   BLDG. 

(1777)  NO.  1200-1202  LINCOLN  AVE., 
Alameda.  One-story  2-room  cement 
plaster  finish  store   building. 


Owner — Tormey  &  Ryan,  2910  Tele- 
graph Ave.,  Oakland. 

Architect — McWethy  &  Greenleaf,  2910 
Telegraph  Ave.,  Oakland.         $11,000 


RESIDENCE 

(1778)      NO.      769      CRAGMONT      AVE., 

Berkeley.         One-story      6-room      1 

family  residence. 
Owner — E.  M.  Erickson,  1500  Grant  St., 

Berkeley. 
Architect — C.  H.   Freickel,   3129  College 

Ave.,    Berkeley. 
Contractor — F.    Burns,    3640    Magee    St., 

Oakland.  $4900 


RESIDENCE 

(1779)  NO.  1987  ELDORADO  AVE., 
Berkeley.  One-story  6-room  one 
family   residence. 

Owner — S.  Benedetti,  558  43rd  St.,  Oak- 
land. 

Architect — None.  $6000 


CHURCH  BLDG. 

(1780)      NO.     1521     SPRUCE     ST.,    Ber- 

Keley.     Two-story  20-room  Class  C 

church   building. 
Owner — 2nd    Church    of    Christ,    Bkly. 
Architect  —  Henry    H.    Gutterson,    526 

Powell  St.,  San  Francisco. 
Contractor— W.    Lloyd    Hook,    357    12th 

St.,  Oakland.  $47,050 

NOTE: — Recorded    contract    reported 
April   17,   1926,   No.   584. 


DWELLING 

(1781)       N    MENDOCINO    AVE.     300    E 

Lawton   Ave.,   Oakland.      2-story   7- 

room    dwelling. 
Owner — A.  Hendrickson,  6458  Raymond 

St.,    Oakland. 
Architect — None.  $5000 


DWELLING 

(1782)      N  GOLDEN  GATE   AVE.   150   E 

Buena    Vista,    Oakland.      2-story    6- 

room  dwelling. 
Owner — E.    M.    Hodge,    926    E-18th    St., 

Oakland. 
Archite'"*— None.  $4000 


DWELLING 

(1783)       3540    MANGELS    ST.,    Oakland 

l-3tory    4-room    dwelling    and      1- 

story  garage. 
Owner — B.    Drochetz,    1127    Linden    St., 

Oakland. 
Architect — None. 
Contractor    —    L.    A.    Peters,    69    Santf 

Clara    Ave..    Oakland.  $3100 


DWELLING 

(1784)       2876    MORCOM     ST.,     Oakland. 

1-story    4-room    dwelling. 
Owner — O.    T.    Batteher,    2801    Madera 

Ave.,    Oakland. 
Architect — None. 
Contractor  —  L.    A.    Peters,    69    Santa 

Clara    Ave.,    Oakland.  $2750 


DWELLING 

(1785)  E  EIGHTY-SIXTH  AVE.  40  S 
Holly  St.,  Oakland.  1-story  5-room 
dwelling  and  1-story  garage. 

Owner — Frank    J.    Leonardo,    1462    86th 

Ave.,    Oakland. 
Architect — None.  $3200 

DWELLING 

(1786)  1162  CAVANAUGH  ROAD,  Oak- 
land.     2-story    7-room    dwelling. 

Owner — John    H.    Collins,    825    57th    St., 

Oakland. 
Architect — None. 
Contractor — E.     K.    Collins,    842    Creed 

Rd.,   Oakland.  $6000 


FLATS 

(1787)  1911  FRUITVALE  AVE.,  (rear) 
Oakland.      2-story    6-room    flats. 

Owner— Dr.  E.  K.  Caldwell,  1911  Fruit- 
vale  Ave.,  Oakland. 

Architect — None. 

Contractor  —  E.  P.  Anderson,  2045 
Rutherford    St.,    Oakland.  $5400 


DWELLING 

(1788)      9633    D    ST.,   Oakland.      1-story 

5-room    dwelling. 
Owner — J.   S.   Marshall,   1617   70th   Ave., 

Oakland. 
Architect — None.  |S000 


GARAGE 

(1789)      SW    COR.    FIFTH    and    Center 

Sts.,  Oakland.     1-story   tile  garage. 
Owner— Gus     B.     Hill,     1723     Telegraph 

Ave.,    Oakland. 
Architect — None. 
Contractor— A.    M.    Hite,    779    Pine    St., 

Oakland.  11600 
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DWELLINGS  .  -  '.       . 

(1790)    7325,   7329   HALLIDAY  ST..  Oak- 
.    land.      Two    Irstory    5-room   dwell- 
ings. 

Owner— G.    W.    Linton,    4650    E-14tli    St., 
Oakland. 

Architect — None. 

Contractor    —    Parker    &    Moore,     571i) 
Brookdale    Ave.,    Oakland. 

Each    $3,000 


DWELLING 

(1791)       5512    FKEMONT    ST.,    Oakland. 

1-story    4-room    dwelling. 
Owner — ^A.    C.     Kinhert,     5512     Ferniont 

St..    Oakland. 
Architect — None. 


52500 


DWELLING 

(1792)  780  CARLSTON  ST.,  Oakland. 
1-story    6-room    dwelling. 

owner — Cecil   Chaput. 
Architect — None. 

Contractor — H.  li.  Hayden,  3127  Bev- 
erly   Ave.,    Oakland.  $4000 

DWELLINGS 

(1793)  1501,  1505  102ND  AVE.,  Oak- 
land. Two  1-story  5-room  dwell- 
ings  and    1-story    garage. 

Owner — C.    W.   Griffith,    1315    96th    Ave., 

Oakland. 
Architect — None.  Each  $3150 


FLATS,    STORES 

(1794)  3827,  3829  E-TWELFTH  ST., 
Oakland.  2-story  6-room  flats  & 
stores  and   1-story   garage. 

Owner — B.    Bagiotto. 

Architect — None. 

Contractor^M.  E.  Valente,  5215  Locks- 
ley    Ave.,    Oakland.  $9300 


(1795)  5141-43  MILES  AVE.,  Oakland. 
2-story    12-room    flats. 

Owner — A.  Isola,  5137  Miles  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — M.  E.  Valente,  5i;i5  Locks- 
ley    Ave.,    Oakland.  $y350 


(1796)  W  SEVENTY- EIGHTH  AVE, 
100  S  Hillside  St.,  Oakland.  1-story 
5-room   dwelling. 

Owner — Carmello    DeFiori. 

Architect — None. 

Contractor — Pio  Benassini,  5239  Boyd 
Ave.,  Oakland.  $4200 


ALTERATIONS' 

(1797)  SE  COR.  TWENTY-FIRST  ana 
Franklin  Sts.,  Oakland.  Altera- 
tions. 

Owner  —  Oakland    Times,    1727    Broad- 
way,   Oakland. 
Architect — Kone. 

Contractor  —  Jas.    L.    McLaughlin,    251 
^fgCearny   St.,:S.   F.  $1500 

ADDITION 

(1798)  LOT     188     MILLSMONT,     Oak- 
'    'VknA.      Additloi^n. 

OWnei-— Bijou    E.    IBlade. 

Architect — None; 

Contractor— M.    A.    Blade.  $2200 


ADDITION 

(1799)       2232    HOPKINS    ST.,    Oakland. 

Addition. 
Owner — H.    Litnen. 
Architect^ — None. 
Contractor — V.     Siegge,     3912     Linwoo<? 

Ave.,    Oakland.  $5250 


DWELLING 

(1800)  2569  MAXWELL  AVE.,  Oak- 
land. 1-story  7-room  dwelling  and 
1 -story    garage. 

Owner — Cynthia  V.  Talcott,  1760  High 
St.,   Oakland. 

Architect — None. 

Contractor — Hill  &  Walters,  1629  45th 
Ave.,   Oakland.  $6450 


ADDITION 

(18U1)  1425  lOOTH  AVE.,  Oakland.  Ad- 
dition. 

Owner — H.  C.  Ross,  1427  100th  Ave., 
Oakland. 

.Architect — None. 

Contractor  —  C.  H.  Wallace,  451  Mit- 
'  chell    Ave.,    San    Leandro.  $2500 


SERVICE    STATION,    ETC. 

(1802)       NE    COR.    HOPKINS    ST.    and 

Boston      Ave.,      Oakland.        1-story 

brick    service'    station    and    1-story 

cohifort  station. 
Owner  —  L.    E.    Van    Kess,    4920    Park 

Blvd.,  Oakland. 
Architect^None.  $3500 


ADDITION 

(1803)  E  VIRGO  RD.  1000  N  Broad- 
way Terrace,  Oakland.  1-story  5- 
room   addition. 

Owner — Otto  Bergwardt,  1532  Morton 
St.,    Alameda. 

Architect — None. 

Contractor — G.  H.  Noble,  1336  Park  St., 
Alameda.  $3500 


DWELLINGS 

(1804)  S  E-THIRTY-SECOXD  ST.  100, 
135  E  13th  Ave.,  Oakland.  Two 
1-story  5-room  dwellings  and  ga- 
rages. 

Owner  —  United  Finance  Corp.,  1924 
Broadway,  Oakland. 

Architect — None. 

Contractor  —  Allen  Goldsworthy,  856 
20th  St.,  Oakland.  Each  $4000 


DWELLING 

(1805)       S    E-TWEx\TY-NlNTH     ST.     50 

E    22nd    Ave.,    Oakland.      1-story    4- 

family   dwelling. 
Owner — H.  E.  Sninimel,  2215  E-29th  St. 

Oakland. 
Architect — None.  $2200 


FACTORY 

(lb06)       N    E-EIGHTH    ST.    25    E    39TH 

Ave.,   Oakland.      2-story    factory. 
Owner — Dewey  Almy  chemical  Co.,   235 

Harvey    St.,    Cambridge,    Muss. 
Arclutect — None.  ;  18,00i' 

ALTERATIONS 

(1807)    NO.  2029  CHANNING  WAY,  Bev- 

keley.     Alterations. 

Owner  —  Giocers  Baking  Co.,  1.024 
Charming  Way,  Berkeley. 

Architect — None. 

Contractor — Bovyen  &  Son,  2516  Cali- 
fornia  St.,    San   Francisco.  $2500 


RESIDENCE 

(1808)      NO.      1611      STANNAGE      AVE., 

Berkeley.       One-story     5-room     one 

family   residence. 
Owner — D.     Viab,    1609    Stannag«    Ave., 

Berkeley. 
Ai  chitect — None. 
Contractor— A.    Icardi,    972     .\iieen    St., 

Oakland.  $3500 


RESIDENCE 

(1809)  NO.  763  SAN  DIEGO  RD,  Ber- 
keley. Two-story  9-room  one 
family   stucco   residence. 

Owner — Mrs.  M.  Merritt,  1209  Colusa 
Ave.,    Berkeley. 

Architect — E.  L.  Snyder,  2045  Shatiuck 
Ave.,    Berl^eley. 

Contractor  —  Mason-McDuttie  Co.,  2045 
Shattuck  Ave.,  Berkeley.         $15,000 


DWELLING 

(1810)  E  SUNKIST  DR.  300  N  Colum- 
bian Dr.,  Oakland.  1-story  5-room 
.  dwelling. 

Owner — Xaver   Fischer. 

Architect — None. 

Contractor  —  Jab  Ness,  2335  Ransome 
Ave.,  Oakland.  $4000 


DWELLING 

(1811)  4457  DAVENPORT  AVE..  Oak- 
land.     1-story    4-room    dwelling. 

Owner  —  Geo.  Nicoll,  1417  Myrtle  St., 
Oakland. 

Architect— None.  $2000 


DWELLING 

(1812)  W  106TH  AVE.  210  N  Sunny- 
side  St.,  Oakland.  1-story  5-room 
dwelling  and    1-story  garage. 

Owner — L.  M.  Co.\  and  C.  .1.  Welch,  2129 
106th    Ave..   Oakland. 

Architect — None.  $2650 


DWELLING 

(1813)  1071  EIGHTY-THIRD  AVE. 
Oakland.      1-story    5-room    dwlg 

Owner — L.    O'Neil. 
.Architect — None. 

Contractor  —  Vigo  Lambrecht.  9401 
Scott    St..    Oakland.  $2500 

DWELLING 

(1814)  S  TOMPKINS  ST.  267  W  Vale, 
Oakland.      1-story  4-room  dwelling. 

Owner — Mrs.    B.    A.    .\ult,    1458    Madison 

St.,  Oakland. 
.Architect — -Xone. 
Contractor — Byrd    M.    Ault.  $2000 

DWELLING 

(1815)  3315  RANDOLPH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  & 
1-story   garage. 


Owner — L.    ('.     Fish, 

Oakland. 
A.  rchitett — Nont. 


2453     Park     Blvd. 
J530'; 


d\m:lling 

(Ia16i  1981  SCiiO(»L,  .^r.,  OaUL'i-iil.  I- 
:  f  >; ./  5-roorn  clwellini^  and  1 -story 
t;a>aRe. 

Own«r — A.  L.  Peters,  67  Santa  Clara 
Ave.,  Oakland. 

.\...,,  ;, ,  i_Nonc.  $3:t5n 

■)V.  Kj  LING 

(1817)  S  VALLE  VISTA  500  E  Lake- 
shore  Ave.,  OaklantV  1-story  6- 
room   dwelling. 

Owner — Mark    Ryan. 

Architect — Geo.  O'Brien,  Bacon  \^^'\4■, 
Oakland. 

Contractor — Jensen  &  Pederaen,  3443 
Adeline   St.,   Oakland.  $7C6". 


DWELLING 

(1818)       E    THIRTY-THIRD    .WE.     180 

N    E-16th    St.,   Oakland.      1-story   C- 

room   dwelling. 
Owner — B.  J.  Cecil. 
.Architect — None. 
Contractor — Carl    C.    Lasssn,    123    Palm 

Dr.,    Piedmont.  |4300 


DWELLING 

(1819)  S  NORMANDIE  ST.  325  W  GOth 
Ave.,  Oakland.  1-story  5-room 
dwelling  and  1-story  garage. 

Owner — D.  LaPaugh,  1661  68th  Ave., 
Oakland. 

.Architect — None.  $3150 


DWELLING 

(1820)       2107    DIMC»'<D    AVE.,    Oakland. 

1-slory    3-rot)m    dwelline. 
Owner — E.    Sabin,     :;429    Dimond    Ave., 

Oakland. 
Architect — None.  $100) 


DWELLING 

(1821)  1655     EIGHTY-FIR.5T    AVE.. 

Oakland.      1-story   5-roora  dwelling 

and   1-story  garage. 
Owner  —  T.    E.    Nelson,    1425    Franklin 

St.,  Oakland. 
.■Architect — None. 
Contractor  —  Middlekrauff    Pros.,    1124 

60th   Ave..   Oakland.  $3100 


APARTME.XTS. 

(1S22      S    lOTH   ST..    100   W   GROVE   ST.. 

Oakland       3-story     36-room     Brick 

and  Tile  Apartments. 
Owner    —    Frederick     J.     Russell,    5726 

Keith  Ave.,   Oakland. 
Architect — None. 
Contractor — Owner.  $45000 

DWELLING. 

(1823)  S  NICOL  AVE..  329  E  FRUIT- 
vale  Ave.  1-story  14-room  6-family 
dwelling. 

Owner — Mrs.  Minna  Bischoff,  6251  Col- 
lege  Ave.,   Oakland. 

Architect — None. 

Contractor — H.  W.  Mclntier  Co.,  6251 
Cillege   Ave..    Oakland.  $10000 


NURSES'   HOME. 

(1S24)      S  W  COR.  SUMMIT  AND  CEN- 

tral     Ave.,    Oakland.      4-story    con. 

Nurses'   Home.  * 

Owner — Sisters  of  the  Providence,  29th 

and  Broadway,  Oakland. 
.Architect — R.    .\.    Herold,    no   address. 
Contractor — Barrett  &  Hilp,  354  Hobart 

St.,    Oakland.  $200,000 


RESIDENCE 

(1825)  NO.  320  PACIFIC  AVE.,  Pied- 
mont. Two-story  8-room  frame 
residence  and  garage. 

Owner — J.  W.  Scammell,  426  Pala  Ave., 
Piedmont. 

.Vrchitcct — None.  $900f 


RESIDENCE 

(1826)  NO.  98  L.\  SALLE  AVE..  Pied- 
mont. Two-story  9-room  fram<» 
residence  and  garage. 

Owner — Mrs.  W.  W.  Breuner.  2457  Web- 
ster St.,  Berkeley. 

.Architect  —  E.  L.  Snyder,  6938  Lock- 
wood  St..  Oakland. 

Contractor — Beckett-Wight.  2457  Web- 
ster   St..    Berkeley.  $12,500 


RESIDENCE 

(1827)      NO.     1821     SAN     RAMON     AVE.. 

Berkeley.      Two-story    6-room    onj 

family  stucco  residence. 
Owner — Harvey     Long.     2927     Florence 

Ave..   Berkeley. 
Architect — None.  $5000 
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^   ,^^,,^„  nwi^TTTvr-    Avn    n\Ti\rv  Filed  Apr.  16,  1926.  Dated  Apr.  16,  11>26 

flf f8?'^Ng'^1242  SPRUCE  ST..  Berkeley  fim^^X    E   COR.    pIrK^BLVD.   AND  ^'^tHrlT^  '"^"'''  "'  ""'""  '"^S^ 

One  storv5-room   one   family   resi-  Chatham    Rd..    Oakland.     2-story   6-  corpwaied    V '  •..■,;,;;:;;'^^'" 

d^ncf  room  dwelling  and   1-story  garage.  On   completion    amount  su«lcient 

Ownf^^";  D.  porter.  2726  Dwight  way.  Own^r-H^^G.    Kennedy.    860    55th    St..  ^VtSTrice^'to  ^.""r.'!'.^  °S5% 

»      ,^f^^^®^®^- „^                                         S-iono        Architect None  Usual   36    days    Balance 

Archxtect-None^ ?5000  -^l^^Hllf^^^l^^     ^^^,       1201    Adeline  „      ^                           TOTAl.    COST     »46,465 

RT^STnFXCE  St..    Oakland.                                    $6400  Bond,    two,    each    »JJ.ja2  au.      buretles.    | 

/,ooo^      <^r,    ICQ-  f-nRVT^TT    AVF     Rer-  Uiobe    inaemniiy     Co.       l<^orfeu,     none,    i 

^^^2^^      NO.  163.    CORNELL  AVE     Ber  j^^-elLINg   AND    GARAGE.  \^\rnu.     15U     worKing    days     irom    date,    j 

family  residence  (1943)      1083    S9TH    AVENUE,    Oakland.  tlans    and    specihcations    tiled.                       1 

Owner-M.   Walsh,   Everett  St..  El  Cer  1-story     S^room     dwelling     and     U  ^^^^^^^^ 

Ar.^hit2nt     Vnne                                       $2500  Owner— Geo.  E.  Wallgren.  C^S^;      CiTi'  OF  ALAMEDA,  County  of 

Architect— None^ ?>^ouii  Architect— None  Alameda,    ueneral  construction,  ad- 

TjT-oTT^H'Tvrr-P'  Contractor— J.   H.    Pickrell.   696   Nevada  dUion    to   present   residence.                    I 

nsfoi      NO    2314   MARIN     AVE        Ber-  St..    Oakland.                                    $4200  Owner— Paul   s.   Newman  and  Laura  S. 

(1830)      NO.    Zdi4   xuAKi.N      Avii,..      oei  .Newman,      laz     Buena      vista     Ave., 

^^^^J^n.?"^^          ^  DWELLING    AND    GARAGE.  Alameaa. 

r„..^«l     w     in     Rnmaere     l--'>5    Arch    St  (1844)      BOWLES      PL.      AND      SUNNY-  Architect— None. 

Ownei  — \\.    iJ.    damage,    i--o    aich   ou,  hill  Road,  Oakland.     2-story  6-roora  Contiacior— Joan  Peacock,  2512  Chester    i 

.      C^f^  t     <''^„^  dwelling  and  1-story  garage.  at.,    oakiana. 

ContrL^cto7-^W     B.    Howard.    825    Santa  0^^"«?r-J^\k   L.   Spence.  F.leu   ^pril    i.,    1926.    Dated  .    1926. 

».,ontractor      "•J?""         "■               t^fion  Architect— None.  un   beginning   worK    ♦a»o.oo 

l-e    A^e..   Berkele>.                          $^800  Contractor— A.    F.    Kohle.    1201    Adelinfc  vvnen    piasifred     575.00 

„r,T^,r,    err,      T>  St.,   Oakland.                                       $5800  on   acceptance    579. oa 

(1832)      NO.     1159     HOPKINS    ST.,    Ber-  "            TOTAL    CoaT.    $loo».oa 

keley.         One-story       8-room       on?.  DWELLINGS    AND    GARAGES.  Bond;    none;    sureties,    none;    forfeit, 

family  residence.  (1845)         7306    -    07-14-15-20-26-32-38-44  none,    liinit,    wituout    aelay;    specitica- 

Ownei— F.   \\'.    Turner,    Berkeley.  Holly    St.,    and    E    73rd    Ave.,    96    S  ^^^JH^  nieu.  none;  plans  filed,  none. 

Architect — None.  Holly    St..    Oakland.     10    1-story    5-  

Contractor — Geo.    F.    Rice,    2119    Derby  room     dwellings     and     1-story     ga-  \v  ^ivEiiOUSE  BUILDLNG. 

St..    Berkeley.                                      $3500  rages                           _.„  ^         ,..,.0.  W^o^      .n      tu     COU      ±-rtA.\KLlN      AND 

Owner— A.  E.  Orton.  5748  East  14th  St..  water  Sts..  Oakland,    ueneial  con- 

RESIDENCE  Oakland.  SLruction     S-storv     leinturced    con- 

(1832)  NO.  2765  ACTON  ST.,  Berkeley,  Architect-None                           Each,   $3250  cre"e    Class    1   wareUouse    DuUding. 
One-Story   6-room   one  family   resi-  A\Tn    pat^aor  Owner- Oioson  properties  company, 
dence.  DUELLING    AND    GARAGE.                                   ^innitpit     O  Knen     i^ioi       inc        Hi 

Owner-C.   H.   Franzeu.   5415   99th   Ave.,  (1846)      N     LONGRIDGE     RD-.     1000     E  ^''^'^j^J.';  g^meiy   .  ^^a^   /raiSo. 

Oakland.  Lakeshore,      Oakland.       2-story     7-       t'r,r,,r^i-,,Tr •^x-.e-m-fv    k     Kiii-tiP    (in<ius- 

Architect— xNone.                                        $5000  room   dwelling  and   1-story   garage.  ^°"' rtai  con1.ruc!.oif  c.f  T    1 .  t^fuL 

Owner— A.    A.    Richards,    752    Longridge  ir.ai  cona<.xucLiyn  co.;,   oij  i>i>aiii 

Rd       Oaklnnd  '=>'^-    ^^^    1?  rancisco. 

RESIDENCE  ArrhitPrt      Nnm>  }!  il^^.  ^yiu  ly,  iszb.  i^ated  Apr.  2,  1926. 

(1833)  NO.  2404  SACRAMENTO  B.-r-  ccntractoT— N  A  \nderson  19'>7  Nana  ^«t-  ^^"^  ^""  '  ^"  ^-^^'^  '""•  '"-/o  o- 
keley.      One-story   6-room   1   family  ^^"^I^-e      Oakland.                    '              $40^00  value. 

r^„.  It^    f^^tk  AT    R„rr  Note:      Recorded     contract      reported  ^ai.   usual  3o  days.                          ,„^„„„ 

Owner — Annie  M.  Burr.  today  c^^utiactor  s    lees     $25000 

Architect — None.                j.     t:,,    ,   i,          .no  Totai    not    to    exceed    «;iJti,U00 

Contractor  —   fatevens    &    Hetcher     409  DWELLING  AND   GARAGE  J-wo    uonus— ♦iis.uuo;    $;j»b.OOO.    sure- 
Orange  bt..  oaKiand.                       ^iOU'i  (I847)      e      ALVARADO      RD,       193      S  ties.    j.    r±.    iViccaiium,    ii.     W.    Gaetjen; 
/1fiQA^      TM  Tvirnr     avf      -iTn  w  TWAm  F  Eucalyptus    Rd.,    Oakland'.      2-story  piaiis   ana   speoiucations   uled. 

(1834)  N  NICOL  A\E.    3<0  W  MAPLE  3-room    dwelling    and    1-story    ga-  

Ave.    1-story  o-room  dwelling  ^age.  BANK  BUILDING. 

Owner--Benjamin  Darling.  684  18th  St.,  Owner— Mrs.    P.    W.    Dore.     18    Bridge  (oc>,)     ox<      xbixi.     bTKEET,     Oakland. 

Oakland.                                              ,,.„„  Rd.,  Berkeley.  ^lieiati-ns    and    Addition    10    BanK 

Architect— None^                                        $3400  Architect— C.  W.  McCall,  1404  Franklin  j^uuuiug. 

.^  St.,   Oakland.  owiie.  —  iiie   American    Bank.    Oakland. 

7^c9-r    Vqc^'    "qtjt^    &^t-c      novior,^       1  Contractor— A.    A.    Haskell.    4331    Mont-  Aicuiteci— Edward    i? .     l?oulKes,     Web- 

(1830)      2380     i3RD    AVE.,    Oakland.     1-  gomery  St.,  Oakland.                   $16,550  ster  Blk..  Oakland. 

story    4-room    dwelling  Note:      Recorded     contract      reported  Contractor— i?.    C.    Stolte,    3455    Laguna 

Owner—J.    C.    Brown,     1247     47th    Ave..  ^oday.  ^ve.,    Oakland. 

A,.^Wlfit,  "v«n<.                                                                             ■♦"" 1:  iled  Apr  ;iu,  lazb.     Dated  Apr.  15,  1926 

^oftra'cVoTill^^J.     Agrella.     1340     58th  BUILDING     CONTRACTS  ^^'^'^"'    ^"nT^r^'LIL'^L'^^Ss^a. 

Ave..   Oakland^ $2500  ^.  — ^ ^--^^^^  "^   vi^-  .'.".'. -.-.•iial-^S 

DWELLING  (ALAMEDA  COUNTY)  total  cost,  taoid 

(1836)  1122-30     73RD    AVE..    Oakland.  ttond.      $1507.50;      sureties      Globe     In- 

2   1-story   4-room   dwellings.  No.     Owner                       Contractor     Amt.  ueiuuity  v,o;  toii.eit.  none;  limit,  4o  days 

Owner— G.  Brinks.  1126  73rd  Ave.,  Oak-  583      Boyle                                 Ritchel        2780  alter  uaie.    1  lans  and  speciQcalions  file 

land.  584      Second                                  Hook     4646.»  ^ TTi"  .  v,,^    ^.t,..-.,^, 

Architect— None.                          Each.  $2500  585      Newman                         Peacock        1539  DUPLEX    BUNGALOW    AND   GARAGE. 

586      Gibson                                 Bagge   296000  *.»»»>      1-OT    17.    GARCIA   HOMEbTEAD 

DWELLING    AND    GARAGK  587     American                            Stolte        3015  Subdivision.    San    Leandro;    N    Gat- 

(1837)  2029  47TH  AVE.NUE.  Oakland.  588  Jackson  Ostrom  6000  cia  Ave.  410  ft.  W  of  E  14th  St., 
1-story  6-room  dwelling  and  1-  589  Nelson  Chapton  5555  ban  Leandro^  Gieneral  Qonstruc- 
story   garage.  590     Richards                    Anderson     15000  tion      of      Duplex     Bungalow      and 

Owner — T.    Plungren.     2423    Prince    St..  591      Dore                                  Haskell     16570  Garage. 

Berkeley.  Owner — Clara   Jackson,   San  Leandro. 

Architect — None  CEMENT  WORK,  ETC.  Architect   —    Plans    furnished    by    con- 
Contractor— ^:tic    Jacobson,    2307    Hav-  (583)      SW    COR.    CLEMENT   AVE.    an.i  tractor. 

enscourt   Blvd.,    Oakland.            $6000  Oak    St.,      Alameda.      Cement      and  Contractor — Ostrom  Bros.,  San  Leandro. 

concrete    work    for    factory    build-  1?  iled  April  20.   1926.     Dated  . 

DWELLING   AND    GARAGE.  ing.  When    trame    is    up    $1500 

(1838)  5806    TEVIS    ST..    Oakland.    1-  Owner— Boyle   Manufacturing  Co.,   Inc..  When    plastered.    1    coat 1600 

story   3-room   dwelling  and   1-story  igig    Park    Ave..    Alameda.  On    recording   acceptance    3000 

garage.  .\rchitect — Union    Iron    Works    of    Los  TOTAL  COST,   $6000 

Owner — H.   W.   Colliser.    1244   61st  Ave.,  Angeles.  Bond,   $3000;   sureties,  J.  H.  Brophy,  M. 

Oakland.  Contractor — Riechel    &    Bredhoff.  H.  Garcia;  forfeit,  none;  limit,   90  days 

Architect — None.                                      $1650  Filed  Apr.  16,   1926.  Dated  Apr.  15,  192'i  trom    date.      Plans    and    specifications, 

1st    and    15th    of    each    month,    of  not   filed. 

DWELLING    AND    GARAGE.  value    incorporated    75%  

(1839)  E    107TH    AVE.    299    N    SHEL-  On   completion    Balance  RESIDENCE    AND    GARAGE. 

don    St.,    Oakland.      1-story    5-room  TOTAL    COST— $2780    plus    14M!C    ppr  (589)      COR    LINCOLN   AVE.   &  MORE- 
dwelling    and    1-story   garage.  sq.    ft.    for    4"    floors    and    35c    p"'-  land  Drive,  Alameda.    General  con- 
Owner— Ed.  Haskm,  2615  High  St.  Oak-  ^^     j^     j^^    walls.  struction    of    7-room    residence   and 
land.                                                      tAnnn  Bond.     $15,000.       Sureties,       Royal      In-  garage. 

Architect— None^ $4000  demnity    Co.    of    N.    Y.      Forfeit,    limit.  Owner— A.    Nelson.     1548    Pacific    Ave., 

^,,,_„ ,  ^-.„  none.      Specifications    filed.      Plans    not  Alameda. 

DWELLING.  fii.j                                                                                         Arrhiteot None 

(1840)  396y    FRUITVALE    AVE.,    Oak-  '''^°-                        Contractor— L.   R.   Chapton,   442   Halght 

land.    1  story  4-room  dwelling.  CHURCH  Ave     Alameda 

Owner— EH     Shelden,    3969    Fruitvale  .^g^^       ^    LINE    SPRUCE    ST.    180    FT  Filed  April  21.   1926.  Dated  Apr  12,  1926 

A      x.^^^®;  ^wi^ii"                                     «i8nn  S   of    Vine    St..    Berkeley.      General  When    floor   is   laid    $1000 

Architect— None^ 51800  construction     Thermolite     concrete  When   roof   is   on    $1000 

^--,„^^^„„  church    building.  When    plastered     $120« 

S^'^e'^madrone  AVE..  280-305-356  ^-"e^us't'^TBe^kerey'  ''  '''''''''  '""  u^ul"  ^t'"days  •::::::::::::;:; :  looo 

llnl^:?^'"'"''^-    '  '""'"'■^  '"°'*'"  ArchiUc't'-^'Henr^^^'ir.-    Gutterson.    526  .               TO^AL  COST.    |5555 

dwellings.                     „„„„.,              .  Powell   St      S    F  Bond,  sureties  and  forfeit,  none.     Limit 

"^""'"n^Vifr,/-    °''^^'''    ^^^    ^^°"            '  Contractor-W.    iloyd    Hook.    357    12th  100   working   days  after  April   12    1926. 

Arch'^S-^None.                       Each.  $2000  St.,   Oakland.  Plans  and  specifications  not  filed. 
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RESIDENCE.  ,    , 

(590)  PTN  LOTS  27-28  BLK  1,  Lake- 
shore  Hlglands,  Oakland.  N  Side 
Longridge  Rolad  be*.  Lakeshor^e 
Ave  and  Verada  Road.  General 
construction    of    2-story    residence. 

O^ner — A.  A.  Ricliards,  752  Longridge 
Road,    Oakland. 

Architect — None. 

Contractor — N.  A.  Anderson,  1927  Napa 
Ave.,  Berkeley. 

Filed  Apr  20,  1926.       Dated  Apr  20,  1926 

When  frame  is  up   25% 

1st   coat    of    plaster    25% 

When     completed     25% 

Usual  35  days    25 % 

TOTAL  COST,   $15,000 

Bond,    17,500;    sureties,    H.    S.    Todman, 

J.    B.    McKeon;    forfeit,    none;    limit,    90 

days    after    April    20,    1926.     Plans    and 

specifications   filed. 

Note:    Permit   reported    today. 

RESIDENCE    AND    GARAGE. 

(591)  LOT  4,  BLK  4,  HOTEL  CLARB- 
mont  Tract,  Oakland.  (E  Side  Alva- 
rado  Road).  General  construction 
2-story  frame  residence  and  ga- 
rage. 

Owner — Mrs.   Pearl  W.  Dore,   18   Bridge 

Road,  Oakland. 
Architect — Charles      W.      McCall,      1404 

Franklin  St.,  Oakland. 
Contractor — Albert     A.      Haskell,      4331 

Montg.    St.,    Oakland. 
Filed  Apr  20,  1926.  Dated  April  19,  1926 
1st    and    15th    of    each    month    75% 
of  value  inc.  until   70%   of  entire 
cont.    has    been    paid. 

On    completion     5% 

Usual   35  days    25% 

TOTAL  COST,  $16,570 
Bond,  sureties  and  forfeit,  none.  Plans 
and    specifications   filed. 


STORE  &  APT.  BLDG. 

(1769)      NE  COR.   THORNTON  ST.  AND 
Washington  Ave.,  San  Leandro.  All 
work    for    2-story   store   and   apart- 
ment building. 
Owner — Anastasios    Dimantapulos,    San 

Leandro. 
Plans   furnished  by  contractor. 
Contractor  —  Sandusky     &     Harwood, 

Oakland. 
Filed  April   16,   1926.  Dated  Mar.  30,  '26 

Frame    up    $1618.75 

Rough    plastered     1618.75 

Completed   and   accepted    ....    1618.75 

Usual    35    days    1618.75 

TOTAL  COST,  $6475 
Bond,  $3238;  Sureties,  Continental  (Cas- 
ualty Co;  Forfeit,  none;  Limit,  120  wk. 
days;   Plans  and   specifications   filed. 


RESIDENCE 

(1771)      LOT    12    LAKESHORB    HIGH- 
lands,  Oakland.  All  work  for  2-sto. 
residence  and  garage. 
Owner — Arthur  F.  and  Merta  V.  Agard, 
1713  Filbert  St.,  Oakland. 
Architect — Samuel    L.    Hyman,    A.    Ap- 
pleton    and   D.    D.    Stone,    821    Fox- 
croft  Bldg.,  San  Francisco. 
Contractor    —    Herbert    K.    Schulz,    946 

Arlington    Ave.,    Berkeley. 
Filed  April  17,  1926.  Dated  April  14,  '26. 

Frame    up     $2822.00 

Brown     coated     2822.00 

Completed  and  accepted 2822.00 

Usual    35    days    2821.50 

TOTAL  COST,  $11,287.50 
Bond,  Sureties,  Forfeit,  none;  Limit, 
Aug.  1,  1926;  Plans  and  specifications 
filed. 


DWELLING 

1770)      LOT   8   BLK    8   ELECTRIC  LOOP 
Trace    (S    78th    Ave.    100    ft.    W    of 
Hillside    Ave.),    Oakland.    All    work 
for    5-room    dwelling. 
Owner — Carmelo   De  Fiori,   Oakland. 
Architect — None. 

Contractor — Pio    Benassini.    Oakland. 
Filed  April   17,   1926.   Dated   Apr.   14,  '26 

Frame    up    $1050 

Rough    plastered    1050 

Completed   and   accepted    1050 

Usual   35  days    1050 

TOTAL  COST.  $4200 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
days;    Plans    and    specif lcation«    filed. 

COMPLETION    NOTICES 


Al.AMKUA    cor  NT  Y 


Recorded  Accepter 

April  14,  1926— NO.  1822  104TH  AV 
Oakland.     A  Lahr  to  whom   it   may 

concern April    14,    1926 

Apr.  14,  1926— NO.  1114  SIXTY-FIRST 
.\ve.,  Oakland.  F  E  Adams  to  F 
E   Adams April    14.    1926 


April  14,  1926— E  45  FT.  LOT  16  BLK 
5  Berkeley  Heights,  Berkeley.  C 
B  Crane  to  P  L  Crane. April  10,   1926 

April  14,  1926— NW  LEROY  AND 
Hllgard  Ave,  Berkeley.  Frances 
Wilson  Kidd  to  Gilley-Schmid  Co, 
Inc April    12,    1926 

April  14,  1926— NW  LEROY  &  HIL- 
gard  Ave.,  Berkeley.  Frafnces 
Wilson  Kidd  to  Baldacci  &  Gaddini 

April     5,     1926 

April  14,  1926— PTN  LOTS  105  &  106 
Blk  21,  Amended  Map  Havenscourt, 
Oakland.      Kyle    &    Arnold    Inc    to 

Kyle  &   Arnold   Inc April    12,   1926 

April  14,  1926— E  RANDOLPH  AVE 
80  N  E-32nd  St.,  Oakland.  L  C 
Fish    to    whom    it    may    concern... 

April     10,     1926 

April  14,  1926— SE  SIXTY-SEVENTH 
and  Vallejo  Sts.,  Emeryville.  F  A 
B  Mfg  Co  to  McWethy  &  Green- 
leaf April     8,     1926 

April  14,  1926— NO.  1024  VENTURA 
Ave.,  Albany.  E  R  Williams  to 
whom  it  maj'  concern .  April  14,  1926 
April  14,  1926 — LOT  28  BLK  5, 
Thousand  Oaks  Station  Tct,  Ber- 
keley.     L    T    Brewer    to    whom    it 

may    concern April    10,    1920 

April  14,  1926— INTERSECTION  NW 
line  Richie  St.  with  NE  line  Hill- 
side Ave  Map  Clover  Gardens;  N 
31°  54'  W  542.21  ft.  N  51'  54'  E 
355.80  ft.  to  pt  of  beg;  NE  37.50  ft. 
SE  100  ft.  SW  37.50  ft.  NW  100  ft. 
to  beg,  Oakland.  C  C  and  Lula 
Gregory    Hume      to   whom      it    may 

concern April     14,     1926 

April  15,  1826—3303  LAGUNA  AVE. 
Oakland.  Marie  Moschenross  to  J. 
Tracy  and  T.  Teddy..  March  27,  1926 
April  15,  1926 — 1059  VICTORIA  AVE. 
San  Leandro.  Cummins  &  White 
to     Oakland     Home     Builders     Co., 

Inc April    15,    1926 

April  15,  1926— N  W  COR.  7TH  AND 
Washington,  Oakland.  Dunn-Wil- 
liams   Realty    Corp.    to    Home    Mfg. 

Co April     12,    1926 

April  15,  1926  — PARR  TERMINAL, 
Oakland.         California        Petroleum 

Corp.  to  L.  P.  Price April  10,  1926 

April  1.5,  1926— LOT  28  AND  E  20  FT. 
Lot  27  Blk.  J.  Amended  Mp.  Re- 
gents   Park,    Berk      Turi    Biannucci 

to    Angelo    Icardi April    14,    1926 

-April  15,  1926  —  2314  107TH  AVE., 
Oakland.      W.    B.     Block    to    C.    W. 

Griffith    April   14,   1926 

Ap.U  15,  1926— LOT  25,  Mp.  Stoner 
and  Talbot  Subdiv.  Brook  Twp., 
Oakland.       Milton      B.      Stoner      to 

Stoner  .<L-  Balbot Mar.  14,  1926 

April  15,  1926— LOTS  29  AND  30  and 
pt.  lots  27  and  31,  Blk.  1,  Shattuck 
Tract,      Berk.       Central      Berkeley 

Bldg.  Co.  to  K.  E.  Parker  Co 

April    12,    1926 

April  15.  1926— LOT  3  BLK  16,  Cor- 
rected Mp  of  Blk.  16,  Solano  Ave. 
Terrace,   Berk.     Grace   E.   Stokes   to 

F.   A.   Stokes    April   12,    1926 

April  15.  1926 — 424  HAIGHT  AVE., 
Alameda.  Miland  R.  Grant  to  Ed- 
win    W.     Dahl Date 

April  15,  1926 — LOTS  17-18  BLK  96, 
S  sterna  Tract,  Berk.  Berkeley 
Welfare    Society,    Inc.    to    Chas.    M. 

Fleischer     April    12,     1926 

April  14,  1926 — N  50  FT  OF  S  W  16. 
50  ft.  Lot  54  and  N  W  50  ft.  of 
N  E  16.50  ft.  Lot  55,  map  of  resub. 
of  39  to  60,  of  the  Mackinnon  and 
(■Johrman    Tract,    Oakland.     August 

Wolf  to  L.  Ericksen    Feb.   17,   1926 

April  16,  1926— LOT  1  BLCX^K  19 
Map  San  Pablo  Park,  Berkeley.  S. 
A.    Warner    to    whom    it    may   oon- 

cern     April    15,    1926 

April  16,  1926— PTN  LOTS  39  &  40 
I^lk  B  Map  Everett  Tct..  Oakland. 
S.  A.  Warner  to  whom  it  may  con- 
cern      April    15,    1926 

An- 11  Ifi.  in2fi— LOT  38  &  PTN  LOT 
39  Map  Everett  Tract,  Oakland.  S. 
A.  Warner  to  whom  it  may  concern 

April    15.    1926 

April  16.  1926 — LOT  9  BLK  5  MAP 
San  Pablo  Park,  Berkeley  C.  E. 
Diener  to  whom   it  may  concern.. 

April     16,     1926 

.^Pil     ifi,     1926— LOT     8     MORRISON 

Tot..   Oakland.    E.      A.      Ji'hn.<;on      to 

whom   it  may  concern .  .April  13,   1926 

April    16.    1926—1040      ORDWAY      ST.. 

Albany.  R.  C.  Woodburn  to  whom  it 

may  concern    April  16,  1926 

.Ai>ril  16.  1926 — 7515  ARTHUR  ST.. 
Oakland.  Wilkinson  Kuhn  and  Bur- 

niester  to  Wilkinson  &  Co 

April     16.     1926 


April  16,  1926— LOT  42  BLK  A  LOW- 
er  Piedmont  Park,  Piedmont.  Al- 
fred A.  Glantz  to  whom  it  may  con- 
cern      April    10,    1926 

April  16,  1926 — PTN  LOTS  51  &  52 
Pleltner  Heights  Tract,  Oakland. 
Edward  French  Grady  to  whom  it 
may  concern April   15,    1926 

April  16,  1926—1377  ROSE  STREET. 
Berkeley.    Anita    Marie      &      P.      B. 

Cavagnaro  to  Maurice  Walsh 

April   15   192« 

April  15,  1926  —  1510  CEDAR  ST., 
Oakland.  J.  F.  Hubbard  to  whom 
it   may   concern April    14,    1926 

April  16.  1926—3671  38TH  AVE.. 
Oakland.  F.  J.  Anderson  to  whom 
it  may  concern   April  15,  1926 

April  16.  1926— N  GARRISON  ST..  162 
W  of  Acton  St.,  Oakland.  L.  W. 
Lomax  to  M.  >and  L.  Realty  Co. 
April  14,  1926 

April  16,  1926— N  GARRISON  ST..  122 
W  of  Acton  St..  Oakland.  L.  W. 
Lomax  to  M.  and  L.  Realty  Co. 
April     14.     1926 

April  16.  1926— N  CARRLSON  ST..  132 
W  of  Acton  St.,  Oakland.  L.  W. 
Lomax  to  M.  and  L.  Realty  Co. 
April     14,     1926 

April  16,  1926—4342  SAN  PABLO 
Ave.,  Emeryville.  William  A.  and 
Elizabeth  M.  Thomas  to  M  and  L. 
Realty   Co April   14,   1926 

April  16,  1926 — N  LINE  CTENTER  ST., 
103,35  ft.  E  of  Grove  St.,  Oakland. 
Mercantile  Securities  Co.  of  Cal. 
to   B.    C.    White April    13,    1926 

April  16,  1926— S  60  FT  LOT  1  and  S 
60  ft.  of  W  55  ft  Lot  2,  Blk  A,  mp 
of  Elmwood  Park,  Berk.  Mercan- 
tile Trust  Co.  of  Cal.  to  Charles  H. 
Burr    et    al 1  ..  .April    8.    1926 

April    17,    1926- LOT    15.    BLK.    1,    mp. 
Lakemont,   Oakland.    Alice   E.   Bou- 
quet   to    whom    it   may   concern.... 
April    12.    1926 

April  17,  1926—5946  OCE.AN  VIEW 
Drive,  Oakland.  Mary  E.  Muller  to 
Louis    Engler    April    13,    1926 

April  17,  1926— PTN  OF  A  CERTAIN 
45.665  acre  Tract  des.  in  a  certain 
deed  of  trust.  A.  P.  Stotts  to  Geo. 
D.  Metcalf,  Book  2441  Deeds  Page 
45.  Olaf  A.  Bush  to  whom  it  may 
concern    April    16.    1926 

April  17,  1926 — PTN  LOTS  21-22,  BLK 
16,  Electric  Loop  Tract,  Oakland. 
Margaret  and  Anthony  J.  Agrella, 
Jr.,  to  H.  W  .and  Elizabeth  M. 
Shutler April  12,  1926 

April  17,  1926—1254  72ND  AVE.,  Oak- 
land. William  F.  Garrett  to  Wil- 
liam F.  Garrett April  16,  1926 

April  17,  1926— LOT  61.  Hopkins  23rd 
Avenue  Tract,  Oakland.    O.  L.  Bur- 

ritt  to  whom   it  may  concern 

April    14,    .^926 

April  17,  1926— LOTS  107-108  BLK 
16,  Amended  Mp  of  Havenscourt. 
Oakland.  Donald  A.  Brophy  to  M. 
T.    Bonham     Apr'.l    16     1926 

April  17.  1926—620  EUCLID  AVE.. 
Oakland.    J.    C.    Polos    to    Jensen    & 

Pedersen    April   12,    1926 

April  17,  1926— E  SIDE  HAVE.XS- 
oourt  50  ft.  S  of  Foothill  Blvd., 
Oakland.  V.  N.  Depolo  to  Fred  W. 
Peters    April    1.    1926 

April  19,  1926 — PTN  LOT  47  BLK  P. 
mp  of  Fruitvale  Blvd  Tract.  Oak- 
land. Chris  Dietz  to  whom  it  may 
concern    April   16.   1926 

April  19.  1926 — LOT  77  TERMINAL 
Junction.  Isabella  M.  Adams  to 
whom   it   may  concern .  .April   14,  1926 

Aiiril  19,  1926— PTN  LOT  29  BLK  3. 
Fruitvale     Garden     Farms.     R.     W. 

Keiman  to  Lester  Van  Ness 

April     5.     1926 

April  19,  1926— W  23RD  AVE.  bet. 
Wakefield  and  E.  25th  St.,  Oak- 
land.   Mrs.   L.   A.   Dickson   to   Ward 

Durgin April  17.  1926 

April  19.  1926— S  E  HAMPTON  RD 
and  King  -Ave..  Piedmont.  H.  K. 
Jaclison    to    whom    it   may   concern. 

April     14.     1926 

April  19.  1926— LOT  79  and  PTN  77. 
Terminal  Junction  Tract.  Albany, 
l.sabelle  M.  Adams  to  whom  it  may 

conoern     -April    14,    1926 

April  19.  1926— LOT  1.5  BLK  S.  mp 
of  Cragmont.  Berkeley.  Oscar  I. 
Kiinnels   to    whom    it   may   concern. 

April     16.     1926 

April  19.  1926—1615-1617  9TH  ST.. 
Alameda.     Ben    F.    KofC    to    Ben    F. 

Koff    April    16,   1926 

Apr.  20.  1926—103  PACIFIC  AVE.. 
Piedmont.  C.  M.  Andersen  to 
whom    it   may  concern .  ..Apr.    19,    1926 
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Apr.  19,  1926— NW  LINE  OF  "WILL- 
iams  St.  202.69  ft.  S  of  E-14th  St., 
San  Leandro.  Nick  Diamantopulos 
to  Geo.  A.   Kellogg    Apr.   14,   1926 

Apr.  19,  1926— PTN.  LOTS  59,  61,  63, 
Map  of  Piedmont  Tract,  Piedmont. 
Calista  E.  Hodes  to  whom  it  may 
concern    Apr.    19,    1920 

Apr.  20,  1926— PTN.  LOT  21  BLK. 
27,  Amended  Map  of  Fairmount 
Park,  Berkeley.  E.  C.  Ramstad  to 
whom   it   may   concern ..  Apr.    17,    19?S 

Apr.  20,  1926— PTN.  LOTS  37,  38,  39, 
Elk.  10,  Map  No.  4,  Regents  Park, 
Albany.  J.  E.  Shatzer  to  whom  it 
may  concern    Apr.   19,   1926 

Apr.  20,  1926— LOTS  52,  53,  54,  BLK. 
8,  Map  No.  4,  Regents  Park,  Al- 
bany. Lee  J.  Immel  to  Lee  J.  Im- 
mel    Apr.    16,    1926 

Apr.  20,  1926— SW  COR.  COLBY  and 
North  Sts.,  Oakland.  Swan  O. 
Sanden   to   whom   it   may   concern.. 

Apr.     14,     1926 

Apr.  20,  1926— NO.  50  EL  CAMINO 
Real,  Berkeley.  Mary  T.  T.  Kett 
to  J.  A.  Marshall  Jr Apr.   20,   1926 

Apr.  20,  1926—3220  61ST  AVE.,  Oak- 
land. Lester  J.  Watson  to  whom 
it  may  concern    Apr.   2,   1926 

Apr.  20,  1926— N  LINE  38TH  ST.  180 
ft.  SE  of  Broadway,  Oakland. 
Margaret  Hawey  to  whom  it  may 
concern     Apr.    17,    1926 

Apr.  20,  1926—2742  CALIFORNIA  ST., 
Berkeley.  E.  R.  Creque  to  whom 
it   may   concern Apr.    20,   192*; 

Apr.  20,  1926— PTN.  LOTS  28,  29,  30, 
Blk.  68,  Map  of  Northern  Addition 
to  the  town  of  Brooklyn,  Oakland. 
J.  L.  and  Kate  McKenzie  to  Jos. 
Flittner    Apr.    20,    1926 

Apr.  20,  1926 — PTN.  LOT  20  BLK.  19. 
Map  of  the  "Warner  Tract,  Oakland 
N.  L.  Freeman  to  N.  L.  Freeman.. 
Apr.    19,    1926 

Apr.  20,  1926 — PTN.  LOTS  38,  39,  Map 
of  Freemont  Tract,  Oakland.  George 
H.  Drysdale  to  whom  it  may  con- 
cern         Date    

Apr.  20,  1926 — PTN.  LOTS  38,  39,  Map 
of  Freemont  Tract,  Oakland. 
George  H.  Drysdale  to  whom  it 
may   concern    

April  17,  1926— NO.  178  TENTH  ST., 
Oakland.  John  A.  Carson  to  Som- 
marstrom    Bros April  17,   1926 

April  19,  1926 — PTN  LOT  19  BLK  ■^. 
Map  Curtis  Tract,  Berkeley.  Jess 
J  Hobert  to  whom  it  may  concern 
April    19,    1926 

April  19,  1926 — PTN  LOT  15,  Map  of 
Resub  of  Ptns  of  Blks  G  and  H. 
Bella  Vista  Park,  Oakland.  Ciar- 
enct  K  Nichols  to  whom  it  may 
concern April    19,     192G 

April  19,  1926 — NO.  1802  CHESTNUT 
St.|,  Berkeley.  Henry  Oman  to 
whom    it    may    concern ..  April    19,    '26 

April  19.  1926— NO.  1347  SANTA  FE 
Ave.,  Berkeley.  Ethel  V  Hall  to 
Edward   W    Hall Apiil    15,    1;J26 


LIENS  FILED 


AIvAMEDA    COUNTY 


April  19,  1926— NO.  1485  EPi'-ifV- 
second  Ave.,  Oakland.  P  V  Cud- 
dihv,  Dalton  &  Cuddihy  to  Walton 
&   Cuddihy    April   3,    1926 


Recorded  Amounf 

April  13,  1926— LOT  la,  BLK.  G,  Mont- 
clair  Estates,  Oakland.  Roberts 
Manufacturing  Co.  vs.  Adam  and 
Harda    T.    Kramer $291.26 

April  12,  1926 — LOT  1-A  BLK  G, 
Mcntclair  Estates,  Oakland.  H 
Higton    vs   A    &    H    T    Kiamer .  .  .  .  $168 

April  14,  1926 — LOT  21  BLK  E,  Clare- 
mont  Woodlands,  Oakland.  Gen- 
eral Plumbing  Co.  vs.  Robert  and 
Bess  Warwick  and  Oakland  Con- 
struction   Co $178.80 

April  14,  1926 — 2921  EASTMAN  AV., 
Oakland.  Smith  Lumibier  Co.,  of 
Oakland    vs.    C.    W.    Kramer ..  $118.14 

April  15,  1926 — LOTS  26  AND  27  BLK 
14,  Chevrolet  Park,  Oakland.  Zen- 
ith Mill  and  Lumber  Co.,  Inc.  vs. 
F.    P.    and    Lucille    Zwicker $123.47 

April  15,  1926—433  ESTUDIDLO  AV., 
San  Leandro.  M.  M.  Soares  vs.  Wm. 
and  Catharine  V  Keefe  and  Geo. 
R.    Knox    $286 

April  15,  1926— N  W  V2  LOT  4,  Glen- 
wood,  Oakland.  General  Plumbing 
Co.  vs.  A.  E.  and  Dorothy  Glazier 
and  Oakland  Construction  Co.  ..$69.50 

April  15,  1926— LOTS  34  AND  35, 
Blk.  18,  mp.  of  Key  Route  Heights, 
Oakland.  Richmond  Sanitary  Co. 
vs.  B.  and  Kate  A.  Deveze,  C.  M. 
Gass   and   R.   A.   Newcomb $89.95 

April  15,  1926— S  B  Vz  LOT  4,  Glen- 
wcod,  Oakland.  General.  Plumbing 
Co.  vs.  O.  E.  and  Mytrle  Zierau  and 
Oakland    Construction    Co $213.75 

April  15,  1926—1113  ORDWAY  ST., 
Albany.  Associated  Hardware  Co. 
vs.  Oakland  Develop.  &  Finance 
Co.  and  O.  F.  Dexter  and  Susie  L. 
Darling    and   Darling    Bros $62.50 

April  15,  1926—1101  ORDWAY  ST. 
Albany.  Associated  Hardware  Co. 
vs.  Oakland  Develop,  and  Finance 
Co.  and  O.  F.  Dexter  and  Susie  L. 
Darling    and    Darling    Bros $65.00 

April  15,  1926—1111  ORDWAY  ST., 
Albany.  Associated  Hardware  Co. 
vs.  Oakland  Develop,  and  Finance 
Co.  and  O.  F.  Dexter  and  Susie  L. 
Darling    and    Darling    Bros $61.11 

April  15,  1926—786  VINCBNTE  RD., 
Albany.  Associated  Hardware  Co. 
vs.  O.  F.  Dexter  and  Susie  L. 
Darling    and    Darling    Bros $21.50 

April  15,  1926 — LOTS  34  AND  35,  Blk 
18,  Key  Route  Heights,  Oakland. 
E.  L  Blackman  Co.,  Inc.  vs.  B.  &  H. 
A.    Deveze     $92.11 

April  15,  1926 — PTNS  LOTS  20  AND 
21  Blk.  E  Revised  Map  of  Clare- 
mont  Ave.  Tract,  Oakland.  Robert 
Howden  &  Sons  vs.  Anita  E. 
Bradley   and   H.   W.   Mclntier.  .  $486.50 

April  15,  1926 — PTN.  CERT.  PARCEL 
Land  desc.  in  deed  from  George 
Sterlinsj-  to  Realty  Syndicate,  dated 
Sept.  30,  1902,  recorded  920  page  80, 
Oakland.  Vincent  Fatta  vs.  Clare- 
moni  Inipr.  Co.  and  John  Perona 
$1002 

April  15,  1926— LOT  2  BLK  E,  Clare- 
mont  Woodland,  Oakland.  Henry 
Cowell  Lime  &  Cement  Co  vs.  Rob- 
ert and  Bess  Warwick,  A.  F.  Page, 
C.  H.  Frandsen  and  M.  H.  Sea- 
holm,  Oakland  Plastering  Co.  and 
Oakland    Construction     Co $152.90 


^V"S  Saturday,   April   24,    192(5 

April.  13,  1926— LOT  43  CENTRAL 
Terr.  '.EJitension,.  Oakland.  Boule- 
vaid  Hill  and  Lumber  Co.  vs.  Ella 
M.  and  Edmund  E.  Young  and  T. 
Stringer    $671.95 

Api-il  15,  19126— LOT  129,  UNIT  2 
Avenue  Ter.,  Oakland.  E  S.  Black- 
man  Co.  vs.  C.  T.  and  H.  O.  Roan 
$40984 

April' "is,"  1926— lot'  i29,"  uisTIT  2, 
Avenue  Terr.,  Oakland.    J.  E.  Casey 

•  and  C.  W.  Watson  vs.  c.  T.  and  H. 
O.    Roan    and    R     H.    Elston $222 

April  17,  1926— PTN  BLK  D,  Map 
Vista  Del  Mar  Tract,  Berkeley. 
Melrose  Lumber  &  Supply  Co  vs 
Estate  E  D  Castle  and  George  W 
Castle,    exectr     $170.19 

April  17,  1926— LOT  5  and  Ptn  Lot 
4  Elk  23,  Map  Estudillo  Tract,  San 
Leandra,  M.  Nunes  vs  Wm  A  and  C 
Keefe    and   G   R    Knox. $40 

April  17,  1926— LOTS  9  AND  10,  Santa 
Fe  Tract  No.  8,  Oakland.  M  Rose 
&  Son  vs  J  E  and  Grace  E  Hem- 
mings     $505 

April  17,  1926— LOT  7  and  N  i^  Lot 
6,  Map  No.  8,  Regents  Park,  Al- 
bany. Marcus  &  Merrick  vs  B  and 
Amy    Teicheira $65.80 

April  17,  1926- LOT  5  BLK  1,  Map 
McGee  Tract,  Berkeley.  Marcus  & 
Merrick    vs    Sophia    Louma $97.38 

April  17,  1926— NO.  871  FIFTY-SIXTH 
St.,  Oakland.  Frank  Montano  vs 
J    E    Hemmings $700 

April  16,  1926—1124  86TH  AVE.,  Oak- 
land. Lai  sen  Bros.  vs.  O.  and  G. 
Baccelli     $187.35 

April  16,  1926— PTN.  LOTS  301  and 
302,  Blk.  5190,  sub.  of  a  pt.  of  the 
Stonehurst  Properties,  Oakland. 
Eureka  Mill  and  Lumber  Co.  vs. 
Egbert    B.    Stone,    Jr.     $116.40 

April  16,  1926— LOT  379  BLK  5189, 
Subdiv.  of  a  ptn.  of  the  Stonehurst 
Properties,  Oakland.  Eureka  Mill 
•and  Lumber  Co.  vs.  Egbert  B.  Stone 
Jr $117.92 

April  16,  1926 — LOT  129,  BLK  1869, 
Unit  No.  2,  Avenue  Terrace,  Oak- 
land. Henderson  &  Churchill  vs. 
C.  T.  and  H.  O.   Roan    ..$39 

April  16,  1926— NO.  433  ESTUDILLO 
Ave.,  San  Landro.  Fred  W.  Leutz 
vs.  William  A.  and  Catherine  Keefe 
and     George     R.     Knox $266 

April  16,  1926—433  ESTUDILLO  AV., 
San  Francisco.  H.  R.  Beggs  vs. 
William  A.  and  Catherine  Keefe 
and   George   R.    Knox .....$208 

April  16.  1926—433  ESTUDILLO  AV., 
San  Francisco.  Larsen  Bros.  vs. 
Wm.  A.  and  Catherine  V.  Keefe 
and    George    R.    Knox $1102.70 

April  16,  1926— LOT  5  and  PTN  LOT 
4,  Blk  23,  mp  of  the  Estudillo 
Tract,  San  Francisco.  Fred  Schjnidt 
vs.  Wm.  A.  and  Catherine  Keefe 
and    Geo.    Knox     , ,... . 

April  16,  .1:926— LOT-  5  and.  PTN  LOT 
4,  Blk  23,  mp  of  Estudillo  Trapt, 
San  Francisco.  Leo  Brisacher  vs. 
Wm.  A.  and  Catherine  Keefe  and 
Geo.     Knox     $119.90 

April  16,  1926— LOT  12  BLK  1,  rnp.  of 
Key  Route  Terrace  No.  2,  Albany. 
r.rockhurst  Tile  Co.  vs.  A.  D.,  S.  L. 
Dexter  and  Omer  F.  Darling  and 
Oakland  Development  &  Finance 
Co $63.25 


Slars^n  (Eotifitrurtinn  S^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREKT  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry   Kiln  Capacity.   10  Million  Feet  per  Annum 
Griiprnl    Mill    and    Cabinet    Work.    Stock     Doors.    Sanh 

PivimrH    anrt    Moiildlnict"  

JERROI-D   AVE.  «   VARNEVBLD  ATB. 

Mission   901-902-903-904  San  Francisco 


i    Phone  Franklin    9400. 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  KRANCISCO 


Member 
Insurance  Brokers  Exchinge 
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April  16.  1926— LOT  13,  BLK  1,  mp  of 
Key  Route  Terrace  No.  2,  Albany. 
Brockhurst  Tile  Co.  vs.  A.  D.,  S.  L. 
Dexter  and  Omer  F.  Darling  and 
Oakland  Development  and  Finance 
Co $63.25 

April  16,  1926— LOT  10,  BLK  1,  mp  of 
Key  Route  Terrace  No.  2,  Albany. 
Brockhurst  Tile  Co.  vs.  A.  D.,  S.  L. 
Dexter  and  Omer  F.  Darling  and 
Oakland  Development  and  Finance 
Co 165 

April  16,  1926— LOT  11,  BLK  1,  mp.  of 
Key  Route  Terrace  No.  2,  Albany. 
Brockhurst  Tile  Co.  vs.  A.  D.,  S.  L. 
Dexter  and  Omer  F.  Darling  and 
Oakland  Development  and  Finance 
Co $63.25 

April  16,  1926 — 786  Vicente,  Albany. 
Brockhurst  Tile  Co.  vs.  A.  D.,  S.  L. 
Dexter  and  Omer  F.  Darling  and 
Oakland  Development  and  Finance 
Co $74 

April  16,  1926- N  E  28TH  AND  MAR- 
ket  Sts.,  Oakland.  Joseph  Stewrart 
vs.  United  Income  Properties,  Inc. 
$72000 

April  17,  1926— S  E  COR  12TH  and 
Myrtle  Sts.,  Oakland.  J.  W.  Neal  vs 
Lawrence  Parker  and  S.  A.  Greene 
$147 

April  17,  1926— S  E  12TH  AND  MYR- 
tle  Sts.,  Oakland.  J.  M.  Neal  vs. 
Lawrence  Parker  and  S.  A.  Greene 
$67 

April  19,  1926— LOT  13  BLK  1,  mp 
Key   Route   Terrace   No.    2,    Albany. 

C.  A.  Elsenius  vs.  S.  L.,  A.  D.  Dex- 
ter and  Omer  F.  Darling:  Oakland 
Development   &   Finance   Co $50 

April  19,  1926—1507  POSEN  ST.,  Al- 
bany.    C.    A.    Elsenius    vs.    S.    L.,    A. 

D.  Dexter  and  Omer  F.  Darling; 
Oakland  Development  and  Finance 
Co ^50 

April  19,  1926— LOT  6,  BLK  1,  Key 
Route  Terrace  No.  2,  Albany.  C.  A. 
Elsenius  vs  S.  L.,  A.  D.  Dexter  and 
Omer  F.  Darling;  Oakland  Develop- 
ment A.   Finance   Co.    $50 

April  19,  1926— LOT  11,  BLK  1,  Key 
Route  Terrace  No.  2,  Albany.  C. 
A.  Elsenius  vs.  S.  L.,  A.  D.  Dexter 
and  Omer  F.  Darling&  Oakland  Fi- 
nance   Co $50 

April  19,  1926— LOT  12,  BLK  1,  Key 
Route  Terrace  No.  2,  Albany.  C.  A. 
Elsenius  vs.  S.  L.,  A.  D.  Dexter 
and  Omer  F.  Darling;  Oakland 
Development  &  Finance  Co $50 


RELEASE   OF   LIENS 


ALAMEDA    COUNTY 

Recorded  Amount 


April  13,  1926— PTN  LOTS  1  AND  2 
BIk  A,  Map  Elmwood  Park,  Ber- 
keley. J  B  and  C  W  Lannom  to 
Mercantile  Trust  Co  and  F  W 
Maurice      $5278.70 

April  13,  1926— LOTS  15  AND  16  BLK 
9,  Map  No.  4,  Regents  Park,  Al- 
bany. Powell  Bros,  Inc  to  Gus 
and    Emma    Opitz $34.30 

April  14,  1926— NO.  1390  E-THIRTY- 
first  St.,  Oakland.  Don  Grimes  to 
Ruth     Fischer     $20.8.i 

April  14,  1926— NO.  1031  CORNELL 
St.,  Albany.  C  I  Christiansen  to 
Gus    Opitz    $45 

April  14,  1926— N  41  FT  LOT  9,  BLK 
2,  Map  of  the  property  of  the  Berk 
eley  Villa  Assn.,  Berk.  Concealo 
Fixture  Company  to  John  P.  and 
j\nna  Bradley  and  J.C.  Howlett.. 
$47 

April  14,  1926— N  41  FT  OF  S  79  FT 
Lot  9  Blk  20,  map  of  the  property 
of  the  Berkeley  Villa  Assn.  Con- 
cealo Fixture  Company  to  John  P. 
and  Anna  Bradley  &  J.  C.  Howlett. 
$47 

April  14,  1926— S  38  FT  LOT  9  BLK 
20,  map  of  the  property  of  the 
Berkeley  Villa  Association,  Con- 
cealo Fixture  Company  to  John  P. 
and  Anna  Bradley  &  J.  C.  Howlett. 
J47 

Feb.'  iV,'  1926— PTN  LOT  14  '  BLK  9, 
Fourth  Avenue  Terrace,  Oakland. 
Hip  Van  Winkle  Wall  Bed  Co.  to 
H.   S.  Pratt    $99 

April  2,  1926— LOTS  15-16  BLK  9, 
mp  No.  4  Regents  Park,  Albany. 
Clinton  Mill  &  Lumber  Co.  to  Gus 
and     Emma     Opitz $183.55 

April  16,  1926— LOT  1  BLK  1364,  Map 
Poirif.r  Tract,  Berkeley.  Richmond 
Sanitary  Co  to  Michael  M  O'Shea, 
I.,co  Schivortzreich  and  Morris  Liss 

$1167.75 


April  16,  1926— NO.  2218  108TH  AVE, 
Oakland.  Geo  W  Solomon  to  S  A 
Philip     $112.50 

April  19,  1926  —  E  LINE  SACRA- 
mento  St.,  254.79  ft.  S  of  Addison 
St.,  Berkeley.  Tilden  Lumber  Co. 
to  Peter  D.  and  Gracia  Charben- 
eau    $310.24 


BUILDING    CONTRACTS 


SAN   MATEO    COUNTY 


RESIDENCE 

LOT  26  BLK  J,  Hayward  Park,  San 
Mateo.  All  work  except  lumber, 
mill  work,  glass,  finish  hardware, 
tile,  electric  fixtures  and  wail 
paper  for  one-story  frame  resi- 
dence. 
Owner — Edward  C.   Beals,   121   11th   St., 

San  Mateo. 
Architect — None, 
rontractor — P.    Prover    Pedersen,    1110 

Caouchino  St.,  Burlingame. 
Filed  Apr.   14.  '26.     Dated  April   10,  '26. 

Frame   up    | 

Brown     coated     

Plastered 

Completed     

Usual   35  days $ 

TOTAL  COST,  $3400 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


BUNGALOW 

SOUTH  SAN  FRANCISCO.  All  work  for 
bungalow. 

Owner — Omobono  Nebiol,  South  S.  F. 

Arrhitect — None. 

Contractor — A.  Pianca,  South  S.  F. 

Kilted  April  13,  '26.     Dated  Mar.   31,  '26. 

Roof    on     J 

Plastered     '.  

Usual   35  days 

TOTAL   COST,    $3500 

Bond,    $1790.      Sureties.    W.    H.    Dinning 

and  S.  I'ianca.     Limit,  90  working  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


BUNGALOW 

LOTS    15    AND    16    BLK      15,      Redwood 
Highlands,      Redwood      City.        All 
work    for   one-story    bungalow. 
Owner — R.  W.   Perkins. 
Architect — None. 
Contractor — Ben    Zimmerman,    797    Ar- 

guella  Ave.,   Redwood  City. 
Filed  April  13,  '26.     Dated  April  12,  '26 

Frame    up     ,...., $1087.5 

Plastered    1087.50 

Completed    1087.50 

Usual    35    days 1087.50 

TOTAL  COST,  $4350.00 
Bond,  none.  Limit,  90  working  days 
Forfeit,  none.  Plans  and  specificsiions 
filed. 


BUNGALOW 

LOT  17  BLK  4,  High  School  Park  Ad- 
dition, South  San  Francisox  All 
work    for   one-story    bungalow. 

Owner — E.    Belleuomini,    South    S.    V. 

Architect — None. 

Contractor — A.   Pianca,   South   S.   T". 

Filed  April   13,   '26.      Dated   April   6.   •2.^. 

Roof  on    $1626 

Plastered     i626 

Usual   35   days i  s-'g 

TOTAL    COST,     $4878 

Bond,    $2439.      Sureties,    Charles    MeJani 

and   L.  Varni.     Limit,  90   workin.g  davs. 

Forfeit,  none.     Plans  and  specifications 

filed. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,    PlacervilU', 
Nevada  Cit>',  Reno 

SACRAMENTO    OFFICh 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


BUNGALOW  and  garage,  $4000;  W  25 
Lot  2  and  10  Lot  3  Blk  5,  5th  Ave., 
San  Mateo;  owner,  R.  E.  Broderick, 
130  12th  Ave.,  San  Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  3 
BIk  7,  Lincoln  Ave.,  Burlingame, 
owner,  Mr.  and  Mrs.  Chas.  Ecker. 
1128  Cabrillo  St.,  Burlingame;  con- 
tractor, Charles  Hammer,  1524 
Floribunda    Ave.,    Burlingame. 

BUNGALOW  and  garage.  $5000;  Lot  1 
Beverly  Terrace,  Carmelita  Ave., 
Burlingame;  owner,  P.  J.  Morahan 
151    Bariolhet    St.,    Burlingame. 


COMPLETION    NOTICES 


SAN   MATEO    COUNTY 


Recorded  Accepted 

April  9.  1926— LOT  9  BLK  I,  Hay- 
ward  .Addition,  San  Mateo.  Mrs.  E 
J  Condy  to  Harry  Kinne  April  8.  1926 

April  9,  1926— LOT  2  BLK  22,  San 
Carlos.  Neal  E  Davis  et  al  to  whom 
it  may  concern April  6,  1926 

April  10,  1926— PART  LOT  A  Sub  3, 
San  Mateo  Park,  San  Mateo.  Mary 
C  Hess  et  al  to  W  O  Nicolaides .  . . 
April    V.    1926 

April  10,  1926 — LOT  38  BLK  13.  Bur- 
lingame. W^  H  Sturetevent  to  Meese 
&    Christensen April    8,    1926 

April  12.  1926— LOTS  64,  65.  66  and 
67  Blk  1.  San  Bruno  4th  Addition. 
Elmer  L  Gerber  to  whom  it  mav 
concern March    17,    1926 

April  13.  1926— PART  LOTS  9  AND 
10  Blk  10.  Resub  of  East  San  Ma- 
teo. E  F  Clements  et  al  to  whom 
it   may   concern April    9.    1926 

April  13,  1926- LOT  50  Hensing  Sub 
No.  1,  San  Mateo.  John  A  Cunha 
et   al    to    whom    It    may    concern... 

April    1,    1926 

April  13,  1926— LOT  20  BLK  5,  Bur- 
lingame. Geo  W  Williams  to  whom 

it  may  concern Mar.   21,   1926 

April  14,   1926 LOT  4  BLK  8,   Red- 
wood Highlan-ds.     Peter  Christensen 
to  whom  it  may  concern  .April  12.  '26 
April   14,  1926— LOT  20  BLK   13,   Bur- 
lingame.     Sterling   J   Foster   Co    to 


whom    it    may    concern .  .April    12     '26 

LIENS  FILED 


SAN    MATEO    COUNTY 


liecorded  Amount 

April  10,  1926— LOT  25  BLK  57, 
Easton  No.  6.  J  Rassi  vs  S  J 
Olafsson     jioo 

April  12,  1926— PARK  VIEW  AVE  & 
San  Diego  St,  Part  Vista  Grand 
Tract,  Daly  City.  Inlaid  Floor  Co 
vs  W  J   McKillop   et  al $125 

April  12,  1926— PTN  VISTA  GRAND 
Tract,  Daly  City.  Inlaid  Floor  Co 
vs  W  J  McKillop  et   al $135 

April  12,  1926— LOT  26  BLK  57, 
Easton   No.    6.      F   H   Thrall   vs   S  J 

Olafsson     $200 

4 

BUILDING  CONTRACTS 

SANTA   CLARA   COUNTY 


RESIDENCE,  4-room,  $2500;  Fuller  St 
near  Prevost  St.,  San  Jose;  owner, 
F.  Mattenberger,  First  and  Grant 
Sts..  San  Jose;  contractor.  G.  W 
Humphrey,  363  Prevost  St.,  San 
Jose. 

RESIDENCE.  4-room.  $2890;  Coe  St. 
near  Delmas,  San  Jose;  owner  E 
F.  Haub,  550  Atlanta  St.,  San  Jose- 
contractor,  B.  R.  Gilbert.  69  Stock- 
ton   St..    San    Jose. 

RESIDENCE,  5-room,  $3800;  Spencer 
St.  near  San  Slavador,  San  Jose- 
owner,  Chas.  Lannin,  547  S-Ninth" 
St..   San   Jose. 

APARTMENT  house.  2-storv.  12  apts 
$20,930;  Seventh  St.  nr  San  Carlos 
St..  San  Jose;  owner,  T.  P.  Mitchell 
327  E-San  Carlos  St..  San  Jose- 
contractor.  H.  Waltz.  132  Balbach 
St.,   San   Jose. 

RESIDENCE,    5-room.    $3000;    Morrison 
St.    near    San    Fernando,    San    Jo«se 
owner.  Matt  Bodem.  720  O'Brien  Ct" 
San   Jose. 

RESIDENCE,     5-room.     $4500;     Rhodes 
<.t.  near  Julian  St..  San  Jose;  own- 
er    Manuel      Madeira;      contractor. 
L-has    Kicca.  271  San  Augustine  St 
ban   Jose, 
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RESIDENCES  (2)  5-room,  $4800  each; 
Mariposa  and  Tillman  Sts.,  San 
Jose;  owner,  Clyde  Alexander,  323 
Hanchett  Ct.,  San  Jose. 

RESIDENCES  (2)  5-room,  $3200  each; 
Fifteenth  St.  near  Jackson,  San 
Jose;  owner,  Crosby  Bros.,  1020 
Mastic   St.,   San    Jose. 

RESIDENCE,  6-room,  $4500;  Singletary 
St.  near  Morse,  San  Jose;  owner, 
Samuel  Squibb,  General  Delivery, 
San  Jose;  contractor,  Chas.  Lannin 
547   S'-Ninth   St.,   San   Jose. 

RESIDENCE,  6-room,  $5850;  Floyd  St. 
near  First  St.,  San  Jose;  owner, 
Thos.  Jacobson,  52  Viola  St.,  San 
Jose;  contractor,  A.  F.  Haskins,  iS 
Glenn   Ave.,   San   Jose. 

DUPLEX  residence,  $7400:  No.  42  W- 
Virginia  St.,  San  Jose;  owner,  Wm. 
W'itzlve,  Premises;  contractor,  Z.  O. 
Field  &  Son,  76  W-Saii  Antonio  St., 
San  Jose. 


COMPLETIOI^    NOTICES 


SAlVTA   OLARA   COUNTY 

Recorded  Accepted 

April  12,  1926— PT.  188  FT.  E  and 
227.90  ft.  S  from  SE  Park  and 
Lincoln  Aves  S  45.50xW  94,  San 
Jose.  A  J  Taylor  et  al  to  whom 
it   may   concern April    10,    1926 

April  12.  1926 — LOT  37,  Arcadia  Tct, 
San  Jose.  Antonie  Brotzman  et  al 
to  whom  it  may  concern .  .April  6,  '26 

April  12,  1926 — LOT  17  BLK  11,  Over- 
bough  and  Roberts  Survey,  San 
Jose.  W  E  Woodhams  to  whom  it 
may    concern April    10,    1926 

April  12,  1926— SE  SANTA  CRUZ  AV 
and  Grays  Lane,  Los  Gatos.  M  J 
Vertln  to  whom  it  may  concern.. 
March    31,    1926 

April  13,  1926— LOTS  11  AND  12  BLK 
5,  College  Terrace,  Palo  Alto.  R 
Smith    to    whom    it    may    concern.. 

April     10,     1926 

♦ ■■ 

RELEASE   OF   LIENS 


SANTA   CLARA  COUNTY 


Recorded  Airoun' 

April  13,  1926— LOTS  3,  16,  13,  15,  17 
and  15  Blk  M,  South  gate,  Palo 
Alta.  H  J  Summers  to  J  E  Quails 
5  relaases)  $38,  $15.50,  $45.50,  $23, 
$16.50    and    50.50    respectively 

April  13,  1926— LOTS  15,  14,  17,  13,  3 
Blk  M,  Southgate,  Palo  Alto.  Harry 
W  Hoffman  to  J  E  Quails  (6  re- 
leases) $31.50,  $9;  $58,  $18.50  and 
$43.50    respectively. 

April  13,  1926 — LOTS  3,  17,  13  and 
13  Blk  M,  Southgate,  Palo  Alto.  J 
Nunes  to  J  E  Qualis  (4  releases) 
$25.38,  $12.25,  $28  and  $17.50  re- 
sDsctivGl  y . 

April  13,  1926— LOTS  3,  17,  13,  14, 
Blk  M,  Southgate,  Palo  Alto.  W  H 
Davis  to  J  E  Qualis  (4  releases) 
$77.75  each 

April  13,  1926— LOTS  17  and  14  Blk 
M,  Southgate,  Palo  Alto.  J  L  Smith 
to   J    E    Quails    (2    releases)    each    $31 


BUILLING  CONTRACTS 


SACRAMENTO  COUNTY 


DWELLINGS(  10)  5-rooni  and  garages, 
$3600  each;  No.  4738,  478,  4749,  4739. 
8th  Ave.;  4720-30-40-41-31  and  4728 
7th  Ave..  Sacramento;  owner,  Frank 
P.  Williams,  932  42nd  St.,  Sacra- 
jiion  to. 

DWELLING,  7-room,  attic  and  garage, 
$:!000;  No.  4325  2nd  Ave.,  Sacra- 
mento; owner,  Joanna  Glueck,  262S 


Stockton  Blvd.,  Sacramento;  con- 
tractor, U.  S.  Steeves,  521  38th  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $3500; 
No.  2164  Gerber  Ave.,  Sacramento; 
owner.  H.  A.  Fogelsong,  1309  35th 
St.,  Sacramento;  contractor,  B.  H. 
Bill,  3252  Marshall  Way,  Sacra- 
mento. 

DWELLINGS  (2)  5-room  and  garage, 
$2950  each;  No.  1836-40  Commercial 
Way,  Sacramento;  owner,  J.  K. 
Coyner,  1807  Markham  Way,  Sac- 
ramento. 

DWELLING  5-room  and  garage,  $4500; 
No.  1624  38th  St.,  Sacramento; 
owner,  M.  E.  Nason,  4523  8th  Ave., 
Sacramento;  contractor,  Ed.  Hall, 
1122  Del  Paso  St.,  Sacramento. 

REMODEL  and  enlarge  into  warehouse 
$10,500;  No.  1800-1814  16th  St.,  Sac- 
ramento; owner,  Mission  Fuel  & 
Feed   Co.,    1526    R   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3250; 
No.  3500  42nd  St.,  Sacramento;  own- 
er, W.  E.  Phillips,  3517  42nd  St.. 
Sacramento. 

DWELLING,  5-room  and  garage,  $5600; 
No.  2609  4th  'Ave.,  Sacramento; 
owner,  W.  P.  Cippa,  2560  27th  St., 
Sacramento.  ,,„n^ 

DWELLING,  5-room  and  garage,  $4-00; 
No  2821  3rd  Ave.,  Sacramento; 
owner,  W.  P.  Cippa,  2560  27th  St., 
Sacramento.  ,„„  >n 

DWELLING,  4-room  and  garage.  $^^0U; 
No  3109  9th  Ave.,  Sacramento: 
owner,  W.  D.  James,  Capital  Nat'i. 
Bank  Blder.,  Sacramento:  contrac- 
tor, L.  Millspaugh,  2264  Gerber 
Ave..   Sacramento.  .oorn. 

DWELLING.  4-room  and  garage.  $2^Sit. 
No  2117  55th  St..  Sacramento: 
owner,  O.  A.  Lux.  2101  55th  St.,  Sac- 
ramento, srtcnn- 

DUPLEX   dwelling  and   ^^i-^^^^^' ,^550" 
TVo      3745    Sherman     Way    anrl     374fi 
Miller  Wav,  Sacramento:  owner,  W. 
B    Ladue,  2319  O  St..  Sacramenm. 

REMODEL  for  2  4-room  apartments. 
$1750:  No.  1612  T  St.,  Sacramento: 
owner.  Jos.  and  Francis  Terra  n, 
1621  T  St  Sacramento:  contractor, 
U.  Tea.   3200  L  St..  Sacramento 

DWELLING.  5-room  and  grarage,  $3500; 
No  3541  38th  St.,  Sacramento:  own- 
er Lizzie  S.  Banner.  22201,4  19th 
St  Sacramento;  contractor,  Cni- 
ford  Wright.  Sacramento. 

DWELLINGS  (3^  5-room  and  e^raees. 
$3600  each:  No.  4.''i48  and  4.t56  I.Uh 
Ave  and  3808  46th  St..  Sacramento: 
owner.  Siller  Bros.,  1616  13th  St., 
Sacramento.  ,,o-n. 

DWELLING,  .--room  and  garage,  $39op. 
No  1617  47th  St.,  Sacramento:  own- 
er,'F.  L.  Terra,  1712  W  St..  Sacra- 
mento. 

DWELI>INGS  (2)  5-room  and  garages, 
$4250  each:  No.  449  and  .'.01  San 
Mis-uel  Way,  Sacramento:  owner, 
R.  W.  Brown,  Congress  Hotel,  Sac- 
ramento. ,„„rn 

DWELLING.  5-room  and  garage,  $3750; 
No  2400  6th  Ave..  Sacramento: 
owner,  Albert  R.  Cox,  2312  S  St., 
Sacramento.  .„^„„ 

DWELLING,  5-room  and  garage,  $2500; 
No  317  31st  St..  Sacramento;  own- 
er. Pearl  Gaughan,  3106  1st  Ave., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No  581  39th  St.,  Sacramento;  own- 
er, N.  S.  Farr,  716  27th  St.,  Sacra- 
mento; contractor,  G.  O.  Griffith, 
4320    12th    Ave.,    Sacramento. 

HOTEL,  40  rooms  and  2  stores,  $26,500 
No  420  M  St.,  Sacramento;  owner, 
Arthur  Matteoli.  1609  2nd  St.,  Sac- 
ramento; contractor,  F.  Banducci, 
1325    51st    St.,    Sacramr-r.to. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

April  13,  1920 — S  Vz  OF  N  %  LOTS 
22  and  23,  Ingham  Tract,  Sacra- 
mento. Bowen  &  Klein  to  whom 
it    may    concern April    7,    1926 

April  13,  1926— NEW  COLLEGE  SITE, 
Sacramento.  Sacramento  City 
Junior  College  Dist  to  whom  it 
may    concern April    12,    1926 

April  13,  1926 — LOT  25,  Dawson  PI, 
Sacramento.  J  W  Hoopes  to  whom 
it   may  concern April   1,    192i> 

April  14,  1926— LOT  75,  Ridge  Park, 
Sacramento.  Frank  G  Zimmerman 
to   whom   it  may  concern.  Apr.   13,   '2o 

April  15,  1926— LOT  2045,  2nd  Addn 
to  Elmhurst.  Valerie  V  and  Jose- 
phine (ux)  Gibson  to  whom  it  ma.v 
concern April    14,    1926 

April  16.  1926— S  %  LOT  11,  San 
Juan  Acres,  Sacramento.  Floyd  E 
Thompson  to  whom  it  may  con- 
cern  April     15,     1026 

April    16,    1926 — S    ^4    LOT   — ,    V,    W, 

14th    and    15th    Sts.,      Sacramento. 

Charles   E    Porter   to   whom    it   may 

concern April   15,   1926 

4 

LIENS  FILED 


SACRASIKNTO    COUNTY 

Recorded  Amount 

April  15,  1926— S  46  FT.  LOT  47,  J  St. 
Sub.  No.  5,  Sacramento.  Dolan 
Bldg  Material  Co  vs  Ida  Renatti 
and    H    W    Vaughn ...$300.30 

April  15,  1926— LOT  552  and  N  Lot 
553,  W  &  K  Sub  No.  19,  Sacramento 
E  R  Sigler  vs  Frank  and  Hazel  M 
Ohanneson     $50 

April  15,  1926— LOT  552  and  N  V2  Lot 
553,  W.  &  K.  Sub.  No.  19,  Sacra- 
mento. J  J  Orr  vs  Frank  and  Hazel 
M    Ohanneson     $149 

April  14,  1926— LOT  185  BLK  8, 
Citrus  Heights  Addn,  Sacramento. 
Diamond  Match  Co  vs  L  M  and 
Elizabeth     Lawson      $262.45 

BUILDING     CONTRACTS 


CONTRA    COSTA    COUNTIIY 


COTTAGE,  $5500;  E  McLaughlin  St., 
bet.  Barrett  and  Roosevelt  Sts., 
Richmond;  owner,  R.  Tcherassy,  54 
Idaho  St.,  Richmond;  contractor,  L. 
Mirda,  Albermarle  Apts.,  Richmond. 

FLATS,  2-story,  $7000;  W  Nineteenth 
St.,  bet.  Barrett  and  Roosevelt  Sts., 
Richmond;  owner,  C.  E.  Brenen,  131 
32i:d    St.,    Richmond. 

COTTAGE,  $4000;  W  30th  St.,  bet. 
Roosevelt  and  Grant  Sts.,  Rich- 
mond; owner,  W.  J.  Abbey,  151  S- 
First  St..  Richmond;  contractor,  E. 
A.  F.  Carson,  542  4th  St.,  Richmond 

COTTAGE,  $3500;  E  Wilson  St.,  bet. 
Nevin  Ave.  and  Barrett  St.,  Rich- 
mond; owner,  K.  J.  Henning,  505 
Kev   Blvd.,   Richmond. 

COTTAGE,  $5500;  N  Silva  St.,  bet. 
Vermont  and  Carlston  Sts.,  Rich- 
mond; owner,  A.  W.  Kundrick,  673 
10th  St.,  Richmond;  contractor. 
Stark  &  Vernon,  2439  12th  Ave., 
Oakland. 


COMPLETION    NOTICES 


SA.N    JOAQUIN    COUNTY 

Recorded  Accepted 

April  14,  1926— SECS.  28  AND  29  T  2 
S,  R  5  E  (Tracy  Pump  Station) 
Tracy.  Associated  Pipe  Line  Co 
to  Standard  Fence  Co.  .  .  .April  6.  1926 

April  15,  1926— NE  >/4  SEC.  43,  .C.  M. 
Weber's  Grant,  Stockton.  Rivara 
to  whom  it  may  concern. Mar.   31,  '26 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plane  and  Bpeclflcations  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun 

"'Architects,  Engineers  and  Owners  are  Invljed  to  forward  plans  of 
(heir  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  Th»  plans  will  be  returned  In  good  condition  when  contract 
for  work   Is  let. 


J.  A.  MOHR  &  SON 

Gonprnl  Painting  Ctmtrmetmrm 
Speclaliflta  In 

Compressed  Air  Painting 
and  Smd  Blasting 

San    Franci&co  Oakland 

Fresno.  Los  Angeles  &  San  Dlegc 
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Permanent  Walls 


with  Quick  Construction 

THERE'S  more  to  Schumacher 
Plaster  Wall  Board  than  speed 
in  construction.  It's  designed  to 
build  permanent  walls. 

That's  the  big  advantage  to  this 
plaster  wall  board.  You  can  use  it 
for  the  finest  interiors,  yet  you  can 
build  them  in  record  time. 

You'll  save  on  labor.  You'll  save 
time.  And  you'll  win  the  appre- 
ciation of  the  owner,  for  he  can 
move  in  as  soon  as  the  last  nail  is 
driven  in  place. 

SCHUMACHER   WALL    BOARD    CORP. 

LOS  ANGELES  SEATTLE  SAN  FRANCISCO 

WAREHOUSES— Tacoma    -    Portland    -    Stockton    -    San  Rafael 
Oakland  -  San  Francisco  •  Ijan  Jose  -  San  Diego 

Schumacher 

wall 
Board 


KOEHRINC    7'S 


Mixer 


7-S  Dandie  Mixer 

Two  or  four  cylinder 
gasoline  engine!  Power 
charging  skip,  or  low 
charging  platform, 
automatic  water 
measuring  tank, 
and  light  duty  hoist. 
Rubber  tires  and  disc 
wheels.or  steel  rimmed 
wheels.  Complies  with 
A.  G.  C.  standards. 


Worm  gear  reduction  unit 
mounted  on  roller  bearings, 
enclosed  in  dust  tight  housing 
and  running  in  oil  bath! 

To  know  the  Dandie  is  to 
be  informed  on  outstanding 
values  in  light  mixer  per- 
formance and  construction. 
It's  money  to  you  to  know  the 
Dandie  before  you  buy  a  mixer. 

Send    back     the     coupon. 


FIND,  if  you  can,  another  mixer  that  com- 
bines all  the  outstanding  features  and  values 
of  the  Dandie  and  still  sells  within  the 
price  range  for  light  mixers ! 

Find  another  with  4  cylinder  radiator  cooled  engine  with 
choice  of  two  cylinder  hopper  cooled  engine  or  electric 
motor  —  another  with  the  same  high  grade  construction 
including  worm  gear  drive  shaft  mounted  on  roller  bear- 
ings and  reduction  gears  running  in  oil  bath!  Bronze 
bushed  drum  roller  bearings,  the  rollers  pinned  to  shafts 
and  the  shafts  turning  in  the  big  bearings!  Double  gear 
drum  drive!    Fast  clean  charging,  and  fast  discharging! 

The  Koehring  Dandie  is  not  only  a  mixer  of  long  trouble- 
free  service,  but  a  fast  worker.  Big  volume,  standardized 
production  alone  make  possible  this  remarkable  mixer 
within  the  range  of  light  mixer  prices.  Send  back  the 
coupon  today  for  full  detailed  facts  about  tfeis  money- 
making  mixer,  this  great  value  for  a  light  mixer  price! 

Representatives : 

HABRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HABRON,  RICKARD  &  McCONE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  the  Coupon  Sor  Full  Details! 

Take  our  word  for  it,  you  will  be  putting  yourself  in  the  way 
of  extra  profits  and  extra  value  if  you  learn  all  about  the 
details  of  this  Dandie  Model  before  you  decide  on  a  one  bag 
light  mixer.  No  obligations.  Send  back  the  coupon  today! 
A  3200-1 


HAIIHON.    ItK'KAKI)    &    MoCONE    CO..    San    Frnncisoo. 

Without  obligation  to  me  of  any  kind,  send  me  free  Information  about 
the  Koehring  Dandie  Light  Mixer. 


Building  and  Engineering  News 

Devoted  to  the  Architectural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued   Every    Saturday 


SAN  FRANCISCO.  CALIPH,  MAY  1,  1926 


Twenty-sixth    Year    Xo.    18 


KBAFFIRM     SIMPLIFIED    SIZKS    FOR 
PAVING   BRICKS 


Buildings? 
Engineerliig 


News' 


Xo.    818   Mission    Street 

San   Francisco,   Calif. 

Telephone    Garfield    3140 


THE    MERCVRY    PRESS 

(E.  .1.  Cardinal  &  J.  1  .Slarlt) 
Piil.li.shers   an<l   Proprietors 


.1.    P.    FARRBI-I^,    Editor 

I",.  .1.  CARDINAL,  General  SlanaKcr 

,1.     E.     ODGERS,     Advertising     IWanajser 

Dovotcd  to  the  Engineering,  Archi- 
u.Mu.al.  By.ilding  and  Industrial  Ac- 
tivities  of  the    Pacific  Coast. 

OKTFICIAI.    PAPER    OF 

Sto<kton       AreLiteots'       *«*"•,<••"<'"" 

Uiehniond       Builders'       ExolianRe 

Stockton    Bnilder.s'    Exchange 

Fresno    Builders'    Exchange 

Vallejo  Builders'  Exchange 

Subscription  terms  payable  In  advance 
U  S  and  Possessions,  per  year... 15.00 
Canadian  and  Foreign,  per  year..  6.00 
Single     Copies ^^'^ 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  und.  r  act  oi 
Congress   of   March   3,   1879. 


AUTO    BEFORE    HOI^llO: 


Arthur  Brisbane   in   his   column    "To- 
day"    says     many     interesting     things, 
some  wise  things  and  occasionally   in  a 
momentary  lapse  some     ill     considered 
things.         For    example,    in    his    column 
published    April    8,    he    says:     "A    good 
iiutomobile    is    worth      more      than       a 
liduse."      By    this    statement    Mr.    Bris- 
bane  may   mean   one   of  several   things, 
but    the    obvious    impression    which    he 
gives    is    that    an      automobile      comes 
before  a  home.     We  do  not  believe  Mr. 
Brisbane  really  meant  that.     But  a  cer- 
tain  idea   has   been   put   iYito   the  minds 
of    many    persons    who    probably    never 
would    see  the  correction  if  he  attempt- 
ed  to   set   himself   right.      The   automo- 
bile has  been  a  boon  to  the  human  race 
so  great  that  no. one  can  over-estimate 
its  value.     Butwe  do  not  believe  even 
Mr.  Brisbane  is  ready  to  accept  the  ixiea 
that    it    should    supplant    the    honie    as 
the   cornerstone   of    the   Nation.      If   th'i 
automobile   should   supersede   the   h->mc 
ill    the    minds   of    the    people    we    would 
iiocome  a  race  of  nomads  and  all  Amer- 
i<:m    traditions    of   stability    in    the    life 
of    the    nation    and    the    individual    for 
which  Mr.  Brisbane  is  a  professed  cham- 
pion would  be  destroyed. — S.  W.  Build- 
er and  Contractor. 


The  permanent  standing  committee 
repiesenting  paving  brick  manufactur- 
ers, state  highway  officials,  municipal 
authorities,  federal  public  roads  au- 
thorities and  others,  in  its  fifth  re- 
vision conference  held  in  the  Depart- 
ment of  Commerce  today,  reaffirmed 
its  action  a  year  ago,  and  the  four 
"recognized  sizes"  as  listed  in  Simpli- 
fied Practice  Recommendation  for  that 
industry    remain    unchanged. 

This  decision  was  taken  after  the 
National  Paving  Brick  Manufacturers 
Association,  through  its  secretary,  Ed- 
ward E.  Duff,  Jr.,  had  reported  that 
74.2  per  cent  of  the  entire  production 
of  the  country  in  paving  brick  during 
1025  was  in  these  four  sizes.  The  fig- 
ures presented  represented  total  ship- 
ments of  353,588,777  bricks  and  that 
this  covered  all  but  4  per  cent  of  the 
total    tcnnage   of    the   companies. 

A  decline  of  some  45,000,000  in  ship- 
ments during  1925  over  1924  was  ac- 
counted for  in  the  report  by  freight 
charges  which  preclude  long  haul  ship- 
ments to  communities  which  formerly 
used  vitrified  paving  brick  extensively 
and  to  the  fact  that  many  communities 
are  catching  up  with  paving  require- 
ments which  arose  during  the  World 
War.  It  was  also  shown  that  the  mer- 
ger of  five  companies  had  reduced  the 
number  of  plants  reporting.  Fourteen 
states  were  represented  in  the  survey. 
Reports  were  received  from  the  Bu- 
reau of  Public  Roads  of  tests  of  differ- 
ent sizes  of  paving  brick  which  have 
been  under  way  for  some  months  at  an 
experimental  track  at  Arlington.  These 
showed  some  40,000  trips  made  over  10 
sections  paved  with  brick  of  varying 
thicknesses,  the  tests  involving  the 
use  of  3-ton,  5-ton  and  7^2 -ton  trucks, 
fully  loaded.  The  figures  presented 
were  received  with  keen  interest  by 
the  committee,  which  later  visited  the 
test   roadway   at   Arlington. 

Discussion  of  whether  the  committee 
should  reinstate  a  size  previously  elim- 
inated and  which  had  shown  a  marked 
increase  in  demand  during  the  last 
year,  led  to  a  decision  not  to  take  this 
action  now.  The  committee  was  guided 
by  a  rule  which  was  adopted  three 
years  ago  and  which  provided  that  un- 
less one  of  the  non-recognized  sizes 
showed  a  demand  of  5  per  cent  or  more 
for  three  years  in  succession,  the  rein- 
statement should  not  take  place. 


EAST    BAY    BlILDIXG    PERMIT 
i!il2,28.V>00    FOR     QUARTER 


PROFESSOR 


I.V     ARCHITECTURE    IS 
NAMKD 


Dr.  J.  C.  Morehead,  Associate  Profes- 
.'^or  and  Curator  cf  the  Department  of 
Architecture,  will  be  In  charge  of  the 
summer  courses  in  architecture  this 
year  at  the  Carnegie  Institute  of  Tech- 
nology, according  to  an  announcement. 
Pr.fessor  Camille  E.  Grapin,  the  dis- 
tinguished French  architect  who  is  a 
member  of  the  regular  staff  at  Car- 
negie, it  is  also  announced,  will  remain 
for  the  summer  session  to  give  the 
courses  in  outdoor  sketches,  and  archi- 
tectural  design. 

In  addition  to  the  courses  to  be  given 
under  the  direction  of  Professor  Gra- 
pin. the  Department  of  Architecture 
will  offer  summer  courses  in  descrip- 
tive geometry,  shades  and  shadows, 
perspective,  and  trigonometry  and  an- 
alytical geometry.  The  courses  in  ar- 
(•liitecture  are  scheduled  for  six  weeks 
from   June   14   to  July   24. 


ASBESTOS   MERGER  PROPOSED 


The  asbestos  merger,  an  internation- 
al financial  venture,  which  has  been 
on  the  eve  of  being  completed  for 
s  me  time,  will  have  to  be  completed 
in  Canada  to  avoid  possible  complica- 
tions with  the  Sherman  anti-trust  law, 
it  is  reported  at  Montreal.  An  agree- 
ment was  drawn  up  and  virtually 
agreed  to,  but  the  Sherman  shadow 
prevented  one  of  the  American  parti- 
cipants from  signing  it.  At  the  sug- 
gestion of  attorneys  for  the  United 
States  concern  a  new  agreement  was 
drawn  up,  but  Canadian  companies  re- 
fused to  sign,  claiming  a  prior  agree- 
ment. The  merger  is  uncertain,  owing 
to  the  conflicting  elements  involved. 
Lord  Shaughnessy  of  Montreal,  attor- 
ney for  the  Canadian  interests,  now  is 
in  New  York  endeavoring  to  unravel 
the   tangle. 


.\PPROVED    PLANS    REQUIRED 


A  ruling  has  been  made  by  city  At- 
torney Stephens  that  all  plans  for 
county  Iniildings  erected  in  the  city  of 
Los  Angeles  must  be  submitted  to  the 
<'it>-  building  and  safety  commission 
for  approval.  The  city  attorney  also 
luled  that  city  building  inspectors  arc 
required  by  the  charter  to  enforce  the 
building    ordinances. 


WOOD   VS.   STEEL 


Building  permits  issued  in  the  East 
Bay  during  the  first  quarter  of  this 
year  aggregated  $12,2S5,500,  the  tenth 
largest  total  cf  25  principal  cities  of 
the  United  States.  California  ranked 
third  among  12  states  in  volume  of  per- 
mits issued  in  March,  with  an  aggre- 
gate value  of  $35,618,108.  permits  filed 
in  535  cities  in  March  showed  a  gain 
of  2  percent  over  the  same  month  last 
year  and  also  2  percent  over  the  first 
quarter    of   last    year. 


.\n  advertising  war  is  in  prospect 
between  the  steel  and  lumber  inter- 
ests. The  makers  of  steel  products  for 
builrtinp  construction,  known  as  "steel 
lumber,"  have  been  so  successful  In 
pettinsr  their  wares  before  the  public 
that  the  .American  Wholesale  Lumber 
Association  has  decided  to  put  on  a 
spirited  advertising  campaign  to  com- 
bat  this   influence. 


Under  the  new  polic.v  adopted  last 
year  every  employee  of  the  Bureau  of 
Hiuhways  of  New  York  State,  with  the 
exeeption  of  the  Commissioner,  his  two 
deputies  and  two  secretary  stenog- 
raphers, will  be  a  civil  service  ap- 
pointee. This  regulation  covers  even 
the   pick  and  shovel  men. 
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THE  OBSERVER 

V^HAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Southern  Pacific  'oil  storage  tank 
which  is  being  built  one  mile  south  of 
Tracy  is  nearing  completion.  The  tank 
is  said  to  be  the  largest  in  the  world. 
It  is  elliptical  in  shape,  covers  an 
area  of  27  acres,  measures  1200x600  ft. 
and  is  32  feet  in  depth,  having  a  ca- 
pacity of  3,000,000  barrels.  The  cost  of 
construction  will  be  approximately 
$500,000.  The  work  of  putting  in  the 
500.000  square  foot  concrete  floor  is 
now  in  progress.  There  will  be  1,500,000 
feet  of  lumber  used  in  the  roof,  which 
t  as  just  been  started. 


Under  the  provisions  of  a  bill  in- 
troduced in  the  Assembly  by  John  H. 
Cooney.  Democrat  of  Brooklyn,  section 
14  of  the  Public  Buildings  Laws  of  New 
York  State  is  amended  by  providing 
that  contractors  need  not  give  a  bond 
but  must  show  to  satisfaction  of  state 
architect  assets  in  excess  of  liabilities 
to  equivalent  of  15  per  cent  of  amount 
and  also  that  they  have  successfully 
executed  work  of  same  character  and 
scope;  contractors  must  pay  to  State 
a  certain  fixed  sum  as  liquidated  dam- 
ages. 


Validity  of  street  worlt  done  in  Cali- 
fornia cities  of  the  sixth  class  under 
the  Street  Improvement  Act  of  1911  is 
involved  in  a  suit  brought  to  enjoin 
the  city  trustees  of  Blythe  carrying 
out  an  extensive  paving  project  in  that 
city.  It  is  contended  by  attorneys  for 
the  plaintiff  in  the  case  that  the  act 
does  not  apply  to  cities  of  the  sixth 
class. 


The  closed  shop  is  opposed  at  Salem, 
Ore.,  in  a  declaration  of  principles 
signed  by  38  local  contractors  who  re- 
cently organized  the  Salem  Builders' 
Association.  "We  insist  that  the  doors 
of  no  industry  be  closed  against  the 
American  workmen  because  of  their 
membership  or  non-membership  in  any 
labor  organization,"  reads  a  clause  in 
the    declaration. 


By  a  vote  of  five  to  three,  the  Ber- 
keley city  council  adopted  a  resolu- 
tion setting  that  body  on  record  as 
opposed  to  any  ordinance  that  would 
limit  heights  of  buildings  to  less  than 
the  existing  law  of  one  and  one-half 
times  the  width  cf  the  street.  The  Ber- 
keley Realty  Board  was  also  opposed 
to  the  proposed  measure. 


Matthews  O'Brien,  55,  San  Francisco 
architect  and  widely  known  horseman, 
died  at  his  home  In  Pleasanton,  Ala- 
med.T  c'unty,  April  26,  from  a  sudden 
congestion  of  the  lungs.  A  widow  and 
a  daughter,  Clarice,  and  a  mother  sur- 
vive. 


Ivan  C.  Satterlee,  Stockton  architect, 
will  conduct  all  inspections  made  by 
the  office  of  the  Stockton  city  building 
inspector,  while  A.  C.  Horner,  chief 
building  inspector,  is  engaged  in  fram- 
ing a  building  code  for  the  Pacific 
Building  Officials. 


Stowe-Lima  Lumber  Co.,  of  Hayward 
Calif.,  has  been  Incorporated.  The  com- 
pany is  capitalized  at  $100,000.  Direc- 
tors are:  Chas.  B.  Stowe  and  Riva  B. 
Stowe  cf  Oakland  and  Louis  8.  Lima 
of  Hayward. 


Department  of  Commerce  announces 
sales  of  fabricated  structural  steel  for 
March  as  68  per  cent  of  capacity,  based 
on  total  bookings  of  179,405  tons  re- 
ported by  fabricators  with  a  capacity 
of  263,095  tons  per  month,  as  against 
February  bookings  of  61  per  cent  of 
capacity  and  69  per  cent  a  year  ago. 
Shipments  of  fabricated  structural 
steel  in  March  represented  81  per  cent 
of  the  capacity  of  firms  reporting  this 
item,  as  against  63  per  cent  in  Febru- 
ary and  73  per  cent  a  year  ago. 


A  suggestion  by  Capt.  F.  T.  Cham- 
bers of  the  war  department  board  oJ 
engineers  for  rivers  and  liarbors  that 
Oakland  and  Alameda  'vorli  together  in 
establishing  a  pon  dis".  let  terminal  la 
being  considered  by  the  Oakland 
Chamber  of  Commerce.  Capt.  Ch,am- 
bers  asserted  that  more  can  be  ac- 
complished by  establishment  of  a  port 
district  terminal  than  can  be  achieved 
through  purely  municipal  efforts  on  the 
part  of  Oakland. 


Domestic  architecture  ^n  Amerioa 
has  developed  to  a  point  where  it 
promises  to  establish  a  distinct  type, 
according  to  Sidney  E.  Castle,  noted 
London  architect.  His  tour  of  the 
United  States,  he  told  the  Indiana 
Chapter  of  the  American  Institute  of 
Architects  at  a  meeting  in  Indianapolis, 
impressed  him  with  the  attractiveness 
and  taste  of  architecture  in  the  leading 
cities   of   this   country. 


Preliminary  draft  of  the  proposed 
new  uniform  building  code  for  the  en- 
tire Pacific  Coast  will  be  completed 
June  1,  it  is  announced  by  Stanley  P. 
Koch,  chief  building  inspector  of  Ber- 
keley. 


Construction  of  a  million-dollar  deep 
water  harbor  at  Redwood  City  has 
been  endorsed  by  the  rivers  and  har- 
bors committee  of  Congress,  and  the 
War  Department  will  make  a  prelimin- 
ary survey  this  summer. 


W.  E.  Whalin,  superintendent  of 
school  construction  for  the  city  of  Oak- 
land, has  been  delegated  by  the  Board 
of  Education  to  represent  that  city  at 
a  convention  of  school  business  man- 
agers to  be  held  in  Toronto,  Canada, 
this  month. 


Albert  J.  Evers  of  San  Francisco, 
secretary  of  the  American  Institute  of 
Arcliitects.  has  been  appointed  by  Gov- 
ernor Richardson  as  a  member  of  the 
State  Board  of  Architecture,  filling  a 
vacancy  occasioned  by  death  of  the 
late  Sylvain  Schnaittacher,  also  of  San 
Francisco.  The  unexpired  term  for 
which  Architect  Evers  has  been  ap- 
pointed will   end  May  28,  1927. 

Frank  Marshall,  superintendent  of 
the  Burlingame  Water  Worlds  since 
1914,  died  in  that  city,  April  13.  A 
widow,    son    and   daughter   survive. 


H.  C.  Bottorff,  city  manager  of  Sac- 
ramento, is  preparing  an  ordinance 
in-  viding  for  the  creation  of  a  city 
I)Ianning  commission. 


E.  A.  Julian,  consulting  engineer, 
has  moved  from  620  Market  Street  to 
1   Montogmery  sJtreet,  San  Francisco, 


ALONG  THE  LINE 


George  S.  Nickerson.  civil  and  min- 
ing engineer  and  prominent  in  fra- 
ternal, music  and  civic  circles  in  Sac- 
ramento, died  in  that  city,  April  23, 
the  victim  of  a  heart  attack.  He  was 
68  years  old.  Born  in  Sycrause,  N.  Y.. 
he  came  west  as  a  young  man  and 
settled  in  Oregon.  Later,  studying 
law,  he  entered  the  legal  profession 
and  practiced  for  ten  years  In  Klamath 
Falls.  He  then  studied  engineering 
and  abandoned  law  to  take  up  his  new 
profession.  After  being  engaged  in 
various  engineering  enterprises  in  Ne- 
vada and  Oregon  he  came  to  Sacra- 
mento about  sixteen  years  ago,  and 
had  since  practiced  engineering  there. 
He  was  a  member  of  the  Sacramento 
Chapter,  American  Association  of  En- 
gineers. 


A  board  of  consulting  engineers  has 
been  appointed  by  the  Secretary  of  the 
Interior  to  pass  on  the  plans  for  Cool- 
idge  dam  for  the  San  Carlos  reclama- 
tion project  in  the  Casa  Grande  Valley, 
Arizona.  The  board  consists  of  Gen. 
Lansing  H.  Beach,  former  chief  of  the 
Army  engineer  corps;  Gen.  W.  H. 
Langitt,  former  chief  of  engineers  in 
France,  and  A.  J.  Wylie  of  Boise,  Idaho, 
former  reclamation   service   engineer. 


Fresno  Chapter,  American  Associa- 
tion of  Engineers,  has  elected  the  fol- 
lowing officers  to  serve  for  the  ensuing 
year:  L.  J.  Moore,  former  vice-presi- 
dent, as  president;  Chris.  P.  Jensen,  1st 
vice-president;  Frank  Rantsma,  2nd 
vice-president  and  O.  L-  Dickinson, 
secretary- treasurer. 


Richard  Hadley,  Berkeley  city  elec- 
trician of  the  past  sixteen  years,  in 
charge  of  police  and  fire  alarm  signal 
systems,  has  resigned.  His  resignation 
was  forced  with  the  modernization  of 
signal  systems  through  circuits  of  the 
Berkeley  branch  of  the  Pacific  Tel.  & 
Tel.  Company. 


Clyde  C.  Kennedy,  consulting  munici- 
pal engineer,  San  Francisco,  announces 
that  he  has  associated  with  him  in  his 
engineering  practice,  Edward  N. 
Prouty  and  Edwin  A.  Ingham,  associ- 
ate members  of  the  American  Society 
of  Civil  Engineers. 

E.  R.  Longley,  55,  of  Santa  Cruz, 
general  manager  of  the  Southern  Lum- 
ber Company,  was  killed  near  Brook- 
dale,  when  his  auto-nobile  plunged  50 
feet  down  a  canyon. 


Portland,  Oregon,  Chapter  of  the 
American  Association  of  Engineers  has 
been  organized  with  Leo  R.  Lange,  con- 
sulting engineer,  president,  and  L.  Mc- 
Ueorge,    secretary. 


R.  H.  Goodwin  has  been  appointed 
city  engineer  of  San  Leandro.  Fred 
Share  has  been  named  assistant  city 
engineer,  succeeding  F.  C.  CaldviUe, 
resigned. 
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ORGANIZATION  NEWS 

Or^anlMitlona    taaTlng    'k    direct    connection    vrith    the   conMtmcti«n    Induatry   are    Invited    to    aabmit    nena    for    public 

tlon  In  tbi*  departneot. 


"PAINT  UP"  CAMPAIGN   STARTED  IN 
CAPITOL     CITY 


Nine  of  Sacramento's  leading  paint- 
ing firms  have  agreed  to  begin  an  ad- 
ifertising  campaign  to  back  the 
'Brighten  the.  City"  drive  started  by 
;he  Sacramento  Real  Estate  Salesmen's 
issociatlon. 

C.  C.  Hughes,  city  superintendent  of 
scho  Is,  announces  he  will  mail  circu- 
ar  letters  to  teachers  of  the  city 
schools  announcing  conditions  of  the 
jssay   contest. 

Frank  P.  Williams,  real  estate  oper- 
itor  and  builder,  has  offered  $100 
n  prizes  to  high  school  students  for 
;he  best  essay  on  "Profits  of  Painting 
ind  Benefits  Derived  Therefrom  by  the 
:^ity."  He  will  give  the  same  amount 
;o  grammar  school  children  as  prizes 
'or  the  winning  essay  on  "Beautiful 
s'ront  Yards." 

E.  C.  Porter,  secretary-manager  of 
he  chamber  of  commerce,  has  agreed 
;o  do  his  utmost  in  furtherance  of  the 
jampaign  and  indorsements  by  other 
)rganizations    are    indicated. 


TO     INSTALL     OFFICEUS 


The  newly  elected  officers  of  Los 
Angeles  Builders'  Exchange  will  be 
Eormally  installed  at  a  general  meet- 
ing and  banquet  to  be  held  May  15. 
Canvass  of  the  recent  vote  shows  the 
following  officers  chosen:  President, 
Ralph  E.  Homann  of  the  Ralph  Ho- 
mann  Co.,  general  contractor;  first 
vice-president,  David  Woodhead  of 
the  Woodhead  Lumber  Co.;  second 
vice-president,  Los  B.  Webster  of  W. 
P.  Fuller  &  Co.;  treasurer,  P.  J.  Bolin, 
general  contractor.  Dorectors-at-large 
— Noble  Dawson  of  American  Reinforc- 
ing, Inc.;  C.  C.  Havens  of  Havens- 
Holmes  Lumber  Co.;  A.  T.  Wintcrsgill 
of  Pacific  Clay  Products  Co.,  and  M 
R.    Bright    of    the    Davidson    Brick    Co 


S.    F.    ENGINEERS    L,E.4RN    SECRETS 
OF   PHONE   BUSINESS 

The  San  Francisco  Society  of  Engin- 
eers on  invitation  of  the  Pacific  Tele- 
phone- and  Telegraph  Company  were 
recently  conducted  through  the  newly 
completed  telephone  building  in  New 
Montgomery  Street,  San  Francisco,  fol- 
lowing which  they  inspected  the  Bush 
Street  Exchange  and  were  shown  the 
workings  of  a  complete  telephone 
plant.  The  trip  was  arranged  and  di- 
rected by  L.  Pullen  and  G.  M.  Van  Bu- 
ren,  commercial  representatives  of  the 
phone   company. 


Demands  for  wage  increases  by 
Portland,  Ore.,  building  trade  unions, 
even  if  supported  by  a  strilt.e^  threat, 
will  not  be  honored  by  the  Portland 
chapter  of  the  Associated  General  Con- 
tr9,ctors  of  America,  said  a  resolution 
adopted  -by  the  executive;  board  of  the 
chapter.  Building  laborers,  now  receiv- 
ing $"5.50  a  day,  are  asking.  $1  a  day 
more;  structural  and  reinforcing  steel 
workers,  now  receiving  $9  and  $8  a  day 
respectively,  are  demanding  an  in- 
crease in  each  case  of  $1  a  day.  Unless 
they  receive  the  increase  demanded, 
they  have  informed  the  contractors 
they  will  call  a  strike  May  1. 


Fred  W.  Meyer,  a  member  of  the  City 
Planning  Commission,  has  been  ap- 
pointed a  commissioner  of  the  San 
Fra'ntlsco  Department  of  Public  Works 
succeeding  ban  Eraser,   resigned. 


Union    Carpenters    in    Los    Angeles 
Will    Strike    For   Closed    Shop    Rule 


Encouraged  by  the  successful  cam- 
paign of  the  San  Francisco  Union 
carpenters,  the  District  Council  of 
C^arpenters  of  Los  Angeles  will  launch 
a  campaign  for  the  union  shop  on  May 
17,  on  and  after  which  date  union  car- 
penters of  Los  Angeles  and  vicinity 
will  not  work  on  any  job  where  even 
one  non-union  carpenter  is  employed. 
The  campaign  in  Los  Angeles,  as  in 
San  Francisco,  will  be  directed  by  the 
United  Brotherhood  of  Carpenters  and 
Joiners  of  America.  A  similar  cam- 
paign will  shortly  be  started  in  San 
Diego. —  (News  item  in  Organized 
Labor,  the  official  publication  of  the 
State  and  San  Francisco  Building 
Trades    Councils    of    California). 

According  to  advices  from  the  "city 
of  Angels"  indications  point  to  a  buid- 
ing  total  around  $10,000,000  for  Los 
Angeles  for  April,  1926.  Up  to  and 
including  the  20th,   the  number  of  per- 


mits issued  was  2180  and  the  estimated 
valuation  was  $7,223,790.  For  the  cor- 
responding period  in  March  the  number 
of  permits  was  2685  and  the  estimated 
valuation  was  $9,586,908,  while  for  the 
first  20  days  of  April  last  year  the 
number  of  permits  was  2713  and  th<> 
estimated  valuation  was  $8,561,131.  For 
the  current  year  up  to  and  including 
April  20,  Los  Angeles'  building  total 
was  $36,618,970,  as  compared  with  $45,- 
;'.3n,539  for  the  corresponding  period  In 
192").  Building  conditions  continue 
favorable  to  the  owner  who  has  as- 
surance of  prompt  delivery  of  ma- 
terials at  reasonable  prices,  no  short- 
age of  labor  and  sharp  competition  in 
all  lines.  Rumors  of  a  strike  of  union 
carpenters  May  17  to  force  the  closed 
shop  wherever  union  carpenters  arc 
employed  apparently  cause  no  appre- 
hension among  contractors,  practically 
all  of  whom  declare  they  are  prepared 
to  meet  the  issue. 


Unions   and    Employers   At   Fresno 

Will   Draft   New   Wage   Agreement 


With  the  yearly  agreement  under 
which  the  various  crafts  of  the  Fresno 
Building  Trades  Council  operate  in  co- 
ojieration  with  the  Fresno  Builders' 
Exchange  expiring  June  16th,  a  con- 
ference board  representing  labor  and 
the  employers  will  start  holding  a 
series  of  conferences  soon  to  work  out 
an  agreement  covering"  wage  scales 
and    working   conditions. 

A  renewal  of  the  agreement  will  be 
approached  through  the  Fresno  Plan, 
which  was  evolved  several  years  ago 
to  settle  differences  between  organized 
labor  and  employers.  A  committee  of 
five  will  represent  labor  and  five  mem- 
bers of  the  board  of  directors  of  the 
builders'  exchange  will  represent  the 
o'.her   faction. 

Brickliiyers    Seek    Raise 

While  neither  officials  of  the  build- 
ers' exchange  or  the  building  trades 
council  will  comment  on  the  confer- 
ences, .it  is  understood  that  the  brick- 
layers have  asked  for  an  increase  in 
iheir  scale. 

Several  weeks  ago  the  bricklayers 
sought  an  increase  in  their  scale  but 
the  international  opposed  it  on  the 
ground  that  the  increase  was  sought 
through  improper  channels.  A  raise 
from    $11    to    $12    a   day    will   be    asked, 


it    is    understood,   although    labor   lead- 
ers  would   make  no   statement. 

The  fact  that  the  school  building 
program,  which  will  start  this  Sum- 
mer, will  throw  a  great  deal  of  work 
on  the  Fresno  market,  has  been  the 
deciding  factor  in  prompting  the  brick- 
layers to  renew  negotiations  for  a 
higher  scale,  it  is  understood. 
Other   Crafts   May    Not 

Persons  in  touch  with  the  labor  sit- 
uation at  Fresno  are  of  the  opinion 
that  should  the  bricklayers  be  granted 
their  increase  the  other  crafts  will 
place  their  requests  before  the  confer- 
ence for  higher  wages. 

On  the  other  hand,  it  is  argued,  if  It 
were  not  for  the  stand  of  the  brick- 
layers, tlie  present  agreement  would  be 
renewed    with    little   or   no   difficulty. 

The  scale  for  bricklayers  in  Fresno 
is  said  to  be  lower  than  in  other  cities 
of  California,  except  in  larger  cities 
where  big  projects  furnish  a  compara- 
tively   longer    period   of   employment. 

Members  of  the  conference  board 
a  re : 

Building  Trades  Council — W.  C.  Ad- 
kins.  O.  D.  Fincher,  J.  J.  Creem,  C.  C. 
Jaiman  and  James  Leiper. 

Builders  Exchange  —  R.  F.  Felchlin, 
H.  H-  Courtrig+it,  G.  A.  Farris.  A.  W. 
I'ernhauer  and  F.  B.  Billings. 


KERN     COUNTY     BriLDIXG     TRADES 
DENIES    W.VGE    RUMOR 

Humors  that  labor  union  men  plan 
lo  start  a  drive  on  May  1  for  higher 
wages  in  Bakersfield  are  without  foun- 
dation, according  to  J.  Carter,  presi- 
dent of  the  Building  Trades  Council 
of  Kern  County.  An  increase  of  $1  a 
day  in  the  wage  scale  for  carpenters, 
effective  April  15,  Carter  announces, 
was  the  result  of  a  conference  of  em- 
ployes and  members,  of  the  carpenters" 
union.  '       - 


Jas.  Burke,  E.  M.  Lewis  and  August 
Salfteld,  have  been  appointed  a  com- 
mittee by  the  Stockton  Builders"  Ex- 
change, lo  investigate  the  fees  and 
licenses  which  the  city  of  Stockton 
places  upon  the  building  trade.  Ed- 
ward H.  Grogan  explained  that  the 
sum  of  these  fees  constitute  a  burden 
which  the  builders  feel  Is  too  heavy 
and  which  retards  the  industry.  The 
idmmittee  will  make  a  report  follow- 
ing an   investisation. 
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Increased   Wages   Seen   As    Building   Activities    Grow 


With  a  larger  volume  of  building 
activities  pending  throughout  the 
country  than  has  ever  before  existed 
at  this  period  of  the  year,  a  tendency 
toward  higher  wages  in  the  building 
crafts    is   strongly    in    evidence. 

Advance  of  sufficient  magnitude  to 
cause  a  marking  up  of  building  costs 
indices  have  gone  into  effect  within 
the  last  30  days,  according  to  a  na- 
tional survey  of  building  labor  condi- 
tions completed  by  S.  W.  Straus  and 
company.  One  such  index,  the  survey 
points  out,  has  been  marked  up  as 
much  as  four  points  as  the  direct  re- 
sult of  higher  wages  in  the  trade. 

While  these  increases  have  been  such 
as  to  affect  the  cost  of  a  considerable 
percentage  of  current  building  opera- 
tions, they  have  not  been  of  wide  range 
geographically.  In  New  York  and  the 
metropolitan  zone,  where  about  20  per 
cent  of  the  building  activities  of  the 
entire  country  are  now^  in  progress,  in- 
creased labor  costs  will  cause  an  added 
outlay  of  from  $50,000,000  to  $75,000,000 
this  year,  according  to  recent  authori- 
tative estimates. 

Tendency  Widespread 

New  York,  Chicago,  Boston,  Pitts- 
burgh, Kansas  City,  Cincinnati  and  a 
number  of  smaller  places  scattered 
over  the  country  also  are  listed  among 
the  centers  where  pronounced  wage  in- 
creases recently  have  been  granted  or 
where  strong  pressure  is  being  brought 
by  the  labor  element  to  secure  addi- 
tional pay. 

The  demands  for  wage  increases  in 
spring  agreements  are  noted  in  many 
:  mall  towns  and  cities  where  the  pay 
iates  are  considerably  lower  than 
ih  se  prevalent  in  cities  like  New  York 
Chicago,   Pittsburgh   and   St.   Louis. 

A  total  of  approximately  100  local 
c-afts  among  the  smaller  trades  prin- 
cipally in  about  20  cities  have  been 
granted  increases  in  spring  agreements 
recording  to  present  reports. 

Within  the  last  few  weeks  there 
have  been  approximately  150  individ- 
.  al  demands  of  this  nature  made  by 
building-  trades  in  the  country.  The  in- 
dustry generally  is  in  an  excellent  po- 
sition and  with  the  possible  exception 
of  Cleveland,  labor  disagreements  have 
not  been  of  sufficient  importance  to 
produce  much  slowing  up. 

With  the  exception  of  the  painters 
in  several  cities  and  the  demand  of  the 
CI  icag^  plasterers  for  the  establish- 
ment of  a  five-day  work  week,  there 
has  been  little  or  no  agitation  this 
spring  for  a  40-hour  instead  of  a  44- 
hour  work  week. 

Internal  triuble  in  the  affairs  of  the 
two  building  trades  councils  in  Cleve- 
land, caused,  it  is  averred,  a  depression 
in  construction  activities  and  many  of 
the  resident  building  trade  workers 
have  sought  employment  in  other  cit- 
ies. Cleveland's  building  activities, 
however,  as  indicated  by  permits  is- 
sued, are  about  9  per  cent  ahead  of 
what  tley  were  during  the  first  three 
months  of  1925.  Eighty  million  dollars 
of  construction  in  Cleveland  is  held  up 
temporarily  with  13,000  building  me- 
chanics affected  directly  and  indi- 
rectly. 

New   York    Strike    .Settled 

In  New  YoiK  a  auike  of  steamfitters' 
helpers  which  has  been  in  progress  for 
several  weeks  was  settled  a  few  days 
ago  by  officials  of  the  international 
union.  The  pay  rates  of  100,000  other 
building  workers  were  raised  on  the 
average  of  $1.50  to  $2  a  day.  New  York 


bricklayers  were  recently  granted  a 
$2  a  day  increase,  the  scale  now  being 
1>14  a  day. 

New  York  builders  contend  that  the 
steamfitters'  union  should  abolish  the 
status  of  the  helpers  and  in  their  stead 
select  apprentices  who  would  have  to 
serve  three  years  at  a  small  wage  rate 
before  they  could  qualify  as  journey- 
m.en  steamfitters.  The  builders  claim 
it  is  not  fair  or  just  to  pay  a  steam- 
fitters' helpers  $8  or  $9  a  day  from  the 
day  they  start  to  work  as  beginners. 
Other  trades,  the  builders  point  out, 
make  it  compulsory  for  young  men  to 
serve  three  and  four  years  as  appren- 
tices at  wages  ranging  from  $14  to  $18 
a  Aveek  before  they  start  out  with  their 
own  kit  of  tools  as  journeymen.  New 
York  builders  claim  that  labor  ab- 
sorbed about  46  per  cent  of  building 
costs  in   3914  and  59.5  per  cent  in  1925. 

Chicago  builders  report  there  is  no 
shortage  cf  building  mechanics,  al- 
though in  the  structural  and  ornamen- 
tal iron  and  steamfitting  trades  there 
appears  to  be  a  demand  for  a  better 
quality  of  men.  The  plasterers  are 
asking  for  establishment  of  a  five-day 
week  and  a  wage  from  $1,50  to  $1.75  an 
h:ur  in  their  new  agreement  on  May  1. 

The  carpenters  also  have  asked  for 
a  wage  increase  from  $1.37 1/^  to  $1.50 
an  hour  to  become  effective  on  June  1. 
Builders  say  they  are  not  taking  the 
demands  of  the  carpenters  seriously, 
but  are  concentrating  their  attention 
on  the  demands  of  the  plasterers,  a 
trade  which  is  100  per  cent  organized 
and  belongs  to  the  closed  shop  divi- 
sirn   of  trades. 

Chicago  builders  class  the  plaster- 
ers in  the  present  negotiations  as  oc- 
cupying a  keystone  position.  By  grant- 
ing the  plasterers'  demands  there 
would  likely  be  an  automatic  increase 
in  the  wage  rates  of  the  city's  32 
building  trades.  At  present  there  are 
two  divisions  of  trades  as  regards  pay 
status — those  that  receive  $1.37i^  an 
hour  like  the  carpenters,  iron  workers, 
and  those  that/  receive  $1.50  an  hour — 
electricians,  plasterers,  bricklayers  and 
lathers.  In  Chicago,  building  laborers 
get  87 Vi  cents  an  hour,  a  rate  that  is 
much  higher  than  is  paid  in  most  cities. 

Boston,  Baltimore  and  Cincinnati 
report  that  resident  builders  expect  the 
volume  of  1926  construction  to  dupli- 
cate at  least  the  volume  which  was 
erected  last  year.  In  Boston  the  iron 
workers  were  given  a  wage  increase 
from  $1.10  to  $1.25  an  hour,  the  scale 
to  remain  in  effect  until  1928. 

Pittsburgh  and  Washington  report  a 
shortage  of  plumbers  and  plasterers 
while  in  some  building  trades  there  is 
a  surplus  of  mechanics.  Both  cities  re- 
port that  this  year's  construction  pro- 
gram will  keep  the  resident  building 
workers  busy.  In  Pittsburgh  the  brick- 
layers' scale  has  been  set  at  $13  a  day 
maximum.  Most  of  the  other  trades  get 
from   $11   to  $12  a  day. 

Philadelphia  builders  report  a  "fair 
hut  declining"  building  program  for 
this  year.  There  is  a  slight  shortage  of 
plasterers  and  bricklayers.  Open  shop 
exists  for  some  of  the  trades  in  Phila- 
delphia. Laborers  there  receve  45  cents 
to  50  cents  an  hour. 

St.  Lf-uis  reports  a  slight  shortage 
of  bricklayers  and  plasterers  and  fir.st 
class  painters.  Top  wages  rates  prevail 
in  the  Mound  City,  the  plasterers  and 
bricklayers  receiving  $1.75  an  hour.  St. 
Louis  painters  are  asking  for  an  in- 
crease of  seven  and  a  half  cents  an 
hour  and  a  five-day  week. 


E^nough    Liabor   In    South 

Louisville,  New  Orleans,  Memphis, 
Houston  report  that  supply  of  labot 
is  equal  to  demand  and  that  construc- 
tion is  keeping  pace  with  expectations 
of  builders.  The  same  reports  emanate' 
from  Denver  and  Omaha. 

Builders  in  Miami,  Jacksonville,  and 
other  Florida  cities  report  that  many 
of  the  itinerant  army  of  building 
trades  workers  have  left  the  southern 
states  for  the  north.  Building  permit 
figures  indicate  that  general  building 
activities  were  92  per  cent  greater  dur- 
ing the  first  three  months  of  this  year 
than  during  the  same  period  last  year. 

Seattle,  Portland,  San  Francisco  and 
Los  Angeles  report  the  building  pros- 
pects for  this  year  as  exceedingly 
bright.  The  supply  of  labor  on  the  west 
coast  is  reported  as  sufficient  to  sup- 
ply the  demand.  Bonus  wage  payments 
have  been  abolished.  With  the  excep- 
tion of  a  minor  controversy  in  Los  An- 
geles between  a  few  trades  and  em- 
ployers the  conditions  are  reported  as 
wholly   satisfactory. 


INVESTORS    WILL,    OONVEIVE    AT 
PORTLAND  IN  JUNE 


The  National  Association  of  Invent- 
ors, having  chapters  and  memberships 
in  Washington,  Oregon,  California, 
British  Columbia,  and  other  states, 
will  hold  its  second  annual  convention 
at  Portland,  Oregon,  June  17,  18  and 
19,  1926,  and  in  connection  with  the 
convention  will  stage  an  exposition  of 
inventions. 

The  National  Association  of  Invent- 
ors was  formed  to  promote  common  in- 
terests, cooperate  with  manufacturers, 
obtain  publicity  for  inventors,  improve 
patent  laws,  encourage  inventions  of 
merit,  and  obtain  recognition  for  in- 
ventors and  by  association  enable  them 
to  do  collectively  what  heretofore  has 
been  left  to  individual  effort. 

The  exposition  will  afford  inventors 
an  opportunity  to  display  and  demon- 
strate their  inventions  before  the  pub- 
lic and  will  particularly  attract  the 
attention  of  manufacturers  and  pro- 
moters from  all  parts  of  the  country. 

E.vhibits  are  desired  of  new  inven- 
tions cf  merit  which  are  embodied  in 
suitable  form  for  exhibition.  Inventors 
desiring  displays  are  requested  to  pre- 
sent suitable  models.  Inventions  that 
are  not  susceptible  of  being  shown  by 
models  may  be  illustrated  by  large 
drawings. 

It  is  the  desire  of  the  Association  to 
attract  displays  of  inventors  from  all 
parts  cf  the  United  States,  and  the 
mezzanine  floor  of  the  Multnomah  Ho- 
tel of  Portland,  Oregon,  having  10,000 
square  feet  of  display  space,  has  been 
secured  for  this  purpose. 


nUILDING   CODE   CONFERENCE 


Those  interested  in  a  uniform  build- 
ing code  for  the  Pacific  Coast  are  in- 
vited to  attend  a  conference  to  be  held 
May  24  in  the  Ferry  Building,  San 
Francisco.  The  session  is  being  called 
by  R.  E.  Fisher,  chairman  of  the  Cali- 
fornia Development  Association  Com- 
mittee in  charge  of  the  work.  Commit- 
tees are  to  be  named  at  the  proposed 
se."=sion  to  bring  the  uniform  building 
code  plan  before  the  smaller  cities  of 
the  coast  and  ask  them  to  join  with 
the  other  cities  in  bringing  about  a 
uniform  code. 
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BUILDING    AND    ENGINEERING    NEWS  : 

School    Ceiling   Failure    May 

Be   Placed    to    Faulty   Construction 


H.  E.  Heller  Co.,  Inc.,  is  the  name  of 
I  new  general  contracting  company 
being  organized  by  H.  E.  Heller,  for 
several  years  a  member  of  the  archi- 
tectural and  engineering  firm  of  Davis- 
Heller-Pearce  Company  of  Stockton. 
The  firm  triumvirate  has  been  dis#50lved 
with  George  E.  Davis  and  John  W. 
Pearce  to  continue  as  the  Davis-Pearce 
Construction  Company,  and  Heller  to 
organize  his  own  company.  Heller  also 
will  continue  to  maintain  his  Builders' 
Iron  "Works  in  Stockton.  C.  E.  Ken- 
nedy, manager  of  the  iron  works,  ex- 
plains that  the  two  Heller  organiza- 
tions will  be  operated  as  separate 
businesses.  The  new  Heller  company 
will  maintain  executive  offices  in  Stock- 
ton, with  a  branch  in  San  Francisco. 
As  a  general  contracting  company,  the 
new  Heller  company  will  seek  par- 
ticularly construction  of  the  larger, 
heavier  type  projects,  such  as  dams 
and   bridges. 


Articles  of  incorporation  of  the 
Pickering  Lumber  Co.,  a  $10,000,000  cor- 
poration formed  under  the  laws  of 
Delaware,  have  been  filed  with  the  Sec- 
retary of  State.  The  California  head- 
quarters of  the  concern  are  in  Stand- 
ard, Tuolumne  county.  D.  H.  Stein- 
metz  is  designated  as  the  state  agent 
Df   the   corporation. 


California  Stucco  Products  Company 
)f  Northern  California  has  been  incor- 
sorated  with  the  principal  place  of 
business  in  San  Francisco.  The  com- 
pany is  capitalized  at  |100,000  and  has 
:he  following  directors:  J.  F.  Shuman, 
R.  C.  Foerster,  C.  C.  Kreis,  Lester  Foley 
md  H.  A.  Judy. 


Berkeley  Building  Material  Co.,  of 
\.lbany,  has  been  incorporated  with  a 
lapital  stock  of  $200,000.  Directors  are: 
\.  J.  Fritz,  San  Francisco;  P.  R.  Steele, 
Mbany;  E.  A.  Mitchell,  Berkeley;  F.  C. 
Lawler  and  Lloyd  Aldrich,  Oakland. 


W.  E.  Bear  of  the  sales  staff  of  the 
Henry  Cowell  Lime  &  Cement  Com- 
pany has  returned  from  a  three-month 
tour  of  the  Far  East  and  is  again  cir- 
culating in  the  business  field  for  the 
i^owell   interests. 


Lasar  Electric  Co.,  capitalized  at 
5200,000,  has  been  incorporated  in  San 
Francisco.  Directors  are:  F.  J.  Lasar, 
r.  A.  Lasar,  A.  A.  Lasar,  E.  L.  Barnet 
md  C.  D.  Sweet. 


Associated  Gravel  Co.,  of  San  Fran- 
:i8co,  capitalized  at  $600,000,  has  been 
ncorporated.  Directors  are:  R.  Swee- 
ley,  M.  E.  Jones,  A.  De  Martini,  G. 
;;onnors   and   H.   T.   Beverly. 


Charles  Warren  has  been  named 
credit  manager  for  the  Eureka  Electric 
L-'ompany  of  Eureka,  succeeding  Harry 
Seigle,  who  resigned  to  accept  a  posi- 
tion   in    Southern    California. 


Annual  meeting  of  Weed  Lumber 
Company  will  be  held  May  4  at  801 
First  National  Bank  Bldg.,  San  Fran- 
cisco, it  is  announced  by  D.  Binford,  as- 
sistant secretary  of  the  company. 


F.  A.  Younger  and  F.  A.  Pratt,  build- 
ing contractors,  304  Main  Street,  San 
Anselmo,  anounce  a  dissolution  of 
partnership   effective   April   1. 


Apparently  caused  by  faulty  con- 
struction, according  to  W.  J.  Cooper, 
city  superintendent  of  schools,  a  large 
portion  of  the  ceiling  in  the  auditorium 
of  the  Ijincoln  School  in  Fresno  fell 
causing  an  explosion-like  noise  and 
wrecking  more  than  fifty  chairs  in  the 
room. 

It  was  estimated  that  two  tons  of 
metal  lath  and  plaster  fell  in  the  crash. 

In  explanation  of  the  occurrence, 
Fire  Marshall  Williams  said  he  believed 
the  metal  lath  with  which  the  building 
was  built  was  insecurely  nailed  to  the 
ceiling  and  as  a  /esult  when  the  hot 
weather  caused  the  wood  to  dry  out 
and  cntract  the  nails  were  loosened. 
This  has  happened  before,  he  said,  in 
various  buildings  and  residences,  but 
it  is  a  condition  which  has  been  cor- 
rected  in   modern   buildings. 

About  a  third  of  the  ceiling  fell,  and 
E.  J.  Farr,  official  inspector  for  the 
school  department,  estimated  that  the 
metal  lath  and  plaster  weighed  about 
100  pounds  to  the  square  yard.  The 
plaster  in  the  auditorium  is  an  inch 
thick. 

The  auditorium  was  built  in  1917  and 
at  first  used  by  Edison  School  students. 
James  L.  Daly  was  general  contractor. 

City  School  Superintendent  W.  J. 
Cooper,  who  has  ordered  a  complete 
investigation  of  the  crash,  announces 
he  would  continue  to  urge  that  all 
school  auditorium  ceilings  be  left  open 
at  the  top  and  that  the  ceiling  trusses 
be  finished  as  in  church  buildings, 
with  an  asbestos  composition  being 
used  as  plaster.  This  composition, 
Cooper  said,  afford  fire  protection  and 
is  not  hazardous. 

Among  those  who  are  making  an  in- 
vestigati:n  of  the  incident  are  James 
Anton,  city  building  insptctor;  F.  E. 
Billings,  chairman  of  the  buildings  and 
grounds  committee  of  the  board  of 
education;  R.  F.  Felchlin,  Fresno  archi- 
tect, and  Farr. 


Disclaiming    responsibility      for      the 
collapse   of  the   ceiling   of   the  auditor- 


ium of  the  Lincoln  School  at  Fresno 
April  25,  James  L.  Daly,  Fresno  con- 
tractor, who  built  the  school  in  1917 
is.vued  a  statement  asserting  the  ceil- 
ing of  the  school  was  erected  In  strict 
accordance  with  plans  and  specifica- 
tions is.sued  by  the  board  of  education. 

"As  this  is  not  the  first  time  similar 
accidents  have  happened  in  certain 
Fresno  school  buildings  erected  by 
other  contractors,  I  feel  that  too  much 
stress  is  placed  upon  this  one  inci- 
dent," Daly  said. 

"This  ceiling  was  erected  by  a  reli- 
able lathing  contractor  in  strict  ac- 
cordance with  the  common  practice  for 
such  construction,"  he  added.  "Further 
it  was  erected  in  strict  accordance 
with  plans  and  specifications  for  this 
work  issued  by  the  board  of  education 
and  received  the  strict  inspection  dur- 
ing its  erection  and  its  completion, 
furnished  by  the  board,  all  prior  to  the 
acceptance  and   payment  for  the  work. 

"Inasmuch  as  this  ceiling,  together 
with  other  ceilings  in  other  school 
buildings,  was  inspected  after  a  simi- 
lar accident  in  the  Washington  Junior 
High  School  building  and  precautions 
were  taken  at  that  time  to  reinforce 
all  such  conditions  by  spot  wiring  them 
it  occurs  to  me  that  this  particular 
ceiling  should  have  received  the  same 
consideration. 

"Owing  to  such  failures,  it  is  now 
the  practice  to  apply  spot  wires  at  the 
lime  of  erection." 

Daly  also  said  that  the  ceiling  was 
stop-nailed  last  Summer,  and  this  prob- 
ably loosened  this  plaster  to  such  an 
extent  that  it  worked  loose  and  fell 
during  the  first  warm  weather  of  this 
season.  AVeather  conditions  also  play 
an  important  part  in  this  type  of  con- 
struction, he  added. 

"The  fact  that  the  celling  stood  nine 
years  proves  that  faulty  construction 
did  not  exist,"  Daly   said. 


S.    F.    ARCHITECTURAL,    CLUB    IS    IN 
NEW    QUARTERS 


STRAAV    NO>V    FIREPROOF 


Due  to  an  expired  lease,  unfavorable 
locality,  as  well  as  inadequate  acco- 
modations, the  San  Francisco  Archi- 
tectural Club  quarters  at  77  O'Farrell 
street,  have  been  abandoned  and  the 
club  now  enjoys  the  reality  of  a  dream 
long  cherished — a  home  of  its  own. 
The  club  has  obtained  a  lease  of  the 
building  at  523  Pine  street  and  the 
structure  has  been  nicely  fitted  up  for 
the  needs  of  the  organization.  Lo- 
cated just  around  the  corner  from 
Chinatown  and  in  the  heart  of  the 
financial  district  the  new  quarters  are 
destined  to  become  an  oasis  for  the 
members    during    their    "off"    hours. 


The  French  have  a  new  fireproof 
building  material  made  of  straw.  The 
straw  is  pressed  into  rectangular  panels 
nine  feet  long  by  six  wide  and  two 
inches  thick,  bound  together  by  length- 
wise wires  about  six  inches  apart.  The 
heavy  pressure  under  which  the  panels 
are  constructed  as  well  as  the  mineral 
content  of  the  straw  account  for  its 
being  fireproof. 


SOME  TIMBER! 


GRANDSTAND       lU'ILnRU        GUILTY 
OP    M.VNSL.VIGHTER 


The  largest  stick  of  timber  ever  cut 
in  a  Bellingham  sawmill,  it  is  believed 
was  sawed  recently  at  the  cargo  plant 
of  the  Bloedel-Donovan  mills,  to  be 
used  as  a  spud  for  dredging  in  Hawaii. 
It  was  82  feet  long  and  3  by  36  inches 
square.  The  log  from  which  it  was 
sawed  was  62  inches  in  diameter  at 
the  tp  and  7%  feet  at  the  butt.  It 
scaled  about   13,000  feet.    . 


Paul  F.  Mahoney,  who  built  the 
grandstand  at  Pasadena  which  col- 
lapsed on  last  New  Year's  Day,  causing 
death  to  ten  persons  and  injury  to  200, 
was  found  guilty  of  manslaughter  by 
a  jury  in  the  superior  court.  The 
jury  had  not  agreed  on  a  verdict  in  the 
case  of  C.  B.  Bucknall,  deputy  build- 
ing inspector,  jointly  tried  with  Ma- 
honey, and  was  ordered  by  the  court 
to   continue   its    deliberations. 


According  to  Roads  and  Road  Con- 
s.truction,  London,  the  Maiden  and 
Coombe  (Surrey,  England)  Urban  Dis- 
trict Council,  which  is  now  laying 
down  new  streets  in  concrete,  has 
latily  completed  one  with  a  pink- 
colored  surface.  The  surface  pigment 
lias  been  introduced  to  harmonize  the 
street  with  the  paving  stones,  which 
are  of  a  reddish  color. 


AGRIfl  LTURAL         ENGINEERS 
HOLD   ANNUAL,   MEEyTING    AT 
LAKE    TAHOE 


Featuring  reclamation,  farm  struc- 
tures, farm  power  and  machinery,  elec- 
tricity in  agriculture,  and  agricultural 
engineering  research  and  extension, 
the  American  Society  of  Agricultural 
Engineers  will  gather  at  Tahoe  Tavern 
Lake  Tahoe.  on  June  23  for  its  annual 
convention  of  1926.  This  will  be  one  of 
the  most  important  engineering  gath- 
erings of  the  country  during  the  pres- 
ent year  and  it  will  bring  to  California 
from  all  parts  of  the  Union  men  inter- 
ested in  every  phase  of  engineering  as 
it   is  related   to  agriculture. 

The  meeting  at  Lake  Tahoe  will  last 
from  June  23  to  June  26.  and  will  be 
followed  by  inspection  trips  beginning 
June  28  and  extending  through  four 
days.  While  there  will  be  opportunity 
on  these  inspection  trips  for  observing 
many  lines  of  agricultural  engineering 
practice  as  carried  on  under  California 
conditions,  they  w^ill  chiefly  feature 
hydro-electric  development  and  its 
utilization  on  the  farm,  irrigation, 
reclamation    and    drainage. 

Arrangements  for  the  meeting  are 
in  the  hands  of  the  Pacific  Coast  Sec- 
tion of  the  American  Society  of  Agri- 
cultural Engineers.  All  sessions  of  the 
convention  at  Lake  Tahoe  will  be  open 
to  those  interested  regardless  of  mem- 
bership in  the  Society.  Those  desiring 
or  planning  to  attend  should  communi- 
cate with  ProfessDr  L.  J.  Fletcher,  sec- 
retary of  the  Pacific  Coast  Section, 
University  Farm,  Davis.  Headquarters 
of  the  convention  at  Tahoe  will  be  at 
Tahoe  Tavern  where  all  sessions  will 
be  held. 
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Welded    Pipe   Line   Will    Be  """""""^"^ 
Feature   Of   East   Bay   Water   Project 


BED'FORD-BLOOMINGTON     DISTRICT 
LIMESTONE    SALES    IN   1»23 


The  sales  of  limestone  for  construc- 
tion by  the  quarrymen  in  the  Bedford- 
Bloomington  oolithic  limestone  district 
of  Lawrence  and  Monroe  Counties,  In- 
diana, in  1925,  amounted  to  11,803,890 
cubic  feet,  valued  at  ^4, 203, 120,  accord- 
ing to  reports  of  producers  to  the  Bu- 
reau of  Mines,  Department  of  Com- 
merce. This  is  an  increase  of  7  per  cent 
in  quantity  but  less  than  1  per  cent 
in  value.  The  quantity  sold  is  greater 
than  has  ever  before  been  reported,  be- 
ing slightly  in  excess  of  the  sales  for 
1923. 

The  stone  sola  oy  tne  quarrymen  in 
the  form  of  rough  blocks  amounted  to 
5,168,780  cubic  feet,  valued  at  $3,109,746 
an  increase  of  12  per  cent  in  quantity 
and  9  per  cent  in  value. 

The  dressed  stone  sold  by  quarry  op- 
erators who  also  operate  mills,  was 
as  follows:  sawed  stone,  4,431.660  cubic 
feet,  valued  at  $4,529,272;  semi-finished 
stone,  234,490  cubic  feet,  valued  at 
$447,853;  cut  stone,  1,968,960  cubic  feet, 
valued  at  $6,116,249. 

Over  40  per  cent  of  the  rough  blocks 
sold  by  the  quarrymen  is  sold  to  mills 
in  the  district  who  mill  the  stone  and 
re-sell  it.  Some  of  the  quarry  operators 
who  also  operate  mills  buy  rough 
blocks,  mill  them,  and  sell  the  milled 
product.  The  sales  of  this  dressed  stone 
in  H)25  amounted  to  2,087,860  cubic  feet 
valued  at  $5,629,269,  an  increase  of  19 
per  cent  in  quantity  and  of  21  per  cent 
in   value. 

The  sales  of  the  different  classes  of 
this  stone  were  as  follows:  sawed  stone 
482,380  cubic  feet,  valued  at  $492,58.7; 
semifinished  stone,  25,930  cubic  feet, 
valued  at  $44,885;  cut  stone,  1,579,550 
cubic  feet,  valued  at  $5,091,797.  These 
figures  represent  increase  in  quantity 
and  value  for  all  classes  of  stone. 

Long  Bell  Lumber  Corp.  reports  for 
March  quarter  net  profit  of  $1,159,259 
after  depreciation,  depletion,  interest 
and  Federal  taxes,  against  $1,469,770  a 
year  ago. 


(Contributed) 


At 
three 
been 
laying 


a  guaranteed  cost  reduction  of 
million  dollars,  actual  work  has 
started  on  the  fabrication  and 
r  of  the  steel  pipe  for  the  mam- 
moth Oakland,  Calif,  project  which 
will  carry  the  city's  entire  water  sup- 
ply for  a  distance  of  90  miles  through 
the  mountains  from  the  Mokrelumne 
River. 

The  entire  savings  of  three  million 
dollars  will  have  been  made  possible 
through  the  fabrication  of  all  of  the 
steel  pipe  by  the  ^table-Arc  welding 
process,  which  has  been  developed  ex- 
clusively by  the  Lincoln  Electric  Com- 
pany of  Cleveland,  Ohio.  At  a  price  ap- 
proximately thirty-five  per  cent  less 
than  that  bid  by  firms  specifying  either 
of  the  older  types  of  riveted  or  lock 
bar  connections,  the  contract  was 
awarded  the  Steel  Tank  and  Pipe  Com- 
pany of  West  Berkeley,  with  the  pro- 
vision that  Stable-Arc  welding  be  used 
for  connections  throughout  fabrication. 

Before  submitting  Its  successful  bid 
for  the  Oakland  pipe  job  to  the  East 
Bay  Municipal  District,  the  Steel  Tank 
and  Pipe  Company  made  a  thorough 
investigation  to  determine  the  desir- 
ability of  replacing  the  riveted  or  lock 
bar  joining  method  by  welded  connec- 
tions. It  was  found  that  the  Lincoln 
Electric  Company  of  Cleveland  was  the 
only  builder  of  welding  equipment 
which  would  venture  to  provide  equip- 
ment for  the  undertaking,  and  that  this 
same  firm  had  had  its  Stable-Arc  process 
successfully  applied  to  a  large  variety 
of  structural  jobs  on  all  of  which  costs 
v.'ere   reduced   and   strengths   increased. 

Investigation  showed  that  a  three 
million  dollar  reduction  in  cost  on  the 
manufacture  of  the  pipe  for  the  Oak- 
land undertaking  would  easily  be  made 
possible  through  the  use  of  Stable-Arc 
welding  and  at  the  same  time  that  pipe 
of  strength  superior  to  that  obtainable 
with  the  lock  bar  or  rivet  would  be  ob- 
tained. 

In  order  to  compensate  for  the  weak- 
ness of  riveted  or  lock  bar  connections, 
it  is  an  established  fact  that  a  much 
heavier  steel  plate  is  required  for  the 
fabrication  of  pipe  than  would  be  ne- 
cessary were  one  hundred  per  cent  con- 
nections possible.  Tests  proved  that 
the  Stable-Arc  welded  connections 
were  as  strong  as  the  steel  itself,  thus 
making  the  use  of  a  much  lighter  grade 
of  plate  possible  and  at  the  same  time 
materially  reducing  steel  costs. 

The  balance  of  the  saving  found  to 
be  possible  through  the  use  of  the 
Stable-Arc  welding  process,  came  from 
decreased  labor  costs.  The  pipe  fabri- 
cators for  the  Oakland  water  line  found 
through  their  investigation  that  the 
uses  of  Stable-Arc  welding  involved  a 
materially  decreased  joining  cost  as 
against  that  which  must  prevail  where 
riveted  or  the  lock  bar  method  was 
to  be  used. 

With  the  facts  as  to  the  superiority 
and  economy  of  the  Stable-Arc  process 
once  definitely  established  and  the  con- 
tract awarded  for  the  work,  officials 
of  the  Lincoln  Electric  Company  and 
the  Steel  Tank  and  Pipe  Company  set 
to  work  to  give  the  country  its  first 
all-welded  water  supply  line.  Eight 
specially  designed  automatic  Stable- 
Arc  welders  were  built  in  the  Cleve- 
land factory  and  then  promptly  in- 
stalled in  the  West  Berkeley  facricat- 
ing   shops. 

On  the  fifteenth  of  February  the 
first  sections  of  the  thirty  foot,  sixty 
five  inch  in  diameter  pipes  of  steel 
plate  varying  in  thickness  from  three- 
eighths  to  five-eighths  inch,  were  com- 


pleted by  the  Stable-Arc  welding  pro- 
cess. On  March  fifth,  after  they  had 
been  subjected  to  a  wide  variety  ol 
tests,  the  first  sections  were '  laid  in 
the  prepared  trenches  and  then  joined 
by    hand    welding. 

Entirely  aside  from  the  importance 
which  the  new  Stable-Are  welding 
process  has  now  assumed  in  the  pipe 
fabricating  field  because  of  its  success- 
ful three  million  dollar  cost  reduction 
on  a  single  job,  the  process  is  beit  ^ 
recognized  by  engineers  as  the  in. 
table  future  means  of  joining  due  in 
the  manner  in  which  the  welded  con- 
nections have  stood  up  under  the  most 
severe  tests  used  on  the  Oakland  water 
pipe  line  sections. 

Each  section  of  the  Stable- Arc 
welded  pipe  is  being  tested  by  liy- 
draulic  pressure  up  to  nearly  the  elas- 
tic limit  of  the  steel  itself.  While  under 
such  tension  every  foot  of  the  Stable- 
Arc  welding  was  struck  with  a  nine- 
teen pound  sledge.  Although  it  is  gen- 
erally agreed  that  no  other  joining 
could  have  withstood  this  test,  the 
welded  pipe  sections  came  through 
without  failure. 

The  strength  of  the  Stable-Arc  weld- 
ed w-ater  pipe  has  been  demonstrated 
by  still  another  important  test.  Pipe 
sections  which  had  been  subjected  to 
tension  of  4500  pounds  to  the  square 
inch  were  bent  to  a  ninety  degree 
angle.  Here  again  the  welds  proved 
their  ability  to  withstand  abuse  and 
came  through  in  satisfactory  condi- 
tio'n. 

Before  the  first  lot  of  the  steel  pipe 
v,as  accepted  by  engineers  for  the 
East  Bay  Municipal  District,  several 
welded  sections  were  collapsed  under 
high  pressure.  Again  examination 
showed  that  the  Stable-Arc  welds  had 
come    through   without    failure. 

As  the  fabrication  of  the  pipe  pro- 
gresses, sections  are  taken  at  random 
from  those  going  through  the  shop 
and  subjected  to  such  special  tests  as 
have  been  mentioned,  designed  to  prove 
beyond  a  doubt  the  quality  of  the 
Stable-Arc  welded  connections  in  addi- 
tion to  pressure  and  hammer  tests 
made  on  all  sections.  To  date  there 
has  not  been  a  single  case  of  failure 
reported  by  either  the  inspectors  for 
the  East  Bay  Municipal  District,  or  the 
Steel  Tank  and  Pipe  Company.  The  de- 
velopment in  connection  with  the  new 
water  supply  line  for  the  City  of  Oak- 
land is  in  itself  of  importance.  How- 
ever, its  importance  becomes  dwarfed 
in  comparison  to  the  significance  of 
the  successful  use  of  the  new  Stable- 
Arc  welding  process  of  fabricating  the 
pipe  which  will  carry  the  community's 
water  supply  for  a  distance  of  ninety 
miles. 

Not  only  has  the  Stable-Arc  welding 
process  now  definitely  opened  the  way 
for  a  material  reduction  in  the  former- 
ly accepted  standard  of  costs  for  such 
municipal  improvements,  but  at  the 
same  time  it  has  brought  about  a  new 
high  standard  of  pipe  strengths  to 
which  the  older  riveted  or  lock  bar 
products  can  not  hope  to  aspire  and  by 
which  similar  jobs  of  the  future  will 
surely    have    to    be   judged. 

While  others  have  stood  by  and  said 
"let  well  enough  alone",  and  asserted 
that  "it  could  not  be  done",  the  Lin- 
coln Electric  Company,  through  Exe- 
cutive Vice  President  J.  F.  Lincoln, 
and  the  Steel  Tank  and  Pipe  Company, 
tLrough  President  C.  U.  P.  Duffie, 
have  set  about  proving  that  the  Sta- 
ble-Arc welding  process  is  the  logical 
one  to  be  used  for  joints  and  connec- 
tions  on  great  steel  pipe  jobs. 


Saturday,   May   1,   1926 
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APARTMENTS 


Plans  Being  Prepared. 

APT.  BLDG  Cost,  $200,000 

SAN  FRANCISCO,  Vallejo  near  Laguna 
12-story  class  A  community  apartment 

bldg.  (10  apts.  to  a  floor). 
Owner — 1980  Vallejo  Street,  Inc. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San   Francisco. 


Plans  Being  Prepared. 

APT.   &   STORE  Cost,    $35,000 

SAN    FRANCISCO,    NE    Cor.     16th    and 

Guerrero. 
Three-story  frame  apartment  and  store 

bldg.    (10    2-room   apts.) 
Owner — Fleming   Estate. 
Architect — A.    J.    Horstman,    110    Sutter 

St.,   San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $12,000    each 

OAKLAND,      Alameda      Co.,      Cal.        W 

Twenty-seventh  Ave  347  and  390  N 

E-16th    Street. 
Two    one-story      10-room      frame      ana 

stucco    apartments    and    garage. 
Owner — E.  W.  Samuel. 
Architect— None. 
Contractor — California     Builders,     lb3b 

Franklin   St.,   Oakland. 

Permit   Applied  For. 

APARTMENTS.  Cost,    $20,000 

S>>N    FRANCISCO.     S    W    Mallorca    and 

Toledo    Ways. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner— Wm    Statler,  27  Mallorca  Way. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg. 

Plans  Being  Prepared. 

APT.    HOUSE  Cost,    $120,000 

SAN  FRANCISCO,  S  O'Farrell  E  Larkin 
Eight-story      steel      frame      apartment 

house    (steel    joists)    40    2-rm    apts. 
Owner — E.  V.  Lacey,  Hearst  Bldg.,   San 

Francisco. 
Designer— W.    H.    Botts,    Hearst    Bldg., 

San   Francisco. 

Contract   Let. 

APARTMENTS  Cost,   $18,000 

OAKLAND,  Alameda  Co.,  Cal.  Rich- 
mond Blvd. 

Two-story  frame  and  plaster  French 
Court  apartments  (4  5-room  apts. 
Structure  will  have  shingle  roof 
and  plaster  exterior.) 

Owner  and  Architect — F.  H.  Reimers, 
Tribune    Bldg.,    Oakland. 

Contractor — D.  deVelviss,  354  Hobart, 
Oakland. 


Permit  Applied  for. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO,  125  W  Gough. 
Three-story    and    basement   frame    (12) 

apartments. 
Owner — Ben    Liebman,    747    Call    Bldg., 

San    Francisco. 
Architect— R.   R.  Irvine,   747  Call  Bldg., 

San   Francisco. 


Permit  Applied  For 

APARTMENTS  Cost,    $35,000 

SAN  FRANCISCO,  E  34th  Ave.  175  S 
Clement  St. 

Three-story  and  basement  frame  (21) 
apartments. 

Owner — Calif.  Real  Estate  &  Finance 
Corp.,  319  De  Young  Bldg.,  San 
Francisco. 

Architect — Albert  H.  Larsen,  447  Sut- 
ter St.,  San  Francisco. 


Contract    Awarded. 

APTS.,   STORES  Cost,   $100,000 

SAN       FRANCISCO,       SW       Fern       and 

Franklin    Sts. 
Six-story      and      basement      reinforced 

concrete       (36)       apartments      ani 

stores. 
Owner   —    M.    A.    Hunt,    916    Van    Ness 

Ave.,    S.   F. 
Architect — None. 
Contractor — Helbing  Co.,   916  Van  Ness 

Ave.,   San   Francisco. 


I'reliminaries  Completed  —  Working 
Drawings   Started. 

APARTMENTS  Cost,     $170,000 

SAN  FRANCISCO.  Vicinity  Vallejo  & 
Gough  Sts. 

Six-story  Class  C  apartment  house  (54 
de   lux   2-room   apts.) 

Owner — Withheld. 

Aichitect — Albert  H.  Larsen,  447  Sut- 
ter St.,   San   Francisco. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $350,000 

SAN  FRANCISCO.      N   Side   of  Chestnut 

E    of   Larkin    St. 
Thirteen-story      Cla.ss      A      community 

apartment    house    (8    rooms    with    4 

baths;   1   apt.   to  a  floor). 
Owner — Marine    View    Apts.,    Inc.,    Geo. 

Stimmel,     Presiidenti,     '211     Croqker 

Bank  Bldg.,   San  Francisco. 
Architect — Willis   Polk  &  Co.,   277   Pine 

St.,  San  Francisco. 
According  to  Mr.  de  Surville,  General 
Manager  and  Secretary  of  the  Corpora- 
tion, plans  will  b'e  started  shortly  for 
four  additional  community  apartments 
adjoining  the  above,  costing  from 
$350,000  to  $400,000  each.  Structures 
will  be  built  in  10  feet  from  property 
line  and  a  space  of  26  feet  between 
apartments  will  be  allowed  for  land- 
scape  gardening. 


Plans   Being   Figured. 

VPARTMENTS  Cost,   $45,000 

OAKLAND,    Alameda    Co.,    Cal.      Staten 

and  Grand  Aves. 
Four-story     brick    apartments     (16     3- 

room  apts.) 
Dwner — S.    Morris, 
i^rchitect — Clay    N.    Burrell,    American 

Bank  Bldg.,  Oaklan; 


'"Trmit  Applied  For. 

\UT.   BLDGS.  Cost,   $25,000   each 

5AN  F'RANCISCO,  S  Haight  68  &  103  E 

Scott  Street. 
Two   3-story   and    basement    frame   and 

stucco  apartments  (10  apts.  in  each 

building). 
Owner — Ernest  Johnson,   235  Clark  Dr., 

San  Mateo. 
■Architect — H.    C.    Bauman,    251    Kearny 

St.,   San   Francisco. 


Bids  to  be  Asked  This  Week. 
APARTMENTS  Cost,     $350,000 

SAN     FRANCISCO.       N     Side     Chestnut 

St.   E  of  Larkin. 
Thirteen-story       Class      A      community 
apartment  house   (1  apt.  to  a  floor, 
containing    8    rooms   with   4    baths). 
Owner — Marine    View    Apts.,    Inc.,    Geo. 
Stimmel,    President;    E.    B.    de    Sur- 
ville,    Secty.     &     Gen.       Mgr.         211 
Crocker  Bank   Bldg.,   S.  F. 
Architect — Willis   Polk  &  Co.,   277   Pine 
St.,   San   Francisco. 
It     has     not     been     decided    whether 
general    or    segregated    figures    will    be 
asked.      Structure    will    have    one    pas- 
senger  and  one  service   elevator. 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


I'laii.s  Completed. 

APARTMENTS  Cost,     $250,000 

OAKLAND,    Alameda    Co.,    Cal. — Monte- 

cito  and  Bay  Place. 
Four-story      steel      frame      and      brick 

apartment    house. 
Owner — Sommarstrom    Bros,     and    Mr. 

Merrick,    386    I'Jth    St.,    Oakland. 
Architect — Clay    N     Burrell,    American 

Hank    Bldg.,    Oakland. 
Contractor — Sommarstrom     Bros.,     1536 

Franklin  St.,  Oakland. 

PETALUMA,  Sonoma  Co.,  Cal. — Wal- 
ter Singleton,  Petaluma,  has  contract 
to  erect  two-story  44  by  36  ft.  frame 
apartments  at  5th  and  A  Sts.,  for  Mrs. 
Helen  C.  Cassidy. 


LOS  ANGELES,  Cal.  —  Union  Engr. 
Co.,  301  Uartlett  Bldg.,  will  build  4-sto. 
and  basement  brick  and  steel  apart- 
ment bldg.  at  2533  Ocean  View  Ave. 
for  self;  U2  rms.  divided  into  32  apts; 
113x42  ft.,  press,  br.  facing,  tiled  baths 
and  drainbds.,  mech.  refrig.  sys.,  can- 
cassed    walls;    $100,000 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Proctor  &  Cleghoin,  liosenberg  Bldg., 
Santa  Rosa,  at  $85,000  awarded  con- 
tract to  erect  two-story  reinforced 
concrete  apartments  in  Mendocino  Ave. 
Owner's  name  withheld.  Will  be  of 
Spanish  type  of  architecture. 


LOS  ANGELES,  Cal.— Architect  E.  B. 
Rust.  Black  Bldg.,  has  prepared  plans 
for  a  5-story  Class  B  apartment  house 
at  the  southeast  corner  of  Catalina  and 
7th  Sts.  for  9.  Rabinovltch;  Wm.  S. 
Feuer,  112  S.  Arden  Blvd.,  supt.  of 
constr. ;  work  to  be  done  by  the  day 
and  sub-contracts;  108x144  feet,  187 
rooms,  40  apartments;  brick  walls,  face 
brick  and  cast  stone  exterior,  composi- 
tion roofing,  structural  steel,  electric 
elevators;   $300,000. 


LOS  ANGELES,  Cal.— Archt.  Emory 
M.  Frasier,  1117  Insurance  Exchange 
bidg.,  has  compl.  plans  for  4-story  and 
basement  brick  and  steel  apt.  bldg.,  on 
Western  Ave.,  bet.  Hollywood  Blvd. 
ind  Russell  St.,  for  self;  cast  stone  fac- 
'ng,  steam  htg.  sys.,  elec.  elevators,  2 
Uled  baths  in  each  apt.,  tile  and  comp. 
-fg.,  50-car  garage  in  rear  of  lot;  $150,- 
000.  James  P.  Taylor,  1117  Insurance 
Exchange  Bldg.,  will  erect. 

LOS  ANGELES,  Cal. — Archt.  Richard 
D.  King,  1124  Van  Nuys  Bldg.,  has  pre- 
pared plans  for  a  5-story  and  basement 
class  B  apartment  house  at  620  S  St. 
Andrews  PI.  for  P.  W.  Howies;  H.  N. 
Dickerman,  2795  W  8th  St.,  will  erect 
the  building.  Dimensions,  70x120  ft., 
reinf.  cone,  walls  and  inter,  frame,  126 
rin.';.,  43  apartments,  wall  beds,  tiled 
baths,  elevator;  $150,000. 


BONDS 


XOViTH  SACRAMENTO.  Sacramento 
Co.,  Cal. — North  Sacramento  School 
District  defeats  second  election  to  vote 
bonds  of  $58,000  to  finance  school  im- 
prvements. 


SANTA  BARBARA,  Cal.— Santa  Bar- 
b.ira  supervisors  have  ordered  district 
attorney  to  draw  up  proceedings  pre- 
paratory to  f-alling  $70,000  bond  elec- 
tion, proceeds  of  which  would  be  used 
to  finance  erection  of  new  county 
courthouse;  $900,000  bond  issue  for  this 
purpose  was  defeated  last  fall.  Wm. 
Mooser,  Nevada  Bank  Bldg.,  San  Fran- 
cisco,   is    architect. 


RIVERSIDE,  Cal.  —  Desert  school 
district  has  called  bond  election  for 
April  28.  at  which  time  it  is  proposed 
to  vote  $33,000,  proceeds  of  which 
would  be  used  to  finance  erection  of 
school  building.  Nellie  N.  Coflfman,  A. 
F.  Hicks  and  Raymond  Cree  are  trus- 
tees. 


10 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    May    1,    1926 


FAIRFIELD,  Solano  Co.,  Cal. — Fair- 
field School  District  voles  bonds  of- 
$20,U0O  to  finance  erection  of  new 
primary  school  on  property  near  pres- 
ent  grammar  school. 


YUBA  CITY,  Sutter  Co.,  Cal. — Sec- 
ond election  will  be  held  May  21  in 
Winship  School  District,  to  vote  bonds 
of  $25,000  to  finance  erection  of  new- 
school.  Previous  election  defeated  by 
slight   majority. 

RIVERSIDE,  Fresno  Co.,  Cal.  — 
Riverside  Grammar  School  District 
votes  bonds  of  $36,000  to  finance  erec- 
tion   of   new   grammar   school. 


SANTA  BARBARA,  Cal. — Election 
will  be  held  May  25  to  vote  bonds  of 
$600,000  to  finance  erection  of  $350,000 
junior  high  school;  a  $150,000  gram- 
mar school;  shop  buildings  at  high 
school   will   also   be   provided. 

mAKBRSFIELD^  Kern  Co.,  iCal. — i 
Election  will  be  held  May  15  in  Fair- 
fax School  District  to  vote  bonds  of 
$7000  to  finance  school  improvements. 
Trustees  of  district  are:  A.  W.  Rench, 
M.   F.   Clark  and  L.   S.  Abel. 


VISALIA,  Tulare  Co.,  Cal.— Election 
will  be  held  May  22  in  Nickerson 
School  District  to  vote  bonds  of  $5500 
to  finance  school  improvements.  Trus- 
tees of  district,  are:  W.  D.  Altaffer,  R. 
L..  Shannon  and  H.  W.  Alford. 


CHURCHES 


Plans   Being   Prepared. 
CHURCH  Cost,    $15,000 

DUNSMUIR,    Siskiyou    Co.,    Cal. 
One-story    church     of    Mountain     Swiss 

type    of    architecture    with    exterior 

walls  of  rough  stone. 
Owner — Dunsmuir    Methodist   Episcopal 

Church. 
.\rchitect — Rollin     S.     Tuttle,     363     17th 

St.,    Oakland. 


Preliminaries    Complete. 
CHURCH  Cost,  $25,000 

GILROY',   Santa   Clara  Co.,   Calif. 
?'rame   and  stucco   church   building. 
Owner — First    Presbyterian    Church. 
Architect    —    Ralph    Wyckoff,    Growers 
Bank   Bldg.,   San  Jose. 

t^ids  Opened. 

CHURCH  Cost.  $20,000 

RICHMOND,     Contra     Costa     Co.,     Cal. 

N  W  Barett  Ave.  and  13th  St. 
Frame     and     stucco     church     building, 

(seating    capacity    250). 
Owner      —      Grace      English      Lutheran 
Church       (Rev.       Hines,       Pastor), 
Richmond. 
Architect — James  L.   McCreery,   1st  Na- 
tional  Bank   Bldg.,    Berkeley. 
C.   Overaa,   2105   Roosevelt,   Rich. $13, 375 

W.    Snelgrove    13,649 

K.    J.    Henning    13.750 

Minor    Co 13,972 

P.   M.   Sanford    14,360 

All    bids   taken   under   advisement. 


Plans    To    Be    Prepared. 

CHURCH  Cost,    $125,000 

STOCKTON,    San   Joaquin   Co.,   Cal.      SE 

Willow    and    Madison    Sts. 
Reinforced    concrete    church    building. 
Owner — First     Congregational     Church 
Archjtect    —    Wilson    Wurster,    White- 
cotton   Hotel,   Berkeley. 


Plans    Being   Figured. 

CHURCH  Cost.    $35,000 

EL    CERRITO,    Contra    Costa    Co.,    Cal. 

Frame    and    stucco    church   building. 

Owner  —  St.  Johns  Church  (Rev.  An- 
thony  J.   Heneshaw,    Pastor). 

Architect — Shea  &  Shea,  454  Kearny 
St.,  San  Francisco. 


Bids    Wanted    For    Plumbing. 
CHURCH  Cost,   $— 

SAN    FRANCISCO,    W    Masonic   Ave.    N 

Page   St. 
Steel    and    reinforced    concrete    church 

building    (1st    unit). 
Owner  —   Roman   Catholic    Archbishop, 

1100    Franklin    St.,    San    Francisco. 
Architect — Leo  J.   Devlin,   Pacific   Bldg. 

San  Francisco. 
Contractor    —    Vogt    &    Davidson,     185 

Stevenson    St.,    S.    F.,    at    $46,400. 
As     previously     reported.       structural 
steel     awarded    Schrader    Iron    Works, 
1247  Harrison  St.,  San  Francisco. 


Plans  to  Go  Out  For  Figures  Friday. 
CHURCH  Cost,    $42,000 

GILROY,    Santa    Clara    Co.,    Cal.    North 

Monterey  and  First   Sts. 
Reinforced    concrete    church. 
Owner — Gilroy    Catholic    Church,    Wal- 
ter   G.     Fitzgerald,       chairman       of 
Building     Committee,     Gilroy. 
Architect — Creston     H.     Jensen,     Santa 
Fe  Bldg.,  S'an  Francisco. 
Will    be    of   Roman    type    of   architec- 
ture.     Old   Mission    tile   roofing,   seating 
510    persons. 


Bids   Being   Taken   By   Owner. 
CHURCH  Cost,  $10,000 

SULTANA,    Tulare   Co.,    Cal. 
One-story    brick    Spanish    type    church. 
Owner — First   Methodist    Episcopal    C  i. 

(Rev.   J.   N.   Munden,   pastor). 
:\rchitect   —  Rollin   S.    Tuttle,    383    17th 

St.,   Oakland. 


l^lans    Completed. 

CHURCH  Cost,    $50,000 

(TKIAH,    Mendocino    Co.,    Calif. 
One-story      colonial      church      building 

with     brick     exterior     (auditorium, 

social    hall   and    classrooms). 
Dwner    —     First     Methodist     Episcopal 

Church,    South. 
.Architect — Rollin     S.     Tuttle,     363     17th 

St.,    Oakland. 
Plans   have    been   completed   and    fig- 
ures   will    be   asked    soon. 


PORTLAND.  Ore.— Arch.  Walter  E. 
Kelly,  Oregon  Bldg.,  preparing  plans 
for  new  Swedish  Baptist  Church  to  be 
erected  at  E-7th  and  Clackamas  Sts.; 
masonry  construction,  95  by  106  ft.; 
est.  cost.  $60,000.  Rev.  Alfred  Erick- 
son,   pastor. 


_BURLINGAME,  Son  Mateo  Co.,  Cal. — 
i'irst  Church  of  Christ  Scientist  is 
Slaving  plans  prepared  for  a  $39,000 
church  building  to  be  erected  on  prop- 
erty owned  by  the  ch/Urch  at  Oak 
Grove  and  Acacia  avenues.  Wm.  Evans, 
Burlingame  attorney,  is  negotiating 
for  a  mortgage  on  present  c,hnjrch 
property   to   finance  the  structure. 


WOODLAND,  Yolo  Co.,  Cal. — E.  L. 
rounger,  Harris  Morris,  Lee  Sinclair, 
Clarence  F.  Day  and  Laurence  Wraith, 
have  been  appointed  a  building  com- 
mitteq  by  the  Christian  Church  to 
select  an  architect  to  prepare  plans 
for  a  $60,000  edifice.  It  is  planned  to 
have  construction  under  way  within  a 
few  months. 

DELANO,  Kern  Co.,  Cal. — Building 
Committee  of  Community  Metliodist 
Church,  has  tids  under  advisement  fo." 
church  building  and  parsonage,  to  be 
erected  from  plans  of  Architect  Arthur 
Lindley,  410  American  Bank  Bldg.,  Los 
Angeles.  Will  be  erected  in  11th  Ave 
fireproof  construction,  81  by  76  ft.; 
plaster  e.xterior;  20  classrooms  and 
auditorium  together  with  social  hall. 
E.xcavation  and  foundation  walls  have 
been  completed  \)y  Graham  Brothers! 
Df  Dinuba. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  v?ith  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Ouandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


MODESTO, .  Stanislaus  Co.,  Cal.— 
First  Methodist  Ei)iscopal  Church, 
Kev.  Alexander  C.  Stevens,  pastor,  an- 
nounces construction  will  be  started 
shortly  on  first  unit  of  proposed  $200, -Z 
DOO  church  plant:  first  unit,  cost  $100,-' 
000,  will  comprise  Sunday  School 
Group,  this  to  be  followed  by  two  re- 
maining units,  worship  and  social. 
The  Rtiuctures  will  be  erected  in  16th 
St.,   bet.   H   and   I   Sts. 


SEATTLE,  Wash.— Archt.  John  Gra- 
ham, Dexter  Horton  Bldg.,  preparing 
3lans  for  $150,000  Gothic  design  church 
to  be  erected  in  15th  Ave.,  northeast, 
''or  University  Methodist  Church;  con- 
f-rele  construction,  brick  and  stone 
trim.  Dr.  J.  E.  Crowther,  pastor. 

PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Sketches  have  been  prepared  for  a  new 
Dominican  Church  to  be  erected  ad- 
joining St.  Peter's  Catholic  Church; 
will  have  seating  capacity  of  700  per- 
sons. Rev.  E.  G.  McMullen  is  in  charge 
of    preparations. 


FACTORIES  &  WARE  HOUSES 


Construction    Under   Way. 

F.\CTORY  Cost,  -$20,000 

REDWOOD    CITY,    Calif.      Hellar    St. 

Cne-story  coi'rugated  iron  and  con- 
crete   factory    building,    50x150. 

Owner  —  I'ratt  Low  Preserving  Co., 
Hellar  St.,  Redwood  City.  Jas.  B. 
Gibson,    superintendent. 

Architect — None. 

Contractor — R.  O.  Summers,  17  N  Is" 
St.,    San    Jose. 


Contract    Awarded. 

GAS   HOUSE  Cost,    $15,000 

OAKLAND,    Alameda    Co.,    Cal.    W    50th 

Ave.    near   S.    P.    R.    R. 
One-story   steel    gas    compressor   house. 
Owner — Pacific     Gas     &     Electric     Co., 

245    Market    St.,    S.    F. 
.Architect — Plans    by    Co.'s    engineers. 
Contractor — Austin    Co.    of    Calif.,    244 

Kearny   St.,    S.    F. 


Preliminaries    Being    Completed. 
WAREHOUSE  Cost,    $250,000 

NORTH  RICHMOND,   Contra  Costa  Co., 

Calif. 
Two-story     reinforced    concrete    ware- 
house bldg. 
Owner   —   Standard   Sanitary   Mfg.   Co., 
1000    Brannan    St.,    S.    F. 
Architect — John  J.  Donovan,  Tapscott 

Bldg.,   Oakland. 
Structure  will  be  135  by  250  and  will 
contain    approximately    75,000    sq.    ft.,    2 
freight   elevators,   steel   sash   and   auto- 
matic   fire    sprinkler   system. 


Plans  To  Be  Prepared. 
WAREHOUSE    BLDG.  Cost,    $— 

SACRAMENTO,    Front    St.,    bet.   K   &   L. 
'^leinforced   concrete   warehouse   bldg. 
owner — Blake,  Moffitt  A  Towne,  41  1st 
St.,    San   Francisco. 

■"i;ngineer — John    D.    Galloway,   1st   Natl. 
Bank  Bldg.,   San  Francisco. 


Bids      For     General      Contract     To      Be 
Taken   Next  Week. 

ADDITION  Cost,    $ — 

SAN  JOSE.  Santa  Clara  Co.,  Calif.  Plant 
No.    39. 

Two-story    brick,    frame    and    concrete 
addition   to   plant. 

Owner — -California    Packing    Corp.,    101 
California    St.,    S.    F. 

Engineer   —   Philip    L.    Bush,    101    Cali- 
fornia  St.,   S.   F. 
Plans     will    be    completed    and    bids 
■for  general  contract  will  be  called  for 

next   week.  '      ■ 


Plans   To   Be   Prepared. 

FACTORY  Cost,    $75,000 

SAN  FRANCISCO,  Pacific  and  Cor- 
delia   Sts. 

One-storv  reinforced  concrete  factory 
building    103x107. 

Owner — San  Francisco  Seltzer  Co.,  436 
Green    St.,    S.    F. 

Architect — Not    selected. 


ROSEVILLE,  Placer  Co.,  Cal.— Con- 
struction crews  are  being  located  by 
Pacific  Fruit  Express  Co.,  Southern 
Pacific  Bldg.,  San  Francisco,  prepara- 
tory to  starting  construction  on  a  $1.- 
300,000  expenditure  for  plant  enlarge- 
ments, the  largest  of  which  will  be 
new  car  building  shops.  bet.  Rose- 
ville   and   Antelope. 
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SANTA  ROSA.  Sonoma  Co.,  Cal.— 
Proctor  &  Cleghorn,  Ro.senberg  Bld^., 
Santa  Rosa,  at  $.'54,000  awarded  con- 
tract to  erect  four  warehouses  in  Wal- 
nut Drive  for  Frank  L.  Sandercock  of 
the  Santa  Rosa  Oil  Burner  Co.;  each 
100  by  130  ft.,  concrete  flooring-;  cor- 
rugated   iron    construction. 


PETALUMA,  Sonoma  Co.,  Cal.— Con- 
atruction  will  be  started  shortly  on 
feed  warehouse  in  East  Petaluma  for 
'i'oultry  Producers  of  Central  Califor- 
nia; will  be  170  by  100  ft. 


YUBA  CITY,  S'utter  Co.,  Cal.— Pugs- 
ley  &  Morrison,  Yuba  Cify,  plan  to 
erect  steel  frame  (fireproof  construc- 
tion) warehouse  and  ofHce  quarters,  60 
by   120  feet. 


SANTA  BARBARA,  Cal. — California 
Avocado  Growers  Assn.,  contemplates 
erecting  branch   packing  plant  here. 


FRESNO,  Fresno  Co..  Cal.— W.  C. 
Cook  &  Co.,  Inc.,  Clovis,  is  having 
plans  prepared  for  a  two-story  brick 
and  frame  fig  stuffing  and  candy  plant 
to  be  erected  at  P  and  San  Benito  Sts. ; 
50  by   ir.O  feet. 

VERNON,  Los  Angeles  Co.,  Cal. — 
Tohn  Allen,  1210  90th  PL,  Los  Angeles, 
has  prepared  plans  and  will  build  a 
two-story  brick  packing  plant  at  1303 
E.  Vernon  Ave.,  Los  Angeles,  for 
Baldridge  Packing  Co.,  Inc.;  47.\138  ft., 
small  power  plant,  ofHces,  refrigeration 
plant,  loading  platforms,  etc.;  com- 
position roof,  structural  steel,  corru- 
gated   iron    insulation;    $40,000. 


FLATS 


Contract    Awarded. 

FLATS  Cost,    $12,00'> 

SAN  FRANCISCO,  S  Chestnut  193  W 
Powell    St. 

Two-story  and  basement  frame  (2) 
flats. 

Owner— L.    Sicata,    406   Bay    St.,    S.    F. 

Architect— None. 

Contractor — A.  Sangimino,  721  Chest- 
nut  St.,   S.   F. 


Contract   Awarded. 

FLATS  Cost,     $17,000 

OAKLAND,     Alameda     Co.,     Qal.       Hll- 

gard    Circle    near    Excelsior. 
Two   two-story   frame   and  stucco   flats 

(4    4-room    flats). 
Owner — A.    Hyman. 
Architect — Clay    N      Burrell,     American 

Bank    Bldg.,    Oakland. 
Contractor — Sommarstrom     Bros.,     1536 

Franklin    St.,   Oakland. 


GARAGES 


Cost,    $18,000 
NE     Sansome    and 


Sub-Contracts    Let. 

GARAGE 

SAN     FRANCISCO. 
Union  Sts. 

One-story    concrete    private    garage. 

Owner — American    Investment    &    Real- 
ty   Company. 

Architect    —    O'Brien      Bros.,      Inc.,    315 
Montgomerv   St.,   San    Francisco. 

Contractor — Barrett    &    Hilp,    918    Har- 
rison   St.,    San    Francisco. 

l<:xfaviitiiiK' — Granfield,    Farrar    &    Car- 
lin,    180    Jessie    St.,    San    Francisco. 

PlumhiiiK — Dowd-Wekh    Co.,    3558    16th 
St.,   San   Francisco. 

Wood    KolliiiK    Doors — Kennerson    Mfg. 
Co.,  447  Hampshire  St.,  S.  F. 

Steel    Sash — U.    S.    Steel    Products    Co.. 
Rialto    Bldg.,    San    Francisco. 


HOLLISTBR,  San  Benito  Co.,  Cal. — 
Mrs.  Elizabeth  McCroskey  is  having 
plans  prepared  for  a  one-story  con- 
crete 65  by  80  ft.  garage  to  be  erected 
In  San  Benito  Street;  will  be  leased  to 
T.  E.  Messer,  local  Star  and  Hupmobile 
dealer. 


GOVERNMENT   JVORK 
AND  SUPPLIES 


SAN  DIEGO,  Cal.— U.  S.  Navy  Dept. 
has  asked  authorization  from  congress 
for  expenditures  at  San  Diego  as  fol- 
lows: Naval  station.  $350,000;  field 
depot,  $20,000;  training  station,  $521,- 
000;  air  station,  $425,000. 


JVASHINGTON.  D.  C— Bids  are  be- 
>,ijr  received  by  Bureau  of  Supplies  and 
/-.counts.  Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
.■^lations,  the  date  of  opening  bids  as 
noted  at  close  of  each  paragraph.  (Fur- 
ther information  regarding  the  Sched- 
ules may  be  obtained  from  Navy  Pur- 
chasing Office,  310  California  St.,  San 
'^"••gncisco) : 

S'ched.  5250,  eastern  and  western 
ya-ds,    lubricating   oils,    May    18. 

Sched.  5310,  Mare  Island,  50  hand 
rricks.  May  11. 

3ched.  5322,  Mare  Island,  440  steel 
measuring  tapes.  May  11. 

Sched.  5323.  .Mare  Island,  3000  brass 
squirt  cans.  May  11. 

SANTA  BARBARA,  Cal. — Wm.  Mc- 
Donald Construction  Co.,  St.  Louis,  Mo., 
\t  $19,625,  time  for  completion  five 
months,  awarded  contract  by  Supervis- 
ng  .Architect,  Treasury  Dept.,  Wash- 
ington, D.  C,  for  extensions  to  Santa 
Barbara   postoffice. 

WASHINGTON,  D.  C. — Until  May  6. 
*)ids  will  be  rec.  by  Purchasing  Officer, 
Panama  Canal,  under  Circular  No.  1733, 
to  fur.  and  del.  Balboa  (Pacific  Port): 
motor-generator  set,  transformers, 
♦.elephone  boxes,  reflectors,  rail-joint 
insulations,  cable,  wire,  lamp  cord, 
battery-sealing  compound,  electrical 
conduit,  screws,  barrel  bolts,  missing 
links,  mortise  locks,  padlocks,  hinges, 
cupboard  catches,  drawer  handles, 
brushes,  copper  tacks,  grindstones, 
sidewalk  lenses,  file  handles,  paint 
l)ots,  lanterns,  horsehide,  water  closets, 
lavatories,  bristolboard  and  lumber. 
Further  information  obtainable  from 
Assistant  Purchasing  Agent,  Fort 
Mason,  San  Francisco. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Alhambra  Camp  671.  W.  O.  W.  R.  E. 
Thorpe,  Secy.,  contemplate  the  erec- 
tion of  a  new  lodge  building  in  Al- 
hambra;   $25,000. 


SAN  FRANCISCO,  Cal.— At  $3014  Pa- 
cific Rolling  Mill  Co.,  17th  and  Missis- 
sippi Sts.,  awarded  contract  by  Con- 
structing Quartermaster,  Fort  Mason, 
to  furnish  structural  steel  for  Canal 
Zone;  delivered  at  Fort  Mason.  Com- 
plete list  of  bids  follow: 

Pacific   Rolling   Mill   Co $3014 

Western    Pipe  *%;    Steel    Co 3162 

Judson    Mfg.    Co 3272 

Steel    Construction    Co 3482 

.VTortensen    Construction    Co 3545 

Schrader    Iron    Works 3633 


HALLS  AND  SOCIETY 
BUILDINGS 


Contract    Let. 

ADDITION  Cost,    $124,147 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  Sec- 
ond and   San   Antonio  Sts. 

Foui-story  reinforced  concrete  addi- 
tion to  present  structure. 

Owner — Y.    W.    C.   A. 

.Architect — Binder  &  Curtis,  35  W  San 
Carlos    St.,    San    Jose. 

Contractor — R.  O.  Summers,  17  N  1st 
St.,   San   .lose. 

Mec-hnnienI  equipniriit — W.  K.  Notting- 
ham, 368   10th  St.,  Oakland. 

Bids  Taken  Under  Advsement. 

STORE   &   LODGE   BLDG.    Cost   $160,000 

BERKELEY,  Alameda  Co.,  Cal.,  N.  W. 
Bancroft   Way   and   Fulton    St. 

Three-story  steel  and  renforced  con- 
crete (wood  inter,  const.)  store  and 
lodge   bldg.    (10   stores). 

Ower— I.   O.   O.   F.   Hall   Assn. 

Architect — Jas.  W.  Plachek,  Mercantile 
Bank   Bldg.,   Berkeley. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Propped  612 

Eqaipped   To   Handle 
Any    Size   Job. 

DIRECT    FACTORY    BUl'ERS 


SANTA    MONICA,    Los    Angeles    Co.. 

Cal. Architect    C.    H.    Russell    Co., 

1106  Story  Bldg.,  Los  Angeles,  has  com- 
pleted plans  for  a  5-story  and  base- 
ment store  and  club  building  at  Main 
St.  and  Pier  Ave.,  Ocean  Park,  for 
Santa  Monica  Elks'  Lodge:  81x200  ft., 
stores  and  cafe  in  1st  story,  garage 
and  heating  plant  in  basement,  cluli- 
rooms  and  hotel  rooms  on  upper 
.stories;  1st  story  and  basement  of  re- 
inforced concret  econstruction.  brick 
construction  above,  tapestry  brick  and 
cast  stone  exterior,  2  elevators;  $350,- 
000.     Bids  will  be  taken  this   week. 


liEVERLY  HILLS.  Los  Angeles  Co.. 
Cal.— Fred  R.  Johnson,  101 '/^  Wilshire 
Blvd.,  Beverly  Hills,  will  build  a  one- 
story  and  part  two-story  reinforced 
concrete  clubhouse  on  Roxbury  Dr., 
Beverly  Hills,  for  Beverly  Hills  Club, 
Inc.,  W.  Asa  Hudson,  architect,  1809 
Santa  Monica  Blvd.,  Beverly  Hills; 
Hills;  card  and  billiard  rooms,  hand- 
ball and  squash  courts,  swimming  pool, 
dining  and  banquet  rooms,  lobbj'.  170 
xl27   feet. 


AVILLOWS,  Genn  Co.,  Cal.  —  Local 
.odge.  Knights  of  Columbus,  having 
plans  prepared  for  a  $7000  meeting  hall 
building  to  be  erected  in  business  sec- 
tion. 


SOLEDAD,  Monterey  Co.,  Cal.— Local 
post  of  American  Legion  have  raised 
funds  and  plans  erection  of  club 
quarters  and  meeting  hall.  A  site  has 
already    been    purchased. 


VALLEJO.  Solano  Co.,  Cal. — Cham- 
ber of  Commerce  and  civic  organiza- 
tions have  called  special  meeting  »  j 
outline  plans  to  raise  funds  to  finani'4' 
erection     of     "liecreation     Center''     ad- 

ining  golf  course  in  northern  sec- 
tion   of    city;    estimated    cost,     $20,000. 


HOSPITALS 


O.VKLAND,  Calif. — At  $21,750  New- 
bery-Pearce  Electric  Co.,  439  Steven- 
son Street,  San  Francisco,  submitted 
low  bid  to  Geo.  E.  Gross,  county  clerk, 
to  fur.  and  install  lighting  fixtures  in 
Highland  (County)  Hospital  at  14th 
.\ve.  and  Vallecito  Place.  Other  bids  re- 
ceived were: 

Roberts    Manufacturing   Co $22,250 

Thomas    Day    Co.     24,600 

Maxwell    Hardware    Co 27,633 


LOS  .VNGELES,  Cal.— Scofield  Engi- 
neering-Construction Co.,  1100  Pacific 
Finance  Bldg.,  awarded  contract  at 
$1,212,000  for  all  work  complete,  except 
e(iuipment.  for  erecting  a  Class  A  hos- 
pital liuilding  on  Shatto  St.  near  Wit- 
mer  St.  for  the  Hospital  of  the  Good 
Samaritan;  Reginald  D.  Johnson,  608 
I'nion  Bank  Bldg.,  architect;  building 
will  be  U-shaped,  207  feet  front,  wings 
121  ft.  deep  and  44  ft.  wide;  10-story 
and  basement,  accommodations  for  287 
beds;  all  private  rooms,  full  surgical 
t-quipment.  laboratories,  operating 
rooms;  chapel;  reinforced  concrete 
construction,  stucco  exterior,  clay  tile 
roofing,  marble  and  tile  work,  4  eleva- 
tors. 


STOCKTON,  San  Jcaquin  Co.,  Cal. — 
Davis-Heller-Pearce  Co.,  Inc..  Weber 
&  Grant  Ave..  Stockton,  have  started 
construction  of  $50,000  infirmary  build- 
in.g  at  College  of  the  Pacific  Campus. 
Will  be  of  gothic  type  of  architecture: 
reinforced  concrete  with  terra  cotta 
tiinimings:   steam  heat. 


HOTELS 


Figures-    To    Bo   Taken    Shortly. 
ALTKP.ATIONS  Cost.    $10,00) 

SAN    FRANCISCO.    OFarrell    and    Polk 

Streets. 
.Alterations    to    hotel    building. 
,)wner— Withheld. 
Architect — Fabre     &     Hildebrand,     110 

Sutter  St.,  S.  F. 
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Plans    Being    Figured. 

HOTEL,    STORES  Cost,    560,000 

STOCKTON,       San    Joaquin     Co.,    Calif. 

East    Main    Street. 
Three-story   brick    hotel   and   stores,    70 

by    100    ft.      (44    hotel    rooms). 
Owner    —    Silvio    and    Henry    J.     San- 

guinetti.  ^,    .        „,, 

\rchitect— Allen   &   Young,   Union   Blk  . 

Stockton,    Calif. 

Bids  Being  Received. 

HOTEL  Cost,    11,000,000 

SAN   JOSE,  Santa  Clara  Co.,  Cal.     Mar- 
ket and  San  Carlos  Sts. 
Six-story   Class  A   hotel   to   contain   ap- 
proximately   200    rooms. 
Owner— Saint    Claire    Realty    Co.    (T.    S. 
Montgomery,    President),    San   Jose. 
Architect  —  Weeks    &    Day.    315   Mont- 
gomery   St.,    San    Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,   San   Francisco. 
Bids   are   being   received   for   lighting 
fi.\tures    at   office   of   architects. 

As  previously  reported,  plastering 
awarded  A.  Knowles,  Call  Bldg.,  S.  F.; 
leinforcing  steel  to  Edw.  L.  Soule,  Ri- 
alto  Bldg.,  S.  F.;  plumbing  to  Latour- 
rette-Fical  Co.,  907  Front  St.,  Sacra- 
mento; electric  wiring  to  H.  S.  Tittle, 
85  Columbia  Square,  S.  F. ;  heating  to 
Scott  Co.,   243  Minna  St.,  S.  F. 

Contract  Awarded. 

ADDITION  Cost,   $10,000 

BERKELEY,    2204    Shattuck    Ave. 
Concrete  addition  to  ball  room  of  hotel 
Owner — W.  "W.  Whitecotton  Realty  Co., 

Hotel   Whitecotton,   Berkeley. 
Architect — None. 
Contractor — John    Madsen,    619    Fulton 

St.,    Palo    Alto. 


INGLEWOOD,  L.  A.  Co.,  Cal. — Archt. 
C.  C.  Frye,  406  Grosse  Bldg..  Los  An- 
geles, is  taking  bids  from  a  selected 
list  of  contrs.  for  4-story  and  basement 
cone,  and  brick  hotel  store  and  post- 
office  bldg.  at  n.e.  cor.  Queen  and  Lo- 
cust Sts.,  Inglewood.  for  Income  Com- 
munity Properties,  Inc;  large  patio,  91 
by  185  ft.,  reinf.  cone,  brick,  struc. 
steel,  100%  baths,  elevator.  Postoffice 
fixtures  awarded  to  Keyless  Lock  Co., 
Chicago. 

BRAWLEY,  L.  A.  Co.,  Cal.— Archt. 
Chas.  C.  Frye,  406  Grosse  Bldg.,  Los 
Angeles,  has  compl.  plans  and  will  take 
bids  soon  frcm  a  selected  list  of  con- 
t.-actors  for  4-story  and  basement  rein, 
cone,  hotel  and  store  bldg.  at  Brawley, 
fOr  Brawley  Hotel  Co.;  90  rnis.,  lobby, 
10  stores;  100%  baths;  2  elevators; 
?250,000. 


RENO,  Nevada — J.  C.  Dillard,  Reno, 
has  general  contract  and  has  started 
foundation  work  for  prop:sed  3-story 
apartinent-hotel  building  to  be  erected 
for  Geo.  Wingfield  on  the  site  of  the 
old    Riverside    Hotel. 


TAFT,  Kern  Co.,  Cal.— Sam  Orloff, 
Taft  oil  operator,  is  having  plans  pre- 
pared for  a  five-story  hotel  to  be 
erected  at  Fifth  and  North  Sts.;  will  be 
75  by  125  feet,  containing  104  rooms; 
total  expenditure  estimated  at  $215,000, 
It  is  proposed  to  award  a  contract 
within  the  next  few  weeks. 

YUMA.  Ariz. — Archts.  Edward  Cray 
Taylor  and  Ellis  Wing  Taylor,  810  W 
6th  St.,  Los  Angeles,  are  taking  bids  on 
gen.  contr.  f^r  3-story  and  part  base- 
ment reinf.  cone,  hotel  and  store  bldg. 
at    Yuma,    Ariz.,    for    Southern    Pacific 


Member  S    F    Builders'  Bxchangd 
Phone    Sutter   6700 

ALBERT  DEAN 

Haniioin  Tnriopitcd  Colors  Slat« 

Koofing 

and 

l(:iii*litiii   Viiriegatcd  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples   Submitted 

I80   Jmnle    9t..   San   Praiiolac« 

Res     4201    Mission    St. 

Phone    Randolpb    6982 


Hotel  Investment  Co;  5  stores,  grille, 
mezzanine  fir.,  70-rms.  with  50%  baths, 
arcade  for  sleeping  porches  over  sts., 
73x160  ft.,  ccne.  exter.,  walls,  tile  and 
comp.  rfg..  elevator.  Bldg.  designed  to 
carry   1   additional   story. 

LOS  ANGELES.  Cal.  —  Architects 
Fi.sher,  Lake  &  Traver,  Edwards  & 
Wildey  Bldg.,  have  completed  plans 
for  a  12-story  Class  A  hotel  building. 
160x175  feet,  at  Hollywood  Blvd.  and 
Orange  Dr.  for  Hotel  Holding  Co.; 
Trewhitt  &  Shields,  801  Edwards  & 
Wildey    Bldg.,    contractors;    $1,434,000. 


FLAGSTAFF,  Ariz.  —  H.  L.  Stevens 
Co.,  433  California  St.,  San  Francisco, 
has  prepared  preliminary  plans  for 
fireproof  hotel  at  n.  e.  cor.  San  Fran- 
cisco St.  and  Aspen  Ave.  to  be  financed 
by  the  Hockenberry  method  with  local 
capital.  Building  will  contain  75  rooms 
with  about  70%  baahs  and  will  cost 
about    $200,000. 


POWER  PLANTS 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
May  10,  bids  will  be  rec.  by  Thos. 
Oughton,  202  n.  city  hall  annex,  city 
purch.  agent,  for  rubber  insulated,  lead 
covered  cable  under  spec.   1305. 


ANAHEIM,  Cal. — Baker-Joslyn  Co., 
110  N.  Alameda  St.,  Los  Angeles,  award- 
ed contr.  by  city  for  100  50-ft.  cedar 
poles,  in  connection  with  supplies  for 
city  power  plant.  Pacific  States  Elec. 
Co.,  236  S.  Los  Angeles  St.,  Los  An- 
gele.«,  awarded  contr.  by  city  at 
$8022.05  for  copper  wire.  Kierluff  & 
Ravenscroft,  1630  S.  Los  Angeles  St., 
Los  Angeles,  awarded  pole  liae  hard- 
ware contr.  at  $405.72.  Pacific  States 
Elec.  Co.  also  awarded  wooden  pins  and 
insulators  at  $484.76.  Westinghouse 
Elec.  &  Mfg.  Co.,  420  S.  San  Pedro  St., 
awarded  contract  for  certain  electric 
equipment     at     $184.15. 


PUBLIC   BUILDINGS 


Cost,    $250,000 


Plans   Being   Figured. 
LIBRARY    BLDG. 
RENO,  Nevada. 
Two-story  brick  library  building. 
Owner — University    of    Nevada. 
Architect  —  Robert    D.    Farquhar,    426 
Security  Bldg.. 
Structure    to    be    donated    by    Wm.    A. 
Clark,    Jr.      Bids    being   taken   for   gen- 
eral  coatract. 


SACRAMENTO,  Cal.  —  At  $32,333, 
Hateley  &  Hateley,  Mitau  Bldg.,  Sac- 
ramento, submitted  low  bid  to  State 
Department  of  Public  Works,  Division 
of  Architecture,  Forum  Bldg.,  for  com- 
pletion of  finish  heating  in  Sacramento 
State  Buildings  including  low  pressure 
boilers,  accessories  and  piping  in  boiler 
r;om  of  office  building  and  radiators 
and  accessories  in  Library  and  Courts 
Building  and  Office  Building.  Geo.  B. 
McDougall,  state  architect.  Complete 
list  of  bids  follow: 

Hateley    &    Hateley    $32,333 

Luppen    &    Hawley    33,333 

Latourrette-Fical     34,120 

Lawson   .t    Drucker    38,875 

Scott    Plumbing    &    Elec.    Co 39,764 

MARTINEZ,  Contra  Costa  Co.,  Cal.  — 
Until  May  17,  11  a.  m.,  bids  will  be  re- 
ceiced  by  J.  H.  Wells,  county  clerk,  to 
clean  and  paint  halls  and  corridors  of 
county  courthouse.  Plans  on  file  in  of- 
fice   of   clerk. 

LOS  ANGELES,  Cal.  —  State  Archt. 
Geo.  B.  McDougall,  Forum  Bldg.,  Sac- 
ramento, is  preparing  working  plans 
for  genl.  repairs  and  constr.  of  roof 
over  drill  court  as  state  armory  in  expo- 
sition Park.  Plans  will  probably  be  out 
for  bids  next  month  and  work  started 
about  July  1st.  Steel  rf.  trusses,  new 
firs.,  new  lighting  sys.  and  genl.  re- 
pairs;  $100,000. 

SAN  FRANCISCO.  Cal.— A.  L.  Vezina, 
Nevada  Bank  Bldg.,  San  Francisco,  will 
l>e  awarded  contract  by  State  Archi- 
tect Geo.  B.  McDougall,  Division  of 
Architecture,  Forum  Bldg.,  Sacramento, 
for  general  work  for  the  construction 
of    roof    and    remodeling    of    State    Ar- 


mory at  14th  and  Mission  Streets,  San 
Francisco.  Electrical  work  has  been 
awarded  the  Crown  Electric  Co.,  153 
Eddy  St.,  San  Francisco.  No  award  has 
been  made  for  structural  steel  as  yet. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
May  13,  1:30  p.  m.,  bids  will  be  received 
by  C.  F.  Belding,  county  clerk,  to  erect 
memorial  building.  Geo.  C.  Sellon  and 
Co.,  architects,  1415  California  State 
Life  Bldg.,  Sacramento.  Bids  are  want- 
ed for  a  general  contract.  Plans  ob- 
tainable from  architect  on  deposit  of 
$25,  returnable.  Will  be  of  brick  con- 
struction; est.  cost  $50,000.  See  call  for 
bids  under  official  proposal  section  in 
this    issue. 


RODEO,  Contra  Costa  Co.,  Cal.— 
Library  Association  and  city  board  of 
trustees  negotiating  for  purchase  of 
site   on   which   to   erect  new   library. 


RESIDENCES 


Completing   Plans. 

RESIDENCE  Cost,   $15,000 

SAN   FRANCISCO,   St.  Francis  Wood. 

Two-story  frame  and  stucco  residence 
with  terra  cotta  tile  roof,  oil  burn- 
ing hot  air  heating  system. 

Owner — T.  B.   Poison. 

Architect — Gottschalk  &  Rist,  Phelan 
Bldg.,    San    Brancisco. 


Preliminaries  Being  Made. 
RESIDENCES.  Each,    $40,000 

HILLSBOROUGH,    San    Mateo    Co. 
Two      two-story      frame      and      stucco 

country    residences. 
Owner — Withheld. 
Architect — Willis   Polk   &   Co.,   277    Pine 

St..  S.  F. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $11,000 

ST.   FRANCIS  WOOD,  Monterey  Blvd. 
Twc-story   frame   and   stucco   residence 

of    Spanish    architecture;    tile    roof. 
Owner — Dr.     B.     C.     Kingsburg,     Flood 

Bldg.,    S.   F. 
Architect— Gettschalk    &    Rist,     Phelan 

Bldg.,   S.   F. 


Contract  Let. 

RESIDENCE  Cost,    $12,000 

PEBBLE  BEACH,  Monterey  Co.,  Cal. 
One    and    two-story    frame    and    stucco 

residence. 
Owner — Mr.    J.    Mendell. 
Architect    —    F.     H.    Reimers,    Tribune 

Tower,   Oakland. 
Contractor   —   L.    E.    Gottfried,   Carmel, 

Monterey   County,    Cal. 


Contract    Let. 

RESIDENCE.  $20,000 

LODI,  San  Joaquin  Co.,  Cal.  Daugherty 

Rd.,   4-mi.   n.   e.   of  Lodi. 
Two-story    English    type.    Hollow    tile 

and   stucco   residence;   8-rooms. 
Owner — R.   H.  DeVinny. 
Architect    —    Victor      Galbraith,      Elks' 

Bldg.,    Stockton,    Cal. 
Contractor — John    J.    Cavanagh,    219    N. 

Sutter  St.,   Stockton,   CaL 


Preliminaries    Being    Prepared. 
RESIDENCE  Cost,    $10,000 

WALNUT    CREEK,    Contra    Costa    Co.. 

Caiif. 
One-story   frame  and   plaster   residence 
Owner — L.    F.    Trumbell. 
Architect  —  James    McCreery,    Berkeley 

Bank    Bldg.,    Berkeley. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etr. 

(Members   Builders'    Exchange) 
IO.V«    MARKRT    5IT. 

Phone  Mar'   >(    «<>1      Sr  n   Franclsno 


Saturday,    May    1,   1926 
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Bids   Hnder  Advisement. 
BESIDKN'CE  Cost,    $25,000 

STOCKTON,       San     Joaquin     Co.,     Call'. 
NE    Pershing-   Ave.    and    Walnut   St. 
Two-gtory       10-room    •  brick,       Spanish 

style   residence   with   tile   roof. 
O^VIle■r — W.     F.     Kuhn,     Sequoia     Bldg., 

J  ■  "Stocliton. 
Architect   —     Allon     &     YOung,     Union 

Jv', Block,    Stockton. 


Cost,    $12,120 
Calif.    .    Kdg-ewood 


Contraoi.    Awarded. 

residioncp: 
bkdwood   city, 

Park. 
TAVo-stnry   frame   and   stucco   resKJence 
.  ;    and  ■  Kara&e.- 

Owner— Dr.    W.    B.    Borley 

Archilex:t— Birge     M.     Clark,     600     Em- 

barcadero,    Palo    Alto. 
Cintraetor— Wel-s    P.    Goodenougli.    310 

University    Ave.,    Palo    Alto. 


Contract   L.et.  «.,„„„ 

HESIDRXCE  Cost.    $15,00« 

BEIiKELEY,  Alameda  Co.,  Cal.  Bridge 
Road. 

Two-story   frame  and  stucco   residence. 

Owner — E    L.   Hamlin,   Berkeley,   Cal. 

Architect— Jno.  Hudson  Thomas,  Mer- 
cantile   Bank    Bldg-.,    Oakland. 

Contractor — Matt  L.  Koski,  41  liamona. 
Oakland. 


Contractor    Taking    oub-Figures. 
RESIDENCE  Cost,     $20,000 

BERKELEY,   Alameda  Co.,   Cal.      South 

Hampton    Ave. 
Two-story   and   basement    English    typo 
residence    (10    rooms,    3    baths    and 
garage). 
Owtier— Grant    M.    S'mith. 
Architect — B.     Reede     Hardman,     Ber- 
keley   Bank    Bldg.,    Berkeley. 
■Contractor — E.   F.   Henderson,   Shattuck 
Ave.,    Berkeley. 
Oil    burning    heating    plant    to    be    in- 
stalled. 


SACRAMENTO,  Cal. — ,Jos.  E.  Spink, 
engineer,  4409  Solano  St.,  Sacramento, 
is  having  plans  prepared  for  a  two- 
story  brick  residence  to  be  erected  in 
the  Wright  and  Kimbrough  College 
Tract. 


Bids    Being    Received. 

RESJDEN'C.E  Cost,  $65,000 

SAX   FRANCISCO.      Seacliff  Ave. 
Two-story     Spanish     type     residence. 
Owner — Oliver  Olson. 

Architect— Earl  B.  Bertz,  168  Sutter  St., 
San    Franci.sco. 
Figures   are    being   received    for   gen- 
eral    contract,     electric     work,     plumb- 
ing and  heating. 


Low  Bidder. 

itESIDENCE  Cost.     $12,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake 
Orinda. 

Two-story  frpme  English  type  resi- 
dence. 

Owner — Benj.   Maddox. 

Architect  —  Miller  &  Warnecke,  1404 
Franklin    St..    Oakland. 

Low  Bidder — Barr  %  .Son,  900  Everett 
Ave.,    Oakland. 


Cost,    $8000 
Cal.      Rock- 


Contract    Awarded. 

RESIDENCE 

OAKLAND,    Alameda    Co. 

ridge. 
Two-story    frame    and    stucco    residence 
Owner — John  McFaul. 
Architect    —    Miller    &    Warnecke,    1404 

Franklin    St.,    Oakland. 
Contractor — Barr    &    Son,    900    Everett 

Ave.,   Oakland- 


Contract    Awarded. 

ItESIDENCE  Cost.  $16,000 

OAKLAND,  Alameda  Co.,  Cal.  No.  1156 
Clarendon    Crescent. 

Two-story  8-room  frame  and  stucco 
residence  and  1-story  frame  garage 

Owner— P.  C.  Black,  651  Chetwood  St., 
Oakland. 

Architect — None. 

Contractor — A.  R.  Lapham,  911  Lark- 
spur Road,  Oakland. 


LOS  ANGELES,  Cal.— J.  S.  Abel,  333 
S.  Hoover  St.,  awarded  contract  for  2- 
story,  30-rm  residence  on  Muirfield  Rd. 
near  2nd  St.,  for  Mrs.  Richard  Fudger; 
Roland  E.  Coate,  Union  Banl<  Bldg.,  ar- 
chitect; frame  con.sfruction,  clay  tile 
roofing,  5  tiled  baths  unit  gas  heating 
system,  garage;   $70,000, 


LONG  BEACH,  L.  A.  Co.,  Cal.— Sherer 
&  Son,  Long  Beach,  will  build  2-8tory 
and  part  basement  11-rm.  fr.  and  stucco 
dwlp.  at  636  Hudson  Ave.  for  Morgan 
Sweeney,  1644  S  Gramercy  PI;  A.  F. 
Leicht,  archt.,  462  N  Vermont  Ave.; 
42x77  ft.,  tile  rf.,  wr.  Iron,  4  tiled  baths, 
tiled  drainbds.,   landscaping;   $54,500. 

LOS  ANGELES,  Cal.— L.  G.  Scherer, 
3106  W  7th  St.,  is  taking  bids  for  2-sto. 
and  part  basement,  13-rm.  fr.  and  stuc- 
co dwig.  on  June  St.  for  B.  W.  Cadwal- 
lader;  74x46  ft.,  U-shape,  tile  rf.,  4  tile 
baths,  tile  mantel,  mech.  refrig.,  inter- 
communicating telephone  sys.,  land- 
scaping;   $35,000. 


SCHOOLS 


Bids  To  Be   Asked   Shortly. 
SCHOOL  Cost,    $75,000 

CASTROVILLE,    Monterey    Co.,    Cal. 
One-story  reinforced  concrete  gramma.- 

school. 
Owner   —   Castroville   Grammar    School 

District. 
Architect  —   Wm.    H.    Weeks,    369    Pine 

St.,  S.   F. 


Bids   Taken   Under  Advisement. 

SCHOOL  Cost.    $100,000 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.  Ad- 
joining  Holy   Cross   Parish. 

Two-story  and  basement  reinforced 
concrete  and   frame  school. 

Owner — Holy  Cross  Parish,  Rev.  Father 
O'Reilly,  pastor. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  Eddy  and  I'owell  Sts.,  San 
Francisco. 


Plan.s   Complete — Bids   To   Be  Asked. 

ADDITIO.X  Cost,  $60,000 

GILROY,   Santa  Clara  Co.,  Cal. 

Five-iooin  addition  to  primary  school; 
addition  of  kindergarten  to  Han- 
nah St.  SchoJl;  cafeteria  bldg.  for 
high  school;  addition  of  class- 
rooms   to    high    school. 

Owner — Gilroy    School    District. 

Architect  —  Ralph  Wyckoft,  Growers 
Bank   Bldg.,   San  Jose. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     I'ront     Panels     are 

al)solutely  dead  front,  yet 

ilicy  are  easily  accessible 

for    testing.      Fittings  are 

G.     E.    standard    and    are 

mounted    on    Johns-Man- 

ville       ebony       asbestos 

wood.       Plates    nnd    trim    are    in    Special    Crystalac 

Finish.       All     "Westest"     Panels    are    approved     by 

the    National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Broivn  &  Pengilly,  Inc. 

Member   Cnlifornia    Oovelopment    Aaaoclatlon 
.Cnlifornia   EleotmKl^*"'   AsBOolntlon 
MnniifnrtnrerM   nnd 


nistribntors    of 

"WESTEST 


»» 


ELECTRIC  PRODUfTS 
1264  Folsom  Street 
»     Snn  Francisco 

I'lionen:     Hrmlnok   :iS74 
:    Hemlock   S87R 


Enclosed  externally  operated 
Safety  S  w  f  i  c  1i  e  s.  Knife 
Switches,  Metal  Switoli  and 
Cnt-ont  Boxes,  Safefy  Panel 
Boards. 

CataloK  and  Prioea   on   Rpiiuent 


A  -Pitts bnraf  .4ntomftt1c 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  qnallty 
fhronghnot. 

Recommended  and  speol- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  hierh  merit 
of  the  Pittsburf  coupled 
with  "Pittsburg  Perffct 
Service." 

"Hot  water  quick  as  a 
>v  !nk  " 


PITTSBURG  WATER  HEATER  CO. 

.Makers  of 

'PITTSBURG     AUTOMATIC" 

"BXJNGAIvOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 
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Contract   Let. 

SCHOOL  Cost,   $20,000 

SAN   BRUNO,    San   Mateo    Co.,    Calif. 
Two-story     reinforced    concrete    school 

(1st  unit). 
Owner — San    Bruno    School    District. 
Architect — W.    H.   Weeks.    369    Pine   St., 
S.    F.    and    1924    Bradway,    Oakland. 
Contractor — J.    A.    Bryant,    185    Steven- 
son  St.,   San   Francisco. 
Other    bids    submitted    are: 

F.    R.    Siegrist    $19,977 

Henry    D.    Post    20,925 

Elliott  &   Grant    20,976 

Cobby    &    Owsley    20.990 

R.     C.     Stickle     21,460 

L.    Dioguardi     22,444 

Astlund  &  Magnason    23,966 


SAN  FRANCISCO— D  N  .'fe  E  Walter 
Co.,  at  $1,005,  awarded  contract  by 
Board  of  Public  Works  to  fur.  and 
install  window  and  door  shades  in 
Dudley   Stone   School. 


SAN  FRANCISCO — Amoroso  &  Da- 
mico.  ISO  Jessie  Street,  general  contrac- 
tors for  the  erection  of  the  Edison 
Seho  )  in  Chattanooga  St.,  bet.  22nd 
and  23rd  Sts.  announce  the  awarding 
of  the  following  sub-contracts: 
Excavation    and    grading:    —    Granfield 

Ffirrar  &    Carlin,    67   Hoff   St.,   S.   F. 
Reinforcing:  steel — Ed.  Soule  Co.,  Rialto 

Bldg.,  S.  F. 
Sliscellaneon.s     iron      -work  —  Monarch 

Ironworks,  262  7th  St.,  S.  F. 
Sheet    metal    >vork    —    Guilfoy    Cornice 

Works,   1234   Howard  St..   S.  F. 
Terra   cottn    tile   roof  —   Calif.   Pottery 

Wcrks,   Mills   Bldg..   S.  F. 
Markle  «-ork — Eisele   Dondero   Co.,   2895 

3rd  St.,  San  Francisco 
Wall    «&    floor   tile — Art    Tile    &    Mantel 

Co.,    221    Oak    St.,    S.    F. 
Mill  ■work — National  Mill   Co^  320  Mar- 
ket  St.,    San   Francisco. 
Black     hoard — Rucker    Fuller    Co.,     677 

Mission    St.,    San    Francisco. 
Cork   pinning:   carpet — C.    F.    Weber   Co., 

601   Mission   St.,    San   Francisco. 
Wire    Fence — National    Fence    Co.,    749 

Bryant  St.,  San  Francisco. 
Painting; — .1.    A.    Mrhr    &    Son,    433    11th 

St.,    San   Francisco. 
Drapery    and    curtains — Stewart    School 

Supply  Co..   109   Stevenson  St.,   S.  F. 
Linf>leuni — D.    N.    &    E.    Walter    Co.,    562 
Mission    St.,    San    Francisco. 
Kini.shng;    hard>vare — Palace    Hardware 

Co.,    581   Market   St.,   San   Francisco. 
Glass   and   g:laxing: — W.    P.   Fuller,    Mis- 
sion  and  Beale   Sts..   San  Francisco. 
Terrazzo  work  —  M.   H.   Gnecco   Co.,    36 

Wood  St.,   San  Francisco. 


CROCKETT,  Contra  Costa  Co.,  Cal.— 
In  reporting  list  of  bids  received  for 
erection  of  John  Swett  Union  High 
School,  plastering  bid  of  McGruer  & 
Simpson  of  San  Francisco,  -was  given  as 
$49,528.  This  bid  included  cast  stone 
work  which  portion  of  work  was  not 
included  in  other  bids  submitted  under 
the  plastering  contract.  Omitting  the 
cast  stone  work,  the  bid  of  McGruer  & 
Simpson  would  be  $36,428,  making  it 
the  fourth  lowtst  bid  on  the  plastering 
contract. 


YLTVTA,  Ariz.— Until  9  a.  m..  May  18, 
bids  will  be  rec.  by  school  dist.  No.  1 
Yuma  county,  for  1-sto.  masonry  grade 
scho;l  bldg.,  known  as  Roosevelt 
sch:ol.  Separate  bids  on  general,  htg.. 
painting  and  plbg.  Plans  and  spec,  ob- 
tainable from  L.  W.  Alexander,  secy. 
Cham,  of  conim.,  Yuma,  or  from  Archt. 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  Los  Angeles,  upon  deposit 
of  $10,  t3  be  refunded.  Cert,  check  or 
bond  5%.  C.  H.  Robertson,  clerk.  It  will 
contain  10  classrooms  and  offices;  br. 
constr.  cream  brick  facing,  clay  tile 
rf;  $80,000. 

CROCKETT.  Contra  Costa  Co.,  Cal.— 
At  $24,500.  Jack  O'.Veill,  Pinole,  award- 
ed contract  for  grading  in  connection 
with  construction  of  John  Swett  Union 
High  School  in  the  North  side  of  high- 
way, between  Crocket  and  Valona 
Streets,  Crockett.  Cal.  As  yet  no  other 
awards  have   been   made. 


PORTLAND,  Ore.— Archt.  A.  E.  Doyle 
Pacific  Bldg.,  commissioned  to  prepare 
plans  for  administration  and  dormitory 
building  to  be  erected  on  7-acre  site 
at  E-28th  and  Holman  Sts.,  for  Con- 
cordia College:  est.  cost  $150,000  For- 
mer will  contain  7  classrooms,  chapel 
and  offices. 


RODEO,  Contra  Costa  Co.,  Cal.— At 
$71,885.  J.  A.  Bryant.  180  Jessie  St.. 
San  Francisco,  awarded  contract  for 
general  work  and  W.  K.  Nottinghanr\ 
at  $6,885  awarded  heating  contract  to 
erect  two-story  lirick  and  concrete  ad- 
dition to  present  school,  including 
built-in  equipment.  Plans  by  Archi- 
tect W.  H.  Weeks,  369  Pine  Street. 
San  Francisco,  and  1924  Broadway. 
Oakland. 


WESTWOOD,  Los  Angeles  Co.,  Cal. — 
Until  9  A.  M.,  May  5,  new  bids  will  be 
received  on  general  contract  only  for 
2-story  12-room  school  building  at 
Fairburn  Ave.  school  site,  southwest 
cor.  Rochester  and  Fairburn  Aves., 
Westwood.  Plans  and  spec,  obtainable 
at  761  L.  A.  Chamber  of  Commerce 
Bldg.  Cert,  or  cash  check  or  bond  5%. 
Wm.  A.  Sheldon,  Secy.  Armand  Mo- 
naco,  architect. 


CONCPETE 


NOTE: — The  following  is  from  the  fertile  brains  of  the  "Little  Airy  Digest" 
of  the  Bee.  They  accuse  Sandy  Pratt  and  his  grammatical  office  assistants  un- 
justly for  somebody  (maybe  Sandy)  changed  "like"  to  "likes"  and  that  is  the 
cause  of  all  the  Noah  Webster  trouble,  but  the  fallowing  is  so  clever,  Sandy 
wants  the  public  to  know  how  much  hidden  literary  talent  the  "Bee"  has  in 
reserve  in  the  advertising  department.  Sandy  throws  a  bouquet  of  flowers 
instead  of  rocks  at  these  literary  giants: 

Sacramento,   Cal.,   April   20,   1926 
Pratt   Building   Material   Co., 
Central   Office,   518  Hearst  Bldg., 
San  Francisco. 

Attention   Advisory  Literary   Committee: 
Gentlemen: 

Sandy  Pratt's  weekly  output  of  advertising  philosophy,  story  telling,  gentle 
sarcasm,  and  clever  boosting  of  friends,  and  ambitious  communities,  to  say 
nothing  of  the  Rotarians,  Westwood  Park  in  San  Francisco,  and  the  Sacra- 
mento Bee,  has  brought  a  very  decided  need  of  fame  to  the  ex-Tularean  and 
his  unique  and  persistent  application  of  printer's  ink  has  resulted  in  a  financial 
independence  that  his  newspaper  friends  hardly  hope  to  achieve.  This  is  our 
way  of  recording  the  fact  that  we  think  Sandy  is  "OK,"  as  regards  his  sand, 
his  rocks,  his  breezy  insouicance  that  is  so  evident  in  the  sharp  and  clean 
literary  effusions  that  advertise  to  a  waiting  world  the  aforesaid  clean  sand. 
sharp  and  hard  rocks  that  contractors  are  scrambling  for  in  San  Francisco, 
Sacramento,  Marysville,  Folsom.  and  Monterey.  In  all  this  the  advertising 
staff  is  unanimous  and  likewise  unanimous  in  the  opinion  that  if  Sandy  Pratt 
had  not  enjoyed  such  a  good  time  at  the  Chico  Rotary  birthday  meeting,  and 
later  at  Lee  Richardson's  popular  Hotel,  and  still  later,  in  Sacramento,  en- 
tertaining Matt  Harris.  (San  Francisco  Rotary  Club  president)  and- other  San 
Francisco  notables,  and  on  the  side,  between  jumping  from  one  sand  and  rock 
plant  to  another  and  from  the  Sutter  Club  to  the  Hotel  Senator  in  an  effort 
to  not  miss  anv  of  the  entertainment  his  Sacramento  friends  had  prepared — 
then  we  say,  Sandy  would  undoubtedly  have  been  in  the  proper  mood  to  dis- 
tinguish between  "is"  and  "was" — between  the  present  and  the  past — ,  that 
"was"  is  history  and  no  hustling,  bustling  modern  go-getter  can  afford  to  to 
other  than  "is."  And  in  the  words  of  our  esteemed  authority  who  substitutes 
for  dear  old  "Noah"  of  Dictionary  fame — we  are  firmlv  of  the  opinion  that 
"Sandy"  should  not  "mix  verbs  and  adverbs  with  rocks  and  sand -because 
Sandy's  rock  and  sand  may  be  sharp  and  clean,   but  his   grammar  ain't." 


The  jury   concurs: 

E.   R.    Skemp. 
R.   W.   Proctor. 
Bobbie  Hill. 
Chas.    H.    Farrell. 
Fern   Maxwell. 
A.  M.  Cabler. 
Marshall  J.  Ford. 

DEAR    CHARLEY: 

t      *      « 

WILL    YOU    please. 

»      *      * 

TELL    SANDY    Pratt. 

«      *      * 

AND    ALL    his    cracked     rocks. 

*  •      • 

THAT     IN     his     advertisement. 

«      •      » 

OF     SATURDAY.     April     17th. 

*  *      * 

•IS"    IS    right. 

*  *      « 

BUT    "WAS"    was    wrong. 

*  •      * 

BECAUSE    A    present    verb. 
»      •      • 

LIKE     LIKES. 

*  *      * 

IS    FOLLOWED    by    a    present    verb. 

SUCH     .VS     "is"     is. 

*  •      * 

AND    THE    presents. 

*  •      « 

ARE    ON    him. 

*  *      * 

THIS,    IN     the    aggregate. 

*  *      • 

IS    A    concrete    example. 


THAT    SANDY     Pratt. 

•  •     * 

SHOULDN'T    MIX. 

•  *      * 

VERBS     AND     adverbs. 

•  •      • 

WITH    ROCK    and    sand. 

•  •     • 

BECAUSE     SANDY'S     rock     and     sand. 

•  •      • 

MAY    RE    sharp    and    cleari. 

•  •      • 

BUT    HIS    grammar    ain't. 

•  *     • 

(SIGNED)   NOAH  Webster. 


Sandy  Pratt,  producer  of  clean,  sharp 
sand  and  hard,  crushed  rock  did  at- 
tend "grammar"  school,  but  verbs,  ad- 
Verbs,  adjectives  were  hard  for  Sandy 
to   keep    in   their   proper   place. 


Saturday,   May    1,    1926 
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CROCKETT,  Contra  Costa  Co.,  Cal. 
— Following  bids  received  by  the  Board 
of  Trustees  of  the  John  Swett  Union 
High  School  District  at  Community 
Center,  Crockett,  California,  for  the 
erection  and  completion  of  the  John 
Swett   Union    High    School 

General    Work 

F.     L.     Hansen,     251     Kearny 

St.,     a    F $123,334 

Frank    Kress    154,582 

Schuler    &    McDonald     154,700 

Keilly-Nemitz      179,120 

Trobock    &    Leibert    183,846 

Brick    and    Hollow    Tile 
Hock  &  Hoffmeyer,  180  Jessie 

St.,    S.    F $56,950 

White    &    Gloor    59,370 

Harry    Drake    76,400 

Plastering: 
Leonard     Bosch,     180     Jessie 

St.,    S.    F $31,825 

A.    Knowlts     34,852 

Francis     O'Reilly     35,824 

Wm.    Makin     36,700 

Perry    Bros 38,936 


J.   F.   Smith    39,600 

McGruer    &    Simpson    49,52S 

PnintInK 

Ram   Kirkhouse    $10,267 

D.    Zelinsky    &    Son    10,300 

J.    A.    Moore    &    Son    10,683 

Raphael    Co 12,238 

J.    J.    Burdon     12,305 

W.    P.    Baker    13,758 

A.    A.    Zelinsky    13,844 

Grading 

Jack    O'Neill,     Pinole     $24,500 

Ariss-Knapp      25,172 

Granfleld,    Farrar    &    Carlin    25,950 

Chas.    Harlow     28,800 

Luis    Vesoti     29,500 

Heatingr   and   Ventilating 

Scott   Co.,    10th   and    Oak, 

Oakland     $20,800 

W.    K.    Nottingham     25,660 

Latourrette-Fical    Co 25,870 

W.    &    J.    Bayes    26,250 

J.    A.    Nelson     26,000 

W.    H.   Picard    26,300 

Geo.    A.    Schuster    26,644 


Your  architect  or  your  builder  try  to 
dissuade  you  firom  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


C.    J.    Kennedy     28,450 

Electrical   IVork 

Crown   Electric  Co.,   153  Eddy 

St.,    S.    F $18,999 

Pioneer    Elec.    Co 19,400 

Newbery-Pearce    Elec.    Co 20,000 

H.    S.    Tittle    20,100 

Roberts    Elec.   Mfg.   Co 20,010 

Watts    Elec.    Co 20.700 

Standard    Elec.    Const.    Co 21,730 

Latourrette-Fical    Co 21,768 

Crockett    Elec.    Shop    22,130 

Etna    Elec.    Co 19,970 

Plambing 
Powers  &  Pike,   128  Beale  St., 

San     Francisco      $15,480 

Scott    Co 15,998 

Thomas    R.    Catton     15'!?^ 

Geo.    A.    Schuster     17,578 

Latourrette-Fical    Co 19,044 

Sheet    Metal    Work 
Superior     Metal     Products     Co., 

4400    Market   St.,    Oakland $3,312 

Johnson    &    Christiansen    ^■'**^ 

Powers    &    Pike     4.340 

Latourrette-Fical     Co 4,640 

East    Bay    Sheet    Metal    Works..    o,o88 

Uoofine    (AMbcMtoH   Siiingles) 
H.    C.    Brown,    3267    San    Pablo, 

Oakland     *J'?o  * 

Mastercraft    Tile    &    Roofing    Co..    2,283 

Alta     Roofing    Co 2.364 

Graff,    Winderlin    &    Graff 2,6*0 

Ornamental    Iron 
Peerless   Ornamental    Iron.    1528 

Folsom    St.,    S.    F *^?-?I^ 

Fair    Manufacturing    Co 11,400 

GlaMii 
Cobbledick    Kibbe   Glass   Co.,    666 

Howard    St.,    S.    F ♦J'.lfr 

Alt.     (1)     4,97» 

TUe   Work 
Mangtum   &  Otter,    827   Mission   St.,   San 

I'rancisco    *oo?e 

Art,   Tile   «fe    Mantle   Co 2875 

ConibiuaMou   Bid   o£   Heating.  Plumbing 
and  Ventilating. 

Scott    Co.,    Oakland     $36,600 

Combination    Bid    o£    Kiectric,    Heating, 

Ventiiating,     Plumbing     and     Sheet 

Metal. 

Latourrette-Fical      Co.,      2612      9th      St., 

Berkeley     $70,500 

Steel  Lockera. 
Fred    Medai  I     Mfg     Co.,     Rialto     Bldg., 

S.    F. $1967.40 

Durand  Steel  Locker  Co 2465 

Auditorium    Seats. 
Wentworth  Co.,   39   2nd  St.,   S.  F...$2325 

Peabody    Furniture   Co 2500 

Rucker    Fuller    Desk    Co 2500 

Stewart   School   Supply   Co 2500 

Laboratory   Kquipment. 

Kiwanee    Mfg.    Co $8377 

C.    F.    Weber    9400 

Shicl^on      ^9283,60. 

Stewart   School   Supply    Co 11200 

Unoleom 
W.     &    J.     Sloane     Co.,     224     Sutter     St., 

San    Francisco     $   8657 

D     E.  .&    N.    Walters    9969 

Malott  &  Peterson   10293 

Anderson    Carpet    House    10547 

Damprooftng. 

Mastercraft    Tile    &    Roofing    Co 

$1S5  and  $1178 

Cafeteria    Kquipment. 
Fred     Campbell,     830     Mission     St.,     San 

Francisco      $2496 

Mangrum    &    Otter    3141 

Dohrmann    Hotel   &    Supply    Co.. 4004. 59 

Time     Clt>ck. 
Standard   Electric   Time    Co.,    De   Young 
Bldg.,   San   Francisco $1783 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
May  12,  bids  will  be  received  by  Board 
of  Education  for  new  three-story  gym- 
nasium building,  84x135  feet,  at  Holly- 
wood high  school,  1521  N.  Highland 
Ave.  Separate  bids  on  general,  paint- 
ing, plumbing  and  heating.  Plans  and 
specifications  obtainable  at  761  L.  A. 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash,  check  or  bond,  5%.  Paul  C.  Pape, 
ari'liitect;  brick  construction,  composi- 
tion   roofing;    $85,000. 


S*n4  til  in$»trit$  t»  uttrtr   Offic*. 


OAKLAND,  Cal. — Until  May  11,  9:45 
a.  111.,  bids  will  be  received  by  Jo]in  W. 
Edgeniond,  secy.  Board  of  Education, 
to  erect  Lincoln  School  in  west  side  of 
Jackscn  St.,  bet.  10th  and  11th  Sts. 
Segregated  bids  are  wanted  for  (1) 
general  work;  (2)  awning  type  win- 
dow fixtures  and  hardware;  t3)  slate 
blackboards;  (3)  electrical  work.  Will 
be  reinforced  concrete  and  brick  con- 
struction; est.  cost  $120,000.  See  call 
for  l>iil»  under  offfcrliU  prop<MmI  aectlon 
in   thiN    issue. 
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LOS  ANGELES,  Cal.— Jate.  P.  Steele, 
4714  S.  Western  Ave.,  sub.  low  bid  to 
L.  A.  Bd.  Education  at  $153,000  for  Jacoo 
A.  Riis  bovs'  opp'jrtunity  school  on 
Main  St..  bet.  67th  and  69th  Sts.  Other 
low  bidders  were:  Plumbing,  Lohman 
Bros.,  232  S.  Spring  St.,  $20,639;  heat- 
ing and  ventilating,  Lohman  Bros., 
$18,813;  painting,  E.  A.  Lindgreen,  1522 
Sargent  PI.,  $7200.  Dodd  &  Richards, 
architects;  main  building,  2-story,  288x 
65  ft.,  gymnasium  2-story,  114x55  ft., 
pool,  85x42  ft.,  manual  art  building,  1 
story,  228x70  ft.,  connecting  corridors; 
stucco    exterior,    clay    tile    roofing. 

LOS  ANGELES,  Cal. — Walter  E. 
Warne,  1111  Rives-Strong  Bldg.,  sub. 
low  bid  to  L.  A.  Bd.  of  Education  at 
$56,000  for  3rd  unif  (Ceramics)  build- 
ing, manual  arts  dept.,  at  Lincoln  high 
school,  northeast  corner  Lincoln  Park 
Ave.  and  N.  Broadway.  Other  low  bid- 
ders were:  Plumbing.  Johnson  & 
Reeves,  $5264;  heating  and  ventilating. 
Foss-Jones  Co.,  28  E.  Union  Ave.,  Pasa- 
dena, $7186;  painting,  Angelus  Paint  & 
Decorating  Co.,  1601  W.  7th  St.,  $2749. 
Webber,  Staunton  &  Spaulding,  archi- 
tects; concrete   and   wood   construction. 

TULARE,  Tulare  Co.,  Cal. — Until 
May  16,  8  P.  M.,  bids  will  be  received 
by  Board  of  Education,  R.  N.  Puller, 
Secty.,  to  remodel  Central  Grammar 
School  and  erect  additions  thereto. 
Swartz  &  Ryland,  architects,  Rowell 
Bldg.,  Fresno.  Cert,  check  10%  pay- 
able to  Bd.  of  Educ.  req.  with  bid. 
Plans  obtainable  from  architect  on 
deposit  of  $10,  returnable.  See  call 
for  bids  under  official  proposal  section 
iu   this    issue. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  May  6,  7:30  P.  M.,  bids  will  be  re- 
ceived by  A.  C.  Barker,  Secty.,  Board 
of  Education,  to  fur.  and  install  lawn 
sprinkling  system  at  Walter  Hayes 
School,  Middlefield  Rd.  and  Embarca- 
dero.  Plans  obtainable  from  Board  of 
Education,  549  Channing  Ave.,  Paio 
Alto. 


EUGENE,  Ore. — A.  Pajunen,  809 
Alberts  St.,  Portland.  Ore.,  at  $139,- 
168  submits  low  bid  for  general  con- 
tract to  erect  basketball  pavilion  at 
university  campus.  Contract  covers 
all  work  except  electric  wiring,  heat- 
ing and   plumbing. 

OAKLAND,  Cal.— Until  May  25,  9:45 
a"  m.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
to  erect  Wocdrw  Wilson  Junior  High 
School  in  48th  St.  east  of  Telegraph 
Ave;  est.  cost  $310,000.  Washington  J. 
Miller,  architect,  Howden  Bldg.,  Oak- 
land. Segregated  bids  are  wanted  for 
(1)  general  work;  (2)  swing  type  win- 
dow fixtures  and  hardware;  (3)  slate 
blackboards;  (4)  plumbing,  heating  .& 
ventilating;  (5)  electrical  work.  Cert, 
check  10%  payable  to  Board  of  Educ. 
req.  with  bid.  Plans  obtainable  from 
Supt.  of  Bldgs.,  337  17th  St.,  Oakland. 
See  call  for  bids  under  official  proposal 
s<H;tion  iu  this  issue. 


SIMI,  Ventura  Co.,  Cal. — Until  10  a. 
m..  May  7,  bids  will  be  rec.  by  trustees 
of  Simi  Valley  union  high  school  dis- 
trict for  erecting  new  high  school  bldg. 
near  Simi,  Ventura  county;  Albert  C. 
Martin,  228  Higgins  Bldg.,  L.  A.,  archt. ; 
2-story,  16  classrms.,  auditorium,  brick 
exter.,   comp.   rfg.,   reinf.   cone.  firs. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Cal.— Archt.  Otto  H. 
Neher,  1110  Insurance  Exchange  Bldg., 
has  compl.  plans  for  2-&tory  and  base- 
ment, brick  grammar  sch.,  at  Wilshire 
(rest  sch.  site  for  bd.  of  educ;  classrms 
and  kindergarten  dept;  tile  rfg.;  $84,- 
000.  Bd  of  educ.  will  advertise  for  bids 
soon. 


SAN  FRANCISCO,  Cal. — C.  H.  Peter- 
son, general  contractor,  180  Jessie  St, 
San  Francisco,  announces  the  award- 
iny  of  the  following  sub-contracts  in 
connection  with  the  construction  of  an 
annex  to  Parkside  School,  in  block 
bounded  by  24th,  25th  Avenue,  Ulloa 
and  Vicente  Streets,  San  Francisco: 
Reinforcing'   steel — Gunn   Carle   Co.,   444 

Maiket    St.,   San    Francisco. 
Koc-k    and    sand — G.    B.    Bianchini,    552 

Berry   St.,  San   Francisco. 
Painting — Conrad  B.  Sovig,   248  Oak  St. 

San    Francisco. 
Tile     and     conipo'sition     roofing — Fibre- 
stone   Roofing   Co.,    51    Ringold. 

San    Francisco. 
.Sheet    metal    work    —    Guilfoy    Cornice 

Works,   1234   Howard  St.,   S.  F. 
Itlackboards   and   cork   carpets   —   C.    F. 

Weber  &   Co..   601  Mission   St.,   S.   F. 
Tile  work — Dix  Johns,  Monadnock  Bldg 

San    Francisco. 
Terrazao — California  Tile  &  Marble  Co. 
Lumber — Loop      Lumber      Co.,      Central 

Basin,   San   Francisco. 
31111   work — A.    Schafer   &   Co.,   734   Bry- 
ant St.,  San  Francisco. 
Finish   hardware — Joost   Hardware    Co., 

3043    16th    St.,    San  Francisco. 
Marble — Eisele    &    Dondero,    2895    Third 

St.,    San    Francisco. 
Glass — W.   P.   Fuller  &   Co.,   301  Mission 

St.,    San   Francisco. 
Ornamental   iron  —  Fair   Manufacturing 

Co.,  617  Bryant  St.,  San  Francisco. 
Plastering  —  Jos.     Greenbach,      Hearst 

Bldg.,  San  Francisco. 


work;  (8)  painting;  (9)  heating.  De- 
posit of  $10  req.  for  plans  obtamablo 
from  architect.  Cert,  check  10%  pay- 
able to  -Berkeley  School  Dist.  req.  with 
bid.  See  call  for  bids  under  official 
proposal  section    in   this   i.smi«i  : ; .; .: 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til May  17,  8  p.  m.,  bids  will  be  received 
by  George  S.  Mouser,  secy.  Board  of 
Education,  to  erect  Cragmont  School 
at  Regal  Rd.  and  Spruce  St.  W.  H.  Rat- 
cliff,  Jr.,  architect.  Mercantile  Trust 
Bldg.,  Shattuck  Ave.  and  Center  St., 
Berkeley.  Segregated  bids  wanted  for 
(1)  excavation,  grading  and  concrete 
work;  (2)  steel  work;  (3)  carpenter 
work;  (4)  lath  and  plaster,  brick  and 
stone  work;  (5)  tile  roof  and  sheet 
metal  work;   (6)   plumbing;    (7)   electric 


Plans     Being    Completed — Bids    To     Be 

Asked  About  June   1. 
OFFICE    BLDG.  Cost,    $625,000 

STOCKTON,       San     Joaquin     Co..    Calif. 

Vicinity    of    Miner    and    California 

Sireets. 
Twelve-story  class   A   office  bldg. 
Owner — Stockton    Medico-Dental    Bldg., 

Inc.,      represented      by      Woodward. 

Briggs   &   Blewett   of   Stockton   and 

L.    H.    Mann    of    San    Francisco. 
Architect — Mayo    Bissell    Co.,    21    S-San 

Joaquin    St.,    Stockton. 
Structural    Engineer    —    W.    L.    Huber, 

First   National   Bank   Bldg.,    S.   F.  • 
Mechanical    &    Electrical    Engineer    — 

Symons  &  St.  John,  Flatiron  Bldg., 

S.   F. 
Steel    bids    will    be    asked    the    latter 
part    of   May. 


SAN  LEANDRO.  Alameda  iGounty, 
Cal. — Sarapel  &  Cody,  general  contrac- 
tors, Call  Bldg..  S.  F.,  announce  the 
awarding  of  the  following -.Bubicon- 
tracts  in  connection  with  the  construc- 
tion of  the  San  Leandro  Junior  HigJi 
School  Building  at  San  Leandro./  Plaas 
for  the  stiucture  were  prepared  by 
-Architeot  E.-  W.  Cannon,  Ray  Bldg>. 
Oakland: 
Keinforcing   Steel— Gunn   Carle  Co.,   444 

Market    St..    San    Francisco. 
Ol-nss— W.   P.   Fuller  &  Co.,   301   Mission 
;        street,   San   Francisco. 
StrnctuTjji    steel — ^Pacific    Coast    Engin- 
eering Co.,   14th  St.,   Oakland. 
lOiectrical   work,   plumbing  and   heating 
— Latourrette-Fical     Co.,     2612     9th 
St.,   Oakland. 


BANKS!.   S!TOT?Ef^   &   OFFTCES! 


Plans    Being   Prepared. 

STORES  Cost.     $.=50,000 

BERKELEY,  Alameda  Co..  Cal.  SW  cor. 

Shattuck    and    University    Aves. 
One-story      reinforced      concrete      store      i 

building    (10   stores). 
Owner — Bancitaly     Corporation. 
Architect — H.     A.     Minton.     Underwood 

Bldg.,   S.   F. 
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Sub-Contracts    Let.  .    m  nnn 

STORES  Cost,  $11,000 

OAKLAND,    Alameda   Co.,    Cal.    SE    cor. 

of  Bay   St.   and   Lincoln   Ave. 
One-story      frame      and      plaster      store 

building   containing   two   stores. 
Owner  —  Tormey    &    Ryan,    235    Mont- 
gomery   St.,    a.    F. 
Designer    and    contractor — McWetny    & 
Greenleaf,      2910      Telegraph      Ave., 

Oakland.  .„„r   ^  c-f 

pinmbliiK— Hall  &   Son,   5325  Grove   St., 

Oakland.  ^   ,  ,      ^ 

Concrete^K.    H.    Fitzmeyer,    Oaii  and 
Mill   work— Oakland    Planing   Mill,    2na 

and   Washington,    Oakland. 
Lumber— E.  K.  Wood,  Frederick  &  King 

Oakland. 

Sub-Contract  Let.  <,^„4  nnn 

BANK  BLDG.  Cost,  $124,000 

SACRAMENTO,     Cal.      Seventh     and     J. 

Sts      adjoining    D.    O.    Mills    Bank. 
Four-story    class   A   steel   and   concrete 

bank  building. 
Owner — California  National  Bank. 
Architect— Starks   &   Flanders,  Ochsner 

Bank,  Sacramento. 
Contractor — Geo.     D.     Hudnut,     1915     S. 

St.,    Sacramento. 
Heating   and   ventilating  —  Latourrette 

Fical  Co.  ,        .,,  ^  ,      , 

Bids  for  electrical  work  will  be  asked 

this  week.  ,    ,       ^,        *     „ 

As  previously  reported:  Elevators, 
Otis  Elevator  Co.,  1  Beach  St.,  S.  F.; 
steel  sash  to  Truscon  Steel  Co.,  709 
Mission  St.,  San  Francisco;  granite  to 
Raymond  Granite  Co.,  3  Potrero  Ave., 
San  Francisco;  steel  to  Palm  Iron 
Works,  1814  15th  St.,  San  Francisco; 
concrete  piles  to  Geo.  Hudnutt,  1915  S. 
Sacramento    St.,    Sacramento. 


Sub-Contracts  Let.  ^     ^„^  „„„ 

OFFICE  BLDG.  Cost.   $1,500,000 

SAN   FRANCISCO.  N  W  Montgomery  & 

California  Sts. 
15-story   class  A  reinforced  concrete  & 

steel   office   building. 
Owner  —  California-Montgomery  Bldg. 

Architect — Meyer   &   Johnson,   742  Mar- 
ket St.,  San  Francisco. 
Contractor  —  MacDonald   &  Kahn,   130 

Montgomery   St.,   San  Francisco. 
Grading  —   Sibley   Grading  &   Teaming 

Co.,  165  Landers,  S.  F. 
Ornamental   IroW — Calif.    Artistic   Metal 

&  Wire  Co.,  349  7th  St.,   S.  F. 
Plumbing — Frank     J.     Klimm     Co..     456 

Ellis  St.,   S.  F.  ,^^^ 

Heating — J.    A.    Nelson,    Inc.,    10th    ana 

Howard    Sts.,    S.    F. 
Hollow    Metal    Elevator    Doors  —  Ford- 

erer    Cornice    Works,    269    Potrero 
Ave.,  S.  F. 
Electrical  —   Goodwin-Wright   Co.,    324 

Mission  St.,   S.  F. 
As      previously      reported,      steel      to 
•  American    Bridge    Co.,    Rialto    Bldg.,    S. 
F.      Elevators     (8     passenger)     to    Otis 
Elevator  Co.,  Beach  St.,  S.  F. 

Roofing'  Contract  Let. 

STORE  Cost,    $100,000    approx. 

SAN  FRANCISCO,  S  Mission  St.  near 
8th,  running  through  to  Minna  St. 
One-story  basement  and  mezzanine 
floor  steel  frame  and  concrete 
store  and  loft  building  and  one- 
story  concrete  garage.  Designed  to 
carry  5  additional  stories,  85  by  235 

Owner — Mangrum  and  Otter,  Inc..  827 
Mission  St.,  San  Francisco. 

Engineer  —  T.  Ronneberg,  Crocker 
Bldg.,    San    Francisco. 

Roofing  &  waterproofing — .1.  W.  Ben- 
der Roofing  Co.,  180  Jessie  Street, 
San  Francisco. 

Steel  .SaHh— U.  S.  Steel  Products,  Ri- 
alto   Bldg.,    San    Francisco. 

Steel  Rolling  D<M»rs — Kinnear  Mfg.  Co., 
444  Market  St.,  San  Francisco. 

Concrete  WoTk  —  Cahill  Bros.,  San 
Francisco. 

Steel — Moore  Drydock  Co.,  foot  of  Ade- 
line  St.,  Oakland. 

Reinforcing  Steel  —  Steel  Service  Co., 
1280    Indiana    St.,    San    Francisco. 

Excavating — Sibley  Grading  &  Team- 
ing Co. 

Contract  Awarded.  ..^, 

STORE.    APTS.  Cost,    $10,500 

OAKLAND,   Alameda  Co..   Calif.   SW   E- 

14th    St.    85    9E    38th    Ave. 
Two-story   frame   store   and   apartment 

building. 
Owner — B.   Tarzian. 

Designer  and  contractor — C.  G.  Hilae- 
brand,  1700  Fremont  Way.  Oak- 
land. 


Bids   Being  Taken   For   Steel   Sash   and 

Ornamental   Iron  Work.  „„„„,„ 

STORE    BLDG.  Approx.    $1,000,000 

SAN   FRANCISCO.      E    Fourth    St.    from 

Jessie  to  Stevenson   Sts. 
Ten-story    Class    A    reinforced    concrete 

and  steel  store  and  loft  building. 
Owner — Harry  Lesser.  A.  Aronson  et  al 
Architect — Ashley    &    Evers.    58    Sutter 

St..    San    Francisco. 
Granite    Work — Raymond    Granite    Co.. 

3   Potrero    St..   San    Francisco. 
Terra  Cotta— N.   Clark  &  Sons,   116  Na- 

toma  St.,  San  Francisco. 
As  previously  reported,  plumbing  to 
James  H.  Pinkerton,  180  Jessie  St., 
San  Francisco;  heating  to  Scott  Co, 
243  Minna  St.,  San  Francisco;  electrical 
work  to  Smith.  Elec.  Co.,  975  Howard 
St  San  Francisco;  carpentry  work  to 
Robinson  &  Gillespie,  1051  Sutter  St.; 
concrete  work,  Cahill  Bros.,  5o  New 
Montgomery  St.,  S.  F.;elevators  to  Otis 
Elevator  Co.,  1  Beach  St.,  S.  F. ;  grad- 
ing to  Sibley  Grading  &  Teaming  Co 
165  Landers  St.,  S.  F. ;  structural  steel. 
Pacific  Rolling  Mill  Co.,  17th  and  Mis- 
sissippi Sts.,   S.   F. 

Plans  Being  Prepared.  .mnnn 

ALTERATIONS  ^  ^°^kl^'''''°5 

SAN    FRANCISCO,    NE    Cor.     16th    and 

Guerrero. 
Interior    of    store    building    for    candy 

store. 
Owner — M.   Zeiss. 
Architect— A.    J.    Horstman,    110    Sutter 

St.,    San   Francisco. 

Contract    L--1.  ton  nnn 

STORE    BLDG.  Cost,    $30,000 

SAN    FRANCISCO,         E    Mission    St.    N 
Twenty-third    St.  .    ^         ;, 

One-stcry     and    mezzanine       reinforced 

concrete    store    building.    loxlOi. 
Owner— Dunn-Williams   Co..    156    Mont- 
gomery   St.,    San    Francisco. 
Architect— S.   Heiman,    57   Post  St..   San 

Francisco.  ,„„     t 

Contractor— J.    S.    Malloch.    180    Jessie 
St.,   S.   F.  ,      ^   .,        „ 

Bids   being   taken   from   selected  con- 
tractors. 

Bids  To  Be  Called  For  In  Two  Weeks 
STORE    BLDG.  Cost,    $90,000 

SACRAMENTO,    Calif.    J     St.    bet.    11th 

and    12th    Sts. 
Two-story    reinforced    concrete      store 

building,   75x160. 
Owner   —   Eastern    Outfitting   Co.,    1017 

Market   St.,   San    Francisco. 
Architect— Starks  &   Flanders,   Ochsner 

Bldg.,    Sacramento. 

Bids    To    Be    Asked    Next    Week 
BANK,   ETC.  Cost     $500  000 

STOCKTON.      San      Joaquin      Co..      Cai. 

Hunter  and  Main  Sts. 
Nine-story  class  A  bank,  store  and  of- 
fice  building. 
Owner — Bank   of  Italy.  t^oi,. 

Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,    San    Francisco. 
Structural   steel— Dyer   Bros.,    l^h    and 
Kansas    Sts.,    San    Francisco. 


LOS  ANGELES,  Cal. — Archts.  Ashley 
&  Evers,  58  Sutter  St.,  San  Francisco, 
are  preparing  plans  for  an  8-story  ana 
basement  class  A  commercial  bldg.  at 
739-45  S  Flower  St.  for  Parmalee- 
Dohrmann  Co;  80x152  ft.,  reinf.  cone, 
constr.,  elevators.    . 

LOS  ANGELES,  Cal.— K.  R.  Brad- 
Icy  Constr.  Co.,  1925  E  16th  St..  award, 
t^enl.  contr.  at  about  $132,000  for  erect- 
ing a  2-story  class  A  mercantile  bldg. 
at  n.e.  cor  of  7th  Ave.  and  Washington 
Blvd.  for  Ralph's  Grocery  Co;  Morgan, 
Walls  &  Clements,  1135  Van  Nuys  Bldg. 
archts;  plbg.  was  let  to  Jas.  G.  Gray 
and  wiring  to  Golden  State  Electric  Co; 
150x200  ft.,  reinf.  cone,  constr.,  stucco 
and  cast  stone  exter.,  comp.  rfg.,  frt. 
elevator. 


FOR 

QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


OAKLAND,  Cal.  —  Great  Western 
Power  Co.,  530  Bush  St..  San  Francisco, 
recently  acquired  ten  story  structure 
situated  at  Seventeenth  and  Broadway. 
Oakland,  and  will  have  plans  prepared 
for  remodeling  of  building.  An  archi- 
tect will  be  selected  shortly. 

LOS  ANGELES.  Cal.  —  Parmalee- 
Dohrmann  Co.  have  purchased  the  pro- 
perty at  739-45  S  Flower  St.  and  will 
erect  an  8-story  and  basement  class 
A  commercial  bldg.  for  the  retail  de- 
partment of  their  business.  The  prop- 
erty is  80x152  ft. 

HOLLYWOOD.  L.  A.  Co..  Cal. — Frank 
R.  Strong,  J.  F.  Wilson  and  associates 
have  secured  a  99-year  lease  on  the 
property  at  s.w.  cor.  of  Hollywood 
Blvd.  and  Vine  St.  and  contemplate 
the  erection  of  a  class  A  bldg.  It  will 
be  6  stories  or  limit  height,  depending 
on  leasing  arrangements.  The  site  is 
100x150   ft. 


SANTA  BARBARA,  Cal.— Santa  Bar- 
bara Natl.  Bank  has  reed,  charter  from 
comptroller  of  currency  at  Washing- 
ton. D.  C,  and  will  erect  new  bank 
bldg.  on  its  property  at  n.w.  eor.  Es- 
tado  and  Figueroa  which  is  33x215  ft. 
An  archt.  has  not  yet  been  retained. 
Directors  of  bank  include  Wm.  R.  My- 
gatt.  Alifred  Robinson,  Neal  Callahan 
H.  L.  Hitchcock,  B.  F.  Kerr,  Umberto 
Dardi  and  Wm.  Clark  Poillon. 

SAN  DIEGO.  Cal. — Liggett  &  Stelzer. 
730  E  S.,  will  build  1-story  store  build- 
ing, 50x200  ft.,  on  Island  Ave.,  between 
4th  and  5th  Sts.  It  will  contain  19 
stores,  one  of  which  will  probably  be 
equipped  for  bank;  brick  and  art  stone; 
$75,000. 

SAN  FRANCISCO — Finance  Com- 
mittee of  Board  of  Supervisors  con- 
templates erection  of  six-story  fire- 
proof office  building  in  downtown  dis- 
trict to  house  quarters  of  the  district 
attorney  and  other  officials  now  lo- 
cated in  the  Hall  of  Justice.  Construc- 
tion   is    estimated   at    $320,000. 

Albert  C.  Martin,  228  Higgins  Bldg..  is 
preparing  preliminary  plans  for  four 
store  buildings  to  be  erected  at  Ven- 
tura for  various  owners;  the  total  cost 
will  be  about  $100,000. 

LOS  ANGELES,  Cal.— Winter  Constr. 
Co.,  2404  W.  7th  St..  will  build  13-story 
and  2  basement  Class  A  store,  office  and 
garage  l)uilding  on  east  side  of  Spring 
St.,  bet.  7th  and  8th  Sts.,  for  Max 
Winter;  plans  being  prepared  by  Ar- 
chitect N.  W.  Alpaugh,  2404  W.  7th  St., 
R.  R.  F.  Lehman,  engineer;  4  stores, 
garage  with  accommodation  for  380 
cars,  oflices;  concrete  and  steel  con- 
struction; on  Spring  St.  entrance, 
plaster  and  art  stone  trim,  exterior 
on  Main  St.  entrance,  marble  lobbv;  5 
elevator.*;;    $,")00,000. 

THEATRES 

Bids  To   Be  Asked  About   May    15. 

THEATRE  Cost.    $1,600,000 

SAN  FRANCISCO.  Block  bounded  by 
Market,  Hayes,  Larkin  and  Polk 
Streets. 

Class  A  theatre  building  with  seating 
capacity    of   5200. 

Owner — The  Capital  Company.  A.  P. 
Giannini.    president. 

Architect — Thos.  W.  Lamb,  8th  Ave.. 
New  York  City,  and  H.  A.  Minton, 
Bank    of    Italy,    San    Francisco. 

Lessee — Fox  Film  Corp.  of  Los  Ange- 
les. 
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SAN  DIEGO,  Cal.— John  Paxton  Per- 
rine,  814  Lincoln  Bldg.,  Los  Angeles,  is 
taking-  bids  for  plbg.,  htg.  and  vent., 
elevators,  elec.  wiring  and  decorating 
for  8-story  and  part  2-story  class  A 
and  class  C  theater,  loft,  office  and 
store  bldy.,  at  San  Diego,  for  Kass  & 
Rubin.  Genl.  contr.  'has  been  awarded 
to  Edwards,  Wildey  &  Dixon,  Edwards- 
Wildey   Bldg.,  Los   Angeles,   at  $220,400. 

LOS  ANGELES,  Cal. — Wm.  Simpson 
Constr.  Co.,  Bank  of  Italy  Bldg., 
awarded  contract  at  $168,000  for  all 
work  complete  for  erecting  Class  A 
theatre  building  at  6120  Hollywood 
Blvd.  for  Hollywood  Music  Box,  Inc.; 
Carter  De  Haven,  president;  Morgan, 
Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  architects;  auditorium  to  seat 
950  people,  four  shops,  roof  garden; 
reinforced  concrete  construction,  stucco 
exterior,  tile  and  composition  roofing, 
marble  and  tile,  heating  and  ventilat- 
ing. 

SAN  DIEGO,  Cal.— Edwards,  Wildey 
&  Dixon,  Edwards-Widley  Bldg.,  Los 
\ngeles,  awarded  general  contract  for 
Class  A  and  Class  C  theatre,  store  and 
loft  building  on  C  St.,  between  3rd  and 
4th  Sts.,  San  Diego,  for  Kass  &  Rubin. 
Bank  of  Italy  Bldg.,  Los  Angeles;  thea- 
tre has  been  leased  to  West  Coast 
Theatres,  Inc.;  plans  by  Engineer  John 
Paxton  Perrine,  814  Lincoln  Bldg.,  Los 
Angeles;  theatre  will  seat  2000,  19 
stores,  offices  and  lofts;  dimensions, 
200x100  ft.,  Class  A  section  is  8-story 
steel  frame,  40x100  ft.  and  Class  C  sec- 
tion is  2-story  and  basement  brick,  160 
xlOO  ft.,  stucco  exterior,  reinforced 
concrete  floor  slabs  and  filler  walls, 
tile  and  composition  roofing,  2  electric 
elevators.  Structure  steel  construction 
has  been  awarded  to  Moore  Dry  Dock 
Co.,  Los  Angeles.  Other  contracts  will 
be  awarded  in  about  10  days. 


WHARVES  &  DOCKS 


SAN  RAFAEL,  Marin  Co.,  Cal. — En- 
gineer J.  J.  Walsh,  112  Market  St.,  San 
F'rancisco,  completing  plans  for  wharf 
at  California  City,  Marin  county,  for 
Finkbine-Guild  Lumber  Co.  of  Jack- 
son, Miss.  Will  be  600  ft.  long  and  48 
ft.  wide.     Bids  will  be  asked  shortly. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


LOS  ANGELES,  Cal.  —  Union  Iron 
Wks.,  5125  Santa  Fe  Ave.,  will  build 
2  motion  picture  stages,  one  115x300x 
35  ft.  and  the  other  72x250x30  ft.,  at 
5451  Marathon  St.  for  Famous  Players 
Lasky  Corp.,  Sunset  and  Vine;  steel  fr. 
constr.,  ship-lap  siding,  comp.  rfg. ; 
$61,700. 


Contract  Let. 

STEEL  BAR  $16,777.00 

SAN   QUENTIN,   Marin   Co.,   Calif. 

Steel  bar  cell  fronts  in  west  wing  to 
cell    block    house    (90    cells). 

Owner  —  State  of  California,  Sacra- 
mento, Calif. 

Architect  —  Geo.  B.  McDougall,  State 
Architect,  Forum  Bldg.,  Sacra- 
mento. 

Contractors  —  Folsom  Street  Iron 
Works,  17th  and  Missouri  Sts.,  San 
Francisco. 


Plans  Being  Figured. 

FOUNTAIN   ETC.  Cost,    $5000 

PLACE RVILLE,  El  Dorado. 

Granite  drinking  fountain  and  monu- 
ment. 

Owner— Grove  of  United  Ancient  Or- 
ders of  Druids  of  State  of  Cali- 
fornia (in  honor  of  Frederick 
Seig). 

Architect — J.  A.  Porporato,  619  Wash- 
ington  St.,   S.  F. 


MADERA,  Madera  Co.,  Cal.— Until 
May  10,  4  p.  m.,  bids  will  be  received 
by  W.  S.  Orvis,  clerk,  Madera  Union 
High  School  District,  to  fur.  1,504  lin. 
ft.  72-in.  woven  wire  fence,  cyclone 
invincible  or  equal  with  barbed  wire 
top,  price  to  include  posts,  fabric,  nec- 
essary extension  arms,  barbed  wire 
and  other  materials  to  complete  fence 
except  cement  bases  for  posts;  also  to 
fur.  and  install  12-ft.  of  swing  walk 
grates,  32-ft.  of  swing  dlrive  gates, 
8  end  gate  posts,  2  drive  gate  posts; 
prices  to  be  f.o.b.  Madera.  See  call  for 
bids  iiiiiler  official  proposal  section  in 
this  issue. 


SANTA  BARBARA,  Cal. — Anton  John- 
son Co.,  1007  S.  Grand  Ave.,  Los  An- 
geles, sub.  low  bid  to  Architects  Sauter 
&  Lockard,  Santa  Barbara,  at  $105,560 
for  new  David  Gray  beach  pavilion  on 
E.  Cabrillo  Blvd.,  Santa  Barbara.  Con- 
tract will  probably  be  awarded  this 
week.  Building  will  be  reinforced  con- 
crete  construction. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of    each    opportunity. 

D-2068  —  Berkeley,  Cal.  Industrial 
chemist,  inventor  of  rock-wood  roofing, 
which  fireproofs  wooden  shingles  by 
copper  or  zinc  plating  through  a  new 
metallurgical  process,  wishes  to  get  in 
touch  with  a  San  Francisco  plant 
equipped  to  manufacture  his  product. 
The    shingles    are    not    expensive,    very 


All-Key 
Plaster  Lath 

(Patented) 
1(N>%    Mechanical   Ke7> 


Plaster 
Wall    Board 

(Patent    applied    for) 
The  Last  Wori  1b  IVan  Board. 


CALIFORNIA  CEDAB   PRODUCTS   COMPANl 

STOCKTON.    CALIFORNIA 


attractive  and  non-breakable.  Also  i 
applicable  to  marine  piling,  boat  hulls,  '. 
etc.  U.  S.  and  foreign  patents  applied  i 
for.  I 

D-2069 San  Francisco,  Cal.     Party  I 

wishes  contact  with  manufacturer.  Has 
capital   to   invest  in   a  goin,g  concern. 

D-2070 — San  Francisco,  Cal.  Sales 
executive  desires  to  take  charge  of 
distribution  of  products  for  local  man- 
ufacturer or  manufacturer's  agent.  (Tlan 
invest  capital.  A-1  banking  creden- 
tials. 

D-2071 — Merced,  Cal.  Party  install- 
ing a  swimming  and  boating  resort  at 
the  old  Yosemite  Reservoir  is  interest-  | 
ed  in  receiving  prices  on  amusement 
features,  such  as  slides,  spring-boards, 
rings   and   picnic   apparatus. 

D-2076 — Los  Angeles,  Cal.  Gentleman 
desires  to  represent  San  Francisco 
manufacturers  or  importers  of  electric 
lighting  fixtures  and  supplies  for  the 
building  trade.  Would  handle  the 
Southern  California  territory. 

D-2080 — Oakland,  Cal.  Party  desires 
to  make  a  financial  investment  with 
some  established  concern  dealing  in 
building  materials,  sand,  gravel  or 
cement. 

10202 — Leipsiz,  Germany.  Manufac- 
turer of  small  drills  (hand  and  breast 
drills)  wishes  connection  with  San 
Franci.sco   firms. 

10203 — Dresden -Tolkewitz,  Germany. 
Manufacturers  of  asbestos,  graphite 
packings  of  stuffing  boxes  for  water, 
steam,  hydraulics,  wishes  connection 
with  San  Francisco  firms. 

10205  —  Frankfurt  a.  M.,  Germany 
Manufacturer  of  tanning  machinery  and 
of  machinery  for  manufacturing 
shoes  and  driving  belts  wishes  repre- 
sentative. 

10206  —  Bad  Oeynhausen,  Germany. 
Manufacturer  of  iron  structures,  dred- 
gers, transporting  and  conveying  de- 
vices, machines  for  th^  ceramic  in- 
dustry, and  crushing  machines,  wants 
representative   here. 

10211 — Antwerp,  Belgium.  Exporter 
of  steel,  window  glass  and  cement  de- 
sires to  establish  connections  with  in- 
terested San  Francisco  importers  of 
these  commodities. 

10214 — San  Francsico,  Cal.  Swedish 
business  man,  now  visiting  San  Fran- 
cisco, wants  to  establish  connections 
for  exporting  to  Sweden. 

10216  —  Marseille,  France.  Large 
manufacturers  specializing  in  mineral 
colorings  (red,  yellow  and  brown  oxide 
of  iron,  extra  fine  French  .vellow  ochre) 
wish  to  communicate  with  interested 
importers  and  users  of  these  colors. 
Are  interested  in  appointing  an  agent 
to  represent  them  on  a  commission 
basis. 

10224 — Firenze,  Italy.  Manufactureru 
of  artistic  alabaster  bowls  of  superior 
quality  for  lighting  purposes  desires 
to  enter  into  business  relations  with 
firms  handling  such  bowls  and  light- 
ing  fixtures    in    this    territory. 

10225 — Adelaide,  Australia.  Repre- 
sentative of  an  established  house-fur- 
nishing company  is  now  in  San  Fran- 
cisco for  the  purpose  of  purchasing,  or 
of  securing  representation  for  Austra- 
lia, of  soft  furnishings,  such  as:  Up- 
holstery coverings,  window  drapes, 
bed  and  bolster  covers,  floor  coverings?, 
and  mattresses;  also  household  hard- 
ware, cutlery,  pianos,  radios  and  talk- 
ing machines,  steel  office  furniture  and 
equipment.  He  is  also  interested  in 
handling  furniture  mannufacturera 
supplies  to  be  sold  to  the  furniture 
manufacturing   trade   in  Australia. 

10226 — Auckland,  New  Zealand.  Es- 
tablished firm  of  manufacturers'  rep- 
resentatives desire  to  act  as  agents  for 
American  firms  wishing  representation 
in   New  Zealand. 

10228 — United  Kingdom.  Large  tue 
manufacturers  wish  to  interest  San 
Francisco  firms  in  their  products.  They 
produce  tiles  of  all  descriptions. 


Mailing  Lists 
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IIIUS   AVAIVTEIJ    FOR   HIGHWAY 
IMPROVEMENT 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  on  May  12,  1926,  for 
oonstructing  portions  of  the  State 
Highway   System   as   follows: 

(1)  Bids  received  until  and  opened 
at  1:00  P.  M.,  for  grading,  construction 
of  structures  and  placing  of  surfacing 
material  between  Dutch  John's  and  7 
Miles  North  of  County  Line,  a  length 
of  22.48  miles,  in  Lincoln  and  White 
Tine   Counties. 

(2)  Bids  received  until  and  opened 
at  2:00  P.  M.,  for  grading,  construction 
of  structures  and  placing  of  surfacing 
material  between  7  Miles  North  of 
County  Line  and  5  Miles  South  of  Con- 
nor's Pass,  a  length  of  15.15  miles,  in 
White  Pine  County. 

(3)  Bids  received  until  and  opened 
at  3:00  P.  M.,  for  the  placing  of  sur- 
facing material  from  6  Miles  West  of 
Robinson's  Summit  t">  Robinson's  Sum- 
mit, a  length  of  6  miles,  in  White  Pine 
County. 

(4)  Bids  received  until  and  opened 
at  4:00  P.  M..  for  the  placing  of  sur- 
facing mTterial  from  West  County 
Line  to  Virginia  City,  a  length  of  5.40 
miles,   in   Storey  County. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
signed: also  may  be  examined  in  the 
county  clerk's  office  at  Ely,  Pioche  and 
Virginia  City;  the  division  offices  at 
Elko.  Reno,  Ely  and  Las  Vegas;  and 
the  district  office  of  the  Bureau  of 
Public  Roads,  Bay  Building,  San  Fran- 
cisco, California.  For  copy  of  each  set 
of  plans  on  project  from  7  Miles  North 
of  County  Line  to  5  Miles  South  of  Con- 
nor's Pass,  White  Pine  County,  and 
from  Dutch  John's  to  7  Miles  North  of 
County  Line,  White  Pine  and  Lincoln 
Counties,  undersigned  requires  a  de- 
posit of  Fifteen  Dollars  ($15.00),  Ten 
Dollars  ($10.00)  of  which  will  be  re- 
funded upon  return  of  plans  in  good 
condition  within  thirty  (30)  days  after 
opening  of  bids.  For  copy  of  each  set 
of  plans  on  project  from  6  Miles  West 
of  Robinson's  Summit  to  Robinson's 
Summit,  White  Pine  County,  and  from 
West  County  Line  to  Virginia  City, 
undersigned  requires  a  deiiosit  of  Five 
($5.00)  which  will  be  refunded  upon 
return  of  plans  in  good  condition 
within  thirty  (30)  days  after  opening 
of  bids.  Bids  must  be  on  proposal 
form  of  Highway  Department  and 
must  be  accompanied  by  a  certified 
check  in  the  amount  of  five  per  cent 
(5%)   of  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  com- 
pany duly  authorized  to  do  business  In 
Nevada,  stating  that  such  surety  com- 
pany will  provide  said  bidder  with 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications.  conditioned  for 
faithful  performance  of  the  contract 
and  specifications. 

Right  is  reserved  to  reject  any  or 
all  bids. 

GEO.    W.    BORDEN. 

State    Highway    Engineer, 
Carson  City,   Nevada. 


flfOTlCE   TO    CONTRACTORS 


(Gramninr     School     Additions — Tulare) 


NOTICE  IS  HEREBY  GIVEN,  that 
the^  Board  of  Education  of  the  Citv  of 
Tulare  School  District,  County  of  Tu- 
.lare.  State  of  California,  will  receive 
sealed  proposals  at  any  time  from  and 
after  date  hereof  until  eiRlit  o'clock 
P.  M.,  Tuesday,  May  Uitii.  !»::«.  for 
the  furnishing  of  all  labor  and  ma- 
terials for  the  remodeling  of  the  Cen- 
tral Grammar  School  building  and  th.^ 
building  of  additions  .thereto,  at  Tu- 
lare, California,  in  accordance  with 
the    plahs    and  "'speclflcations    for    said 


A  call  for  bids  published  In 
thiB  section  Indicates  that  bids' 
ure  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
ia  desired,  and  this  Is  assured 
through  BUILDING  AND  ENOI- 
VKFUING  NEWS  which  reaches 
pvtry  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Riitei  10  cents  per  line,  per 
insertion 

Ml  official  calls  for  bids  of 
rhe  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lishf^d    In    this    section 


building  prepared  by  Swartz  &  Ryland, 
of  Fresno,  California,  duly  certified 
architects  under  the  laws  of  the  State 
of  California,  employed  by  said  Board 
of    Education. 

Said  proposals  shall  be  delivered  to 
the  Secretary  of  the  said  Board  of 
Education,  at  the  office  in  the  High 
School  Building  in  the  City  of  Tulare, 
State  of  California,  and  each  proposal 
shall  be  accompanied  by  a  certified 
check  on  some  responsible  bank,  for 
10%  of  the  amount  of  such  proposal, 
pavable  to  the  Board  of  Education  of 
the  City  of  Tulare  School  District,  con- 
ditioned that  the  party  or  parties  to 
whom  the  contract  shall  be  awarded, 
shall  execute  a  contract  for  the  work 
to  be  performed,  within  five  days  aftei- 
the  making  of  such  award,  and  to  give 
surety  bonds  required  for  the  faithful 
performance  of  the  contract  in  thj 
amount   as   required    by    law. 

Contractors  will  be  required  to 
complete  their  work  according  to  their 
contract  on  or  before  the  first  day  of 
September.  1P26. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  the  said  ar- 
chitects, Swartz  &  Ryland.  Rowell 
Bldg.,  Fresno,  California,  on  a  deposa 
of  Ten  Dollars,  as  a  guarantee  that 
the  plans  will  be  returned  in  gooJ 
condition  at  the  expiration  of  the  tim'> 
allowed   for   estimating. 

Bids  will  be  opened  by  said  Board 
of  Education  on  the  day  and  at  the 
time  above  specified,  at  the  ofllce  m 
said   Tulare    Union    High    School    Bldg. 

The  said  Board  reserves  the  rig.it 
to  reject  any  and  all  bids,  or  any  or 
all  items  of  such  bids. 

Dated    April    14,    1926.  . 

B     R.    ZUMWALT,    Presiden'. 

R     N.    FULLER,    Secretary. 

W.    P.    WILLIAMS, 

R.    H.    JONES. 

GLENN    L.    MORAN, 
Board    of    Education,      City    of      Tularo 
School   District. 


NOTICE    TO    CONTRACTORS 


foniia,  up  to  'I'burNday,  M:iy  l.t,  lIK:4t. 
at  1  ::{0  o'rlock  P.  .M.,  for  the  erection 
of  a  Memorial  Building,  to  be  built  in 
the  City  of  Oroville,  California,  accord- 
in-fi  to  plans  and  specifications  pre- 
pared for  the  same  by  George  C. 
.Sfiion  &  Company.  Architects,  Sacra- 
mento. California. 

All  bidders  will  bid  on  the  work  as 
follows:  General  Construction  as  a 
whole,   and   not  segregated- 

Plans  and  specifications  can  be  seen 
during  office  hours  at  the  office  of  tho 
aforesaid  Clerk  of  the  Board  "of  Super- 
visors, and  also  may  be  seen  and  ob- 
tained from  the  office  of  the  architects. 
at  1115  California  State  Life  Building, 
Sacramento.    California. 

A  cash  deposit  of  $25.00  will  be  rr - 
quired  froin  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out.  as  a  guarantee  of  the  re- 
turn of  the  same. 

All  bids  will  be  presented  on  blank 
forms  which  may  he  procured  from 
thf   officp  of  the  architects. 

Each  bid  must  be  accompanied  with 
a  certified  check  on  some  resnonsihl» 
'California  Bank,  for  a  sum  not  le^s'; 
than  tpn  per  cent  of  the  amount  of 
the  bid,  made  payable  to  the  Chair- 
man of  the  Board  of  Supervisors  of 
Piitte  Countv.  as  a  guarantee  of  good 
faith,  that  the  party  to  whom  the  con- 
tract m.iy  be  awarded  will,  within 
ten  days  after  the  award  is  mad*^, 
enter  into  the  necessary  agreement 
and  furnish  the  necessary  .Suretv 
Bonds  for  the  faithful  perfnrman^'- 
of  the  said  work,  and  In  case  the  bid- 
der to  whom  the  contract  is  awarded, 
fails  or  refuses  to  enter  into  the  afore- 
said Agreement,  or  to  furnish  said 
bonds,  said  check  will  be  forfeited  to 
the  said  County  of  Butte,  in  the  man- 
ner provided  by  law. 

The  Board  of  Supervisors  will  not 
accept  a  Bidder's  Bond  in  lieu  of  a 
certified    check. 

Each  bid  must  be  enclosed  In  a 
sealed  envelope  and  addressed  to  the 
Clerk  of  the  Board  of  Supervisors  of 
Putte  County.  California,  and  endorsed. 
"Proposals  for  Building  Memorial 
Building,   Oroville." 

The  Board  of  Supervisors  expresslv 
reserves  the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality  in 
<inv   bid    received. 

Bv  order  of  the  Board  of  Supervisors, 
Butte   County,   California.  „^  .^,^,^ 
C.    F.    BELDING, 

Clerk. 
Bv    B.    L.    McCOY, 

Deupty    Clerk. 


.    (Memorial     Uuilrtins; — Oroville,     Cal.) 

Notice  is  hereby  given  by  the  Board 
of  Supervisors  of  Butte  County,  Cali- 
fornia, that  sealed  bids  will  be  received 
by  the  Clerk  of  the  said  Board  at  his 
office  in  the  Butte  County  Court 
House,    in    the    Citv    of    Oroville,    Cali- 


QUANTITY    SURVEYOR 

\'nluntion   Engineer 
ARTHUR     RRIDDLE 

««;{    Mission    Street,    at    Third    St. 
San    Franesico,    Calif. 

Telephone    Douglas    S-4-9-3 

ACCREDITED  APPRAISER 


.\OTICE    TO    COXTR.ICTORS 
(I.incaln    School — Oakland.    Cat.) 

OFFICE     OF     THE     .SIOCRETARY     OF 

THE     BOARD     OF     EDUCATIO.N     OF 

THE    CITY    OF    OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City 
of  Oakland  and  of  the  Oakland  Sch'U>l 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board, 
Room  211.  Citv  Hall.  Oakland,  Califor- 
nia until  Tuesday,  the  11th  day  of 
Mav,  lf>::6.  at  Ot-W  A.  M.,  at  which  time 
said  bids  will  be  opened  for  the.  erec- 
tion and  completion  of  the  Lmcoin 
School  Building,  of  the  Oakland  School 
District,  to  be  erected  on  the  ^  est 
side  of  Jackson  Street  between  Tenth 
and  Eleventh  Streets.  These  bids  shall 
!>,-  presented  in  accordance  with  the 
niins   and   specifications   of   said   build- 

fon  file  in  the  office  of  ^h^Secretary 
of  the  Board  of  Education.  City  Hall 
,nd  in  the  office  of  the  Superintendent 
o,    Buildings.   337    17th   Street.  Oakland. 

'^'seSrafe   bids   will   be   received   for: 
ill    General   Work.  „.    ^ 

[i)    Awning    Type    Window    Fixtures 

and    Hardware. 

(3)     Slate   Blackboards. 
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(4)      Electrical  Work. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  General  Con- 
tract Plans  shall  be  returned  within 
ten  (10)  days  and  all  other  plans  sh.iil 
be  returned  within  five  (5)  days  after 
securing  same,  to  the  Superintendent 
of  Buildings.  If  the  plans  and  speci- 
fications are  not  returned  within  said 
time,  or  if  mutilated,  the  said  deposit 
shall  be  retained  by  the  said  School 
District  as  agreed  and  liquidated  dam- 
ages   for   said    mutilation    or    detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  oflfice  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  cer- 
tified check,  certified  to  by  some 
responsible  bank  or  banker,  and  madi^" 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  liquidat- 
ed damages  should  the  party  or  parties 
to  whom  the  contract  should  be 
awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required  by  law.  The  amount  of  said 
check  shall  not  be  less  than  ten  (10%J 
per  cent  of  the  amount  bid,  provided, 
however,  that  in  no  case  shall  said 
check  be  required  to  be  in  excess  of 
Five  Ihousand  ($5000.00)  Dollar.^. 
Each  bidder  shall  execute  the  affidavit 
accompanying  the  proposal  obtained 
from    the    Superintendent    of    Buildings. 

Bids  will  be  opened  by  the  Boarl 
of  said  District  on  Tuesday,  the  11th 
of  May,  1926,  at  9:45  A.  M.,  in  the 
Board  Room,  211,  Second  Floor,  of  said 
City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items   of   such   bids. 

JOHN   W.   EDGEMOND, 
Secretary    of    the    Board    of    Educatio»i 
of    Oakland,    California. 


NOTICE   TO   BIDDERS 


(Mcdcra    liiion    High    School    District) 


The  Board  of  Trustees  of  the  Madera 
Union  High  School  will  receive  Bids 
up  to  4  o'clock,  on  Moiiilny,  May  10, 
1  !)!'(>,   for   the   foUo^ving: 

Fifteen  hundred  and  four  (1504) 
lineal  feet  of  seventy-two  (72)  inch 
woven  wire  fence,  cyclone  invincible, 
or  equal  with  barbed  wire  top,  priced 
to  include  posts,  fabric,  necessary  ex- 
tension arms,  barbed  wire  and  other 
material  needed  to  complete  fence  ex- 
cept   cement    bases    for    posts. 

Also  twelve  (12)  feet  of  swing  walk 
gates  thirty-two  (32)  feet  of  swing 
drive  gates,  eight  (8)  end  gate  posts, 
two    (2)    drive   gate  posts. 

All  prices  to  be  F.O.B.,  Madera,  de- 
livery to  be  in  such  parts  as  are  called 
for   by   the  Board. 

The  Board  reserves  the  right  to  re- 
ject  any   and   all   bids. 

GEO.    MARCHBANK,    Pres. 
W.    S.   ORVIS,    Sec'y. 

Board  of  Trustees  of  the  Madera 
Union   High   School   District. 


NOTICE    TO    CONTRACTORS 

(Woojirow   WiLson   Junior   Hich    School 
Oakland) 


Oflice  of  the  Secretary  of  the  Board 
of  Education    of   the   City   of  Oaklan'i. 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of  Oak- 
land and  of  the  Oakland  High  School 
Di.«;trict  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  d  liv- 
erert  t"  the  Secretary  of  said  Board, 
Boom  211.  City  Hall,  Oakland,  Cali- 
fornia, until  Tuesday,  the  S.lth  day  of 
May,  102(5,  at  »:45  A.  M.,  at  which  time 
said  bids  will  be  opened  for  the  erec- 
tion and  completion  of  the  Woodrow 
Wilson  Junior  Hierh  School  Buildin'r  of 
the  Oakland  High  School  District  to 
be  erected  on  the  south  side  of  48th 
Street,  360  feet  east  of  Telegraph  Ave. 
These  bids  shall  be  presented  in  a  - 
cordance  with  the  plans  and  specifica- 
tions for  said  building  on  file  in  the 
offlce  of  the  Secretary  of  the  Board  of 
Education,  City  Hall,  and   in   the   offlce 


of  the  Superintendent  of  Buildings,  337 
17th   Street,   Oakland,   California. 
Separate  bids  will  be  received  for: 

(1)  General  "Work. 

(2)  Awning  Type  Window  Fixtures 
and    Hardware. 

(3)  Slate   Blackboards. 

(4)  Plumbing,  H  ating  and  Ventllat- 
Ing  Work. 

(5)  Electrical  Work. 

On  a  deposit  of  Twenty-flve  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  oflice  herein- 
before mentioned,  and  General  Con- 
tract Plans  shall  be  returned  within 
fifteen  (15)  days,  and  all  other  plans 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent of  Buildings,  and  be  signed 
by  the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
High  School  District,  to  be  retained  by 
said  School  District,  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
bv  law.  The  amount  of  said  check 
shall  not  be  less  than  ten  (10%)  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
be  required  to  be  in  excess  of  Five 
Thousand  ($5000.00)  Dollars.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
from  the  Superintendent  of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday.  the  25th 
day  of  May,  1926,  at  9:45  A.  M.,  in 
the  Board  Room,  211  second  floor,  of 
said  City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items  of  such   bids. 

JOHN    W.     EDGEMOND, 
Secretary    of    the    Board    of    Education 
of  Oakland,   California. 


NOTICE    TO    CONTRACTORS 


(Cragrmont    School — Berkeley) 


Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  Citv  of 
Berkeley  and  of  Berkeley  School 
District  of  Alameda  Countv.  at  its 
office  located  at  2133  Allston  Way, 
Berkelev,  California.  VTntii  Monday, 
the  17th  day  of  May.  IflSfi.  at  th*" 
hour  of  eight  o'clock  P.  M.,  at  which 
time  said  bids  will  be  opened  for  the 
erection  and  completion  of  a  new 
school  building  for  said  school  dis- 
trict to  be  known  as  the  Cragmont 
School  Building,  and  to  be  located 
at  Regal  Road  and  Spruce  Street,  in 
the    City    of    Berkeley,    California. 

Separate    bids    will    be    received    for: 

1.  Excavating,  Grading  and  Con- 
crete. 

2.  Steel   Work. 

3.  Carpenter   Work. 

4.  Lathe  and  Plaster,  Brick  • -ul 
Stone. 

5.  Tile  Roof  and  Sheet  Metal   W   rk, 

6.  Plumbing. 

7.  Electrical. 

8.  Painting. 
0.      Heating. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  offlce  of  W. 
H.  Ratcliff.  Jr.,  architect  for  said 
Board  of  Education,  Mercantile  Tru.^t 
Companv  .'Building,  corner  of  Shat- 
tuck  Avenue  and  Center  Street.  Ber- 
keley,   California. 

On  deposit  of  Ten  ($10.00)  Dollars, 
said  plans  and  specifications  may  be 
had  by  any  prpspective  bidder  for  any 
one  of  the"  branches  of  the  work  above 
listed.  These  plans  and  specifications 
may  be  retained  for  a  period  of  five 
days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Architect  Within 
the    time   aboVe   specified,      or   are      re- 


turned in  a  mutilated  or  damaged 
condition,  the  deposit  will  be  forfeited, 
and  immediately  used  for  the  purchase 
of  a  new  set  of  blue  prints  and  speci- 
fications. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Architect, 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check,  certifi- 
ed to  by  some  responsible  bank  or 
banker,  and  made  payable  to  the  Ber- 
keley School  District  of  Alameda 
County,  to  be  retained  by  the  said 
School  District  as  agreed  and  liquidat- 
ed damages  should  the  party  or  parties 
to  whom  the  contract  should  be 
awarded  fail  to  enter  Into  the  conaract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the  contract,  or  any  bond  required  by 
law.  The  amount  of  said  check  shall 
be  for  at  least  ten  (10%)  per  cent  of 
the   total  amount   of  the  bid. 

Bids  will  be  opened  by  the  Board  of 
said  School  District  on  the  17th  day 
of  May,  1926,  at  the  hour  of  8  o'clock 
P.  M.,  in  the  office  of  the  Secretary  of 
the  Board  of  Education,  2133  Allston 
Way,   Berkeley,   California. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items   of  such   bids. 

GEORGE  S.  MOUSER, 
Secretary  of  the  Board  of  Education  of 
the   City   of   Berkeley,   and  of   Ber- 
keley   School    District    of   Alameda 
County,  State  of  California. 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum  Bnilil- 
iug,    Sacramento,    Cal.,    until    2    o'clock 

P.  M,  on  May  24,  1»20,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of   State   Highway,   as  follows: 

Lassen  County,  between  four  miles 
west  of  Bieber  and  Bieber  (II-Las-28- 
A),  about  three  and  eight-tenths  (3.8) 
miles  in  length,  to  be  graded  and  sur- 
faced with  screened  gravel. 

Orange  Courty,  a  reinforced  concrete 
girder  bridge  across  Santa  Ana  River, 
2  miles  north  of  Santa  Ana  (Vll-Ora- 
2-D)  consisting  of  five  54  foot  and 
eight  36  foot  9  inch  spans  having  10 
foot  roadway  and  two  6  foot  sidewalks. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
oflfice  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Loa 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
.San  Francisco,  San  Luis  Obispo.  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
offlce  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Coniractora  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  aj 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the   Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work    to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the   right   to   reject  any  or  all 
bids    or    to   accept    the    bid   deemed    for 
the  best  interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California  Highway  Commission. 
R.    M.    MORTON, 

State   Highway  Engineer. 
W.   F.   MIXON,   Secretary. 
Dated:   April   26,   1926: 
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BRIDGES 


DEL  NORTE  COUNTY,  Cal.— Fol- 
lowing bids  rec.  April  26  by  State  High- 
way Commission  to  constr.  rein,  con- 
crete bridge  over  Smith  river  about  1 
mi  west  of  Adams  Station,  consisting 
of  180  ft  open  spandrel  arch  span  and 
four  32-ft.  girder  approach  spans: 
Smith    Bros.,    Eureka     (low)  ....  $39,274 

Johnson    &    Atkinson 44,17.> 

H.     C.     Whitty 44.370 

John     Short............  .•••■••••    44.578 

Engineers     Estimate,     |39,1»5. 

LOS  ANGELES,  Cal.— Until  10  A.  M.. 
May  26,  bids  will  be  rec.  by  Bd  Pub. 
Wks.  to  const.  Fletcher  Dr.,  bridge 
over  Los  Angeles  River  bet.  Crystal 
St  and  Larga  Ave.;  will  be  reinf.  cone, 
lirder  spin  402  ft.  in  length  with  a 
56  ft  rdwy.  2  4-ft.  walks,  and  involv. 
quan  as  follows:  ^  reinf.  steel  (lump 
sum)  6546  cu.  yds.  "A"  concr..  1634  cu. 
yd^  '-C'  concr..  piling  in  place  (lump 
sum)  earth  fill  (lump  sum),  86  ft. 
cu?b    473  sq.  ft.  cem.  walk,  bitum    pave 

Ingr.;    obSabL    at    office    of    the  ^ity 
engri;    242    S.    Broadway,    So.    City   Hall 

annex.  

CONTRA  COSTA  COUNTY  Cal.-R. 
n  lUnVpnyie  Gerber,  Cal..  at  $4U.ddu 
^wa^de^'d'cont.  by  State  Highway  Com^ 

34  ft.  spans  with  two  15  "•  ^^^^^^^^f-nc 
a  min.  width  of  roadway  46  ft.  on  cone. 

bents. 

wlv  at  West  Spokane  St..  consisting  of 
^o'u'bfe    track    sUeet   railway    br.dge    of 

[e°l?^ifc^  e  spln'of%35'ft:'bet.   trun- 
nions   wUh    two   steel    anchor   spans    of 
?1?   ft    each     190    ft.   plate    girder   span 
50       :   relnf.   concr.   viaduct   and   abou 

in'ff'a^i^wf^p.^»e^^ 

rds^^^"cav..  Io%r^l^.  «^^i  Hn^^.«^£o 
Pu  Yds  concr..  struc.  steel  (Quan.  not 
esi  )^  100^0?0  M.  B.  M.  timber  neces- 
sary mchy.  and  elec.  equip.:  est.  cost. 
$500,000. 

CALIFORNIA  -  California    highway 
commission       has       authorized       state 

highway  engr.  to  ^^o^^^^^-^^'f  Merced 
hridce  across  the  so.  forK  oi  ivimi^u 
RWe^r'on  the  new  highway  entrance  o 
Yosemite  national  park.  It  ^'U  be  lou 
ft  in  length  24  ft.  wide,  and  cost 
$28,500.  Work  will  be  done  by  depart- 
ment's forces.    

LOS  ANGELES.  Cal.— Until  2  P.  M., 
May  17.  bids  will  b«  r«c.  by  county  ^ 
con^st  wooden  truss  bridge  on  siauson 
Ave  over  Los  Angeles  River.  J^ians 
obtainable  from  Rd.  Dept..  Uth  floor. 
Hall  of  Records. 

ORANGE  COUNTY.  Cal.— Until  May 
24  2  P.  M..  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  t^'ae-. 
Sacramento,  to  const,  rein.  cone,  girder 
bridge  over  Santa  Ana  river.  2  nil. 
north  of  Santa  Ana.  consisting  of  five 
54°  ft  and  eight  36-ft  9-in.  spans  hav- 
ing 40-ft.  rdwy.  and  two  b-ft.  siae 
wflks.  see  call  J«r  ,»»I.Is  "'jdej  of- 
ficial propoi»al   *ectionJi»   this  Issue. 

SAN  ANSELMO,  Marin  Co..  Cal.— 
Town  Eng.  H.  E  C.  Feusier  preparing 
spec,  to  widen  2  bridges  in  Red  Hill 
Ave. 


VALLEJO,  Solano  Co.,  Cal. — Jos.  B. 
Strauss,  Chicago  engineer,  has  been 
commissioned  to  prepare  Plans  for 
three  bridges  on  the  proposed  Sears 
Point-Vallejo  highway,  one  of  the 
bridges  will  have  a  75  ft.  bascule  lift 
will  span  the  Napa  river  at  Vallejo; 
another  with  60-ft.  span  will  be  over 
Sonoma  Creek  and  another  with  a 
smaller  bascule  over  Tulay  Creek.  The 
announcement  is  made  by  Assemblyman 
Robt.   B.    McPherson. 

SAN  BERNARDINO,  Cal.  —  Park 
Commission  will  ask  city  council  for 
funds  to  build  cone,  bridges  to  replace 
two  wood  structures  over  Warm  Creek 
in  Meadowbrook  Creek  recently  de- 
stroyed by  floods. 


Schedule  No.  4.  c'-nst.  pumping  plant, 
C.  and  G.  K.  Thompson,  Brockman 
Bldg.,  Los  Angeles,   $19,957. 

Schedule  No.  5,  Parks  Creek  Diver- 
sion Works,  W.  E.  Callahan  Construc- 
tion  Co.,  $4210. 

Schedule  No.  6.  Montague  Reservoir, 
Nevada  Contracting  Co.,   $3810. 

All   bids   taken   under  advisement. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH,  Cal.  —  City  votes  to 
deepen  connecting  channel  bet.  Long 
Beach  and  Los  Angeles  harbor.^, 
annrnx  2900  ft.  of  channel,  32  it.  in 
depth,  to  cost  bet.  $130,000  and  $140.- 
000.  

SAN  FRANCISCO— Army  Engineers 
recommend  to  Congress  appropriation 
of  funds  to  imp.  Islais  Creek;  est  cost 
$146  000.  The  state  will  be  asked  to 
provide  funds  to  match  the  Govt,  ex- 
penditures. 

MANTECA.  San  Joaquin  Co^  Cal.— 
Jasper-Stacy  Co.,  216  Pine  St.,  San 
Francisco,  has  started  work  const. 
2500  ft.  of  San  Joaquin  city  levee  in 
River  Junction  so.  of  Manteca.  It. will 
be  2500  ft.  in  length,  14  ft.  in  height. 
M    P    Stacy  is  engineer  on  the  ground. 


IRRIGATION  PROJECTS 


MONTAGUE,  Siskiyou  Co.,  Cal.— Fol- 
lowing low  bids  rec.  by  Montague  irri- 
gation District  to  const,  reservpir  and 
canal  system,  involv.  in  the  mam  /uo,- 
000  cu.  yds.  hydraulic  fill  dam;  1600  cu. 
yds  reinforced  concrete  in  reservoir 
outlet  works  and  spillway;  320,000  cu. 
yds.  main  canal  excavation;  160, uuu  cu. 
yds  lateral  excavation  and  various  ca- 
nal and  lateral  structures: 

Schedule  No.  1,  Shasta  River  Dam 
and  appurtenant  structures,  Nevada 
Contracting  Co.,  Fallon,  Nevada,  $3a3,- 
100.  .  ,     „ 

Schedule  No.  2,  const,  main  canal,  o. 
R     Adams,    Colfax.    Calif.,    $113,800. 

Schedule  No.  3,  Laterals  A  North.  A 
South,  B.  C.  and  Montague  laterals, 
Haas,  Doughty  and  Jones.  Merchants 
Exch.   Bldg.,   Sacramento,   $35,540. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505   HOWAUD   STUEliT 
San   Ii^anelaco,  Calif. 

Douglas  6820 


YUMA,  Ariz. — U.  S.  Senate  has  passed 
the  Cameron  bill  which  provides  $1,- 
600,000  for  the  Yuma  Mesa  and  Yuma 
Iltclamation    projects. 


LIGHTING  SYSTEMS 


TUCSON,  Ariz. — Until  4  P.  M.,  May 
12.  bids  will  be  rec.  for  ornam.  lights 
in  South  6th  Ave.,  in  the  southern  por- 
tion of  the  city,  known  as  the  South 
Sixth  Ave.  Ornam.  Lighting  Dist.  Plans 
on  file  at  office  of  City  Supt.  of  Sts., 
E.  C.  Dietrich.  Cert.  chk.  or  bond, 
10%.  

LOS  ANGELES,  Cal. — Arcadia  Constr. 
Co.,  Arcadia,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $9545  for  ornam.  lights  in 
Hollywood  Blvd.,  bet.  Wilcox  and 
Cherokee   Aves. 

BERKELEY,  Alameda  Co.,  Cal. — 
Petitions  will  be  presented  to  city  seek- 
ing installation  of  lighting  system  -.n 
University  Ave.,  bet.  Oxford  St.  and 
waterfront;    est.    cost.    $75,000. 

LOS  ANGELES,  Cal.— Until  10  A  Si- 
May  10,  bids  will  be  rec.  by  Bd.  Pub. 
Wks  for  ornam.  lights  in  Mines  Ave., 
bet  HoUenbeck  Ave.  and  9th  St.,  and 
portions  of  other  Sts.:  C.  I.  ornam. 
posts;   1911  act. 

SOUTH  PASADENA,  Cal.— Until  5  P. 
M  May  24,  bids  will  be  rec.  for  ornam. 
lights  in  Camden  Parkway.  Cert.  chk. 
or  bond,  10%.  Nettie  A.  Hewitt,  city 
clerk.  

SAN  MARINO,  Cal.— Walker  &  Mar- 
tin 402  W.  Wilshire,  Fullerton, 
awarded  cont.  by  city  at  $2864  for  or- 
nam. lights  in  Monterey  Rd.,  bet.  h.i 
Molino  and  Oak  Knoll  Aves. 

'SAN  DIEGO.  Cal.— City  plans  ornam 
lights  in  12th.  13lh  Sts..  Imperial  and 
National  Aves.,  about  11  blocks.  Pro- 
tests, May  17.     

SAN  DIEGO.  Cal.- O.  U.  Miracle,  227 
We  'D,"  Redondo  Beach,  sub.  low  bid 
to  city  at  $17,312  for  ornam.  lights  in 
India  St. 

SANTA  ANA,  Cal.— Robertson  Elec. 
Co  303  N.  Main  St.,  Santa  Ana,  award- 
ed'cont.  by  city  at  $22,673  for  ornam. 
lights  in  East  Fourth  St.,  bet.  N.  Main 
St  and  Grand  Ave.  and  portions  of 
other  Sts.,  involv.  83  King  met.  posts. 
Cont  was  divided  into  three  sections, 
viz:    (1)    $5443;    (2)    $3230;    (3)    $14,000. 

SANTA  BARBARA,  Cal.— City  Coun- 
eil  plans  ornam.  lighting  system  for 
State  St.  

S\N  DIEGO.  Cal. — L.  A.  Elec.  Wks., 
1128  S  Los  Angeles  St.,  awarded  cont. 
by  city  at  $15,475  for  ornam.  lights  in 
Adams    Ave. 

LONG  BEACH,  Cal.— Fritz  Ziebarth. 
30'  E.  Anaheim  St..  Long  Beach,  sub. 
low  bid  to  water  and  power  comm.,  20. 
S  Kroadway,  for  ornam.  lights  in  sea- 
side Blvd.,  bet.  Chestnut  PI.  and  Golden 
Ave.  

LOS  ANGELES,  Cal. — City  plans  or- 
nam lights  in  9lh  and  8th  Sts.,  bet. 
ru  it  s  e.  of  Cloverdale  Ave.  and  119 
ft  n.'w.  of  Ridgley  Dr.  (9th  St.  and 
Dunsmuir  Ave.  Lighting  Dist.):  concr. 
posts;   1911   act.     Protests,   May   19. 
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RIVERSIDE,  Cal.— Property  owners 
in  New  Magnolia  Ave.  endorse  proposal 
to  install  cem.  concr.  posts  in  new  or- 
nam.    light    system. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Robinson  Electric  Co.,  1162  Broadway, 
Fresno,  at  $8326.56  awarded  cont.  by 
city  to  fur.  and  install  18  electroliers 
in  San  Fernando  St.  Other  bids:  Reid 
&  Co.,  $8357;  Roy  M.  Butcher,  $8468; 
Newberry-Pearce  Co.,  $8889;  Coast  Ser- 
vice  Co.,    $10,868. 


LOS  ANGELES,  Cal. — County  plans 
ornam.  lights  in  C.  I.  No.  546,  East  San 
Gabriel  (San  Gabriel  Blvd.,  bet.  So. 
Pac.  Rv.  and  Winchester  St.):  28  Union 
Met.   No.    1747   posts.      Est.    cost,    $9930. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Roy  M.  Butcher,  68  South  Willard  St., 
San  Jose,  at  $10,835.51  awarded  cont. 
by  city  to  fur.  and  install  22  electro- 
liers in  First  St.  Other  bids:  H.  O. 
Reld  &  Co.,  $10,994.55;  Robinson  Co., 
$11,287.26;  Newberry-Pearce  Electric 
Co.,  $11,703.50;  Coast  Electric  Service, 
$13,347.95. 


MACHINERY  &  EQUIPMENT 


OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  recommends  appropriation  cf 
funds  to  finance  four  dump  trucks, 
three  2 1/2 -ton  motor  trucks;  three  weed 
burners;  1-ton  fruck;  truck  with  pump 
attachment  for  sewer  srew;  air  com- 
pressor; concrete  mlxet;  tractor;  a 
whitewasher;  steam  or  gasoline  road 
roller.     E.   K.    Sturgis   is   city   clerk. 


OAKDALE,  Stanislaus  Co.,  Cal. — City 
will  ask  bids  shortly  to  fur.  motor 
driven  or  horse  drawn  street  sprink- 
ler. 


ANAHEIM,  Cal. — Good  Roads  Mchy. 
Co.,  931  Santa  Fe  Ave.,  Los  Angeles, 
awarded  cont.  by  city  at  $1600  for  one 
heavy   duty   road   disc. 

PORTERVILLE,  Tulare  Co.,  Ctl. — 
Until  May  5,  7:30  P.  M.,  bids  will  be 
rec.  by  Porterviile  Union  High  School 
District,  to  fur.  school  bus  body;  ca- 
pacity 45-passengers,  installed  on 
White  50  B  chassis.  Cert,  check  5% 
req.  with  bid.  Further  information  ob- 
tainable  from  clerk. 


LOS  ANGELES,  Cal. — Until  3  P.  M., 
April  27,  bids  will  be  rec.  by  water 
and  power  comm.,  207  S.  Broadway,  for 
2  to  3-ton  trailer  under  spec.  P.  A. 
Adv.   P-613.     Jas.  P.  Vroman,   Secy. 


RIVERSIDE,  Cal. — Until  10  A.  M., 
May  3,  bids  will  be  rec.  by  W.  L.  Carl- 
son, county  purch.  agent,  for  %-yd.  or 
%-yd.  gasoline  power  shovel,  and  an 
air  compressor  capable  of  handling  2 
jack  hammers. 

HANFORD,  Kings  Co.,  Cal. — Follow- 
ing bids  rec.  by  city  to  fur.  motor 
driven  lawn  mower:  Hanford  Hard- 
ware Co.,  $316.35,  $340.10;  Horlock- 
Clow  Co.,  Hanford,  $325,  $285,  $315  and 
$500;  all  prices  f.  o.  b.  Hanford. 
Taken  under  advisement. 


RAILROADS 


SAN  FRANCISCO— Eaton  and  Smith, 
715  Ocean  Ave.,  at  approx.  $200,000 
awarded  cont.  by  Western  Pacific  R.  R. 
Mills  Bldg.  to  const,  trackage  in  whole- 
sale and  light  industrial  districts  in 
the    South   of   Market   Street   district. 


FRESNO,  Fresno  Co.,  Cal. — A.  T.  & 
S.  F.  Ry.,  has  purchased  the  Fresno 
Interurban  Ry.,  operating  17  mi.  of 
track  to  n.  and  east  of  Fresno,  and  will 
const,  a  3-mi.  extension  to  connect  it 
with  the  Santa  Fe's  Minkler  and 
Southern  line  bet.  Piedra  and  Minkler. 
Est.  cost,  incl.  bridge  across  King's 
River,    $150,000    to   $200,000. 


FIRE  EQUIPMENT 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Eureka  Fire  Hose  Mfg.  Co.,  Los  An- 
geles, at  $1.50  per  ft.  for  Paragon 
brand,  awarded  cont.  by  city  to  fur. 
1000-ft.   2V^-in.   fire  hose. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Seagrave  Corp.,  at  $13,250  awarded 
cont.  by  city  to  fur.  and  del.  triple 
combination,  1000-gal.  capacity  pump- 
ing  engine. 


RIO  VISTA,  Solano  Co.,  Cal.— Until 
May  6,  8  P.  M.,  bids  will  be  rec.  by  F. 
J.  Kalber,  town  clerk,  to  fur.  one 
motor  pumper  and  hose  body  fire  en- 
gine. Specifications  and  further  in- 
formation   obtainable    from    clerk. 


YUMA,   Ariz.- 


-Until   8   P.  M.,  May 


4,  bids  will  be  rec.  for  1000  ft.  2 1/2 -in. 
fire  hose,  multiple  woven  or  equal, 
smooth  interior  with  standard  thread- 
ed couplings,  f.  o.  b.  Yuma.  Cert, 
check,  5%.     S.  F.  Stanley,  city  recorder. 


MISCELLANEOUS   SUPPLIES 


SEATTLE,  Wash.— Until  May  8,  3  P. 
M.,  bids  will  be  rec.  by  Olaf  L.  Olsen, 
director,  State  Dept.  of  Business  Con- 
trol, to  fur.  one  300-h.  p.  water  tube 
boiler  with  stokers  installed  on  pur- 
chaser's foundation  at  Eastern  State 
Hospital,  Medical  Lake,  Wash.  Spec, 
furnished  on   request. 


SACRAMENTO,  Cal.— City  Manager 
H.  C.  Bottorff  preparing  estimates  of 
cost  for  installation  of  automatic  traffic 
signal    control    system. 


SAN  FRANCISCO — Until  May  17.  3 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  to  fur. 
engineering  and  plumbing  supplies; 
hardware  and  castings;  lumber;  paints, 
painters'  supplies  and  glass,  that  might 
be  ordered  by  city  from  time  to  time 
during  term  commencing  July  1  and 
ending  Dec.  31,  1926.  Specifications  ob- 
tainable   from    above    office. 


OAKLAND,  Cal.— Until  May  6,  4  P. 
M.  bids  will  be  received  by  Jay  B. 
Nash.  Secty.,  Playground  Commission. 
404  City  Hall,  for  hauling  supplies 
from  Oakland  to  Oakland-Tuolumne 
(_amp  in  Tuolumne  county,  for  re- 
mainder of  fiscal  year  ending  June  30, 
1926  and  for  1st  three  months  of 
fiscal  year  ending  June  30,  19^7. 

SAN  DIEGO,  Cal. — Until  11  A.  M., 
May  6,  bids  will  be  rec.  by  City  Purch. 
4gent  W.  H.  Cameron  for  80  tons  sul- 
phate of  alumina,  2  cars  of  80,000  lbs. 
each.      Alien    H.    Wright,   city    clerk. 


LiEHERVOIRS  AND  DAMS 


LOS  ANGELES,  Cal. — Nead  Const.  Co. 
1191/2  West  Anaheim  St.,  Wilmington, 
awarded  cont.  by  county  at  $8644  for 
250,000-gal.  reinf.  cone,  reservoir  at 
County  Farm. 

MONTAGUE,  Cal.  —  See  'Irrigation 
Projects,"  this  issue.  Bids  opened  by 
Montague    Irrigation   District. 


PASADENA,  Cal.  —  Until  10  a.  m.. 
May  4,  bids  will  be  rec.  to  const.  An- 
nandale  reservoir  in  Linda  Vista  Hills; 
600,000-gal.  capacity,  involv.  approx. 
5053  cu.  yds.  excav.,  8947  sq.  ft.  cone, 
lining,  wood  rf.,  driving  and  backfill- 
ing for  tunnel.  Bessie  Chamberlain, 
city  clerk. 

JACKSON,  Amador  Co.,  Cal. — Pacific 
Gas  &  Electric  Co.,  245  Market  St..  San 
Francisco,  has  started  surveys  for 
road  at  Salt  Springs  where  the  com- 
pany plans  to  const,  a  storage  dam. 
200  "ft.  high  and  1000  ft.  wide.  This 
work  is  part  of  an  $8,000,000  expendi- 
ture to  be  undertaken  by  the  company 
in   Amador   county. 


PIPE  LINES,  WELLS,  ETC 


LOS  ANGELES,  Cal. — L.  A.  Gas  & 
Elec.  Co.  granted  temporary  permit  to 
const,  pipe  line  across  Los  Angeles  Riv. 
to  carry  natural  gas  to  the  water 
dept.    pumping    plant    in    Elysian    Park. 

LIVERMORE,  Alameda  Co.,  Cal. — 
Until  May  10,  bids  will  be  rec.  by  city 
to  drill  well  on  Rincon  Ave.  sewer 
farm;  10-in.  dia.  300-ft.  deep.  Spec,  on 
file  in  office  of  clerk. 


SEWAGE  DISPOSAL  PLANTS 


PASADENA,  Cal.— Until  10  a.  m.. 
May  18,  bids  will  be  rec.  for  sludge 
dryer  for  sewage  disposal  plant.  Plans 
obtainable  from  city  eng.,  W.  C.  Earle. 
Bessie  Chamberlain,   city  clerk. 

MACHINERY  &  EQUIPMENT 


QUINCY,  Plumas  Co.,  Cal.  —  R.  C 
Storrie  &  Co.,  Alexander  Bldg..  San 
Francisco,  awarded  contract  by  E.  I. 
Lane  of  Portola  at  approx.  $100,000  to 
clear  Bucks  Ranch  reservoir  site  of 
brush,   trees,   etc. 


WATER  WORKS 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Austin  Bros.,  at  $1600  sub.  low  bid  to 
city  to  fur.  pipe  for  Yosemite  Lake 
Park.  Other  bids:  Geo.  H.  Tay  Co. 
$2431;  Grinnell  Co.,  $2435;  Woolworth- 
Lally    Co.,    $2453.      Under    advisement. 


ARDENWALD  STATION,  Ore.— Until 
May  5,  bids  will  be  rec.  by  Portland 
Suburban  Water  District,  Ardenwald 
Station,  Ore.,  to  fur.  and  erect  100,- 
COO-gal.  elevated  steel  •  water  tank. 
Beasley  &  S'toehr,  engineers,  421 
Chamber  of  Commerce   Bldg.,   Portland. 


PORTLAND,  Ore.— Until  May  3.  2  P. 
M.,  bids  will  be  rec.  by  Frank  Coffin- 
berry,  city  purchasing  agent,  to  fur. 
one  24-iri.  regulator  valve,  one  24-in. 
strainer  and  one  24-in.  gate  valve  for 
water  works   dept. 


SACRAMENTO,  Cal.— H.  C.  Bottorff, 
city  manager,  preparing  estimates  of 
cost  to  extend  filter  beds  at  water 
filtration  plant.  It  is  estimated  the 
work  will  involve  an  expenditure  of 
between  $300,000  and  $350,000,  the  con- 
struction of  eight  new  filters  being 
contemplated. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  May  6,  7:30  P.  M.,  bids  will  be 
rec.  by  A.  C.  Barker,  Secty.,  Board  of 
Education,  to  fur.  and  install  a'vn 
sprinkling  system  at  Walter  Hayes 
School,  Middlefield  Rd.  and  Embarca- 
dero.  Plans  obtainable  from  Bd.  of 
Education,  549  Channing  Ave.,  Palo 
Alto. 


OAKLAND,  Cal. — As  previously  re- 
potted, bids  will  be  rec.  by  John  H. 
Kimball,  secy.  East  Bay  Municipal 
Utility  District,  1924  Broadway,  Oak- 
land, to  const.  Claremont  Tunnel,  ap- 
proaches and  appurtenant  structures 
forming  part  of  the  East  Bay  Aqueduct 
of  the  Mokelumne  River  Project.  Pro- 
ject involves  (1)  18,000  lin.  ft.  tunnel 
excavation,  complete;  <2)  20,200  cu.  yds 
ccnc.  in  tunnel  lining;  (3)  100  cu.  yds. 
earth  excavation;  (4)  800  cu.  yds.  rock 
excavation;  (5)  1085  cu.  yds.  rein.  cone. 
exclusive  of  cement  and  steel;  (6)  S500 
lbs.  structural  steel  in  pave;  (7)  107,000 
lbs.  rein,  steel;  (8)  27,700  bbls.  Port- 
land cement;  (9)  doors,  door  fra.'iies, 
windows,  steel  window  frames  and 
other  wooden. parts  of  house,  lump  sum 
(10)  19.5  sq.  ft.  of  laboratory  roof  in 
place;  (11)  all  hollow  tile  in  partitions 
and  floor,  lump  sum;  (12)  electric  con- 
duit system  complete,  lump  sum;  (13) 
plumbing   fixtures   in   place,   lump   sum; 

(14)  206,000   lbs.  steel     pipe     in     place; 

(15)  three   54-in.  gate  valves.  In  place; 

(16)  4075   lbs.   c.  i.   pipe,  in   place;    (17) 
extra  work  at  actual  cost. 


PASADENA,  Cal.— City  plans  for  8- 
in.  C.  I.  water  main  in  Blanche  St.,  bet. 
Greenwood  and  Craig  Aves.,  also  In 
Blanche  St.,  bet.  Huntington  Dr.  and 
201.71  ft.  west.  Bessie  Chamberlain,  city 
clerk. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. 
— Bids  will  be  asked  at  once  by  cit.v 
to  fur.  and  install  pump  for  water  sys- 
tem includ.  motor,  electrical  starting 
and  control  equipment;  pump  of  ver- 
tical suspended  type,  del.  600-gals.  per 
min.  under  head  of  200  ft.;  motor  to  be 
alt.  current  induction  type,  60-cycle,  3- 
phase. 
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OnOVILLE,  Butte  Co.,  Cal.— Follow- 
inK  bids  rec.  by  Thermalito  Irrigation 
District,  to  fur.  36,865  lin.  ft.  riveted 
slip-joint  pipe  with  fittings;  (a) 
Arnico  pipe;   (b)   copper  bearing  pipe. 

Western  Pipe  and  Steel  Co.,  444  Mar- 
ket St.,  San  Francisco,  (a)  $23,172;  (b) 
121,976. 

Sacramento  Pipe  Works,  Sacramento 
(a).  $23,894;    (b)    $22,332. 

Montague  Pipe  and  Steel  Co.,  San 
Francisco,    (a)    $24,532;    (b)    $23,392. 

Taken  under  advisement.  S.  J.  Nor- 
r;s,  Oroville,  chief  eng.  for  dist. 


ANAHEIM,  Cal.  —  Byron- Jackson 
Pump  Co.,  412  S  San  Pedro  St.,  Lo.s 
Angeles,  awarded  cont.  by  city  at  $3654 
for  one  deep  well  pump  for  city  water 
department. 


SAN  DIEGO,  Cal.— Until  11  a.  m., 
April  30,  bids  will  be  rec.  by  City  Pur- 
chasing Agent  W.  H.  Cameron  for  one 
booster  pump  at  Torrt-y  Pines.  1040  G. 
P.  M.,  or  11/^  million  gals,  per  day,  with 
3-phase,  440-volt,  60-cycle  motor  of 
suitable  h.   p.  Cert.   chk.  5%. 


HEALDSBURG,  Sonoma  Co.,  Cal.  — 
A.  W.  Garrett,  Healdsburg,  at  $2461 
awarded  cont  by  city  to  fur.  3000  ft. 
4-in.  c.i.  pipe;  fire  hydrants,  valves 
and  fittings. 


SAN  DIEGO,  Cal.  —  Pelton  Water 
Wheel  Co.,  San  Francisco,  sub.  low  bid 
to  city  purch.  agent  at  $3505  for  5  deep 
well  pumps  and  motors. 


PLAYGROUNDS  AND    PARKS 


MADERA,  Madera  Co.,  Cal.  —  Until 
May  10,  4  p.  m.,  bids  will  be  received 
by  W.  S.  Orvis,  clerk,  Madera  Union 
High  Schcol  District,  to  fur.  1.504  lin. 
ft.  72-in.  woven  wire  fence,  cyclone 
invincible  or  equal  with  barbed  wire 
top,  price  to  include  posts,  fabric,  nec- 
essary extension  arms,  barbed  wire  and 
other  materials  to  complete  fence  ex- 
cept cement  bases  for  posts;  also  to 
fur.  and  install  12-ft.  of  swing  walk 
gates,  32-ft.  of  swing  drive  gates,  8  end 
gate  posts,  2  drive  gate  posts;  prices 
to  be  f.o.b.  Madera.  See  call  for  bids 
uiifler  official  proposal  secticii  in  this 
i.s.sue. 


SEWEES  &  STREET  WORK 


SAN  DIEGO.  Cal.— Until  10:30  A.  M., 
May  10,  bids  will  be  rec.  by  city  to  imp. 
Garnett  Sf.,  involv.  1567.84  ft.  cem.  curb, 
8120.48   sq.   ft.   cem.   walk. 

Newton  Ave.,  involv.  197,577.52  sq.  ft. 
5-in.  concr.  pave.,  1443.1  sq.  ft.  cem. 
walk,  162.42  ft  curb,  35  %-in  water 
service   connection 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  (2965)  to  imp. 
Third  St..  bet.  Martha  and  Keyes  Sts., 
involv.  grade;  IV^-in.  Durite  asph. 
cone,  surface  on  3-in.  asph.  cone,  base; 
hyd.  cone,  curb,  gutter,  walks;  4-in. 
and  6-in.  vit.  house  sewer  drains:  1911 
Act,  Bond  Act  1915.  Protests  May  10. 
J.  J.  Lynch,  city  clerk.  Wm.  Popp, 
city  engineer. 


SANTA  CRJZ,  Santa  Cruz  Co..  Cal.— 
W.  K.  Miller.  Santa  Cruz,  at  $3686 
awarded  cont.  by  city  (363  E.).  fo  imp 
portions  of  Westbrook  St.,  involv. 
grade;  5-in.  hyd.  cone,  pave.;  hyd.  cone, 
curb;  vit.  clay  pipe  sewer  laterals  with 
wyes;  cone,  meter  boxes.  Thompson 
Bros.,  bid   $3891. 


MONTEREY.  Monterey  Co.,  Cal. — 
Untli  May  4,  7  P.  M.,  bids  will  be  rec. 
by  A.  J.  Mason,  city  clerk.  (2277  C.  S.) 
to  imp.  port.  Hartnell  St..  involv.  grade, 
1%-in.  aspli.  cone.  surf,  on  3Vi-in.  asph. 
cone,  base,  cone,  curbs,  gutters  and 
sidewalks.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  obtainable 
from  H.  D.  Severance,  city  engineer. 


MONTEREY.  Monterey  Co..  Cal. — 
Uufil  May  4.  7  P.  M.,  bids  will  be  rec. 
by  A.  J.  Mason,  city  clerk,  (228.1)  to 
imp.  portions  of  Cortes  St.,  Del  Montu 
Ave.,  and  Anthony  St.,  involv.  6-in. 
ironstone  sanitary  sewers;  3  ;n.in- 
holes:  4  in.spection  holes;  54  wyi; 
branches.  1911  Act.  Bond  Act  1915. 
Cert,  checlc  10%  payable  to  city  req. 
Plans  obtainable  from  H.  D.  .Severance, 
city   engineer. 


SAN  RAFAEL.  Marin  Co..  Cal. — 
Until  May  4,  11  A.  M.,  bids  will  d;  roc. 
by  Rob  E.  Graham,  county  clerk,  to 
irrp.  T  ibr.ron  Blvd.,  from  Tiburon  to 
Corte  Madera  town  limits.  a))prox.  9 
mi.,  22  ft.  wide;  gravel  and  grade.  Est. 
cost,  $73,000.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups,  ro  4.  Plans 
obtainable  from  Countv  Surveyor  J.  C. 
Ogiesby. 

LOS  ANGELES,  Cal. — $191,000  bond 
issue. to  imp.  12  Sts.  in  Sawtelle  carried 
at  election  April   20. 

BEVERLY  HILLS,  Cal.— Until  8  P.  M.. 
May  17,  bids  will  be  rec.  for  sewers  in 
dist.  s.  of  Country  Club  Dr.  and  w.  of 
Beverly  Dr.,  involv.  20  ft.  6-in.  sewer. 
10.877  ft.  8-in.  sewer,  14,740  ft.  10-in. 
sewer,  4671  ft.  black  joint,  371  ft.  chim- 
neys, 50  m.  h.,  1  lamp  hole,  12  bends, 
242  6x8  wyes,  21  6x10  wyes;  1911  act. 
Plans  will  be  ready  April  24.  J.  C. 
Albers.    city    engineer. 

SAN  FRANCISCO— Streets  Committee 
of  Bd.  of  Supervisors  recommends  imp 
Peralta  Ave.,  bet.  York  St.  and  Hollo- 
day  Aves.  and  Tomasa  St.,  bet.  Peralta 
ard  Montcalm  Aves.;  both  estimated  to 
cost  $35,000. 


SAN  FRANCISCO— L.  J.  Cohn,  110 
Sutter  St.,  at  $72,405,  awarded  cont.  by 
Bd.  Pub.  Wks.  to  const,  reinforced 
cone,  sewer  in   43rd  Avenue. 


GLENDALE.  Cal.— Frank  R.  Mosher. 
451  Riverdale  Dr.,  Glendale,  awarded 
cont.  by  city  to  imp.  Glenoaks  Blvd., 
Grandview  Ave.  and  certain  rdwy.  in- 
volving 619  sq.  ft.  6-in.  cone.  pave,  incl 
grade  24c  sq.  ft.,  160  sq.  ft.  walk  19c 
sq.  ft.,  "B"  curb  $1  ft.,  reinf  cone.  culv. 
$1286  lump  sum. 

WHITE  PINE  COUNTY,  Nevada  — 
Until  May  12,  2  P.  M.,  bids  will  be  rec. 
by  Stale  Highway  Commission,  Carson 
City.  Nevada,  to  grade:  const,  struc- 
tures and  place  surface  material  bet. 
7  mi.  north  of  county  line  and  5  mi. 
south  of  Connor's  Pass.  15.15  mi.  in 
length.  See  eall  for  bills  under  of- 
Hcial   proposal   section   in   this   issue. 


Contractors  Machine  Works 

See   the   Neiu 

B.  &  C.  GRWEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY  1885  SAN   FRANCISCO 


J<.hn  W.  Henderson,  267  Hill  Drive, 
awarded  cont.  at  $5650  to  Imp.  Walnut 
Dr.,  Eleanor  Dr.,  and  Chevy  Chase  Dr., 
involv.  30.392  sq.  ft.  grade  2c  ft.,  13.959 
sq.  ft.  3-in.  oil  mac.  pave.  10c  sq.  ft.. 
1490  sq.  ft.  2-ln.  oil  mac.  6c  sq.  ft.,  2891 
fcq.  ft.  5-in.  gut.  18c  ft.,  5748  sq.  ft. 
walk  14c  ft..  1164  ft  "B"  curb  45c  ft 
one  6-in.  fire  hydrant  $125.  culv.  compl. 
$200,  875  ft.  8-in.  vit.  sewer  $1.25  ft.,  2 
ft.  8-in.  C.  I.  pipe  $2  ft.,  one  jet.  cham. 
yso.  13  6-in.  hse.  conn.  $15  ea..  2  6-in 
wyes  $2  ea. 


MARYSVILLE.  Yuba  Co..  Cal.— Until 
May  10,  8  P.  M..  bids  will  be  rec.  by 
Geo.  W.  Richards,  city  clerk.  (26)  to 
imp.  portions  of  Pine  St.,  Lemon.  Maple. 
Orange.  W^illow.  E  and  B  streets,  in- 
volv. grade,  pave  with  Warrenite,  con- 
crete curbs,  gutters,  sidewalks,  catch- 
basins,  headwalls,  and  wingwalls.  6.  8 
and  10-in  cone,  sewer  pipe  and  wood 
headerboards.  Act  1911.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
In  office  of  clerk.  L.  B.  Crook,  city 
engineer. 


TRACY,  San  Joaquin  Co..  Cal — Citv 
declares  inten.  (120)  to  imp.  portions  of 
I  enter  St..  Eaton  Ave..  Ofcee  Ave.  etc 
involv.  grade;  3>4-in.  WMllite  aspli' 
cone,  with  l>4-in.  Willite  asph.  cone 
surface  pavement;  4-in.  stand.  "B"  c  i' 
bell  and  spigot  water  mains  and  lat- 
erals, together  with  fittings;  % -in 
galv.  water  pipe  services;  hydrants- 
curbs  and  gutters,  etc.  1911  Act  and 
Bond  Act  1915.  Protests  May  13.  Geo. 
L.  Frerichs.  city  clerk.  E.  C.  Finley 
city  engineer. 


BAKERSFIELD.  Kern  Co..  Cal  — 
Stroud  Bros..  BakersHeld,  sub.  low  bid 
to  city  at  $15,509.57  for  sewers  in  A 
and  Palm  Sts..  Involv.  8058  ft  6-in  vit 
I^rI^'u^^^J^-'-  P%\.^^-  *-'"•  ^'t.  sewer! 
WnV  "X^J!^-  ^--J^"  «*•■  10  lamp  holes, 
$10  ea.     Other  bids: 

to*i'  •^-   •^<l^"'^'   Los   Angeles— $1    6-in.. 

127  3'l"'  ""■       '  *^°  '•   ^■'-   '°'*''   'l'-- 

c  y^-  T;  «?^'"*^^'  San  Francisco— $1.40 
6-in  $1.90  8-in..  $70  m.  h.,  $15  1  h  ■ 
total,    $17,831.17. 

G.  L.  Mahoney.  Los  Angeles — $1  40 
6-in  $1.90  8-in.,  $70  m.  h..  and  $15  1.  h  ■ 
total.    $19,839.76. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal  — 
City  starts  proceedings  for  cem.  cone 
pavement  in  Seaside  Ave.,  bet.  Bay  .nnd 
Palm  Sts.  and  in  Leonard  and  May  Sts 
Jas.  K.  James,  city  eng. 

BERKELEY.  Alameda  Co..  Cal — 
Until  May  4,  10  A.  M.,  bids  will  be  rec 
by  Emma  M.  Hann,  city  clerk,  (571  n' 
,;?,  ^°  U""-  portions  of  Center  St.  and 
Milvia  St.,  with  10-in.  sewer,  manholes 
lampholes.  etc.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice of  clerk. 


WHITE  PINE  COUNTY,  Nevada— 
Cntil  May  12.  3  P.  M..  bids  will  be  rec 
by  State  Highway  Commission,  Carson 
City,  Nevada,  to  place  surfacing  ma- 
terial from  6  mi.  west  of  Robinson's 
Summit  to  Robinson's  Summit,  6  mi.  in 
lengtli.  See  call  for  bids  under  oHieial 
proposal   section   in   this   issue. 

STOREY  COUNTY,  Nevada— Until 
May  12,  4  P.  M.,  bids  will  be  rec  by 
State  Highway  Comm.,  Carson  Sitv 
.Nevada,  to  place  surfacing  material  on 
5.40  mi.  from  west  countv  line  to  Vir- 
ginia City.  See  enll  for  bids  under  of- 
Heial   proposal   section   in    this    issue. 

LINCOLN  aITd  \VH1TE  PINE 
COU.NTIES'.  Nevada — Until  Mav  12.  1  P. 
M.,  bids  will  be  rec.  by  State  High- 
way Comm.ission,  Carson  City.  Nevada, 
to  grade;  const,  structures  and  placing 
surface  niaterial  bet.  Dutch  John's 
and  7  mi.  north  of  county  lino.  22.48  mi. 
in  length.  See  call  for  bids  under  of- 
Hcial   proposal   section   in   this    issue. 

MARTINEZ,  Contra  Costa  Co..  Cal. — 
Until  iMay  17.  11  A.  M..  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
grade  and  gravel  Division  25  of  counry 
highway  system  (Marsh  Creek  Road.) 
beg.  3  mi.  east  of  Town  of  Clavton  and 
extending  east  2  1/10  mi.  to  'pt.  near 
Shell  pumping  station.  Cert,  check 
10 7e  payable  to  clerk  req.  with  bid. 
Plans  obtainable  from  County  Sur- 
veyor R.  R.  Arnold. 
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SOUTH  GATE,  Cal. — Until  8  p.  m., 
May  4,  bids  will  be  rec.  to  imp.  Deeble 
St.,  Dearborn  Ave.,  Victoria  Ave.,  Eli- 
zabeth Ave.,  and  other  Sts.,  involving 
2770  ft.  Curb  and  11,090  sq.  ft.  walk; 
1911  and  1915  act.  Louis  A.  Griley,  city 
clerk.  Edw.  M.  Lynch,  1101  Central 
Bldg..   Los  Angeles,   city  engr. 

PASADENA,  Cal.^Election  to  be 
held  May  4,  in  Municipal  Imp.  Dist.  No. 
9  to  widen  and  imp.  Lake  Ave.  bet. 
Colorado  St.  and  East  Orange  Grove, 
etc.,  involv.  grade,  curb,  walk,  cem. 
concr.  pave,  with  asph.  concr.  w.  s., 
St.  lighting  sys.,  flre  and  police  signal 
conduit  sys..  etc.  Est.  cost,  $500,000. 
Bessie    Chamberlain,    city    clerk. 

GLENDALE,  Cal.— John  W.  Hender- 
son. 267  Hill  Dr.,  Glendale,  sub.  only 
hid  to  city  at  8c  to  grade  Brand  Park 
Dr.,    involv.    approx.    85,868    sq.    ft. 

SAN  JOSE.  Santa  Clara  Co.,  Cal. — , 
City  declares  inten.  (2944)  to  imp.  Mc- 
Clellan  Ave.  in  termination  and  op- 
posite termination  of  Edwards  Ave., 
involv.  grade;  l^A-in.  Warrenite-Bit. 
surface  on  3-in.  bitum.  cone,  base;  hyd. 
cem  cone,  curb,  gutter,  walks;  2  storm 
water  inlets;  6-in.  vit.  pipe  drains;  8- 
in  vit.  storm  drain.  1911  Act,  Band 
Act  1915.  Protests  May  10.  J.  J. 
Lynch,  city  clerk.  Wm.  Popp.  city 
engineer. 

LOS  ANGELES,  Cal.— County  de- 
clares inten.  to  imp.  following  roads: 
C  I  No.  468,  Peck  Rd-,  1-87  mi.  involv. 
10,054  cu.  yds.  excav.;  303,185  sq.  ft. 
Vibrolithic  concr.  pave.;  19,1^8  it- 
shape  should;  52  sq.  ft.  2-ft.  gut.;  57 
ft  6x9xl5-in.  curb;  142  ft.  curtain  wall, 
c  b.  and  drainage  struc.  compl.  Est. 
contr.    price,    $82,000. 

C  I  441,  streets  m  Bellflower,  7.36 
m., 'involv.  32,418  cu.  yds.  excav.;  71.- 
183  ft.  curb;  288,720  sq.  ft.  walk;  149,- 
328  sq.  ft.  6-in.  gut.;  7443  sq.  "•»-»"• 
cross-gut.;  1,101,773.  ^^l.,-"  "Hsmt. 
gran.      Est.   contr.   price,   $170,308. 

CI  433,  Cameron  St.  and  other  Sts 
in  Tr  5224,  2.17  mi.,  involv.  21,(88  cu. 
yds.  excav.  incl.  shape;  23,570  ft.  curb; 
93  478  sq  ft  4-ft.  walks;  4o,8o2  sq.  ft. 
6-in  gut'.;  4299  sq.  ft.  8-in.  cross-gut.; 
244,610  sq.  ft.  4-in.  d.  g.  .r^wy,  part 
circle    culv.      Est.    contr.    Pr>ce     *o6.a9J. 

C  I  No.  425,  Antelope  Ave..  bet. 
Sierra 'Madre  Rd.  and  13th  St.,  0.'9m\, 
involv.  2527  cu.  yds.  excav  ;  i280  ft. 
6x9xl5-in.  curb;  16.676  sq.  ft.  5-m  5- 
ft.  walk;  45,053  sq.  ft.  6-in.  gut;  8091 
so  ft  8-in  gut.;  90,362  sq.  ft.  4-  n. 
Isph  cone?  base  100,798  sq.  ft.  2:in. 
Durite  asph.  top.  Est.  contr.  price, 
$43,703. 


TREKA,  Siskiyou  Co..  Cal.— City  de- 
clares inten.  (2)  to  const,  addition  to 
«:ewer  svstem  to  be  known  as  Ray- 
mond Sewer  District."  1911  Act.  Pro- 
tests May  20      U.  F.  Brown,  city  clerk. 

■WHITTIER,  Cal.— Until  7:30  P.  M.. 
Mav  10,  bids  will  be  rec.  to  imp:  .Corn- 
stock  Ave.,  bet.  Bailey  and  Philadel- 
phia Sts.:  7-in.  concr.  pave.  curb,  walk, 
concr.  drive-w^ys.  two  reinf.  concr. 
culv.;  Magnolia  Ave.,  bet.  Hadley  St. 
and  s  w.  city  limits:  6-in.  cem.  concr. 
pave.,  curb.  Cert.  chk.  or  bond.  10%. 
M.  R.  Bowen.  city  engr.  Paul  Gllmore, 
city  clerk. 

INGLEWOOD.  Cal.— City  plans  to 
imp.  Exton  Ave.,  bet.  Stepney  and 
Hazel  Sts.:  oiled  rdwy.  curbs,  etc.;  1911 
and  1915  acts.  Otto  H.  Duelke.  city 
clerk.      Protests.   May    10. 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
Granite  Const.  Co..  Watsonville.  at  $6.- 
993  awarded  cont.  by  city  to  imp.  por- 
tions of  Seaside  Ave.  and  Delaware 
Ave.,  involv.  const,  of  vit.  city  pipe, 
sanitary  sewer,  br.  manhole,  vit.  clay 
pipe,   wye   branches,    etc. 

LOS  ANGELES,  Cal. — Eagle  Rock 
Chamber  of  Commerce  is  organizing 
opposition  to  proposed  Eagle  „  Rock 
storm  drain.  Est.  cost,  $1,300,000.  It 
is  alleged  that  there  is  no  immediate 
need  of  such  a  sys.  and  that  the  ex- 
pense is  too  great. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
Granite  Construction  Co..  Watson- 
ville at  $8896  awarded  cont.  by  county 
to  surface  portion  of  Salinas-Watson- 
ville  Road  from  Pajaro  to  Werner  s 
Hill. 


PASADENA.  Cal.— Until  10  A.  M., 
May  4,  bids  will  be  rec.  under  1911  act 
to  imp.: 

Annie  St.:  198  lin.  ft.  grade.  3927  sq. 
ft.  oiling.  402  ft.  curb.  1487  sq.  ft. 
gut.,    2010   sq.   ft.   walk. 

Virginia  St.:  199  lin.  rft.  grade,  2760 
sq.  ft.  oiling,  403  ft.  curb,  1470  sq.  ft. 
gut.,    1761    sq.   ft.   walk. 

Oakdale  Ave.,  bet.  Sierra  Bonita  and 
Allen  Aves.  Plans  obtainable  from 
City  Eng.  W.  C.  Earle.  Bessie  Cham- 
berlain,   city    clerk. 

PASADENA,  Cal.  —  Election  to  be 
held  May  4  in  Municipal  Imp.  Dist.  No. 
5  to  widen  Holly  St.,  bet.  Marengo  Ave. 
and  Broadway,  and  other  portions  of 
Holly  St.;  est.  cost,  $1,150,000.  Bessie 
Chamberlain,   city   clerk. 


MONROVIA.  Cal. — City  plans  sewer 
in  El  Nido  Ave.,  bet.  Hillcrest  Blvd. 
and  n.  end  of  El  Nido  and  portions  of 
Crescent  Ave.,  Avocado  Pi.  and  other 
Sts.;  main  sewer,  laterals,  f.  t.,  m.  h., 
etc.;  1911  act.  Lewis  P.  Black,  city 
clerk.      Protests,   May    3. 

LOS  ANGELES,  Cal.— C.  W.  Sparks, 
142  N.  Commonwealth  Ave.,  at  $33,311 
awarded  cont.  by  city  to  imp.  Argosy 
Way,  bet.  Tuxedo  Terrace  and  Canyon 
Dr.,  involv.  cone,  pave;  rein.  cone. 
Monolithic  curb;  walks,  retaining 
walls,   san.  sewer. 

STOREY  COUNTY,  Nevada — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  May  12,  for  unit 
bet.  w^est  county  line  and  Virginia 
City.  Project  involves  5.40  mi.  prepare 
subgrade  and  shoulders;  7600  cu.  yds. 
crush,  screen  and  load  material  for 
surfacing;  16,500  yd.  mi.  haul  material 
for  surfacing;  7200  cu.  yds.  spread 
material  for  surfacing;  1800  lin.  ft. 
woven  wire  guard  fence. 

Alternate  items — When  contract  is 
awarded,  dept.  will  advise  if  following 
alt  .items  are  to  be  included  in  con- 
tract. If  alt.  items  are  included,  the 
item  for  yd.  mi.  "haul  material  for  sur- 
face" as  shown  above  will  not  be  in- 
eluded;  16,500  yd.  mi.  haul  material  for 
surfacing,  if  contract  includes  water- 
ing items;  furnish  water  equipment; 
598  M  gals  .apply  water. 

WHITE  PINE  COUNTY,  Nevada.  — 
As  previously  reported,  bids  will  be 
rec.  by  State  Highway  Comm.,  May  12, 
for  unit  bet.  7-mi.  north  of  county  line 
to  pt.  5-mi.  south  of  O'Connor's  Pass. 
Project  involves:  55,500  cu.  yds.  unclas- 
sified excavation;  1359  yd  .sta.  over- 
haul: 15.15  mi.  prepare  subgrade  and 
shoulders;  14,100  cu.  yds.  crush,  screen 
and  load  gravel;  25,800  yd.  mi.  haul 
and  12,900  cu.  yds.  spread  gravel;  76  cu. 
yds.  class  "B"  cone;  778  lin.  ft.  15-in., 
814  lin.  ft.  18-in.,  and  302  lin.  ft.  24-in. 
corru.  metal  pipe;  38  monuments. 

LOS  ANGELES,  Cal. — Perry  L.  Hed- 
rick,  1016  Sanborn  Ave.,  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  $53,766  to  imp.  N. 
Sherman  Way,  bet.  Mulholland  St.  and 
San  Fernando  Rd.,  involv.  grade.  $4200; 
243,705  sq.  fl;.  concr.  pave..  20c  ft.;  culv. 
$650;    wooden    guard    rail,    $175. 

Geo.  R.  Curtis  Paving  Co..  Inc..  2440 
E.  26th  St..  low  at  $38,200  to  imp. 
Third  St..  bet.  Lankershim  Blvd.  and 
east  city  limits,  involv.  grade,  $5000; 
112,744  sq.  ft.  concr.  pave,  19c  ft.;  120 
sq  ft.  remod.  with  rock  and  oil  surf., 
10c  ft.,  s^n.  sewer,  $9500;  2518  ft.  hse. 
sewers.   90c  ft. 

SANTA  BARBARA.  Cal. — City  plans 
to  imp.  Voluntario  St..  bet.  Cota  and 
Haley  Sts..  involv.  grade,  comb,  curb 
and  gut.,  cem.  driveways,  e.  b..  etc.; 
1911  act.  Protests,  May  13.  S.  B.  Tag- 
gart,   city   clerk. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
May  24,  bids  will  be  rec.  by  county  to 
imp.  El  Monte  St.,  bet.  Covina  Blvd. 
and  Peck  Rd.,  and  Columbia  St.,  bet. 
Peck  Rd.  and  Main  St.,  4.26  mi.,  involv. 
26  018  cu.  yds.  excav.  and  borrow;  40,- 
978  ft.  should.:  584,809  sq.  ft.  6-in.  to 
8-in.  concr.  pave.;  10,911  sq.  ft.  8-in. 
concr.  pave.;  189,409  sq.  ft.  6-in.  water 
bound  mac;  96,874  sq.  ft.  5-in.  water 
bound  mac;  27,488  sq.  ft.  6-in.  oil  mac; 
110  ft.  6xl0x24-in.  curb;  culv.  at  La 
Rica.,  culv.  at  Merced,  culv.  at  Sta.  90 
plus  00,  culv.  Peck  Rd.;  81  ft.  curtain 
wall.  County  furnishes  18,145  bbls. 
cem.,  8135  tons  sand,  15,009  tons  gravel. 
11,869   tons  rock. 


LOS  ANGELES,  Cal.  —  City  awards 
contract  for  sewer  as  follows: 

Arlington  Ave.,  bet.  Rodeo  Rd.  and 
Vernon  Ave.  and  other  sts  (Third  Ave. 
and  Santa  Barbara  Ave.  Sewer  Dist.)  to 
J.  M.  Housley,  1928  Claudina  Ave.,  at 
$28,515,  involv.  main  sewer  $16,596.47 
and  hse.  conn.  75c  ft. 

Milton  Ave.,  bet.  Melrose  Ave.  and 
Third  St.,  to  M.  N.  Guho,  5316  8th  Ave., 
at  $73,322,  involv.  san.  Sewer  complete 
$44,583,  and  hse.  conn.  88c  ft. 

Spaulding  Ave.,  bet.  Willoughby  Ave. 
and  Melrose  Ave.  to  Leo  Miletich,  610 
W  54th  St.,  at  $22,573,  involving  san. 
sewer  at  $16,333,  and  hse.  conn,  at  80c 
ft.   Engr's  est.   $29,746. 

Beverly  Blvd.,  bet.  Highland  Avenue 
and  La  Brea  Ave.  to  Leo  Miletich,  610 
W  54th  St.,  at  $53,726. 

LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  awarded  cont.  by  coun- 
ty at  $172,318  for  imp.  work  in  C.  I.  No. 
456,  Santa  Fe  and  Independence  Aves., 
involv.  86,316  sq.  ft.  6-in.  to  8-in.  cone, 
pave.,  196,123  sq.  ft.  7-in.  to  9-in.  cone 
gut.,  cem.  sewers,  etc. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Dean  &  Stroble,  Bakersfleld.  at  $17,746 
awarded  cont.  by  county  to  const.  4- 
mi.  of. sidewalks  and  curbs  in  High- 
land Park  Dist.  in  North  Chester  Ave. 
Other  bids:  J.  T.  Carnahan,  $18,127; 
Joseph  McCurdv,  $19,110;  Union  Pav- 
ing Co.,    $19,804. 


WHITE  PINE  COUNTY,  Nevada  —  As 
previously  reported,  bids  will  be  rec, 
by  State  Highway  Comm.,  May  12.  for 
unit  6-mi.  w.  of  Robinson  Summit  to 
Robinson  Summit.  Project  involves: 
5.91  mi  .reshape  rdwy.,  preparing  sub- 
grade  and  finish  shoulders;  9000  cu. 
yds.  crush,  screen  and  load  gravel; 
44,100  yd.  mi.  haul  gravel;  8400  cu.  yds. 
spread  gravel. 


LOS  ANGELES,  Cal.  —  County  de- 
clares inten.  for  C.  I.  No.  371,  Ingle- 
wood  Ave.,  bet.  Belleview  \ve.  and  L. 
A.  and  Redondo  Rd.,  3.99  mi..  Involving 
3.S,177  cu.  yds.  excav.;  42,769  tt.  shape 
should;  428,487  sq.  ft.  2-in.  Willite  top; 
428,487  sq  ft  3-in  Willite  base.  371,479  sq 
ft.  5-in.  d.  g.  sub-base;  1180  sq.  ft.  8-in. 
cross-gut.,  94  ft.  curtain  wall;  20,853 
sq.  ft.  oil  and  screenings;  1640  ft.  8-in. 
vit.  sewer,  140  ft.  8-in.  lateral;  1080  ft. 
8-in.  vit.  hse.  conn.,  one  m.  h.,  4  jet. 
cham.  Est.  contr.  price  $137,808.95. 


WHITE  PINE  &  LINCOLN  COUN- 
TIES, Nevada — As  previously  reported 
bids  will  be  rec.  by  State  Highway 
Comm.  May  12  for  unit  bet.  Dutch 
John's  and  Geyser  or  north  county  line 
in  Lincoln  county  or  from  so.  county 
line  to  pt.  7-mi.  north  in  White  Pine 
county.  Project  involves:  70,200  cu.  yds. 
unclassified  excavation;  6044  yd.  sta. 
overhaul;  22.48  mi.  prepare  subgrade 
and  shoulders;  19,450  cu.  yds.  crush, 
screen  and  load  gravel  ;32,800  yd.  mi. 
haul,  and  17,850  cu.  yds.  spread  gravel; 
135  cu.  yds.  class  "B"  concrete;  1112 
lin.  ft.  15-in.,  1006  lin.  ft.  18-in.,  276 
lin.  ft.  24-in.  and  204  lin.  ft.  30-in. 
corru.  metal  pipe;  60  monuments;  5500 
lin.   ft   .remove   and  replace   fence. 

LOS  ANGELES,  Cal. — Until  2  p.  m.. 
May  17,  bids  will  be  rec.  by  county  for 
C.  I.  524,  114th  St.,  bet.  Hawthorne 
Blvd.  and  Western  Ave.,  2.49  mi.,  involv 
18,728  cu.  yds.  excav.,  1209  ft.  curb, 
2818  sq.  ft.  gut.,  5798  sq.  ft.  walk,  418,- 
546  sq  .ft.  cone,  pave.,  431,659  sq.  ft.  d. 
g.  subbase,  25,971  ft.  shape  should.,  80 
ft.  24-in.  corr.  iron  pipe,  12  ft.  36-in. 
corr.  iron  pipe,  695  ft  8-in.  vit.  main 
sewer,  1910  ft.  l2-in.  vit.  main,  305  ft. 
8-in.  vit.  lateral,  8  ft.  12-in.  vit.  lateral, 
1640  ft.  6-in.  vit.  hse.  conn.,  1  fl.  m.  h., 
?  drop  m.  h.,  2  drop  m.  h.,  4  jet.  chara. 
Est.    contr.    price    $124,612    . 

PHOENIX,  Ariz.  —  White  &  Miller. 
Yuma,  sub.  low  bid  to  state  highway 
dept.  at  $109,687.50  for  work  on  Yuma- 
Gila  Bend  highway,  under  fed.  aid 
proj.  No.  82-A,  involv.  51.600  sq.  yds. 
should,  finishing,  1000  cu.  yds.  borrow. 
2000  cu.  yds.  gravel  fill  under  slab.  6000 
cu.  yds.  gravel  fill  overhaul,  42.400  sq. 
yds.  2-in.  asph.  concr.  on  4-in.  bitum. 
base  with  flush  coat.  1st  alternate  on 
pavement;  42,400  sq.  ft.  2-in.  bitum.  on 
4-in.  base  with  seal  coat;  2nd  alt.  on 
pave.:  42,400  sq.  yds.  6-ln.  concr.  with 
21,120  lin.  ft.  longitudinal  met.  joints 
with  dowels. 
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BERKELEY,  Alameda  Co.,  Cal.— J. 
F.  KnapD,  Turlock,  at  196,586  sub.  low 
bid  to  city  (568)  to  imp.  Sacramento 
St..  bet.  Dwight  "Way  and  south  city 
limits  and  Alcatraz  Ave.,  bet.  Adeline 
and  Sacramento  Sts.,  involv.  gradinp: 
and  paving;  curbs,  gutters,  wall<.s, 
lateral  sewers,  manholes,  lampholes; 
catchbasins;  storm  sewers;  domestic 
water  distributing  system.  City  will 
pay  117,500  of  total  cost.  Seven  bids 
submitted.      Taken    under    advisement. 


LOS  ANGELES,  Cal. — Peter  Brba- 
vach,  2307  E.  2nd  St.,  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  $48,679  for  sewer  in 
Hayworth  Ave.,  bet.  Melrose  Ave.  and 
Beverly  Blvd.,  involv.  main  sewer 
compl.,  $27,595;  15,618  lin.  ft.  hse. 
sewers,    $1.35    ft. 

B.  P.  Radich  and  P.  S.  Tomlch,  1253% 
Sunset  Blvd.,  low  at  $53,136  for  sewer 
In  Venice  Blvd.,  bet.  Cattaraugus  and 
Hutchinson  Xves.,  involv.  main  sewer 
compl.,  $40,000;  10,105  ft.  hse.  sewers, 
$1.30  ft. 

Olivarri  Contr.  Co..  107  S.  Main  St., 
Santa  Ana,  sub.  low  bid  at  $26,672  for 
sewers  in  Oak  Glen  Dr.  (("ahuenga 
Blvd.  and  Oakshire  Dr.  Sewer  Dist.) 
involv.  main  sewer  compl.  at  $21,834, 
and   3871    ft.   hse.   sewers,    $1.25    ft. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Untiy  May  17,  8  P.  M.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk,  (1-3) 
to  imp.  Vera  Ave.,  Madison  Ave.,  Myrtle 
St..  Nevada  St.,  Opal  St.,  Pearl  St., 
Quartz  St.,  Ruby  St.,  Sapphire  St.,  To- 
paz St.,  Taft  St.,  and  Ramona  Ave., 
involv.  4-in.  vit.  salt-glazed  tile  sewer 
laterals;  6  and  8-in.  vit.  salt-glazed 
tile  sewer,  wyes,  brick  manholes,  etc. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  C.  L.  Dimmitt, 
city    engineer. 


ALHAMBRA,  Cal. — City  plans  to 
imp.  Chapel  St.,  bet.  San  Marino  Ave. 
and  Park  St.,  and  bet.  Park  St.  and 
Mission  Rd.:  5-in.  asph.  concr.  pave., 
cem.  concr.  curb,  6-in.  gut.,  5-ft.  walks, 
8-in.  alley  approaches,  reinf.  concr. 
culv.,  10-in.  corr.  iron  culv.;  1911  act. 
Protests,  May  10.  R.  B.  Wallace,  city 
clerk.      M.    H.    Irvine,    city    manager. 


LOS  ANGELES,  Cal.— Tryon  &  Brain. 
201  Tajo  Bldg.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $144,523  to  imp.  Tujunga  Ave., 
bet.  Central  Ave.  and  Ventura  Blvd., 
involv.  grade  at  $8500  lump  sum;  3092 
sq.  ft.  asph.  pave.,  25c  ft.;  298,919  sq. 
ft.  8-in.  concr.  pave,  22.8c  sq.  ft.;  80  sq. 
ft.  remod.  with  rock  and  oil  surf.,  8c 
ft.;  82,302  sq.  ft.  d.  g.  rdwy.  with  oiled 
surf.,  5.5c  ft.;  76,091  sq.  ft.  waterbounr! 
d.  g.  rdwy.,  4.3c  ft.;  wooden  guard  rails 
compl.  $730;  galv.  iron  pipe  rails,  $125 
compl.;  2681  ft.  unplas.  curb,  46c  ft.; 
2863  ft.  unplas.  light  curb,  36c  ft.;  27,- 
778  sq  ft.  one-course  cem.  walks,  12c 
ft.;  reinf.  concr.  bridge,  $23,400  compl.; 
corr.  iron  pipe  culv.  with  concr.  reinf., 
$1100;  reinf.  concr.  pipe  culv.,  $200; 
concr.  curtain  walls,  $1000;  sewer,  $22,- 
330;  6012  ft.  hse.  sewers,  80c  ft. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  10,  bids  will  be  rec.  by  A. 
L.  Banks,  city  clerk,  (780)  to  imp. 
North  Sutter  St.,  from  Hampton  St.  to 
Monterey  Ave.,  involv.  grade,  constr. 
concrete  curbs,  gutters,  sidewalks  an! 
roadway,  sanitary  sewer  system,  etc. 
Act  1911.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  W.  B. 
Hogan.   city   engineer. 


TULARE,  Tulare  Co.,  Cal.— As  prev- 
iously reported,  Valley  Paving  &  Const. 
Co.,  Visalia,  awarded  cont.  by  city  to 
imp.  portions  of  I  St.  Project  involves: 
111,780  sq.  ft.  4-in.  asph.  cone,  pave, 
$.199  sq.  ft.;  111,780  sq.  ft.  4-in.  asph. 
cone,  pave,  $.023  sq.  ft.;  18,400  sq.  ft. 
5-in.  cem.  cone,  pave,  $.21  sq.  ft.;  18,400 
sq  ft  subgrade  for  5-in.  cone,  pave,  $.0:{ 
sq.  ft.:  787  sq.  ft.  4-in.  cone,  walks, 
$.18  sq.  ft.:  2780  lin.  ft.  cone,  curb,  $.60 
lin.  ft.;  1945  lin.  ft.  8-in.  vit.  pip-.- 
sewer,  $1.30  lin.  ft.;  497  lin.  ft.  6-in. 
do,  $.50  lin.  ft.;  21  lin.  ft.  8-in.  corru. 
pipe,  $2  lin.  ft.;  5  br.  manholes,  $74.50 
ea.;    15    catchbasins,    $30    ea. 


HAYWARD,  Alameda  Co.,  Cal.— King 
&  Jones,  Hayward,  at  $31,660  awarded 
cont.  by  city  to  imp.  A  St.,  bet.  West- 
ern Pacific  R.  R.  and  Filbert  Sts..  in- 
volv. U8,980  sq.  ft.  grade  and  3% -in. 
asph.  cone,  base  with  1%-in.  Warren - 
ile    surface    pavement;    curbs,    gutters. 


SANTA  MONICA,  Cal.— City  Eng. 
Howard  B.  Carter  preparing  petitions 
for  circulation  in  proposed  assessment 
dist.  for  Montana  Ave.  incline  project, 
which  proposes  a  concr.  incline  and 
rdwy.  of  ornamental  design  from  the 
foot  of  Montana  Ave.  to  the  beach  road 
opposite  Marguerita  Ave.  Est.  cost 
of  the  proj.   is  $400,000. 

STANISTjAUS  COUNTY.  Cal.— Valley 
Paving  &  Const.  Co.,  Visalia,  at  $163,- 
481  awarded  contract  by  State  High- 
waj'  Commission  to  widen  with  Port, 
cem.  cone,  and  surface  with  asph.  cone. 
7.8  mi.  in  Stanislaus  county,  bet.  Mo- 
desto and  Stanislaus  river. 


SHASTA  COUNTY,  Cal.— Geo.  Pollock 
Co.,  Forum  Bldg.,  Sacramento,  at  $272,- 
598  awarded  cont.  by  State  Highway 
Commission  to  grade  and  surface  with 
crushed  stone  or  gravel  4.5  mi.  in 
Shasta  county,  bet.  Dog  Creek  and  La 
Moine. 


SANTA  BARABAR,  Cal.— Sam.  J. 
Stanwood,  supervisor,  announces  plans 
will  be  started  soon  for  new  county 
scenic  drive  skirting  east  side  of  Mis- 
sion Canyon  and  connecting  with  Tun- 
nel Rd.  at  South  Portal.  Considerable 
heavy   exeav.   will   be   required. 


DOUGLAS  COUNTY,  Nevada — Tieslau 
Bros.,  2819  Grove  St.,  Berkeley,  at  $45,- 
805  sub.  low  bid  to  State  Highway 
Commission  to  grade;  const,  structures 
and  place  surfacing  material  bet.  3 
mi.  north  of  Holbrook  to  cor.nty  line. 


LASSEN  COUNTY,  Cal.— Until  May 
24,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  grade  and  sur- 
face with  screened  gravel,  3.8  mi.  in 
Lassen  county,  bet.  4  mi.  west  of  Bie- 
ber  and  Bieber.  See  call  for  biil.s  under 
offlclnl  propoi^nl  section  in  tliis  i.ssue. 

LONG  BEACH,  Cal.— City  plans  to 
impr.  State  St.,  bet.  Cherry  Ave.  and 
Temple  Ave.;  6-in.  concr.  pave,  with 
2-in.  asph.  concr.  w.  s.,  gut.,  cem. 
sewers,   walks,  etc.;   1911  act. 


O.A.KLAND,  Cal. — City  declares  inten. 
to  imp.  76th  Ave.  bet.  Foothill  Blvd. 
and  Ney  Ave.,  and  portions  of  Foot- 
hill Blvd.,  adjacent  to  76th  Ave.,  Involv. 
grade;  pave;  curbs,  gutters,  wlalks; 
corru.  iron  and  cone,  culvert.  1911  Act. 
Protest.s  May  13.  E.  K.  Sturgis,  city 
clerk.      W.    W.    Harmon,   city   eng,. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
Until  May  17,  11  A.  M..  bids  will  be 
rec.  by  Eugene  D.  Graham,  county 
clerk,  to  imp.  Acacia  Ave.,  in  town  r>f 
Ripon;  grade;  4-in.  oiled  rock  surface, 
1524  ft.  in  length.  Plans  obtainable 
from   County   Surveyor   F.    E.    Quail. 


SANTA  B.\RBARA.  Cal.— City  plans 
to  imp.  Samarkand  Dr.,  Serena  Rd..  T>"- 
mita  Rd.,  Hermosa  Rd..  and  AVyola  Rd.. 
involv.  2-in.  asph.  concr.  pave;  1911 
act.      Protests,    May    6. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
Until  May  17,  11  A.  M..  bids  will  bo 
rec.  b.v  J.  H.  Wells,  county  clerk,  to 
grade  and  pave  Division  No.  41  of 
county  highway  system.  known  us 
O'Hara  Ave.;  2  mi.  in  length.  Spec, 
obtainable  from  County  Surveyor  R.  R. 
.\rnold. 


BI'RB.\NK,  Cal. — City  plans  to  imp. 
Sherlock  Dr.  bet.  Elmwood  Ave.  and 
Burbank-Glendale  city  limits;  curbs, 
oil  mac.  san.  sewers,  hse.  conn.;  1911 
act,     F.    E.   W^ebster,    city   clerk. 


M.\KT1XEZ.  Contra  Costa  Co..  Cal  — 
Until  May  17.  !1  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
pave  portion  of  Division  No.  21.  county 
highway  system,  bet.  Martinez  east  citv 
limits  and  Peyton,  3600  lin.  ft.  Spec, 
obtainable  from  County  Surveyor  R.  R. 
.VrnoUl. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Until  Mav  17,  11  .A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
grade  and  gravel  Division  No.  25, 
county  highway  system,  known  as 
Marsh  Creek  Rd.,  from  pt.  3  mi.  east  of 
Clayton  east  a  distance  of  2.1  mi.  Spec, 
obtainable  from  County  Surveyor  R. 
K.   Arnold. 


SAN  ANSELMO,  Marin  Co.,  Cal. — 
Town  Eng.  H.  E.  C.  Feusler  preparing 
spec,  for  Florlbel  Manor  lateral  sewer. 


SAN  ANSELMO,  Marin  Co.,  Cal. — 
Town  starts  proceedings  for  sidewalks 
in  Red  Hill  Ave.,  bet.  San  Rafael  and 
Fairfax  city  limits.  H.  E.  C.  Feusler, 
town  engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  (366-C)  to  imp. 
Vine  St.,  bet.  Mission  and  Locust  Sts., 
Involv.  grade;  5-in.  hyd.  cone,  pave- 
ment; hyd.  cem.  cone,  curbs,  walks;  vit. 
clay  pipe  sewer  laterals;  6-in.  vit.  clay 
pipe  main  san.  sewers;  manholes: 
water  service  connections;  etc.  1911 
Act.  Protests  May  13.  S.  A.  Evans, 
city  clerk.     Jas.  K.  James,  city  eng. 


LOS  ANGELES,  Cal.— United  Con- 
crete Pipe  &  Const.  Co.,  P.  O.  Box  6, 
Ventura,  sub.  low  bid  to  county  at 
$85,412.68  for  imp.  work  in  R.  D.  I. 
286.  Artesia  Ave.  and  other  Sts.,  bet. 
Main  S't.  (Artesia)  and  Westminster 
and  Whittier  Rd.,  16,036  ft.  or  3.04  mi., 
involv.  14,426  eu.  yds.  e.\cav;  327.153 
sq.  ft.  concr.  pave.;  343,290  sq.  ft.  5-in. 
d.  g.  sub-base;  32.072  ft.  shape  should.; 
reinf.  concc,  box  culv.  Unit  prices  are: 
(1)  48c.  (2)  19c,  (3)  4.5c,  (4)  1.5c,  (5) 
$400. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
May  17,  8  P.  M..  bids  will  be  rec.  by 
J.  F.  Blakley,  city  clerk,  (70)  to  Imp. 
portions  of  Lockeford  St.,  Main,  Stock- 
ton and  Washington  Sts.,  involv.  grade, 
hydraulic  cone,  curbs  and  gutters,  1^ 
in.  Warrenite  wearing  surface  on  2%- 
in.  asph.  cone.  base.  Act  1911.  Cert. 
check  10%  payable  to  city  req.  Plans 
obtainable  from  L.  F.  Barzellotti,  city 
engineer. 


LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  rd.  work  for  which  bids  will 
be   rec.   by   county   May    17   are: 

Garvey  Ave.  from  east  city  limits 
of  El  Monte  to  Tyler  St..  1250  lin.  ft. 
involv.  2145  eu.  yds.  exeav.;  40,107  sq. 
ft.  disint.  gran,  sub-base;  24,578  sq.  ft. 
6-in.  to  8-ln.  concr.  pave.;  15,182  sq.  ft. 
8-in.   concr.   pave. 

Slauson  Ave.,  from  Laguna  Rd.  to 
Flood  Control  line,  9005  ft.,  involv. 
270,150  sq.  ft.  8-ln.  to  10-in.  concr. 
pave. 

Plans  obtainable  from  Rd.  Constr. 
Dept.,   11th   fir..  Hall   of   Records. 


LOS  ANGELES.  Cal.— Until  10  a.  m 
May  10,  bids  will  be  rec.  bv  bd.  pub. 
wks.  to  imp.  84th  PI.,  bet.  San  Pedro 
and  Main  Sts.:  627  eu.  yds.  cut.  35,- 
912  ft  6-in.  concr.  with  8-in.  expan. 
joint,  60  sq.  ft.  coarse  sheet  asph.  w. 
s-..  98  ft.  unplas.  light  curb.  Remove 
98  ft.  curb,  reset  3  m.  h..  25  ft.  12-in. 
cem  pipe  for  storm  drain,  1  No.  18 
c.   b. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
May  10,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  8-in.  to  10-in.  cem.  sewer  in 
Hobart  Blvd..  bet.  Florence  Ave.  and 
79th  St.  (Denker  Ave.  &  78th  St.  Sew- 
er Dist.):  1825.32  ft.  10-in.  cem.  sewer, 
29.165.59  ft.  8-in.  sewer,  36.142  ft.  6-in. 
hse.  conn.,  8.6  ft.  vertical  chimn^v 
pipe,  73  "B"  m.  h.,  8  drop  m.  h.  "S."  2 
std.  "H"  jet.  Cham..  1  "F"  jet.  cham.. 
13  No.  3  f.  t.,  97  frame  and  cover  sets 
220  ft.  concr.  reinf.  for  8-in.  pipe.  270 
ft.  concr.  reinf.  for  6-in.  pipe,  remod. 
one  existing  struc,  2^  ft.  m.  h.  ex- 
tension. 

Bids,  same  date,  to  imp.  Ardmore 
.Ave.  bet.  San  ^larino  and  12th  Sts.: 
1700  eu.  yds.  out.  75,036  sq.  ft.  6-in. 
concr.  pave,  with  8-in.  expan.  joint. 
!i40  sq.  ft.  remod.  with  rock  and  oil 
surf..  1190  ft.  unplas.  light  curb.  285 
sq.  ft.  one-course  walk,  23  sq.  ft.  gut.. 
270  ft.  hse.  sewers.  Reset  7  m.  h..  re- 
move  4900   sq.    ft.   gut..    147    ft.   curb. 

FERNDALE.  Wash.— Until  Mav  17. 
7:30  P.  M.,  bids  will  be  rec.  by  E.  D. 
Whiteley,  town  clerk,  to  const,  trunk 
sewer  and  disposal  plant  involv.  3190 
lin.  ft.  8-in..  1630  lin.  ft.  10-in.  and 
1800  lin.  ft.  12-in.  pipe  sewers:  16 
manholes:  2  flushtanks.  Disposal 
plant  includes  two  5-h.  p.  centrifugal 
pumps  and  meters:  chlorinating  equip- 
ment: 2  timed  syphons,  sludge  removal 
pipes,  manhole  castings,  approx.  200 
eu.  yds.  cone;  11,000  lbs.  steel  rein- 
forcing, etc.  Plans  obtainable  trom 
clerk   on   deposit   of  $20,   returnable. 
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SALINAS,  Monterey  Co.,  Cal.— City 
declares  inten.  (53)  to  imp.  Howard 
St.,  bet.  Capitol  and  Cayugra  Sts.,  and 
bet.  Church  and  Salinas  Sts.,  involv. 
grade;  hyd.  cone,  curb,  gutter;  1-in. 
asph.  macadam  surface  with  6-in. 
waterbound  macadam  base  pave.  1911 
Act,  Bond  Act  1915.  Protests  May  17. 
M.  R.  Keef,  city  clerVc.  Howard  Coz- 
7.ens,   city  eng. 

KERN  COUNTY,  Cal. — Following 
bids  rec.  April  26  by  State  Highway 
Commission,  to  widen  and  surface 
with  asph.  cone.  2.8  mi.  in  Kern 
County,  bet.  1  mi.  south  of  Delano  and 
north  boundary: 
Warren     Constr.     Co.,     Poplar     and 

28th    Sts.,    Oakland    (low)  ..  .$49,419 
Hanrahan  &  Co.,  Call  Bldg.,  S.  F.   49,832 

SANTA  BARBARA  COUNTY.  Cal.— 
Following  bids  rec.  April  26  by  State 
Highway  Commission  to  widen  with 
Port  cem.  cone,  and  surface  with 
asph.  cone.  5.1  mi.  in  Santa  Barbara 
county,  bet.  Santa  Barbara  and  Goleta: 
Cornwall  Constr.  Co.,  227  Eques- 
trian  St.,  Santa  Barbara.  $134,709.25 

Engineer's    Estimate,     $148,007.50. 

CHURCHILL  COUNTY,  Nevada — A. 
D  Drumm,  Fallon,  Nevada,  at  $30,426 
sub.  low  bid  to  State  Highway  Com- 
mission to  grade;  const,  str-ictures  and 
place  surface  material  bet.  3V2  mi.  east 
of  Frenchman's  and  Westgate,   7.78   mi. 


ELKO  COUNTY,  Nevada — Reynolds- 
Ely  Construction  Co.,  Springville,  Utah, 
at  $54,337  sub.  low  bid  to  State  High- 
way Commission,  to  grade;  const, 
structures  and  place  surfacing  ma- 
terials bet.  Wells  and  Moor,  10.29  nu. 
in   length. 

ELKO  COUNTY,  Nevada— A.  D. 
Dlumm,  Fallon,  Nevada,  at  $36,646 
sub.  low  bid  to  State  Highway  Com- 
mission to  grade,  const,  structures  and 
place  surface  material  bet.  SilVer  Zone 
and    3.8    mi.    east. 


SPADRA,  Cal.— State  Board  of  Con- 
trol will  be  asked  shortly  to  const.  V2 
mi.  road  connecting  Pacific  Colony, 
state  home  for  feeble-minded,  with 
Valley  Blvd.       

EUREKA.  Humboldt  Co.,  Cal. — City 
declares  inten.  (201  )to  imp.  portions 
of  Harrison  Ave.,  involv.  grade  and 
fill.  1911  Act.  Protests  May  17.  A. 
Walter  Kildale,   city   clerk. 

SACRAMENTO,  Cal.  —  McGillivray 
Constr.  Co..  Capitol  Nat'l.  Bank  Bldg., 
Sacramento,  awarded  cont.  by  city 
(2065)  to  imp.  portions  of  10th  and 
12th  Aves.,  East  Drive  of  Win.  Curtis 
Park  etc.  involv.  cone,  curb,  gutter, 
walk's-  c.  i.  drains  with  vit.  pipe  sewer 
connections;  const,  vit.  sewers;  cone, 
manholes;  grade;  asph.  cone,  pave  witi 
seal    coat. 

SONOMA  COUNTY,  Cal.— W.  H. 
Hauser,  3139  East  Seventh  St.,  Oakland, 
at  $12,388  awarded  cont.  by  State 
Highway  Commission  for  1  mi.  bi- 
tuminized  macadam  pavement  bet. 
Vineburg    Junction    and    county    line. 

MADERA  COUNTY,  Cal.— Hanrahan 
Co.,  Standard  Oil  Bldg.,  San  Francisco, 
at  $18,735  awarded  cont.  by  State  High- 
way Commission  to  widen  with  PorL- 
land  cement  concrete  2.1  mi.  in  Madera 
County,  bet.  Borden   and  Madera. 

LOS  ANGELES.  Cal.— Jos.  M.  Shull 
&  Co.,  1260  Locust  Ave.,  Los  Angeles, 
at  $31,250  awarded  cont.  by  Bd.  Pub. 
Wks.  to  imp.  70th  St.,  bet.  Hoover  ot. 
and  Vermont  Ave.,  involv.  grade;  cone, 
pave:    -valks,   san.    hse.   sewers,   etc. 

LOS  ANGELES,  Cal.— County  appro- 
priates $100,000  to  const.  Glendora 
mountain  road  to  San  Gabriel  dam 
site.  Surveys  are  under  way  at  pres- 
ent time.  Geo.  W.  Jones,  county  rd. 
commnr.,    has    charge    of    the    work. 

REDLANDS.  Cal.— Until  2  P.  M.,  May 
5th.  bids  will  be  rec.  for  8-in.  vit. 
sewer  in  San  Mateo  St..  and  certain 
alley,  and  in  portions  of  Hastings  St., 
north  of  Olive  Ave.  Plans  and  spec, 
on  file  at  office  of  City  Engr.  Geo.  S. 
Hinckley.  C.  O.  Hook.  city  clerk. 
Work  to  be  done  under  1911  act.  Bias 
rec.  April  21,  rejected. 


REDLANDS,  Cal.— Until  2  P.  M.,  May 
5,  bids  will  be  rec.  for  8-in.  vit.  sewer 
in  Hastings  St.  n.  of  Olive  Ave.,  involv. 
sewer  m.ain,  hse.  conn.,  m.  h.,  etc.;  1911 
act.     C.   P.   Hook,   city  clerk. 


CALIFORNIA  —  Following  informal 
contracts  awarded  by  State  Highway 
Commission : 

Inyo  County — Surfacing  bet.  Indian 
Wells  and  Five-Mile  Canyon  to  Calla- 
way   and    Voss,    $14,500. 

Kern  County — Surfacing  sec.  bet. 
Ricardo  and  Freeman  Gulch  to  Harry 
Wilson,    $15,000. 

Glenn  County — Widen  and  surfacing 
sec.  bet.  Willows  and  southern  county 
line   to   C.   R.   Merrill.   $3675. 


VALLEJO,  Solano  Co.,  Cal. — Louis 
Tagnon,  Vallejo,  at  $3227  awarded 
cont.  by  city  (99)  to  imp.  Fremont  St., 
bet.  Farragut  Ave.  and  Hitchborn  St.  in 
Vallejo  Heights  Subdivision,  involv. 
grade;  curb,  gutter,  walks,  sewers, 
manholes,    5-in.    cone.    pave. 


LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  St.  work,  bids  for  which  will 
be  rec.  by  Bd.  Pub.  Wks.  May  10  in 
Ventura  Blvd.  (n.  rdwy)  and  First 
alley  n.  of  Ventura  Blvd.  Imprvt.  Dist., 
are:  5397  cu.  yds.  cut,  94  cu.  yds.  fill. 
92,252  sq.  ft.  6-in.  concr.  pave,  of  which 
3696  sq.  ft.  is  without  expan.  jt.  and 
88,556  sq.  ft.  has  8-in.  expan.  jt.  on 
centre  line,  1330  sq.  ft.  oiled  rdwy.,  4578 
ft.  unplas.  light  curb,  11,415  sq.  ft.  one- 
course  cem.  walk,  remod.  exist,  c.  b. 
compl. 


SANTA  CKuZ,  santa  Cruz  Co.,  Cal. — 
Until  May  6,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  (364-C)  to 
imp.  portion  of  Sherman  St.,  involv. 
grade,  excav.  and  fill,  pave  with  5-in. 
Port,  hydraulic  cem.  cone,  cone,  curbs, 
gutters,  catchbasins,  vit.  city  pipe 
sewers,  laterals,  wyes,  drain  pipe.  etc. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  Jas. 
K.  "James,   city   engineer. 


SAN  DIEGO,  Cal. — Until  10:30  A.  M.. 
May  17.  bids  will  be  rec.  by  city  to 
imp.  Rosecrans,  Talbott  and  other  Sts.: 
123,828.82  sq.  ft.  5-in.  concr.  pave.. 
8681.7  cu.  yds.  excav.,  9128.7  cu.  yds. 
embank.,  6844.91  ft.  curb,  3053.8  ft.  6- 
in.  class  "B"  C.  I.  pipe,  465  ft.  4-in.  class 
"B"  C.  I.  pipe,  5  fire  hydrants,  55  4- 
in.  cem.  sewer  laterals.  F.  A.  Rhodes, 
city   engr.     Allen  H.   Wright,   city   elk. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation  of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,  etc.,  this  "Supreme  Authority" 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  for  specimen  pages, prices, 
etc. .  FREE  Pocket  Maps  if  you  name  this  paper! 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
May  17,  bids  will  be  rec.  for  sewer  sys. 
east  of  33rd  St.  and  s  of  Imperial  Ave., 
involv.  4900  ft.  6-in.  cone,  pipe,  512  ft. 
8-in.  cem.  cone,  pipe,  84  ft.  8-in.  class 
"A"  C.  I.  pipe,  17  m.  h.,  4  drop  m.  h., 
10  deadends.  F.  A.  Rhodes,  city  engr. 
Allen   H.   Wright,  city  clerk. 

MONTEREY,  Monterey  Co..  Cal. — Un- 
til May  11,  7  p.  m.,  bids  will  be  rec.  by 
A.  J.  Mason,  city  clerk.  (2282)  to  imp. 
Park  Ave.,  bet.  Del  Monte  Ave.  and 
Fremont  St.,  and  Ocean  Ave.,  from  Del 
Monte  Ave.  to  Frem'nt  St.,  involving 
grade,  I'/^-in.  asph.  cone,  surface  on 
3% -in.  asph.  cone,  base,  cone,  curbs, 
gutters  and  sidewalks,  catchbasins 
with  12-in.  cem.  culverts,  cone,  head- 
walls,  6-in.  vit.  salt-glazed  ironstone 
pipe  sewer,  ten  4-in.  wyes,  ten  4-in. 
house  connections,  etc.  Cert,  checfk 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  H.  D.  Severance, 
city   engineer. 

YUBA  CITY.  Sutter  Co.,  Cal.— City 
rescinds  contract  awarded  to  Merced 
Concrete  Pipe  and  Const.  Co.,  Merced, 
at  $59,841.66  to  ccnst.  sewer  system  and 
new  plans  will  be  made.  Edw.  Von  Gel- 
dern,   city  engineer. 


SANTA  MONICA,  Cal. — City  plans  to 
imp.  Hollister  Ave.,  bet.  6th  St.  and 
Beverly  Ave.,  involv.  6-in.  cone,  pave., 
curb,  walks;  1911  act;  Howard  B.  Car- 
ter,  city   engr. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  May  14,  2  P.  M.,  bids  will  be  rec. 
by  Elmer  Dowdy,  county  clerk,  to  imp: 

Holli-ster  and  San  Felipe  Rd.  in  Sup. 
Dist.    No.    1. 

Old  Hollister  and  San  Juan  Rd.  in 
Sup.   Dist.   No.   2. 

San  Juan  Canyon  in  Sup.  Dist.  No.   2. 

San  Justo  and  Tres  Pinos  Rd.  in  Sup. 
Dist.  No.   3. 

E  St.  in  Town  of  Tres  Pinos  in  Sup. 
Dist.    No.    4. 

Spec,  obtainable  from  W.  A.  W^inn, 
county  surveyor. 


^m.\ 
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GET  BUSINESS  BY  MAIL 

BO  pages  of  vital  business  facts  anrt 
figure?.  Wlio,  where  and  how  many 
your  -Trnspeci.'i  are. 
S.fliOO  lines  of  business  o.orercd.  Com- 
pilwi  by  the  Largest  Directory  Pub- 
iisliers  in  tho  world,  thru  Information 
obtained  hy  actual  door-to-door  can- 
vass.        Write   for   your   FREE  copy. 

R.  L  POLK  &  CO.,  Detroit,  Mich. 
810  POLK     DIRECTORY     BLUG 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

elex:jtrical  engineers  and  contractors 

525  HOWARD  STREET,  SAN  FRANnSCO 

MOTORS 

New   and   Used,  Bought,  Sold,  Exchanged,  Rented  and    Repaired 

Industrial  Liglit  and  Power  InstaHation 

Telephone  SUTTER  3266 


Saturday,    May    1,    1926 
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Printing 


Modern,  Efficient  Methods, 
Up-to-date  Machinery  and 
Highly  Skilled  Workman- 
ship plus  an  Honest  De- 
sire to  Please  assure 


Quality  and  Service 


Telephones 

Garfield 

3  140 
3  141 
3  142 


The  Mercury  Press 

818  Mission  Street 

San  Francisco 
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Architects=Engineers^ 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  DOt — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
eontractoi-s  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

BuiUine  &  Ej^^neeting  News 


II 


J%%urday,  May  1,   1»26 
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Coiatmx:ts.  Awarded  i^^^^^^t^ 


BUILDING  PERMIT 
APPLICATIONS 


I  (SAN  FRANCISCO  COUNTY) 


No. 

1409 

■1410 

1411' 

1412 

1413 

■1414 

;1415 

1416 

1417 

1418 

.1419 

1420 

1421 

1422 

1423 

1424 

1425 

1426 

1427 

1428 

1429, 

1430 

1431, 

1432 

1433 

1434 

1435 

1436 

1437 

1438 

1439 

1440 

1441 

1442 

1443 

1444 

1445 

1446 

1447 

1448 

1449 

1450 

1451 

1452 

1453 

1454 

1455 

a456 

1457 

■-1458 

1459 

1460 

.1461 

L  1462 

11^1463 

■'1464 

■;i;i465 

i';il466 

■ill467 

:^1468 

146J 

1470 

1471 

1472 

1473 


Owner 
Battersby 
Brown 
Martha 
Ramazzotti 
Modglin 
Trueninger 
Samuelson 
McL.ean 
Schumacher 
Matthews 
Tiscornia 
Lewin 
Ferrel 
McCarthy 
Dunn 

Henrieman 
Henrieman 
Hansen 
.   Knickerbock 
Peters 
L.ang 
Sicata 
Western 
Hunt 
Kress 
Kress 
Nissum 
Adams 
Nelson 
Van  Vliet 
Van   Vliet 
Norton 
Kalinonsky 
Franzoni 
Thompson 
Ballen 
Weske 
Giamcomelli 
Hueter 
California 
Liebman 

Jacobson 

Devencenzi 

Union 

Olocco 

S'tateler 

Moors 

Vertner 

Scott 

Torre 

Wiklund 

Stoneson 

Pizzo 

Arnott 
-    JoJlnfepn 

Lacoste 

Lent 

Countunier 

Johnson 

Osterlind 

Peterson 

Lohmann 

Meyer 

Higgins 

Statler 


er 


Contractor 

Owner 

Wengard 

Ostlund 

Owner 

Owner 

Mager 

Owner 

Hose 

Owner 

Johnson 

Owner 

Larsen 

Owner 

Arnott 

Malloch 

Borman 

BoiTTian 

Owner 

Owner 

Owner 

Owner 

Sangimino 

Owner 

Helbing 

Clinton 

Clinton 

Fennell 

Lindsay 

Soules 

Stern 

Stern 

McCall 

Owner 

Owner 

Farquharson 

Capitol 

Bundle 

Hoppe 

Zwieg 

Owner 

Owner 

Johnson 

Sharman 

Owner 

Simon 

Frazce 

Owner 

Owner 

McCarthy 

Cuneo 

Owner 

Owner 

Own(  r 

Arnott 

-      Owner 

Owner 

Phoenix 

Sinionelli 

Owner 

Owner 

Owner 

Ludwig 

Owner 

Barrett 

Owner 


Amt. 

6000 

4500 

3300 

1000 

5000 

5000 

3000 

3000 

4000 

2000 

3000 

3000 

12000 

13000 

17000 

3435 

3000 

8000 

7600 

5000 

14000 

11600 

12000 

75000 

2500 

3500 

1200 

2500 

4000 

7000 

7000 

3750 

2000 

7000 

4000 

7000 

3200 

6000 

10000 

28000 

22000 

6000 

6000 

1100 

1600 

2000 

3000 

4000 

4000 

6000 

3000 

5000 

3000 

5000 

2000 

14000 

1000 

1000 

3000 

4000 

9000 

1800 

12000 

10000 

16500 


DWELLINGS. 

(1409)      E   HEAD   425   AND   4o0  N   GAR- 
field.  2  1-story  and  basement  frame 
■:         dwellings.  „„„„    ■.-.     , 

:;:Owner— G.    M.    Battersby,    2706    Mission 

fUrchitect-^Plans  by  owner.  Each  $3000 


;  DWELLING. 

•(1410)  E  BAKER  100  S  BEACH.  1- 
U'  story  and  basemeat  frame  dwell- 
(i         ings. 

JTOwnei— A.  Brown,  1560  Green  St. 
^'Architect — F'a'bre     &     Hildebrand,     110 
i  Sutter   St,       •:  „„^    ,„ 

Contractor— Can    Wengard,     1374    Por- 
•tola   Dr.     •  $4500 


Re- 


ALTERATJONS.  ^ 

(1412)  630  FRONT  STREET.  Remodel 
for    Restaurant. 

Owner — A.    Ramazzotti. 
Architect— W.     H.     Armitage,     72     New 
Montgomery   St.  $1000 

BRICK  BUILDING.  ^       ^^  ^  ^ 

(1413)  W  STERLING  BET.  HAR- 
rison  and  Bryant  St.  1-story  and 
mezzanine    brick    building. 

Owner— B.  F.  Modglin,  130  Montgomery 

St 
Architect— Geo.    De    Colmesnil,    1607    De 

Young  Bldg.  $5000 

DWELLING.  ,,^ 

(1414)  N  E  ULLOA  AND  26TH  AVE. 
1-story  and  basement  frame  dwell- 
ing. 

Owner   —    Paul    and    Lena    Gruenlnger, 

1132    Sanchez  St. 
Architect— Plans    by    owner. 
Contractor    —    Mager    Bros.,     1359    4  th 

Ave.  15000 


iiALTERATlONS. 

?i(l411)      E    MASON    75    S    GEARY. 
i!         model  for  Tea  Room.  „„^ 

liOwner — Martha   Jean's  Tea   Rooms,   270 
h         Sutter   St. 

65  Architect — None.  ,„„, 

?fContractor — Ostlund    &    Johnson,    1901 
.1-  Bryant  St, , ....?3300 


DWELLING. 

(1415)  E  LOWELL  80  S  HANOVER. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — A.  M.  Samuelson,  901  Geneva 
Ave. 

Architect — None.  $3000 


DWELLING.  ^^„ 

(1416)  N  TARAVAL  50  W  CORTEZ. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Mrs.   McLean,   2274    15th  St. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St 

Contractor— Rose  Bros.,  2231  14th  Ave. 


DWELLING. 

(1417)      S    GRANVILLE    215    N    W    UL- 

loa.     2-story    and    basement    frame 

dwelling. 
Owner— E.    A.    Schumacher,    693    Santa 

Ray   Ave.,    Oakland,   Cal. 
Architect — None.  $4000 


DWELLING. 

(1418)      N  STONEMAN  E  COSO.  1-story 

and    basement    frame    dwelling. 
Owner — Webster     Matthews,     Portland, 

Ore. 
Architect — I    Matthews,    156    3rd   St. 
(  ontractor — Andrew  Jchnson,  25  Brazil 
'       St.  ?2000 


DWELLING. 

(1419)  E  ALAMENEY  75  N  NORTON. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — D.    Tiscornia,    188   Bertita   St. 

Architect — None.  $3000 


UNDERPINNING 

(1420)  i44  5TH  STREET.  Underpin- 
ning. 

Owner — S.   Lewin,    Clunie   Bldg. 

.'Vrchitect — None. 

Contractor — H.  H.  Larsen  Co.,  68  Post 
St.  $3000 


FLATS 

(1421)  ■  N  HOLLOWAf  25  and  50  E 
Plymouth  Ave.  2  2-story  and 
basement  frame  flats  building.  (2 
flats    in    each    building). 

Owner — Clvde   Ferrel,   73   Nevada  St. 

Architect— None.  Each,    $6000 


DWELLINGS. 

(1422)  W  CECELIA  28  S  SANTIAGO, 
$4000;  S  W  Brighten  and  Grafton, 
$3000;  W  Brighton  33  66  S  Graf- 
ton, $3000  each;  W  De  Montford  75 
E  Capitol,  $3000.  5  1-story  and 
basement    frame    dwellings. 

Owner — The  McCarthy  Co.,  46  Kearny 
•St. 

Architect — None. 

Contractor — Jas.  Arnott  &  Son,  235 
Granville  Way.     Costs  noted  above. 


.STORES. 

(1423)      E     MISSION     130     N     23RD.     1- 

story    Class    C    reinforced    concrete 

stores. 
Owner — Dunn     Williams     Realty     Corp, 

address  car*  architect. 
Architect — S.   Helman,   57   Post   St. 
Contractor — J.    S.    Malloch,    180    Jessie 

St.  $17000 


DWELLING 

(1424)  N  TIOGA  25  E  Delta.  l-8tory 
and   basement    frame   dwelling. 

Owner — Laura  L.  Henrieman,  San  Ra- 
fael,  Calif. 

Architect — None. 

C-n tractor — E.  P.  Borman,  998  Chenery 
St.,  San  Francisco.  $3435 


DWELLING 

(1425)      NE    DELTA    &    TIOGA.    1-story 

and  basement  frame  dwelling. 
Owner — Laura   Henrieman. 
Arcliitect — None. 
Contractor — E.  P.  Borman,  998  Chenery 

St.,   San   Francisco.  $3000 


DWELLINGS 

(1426)      S    SAN    FELIPE    40    80    E    San 

Jacinto.     2     1-story    and     basement 

frame    dwellings. 
Owner — Walter    E.    Hansen,    485    Capls- 
trano  Ave.,   San   Francisco. 
Architect — None.  $4000  each 


DWELLINGS 

(1427)      S     PORTOLA     DR.     150     180     W 

Granville.    2    1-story    and    basement 

frame  dwellings. 
Owner    —    Walter    Knickerbocker,    332 

Pine  St.,   San   Francisco. 
Architect — None.  $3800  each 


DWELLING 

(1428)      W  THIRTY-SIXTH     AVE.      100 

S    Balboa.    2-story      and      basement 

frame  dwelling. 
Owner — J.    M.   Peters,   797   35th   Avenue, 

San    Francisco. 
Architect — None.  $5000 


DWELLINGS 

(1429)  W  THIRTV-FIRST  AVE.  50  75 
N  Santiago;  NW  Santiago  and  31st 
Ave;  W  31st  Ave.  25  N  Santiago.  4 
1-story  and  basement  frame  dwlgs. 

Owner — Lang  Realty  Co.,  exit.  Twin 
I'eaks   Tunnel,    San    Francisco. 

Architect — None.  $3500    each 


FLATS 

(1430)  S  CHESTNUT  193-3  W  Powell. 
2-story  and  basement  frame  (2) 
flats. 

Owner — L.    Sicata,    406    Bay    St.,      S.F. 

-Architect — .None. 

Contractor — A.  Sangimino,  721  Chest- 
nut St.,  S.  F.  $11,600 


STORES 

(1431)      SW      MARKET      AND      TENTH 

Streets.   1-story  and  basement  con- 
crete   stores. 
Owner    —    Western    Auto    Supply,    2355 

Broadway,   Oakland. 
.Architect — S.   Heiman,    57    Post    St.,   San 

Francisco.  $12,000 


AUTS.  &  STORES 

(1432)  SW  FERN  AND  FRANKLIN 
Streets.  6-story  and  basement  rein- 
forced concrete  (39)  apartments 
and  stores. 

Owner — M.  A.  Hunt,  916  Van  Ness  Ave., 
San   Francisco. 

Plans  by  owner. 

Ccntractor — Helbing  Co.,  916  Van  Ness 
Ave.,  San  Francisco.  $75,000 


UNDERPINNING 

(1433)  STEVENSON  200  E  5th.  Under- 
pinning. 

Owner — S.  H.  Kress  Co.,  New  York 
City,  N.  Y. 

Architect — E.  J.  Hoffman,  New  Yorlc 
City,  N.  Y. 

Contractor — Clinton  Construction  Co., 
923  Folsom  St.,   S.  F.  $2500 
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UNDERPINNING 

(1434)  —  STEVENSON  200  E  5th.  Un- 
derpinning. 

Owner — S.  H.  Kress  Co.,  New  York  City 
New  York. 

Architect — E.  J.  Hoffman,  New  York, 
N.   Y. 

Contractor — Clinton  Construction  Co., 
923   Folsom   St.,   S.   F.  $3500 


UNDERPINNING 

(1435)  2583-85  MISSION  ST.  Under- 
pinning. 

Owner — Jens  P.  Nissum,  et  al. 

Architect — None. 

Contractor — Fennell  and  Chisholm  Co., 
185  Stevenson  St.,  S.  F.  $1200 


REMODEL 

(1436)  986  MISSION  STREET.  Remod- 
el for  offices  and  food  commissary. 

Owner — Adams  Co.,  46  Kearny  St.,  San 
Farncisco. 

Architect — None. 

Contractor — Lindsay  Construction  Co., 
2381  Bryant  St.,  S.  F.  $2500 


DWELLING 

(1437)      W  LISBON   125  N  Brazil.   1-sto. 

and  basement  frame  dwelling. 
Owner — Arthur    A.    Nelson. 
Architect — None. 
Contractor — C.    E.    Soules,    159   Brighton 

Ave.,    San    Francisco.  $4000 


FLATS 

(1438)      W  MISSION  161-8  S  29th.  2-sto. 

and  basement  frame  (2)  flats. 
Owner — R.   Van   Vliet,  Alexander  Bldg., 

San   Francisco. 
Architect  - —  Alvln   J.    Stern,   Alexander 

Bldg.,  San  Francisco. 
Contractor — Alvin    J.    Stern,    Alexander 

Bldg.,  San  Francisco.  $7000 


APARTMENT   BUILDINGS 

(1439)      S  HAIGHT  68-9  &  103-1  E  Scott 

2  3-story  and  basement  frame  apts. 

(10   apts.   in   each   building). 
Owner — Ernest  Johnson,  235  Clark  Dr., 

San  Mateo. 
Architect — H.    C.    Bauman,    251    Kearny 

St.,  San  Francisco.  $18,000  each 


DWELLING 

(1440)  E  FAXON  AVE.  125  N  DeMont- 
ford.  1-story  and  basement  frame 
dwelling. 

Owner — Murray  Norton,  496  Benton  St. 
San    Francisco. 

Architect — -None. 

Contractor — John  P.  McCall,  3611  Mis- 
sion  St.,    San   Francisco.  $3750 


DWELLING 

(1441)      E  ELMIRA  25  S  Augusta.  1-sto. 

and  basement  frame  dwelling. 
Owner — Fred    Kalinonsky,    247    Charter 

Oak   Ave.,  San  Francisco. 
Architect— None.  $2000 


DWELLING 

(1442)      S    NIAGARA    80    W    Huron.    1- 

story    &    basement   frame   dwelling. 
Owner — Louis  Franzoni,   136   Huron  St., 

San  Francisco. 
Architect — None.  $7000 


REMODEL 

(1443)  3351  PACIFIC  AVENUE.  Gen- 
eral remodeling  for  residence. 

Owner — Joseph    Thompson,    5815    Third 

St.,    San    Francisco. 
Architect — None. 
Contractor — D.     B.     Farquharson,     1760 

Ellis  St.,  San  Francisco.  $4000 

FLATS 

(1444)  N  CABRILLO  106  E  19th  Ave. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Max   Ballen,    care   architect. 
Architect — L.    Ebbets,    240    Montgomery 

St.,    San    Francisco. 
Contractor — Capitol     Construction    Co., 

240  Montgomery  St.,  S.  F.  $7000 


DWELLING 

(1445)  N  OCEAN  AVE.  189  W  Otsego. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Adolph  Weske,  830  38th  Ave., 
San   Francisco 

Architect  &  Contractor — Geo.  F.  Run- 
die  &  Son,  1246  36th  Avenue,  San 
Francisco.  $3200 

DWELLING 

(1446)  E  SAN  BRUNO  AVE.  50  W 
Bacon.  1-story  and  basement  frame 
dwelling. 


Owner — ^Etalo    Giamcomelli,     2570    San 

Bruno  Ave.,  S.   F. 
A  rch  i  tect — None. 
Contractor — Joseph   W.    Hoppe,    530    Gl- 

rard  St.,  San  Francisco.  $6000 

DWELLINGS 

(1447)  W  SAN  BENITO  336  378  N 
Ocean  Ave.  2  1-story  and  base- 
ment  frame   dwellings. 

Owner— E.  C.  &  O.  M.  Hueter,  809  Flat- 
iron    Bldg.,    San    Francisco 

Architect — Harold  G.  Stoner,  810  Ulloa 
St.,    San   Francisco 

Contractor — Walter  C.  Zwieg,  351  San- 
ta Ana  Ave.,   S.  F.  $5000  each 

APARTMENTS 

(1448)  E  THIRTY-FOURTH  AVE.  175 
S  Clement.  3-story  and  basement 
frame     (21)    apartments. 

Owner — California  Real  Estate  &  Fi- 
nance Corp.,  318  De  Young  Bldg., 
San   Francisco. 

Architect — Albert  H.  Larsen,  447  Sut- 
ter  St.,    S.    F.  $28,000 

APARTMENTS 

(1449)  N   FRANCISCO    125   W   Gough. 
3-story    and    basement    frame    (12) 
Apartments. 

Owner — Ben    Liebman,    747    Call    Bldg., 

San   Francisco. 
Architect — R.   R.   Irvine,   747   Call  Bldg, 

San    Francisco.  $22,000 

DWELLINGS 

(1450)  W  BRIGHT  200  and  225  N 
Garfield.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner— T.    Jacobson,    570    Ramsell    St., 

San    Francisco. 
Architect — None. 
Contractor — Johnson  &  Erlendsen.   5312 

Mission   St.,   S.  F.  $3000   ea 

FLATS 

(1451)  E  COLLINS  300  S  Geary.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — A.   Devencenzi,   1514   Irving  St., 

San  Francisco. 
Architect — None. 
Contractor  —  Thos.    R.    Sharman,    1514 

Irving  St.,  San   Francisco.  $6000 

BOILERS 

(14  52)      SEVENTEENTH     &     ILLINOIS. 

Complete    suspension    of    boilers. 
Owner— Union     Oil    Co.     of    California, 

337    17th    St.,    Oakland. 
Architect — B.    O'Rourke,     337     17th    St., 

Oakland.  $1100 


ALTERATIONS 

(1453)  NO.  30  THIRD.  Remodel  front 
for  restaurant;  install  fixtures,  etc. 

Owner — F.   Olocco,   201    9th   St.,   S.   F. 
Architect — San  Francisco  Cabinet  Wks. 
Contractor — L.    Simon,    229    8th    St.,    San 
Francisco.  $1600 

FURNACE   ROOM 

(1454)  NO.  539  FOURTEENTH  AVE. 
Construct    fireproof    furnace    room. 

Owner — Mrs.    Lillian    Stateler.    539    14th 

Ave.,   San  Francisco. 
Architect — H.    H.    Meyers,    Kohl    Bldg., 

San  Francisco. 
Contractor — L.   D.   Frazee,   699    36th   St., 

Oakland.  $2000 

ALTERATIONS 

(1455)  NE  HYDE  AND  UNION  STS. 
Alter  and  repair  (3)  stores  and  (4) 
flats. 

Owner  —  Frank  B.  Moors  and  Carol 
Wills,    1020   Union   St.,   S.   F. 

Architect — W.  C.  Mahoney.  2762  Pierce 
St.,    San   Francisco.  $3000 


DWELLING 

(1456)      E     HAMBURG     50     S    Mangels. 

One-story    and      basement       frame 

dwelinig. 
Owner — Vertner  &  Hartzell,   1005  Hyde 

St.,   San   Francisco. 
Architect— None.  $4000 


DWELLING 

(1457)  S  EASTWOOD  100  E  Miramar. 
One-story  and  basement  frame 
dwelling. 

Owner— T.  W.  Scott,  260  McAllister  St., 

San   Francisco. 
Architect — None. 
Contradtor — John     E.     McCarthy,     1483 

Funston  Ave.,  S.  F.  $4000 

DWELLING 

(1458)  W  UTAH  200  S  17th.  One- 
story    and    basement    frame    dwlg. 

Owner — A.  Torre.  438  Utah  St..  San 
Francisco. 


Architect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon Ave.,   San  Francisco.  $6000 

DWELLING 

(1459)  SE  DE  HARO  AND  TWENTY- 
third.  One-story  and  basement 
frame  dwelling. 

Owner — Frank    Wiklund,   2008    23rd   St., 

San  Francisco. 
Plans  by  Owner.  $3000 

DWELLING 

(1460)  SE  MURRAY  AND  JUSTIN 
Drive.  One-story  and  basement 
frame   dwelling. 

Owner — Stoneson     Bros.,     3845    Mission 

St.,   San   Francisco. 
Architect — Chas.  F.  Strothoff.  2274  15th 

St.,    San   Francisco.  $5000 

DWELLING 

(1461)  W  LIPPARD  125  S  Bosworth. 
One-story  and  basement  frame 
dwelling^. 

Owner — Vincent   Pizzo,    65    Lippard   St., 

San  Francisco. 
Plans   by  Owner.  $3000 


STORE,    ETC. 

(1462)  W  SAN  JOSE  AVE  30  S  Col- 
onial Way.  Tvvo-story  and  base- 
ment frame   store  and  flat. 

Owner — James  A.  Arnott,  235  Gran- 
ville   Way,    San    Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  Son,  235 
Granville  Way,  S.  F.  $5000 


SHED 

(1483)  NW  BE  ALE  AND  FOLSOM. 
One-story  steel  loading  shed. 

Owner — Louis  T.  Johnson,  1415  Harri- 
son  St..   San  Francisco. 

Architect — None.  $2000 


DWELLINGS 

(1464)      SW    MAPLE    AND    WASHING- 

ton;   W   Maple   46     S     Washington. 

Two  two-story  and  basement  frame 

dwellings. 
Owner — Vincent  Lacoste.  3169  Clay  St.. 

San  Francisco. 
Architect    —    Edward    E.    Young,    2002 

California   St.,    S.    F-  $7000    ea 


LIGHTS 

(1465)      NE    GRANT    AVE    AND    POST 

St.   Replace  sidewalk  lights. 
Owner — Lent    Estate    Co.,    317    Harriet 

St.,   San  Francisco. 
Architect — None. 
Contractor  —  Phoenix  Sidewalk   Light 

Co.,   317   Harriet   St.,   S.   F.  $1000 


ALTERATIONS 

(1466)      1144  VALLEJO  STREET.  Raise 
dwelling;   construct  foundation  etc. 
Owner — J.    Countunier,    premises. 
Architect — None. 

Contractor — A.    J.    Simonelli,    1026    Fol- 
som St.,  S.  P.  $1000 


DWELLING 

(1467)     S  MUNICH  25   W  Drake.   1-sto. 

and    basement   frame   dwelling. 
Owner — Gus   Johnson,    1175   Munich   St., 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(146S)     N  ULLOA  57-6  W  17th  Avenue. 

1-story  and    basement   frame   dwlg. 
Owner — Erick  A.  Osterlind,  26  Chatham 

Place,  San  Francisco. 
Architect — None.  $4000 


April  28.  1926 

DWELLINGS 

(1469)  E  CORDOVA  30  58  86  S  Mun- 
ich. 3  1-story  and  basement  frame 
dwellings. 

Owner — Emil  Peterson,  940  Geneva  St., 
San   Francisco. 

Architect — None.  $3000    each 


ALTERATIONS  . 

(1470)  1222  GEARY  STREET.  Move 
apartments  11  ft;  make  minor  ad- 
ditions. 

Owner — John  Lohmann,   1222   Geary  St. 

San   Francisco. 
Architect — None. 
Contractor — U.   T.   Ludwigr,   960   Natoma 

St.,   San   Francisco.  $1800 

DWELLINGS 

(1471)  W  TWENTIETH  AVE.  250  275 
300  325  S  Vicente.  4  1-story  and 
basement  frame  dwellings. 

Owner — Meyer   Bros.,    1st     Natl.     Bank 

Bldg.,    San   Francisco. 
Architect — None.  $3000   each 
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(1472)  JERROLD,  MARIN  AND  SAN 
Bruno  Ave.  1-story  frame  lumber 
shed. 

Owner — Higglns   Lumber   Co. 

Engineers  —  Ellison  and  Elli.son,  Pa- 
cific   Bldg.,    S.    F. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son  St.,  San   Francisco.  $10,000 


APARTMENTS 

(1473)      SW    MALLOROA    &       TOLEDO. 

3-story    and    basement    frame    (12) 

apartments. 
Owner — Wm.   Statler,   27   Mallorca  Way 

San    Francisco. 
Architect   —   J.    C    Hladik,    Monadnock 

Bldg.,   S.   F.  $16,500 

BUILDING  CONTRACTS 

(SAN  FRANCISCO  COUNTY) 


No 

Owner 

Contractor 

Ami 

666 

Grueninger 

Mager 

7700 

667 

Hersson 

Cox 

6100 

668 

Fuller 

Stockholm 

130808 

669 

Simmons 

Doyle 

4500 

670 

Allec 

Farnocchia 

13365 

671 

Heineman 

Burman 

3000 

672 

Heineman 

Burman 

3435 

67.^ 

Swanstrom 

Halsen 

4450 

674 

Heuer 

Sartorio 

3488 

675 

Heuers 

Fraser 

12920 

676 

Low 

Del  Favers 

63000 

677 

Stateler 

Frazel 

2789 

678 

Snorff 

Parker 

20,649 

RESIDENCE 

(666)  NE  ULLOA  and  26TH  AVE.  32-6 
X  100.  All  work  for  1-story  and 
basement   frame   residence. 

Owner   —    Paul    and    Lena    Grueninger, 

1132    Sanchez    St.,    S.    F. 
Architect — None. 
Contractor — Mager  Bros.,  1359  4th  Ave. 

San   Francisco. 
Filed  Apr.  22,  1926.  Dated  Apr.  19,  192fi. 

Frame   up $1941 

1941 

Acceptance    1942 

Usual    35    days    1941 

TOTAL  COST,  $7700 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications   filed. 

STORES. 

(667)  B  48TH  AVE  200  S  KIRKHAM 
S  25  X  E  120,  O.  L.  815.  1-story 
frame  bldg,  stores  and  living 
room. 

Owner — Nils  Hersson,  7th  Ave.  and 
Ortega   St. 

Architect — None. 

Contractor — Cox    Bros.,    1309    9th    Ave. 

Filed  April  22,  1926.  Dated  Mar  23,  1926 

Roof    on     $1525 

Brown   coated    $1525 

Completed     $1525 

35   days   after    $1525 

TOTAL  COST,  $6100 

Bond,  sureties  and  forfeit,  none.  Plans 

and  specifications  filed. 

RESIDENCE. 

(668)  N  E  BRODERICK  and  BROAD- 
way  E  58.6  x  N  137.6.  3-story  and 
basement  frame  building,  resi- 
dence). 

Owner — Frank    W.    Fuller,    251    Kearny 

St. 
Architect — Bakewell      &      Brown,      251 

Kearny    St. 
Contractor — Chas.    Stockholm    &    Sons, 
Hearst  Bldg. 

Filed  April   21,    1926.     Dated  . 

Payments   on    13th   each   month.. 75% 

35    days    after    25% 

TOTAL  COST,  $130,808 
Bond,  sureties,  forfeit,  none;  limit,  300 
days.    Plans  and  specifications  filed. 

OVENS 

(669)  NB  BAY  &  POWELL  N  275  x  E 
412-6.  Sheet  metal  work  for  ovens 
or  kilns  on  roof  of  building. 

Owner — Simmons   Co.   of   Cal.,   premises 

Architect — None. 

Contractor — Doyle   Sheet   Metal   Works, 

292  Fremont  St.,  San  Francisco. 
Filed  April   24,   1926.   Dated  Apr.  17,  '26. 

1st  .t   15th  each  mo 75% 

Usual   35   days    25% 

TOTAL  COST,  $4500 
Bond,  $2000;  Sureties,  Fidelity  &  De- 
posit Co  of  Maryland;  Forfeit,  $10; 
Limit,  45  days;  Plans  and  specifica- 
tions  filed. 


KESIDEXCB 

(670)  NW  UPPER  TERRACE  75  W 
Masonic  Ave.  N  120  x  W  75.  All 
work  for  1-story  and  basement 
frame  residence. 


Owner — J.  Allec,   2140  Folsom  St.,  S.  F. 

Architect— Fersee  Righettl,  12  Geary 
St.,   San   Franuisco. 

Contractor — J.  Farnocchia  &  Co.,  1812 
Powell  St.,  S.  F. 

Filed  April   24,    1926.   Dated  Apr.   6,   '26. 

Frame    up     $2500 

Ready  for  lathing   2500 

Inside    plastering    done     2500 

Completed    and    accepted    2515 

Usual    35    days    3350 

TOTAL  COST,  $13,365 

Bond,   $6700;   Sureties,   G.  Mosca  and   L. 

Lombard!;    Forfeit,      none;      Limit,      90 

days;   Plans   and   specifications   filed. 

RESIDENCE 

(671)     NE    TIOGA    25    SE   Delta    SB   25 
NE    100    Lot    2   Blk    39    Reis   Tr.   All 
work    for    1-story    frame    residence. 
Owner — Laura    L     Heineman,    San    Ra- 
fael, Calif. 
Architect — E.    P.   Burman, 
Contractor — E.  P.  Burman,  998  Chenery 

St.,    San    Francisco. 
Piled  April  24,   1926.  Dated  Apr.  22,  '26. 

Frame   up    $750 

Brown    coated     750 

Completed    and    accepted    750 

Usual    35    days    750 

TOTAL  COST,  $3000 
Bond,  $3000;  Sureties,  Fidelity  &  Cas- 
ualty Co;  Forfeit,  $10;  Limit,  120  days; 
Plans  and  specifications  filed. 


BUNGALOW 

(672)      B  TIOGA  AVE.  &  DKLT/-    SE  25 
x  NE  100  Lot  1  Blk  39  Reis  Tr.  All 
work   for   1-story   frame   bungalow. 
Owner — Laura    L.    Heineman,    San    Ra- 
fael. Calif. 
Architect — E.    P.    Burman. 
Contractor— E.  P.  Burman,  998  Chenery 

St.,  San  Francisco. 
Filed  April  24,  1926.  Dated  Apr.  22,  '26. 

Frame    up    $858.75 

Brown    coated     858.75 

Completed    and    accepted    858.75 

Usual  35  days   858.75 

TOTAL  COST,  $343i; 
Bond,  $3435;  Sureties,  Fidelity  &  Casu- 
alty Co;  Forfeit,  $10;  Limit,  120  days; 
Plans  and  specifications  filed. 


BUNGALOW 

(673)      W    THIRTY-FIRST    AVE.    225    N 

Taraval.    1-story    frame    bungalow. 

Owner — Otto  &  Lillian  Swanstrom,  1019 

Noe  St.,  San  Francisco. 
*  'Tbitect — None. 
Contractor  —  Arvid   Halsen,    2427    25th 

Ave..   San   Francisco. 
Fi'pd    April   24,   1926.   Dated  Apr.  22,  '26. 

Roof    on    $1112.50 

Brown    coated     1112  50 

rompletpd  and  accepted    1112.50 

Usual    35    days    1112  50 

^  TOTAL  COST.   $4450 

Bond,  $2500;  Sureties,  Ida  Halsen;  For- 
feit, Limit,  Plans  and  specifications, 
none. 


ALTERATIONS 

(674)  W  MISSION  NO.  2346  Mission. 
All  work  except  electrical  work 
and  lighting  fixtures  for  altera- 
tions  and   additions   to   building. 

Owner— G.   A.   R.   Heuer,   240   Montgom- 
ery  St.,   S.   F. 
Architect — W.    H.    Crim,    .Ir.,    425    Kear- 
ny   St.,    S.    F. 
Contractor    —     Peter       Sartorio,       1849 

Chestnut  St.,   S.  F. 
Filed  Apr.   26.  1926.  Dated  Apr.   21,   192C 

Roof   on,    ready    for   lathing $872. 

Store    fronts    in     872. 

Completed    and    accepted     872. 

Usual    35    days    872. 

TOTAL  COST,  $3483 
Bond,  $1744.  Sureties,  Peter  Sartori 
and  C.  Bruschera.  Forfeit,  limit,  none. 
Plans  and   specifications   filed. 

FLATS 

(675)  W  TWENTY-FIRST  AVE.  175  S 
Anza  S  25  X  W  120,  O  L  304.  All 
work    f(ir    2-story    frame    flat    bldu. 

Owner — A.    and    Rita    Hauers,    531    21st 

Ave.,    S.    F. 
.Architect — None. 
Contractor — Wm.    S'.    Fiaser,    44.^    Hug) 

St      S    F 
Filed  Apr.  26,  1926.  Dated  Apr.  14.  1926. 

Frame    up    $3230 

Br'/wn   coated    32:{ii 

completed    and    accepted    3230 

Usual    3  I    davs    3;i,sii 

TOTAL  COST,  $12,920 
Brnd,  sureties,  forfeit,  none.  Limit,  120 
Plans  and   specifications  filed. 


X  S  68.9.  All  work  except  glass, 
glazing  and  elevator  work  for  5- 
story  class  C  apartment  building. 

Owner — Mrs.  C.  F.  Low,  983  Jackson 
.St.,    S.    P. 

.Architect — Albert  Farr  and  J.  F.  Ward, 
68   Post  St.,   S.  F. 

Contractor — J.  Del  Fevero  &  Co.,  180 
.le.ssie   St.,    S.    F. 

Filed  Apr.  26,  1926.  Dated  Apr.  17,  1926 

27th   of   each   month    75% 

Usual    35    days    25% 

TOTAL  COST,   $63,000 

Bond,     $31,500.     Sureties,    Angelo    Petri 

and  A.  Delmonte.     Forfeit,  none.  Limit, 

180      days.      Plans      and      specifications 

filed. 


REPAIRS. 

(677)      W    14TH    AVE.    216    S    ANZA.    S 

48    X    W    127.6.      Hot   water    heating 

plant    and    oil    burning    system    for 

repairs   to  bldg. 
Owner — Mrs.    Lillian    Stateler,    539    14th 

Ave. 
A  rch  i  tect — None. 
Contractor — L.   D.   Frazee,   699    36th    St., 

Oakland. 
Filed  April  27,  1926.  Dated  Apr  22,   1926 
Completed    and   accepted    ....$2091.50 

:{«   dajH   after 697.50 

TOTAL   COST,    $2789 
Bonds,   sureties,   forfeit,   none;  limit,   20 
days.    Plans  and   specifications  filed. 


APARTMENT    HOUSE. 
(678)      W  BRODERICK   100  S  GOLDEN 
Gate   Ave.     All  work   except  steam 
heating,   painting,  finish,   hardware, 
light    fixtures,    window    shades   and 
walls    beds    for    3-story    and    base- 
ment apartment   house. 
Owner — George  F.  Snorff. 
Architect — O.   R.  Thayer,   110  Sutter  St., 

S.  F. 
Contractor — C.    F.    Parker,    251    Kearny 

St. 
Filod  April   27,   1926.   Dated  Apr  5.   1926 

2iid    floor   Joists    set    $   1485 

Roady    for    plastering    4667 

Brown    coated    4667 

Completed   and  accepted    4667 

35    days    after    5163 

TOTAL  COST,  $20,649 
Bond,  $10,324;  sureties.  K.  E.  Parker  & 
A.  L.  Horstmeyer;  forfeit,  $10;  limit, 
160  days.  Specifications,  filed;  plans, 
none. 


FRAME   BUILDINGS 

(679)       XW    HURON    AVE.     32    NE    Mt. 
Vernon  Ave.  NE  208  x  NW  100.  All 
work    for   8    frame    buildings. 
Owner  —  .Annie    Curry,    1082    Pine    St.. 

San    Francisco. 
A  rrhitect — None. 
Contractor — James    Arnott    &    Son.    23.") 

Granville   Wav,   S.   F. 
Filed  Apr.  28,   1926.  Dated  .Apr.  21.   192'i. 
Roof    on    each    bldg.,    each    ..$1042.50 

Brown    coated,    each     1042.50 

Completed    and    accepted    ....    1042.50 

Usual    35    days     1042.50 

TOTAL  COST,  $33,360.  Each  build- 
ing $4170. 
Bond,  $16,680.  Sureties,  National  Sur- 
ety Co.  Forfeit,  $15.00  per  day.  Limit. 
100  days.  Plans  and  specifications 
fil.-d. 


STORE 

(680)      E  MISSION  130  N  23RD  75x122-6 

-All    work    except    wiring,    plumbing 

and   painting  for  1-story  reinforced 

concrete   store   building. 

Owner  —  The    Dunn    AVilliams    Realty 

Corp. 
.Architect— S.   Helman.   57   Post   St.,   San 

Francisco. 
Contractor — J.    S.    Malloch,    180    Jessie 

St..    S.    F. 
Filed  Apr.  28.  1926.  Dated  Apr.  22,  1926. 
Concrete  walls  are  ceiling  high  $3958 

Brown   coated    3958 

Completed    and    accepted    3958 

Usual    35    days    3958 

TOTAL  COST,  $15,832 
Bond,  sureties,  forfeit,  none.  Limit.  75 
ila.\  s.      Plans   and   specifications    filed. 

COMPLETION  NOTICES 


SA.N    FK.\lVCISCO   COrXTY 


Kecorded 


Accepted 


APART.MKXTS 

(676)      S  WASHINGTON    34-4   E   Powell 

E   30   S   68-6    W   4-4    S   3    in.   N   68.9. 

S  E  W'ashlnKtun  and  Powell  E  34.4 


Apr.  21,  1926— W  34TH  .AVE.  IT.t  N 
Taraval  25  x  120.  Walter  Hen- 
nings  to  whom  it  may  concern.. 
Apr.    21,    1926 

Apr.  21.  1926— SW  FRAXKLIN  and 
Sacramento  S  50  x  W  100.  Marian 
Realty  Co.  to  whom  it  may  con- 
cern         Apr.    21,    1926 


32' 
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Apr.  21,  ]926— W  FRANKLIN  50  S 
Sacramento  S  37-8%  x  W  100.  Mar- 
ian   ReaJty    Co.    to    whom    it    may 

concern .    Apr.    21,    1926 

Apr.  21,  1926— S  ANZA  82-6  E  33RD 
Ave.    25    X    100.      S.    A.    Schwartz    to 

whom    it    may    concern     

Apr.     19,     1926 

Apr.  21,  1926 — W  14TH  AVE.  166-8  N 
Ulloa  N  33-4  X  W  127-6.  Carrie 
Parmer,      Georgia      P.      Bliss      and 

Ralph    Bliss   to    W.    G.    Miller 

Apr.     3,     1926 

Apr.  21,  1926 — E  36TH  AVE.  225  N 
Fulton    N     25       x      E     120.         S.     A. 

Schwartz    to    A.    G.    Mattson 

Aur.    I.n.    1926 

Apr.  21,  1926— NW  JUDSON  AVE.  & 
Edna  N  25  W  100  ptn.  lot  40  blk. 
17,    Sunnyside.      Fresno    Homes   Inc. 

to   whom   it  may  concern 

.     Apr.    16.    1926 

Apr.  21,  1926— LCI'S  5,  6,  7  BLK.  17 
Sunnyside.  Fresno  Homes  Inc.  to 
whom    it    may    concern.  Apr.    16,    1926 

Apr.  21,  1926  —  ALL  PTN.  LOT  10 
Blk.  30  Sunnvside  as  follows:  N 
Judson  Ave.  100  E  Edna  E  25  x  N 
112-6.  Fresno  Homes  Inc.  to  whom 
it    may    ccneern    Apr.    16,    1926 

Apr.  21,  1926— LOT  10  BLK.  9  ST. 
Francis  Wood  Extn.  No.  1,  20  San 
Leandro  Way.  Louis  R.  Jacobson 
to    Henrv   Papenhausen .  Apr.    16,    1926 

Apr.     21,     1926— N     RICHLAND     AVE. 

303-7    E    Leese    E    25    x    N    100,    Lot 

55,    Blk.     4.       Hubert       and       Maria 

■  Mockel   to   whom   it  may  concern.. 

Apr.    15,    1926 

Apr.  21,  1926— E  41ST  AVE.  75,  100 
and  125  N  Geary.  George  A.  Ber- 
tram to  whom  it  may  concern.... 
Apr.     21,     1926 

Apr.  21,  1926  —  W  FILLMORE  bet. 
Post  and  Sutter  1739  Fillmore. 
The  Western  Addn.  Masonic  Hall 
Assn.  to  Ira  W.  Coburn.Apr.   16,  1926 

Apr.  21,  1926— E  15TH  AVE.  216  N 
Balboa  24  x  120.  W.  J.  Beban  to^ 
Henry    S.    Nelson     Apr.    19,    1926 

April  22,  1926— W  FOURTEENTH  AV 
250  S  Santiago,  30x127-6.  Fred  G 
Hein  to  Fred  Murray  Constr  Co. 
•  • April    13,    1926 

April  22,  1926— SW  VICENTE  AND 
Twentieth  Ave  S  100  x  157-6.  Meyer 
Bros  to  whom  it  may  concern... 
April    19,    1926 

April  22,  1926— N  E  SHAFTER  AVE. 
150  S  Keith  S  25  x  100.  Joseph  and 
Josephine  Luchini  to  whom  It  may 
concern     April    22,    1926 

April  22.  1926- E  41ST  AV  175  N  FUL- 
ton;  E  41st  Ave.  150  N  Fulton.  Wm. 
E.  Burns  to  whom  it  may  con- 
cern     April    20,    1926 

April     23,     1926— S     VALLEJO     160     E 
Leavenworth,    22-6x60..         B      Carl- 
omagno    to    whom    it    mav    concern.. 
April     22,     1926 

April  23,  1926— W  THIRTY-FIFTH 
Ave  293  N  Cabrillo  27x120.  S  and 
Esther  Harns  to  John  Casty  & 
Son     April    19.    1926 

April  23,  1926— S  JOOST  AVE  175  W 
Baden  W  25x120.  Mrs.  C  Belei  to 
J   D   Woodside April    16,    192.6 

April     23,     1926— LOT     9     BLK     2976  ' 
Merritt    Terrace    Sub.         Alfred      T 
Morris    to   whom    it   mav   concern.. 
April    22,    1926 

Apr.  23,  1926 — W  18TH  AVE.  225  S 
Noriega  S  25  x  W  120.  John  F. 
Moss    to    Olaf  J.    Olsen    ..Apr.    20,    '26 

Apr.  23,  1926— W  18TH  AVE.  200  S 
Noriega  S  25  x  W  120.  John  F. 
Moss    to   Olaf  J.   Olsen.. Apr.    20,    1926 

Apr.  23,  1926 — SW  MARSILLY  125  S 
Bosworth.  A.  Holmes  to  whom  it 
may    concern    Apr.    23,    1926 

Apr.  23,  1926— W  23RD  AVE.  90  S 
Union  S  25  x  W  120.  Julius 
Schnapp  to  whom  it  mav  concern 
April    22,    1926 

Apr.  22,  1926— W  28TH  AVE.  150  S 
Judah  S  25  x  W  120.  Martha  E. 
Orkey   to    G.   L.   Orkey..Apr.    21,    1926 

Apr.  23,  1926- S  HERNANDEZ  AVE. 
and  W  line  Lot  40  E  30  x  S  100 
ptn.  Lot  40  Blk.  2917  Laguna 
Honda  Park.  J.  L.  and  Theresa 
M.  Mitchell  to  whom  it  may  con- 
cern         Date    — 

Apr.  23,  1926— NW  46TH  AVE.  and 
Irving  48-9  x  125.  Cox  Bros,  to 
whom    it    may    concern. Apr.    23,    1926 

Apr.  2,"),  1926- N  IRVING  48-9  W 
46th    Ave.    33-2    x    120.      Cox    Bros. 

to   whom   it  may   concern 

Apr.    23,    1926 

Apr.  23,  1926 — NW  MCALLISTER  & 
Laguna  137-6  x  120.  Germain  and 
Mary  Marty  to  Orval  S.  Hibbard 
Apr.    16,    1926 


April  24,  1926— COMG.  130  S  of  in- 
tersection S  18th  with  W  Capp  St. 
rung    S    alg    W    Capp    30xW    122-6. 

L  Licht   to   R  Deluca   &   Son 

•  • April    15.    1926 

April  24,  1926— N  FLOOD  AVE  250 
W  Genesee  25x112-6.  Gust  Jelm  to 
whom   it  may   concern  .April.    24.   1926 

April  24.  1926— N  Filbert  87  W  Web- 
ster 25-6x120.  I  Bisio  to  Peter 
Gavazza     April    23,    1926 

April  L4,  1926— LOT  11  BLK  N,  Map 
Addn  to  Castro  St.  Addn  and  Glen 
Park  Terrace.  Einar  J  N  Berg  to 
whom   it   may   concern .  .Apr.    22.    1926 

April  24,  1926— S  GEARY  25  W  Hvde 
Herbst  Bros  to  F  R  Siegrist  Co, 
Inc April     21,     1926 

April  24.  1926 — NW  VIENNA  150  NE 
Ru.<;sia  Ave  NE  50xNW  100.  Louis 
C  Rattaro  to  Arthur  R  Siggs  and 
Harry    Walters April    24,    1^26 

April    24,    1920— E    EIGHTH    AVE    175 

5  Judah  S  37-6x120.  S  J  and  A 
McLean  to   R   A  McLean.. Apr.   20.   '20 

April     24,     1926 — W    TWENTY-FIRST 

Ave      275      S    Kirkham.      Gunnar 

Jacobson   to   whom   it   mav   concern 

April     23,     1920 

April  24,  1926— W  TWENTY-FIRST 
Ave       250     N       Kirkham.  Oscar 

Swanson   to   whom    it    may   concern 

April    23     19"'6 

April    24,  '  19"2'6— LOT  '  "29      BLK    '  14,' 
Crocker   Amazon   Tract.      Gustav    & 
Ethel  Echert  to  whom  it  may  con- 
cern  April      23,      1026 

April  24.  1926 — E  FORTY-THIRD 
Ave   200   S  Anza  S  25xE   120.      Eddy 

6  Schadek  to  whom  it  mav  con- 
cern  April   "24,     1926 

April  24,  1926— NE  SIXTEENTH  & 
Illinois.       Associated       Oil     Co       to 

Western    Pipe    &    Steel    Co 

April    14.    1926 

April  26,  1926 — W  THIRTY-SIXTH 
Ave  250  S  Taraval.  F  J  Davis  to 
whom   it  may  concern ..  April  24,  1926 

April  26.  1926 — E  FORTIETH  AVE 
100  S  Linciln  Way  S  50xE  120. 
Clarence  P  Thompson  to  whom  it 
may    concern    April    21,    1926 

April  26,  1926— E  FORTIETH  AVE 
50  S  Lincoln  Way  S  50xE  82-6.  W 
H  Sale  to  whom  it  may  concern... 
April     21,     1926 

April  26,  1926— E  FORTY-FIRST 
Ave  200  and  225  N  Pulton.  Wm  E 
Burns  to  whom  it  may  concern.. 
April    26.    1926 

April    26.    1926 S   MORAGA    32-6   W 

17th  Ave  W  25x100.  Albert  E  and 
Evelyn  M  Mourot  to  whom  it  may 
concern April    12,     1926 

April  26,  1926— NE  GOETTENGEN 
200  NW  Burrows  NW  25xNE  120. 
A  Wendell  to  Joseph  S  Fratessa 
April     26,     1926 

April  26,  1926 — W  POPE  175  N  Bruns- 
wick, 50x120.  John  Dall  to  whom 
it   may  concern April    26,    1920 

April  26,  1926 — NE  EGBERT  AVE  175 
SE  Phelps  SE  50xNE  100.  Jos  S 
Fratessa  to  whom  it  mav  concern 
...April     25,     1926 

April  26,  1926- W  TWENTY-FIRST 
Ave  60  N  Vincente  30x120.  Anna 
T  Perry  to  whom  it  may  concern 
April     26,     1926 

April     26,     192'6— LOT       3       BLK       30, 
Amended    Map,    Ingleside    Terraces.  . 
A   J    Herzig   to    whom    it   may    con- 
cern  April     26,     1926 

April  26,  1926— W  THIRTY-FOURTH 
Ave  25,  50  and  75  N  Fulton  25x96. 
P  J  and  Julia  A  Phelan  to  whom 
it    may    concern April    24,    1926 

April  26,  1926-NW  THIRTY-FOURTH 
Ave  and  Fulton,  25x94.  P  J  and 
Julia  A  Phelan  to  whom  it  may 
concern April     24,     1926 

April  26,  1926— N  SEVILLE  138-6  E 
Naples  Lot  22  Blk  6447  Crocker 
Amazon  Tract.  Albin  M  Samuel- 
son    to    whom    it   may   concern 

April   26,    1926 

April  26,  1926 — N  SEVILLE  216-6  E 
Naples  Lot  19  Blk  6447,  Crocker 
Amazon  Tract.  Albin  M  Samuel- 
son  to  whom  it  may  concern... 
April     26,     1926 

April  26,  1926— N  PRAGUE  125  and 
185  W  Cordova  Lots  23  and  22  Blk 
6449,  Crocker  Amazon  Tct.  Albin 
M  Samuelson  to  whom  it  may 
concern April    26,    1926 

April  26.  1926— W  THIRTY-EIGHTH 
Ave  100  N  Irving  N  lOOxW  120. 
Thomas  Hamill  to  whom  it  may 
concern ' '.  .April    26,    192iJ 

April  26,  1926— E  FORTIETH  AVE 
200  N  Irving  N  200xE  120.  John 
Gray  to  whom  It  may  concern... 
April     21,     192ii. 


April    26,     1526 — W    FIFTEENTH    AV .    •- 
180    S   Ulloa   S   30xW    127-6.     A-rgo-.' 
naut    Invst.  Co.  to.   whom    it     mity- 
concern. April    26,    1926 

April     26,     1926— NO.     165     M  ADRONE 
Ave.      A.,   e.    Hamerton      to      Chas.  -, 
Grimm  ,...>.........,  .,,AikH   25,    Jy2G' 

April  26,  1926— NE  MAYNARD  AND 
Congdon  E  450  N  180  E  50  S  UP 
N  60.  E  O  Risso  to  Boyd  C.  Lindsa,y 
.April     22,     19^6, 

April    26,    1926 — NW    MISSION    AND 
Sickles    Ave.   N\V     7Q\.\'E    50.      Betti 
Berner    to    Ernest    Swanson    ..,,.,,., 
April     23,     1928 

April     27,    ,1926 — LOT     13     BLK     3051,., 
Lots  16  and  17,  Blk.  3053,  Blk.  3050     '■ 
to  E053  and  ptn.   blks  3038  and  3054. 
Westwood    Highlands.       Hans    and 
Etether  K.  Nelson  to  whom  it  may 
concern    Date 

April    27,    1926— LOT    40    BLK    9,    mp 
Crocker  Estate  Tr.  Sub  1.  Bernard  . 
Dolan  to  whom  it  may  concern..— — 

April  27,  1926— S  FULTON  137-6  W 
Franklin  40x137-6.  V  Fassie  to 
whom  it  may  concern.  .April  19,  1926 

April  27,  1926— NE  THIRTY-EIGHTH 
Ave  and  Balboa  N  59xN  65.     Alfred 

F    Meyer    to    Alvin    J    Stern 

April    22.    1926 

April  27,  1926— S  GbNEVA  AVE  75 
W  Paris  W  25xS  100  Lot  17  Blk  3 
Crocker  Amazon  Tr.  Gaspare  and 
Vitina  Colicchia  to  Joseph  Bisio 
April     22,     1926 

April  27,  1926— W  SEVENTEENTH 
Ave  175  9  Judah  S  25xW  120. 
Karl  Yngve  to  whom  it  may  con- 
cern  April     24,     1926 

April  27,  1926— W  DIVISADERO 
137-6  S  O'Farrell  S  alg  Divisadero 
34-4  VzxW  125.  H  S  Meinberger 
to  whom   it  may  concern .  April  27   '26 

April  26,  1926— NW  GOLDEN  GATE 
and  Baker,  50x100.  Sellman  &  Mid- 
bust    to    whom    it    may    concern.... 

April    26,    1926 

<» ■ 
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Kecorded  An.^aut 

Apr.  21,  1926- N  LIBERTY  160  W 
Valencia  W  25  x  N  115.  Louis 
Cereghino  &  Son  vs.  Mrs.  A.  Campe 

Apr'.'  '21',  '  i926— w'  'pOLK  92'  'n  Union 
N  25  X  W  101-07%.  Edward  W. 
Lauer,  Charles  H.  Shipman  as  At- 
las Electric  Co.  vs.  Jules  Suppd 
and  F.   A.   Gawthorne    $261 

Apr.  21,  1926  —  S  GOLDEN  GATE 
Ave.  and  E  Masonic  Ave.  E  31-3  x 
S  100.  H.  and  H.  Roofing  Co.,  Inc. 
vs.    Dr.    F.    A.    Gawthorne     .$93. 

Apr.  21,  1926— W  SCOTT  50  S  BAY. 
West  Portal  Plumbing  Co.  vs.  F. 
A.    Gawthorne    $505.05 

Apr.  21,  1926  —  S  TOLEJDO  222  E 
Pierce.  West  Portal  Plumbing  Co. 
vs.    P.    A.    Gawthorne    $488.10 

Apr.    21,    1926— E    28TH    AVE.    149    S 
Balboa.   West   Portal   Plumbing   Co.  : 
vs.    F.    A.    Gawthorne    ..., $332.8i0 

Apr.  21,  1926— E  28TH  AVE.  120  S 
Balboa.  West  Portal  Plumbing  Co. 
vs.    F.    A.    Gawthorne"  .V.        ..$37?. 75 

April  22,  1926 — E  FORTY-THIRD 
Ave  250  S  Anza  S  25xE  i20y  Holmes 
Lime  &  Cement  Co  vs  Frank  B 
Solin  and  J  F  Dowling — $35 

April  22,  1926— E  EDINBURGH  125 
S'  Russia  Ave  S  25xE  100.  G  Maz- 
zera  &  Son  vs  Leon  and  Rose 
Hepple - $157.50 

Apr.  22,  1926— W  POLK  92  N  Union 
N  25  x  100.  Ginsberg  Tile  Co.  vs. 
Constance  Suppo  and  Dr.  F.  A. 
Gawthorne $517.51 

Apr.  22,  1926— W  POLK  92  N  UNION 
N  25  X  W  101.  Onfck  Hardwood  Co. 
vs.  Dr.  F..  A-  Gawthorne  and  Jules 
Sulppo     ,.,., $242 

Apr.  22,  1926— W  POLK  92  N  Union 
N  25  X  W  101.0%.  A.  G.  Atwood 
.vs.  Dr.  F.  A.  Gawthorne  and  Jules 
Suppo    ..  .^,.. $522. 

Apr.  22,  1926— W  POLK  92  N  Union 
N  25  X  W  101.7%.  Scott  Co.  vs. 
Jules  Suppo  and  Dr.  F.  Arthur 
Gawthorne $727. 

Apr.  22,  1926-r-W  POLK  92  .N  Union 
N  alg.  W  Polk  25  X  W  101.  Uhl 
Bros.  vs.  Dr.  F.  A.  Gawthorne  and 
Jules    Suppo    ... $llS.62 

Apr.    22,    1926 — W   POLK    92    N   Unioh 

N  alg.   W  Polk  25   x  W   100  S  25  E 

■101  to  W  .Polk  and  pt.  of  beg.     At- 

,.     las.  Heating   &    Ventilating   Co.    vs. 

Jules   Suppo   and    F.    A.    Gawthorne 

-   •  .=V..'.,..  .■:^.  ....  .-..-...,>.....     $&79.50 


Saturday,   May   1,   1926 


BUILDING    AND    ENGINEERING    NEWS 


13 


Apr.  22,  1926— W  43RD  AVE.  120  S 
Anza  S  alg.  43rd  Ave.  30  x  W  100 
in  or  1.  City  Sash  &  Door  Co.  vs. 
P.    A.    Gawthorne    and    J.    M.    Cody 

Apr.'  2'2[ '  1926—'  SE  "  GOLDEN  "  GATE 
Ave.  and  Masonie  Ave.  E  alg.  Gol- 
den Gate  Ave.  31-3  x  S  100.  City 
Sash  &  Door  Co.  vs.  F.  A.  Gaw- 
thorne  and   J.   Kenny    $75.07 

Apr.  22,  1926— E  35TH  AVE.  125  N 
Ulloa  th.  alg.  E  35th  Ave.  25  x  E 
120.  White  &  Anderson  vs.  R.  A. 
Roehe,  Benjamin  and  Annie  Water- 
man        $235. 

Apr.  22,  1926— E  GRANVILLE  WAY 
176  N  Ulloa  N  30  X  E  100.  White 
&  Anderson  vs.  R.  A.  Roche  and 
Marian    Eleanor    Heath    $135. 

Apr.  22,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  31-3  x  S 
100.  A.  G.  Atwood  vs.  Dr.  F.  A. 
Gawthorne    and    J.    Kenny     ....$553. 

Apr.  22,  1926— SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  31-3  x  S' 
100.  Scott  Co.  vs.  F.  Arthur  Gaw- 
thorne     $997. 

Apr.  22,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  alg.  S 
Golden  Gate  Ave.  31-3  x  S  100.  M. 
William  Davis  as  Davis  Hardwood 
Co.  vs.  Dr.  F.  A.  Gawthorne  and 
J.    Kenny     $248.76 

Apr.  22,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  alg.  S 
Golden  Gate  Ave.  31-3  x  S  100. 
Wm.  Onick  as  Onick  Hardwood  Co. 
vs.  Dr.  P.  A.  Gawthorne  and  J. 
Kenny    $489. 

Apr.  22,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  alg.  S 
Golden  Gate  Ave.  31-3  x  S  100.  G. 
B.  Jackson  as  G.  B.  Jackson  &  Son 
vs.  Dr.  F.  A.  Gawthorne  and  J. 
Kenny    $201.17 

Apr.  22,  1926— E  FOUNTAIN  358-8  W 
25th  N  28  X  E  125  ptn.  Blk.  16 
Noe  Garden  «Hd.  Union.  Charles 
Elibotte  vs.  K.  J.  Miner,  Adolph 
Johnson,  Harriett  Johnson  and 
Mable    Johnson    $45. 

Apr.  22,  1926— E  FOUNTAIN  286-4  S 
24th  S  25  X  E  125.  Charles  Fli- 
botte  vs.  K.  J.  Miner,  Michael  and 
Eugenia    Churkin     $290. 

April  22,  1926— W  FORTY-THIRD 
Ave  150  S  Anza  W  113-6  m  or  1  SW 
31  m  or  1  E  120-5^6  th  30  to  beg. 
Geno  &  Barnes  vs  Dr  F  A  Gaw- 
thorne      $200 

April   22,   1926— S'  GOLDEN   GATE  AV 

and   E   Masonic   Ave   E    31-3xS    100. 

O  K  Brown   (as  The  Hoosier  Store) 

vs    P   A   Gawthorne    and   J    Kenney 

$35.85 

April  22,  1926- W  SCOTT  100  N  Lom- 
bard 50x126.  H  Osander  vs  Henry 
P  and  Jane  Doe  Coustette $1270 

April    22,       1926— W       FORTY-FIRST 

Ave      25    S    Cabrillo      S    75xW    120. 

Holmes    Lime    &    Cement      Co      vs 

Frank   B   Solin    and   A   M   Wallen.. 

$23.63 

Apr  23,  1926— N  FT.  LOBOS  AVE.  E 
72  from  E  43rd  Ave.  E  30  x  N  80. 
G.  B.  Jackson  &  Son  vs.  Dr.  P.  A. 
Gawthorne $74  19 


Apr.  23,  1926— W  43RD  AVE.  120  S 
Anza  S  30  X  W  100.  G.  B.  Jack- 
son vs.  Dr.  F.  A.  Gawthorne.... 
$74.83 

Apr.  23,  1926— NE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  31-3  x 
S  100.  D.  and  R.  M.  Leonard  vs. 
Dr.  P.  A.  Gawthorne  and  J.  Kenny 
$134.35 

Apr.  23,  1926—30  x  137-6,  N  GEARY 
72  E  43rd  Ave.  J.  Behm  &  Co.  vs. 
P.    A.   Gawthorne   and   V.   E.   Haley 

$122. 

Apr.  23,  1926 — W  43RD  AVE.  150  S 
Anza    W    113-6    S-W    31     E     120-5% 

—  30  to  beg.  J.  Behm  &  Co.  vs. 
F.  A.  Gawthorne  and  J.  M.  Cody. 
$62. 

Apr.  23,  1926  —  S  GOLDEN  GATE 
Ave.  and  E  Masonic  Ave.  31-3  x 
S  100.  J.  Behm  &  Co.  vs.  F.  A. 
Gawthorne  and  J.   Kenny    $214. 

Apr.  23,  1926— SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  31-3  x  S 
100.  T.  &  T.  Electric  Co.  vs.  J. 
Kenny  and  Dr.  P.  A.  Gawthorne. 
$146.75 

Apr.  23,  1926 — SE  BALBOA  and  23rd 
Ave.  E  82-6  X  S  25.  Thomas  Day 
Co.  vs.  Morris  L.  and  Dora  Kahn, 
and    Dr.    P     A.    Gawthorne.     ..$141.56 

Apr.    23,    1926— W    42ND    AVE.    100    N 

—  S  25  E  20  to  beg.  Thomas  Day 
Co.  vs.  Lucien  London  and  Dr.  P 
A.    Gawthorne     $72. 

Apr.  23,  1926— W  43RD  AVE.  150  S 
Anza  W  llS-^Vz  SW  31-1  E  120-5^4 
N  30.  Thomas  Day  Co.  vs.  Virgil 
and  Vida  Haley  and  Dr.  P.  A. 
Gawthorne    $118.05 

Apr.  23,  1926  —  LOT  9  BLOCK  25 
Amended  Map  Ingleside  Terrace. 
T.  &  T.  Electric  Co.  vs.  Milton  P. 
and  Edna  H.  Samis  and  Dr.  P.  A. 
Gawthorne $60. 

Apr.  23,  1926— W  POLK  92  N  Union 
N  alg.  W  Polk  25  X  W  100  S  25th 
at  right  angles  101  to  W  Polk. 
Pittsburg  Heating  Co.  vs.  Jules 
Suppo    and    F.    A.    Gawthorne.  .$192. 

Apr.  23,  1926— N  POINT  LOBOS  AVE. 
83-8Vi  E  43rd  Ave.  E  alg.  N  Point 
Lobos  Ave.  25-3  N  and  pari,  with 
E  43rd  113-9%  to  pt.  87-6  E  43rd 
Ave.  and  325  S'  Clement  th.  at  right 
angk's  and  pari,  with  Clement  25 
S  109-6%  to  pt.  Lobos  Ave.  and 
pt.  of  beg.  T.  &  T.  Electric  Co. 
vs.    Dr.    P.    A.    Gawthorne $25.75 

Apr.  23,  1926— SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  alg.  S 
Golden  Gate  31-3  x  S  100.  Art 
Tile  and  Mantle  Co.  vs.  J.  Kenny 
and   Dr.  P.   A.   Gawthorne    $140. 

Apr.  23,  1926— W  43RD  AVE.  120  S 
Anza  S  30  x  W  100.  Harry  Listen 
vs.  J.  M.  Cody  and  Dr.  P.  A.  Gaw- 
thorne          $255. 

Apr.  23,  1926— W  POLK  92  N  Union 
N  alg.  W  Polk  25  x  W  101-0%. 
Harry  Liston  vs.  Jules  and  Con- 
stance Suppo  and  Dr.  F.  A.  Gaw- 
thorne      $348. 

Apr.  23,  1926— N  PT.  LOBOS  AVE.  72 
E  43rd  Ave.  E  alg.  Pt.  Lobos  Ave. 
25  x  E  100.  Harry  Liston  vs.  V.  E. 
Haley  and  Dr.  P.  A.  Gawthorne   $229. 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  lOTH.   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St, 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  {A}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


April  22,  1926 — W  FORTY-THIRD 
Ave  150  9  Anza  W  113-6  SW  31  E 
120-5%  N  30.  C  A  Wellman,  L  B 
Sibley  and  A  E  Perry  (as  Sibley 
Grading  &  Teaming  Co)  vs  Dr.  P 
A   Gawthorne    $8.00 

April   22,   1926 SE  GOLDEN  GATE 

and  Masonic  Aves  E  31-3xS  100.  C 
A  Wellman,  L  B  Sibley  and  A  E 
Perry  (as  Sibley  Grading  &  Team- 
ing Co)  vs  P  A  Gawthorne  and 
Jeremiah     Kenny $23 

April  22.  1926— W  POLK  92  N  Union 
N  25xW  121.  C  A  Wellman,  L  B 
Sibley  and  A  E  Perry  (as  Sibley 
Grading  &  Teaming  Co)  vs  F  A 
Gawthorne  and  Constance  Suppo 
$14.15 

April  22.  1926— W  POLK  92  N  Union 
N  25x101.  Joost  Bros  vs  F  A  Gaw- 
thorne   and    Jules    Suppo $295 

April  22.  1926 — E  FOUNTAIN  358-8 
N  25lh  N  28xE  125.  Alta  Roofing 
Co  vs  Kingsley  J  Miner,  Adolph 
Johnson  and  Harriet  and  Mabel 
Johnson     $17 

April  22,  1926— E  FOUNTAIN  286-4 
S  24th  S  25xE  125.  Alta  Roofing 
Co  vs  Kingsley  J  Miner,  Michael 
and    Eugenia    Churkin $%2 

April  22.  1926— W  POLK  92  N  Union 
N  25xW  101-0%.  City  S'^h  & 
Door  Co  vs  P  A  Gawthorne  and 
Jules    and    Constance    Suppo. $1074. 17 

April  23.  1926— N  ASH  AVE  192-6  E 
Buchanan  E  27-6xN  120.  John  J 
Dclutchi  vs  Ash  &  Hand.  Draper 
Hand    and    Helena    Dilling $57.65 

Apr.  22,  1926 — W  POLK  92  N  UNION 
N  25  X  W  101.  G.  B.  Jackson  & 
Son  vs.  Dr.  P.  A.  Gawthorne  and 
Jules    Suppo     $31.07 

April  22,  1926— SE  IRVING  AND 
Thirty-ninth  Ave  E  70xS  40.  E  J 
Gallagher  vs  Mabel  I  May  and  C  E 
Henning     $442. 

April  24.  1926 — COMG.  355  S  Clement 
and  dist.  72-6  E  43rd  Ave  E  30  S 
82-1,1  30-514  N  77-10%.  R  J  Wil- 
liams (as  Richmond  (Concrete  Co) 
vs   P   Arthur    Gawthorne $164.65 

April  24,  1926 — SE  GOLDEN  GATE 
Ave  and  Masonic  Ave  E  alg  S 
Golden  Gate  Ave  31-3xS  100.  R  J 
Williams  (as  Richmond  Concrete 
Co)  vs  F  Arthur  Gawthorne  and 
J    Kenny     $229.20 

April  24.  192R— W  POLK  92  N  Union 
alg  W  Polk  25xW  100  m  or  1.  R 
J  Williams  (as  Richmond  Concrete 
Co)  vs  P  Arthur  Gawthorne  and 
Joles    and    Constance    Suppe ..  $404.37 

April  24,  1926— W  PORTY-THIKD 
Ave  120  S  Anza  S  30xW  100.  R  J 
Williams  (as  Richmond  Concrete 
Co)  vs  F  Arthur  Gawthorne  and 
Virsjil   E  Halev  and  J  N  rodv..$32.24 

April  27.  1926 — NO.  2257  TTNION  on 
S  Union  bet.  Fillmore  and  Steiner. 
Clarence  Crawford  vs  Henry 
and  Elizabeth  Rubke  and  George 
M  Merritt    fas  Bav  Realtv  ro).$79.05 

April  26.  1926— W  43RD  AVE.,  120  S 
An^a,  S  30  X  W  100  m  or  1.  W.  P. 
Puller  &  Co.  vs.  J.  M.  Cody  and 
F.    A.    Gawthorne $120 

April  26.  1926— N  PT  LOBOS  AVE.,  72 
E  43rd  Ave..  E  30  x  N  80.  W.  P. 
Fuller  &  Co.  vs.  E.  V.  Haley  and 
P.   A.   Gawthorne $83 

April  26.  1926— E  39TH  AVE.  225  S. 
Balhoa.  S  25  x  E  100.  A.  Schafer 
vs.  Dr.  P.  A.  Gawthorne  and  H.  P. 
Kessler $328.30 

April  2fi.  1926— SW  PACHECO  AND 
Nineteenth  Ave  S  50xW  82-6.  K 
T  Ness  vs  Ludwig  and  May  P 
Hansen $297 

April  26.  1926— LOT  6  BLK  526  fmlv 
Blk  45  W  A  Lot  25x101  on  W 
Polk  92  N  Union.  American  Hard- 
wood Agencies  vs  Constance  and 
Jules    Suppo    and    F    A    Gawthorne 

and   Wm    Onick    $101.40 

April  26.  1926— W  POLK  92  N  Union 
N  25\-W  101. 7H.  W  P  Fuller  &  Co 
vs  Jules  Suppo  and  F  A  Gaw- 
thorne ~ $312 

April  26.  1926 — W  FORTY-THIRD 
.Ave  250  N  Anza  N  25xW  100.  A 
Schafer  vs  P  A  Gawthorne  and 
John    Irvine    $176 

April  26.  1926— W  FORTY-THIRD 
Ave  120  S  Anza  S  30xW  100.  A 
Schafer  vs  Dr  P  A  Gawthorne  & 
J    M    Cody    $63.65 

April  26.  1926— W  FORTY-THIRD 
.Ave  250  N  Anza  N  25x100.  M  Wil- 
liam Davis  (as  Davis  Hardwood 
Co)  vs  Dr.  F  A  Gawthorne  and 
John    Irvine    $206.10 
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RELEASE  OF  LIENS  1886 

loo7 

SA\    F II  AX  CI  SCO    C»il'X'lf  ^ggg 

r,             1    J                                                            .  1890 

Recoroen                                                     Amount  irqi 

Apr.   21,   1926— S  NORIEGA   75  E  20th  1x42 

Ave.   E   25   X   S   100.      Western   Lime  1393 

&    Cement    Co.    to    Frank    B.    Solin  1894 

and     A.     O.     Field     1895 

Apr.     21,     1926 — E     14TH    AVE.     125     S  i896 

Judah    S   75    x    E    120.      S.    Goldberg  1597 

to   Irving-   C.    Roth    1898 

.\pr.     21,    1926  —  SW    MARKET    and  1899 

Rcmaine   50x125.      Western   Lime   &  1900 

Cement   Co.   to   Frank   B.    Solin    and  1901 

Hugo  Haun 1902 

April  22,   1926— W  SCOTT  100  N  Lom-  1903 

bard       50x126.         American       Hard-  1904 

v/ood  Agencies  to  Henri  P  and  Jane  1905 

Doe   Coustette   &   H   O   Sander .  $668.77  1906 

April   22,    1926 — LOT   24    BLK    5878,    25  1907 

xlOO   on   S   Sweeny   122    E   Boylston.  1908 

Daly    City    Lime    &    Cement    Co    to  1909 

Julia    Estace    and    Joseph    S'pinozza  l9io 

April   22,   1926 — LOT   13   BLK   5859   25x  I9ii 

75    on    Sweeny.      Daly   City    Lime    &  1912 

Cement   Co   to   Elvidge   Ferrando   &  1913 

Jos    Spinozza    1914 

April     22,     1926— SW     LOWELL     26-6  1915 

SW  Hanover  S'E  27xSW   100.     Felix  1916 

Gross  Co  to  Harold  Barber  and  Wm  1917 

T    Cook     $200  1918 

April    22,    1926 — LOT    9,    BLK    5,    FOR-  1919 

est    Hill.     Pacific   Mill    and    Cabinet  1920 

Co.  to  Chas.  G  Gwynn,  Ruth  Gwynn  1921 

Helen  J.  Bright,  Sheldon  B.  Wright  1922 

April   22,    1926— S   LOWER   TERRACE  1923 

263.36    E   Rocsevelt   Way    S    90    x   E  1924 

50.     National    Plumbing    Supply    Co.  1925 

to  V  A.  and  Mrs.   V.  A.  O'Neill  and  1926 

J.   L    Padgett  and   A.   A.   Mirfin 1927 

April  22,   1926 — N  PINE  112-6  E  TAY-  1928 

lor    E    25    x    N    137.6    Golden    Gate  1929 

Bldg.  Materials  Co.  to  A.  G.  Isaacs,  1930 

Albert   J.   Pabre,    E.   H.    Hildebrand  1931 

$900  1932 

April  24,  1926— W  SCOTT  100  N  Lom-  1933 

bard  No.  3227  Scott.     Joseph  Musto  1934 

Sons-K'ienan    Co    to   H    P   Coustette  1935 

April     23.     1926— W     THIRTY-FIFTH  1936 

Ave    125    N    Taraval    N    25xW    120.  1937 

Pope  &  Talbot  to  Otto  Johnson  and  1938 

Herbert    G    Meanwell    1939 

Apr.     23,     1926 — W     33RD    AVE.     90     S  1940 

Ulloa  S  25  X  W  120.     Holmes  Lime  1941 

&   Cement  Co.  vs.   Frank   Solin   and  1942 

Julius    Schnapp     1943 

Apr.     23,     1926 — W    23RD    AVE.     90     S  1944 

Ulloa     S    25     X    W     120.         Western  1945 

Lime    &    Cement    Co.    to    Frank    B.  1946 

Solin     and    Julius    Schnapp 1947 

April  26,  1926 — W  SCOTT  100  N  Lom-  1943 

bald  N  50  x  W  126.6.  V.  Pierucci  to  1949 

H.    P.    Coustette    $350  1950 

April  26,  1926— W  SCOTT  100,  N  Lom-  1951 

bard  N  50  x  W  126.6.  Holmes  Plan-  1952 

ning  Mill  Co.  to  Win.  Little  and  H.  1953 

buildingTermit  j^l 

APPLICATIONS  nil 

(ALAMEDA   COUNTY)  iseo 

No.     Owner                       Contractor     Amt.  H^^ 

1848  Ludwig                          Beadell        1300  jq^^ 

1849  Matson                             Owner        1000  !n5? 

1850  Blanco                              Owner     13000  ^^^J 

1851  Johns:n                        Gardner        5000  {x?? 

1852  Felt                                   Owner        2500  i?,l' 

1853  Henry                                House        3000  ^''*'* 

1854  Smith  Owner        2500 

1855  Adams  Armstrong        6450 

1856  Kingsley  Bidelow        8800 

1857  Siemson  Owner       1500 
185S     McGuire                 Hambleton        3000 

1859  Meckert  Owner       5000 

1860  Hadsel  Owner       2650 

1861  California  Owner       2000 

1862  Marich  Potter        5000 

1863  California  Potter       6000 
1S64     Baddeley                    Griffiths       6000 

1865  Donelly  Griffiths       3800 

1866  Reichert  Windsor       4000 

1867  Mutual  Anderson        5600 
186S     Campbell  Owner        1200 

1869  American  Stolte       3015 

1870  Peterson  Peterson        4400 

1871  Butler  Owner      14200 

1872  Ferrier  Owner     19000 

1873  Suayne  Sprow       3600 

1874  Dull  Bigelow        3000 

1875  Stratton  Anderson        7500 

1876  Bruce  Malmstrom       2600 

1877  Johnson  Johnson        6200 

1878  Johnson  Johnson       9300 

1879  Harding  Harding        1500 

1880  Plunkett  Brown       1000 

1881  Mezeres  Potter       3000 

1882  Lister  Marshall       6000 

1883  Donovan  Durgin        4000 

1884  Degen  Owner       3650 

1885  Wilson  Owner       6500 


Henrahan 

Burgh 

Anderson 

Berg'strom 
Pacific 

Thor 

Harrington 

Olson 

Realty 

Simpson 

Moore 

Sylvester 

Lincoln 

Taylor 

Calvin 

Mann 

Fraza 

Hansen 

Dennis 

Leonard 

Taylor 

Ehrlick 

Knopf 

Anderson 

Jesperson 

Murphy 

Jenkins 

Almeida 

Cowden 

Sawdey 

Gray 

Howard 

Naro 

Ariss 

Rischmuller 

Ballew 

MacLubick 

Dolan 

Lundquist 

McVickers 

Maga 

Xe-well 

Murdock 

Staley 

Wise 

Sullivan 

Hanson 

Cuneo 

Johansen 

Rogers 

Bain 

Wyckoff 

Holman 

Brindle 

Dellis 

Bell 

Black 

Samuel 

Hillegass 

Church 

La    Rocca 

La  Rocca 

Teichoira 

Teicheira 

Correia 

Blasher 

Pinkerton 

Whitecotton 

Burnett 

Zimmerman 

Fleming 

Christensen 

Bordwell 

Graves 

Newman 

Weeks 

Mclnnes 

Sutch 

Monez 

Ferguson 

McGregor 

Hughes 

Cotton 


Sommarstrom 
Johnson 
Flittner 
Sommarstrom 
Austin 
Soden 
Gary 
Palmgren 
Owner 
Young 
Owner 
Fairfax 
Owner 
Gambarlno 
Calvin 
Forbes 
Owner 
Durgin 
MacRae 
Allen 
OTvner 
Rodgers 
Knopf 
Owner 
Owner 
Owner 
Owner 
Owner 
Wartchow 
Brown 
Smith 
Owner 
Owner 
Owner 
Pedigreed 
Owner 
Wooley 
Strang 
Owner 
Owner 
Studebaker 
Olsen 
Owner 
Owner 
Owner 
Cox 
Owner 
Owner 
Lawritzen 
Rogers 
Durgin 
Jacobson 
Hauri 
Owner 
Matkalo 
Owner 
Lapham 
California 
Owner 
Owner 
Lyons 
Lyons 
Owner 
Owner 
Owner 
Blasier 
Owner 
Madsen 
Owner 
Steffen 
Owner 
Owner 
Kopf 
Owner 
Owner 
Owner 
Owner 
Sandow 
Owner 
Owner 
Owner 
Owner 
Owner 


2000 
6000 
7000 
8000 
13200 
3000 
6600 
4400 
4000 
9250 
2000 
4500 
1600 
1000 
5000 
1000 
4750 
5000 
2864 
1000 
3000 
3000 
8000 
2000 
1500 
4250 
7450 
3000 
1500 
7000 
3700 
3000 
3500 
2350 
2600 
2900 
4950 
2300 
3500 
1750 
'  2300 
5000 
4000 
1500 
3000 
6500 
4500 
5000 
1600 
3650 
7000 
3750 
1500 
4000 
3500 
1200 
14250 
21000 
5500 
6000 
2800 
3000 
5250 
5500 
3000 
3500 
4000 
10000 
1500 
3340 
2625 
3000 
1250 
5000 
2500 
4000 
2400 
4000 
3000 
4000 
6400 
4500 
12000 


ALTERATIONS 

(1848)  NO.  1737  MADERA  ST..  Berke- 
ley.     Alterations. 

Owner — F.  J.  Ludwig. 
Architect — None. 

Contractor— Beadell  &  Lane,  909  Spruce 
St.,    Berkeley.  jigQn 

RESIDENCE 

(1849)  NO.  818  CHANNING  WAY  Ber- 
keley. One-story  3-room  1  far«i]v 
residence.  ■* 

Owner— W.  Matson.  820  Channing  Was 

Berkeley. 
Architect — None.  $1000 

RESIDENCES 

(1850)  NO.   540-46-54-62  NIELSON  ST 
Berkeley.      Four    one-story    5-room' 
1    family    residences. 

Owner— P    A.  Blaueo.  733  Carl.son   Ave 
Berkeley.  ^-vtr., 

Architect — None. 

Contractor— Home  Building  Co  73! 
Carlson    Ave.,    Berkeley.        $3250    ea 

RESIDENCE  ■ 

(1851)  NO.  2929  CALIFORNIA  ST..  Ber- 
r^l^L  On^-story  9-room  2  famUv 
resdience.  '■o-miiy. 
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Owner— R.   B.    Johnson,    1606    Blake   St 

Berkeley. 
Architect— L.  F.  Hyde.  Oakland. 
Contractor— L.  D.  Gardner,  734  43jrd  Sc 

Oakland.  $5006 

RESIDENCE 

(1852)  NO.     832     ENCENARDO     AVE 
Berkeley.         One-story       5-room       1 
family   residence. 

Owner— R.  D.  Felt,  1728  Channing  Way 

Berkeley. 
Architect— None.  $2500 

RESIDENCE 

(1853)  NO.  1431  FAIRVIEW  ST.,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— R.  J.  Henry,  1905  Benito  Ave 
Berkeley.  ' 

Architect — None. 

Contractor— N.  G.  Hause.  2035  Chan- 
ning  Way,   Berkeley.  $3000 

RESIDENCE 

(1854)  NO.  1204  EVELYN  AVE..  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner— Smith    &    Rihu,    2613    Channing 

u  ay,    Berkeley. 
.Vrchitect — None.  $2500 

DAVELLIXG    AND    GARAGE. 

(lS5o)  1342  CAVANAUGH  RD..  Oak- 
land. 1-story  6-room  dwelling  and 
1-story  garage. 

Ownei— J.  N.  Adams,  959  Peralta  St 
Berkeley.  ' 

Architect — None. 

Contractor— T.    A.   Armstrong.  $6450 

DWELLINGS. 

(1856)  3554-3560  64TH  AVENUE,  Oak- 
land.    2  1-story  6-room  dwellings 

Owner— C.  A.  Kingsley,  5733  Fleming 
Ave.,  Oakland. 

Architect — None. 

Contractor— W.  S.  Bigelow,  1101  Wel- 
lington  Ave.,   Oakland.    Each,   $4400 

REPAIRS.  ~ 

(1857)  3619     MARKET     ST.,     Oakland 
r  ire  repairs. 

Owner--A.    Siemsen,   207    13th   St.,   Oak- 
land. 
Architect — None.  $1500 


ALTERATIONS. 

(1858)  2510  LINDEN  ST..  Oakland  Al- 
terations. 

Owner— B.    McGuire.    3434    Harlan    St 

Oakland. 
Architect — None. 
Contractor  —   Fred      Hambleton.      1005 

Chatham    Road,    Oakland.  $3000 

DWELLING. 

(1859)  3226  RANDOLPH  AVE  Oak- 
land.    2-story  6-room  dwelling. 

Owner — Fred     A.     Meckert,     545     Blvd 

Way,   Oakland 
Architect— None.    '  jsooo 

DWELLING   AND   GARAGE 

(1860)  E  105TH  AVE..  84  N  BIGGER- 
eau  St.,  Oakland.  1-story  5-room 
dwelling  and   1-story  garage 

Owner— E.    H.    Hadsel,    920    105th    Ave 

Oakland. 
Architect — None.  $2650 

ALTERATIONS.™""  ^ 

(1S61)      RAILROAD    AVE    AND    KBN- 

nedy    St.,    Oakland.     Alterations. 
Owner — California     Cotton     Mills,     23rd 

Ave..    Oakland. 
Architect — None.  $2000 

DWELLING. 

(1862)  N  E  29TH  ST..  No  2016-18.  Oak- 
land. 1-story  8-room  2-family 
dwelling. 

Owner — H.  E.  Marich. 
Architect — None. 

Contractor— A.  W.  Potter.  1411  High 
St..  Oakland.  $5000 

(1863)  E  80TH  AVE.,  60-210  N  Ruds- 
dale  Ave..  Oakland.  2  1-story  4- 
rocm    dwellings. 

Owner— Calif.   Mission    Realty   Co.,   1411 

High  St.,  Oakland. 
Architect — None. 
Contractor — A.    W.    Potter,    1411    High 

St..  Oakland.  Each,  $3000 

DWELLING    AND    G.ARAGE 

(1864)  S   51ST  ST..   240  B  DOVER  ST 
Oakland.      1-story    6-room   2-family 
dwelling  and   1-story  garage. 

Owner- Miss      M.      A.      Baddeley.      5048 

Dover   St.,    Oakland. 
Architect — None. 
Contractor— E.    O.     Griffith,     1246     61st 

Ave.,    Oakland.  '  $5000 
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DWELLING    AND   GARAGE. 

(18t;r.)  1655-1700  CIIUKCH  STREET, 
Oakland.  2  1-stoiy  3-room  dwell- 
ings   und    1    1-story    garage. 

Ownei- — Joseph  JJonelly,  3873  Tele- 
graph   Ave.,   Oakland. 

Architect — None. 

Contractor— B.  O.  Griffith,  1246  64th 
Ave.,  Oakland.  Each,  $2000 

DWELLING. 

(1K66)  VV  BEST  AVE.,  30  S  BROOK- 
dale  Ave.,  Oakland.  1-story  5-rooni 
dwelling. 

Owner— (has.  L.  Reichert,  2331  E  20th 
>St.,  Oakland. 

Architect — None. 

Conti  actor^Geo.  Windsor,  928  King- 
ston Ave.,  Pied.  $4000 


ALTERATIONS. 

(186  ()      S     E     COR.     7TH     AND    WASH- 

ingtcn    Sts.,    Oakland.     Alterations. 
Owner— Mutual    Realty    Co.,    15th    and 

Webster  Sts.,   Oakland. 
Architect — None. 
I  ontractor — .John     Anderson,     874     34th 

St.,   Oakland.  $5600 

ALTERATIONS   AND    REPAIRS. 

(1808)  1530  23RD  AVE.,  Oakland.  Al- 
terations  and   repairs. 

Owner — J.  H.  Campbell,  626  Oakland 
Ave.,    Oakland. 

Architect — None.  $1200 


ALTERATIONS 

(1869)      517     16tH     STREET,     Oakland. 

Alterations. 
Owner — American    Bank. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland.  $3015 


DWELLING. 

(1870)      S  MONTE  VISTA  AVE.,   120   W 

Vernon    St.,     Oakland.       1-story    6- 

r,om   dwelling. 
Owner — Annie  C.  Peterson,  5S0  Jean  St. 

Oakland. 
Architect — None. 
Contractor — Chas.     Peterson,     580    Jean 

St.,   Oakland.  $4400 


APARTMENT    AND    GARAGE. 

(1871)  N  29TH  ST.,  50  W  FAIRMONT 
Ave.,  Oakland.  2-story  16-room 
apartments   and   1-story   garage. 

Owner — H.    S.    Butler,    5697    Oak    Grove 

Ave.,   Oakland. 
Architect — None.  $14,200 

APARTMENTS.  • 

(1872)  W  YORK  ST.,  200  N  MAN- 
dana  Blvd.,  Oakland.  3-story  24- 
room   apartments. 

Owner— E.    E.   Ferrier,    5213    E    14th   St., 

Oakland. 
Architect — None.  $19,000 

RESIDENCE  ~ 

(1873)  NO.  1722  SAN  LORENZO  AVE., 
Berkeley.  One-story  5-room  1 
family    residence. 

Owner — B.    B.    Suayne,    252    Lake    Blvd.. 

Oakland. 
Designer — F.    F.    Sprow,    727   Curtis   St.. 

Berkeley. 
Contractor — F.     F.     Sprow,     727     Curti.s 

St.,    Berkeley.  $3600 


RESIDENCE 

(1874)  NO.  1317  ORDWAY  AVE.,  Ber- 
keley. One-stoi(y  5-room  one 
family    residence. 

Owner— C.  O.  Dull,  2017  Woolscy  Z<  , 
Berkeley. 

-Architect — None. 

Contractor — B.  F.  Bigelovv,   2234  Ather 
ton     St.,     Berkeley.  $3000 


RESIDENCE 

(1875)      NO._  1616      SOUTH      HAMPTON 

Road,    Berkeley.  Two-story    7-roon) 

1    family    stucco    residence. 
Owner — R.    H.    Stratton,    Giant,    Calif. 
Architect — Slocombe    &    Tultle,    17th    & 

Webster   Sts.,    Oakland. 
Contractor — Geo.     W.       Anderson,       68D 

Arimo  Ave.,  Oakland.  $7500 


RESIDENCE 

(1876)      NO.    1668    EUCLID    AVE.,    Ber 

keley.      One-story   3-room    1    familv 

residence. 
Owner — -Miss    Bruce,    12    Euclid    Court, 

Berkeley. 
Architect — N.    S.    Wellington. 
Contractor — J.  B.  Malmstrom.  2326  27th 

Ave.,     Oakland.  $2600 


DWELLING   AND   GARAGE. 

(1877)  N  LOCKWOOD  ST.,  94-130  W 
79th  Ave.  2  1-story  5-room  dwell- 
ings and   1-story  garage. 


Owner — E.      Johnson,      223      Greenbank 

Ave.,  Pied. 
Architect — None. 

(;ontractor- — -L.     Johnson     &     Son 

Each,    $3100 


lAVBI.LlNG    AND   GARAGE. 

(1878)  N  W  78TII  AVE  and  WELD 
St.,  and  W  78th  Ave.,  44-84  S 
Weld  St.,  Oakland.  3  1-story  5- 
room  dwellings  and  garages. 

Owner — E.  Johnson,  223  Greenbank 
Ave.,  Pied. 

Architect — None. 

(.  ontiactor — L.   Johnson    &   Son 

Each,    $3100 


DWELLING. 

(1879)  W  MAPLE  AVE.,  164  N 
Laurel  Ave.,  Oakland.  1-story  3- 
rbom    dwelling. 

Owner — Zella    Harding. 

Architect — None. 

Contractor — A.  G.  Harding,  2004  Uni- 
versity   Ave.,    Berkeley  $1500 


ADDITION. 

(1880)      7256     CHABOT     RD.,     Oakland. 

Addition. 
Owner— W.    Plunkett,    7256    Chabot   Rd., 

Oaliland. 
Aichitect — None. 
Contractor — B.       E        Brown,      Lot      51, 

Thornhill     Park,     Oakland.         $1000 


DWELLING. 

(1881)      E    lOTH    AVE.,    150    S    E    17TH 

St.,       Oakland.         1-story       4-room 

dwelling. 
Owner — Chas.    Mezeres,    1624    lOth    Ave., 

Oakland. 
Architect — None. 
Contractor — Al.    W.    Potter,    9907    B    St., 

Oakland.  33000 


APARTMENTS. 

(1SS2)      541    UNION    STREET,    Oakland. 

2-story    l2-room   apartments. 
Owner — C.    G.    Lister. 
Architect — None. 
Contractor — E.       Marshall,       2327       San 

Pablo   Ave.,   Oakland.  $6000 


DWELLING. 

(1S83)      1020    AILEEN    ST.,    Oakland.    1- 

story  6-room  dwelling. 
Owner — Harry    Donovan,    5667    Glasgow 

St.,  Oakland. 
Architect — None. 
Contractor — Ward     Durgin,     5335     East 

14th   St.,   Oakland.  $4000 


DWELLING    AND   GARAGE. 

(1884)  W  HAVENSCOURT,  720  N 
Avenal  Ave.  1-story  5-room  dwell- 
ing and   1-story   garage. 

Owner — Wm.     A.      Degen.      2055      Santa 

Clara    Ave..    Alameda. 
Architect — None.  $3650 

APARTMENTS.    , 

(1885)  S  ELBERT  ST.,  200  W  EVER- 
ett  Ave.,  Oakland.  2-story  9-room 
apartments. 

Owner — F.     H.     Wilson,     800     McKinley 

Ave.,  Oakland. 
Architect — None.  $6500 


ADDITION. 

(1SS6)      W    PARK    BLVD.,    35    S   E    19th 

St.,  Oakland.     Addition. 
Owner — R.  Henrahan. 
Architect — None. 
Contractor — M.    F.    Sommarstrom,    1418 

Franklin    St.,    Oakland.  $2000 

DWELLING 

(1887)  S  ROSAL  AVE.,  350  W  LAKE- 
shore  Ave.  1-story  6-room  dwell- 
ing. 

Owner — Roy  Burgh. 

.Xrchitect — None. 

Contractor — L.  Johnson  &  Son,  223 
Greenbank  Ave.,   Pied.  $6000 


DWELLING. 

(18S8  2625  KINGSLAND  AVE.,  Oak- 
land.     2-story    7-room    dwelling. 

Owner — Fred  Anderson,  4221  E  14th 
St.,    Oakland. 

.Architect — None. 

Contractor — Jos.  Fittner,  4221  E  14th 
St.,  Oakland.  $7000 


FLATS. 

(1889)      S    HILLSBOROUGH    AVE..    116 

E    Wesley    Ave.,    Oakland.      2-story 

8-room  flats. 
Owner — Lee  A.  Berg.strom,  819  7th  Ave., 

Oakland. 
Architect — None. 
Contractor — Sommarstrom      Bros.,      386 

19th  St.,  Oakland.  $9000 


HOUSE. 

(18:j0>      W    50TH    AVE.,    NR.    S   P   R.   R., 

Oakland,      l-story   steel   compressor 

house. 
(^Jwiier — Paciflc  Gas  &   Electric  Co.,  San 

Francisco,   Cal. 
Ar<  hitect — None, 
t  ontractor-^Austin    Co.    of    Calif.,    244 

Kearny   St..   S.   F.  $13,200 

593      Tarzian  Hildebrand      10500 


RESIDENCE 

(1S9U  1616  STANNAGE  AVE.,  Berke- 
ley, l-story  5-room  1-family  resi- 
dence. 

Owner— W.  A.  Thor.  1436  67th  St.,  Oak- 
land. 

Architect — L.  Sparaglen,  4021  E-15th  St 
Oakland. 

Contractor — W.  E.  Soden  &  Co.,  4718  E 
14th  St.,  Oakland.  $3000 

KESIDENCE 

(1892)  11  ROSLYN  COURT.  Berkeley. 
2-stc;ry  7-room  1-family  plaster 
residence. 

Owner — H.  F.  Harrington,  6534  Tele- 
graph Ave.,  Berkeley. 

Designer  &  Contractor — L.  G.  Gary  530 
58th  St.,   Oakland.  $6600 

I'.ESIDENCE 

(1893)  2149  CURTIS  ST.,  Berkeley.  1- 
story    6-room    1-family   residence. 

Owner — T.    Olson,    Berkeley. 
Architect — None. 

Contractor  —  M.  W.  Palmgren,  1239 
Channing    Way,   Berkeley.  $4400 

DWELLINGS 

(1894)  LOTS  261  270  307  314  MERRIE- 
wood  Tract,  Oakland.  4  l-story  3- 
room    dwellings. 

Owner  —    Realty   Syndicate     Co.,      1440 

Broadway,   Oakland. 
Architect— None.  $1000  each 

DWELLING 

(1895)  W  SEVENTY-NINTH  AVE  100 
N  E-14th  St.,  Oakland,  l-story  18- 
room    9-family    dwelling  &   garage. 

O^^ner— J.    W.   and    A.    J.   Simpson,    1431 

<9th    Ave.,    Oakland. 
-Architect — None. 
Contractor— J.    T.    Young,    7717    E-14th 

St.,  Oakland^ $9250 

DWELLING 

(1896)  N  OUTLOOK  AVE.  150  E  66th 
Ave.    Oakland,   l-siory  4-room  dwlg 

Owner— S.  F.  Moore,  6626  Outlook  Ave 

Oakland. 
Architect — None.  $2000 

FLATS 

''^^^V  ..«^   EIGHTY-SEVENTH   AVE   85 

N     A     St.,  Oakland.  2-story  9-room 

flats. 
Owner— D.    Sylvester,     1309    S7th    Ave.. 

Oakland. 
Architect — None. 
Contractor— Fairfax     Realty     Co..     5419 

I-oothill    Bvd..    Oakland  $4500 

(18!,8)  2821  TELEGRAPH  AVE..  Oak- 
land.    1-stry    tile   garage. 

''^^'Tv7,^0a1<,a^n'S.'^°'"'    ''''    ^«'«^-'>»> 
Architect — None. 


$1600 

ADDITION 

(1899)  NO.    1512    EVERETT    ST       Al  . 
meda.     Additions. 

OwTicr— W.    Taylor.    Alameda. 
Designer— B.    Gambarino.    1537    Everett 

St.,    Alameda. 
Contractor— B.  Gambarino.  1537  Evere't 

St.,  Alameda.  $1000 

BUNGALOW 

(1900)  NO.  1736  PEARL  ST..  Alamedn 
One-story  8-room  duplex  cement 
plaster    finish    bungalow 

Owner— Estella     Calvin.     3016     Central 

Ave.,    Alameda. 
Designer— Clyde    H.    Calvin.    3016    Gen- 

tral   Ave..   Alameda. 
Contractor    —    Clyde    H.    Calvin.    3016 

Central   Ave.,  Alameda.  $5000 

ALTERATIONS 

(1901)  NO.    1519    EVERETT    ST      Ala- 
meda.     Alterations. 

Owner — P.   W.   Mann,  Alameda. 
.Architect — None. 

Contractor — J.     W.     Forbes,    841    Union 
St.,   Oakland.  $1000 

DWELLING 

(i;02)      NO.    1825      FREMONT      DRIVE. 

-Alameda.   One-story  6-room  cement 

plaster   finish    dwelling. 
Owner — F.    S.    Fraga,    1640      25th      Ave.. 

Oakland. 
Architect — None.  $4750 


36 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May   1,   1926 


DWELLING 

(1903)      NO.    1828      HARVARD      DRIVE, 

Alameda.  One-story  5-room  cement 

plaster  finish  dwelling. 
Owner — L.  I.  Hansen,  Alameda. 
Architect — Ward    Durgin,    5335    E-14th 

St.,    Oakland. 
Contractor — Ward   Durgin, '5335   E-14th 

St.,    Oakland.  $5000 


ALTERATIONS 

(1904)  NO.     1809-11       SANTA       CLARA 
Ave.,    Alameda.       Alterations. 

Owner — Lucile    W.    Dennis,    1435    Grand 

St.,   Alameda. 
Architect— None.  mo,,. 

Contractor— Chas.    W.     MacRae.    1087  V^ 
Park   St.,  Alameda.  ?<:»b4 

ALTER-A.TIONS  ^„,     „      ,     , 

(1905)  NO.  2423  HASTE  ST.,  Berkeley. 
Alterations. 

Owner — T.   J.   Leonard. 

^il^,S7-^^""E.    Allen,    2718    Regent 
St.,   Berkeley^ ♦10'^" 

DWELLING  „,     „ 

(1906)  W    21ST    AVE.,    3o    N    E    26TH 
St.,  Oakland.    1-story  o-room  dwell- 

Owner— C.    L.    Taylor.    510    E    17th    St., 
Oakland. 


Architect — None   . 


63000 


a™^ii?  CROSS  ROADS.  Oakland. 
1-story  5-room  dwelling. 

O^vner— Geo.  T.  Ehrlick,  3429  Tele- 
graph  Ave.,   Oakland. 

Architect — None. 

contractor— Sam  Rcdgers.  2043  Auseon 
Ave.,   Oakland  .  $3000 

APARTMENTS  „^         .^.      „ 

(190S)      W      OAKLAND      aVE.,      250      S 

Pearl  St.,  Oakland.     2-story  8-room 

apartments  and  stores.  „   ,  , 

Owner— Harry      Knopf,       238      Oakland 

Ave.,  Oakland. 
Architect — None.  ,     „„„    ^   ,  ,       j 

Contractor— Chas.    Knopf,    238    Oakland 

Ave..   Oakland.  fSOOO 


DWELLING  ^   ,  ,       , 

(1909)  5830   EAST    17TH   ST.,   Oakland. 
1-story   4-room   dwelling. 

Owner — A.   T.   Andersen,   6249    Mills   St., 

Oakland. 
Architect — None.  ?2000 

DWELLING  ^^^^ 

(1910)  N    54TH    ST.,    300    E    MARKET 
St.,  Oakland.     1-story  3-room  dwel- 

Owner— ^J.    W.    Jesperson,    878    54th    St., 

Oakland.  .,rnn 

Architect — Ncne.  $1500 


DWELLING 

(1911)  2650  67TH  AVE.,  Oakland.  1- 
story  5-room  dwelling  and  1-story 
garage.  ,  ,. 

Owner— J.  E.  Murphy,  1916  Franklin 
St.,   Oakland. 

Architect — None.  ?4250 


DWELLINGS 

(1912)  N  LARKSPUR  RD.,  600  S 
Rosemont  Rd.,  Oakland.  2-story  6- 
room   dwelling  and   1-story  garage. 

Owner — C.  R.  Jenkins,  3539  Kingsley 
St.,  Oakland. 

Architect — None. 

Contractor — J.  R.  Armstrong,  5691  Vi- 
cente   St.,    Oakland.  $5150 


DWELLING 

(1913)  E  20TH  AVE.,  50  N  E  17TH 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner — Ernest  B.  Almeida,  1722  20th 
Ave.,    Oakland. 

Architect — None.  $3000 


DWELLING 

(1914)      S    DERBY    ST.,    450    W    JONES 

Ave.,      Oakland.         1-story      3-room 

dwelling. 
Owner — Mrs.  J.  E.  Cowden.  3452  E  14th 

St.,  Oakland. 
Architect — None. 
Contractor    —    A.    H.    Wartchow,    9645 

Derby   St.,   Oakland.  $1500 


APARTMENTS 

(1015)  410-12-14  3STH  STREET,  Oak- 
land.    2-story   12-room  apartments. 

Owner— F.  Sawdey,  410A  38th  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  Brown  &.  Hughes,  2015 
Hearst   Ave.,   Berkeley.  $7000 


DWELLING 

(1916)      W   26TH   AVE.,    120    N   E    24TH 

St.,       Oakland.         1-story       5-room 
dwelling   and    1-story   garage. 
Owner— E.    B.    Gray,    223    Blake    Block, 

Oakland. 
Architect — None. 
Contractor   —    Andrew    Smith,    1469    1st 

Ave.,    Oakland.  313750 


(1917)  W  LAGUNA  AVE.  65  N  Scenic, 
Oakland.      1-storv   4-room    dwlg. 

Owner — Chas.  Howard,  3433  Fruitvale 
Ave.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(1918)       E    103RD    AVE.    205    N    E-14TP1 

St.,   Oakland.    1-story   5-room   dwlg. 
Owner — Peter    Naro,     1444     103rd    Ave., 

Oakland. 
Architect — None.  $3500 


ADDITION 

(1919)  941  FORTY-FIRST  ST.,  Oak- 
land.      Brick    addition. 

Owner — Ariss-Knapp  Co..  961  41st  St., 
Oakland. 

Architect — None.  $2350 


DWELLING 

(1920)      W    DEERING   eST.    250    S   Per- 

alta.      Oakland.        1-story      5-room 

dwelling   and    1-story    garage. 
Owner— Geo.   Rischmuller,   473   Jean    St. 

Oakland. 
Architect — None. 
Contractor   —    Pedigreed    Home    Bldrs., 

7428    E-14th    St.,    Oakland.         $2600 


DWELLING 

(1921)  E  SIXTY-SEVENTH  AVE.  140 
N  Avenal  Ave.,  Oakland.  1-story 
5-room  dwelling  and  1-story  ga- 
rage. 

Owner — R.  J.  Ballew,  1811  67th  Ave., 
Oakland. 

Architect — None.  $2900 


DWELLING 

(1922)  SW  COR.  GOLDEN  GATE  AVE. 
and  Ocean  View  Dr.,  Oakland.  2- 
story    5-room    dwelling. 

Owner — Mrs.   J.   MacLulict. 

Architect— R.  T.  Keener,  1404  Frank- 
lin   St.,    Oakland 

Contractor — B.  T.  Woolley,  707  Adams 
St.,    Oakland.  $4950 


DWELLING 

(1923)      S  OLIVE   ST.   150   E  96TH  AVE. 

Oakland.       1-story    5-room    dwlg. 
Owner — Cecil   &   Dolan,    1716   15th   Ave., 

Oakland. 
.Architect — None. 
Contractor    —    Geo.    Strang,    1287    60th 

Ave.,    Oakland.  $2300 


DWELLING 

(1924)  S  BURR  AVE.  300  E  94TH 
Ave..  Oakland.  1-story  5-room 
dwelling. 

Owner  —  John  Lundquist,  2518  Ells- 
worth   Ave.,    Berkeley. 

Architect — None.  $3500 


DWELLING 

(1925)       E    SEVENTY-THIRD    AVE.    22 

N    Hamilton    St.,    Oakland.      1-story 

3-room    dwelling. 
Owner — F.    A.    McVickers,    565    29th    St.. 

Oakland. 
Architect — None.  $1750 


DWELLING 

(1926)  BUTTERS  DR.,  Joaquin  Mil- 
ler Tract,  Oakland.  1-story  5-rm. 
dwelling. 

Owner — A.  M.  Maga. 

Architect — None. 

Contractor  —  S.  M.  Studebaker,  553 
23rd     St.,     Oakland.  $2300 


DWELLING 

(1927)  S  BURDICK  DR.  250  E  Moun- 
tain Blvd..  Oakland.  1% -story  5- 
room    dwelling. 

Ownei- — Miss    Rhode    and    C.    Newell. 

.'\rchitect — None. 

Contractor— Olsen  &  Sater.  3727  Hill- 
view   St.,   Oakland.  $5000 


DWELLINGS 

(1928)       LOTS    199,    244.    451,    472    MEL- 

rose   Highlands,   Oakland.     Four  1- 

story    3-room    dwellings. 
Owner    —    C.    P.    Murdock,    Inc.,     1440 

Broadway,    Oakland. 
Architect — None.  Each    $1000 


DWELLING 

(1929)     S  EARL  ST.  282  E  SHORE  Ave. 

Oakland.       1-story     4-room     dwell- 

iner. 


Owner — Warren   W.    Staley,   Circle   Hill 

Dr.,   Oakland. 
Architect — None.  $1500 

DWELLING 

(1930)  5401  NORMANDIE  AVE..  Oak- 
land.     1-story    5-room    dwlg. 

Owner — Edith  Wise.  1661  68th  Ave., 
Oakland. 

Architect — None.  $3000 


STORES 

(1931)       S    FOOTHILL    BLVD.     130    W 

Cole    St.,    Oakland.      1-story   stores. 
Owner — G.    R.    Sullivan,   cor.    College   & 

Keith,  Oakland. 
Architect — None. 
Contractor  —  Cox    Bros.,    389    17th    St.. 

Oakland.  $6500 


DWELLING 

(1932)      N   NEY  AVE.   200   E   Heron   St.. 

Oakland.  1-story  7-room  dwlg. 
Owner — F.  J.  Hanson,  San  Leandro. 
Architect — None.  $4500 


DWELLING 

(1933)      S   TRESTLE   GLEN    RD.    400   E 

Alma    Path,    Oakland.      1-story    6- 

room    dwelling. 
Owner — Louis    Cuneo,    5545    Telegraph 

Ave.,    Oakland. 
Architect — None.  $5000 


ALTERATIONS 

(1934)       5986    CANNING    ST..    Oakland. 

Alterations. 
Owner — J.    A.    Johansen,    5986    Canning 

St..  Oakland. 
Architect — None. 
Contractor  —  L.    Lauritzen,    1205    23rd 

Ave.,    Oakland.  $1600 


DWELLING 

(1935)       1433     GRANT    AVE..     Oakland. 

1-story    5-room    dwelling      and      1- 

story   garage. 
Owner— A.    J.     Rogers,     4129-G    Pennl- 

man,  Oakland. 
Architect — None. 
Contractor — Rogers    &    Rogers.    4129-G 

Penniman    Ave..    Oakland.  $3650 


FLATS 

(1936)  532-34  HADDON  RD.,  Oakland. 
2-story    10-room   flats. 

Owner — A.  Bain. 
Architect — None. 

Contractor  —  Ward  Durgin.  5335  E- 
14th    St..    Oakland.  $7000 

DWLG..   STORE 

(1937)  9726  FOOTHILL  BLVD..  Oak- 
land. 1-story  4-room  dwelling  & 
store. 

Owner— W.    H.    WyckofE.    8932    Foothill 

Blvd.,    Oakland- 
Architect — None. 
Contractor — Eric    Jacobson,    2307    Hav- 

enscourt    Blvd.,    Oakland.  $3750 


ADDITION  _      ^   , 

(1938)  823  FIFTY-NINTH  ST..  Oak- 
land.     Addition. 

Owner — L.     E.     Holman,     823     59th     St.. 

Oakland. 
Architect— None. 
Contractor — J.    J.    Haun.    822    56th    St.. 

Oakland.  $1500 

DWELLING  , 

(1939)  W  FORTY-SEVENTH  AVE. 
200  S  Foothill  Blvd..  Oakland.  1- 
story    5-room    dwelling. 

Owner— E.    S.    Brindle.    2126    34th   Ave.. 

Oakland.  ,.„«« 

Architect — None.  $4000 

(m?)^^N    SUTTER    ST.    100    W    39TH 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner— Christ    Dellis.    4042    FulUngton 

St.,  Oakland. 
Architect — None. 
Contractor— V.   J.  Matkalo,   2735   Helle- 

gass   Ave.,   Berkeley.  $3500 

ADDITION 

(1941)  4156  GREENWOOD  AVE..  Oak- 
land.     Addition. 

Owner W.     Y.     Bell,     4156    Greenwood 

Ave..  Oakland. 

Architect— None^ ?iiJ0U 

?mf)^^n5^  CLARENDON  CRESCENT. 
Oakland.  2-story  8-room  dwelling 
and    1-story    garage. 

Owner — P.  C.  Black,  651  Chetwood  St.. 
Oakland. 

Architect — None.  „,,    t      , 

Contractor— A.  R.  Lapham,  911  .Lark- 
spur Rd.,  Oakland.  $14,250 
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DWELLING 

(1943)    W   27TH  AVE.   347-390   N  E-16th 
■    St.,     Oakland.       2     l-.story     lO-room 

5-fainily    dwelling's    and    garages. 
Owner— E     W.    yamuel,   Oakland. 
Architect — None. 
Contractor    —    Calif.       Builders,       1636 

Franklin  St,  Oakland.  Each,   $10,500 


l.ESIDENCE 

(1U44)      341  OLIVE  AVENUE,  Piedmont 

1-story    5-room    frame    residence  & 

garage. 
Owner — E.    E.    Hillegass,    312   Olive   Ave 

■    Piedmont. 
Architect — None.  $5500 

RESIDENCE 

(1945)  124  MAGNOLIA  AVE.,  Pied- 
mont. 1-story  5-room  frame  resi- 
dence  and  garage. 

Owners-Albert  T.  Church,  845  Calmar 
St.,   Oakland. 

Architect — None.  $6000 


RESIDENCE 

(1946)  2404    SEVENTH    ST.,    Berkeley. 
1-story  4-room  residence. 

Owner    —    A.    La    Kocca,    1036    Bancroft 

Way,    Berkeley. 
Ai'cliitect — None. 

Contractor — O.   F.   Lyons,   520   San    Fer- 
•    nando  Ave.,  Berkeley.  $2800 

RESIDENCE 

(1947)  850  CHANNING  WAY,  Berke- 
ley. 1-story  5-room  1-family  residence 
Owner — A.    La    Rocca,      1036      Bancroft 

Way,  Berkeley. 

Architect — None. 

Contractor — O.   F.   Lyons,    520   San   Fer- 
nando Ave.,   Berkeley.  $3000 


RESIDENCE 

(1948)      733    SPRUCE    ST.,    Berkeley.    2- 

story     6-room    plastered    residence. 
Owner — E.   Teicheira,   2336   Edwards  St. 

Berkeley. 
Architect — None.  ?S250 


r.ESJDENCE 

(1949)  737  SPRUCE  ST.,  Berkeley.  2- 
story  6-room  1-family  residence 
(plaster). 

Owner — E.   Teicheira,   2336   Edwards  St. 

Berkeley. 
Architect — None.  $5500 

RESIDENCE 

(1950)  2737  MATHEWS  ST.,  Berkeley. 
1-story    5-room    1-family    residence. 

Owner — A.  E.  Correla,  2744  Mathews  St. 

Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(1951)      523    THE   ALAMEDA,    Berkeley 

1-story    5-room    1-family    residence. 
Owner— S.    E.    Blasker,    2454    26th    Ave., 

Oakland. 
Architect — S.  F.  Bixler,  2521  Regent  St., 

Berkeley. 
Contractor   —   B.    F.    Blasier,    2454    26th 

Ave.,  Oakland.  $3500 


RESIDTNCE 

(1952)       855     COLUSA    AVE.,    Berkeley. 
■-;         IrStory    5-room    1-family    residence. 
Owner — J.     H.     Pinkerton,     1931     Berry- 
man    St.,    Berkeley. 
Architect — none.  $4000 


ALTERATIONS 

(1953)  2204  SHATTUCK  AVE.,  Berke- 
ley. Alterations  and  ball  room 
(concrete). 

Owner — W.  W.  Whitecotton  Realty  Co., 
Hotel    Whitecotton,    Berkeley. 

Architect — None. 

Contractor — .John  Madson,  619  Fulton 
St.,   Palo   Alto.  $10,000 

DWELLING 

(1954)  3227  SIXTY-FOURTH  AVE.. 
Oakland.       1-storv    4-room    dwlg. 

•Owner — F.    W.   Burnett,   3227    64th   Ave., 

^     Oakland. 
Architect — None.  $1500 


STORES 

(1955)  3932  HOPKINS  ST..  Oakland 
1-story    stores. 

Owner — W.  Zimmerman,  38th  and  Hop- 
kins  St.,    Oakland. 

Architect — None. 

Contractor — G.    W.    Steffen.    1941    Cros- 

;       by   St.,   Oakland.  $3340 


DWELLING 
•K1956)      N    KANSAS    ST.    300    E    Laurel 
Ave.,      Oakland.         1-story      4-rooin 
dwelling   and    1-story    garage. 

Owner — J.    and   A.    Fleming,    2840    East- 
man   Ave.,   Oakland. 

Architect — None.  $2625 


DWELLING 

(1957)       4121     REDDING    ST..    Oakland. 

1-story    6-room     2-family    dwlg. 
Owner — Al.   Christensen,    3918    High   St., 

Oakland. 
Architect — None.  $3000 


OFFICE,     SHED 

(1958)       4317    HOPKINS    ST.,    Oakland. 

1-story    office    and    1 -story    shed. 
Owner — Frank    Bordwell.    2127    Clinton 

Ave.,   Alameda. 
Architect — -None. 
Oontractor — Ben    F.     Kopf,     845    Pacific 

Ave.,    Alameda.  $1250 


DWELLING 

(1559)  S  E-TWENTY-SECOND  ST.  162 
W  19th  Ave..  Oakland.  1-story 
8-room    2-family   dwelling. 

Owner — Jos.  E.  Graves,  5615  Hilton  St  , 
Oakland. 

Architect — None.  $500) 

ADDITION 

(1960)       W    WILLSHIRE    BLVD.    300    S 

Fay.      Oakland.         1-story      5-room 

addition. 
Owner — P.    W.   Newman. 
Architect— None.  $2500 


DWELLING 

(1961)      2730    SEVENTY-FOURTH   AVE 

Oakland.      1-story    5-room    dwlg. 
Owner — Weeks   &   Wallstrom,    405   Tap- 

scott    Bldg.,    Oakland. 
.\rchitect— None.  $4000 


DWELLING 

(1962)  N  BRANN  ST.  175  W  Havens- 
court  Blvd.,  Oakland.  1-story 
4-room    dwelling. 

Owner  —  Wm.  K.  Mclnnes,  1426  lOt'.i 
Ave.,    Oakland. 

Architect— None.  $2400 


DWELLING 

(1963)  E     WHITTLE     AVE.     383     S 

Tiffln     Rd.,     Oakland.         1-story     6- 

rooin    2-f'amily    dwelling. 
Owner — Louis   Sutch,    2812   Bellaire   PI. 

Oakland. 
Architect — None. 
Contrf>ctor — Sandow   &   Sutch.   2812   Bel 

laire   PL,   Oakland.  $4000 


DWELLING 

(1964)         2215    DAMUTH    ST.,    Oakland. 

1-story    5-room    dwelling. 
Owner — A.  H.  Monez,  4036  Everett  Ave. 

Oakland. 
Architect — None.  $3000 


DWELLING 

(1965)  4163  MONTEREY  BLVD..  Oak- 
land.     1-story    6-room    dwlg. 

Owner — A.    L.    Ferguson,    3268    Prentiss 

St.,    Oakland. 
Architect — None.  $4000 

DWELLINGS 

(1966)  7316-18-20-22  NEY  AVENUE, 
Oakland.  Four  1-story  4-rooni 
dwellings. 

Owner    —    M.    T.    McGregor,    2906    73rd 

Ave.,   Oakland. 
Architect — None.  Each    $1600 


DWELLING 

(196.)       N     LAIKD    AVE.     130     W     64th 

Ave.,    Oakland.       1% -story     7-rooiii 

dwelling. 
Owner — A.   1^.   Hughes,   6230  Laird   Ave.. 

Oakland. 
Architect — None.  $4500 


DWELLINGS 

(ly68>  Z687-93-99  RITCHIE  ST.,  Oak- 
land.    Three  1-story  5-room  dwlgs. 

Owner  —  Cotton  Bros.,  3909  Hopkins 
St.,    Oakland. 

Arclulect— None.  Each    $4000 


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 


No.  Owner 

r>92  Ludwig 

594  Baldwin 

595  Tarzian 


Contractor  Amt. 

Beadell  1315 

Beadell  567 

Hildebrand  10500 


RESIDENCE. 

(59,2)  1737  MADERA  ST.,  Berkeley. 
Alterations  and  addition  to  5-rooni 
residence. 

Owner — F.   J.   Ludwig. 

Architect — Plans  furnished  by  con- 
tractor. 

Contractor — R.  Beadell  and  Geo.  J. 
lAne,    909    Spruce    St.,   Berkeley. 


Filed  Apr  22,  1926.       Dated  Apr  20,  1926 

l.st    coat    of    plaster    $440 

When    completed    $440 

Usual  35  days    $435 

TOTAL    COST,    $1315 

Rond,  sureties  and   forfeit,   none;   limit, 

35   days  after  April   22,   1926.   Plans  and 

speciflcations  not  filed. 

STORE    A.\D    APARTMENT    BLDG. 

(593)  S  W  LINE  OF  E  14TH  STREET, 
85  ft.  S  E  of  38th  or  Liese  Ave.  S 
E  30  ft  X  S  W  125  ft.,  Oakland. 
General  construction  of  2-story 
store  and  apt,  Idg. 

Owner — B.    Tarzian,    Oakland. 

Architect  —  Plans  furnished  by  con- 
tractor. 

Conti  actor — C.  G.  Hildebrand,  1700  Fre- 
mont   Way,    Oakland. 

Filed  April   23,  1926.  Dated  Apr  23.   1926 

When    frame    is    up     $2625 

1st    coat    of    plaster    2625 

When    accepted     2625 

Usual    35    days    2625 

„       ^     _  TOTAL  COST,   $10,500 

Bond,    $6000;   sureties.    Am.   Surety    Co.; 

forfeit,    $5    per    day;    limit,    90    working 

days    after    April    23,     1926.    Plans    and 

specifications    filed. 

GARAGE 

(594)  PTN.  LOTS  6,  7,  8,  BLK.  C-1401 
Revised  Map  of  Claremont  Ave. 
Terrace,  Oakland.  General  con- 
struction   double    garage. 

Owner — Geo.    H.    Baldwin,    Berkeley. 
Architect    —    Plans    furnished    by    con- 
tractor. 
Contractor —    R.    Beadell     and    Geo.    J. 

Lane,   909  Spruce  St.,   Berkeley. 
Filed  Apr.  27,  1926.  Dated  Apr.  26,  1926. 

On    completion     full    amount 

TOTAL  COST,  $567.80 
Bond,  sureties,  forfeit,  none.  Limit,  15 
working  days  after  Apr.  28.  1926.  Plants 
and   specifications   not   filed. 

APARTMENT   BLDG. 

(595)  S  W  LINE  OF  E  14TH  ST.,  85 
ft.  S  of  S  E  line  of  38th  Ave.,  Oak- 
land. General  construction  of  2- 
stcry  store  and  apartment  bldg. 

Owner — B.   Tarzian,   Oakland. 
Architect — C.  G.  Hildebrand,  Oakland 
Contractor    —   C.    G.    Hildebrand,    1700 

Fremont    Way,    Oakland. 
Filed  April   2S,   1926.  Dated  Apr  26,   1926 

When    frame    is    up    $2625 

1st   coat   of   plaster    2625 

When    completed    2625 

Usual    35    days     2625 

T,      ^     .->..„  TOTAL  COST.    $10,500 

Bond,  $6000;  sureties.  Am.  Surety  Co  • 
forfeit,  $5.00  per  day;  limit,  90  work- 
ing days  after  April  26,  1926.  Plans 
and    specifications,    filed. 

CA.\CELL.\T10X    BLDG,    CO.\TRACT 

.4LAMKDA    COIXTY 

APRIL    as,    1938. 

Owner — B.    Tarzian. 

Contractor — C.    G.    Hildebrand 

Filed  April   23,   1926.   Dated  Apr  23,  1926 

C.4\CELL.\TIOX    OF    III  ILDIXG    COX- 
TRACT 

.\LA.MKDA    COUXTY 

-April   2S,   U»2« 

Owner — Chas.    F.    Bassey. 
Contractf  r — G.    Butzbach    &    Son 
Filed   Apr.   8,   1926.   Dated    


COMPLETION    NOTICES 


ALAMEDA    COL XT Y 

Recorded  Accepter 

April  20,  1926 — 1922  E  26TH  ST.,  Oak- 
land. Harry  Murphy  to  James  Con- 
struction  Co April   12,    1926 

April  20,  1926— PTN  LOTS  13-14  BLK 
10.  Rookridge  Terrace,  Oakland. 
C.  E.  Atkinson  to  Hansford  and 
-\tkinson    April   19,   1926 

April  21.  1926—84  WILLIAMS  ST., 
San  Leandro.  Harry  Schuster  to 
Jack   Jarvis    -April    1,   1926 

-Api-il  21.  1926 — 635<1-6356  BROAI>- 
way  Terrace,  Oakland.  Alder  & 
I'lark   to  -Alder  .S:   Clark.   Apr   20,   1926 

-April   21,    1926—7223-7225   E   14TH  ST 
Onkland.     J.    M.    Chandler    to    G.    h' 
Butzbach    &    Sons     ...April    10     19''6 

April  21.  1926—519  MAGNOLIA  ST. 
Piedmont.  Beach  C.  Soule,  Jr  to 
Fred   W.    Peters April   20".    1926 
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Saturday,   May   1,    1926 


April  21,  1926—4313  FLEMING  AVE., 
OHkland.  ^\'alter  S.  Johnson  to 
whom   it  may   concern .  .April   17,  1926 

April  22,  1926 — PTN  LOT  1  "Highland 
Court,"  Piedmont.  H.  S.  Emanuel 
to  Alex   C.   "Wieben    April   20,    1926 

April  22,  1926 — LOT  8  BLK  11  amend- 
ed mp  of  the  Putnam  Tract,  Oak- 
land. Geo.  W.  Solomon  to  whom  it 
mav   c:ncern    April   21,   1926 

April"  21,  1926 — PTX  LOTS  173  to  177 
inc..  mp  of  North  Terrace  Tract, 
Berkeley.  Clyde  E.  Rednours  to 
whom  it  may  concern   .  .April  15,  1926 

April  22,  1926 — LOT  27  and  S  12V^  FT 
Lot  2S  Blk  26,  mp  of  North  Berk- 
eley Terrace,  El  Cerrito,  Contra 
Ccsta  Co.  D.  A.  Bier  to  whom  it 
may    concern     April    21,    1926 

April  22,  1926 — LOT  29  and  N  12% 
ft.  Lot  28  Blk  26,  mp  of  North 
Berkeley  Terrace,  El  Cerrito, 
Contra  Costa  Co.  D.  A.  Bier  to 
whom    it    may    concern.. Apr    21,    1926 

April  22,  1926 — E  SII>E  NEWTON 
about  200  ft  S  of  T\'esley  Ave., 
Oakland.  Lliyd  A.  Wagner  to  Harry 
C.    Knight     April    21,    1926 

April  22,  1926 — 1223  REGENT  ST., 
Alameda.  Mrs.  Margaretha  Birch 
to  Jensen  and  Pedersen..   Feb.  1,  1926 

April  23,  1926— S\V  CHABOT  ROAD 
and  Patton  St.,  Oakland.  L  L 
Lucas  to  whom  it  may  concern.. 
April     20.     1926 

April    23.    1926— N    MOUNTAIN    BLVD 
opp.   Norton   Ave.,   Oakland.     Frank 
L  Trathen   to  W  A  Croll. April  10,  '26 

April  24.  1926 — PTN  LOT  9  Map 
Reom  Tract,  Oakland.  Gertrude  L 
Tyrrell  to  Sandusky  &  Harwood 
.    April    23,    1926 

April  24,  1926 — LOT  2  and  Ptn  Lots 
1,  64  and  65  Blk  2,  Solano  Avenue 
Terrace.  Berkeley.  F  E  Romie  to 
L   R    Wilson April    1,    1926 

April  24,  1926— LOT  17  BLK  6,  Re- 
vised Map  Valley  Road  Tract,  Ber- 
kelev.  Moritz  Goodman  to  Moritz 
Goodman April    22,    1926 

April  24,  1926— NW  GROVE  AND 
Derby  Sts..  Berkeley.  Edward  E 
Niehaus    Co    to    F    W    Maurice..... 

April     23,     192b 

ApVii'24  1926— S  ASHBY  AVE  262.2 
W  Shattuck  Ave,  Berkeley  V  A 
Dunn    to   W   C    Dunn... April   24.    1926 

April    24,     1926 NO.       995       SIXTY- 

Xinth    Ave.,    Oakland.         Leslie       D 
Kavanagh   to   L  A  Peters   Apr.   24,    26 

April  24  1926— NO.  1180  SEMINARY 
Ave  ,  Oakland.  Mrs.  Mary  S  John- 
son to  Globe  Realty  &  Bldg  Co    ... 

March    18,    192o 

April  2'4,"i926 — LOTS  553-554  Map 
Forestland  Extension.  Oakland. 
Wickham  Havens  Inc  to  R  L  Butt- 
ner  April    24.    1926 

April  23  1926— LOT  14,  LAKE  KNOLL 
Oakland.  Jchn  P.  S.  Field  to  John 
P    S    Field April   10,   1926 

April  '23,  9126— LOT  8,  BLK  12, 
Daley's  Scenic  Park,  Oakland.  J.  H.. 
Gray   to   whom   it   may   concern.... 

April    15,    1926 

ApVir23V  1926— PTX  LOTS  14-13  BLK 
16  Chevrolet  Park,  Oakland.  Ed- 
ward J.  Grant  to  whom  it  may 
concern    April    22.    1926 

April  23,  1926— LOT  19,  RESUB.  OF 
a  ptn.  of  Blk  M,  Vernon  Park 
Tract,  Oakland.  Eleanore  laccheri 
to  whom  it  may  concern. Apr  17,  1926 

Apr  26,  1926— XO.  1029-1113  BROAD- 
way,  Alameda.  Magnus  Hollested 
to    Julius    J    Grodem    .  .April    23,    1926 

April  26,  1926 — PTX  LOT  35,  Fruit- 
vale  and  San  Leandro  Road  Tract, 
Oakland.  W  J  Baker  to  Manuel 
Davila     April    23     1926 

April    26,    1926— XO.    6901    HALLIDA\ 
Ave..    Oakland.         Wm      Wolfe      to 
whom    it   may   concern.  .  .Apr.    24,    l».ib 

April  26.  1926— LOT  5  BLK  3  Dwight 
Way  Terrace,  Berkeley.  Clarence 
A  Shipman  to  whom  it  may  con- 
cern  April    20,    1926 

April  26,  1926— E  CHAMPIOX  ST.  130 
X  School  St.,  Oakland.  George  \V 
Hammond  to  J  G  Hart .  .April  18,  2b 
April-  26.  1926— XE  LAFAYETTE  & 
Encinal  Ave.,  Alameda.  R  a- 
Ryan    to    whom   it   may    concern... 

April      12,      1926 

April  ■  '26,  ■  V926— NO.       3024      BERLIN 

Way,     Oakland.       Clay     Altman     to 

whom    it   may   concern. April    2a.    1»<J'j 

\pril     26,     1926— PTX     LOT     46,     Map 

'   Kingaland    Tct,    Oakland.      Andrew 

P  Uisoii   to  wlioni   it  may  concern.. 

.  .April     24.     IS^o 
ApVii"  "26.'  192fr— PTX    LOTS    59    AND 
60    Map  Berlin  Orchard  Tract,  Oak- 
land.     W    W    and    H    R    Denton    to 
H    L   Havden April    24.    1926 


-April  26.  1926— XW  GROVE  ST.  AXD 
Allstcn  Way.  Berkeley.  City  of 
Berkeley  to  Connor  &  Connor  .  .  . 
April   20.    1926 

.April  26,  1926— XO.  71,  77,  81  and  87 
Palm  Court,  San  Leandro.  Minnie 
M  Pelton  to  whom  it  m?y  con- 
cern  April     23.     1926 

Apr.  27,  1926—3527,  3529  PENNIMAN 
Ave.,  Oakland.  C.  A.  Howard  to 
Boulware    and   Van    Ness.  Apr.    24,    '26 

Apr.  27,  1926  —  1009  106TH  AVE., 
Oakland.  Catherine  S.  Stock  to  W. 
Cluston    Apr.    16.    19?6 

Apr.  27,  1926  —  LOT  40  HAVENS- 
court  Addition,  Oakland.  Richard 
W.  and  Hazel  M.  Dunn  to  whom 
it  may  concern    Apr.  23,   1926 

Apr.  27,  1926— LOT  8  BLK.  22,  Map 
of  Melrose  Heights,  Oakland. 
David  and  Elizabeth  Barns  to 
whom    it   may   concern .  .Apr.    27,    1926 

Apr.   27,   1926 — LOT  7  BLK.   3.  Dwight 
Way    Terrace.       Clarence    A.     Ship- 
man    to    whom    it    may    concern.... 
Apr.    24,    1926 

.Apr.  27,  1926 — LOT  119  FULLER  & 
Todd  Addition,  Oakland.  Ike  Dia- 
mond    to     Allen     Bros Date 

Apr  27.  1926  —  LOT  172  FOREST- 
land,  Oakland.  Wickham  Havens, 
Inc.    to   Eric   C.    Lindberg .  Apr.    27,    '26 

Apr  27,  1926 — PTN.  LOT  3  BLK.  4, 
Map  of  Subdiv.  of  the  NE  ptn.  of 
the  Sather  Tract,  Oakland.  Sus- 
anna   Koskinen    to    J.    B.    Peterson 

Apr.    26,    1926 

Apr."  27,  1926— LOT  263  UNIT  NO.  2 
Avenue  Terrace,  Oakland.  N.  J. 
Ekstam    to    whom    it    may    concern 

Apr.    26,    1926 

Apr.' 27,' "1926— LOTS  45,  46  BLK.  114. 
Map  No.  8  of  Regents  Park,  Al- 
Lanv.  Nettie  Rapport  to  whom  it 
may    concern     Apr     22,    1926 

Apr.  27,  1926 — PTN.  LOT  11  BLK.  A, 
Piedmont  Vista,  Piedmont.  Geo. 
H  Lydiksen  to  whom  it  may  con- 
cern      Apr.     26.     1926 

.Apr  27  1926  —  LOT  2  PIEDMONT 
Heights  Tract,  Oakland.  Marga- 
ret E.  Hubbert  to  Oakland  Con- 
struction   Co -^AP^^r^Ax'^?^ 

Apr  27  1926  —  LOT  1  PIEDMONT 
Heights  Tract,  Oakland.  Marga- 
ret E.  Hubbert  to  Oakland  Con- 
struction    Co VA^c.*'^?''Av-r.^9 

Apr  27,  1926— PTN.  LOTS  1  AND  2 
Bik  3  Electric  Loop  Tract,  Oak- 
land.    John  White  to  wh^m  it  may^^ 

Ap?"2l,'"l926-NW  'cor:   CHANNING 

"    Wav    and    Edwards    St      Berkeley^ 

Joseph   D.   Straus   to   whom   it  may 

.pr'iri926'-'L'6T"l'09%^LlSY.'' 
*    Amended      Map      of   ,  Hayenscourt. 
Donld  R.  Brophy  to  M.   T.  Bonham 

Apr.     24,    1926 

Apr.'  '2'7'. '  1926— LOT    4    BLK.    11,    Map 

Lakeshore       Highlands        Oakland. 

F    L.  Woodburn  to  whom  it  jnay 

Ap7"  2^1926" -"piN.'L^^S    I'.'   II'' 
'    Bik      20    Map    of    Chevrolet    Park, 
Oakland.        Delia     S.     Wheelei-     to 
whom   it  may   concern    .Apr    2^   19-6 
Anr     27     1926 — PTN.    LOT    38    BLK.    l, 
'    \rlinkton  Heights,  Berkeley.  Edna 
Block    to    whom    it    ma>^^concern.  .^g 


LIENS  FILED 

.AL.\MEDA    COUNTTf 


Arrn'ii%926-LOT  8,  BLK  11  1^"' 
Cragmont,      Berkeley^      Gilbert     E 
Jaoohson    vs.   Jacob    House ....... -560 

April  21.  1926— LOT  lA  BLK  G  Mont- 
clair  Estates,  Oakland.  N.  D  Per- 
kins vs.  Adam  and  Harda  Thelrna 
Kramer,  also  known  as  H^  "T. 
Kramer.    Harda  T.   Kramer $444.2o 

J,pr    20.   1926 200   FT.   X  OF  '/AP- 

itol  St.,  Oakland.  William  H.  Lin- 
foot  vs.  M.  L.  Mayer,  A.  Bankhead 
and    Gordon    Wiser    f42. 

Apr  20  1926 — LOT  25  BLK.  10  Berry- 
man  Tract,  Berkeley.  William  H. 
Linfoot  vs.  Maybelle  C.  Fleming  & 
Gordon     Wiser     ?16. 

April  22,  1926— LOT  18  BLK  10,  mp 
Berkeley  Heights,  Berkeley.  Rich- 
mond Sanitary  Company  vs.  Emil 
Person  and  Michael  M.  O'Shea.... 
$140.53 

April  22,  1926 — LOT  10  BLK  13,  mp  of 
Thousand  Oaks,  Berkeley.  C.  A. 
Elsenius  vs.  S.  L..  A.  D.  Dexter  and 
Omer  F.  Exarling  and  Ooakland  De- 


Omer  F.   Darling  and  Oakland  De- 
velopment   and    Finance    Co |60 

April  22.  1926 — X  25  FT  LOT  3  and  S 
15  ft.  Lot  4,  Blk  2035,  mp  of  the 
Rowland  Tract.  Oakland.  Klernan 
Hubbard  Lumber  Co.  vs.  O.  L.  Jones 
A.  F.  Page.  Oakland  Construction 
Co.,    Oakland    Plastering    Co.  ..$533.69 

April  22,  1926— N  E  COR.  28TH  and 
Market  Sts.,  Oakland.  Jacobs  & 
Hischier  vs.  Theodore  Gier,  J. 
Welsh.  R,  J.  White  (Welsh  & 
White).  Louis  E.  Engelberg,  Harry 
Darman,  United  Income  Properties 
Inc $1800 

April  22,  1926— PTN  LOT  3,  BLK  K. 
mp  showing  subdiv.  of  Fifty  As- 
sociates Tract,  Oakland.  San  Lean- 
dro Mill  &  Lumber  Co.  vs.  R.  A. 
Cashatt,  R,  A.  Smith,  Marie  G. 
Dunkum     $285.65 

April  22,  1926— PTN  LOT  3,  BLK  K, 
mp  showing  subdiv.  of  Fifty  As- 
sociates Tract,  Oakland.  Leo  Bri- 
sacher  vs.  R.  A.  Cashatti,  R.  A. 
Smith,    Marie    C.    Dunkum    ....$268.85 

April  23,  1926— PTN  LOT  3,  BLK  A, 
Glenwood,  Oakland.  Spencer  Elec- 
tric Co.  vs.  and  I.  Livingston  and 
Oakland    Construction    Co $32.50 

April  23,  1926— PTN  LOT  4,  BLK  A, 
mp  Glenwood,  Oakland.  Spencer 
Electric  Co.  vs.  A.  E.  Glazier  and 
D.  Glazier  and  Oakland  Construc- 
tion   Co $53.50 

April  23,  1926— PTN  LOT  4,  BLK  A. 
Glenwood.  Oakland.  Spencer  Elec- 
tric Co.  vs.  Otto  and  Myrtle  Zierau, 
Oakland    Construction    Co $35.50 

April  23,  1926— LOT  2,  BLK  E,  Clare- 
mont  Woodlands,  Oakland.  Spencer 
Electric  Co.  vs.  Robert  and  Bess 
Warwick  and  Oakland  Construc- 
tion   Co      $50 

April  23,  1926 — LOT  10,  BLK  4, 
Dwight  Way  Terrace.  Oakland. 
Rhodes,  Jamieson  &  Co.  vs.  C.  A. 
and  B.  Shipman  and  Tony  Wil- 
liams      $50.71 

April  23,  1926 — LOTS  19  and  20  BLK 
N,  amended  mp  of  Regent's  Park, 
Berkeley.  Rhodes,  Jamieson  &  Co. 
vs.  C.  A.  and  B.  Shipman  and  Tony 
Williams     $33.75 

April  23,  1926— SW  COR.  SAN  AN- 
tonio  Ave.  and  Arlington  Ave.  Map 
of  Blks  17,  18.  19  Thousand  Oaks. 
Oakland.  Rhodes-Jamieson  vs  Anna 
M.  McGovern,  M.  H.  Seaholm,  Oak- 
land Plastering  Co.,  A.  F.  Page. 
McKillop  Imp.  Co.,  D.  McKillop. 
McKillop  Bros.,  C.  H.  Frandsen.. 
$368.42 

April  26.  1926— NO.  110  EL  CAMINO 
Real,  Oakland.  R  Joseph  Lind  vs 
R   C   Gingg  and   F  W   Thaxter.  .  .  $387 

April  26.  1926— PTN  LOT  1  BLK  680 
Map  No.  2,  Watts  Tract,  Oakland. 
Tilden  Lumber  Co  vs  Charles  Mc- 
Neill       $294.03 

April  24,  '26- LOT  115  MAP  OF  OAK 
Park  Tract,  Oakland.  W.  T.  Baker 
Co.  vs  C.  C.  and  Louise  Cuff .$1387.74 

April  24,  1926 — LOT  34  BLK  17  MAP 
Resub  of  BLKS  No.  17,  18.  19 
Thousand  Oaks,  Berkeley.  Superior 
Tile  and  Products  Co.  vs  W.  D.  and 
F.    Ford    $10 


RELEASE   OF   LIENS 


AL-^BIKDA    OOVNTT 

Recorded  Amount 

Apr.  19,  1926— PTN.  LOTS  90,  91,  Map 
Alta  Piedmont  Tract,  Piedmont. 
M.  L.  McHaffie  to  S.  B.  Davis,  Irene 
Melhuish    and   Louise    A.    Weick..$75. 

April  22,  1926— S  W  LINE  OF  TELB- 
graph  Road,  1477.86  ft  S  El  of 
County  Road  No.  310,  Eden  Twp., 
Alameda  Co.  J.  W.  Harden  to  Mary 
and  F.   J.  March,   E.   A.   Hartley .  .$120 

April  22.  1926—1023  5TH  ST.  Oakland 
Melrose  Building  Materials  Co.  to 
Xicodemo  and  Jennie  DIto  and  J. 
O.    Hunter    $76.98 

April  22,  1926 — LOT  27  AND  PTN 
Lot  26  Blk  2,  Daley's  Scenic  Park. 
Berkeley.  Murphy  F.  Hamilton  to 
Warren  T.  and  Elizabeth  A.  Clarke 
$9498.94 

April'  2i,'  'me— LOT '7 'blk  B.'  mp  of 
Fourth  Avenue  Terrace.  F.  O.  Tay- 
lor to  H.  E.  Tweed  and  National 
Builders    of    California    $1891 

April  24,  1926 — 2921  EASTMAN  AVE., 
Oakland.  Smith  Lumber  Co.  of  Oak- 
land  to   C.   W.   Kramer $118.14 

April  24,  1926— NE  COR  E-THIRTY- 
second  St.  and  Hamlin  Ave.,  Oak- 
land. Neighbor's  Lumber  Yard  to 
A.  J.  and  Jane  Doe  McDonald,  J.  F. 
White    $167.14 
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April  24,  1926— LOT  8  BLK  11  MAP 
North  Cragmont,  Berkeley.  Gilbert 
E.    Jackobson   to   Jacob   House.... $60 

April  23,  1926 — 5318  MARKET  ST., 
Oakland  Foss  Lumber  Co.  to  C. 
Pregno  and  A.  N.   Rowe    $610.76 

April  23,  1926— PTN-  LOTS  20-21,  BLK 
E,  revised  mp  of  the  Claremont 
Avenue  '^ract,  Oakland.  Robert 
Howden  &  Sons  to  Anita  Bradley 
and    H.    W.    Mclntier    $486.50 

April  26,  1926— NO.  1031  CORNELL 
Ave,  Albany.  F  E  Nelson  and  P 
A  Anderson  (Nelson  Lumber  Co) 
to  Gus  and   Emma  Opitz $364.52 

April  26,  1926— LOT  11  BLK  B,  Map 
Termirtal  Tract,  Piedmont.  James 
Andersen  to  A  G  and  Vivienne  A 
Wynkoop $783.20 


BUILDING  CONTRACTS 


SAN   MATEO    COUNTY 


RESIDENCE 

EDGEWOOD  PARK,  Redwood  City. 
All  work  for  two-story  residence 
and   garage. 

Owner — Dr.  W.  E.  Borley,  Palo  Alto. 

Architect — Birge  M.  Clark,  310  Univer- 
sity Ave.,   Palo  Alto. 

Contractor — Wells  P.  Goodenough,  310 
University    Ave.,    Palo    Alto. 

Filed  April  19,  '26.     Dated  April   15,  '26. 
Monthly    progressive    payments.... 

TOTAL   COST,    $12,120 

Bond,  $ .     Surteies,  W.  M.  Slatker  & 

I'aul   M.   P.   Merner.     Limit,      100      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


RESIDENCE 

ADJOINING  ST.  MARCUS  CHURCH 
Daly  City.  All  work  for  two-story 
residence. 
Owner — The  Roman  Catholic  Arch- 
bishop, 1100  Franklin  St.,  S.  F. 
Architect — Creston  H.  Jensen,  Santa 
Fe  Bldg.,  San  Francisco. 

Contractor L.   Dioguardi. 

Filed  April  10,  '26.     Dated  April  14,  "26. 

Sheathed     $2995 

Plastered     2995 

Completed     299o 

Usual     35    days 2995 

TOTAL  COST.  $11,979 
Bond,  $6000.  Surety,  United  States  Fi- 
delity &  Guarantee  Co.  Limit,  100 
working  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

DWELLING 

EAST  PALO  ALTO.  All  work  for 
dwelling   and   garage. 

Owner — J.    Da    Maut    et    tl    Alias. 

Architect — A.   B.   Hughes,   Palo  Alto. 

Contractor— Elizabeth    Sipos. 

Filed  April  23,  '26.     Dated  April  21.    26 

Frame     up     Itn 

Brown   coated    '^^ 

Completed     4tV 

Usual    35    ^-y---;^^^^^l^oST:i^ 

Bond,    $1500.      Sureties,    E.    J.    Ellis   and 

A.  C.  Ellis.     Limit,  forfeit,  none.     Plans 

and   specifications   filed. 

RESIDENCE  and  garage,  $6000;  Lot  10 
Blk  R,  16th  Ave.,  San  Mateo;  own- 
er, V.  A.  Younger,  13-B  1st  Ave. 
Homestead,  San  Mateo. 

BUNGALOW  and  garage,  $3000;  »  dj% 
Lot  9  Blk  10,  So.  G  St.,  San  Mateo, 
owner,  E.  F.  Clement,  1006  5th  Ave., 
San  Mateo.  .„„„„      o    i/ 

RESIDENCE  and  garage,  $7000;  S  % 
Lot  25,  Edgewood  Road,  San  Mateo 
owner,  J.  B.  Oswald,  1700  Sherman 
Ave..  Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  -b 
Blk  J,  14th  Ave.,  San  Mateo;  own- 
er E  E.  Beals,  121  11th  Ave.,  San 
Mateo;  contractor,  P.  Grove  Ped- 
ersen,  Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  9 
Blk  6,  Villa  Terrace,  San  Mateo: 
owner.  Mathew  Graham,  510  N-C 
St.,  San  Mateo:  contractor,  H.  A. 
McClure.  433  Villa  Terrace,  San 
Mateo. 

BUNGALOW  and  garage,  $;^800:  Lot  3 
Blk  11,  South  F  St..  San  Mateo; 
owner,    W.    Waterhouse. 

RESIDENCE  and  garage,  $7600;  A  re- 
subd.  of  6  B  &  H  resubd,  Crescent 
St.,  San  Mateo;  owner,  G.  C.  Hess. 
Burlingame;  architect,  owner;  con- 
tractor, W.  O.  Nicolaides,  218  Pen- 
insular Ave.,  S'an  Mateo. 


ALTERATIONS,  $1675;  N  »4  Lot  2  Blk. 
A,  Crystal  Springs  Road,  San  Ma- 
teo; own*"-  L.  A.  Skinney,  27 
Crystal  Springs  Rd.,  San  Mateo: 
contractor,  Chas.  Roburn,  753  Larch 
St.,    San    Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  34 
Blk  45,  Vancouver  St.,  Burlingame; 
owner,  E.  J.  Hargraves,  1106  La- 
guna  St.,  Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  5 
Blk  10,  California  Drive,  Burlin- 
game; owner,   F.  M.  Schreckengast. 

Alterations,  $1000;  No.  1409  Burlin- 
game Ave.,  Burlingame;  owner, 
California  Finance  Loan  Co. 

BUNGALOW  and  garage,  $3900;  Lot  23 
Blk  35,  Dwight  St.,  Burlingame; 
owner,  W.  S.  McDonald;  contractor, 
H.  R.  Hunter. 


LIENS  FILED 


COMPLETION    NOTICES 

SAN   MATEO    COUNTY 

Recorded  Accepted 

April  15,  1926— LOT  15  BLK  27,  San 
Carlos.      Ole    Christenson    to    whom 

it   may   concern April    1,    1928 

April  15,  1926— LOT  39  BLK  84,  South 
San    Francisco.      Walter   Wright    to 

Antonio  Piarica April  7,   1926 

April  15,  1926— PART  LOT  6,  West 
End  Homestead.  Mary  J  T  S'ul- 
berg   to    whom   it   may   concern.... 

April    14,    1926 

April  15.  1926 — S  LOS  OLIVAS  175  E 
Niantic  —  25,  San  Mateo.  Clarice 
Olson  to  whom  it  may  concern... 
April    13,    1926 

April  16,  1926— LOT  26  BLK  4,  East 
San  Mateo'.  Sophi  Pedersoln  to 
whom    it    may   concern .  .April    1,    1926 

April  16,  1926— LOT  2  OF  LOT  4  Sub 
B     P,    Redwood     Farm.       Walter    S 

Baker   Jr    to    William    Zabel 

April    7,    1926 

April  17,  1926— LOT  28  BLK  1,  Home- 
stead Realty  Co,  San  Mateo.  Robt 
Neill  to  whom  it  may  concern.. 
April    9,    1926 

April  17,  1926— CROCKER  ESTATE 
Lands,  San  Francisco  and  San  Ma- 
teo Counties.  Crocker  Estate  ("o 
to  whom  it  may  concern  .April  6,  1926 

April  17,  1926— LOT  11  BLK  45, 
Easton  No.  4,  San  Mateo.  H  J 
Hughes  to  whom  it  may  concern 
April    17,    1926 

April  18,  lOiG— PART  LOTS  7  and  9 
Blk  3,  Dingee  Park,  San  Mateo. 
Florence  W  Magruder  et  al  to 
Louis   M   Pollard April    7,    1928 

April  19,  1926— LOT  19  BLK  7,  Bur- 
lingame Grove,  Burlingame.  C  A 
Dibble  to  F  J  Ferrea ...  April  17,   1926 

April  19,  1926— LOT  9  BLK  11,  East 
San  Mateo.  Ashley  Powers  to 
whom    it    may   concern .  April    17,    1926 

April  19,  1926 — LOT  26  BLK  6  Hil- 
crost.  Daman  R  Dewitt  to  whom 
it   may   concern April    17,    1926 

April    19,    1926— VILLA    TERRACE,   Sail 
Mateo.       Mrs.    M    Dess      Meyer      to 
whom   it  may  concern ...  April  8,   1926 

April  21,  1926— LOT  40  BLK  J,  South 
San  Francisco.  Sterling  Foster, 
Inc  to  whom  it  may  concern... 
April    13,    1926 

April  21,  1926— LOT  5  and  Part  Lot  6 
Blk  33,  De  Coulos  Sub.,  Burlin- 
game. Frank  E  Allen  to  whom  U 
may    concern April    15,    1926 

April  21,  1926— LOT  27  BLK  1,  Red- 
wood Highlands.  D  Houle  to  whom 
it    may   concern April    19.    1926 

April  i2,  19:^6— J  OT  I  BLK  13. 
Sweeney  ..'idditi^n,  l,;edwood  City. 
Kmma  T  ii.verv.jn  to  whom  it  may 
concern April    22,     1926 

April  24,  1926— LOTS  28,  29  and  31 
Blk  9,  San  Bruno.  W  L  Brazelton 
to  whom   It  may  concern .  April  23,  '2o 

April  24,  1926— LOT  29  BLK  8.  Bur- 
lingame Grove,  Burlingame.  Geo 
U  Childs  to  whom  it  may  concern 
April    23.    192t> 

April  24.  1926  — PAliT  LOT  1-A  and 
Lot  1-B  and  Lot  2  Blk  1,  Hunting- 
ton Park.  Fi-ank  Bat  male  to 
irasper   Bou April   20,    192;> 

April  26.  1926— LOT  13  BLK  R,  Hay- 
ward  Park.  S'an  Mateo.  Robert 
Broderick  to  whom  it  may  concern 
April    22,    1920 

April  20,  1926— LOT  7,  Hillsborough 
Heights.  Dr  Carl  D  Hoag  to  Cozy 
Horn"    Bldg    Co April    22.    1926 


SAN   MATEO    COUNTY 


Recorded  Amount 

April  16,  1926— LOT  25  BLK  57. 
Easton  No.  6,  San  Mateo.  E  L  Mills 

vs   I   J    Olafsson $115 

April  22,  1926— LOT  19  BLK  29, 
Crocker  Estate  Tract,  .San  Mateo. 
A  L  Stockton  Lumber  Co  vs  Henry 
Eost      $105.35 


RELEASE  OF  LIENS 


S.\N   MATEO   COUNTY 


Recorded                                               Amount 
Apr  16,  1926— ST.  MARCUS  CHURCH. 
Daly   City.      Tilden   Lumber   &   Mill 
Co    to    Itoman    Catholic   Archbishop 
(Corp.   Sole)    $2743 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY 


RECORDED 

BUNGALOWS 

S  E-JULIAN  ST.,  bet.   5th  and   6th  Sts., 

San   Jose.     All   work   for  one-story 

frame    duplex     (double    bungalows 

and  garages). 

Owner — P.  J.  Halloran,  San  Jose. 

Architect — Wolfe  &  Higgins,   19  N-Sec- 

ond  St.,  San  Jose. 
Contractor — Howard  S.  Waltz,  132  Bal- 

bach   St.,   San  Jose. 
Filed  Apr.  20,  '26.     Dated  Apr.   16,  '26. 

Rafters   in   place $1562.50 

1st   coat   plaster   on 1562.50 

Building   completed    1562.50 

Usual    35    days 1562.50 

TOTAL  COST,  $6250.00 
Bond,  $3125.  Sureties,  Thos.  H.  Price 
and  James  H.  McElroy.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT  15,  Ashby  Addition,  Palo  Alto.  All 

work   for  residence. 
Owner — Margie  B.  and  J.  M.  Hunter. 
Architect — Roy   H.   Heald.   636   Webster 

St.,  Palo  Alto. 
Contractor  —  Osborne   &   Knight,   Palo 

Alto. 
Filed  April  20,  '26.     Dated  April  19.  '26. 

Frame     completed ^ 

Inside    plaster    finished % 

Building     completed i^ 

Usual   35   days ^ 

TOTAL  COST,  $5900 
Bond,  $3000.  Sureties,  W.  P.  Gray  and 
G.  A.  Bauman.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DAVELLING 

PORTER    ROAD    Pt.    Lot    16,    .Altadena 

Tract,    San    Jose.      All      work      for 

frame  and  stucco  dwelling. 
Owner — Frank    R.    Wishon,    589    S-15th 

St.,  San  Jose. 
Architect — Binder    &     Curtis,     Bank     of 

San   Jose   Bldg..   San  Jose. 
Contractor — Megna    &    Newell.    49    San 

Fernando  St.,  San  Jose. 
Filed  April  19,  '26.     Dated  April  16.  '26. 

.■\s    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $16,144 
Bond,  $8072.  Sureties,  A.  L.  Hubbard 
and  John  Lindgren.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


V   W  C   A   ANNEX 

SE   SECOND  AND   SAN   ANTONIO  STS., 
San     Jose.       Mechanical     equipment 
for  Y.  W.  C.   A.  annex. 
Owner — Young   Women's   Christian  As- 
sociation  of   San   Jose. 
Architect — Binder    &    Curtis,    San    Jose. 
Consulting  Engrs. — Leland  &   Haley. 
Contractor — W.     R.     Knottingham,     368 

10th    St.,    Oakland. 
Filed  Apr.   20.    26.     Dated  Apr.   16,   '26. 

.-\s   work   progresses 75% 

Usual    35    days 26'^ 

TOTAL  COST,  $15,518 
Bunds,  $3879.50  and  $7759.  S'urety.  Fi- 
delity Casualty  Co.  of  New  York.  Limit, 
100  working  days.  Forfeit,  none.  Plans 
and   specifications  filed. 

SCHOOL 

.MIDDLEFIELD     RO.AD    near    Stanford 

Ave..    Palo    Alto.  All    work    for 

schoo. 
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Owner — Palo       Alto       School       District, 

Palo   Alto. 
Architect — Birge  M.   Clark,   310   Univer- 
sity  Ave..    Palo   Alto. 
Contractor — Stephenson      Constr.      Co., 

359    Emerson    St.,    Palo   Alto. 
Filed  Apr.   23,  '26.      Dated   Apr.   21,   '26. 

As    work     progresses 75% 

Usual     35    days 25% 

TOTAL  COST,  $12,985 
Bond.  $6500.  Sureties,  Joseph  A.  Jurv 
and  Wm.  F.  Loyd.  Limit,  Aug.  15,  1926. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE,  4-room,  $2500:  Thirty- 
fourth  and  San  Fernando  Sts.,  San 
Jose;  owner,  A.  L.  Crosby,  1013 
Sherman   St.,   San   Jose. 

RESIDENCE,  6-room,  $4500;  Lenzen  & 
Vendome  Sts.,  San  Jose;  owner, 
Victor  Simoni,  345  Lenzen  St.,  San 
Jose;  contractor,  Garavaglia  &  Son, 
860   Sherman   St.,   Santa   Clara. 

RESIDENCE,  5-room,  $3000;  Newhall 
and  Park  Sts.,  San  Jose;  owner, 
Manuel  Pierra,  945  Main  St.,  Santa 
Clara;  contractor,  Frank  Neves, 
891   Harrison   St.,   Santa  Clara. 

RESIDENCE,  4-room,  $3000;  St.  James 
and  Pleasant  Sts.,  San  Jose;  owner, 
Tno.  Matusko;  contractor,  E.  Del- 
maestro,  424  W-Julian  St.,  San  Jose 

RESIDENCE,  5-room,  $3750;  Fuller  St. 
near  Bird  St.,  San  Jose;  owner,  H. 
C.  Lingua,  Premises;  contractor,  A. 
J.   Bowen,    320   Hull   Ave.,   San   Jose. 

RESIDENCE,  3  family  semi-detached, 
$6900;  Vine  &  Reed  Sts.,  San  Jose; 
owner,  F.  B.  Bielings,  250  Reed  St., 
San  Jose;  contractor,  Bensburg  & 
Kay,  238  W-Reed  St.,   San  Jose. 

RESIDENCE,  4-room,  $2500;  15th  St. 
neah  Taylor  St.,  San  Jose;  owner, 
Bert  Gamble,  332  E-Washington 
St.,    S'an    Jose. 

RESIDENCE,  7-room,  $11,130;  16th  and 
San  Salvator  Sts.,  San  Jose;  owner, 
A.  L.  Solon,  296  S-15th  St.,  San 
Jose;  architect.  Binder  &  Curtis, 
35  W-San  Carlos  St.,  San  Jose;  con- 
tractor, G.  M.  Latta,  25  Rhodes  Ct., 
San   Jose. 

COMBINATION  grage  and  residence, 
$950;  Moore  St.  near  The  Alameda, 
San  Jose;  owner,  Geo.  Veovich, 
General  Delivery,  Santa  Clara; 
contractor  R.  D.  Squires,  General 
Delivery,  Menlo  Park. 

RESIDENCE,  6-room,  $5000;  No.  443 
Illinois  St.,  San  Jose;  owner,  G. 
Lamorte,  Premises;  contractor, 
Felix  Savio,  44  N-River  St.,  San 
Jose.  .    ,    ^ 

RESIDENCE,  6-room,  $4000;  Third  St. 
near  Taylor  St.,  San  Jose;  owner, 
Ida  Frasher,  281  St.  James  St..  San 
Jose;  contractor,  C.  V.  Brown,  521 
N-16th    St.,    San    Jose. 

RESIDENCE,  4-room,  $4000;  Chapman 
St.  near  Davis,  San  Jose;  owner,  C. 
H.  McKay,  San  Francisco;  con- 
tractor. Consolidated  Constr.  Co.. 
109   N-First   St..    San   Jose. 


COMPLETION    NOTICES 


SAIVTA   CL,.4R.4    COUNTY 

Recorded  Accepted 

April  14  1926 — N  20  FT.  LOT  G  and 
S  30  ft.  Lot  H  Blk  6,  Resub.  of 
Palm    Haven,    San    Jose.         Lee      P 


Cowan  et  al  to  whom  it  may  con- 
cern  April     14,     1926 

April  14,  1926 — LOT  25  San  Juan  Subd 
No.  1  San  Jose.  Robert  L  Temple- 
ton    to    whom    it    may    concern 

April    12,    1926 

April  14,  1926— W  SECOND  ST.  bet. 
San  Fernando  and  San  Antonio  Sts. 
San  Jose.  Melvin,  Roberts  &  Hor- 
warth  to  whom  it  mav  concern... 
April     12,     192T 

April  14,  1926— S-E  PARK  AVE  140 
NE  Spencer  Ave.,  San  Jose.  Red 
Star  Laundry  Co  to  whom  it  may 
concern April    12,    1926 

April  IC,  1926 — LOT  23  BLK  6,  Gar- 
den City  Addn.,  San  Jose.  Bert 
Gamble  to  whom  it  may  concern  .  . 
April    15,    192.J 

April  16,  1926 — SAN  FERNANDO  ST., 
135.70  E  24th  St.  N  58.72xW  33,  San 
Jose.  Ho'vvard  Perry  to  whom  it 
may    concern April    16,    1926 

April  16,  1926— LOT  11  BLK  2,  Cherry 
Land  Tract,  San  Jose.  J  A  Wagner 
to  whom  it  may  concern  .April  10,  '26 

April  16,  1926— LOT  12  BLK  2,  Ala- 
meda Residence  Tract  No.  1,  San 
Jose.  Mathew  Bodem  to  whom  it 
may    concern April    16,    1926 

April  17,  1926— LOT  1  BLK  3,  Ala- 
meda Park,  San  Jose.  C  M  Cook  to 
whom    it   may   concern  .April    15,    1926 

April  i7,  1926 — N  SCHIELE  AVE  174 
"W  Stockton  St.  ■W  43xN  120,  San 
Jose.  C  M  Cook  to  whom  it  may 
concern April    15,     1926 

April  19,  1926 — LOT  12  BLK  3,  Alba 
Park  Addn,  Palo  Alto.  Soren  Pors 
to  whom  it  may  concern. April  17,  '26 

April  19.  1926 — LOTS  65  &  66  BLK 
88,  Palo  Alto.  Leonard  Aldrich 
Paul  to  whom  it  may  concern.... 
April    15,    1926 

April  19,  1926 — W  EIGHTH  ST.,  bet. 
Keyes  and  Humboldt  Sts,  No.  1167 
S-Eighth  St.,  San  Jose.  Arthur 
L  Crosby  et  al  to  whom  it  may 
concern April    14,    1926 

April  19.  1926 — LOT  13  BLK  5,  Los 
Altos  Park,  San  Jose.  A  A  Haskill 
et  al  to  whom  it  may  concern... 
April     19,     1926 

April  19,  1926 — LOT  5,  50x100  ft.  Pt 
Lot  6,  S'eale  Addn  No.  2,  Palo  Alto. 
Rachel  D  Field  to  whom  it  may 
concern April    16,    1926 

April     19,     1926— BEG.       PT     100       SE 

Lincoln   and   NE   Middlefield   Rd   SE 

50xNE  112.15  Pt  Lot  1  Blk  94,  Palo 

Alto.     Andrew  Aro  to  whom  it  may 

concern March    15,    1926 

April  19,  1926 — 18.20  AC  NW  Mabury 
and  King  Roads,  San  Jose.  Naza- 
rena  Tassi  to  whom  it  may  con- 
cern  Ailiril     13.     1926 

April  19,  1926— LOTS  8  AND  9  BLK 
14,  Interurban  Park  Tract,  San 
Jose.  Berneice  Hiatt  to  whom  it 
mav    concern April    19,    1926 

Aprif  20,  1926— BEG  PT.  188  E  and 
182.40  S  from  SE  Park  and  Lincoln 
Aves  S  45.50xW  94  and  right-of- 
way.  San  Jose.  A  J  Taylor  et  al  to 
whom   it  may  concern  .April   12,    1926 

.\pril  -^0.  1926— LOT  11  BLK  6,  Seale 
Addn  No.  2,  Pato  Alto.  B  Bjornson 
to  whom  it  may  concern .  April  15,  '26 

April  20,  1926 — LOT  24  BLK  2.  Los 
Altos  Park,  San  Jose.  A  New- 
man et  al  to  whom  it  mpi-  con- 
cern  April     19,     1926 

April    20.    1926 S   MARKET    42.48 

W  Alviso  St.   W  43xS  140   Pt  Blk   5 


SR  2.  E  Santa  Clara.  Valente 
Marsalli  to  whom  it  may  concern 
March     5,     1926 

April  21,  1926— LOT  13  and  W  %  Lot 
12  Blk  32.  College  Terrace.  Palo 
Alto.  B  C  Done  to  whom  it  may 
concern April    20.    1926 

Recorded  Accepted 

April  22,  1926 — LOT  4  BLK  P,  South- 
gate,  Palo  Alto.  A  L  Uhler  et  al 
to  whom  it  may  concern .  April  22,  '2ti 

April  22,  1926- NW  LYTTON  AVE  100 
SW  Bryant  St.  SW  62xNW  125  be- 
ing all  Subds  39  and  pt  Subds  30, 
44  and  68  Blk  14,  Palo  Alto.  Geo 
W  Tinney  to  whom  it  may  concen 
April  .21,    1926 

April  22.  1926 — LOT  19  BLK  3,  Ran- 
dolls  Addn  of  C.  &  D.  Tract,  San 
Jose.  Anton  Bower  to  whom  it 
may    concern April    21.    1926 

April  22,  1926— LOT  8  BLK  13.  S.  R. 
A.  Sherman  Tract,  San  Jose.  Tony 
Rusitano  to  whom  it  may  concern 
April     16,     1926 

April  23,  1926 — LOT  48,  Clara  Vista 
Addn,  Palo  Alto.  E  A  Mann  to 
whom  it  may  concern .  .April  22,   1926 

April  23,  1926 — LOT  7,  Dixon  Tract, 
San  Jose.  Manuel  L  George  to 
whom    it   may    concern .  .April    2,    1926 

April  24,  1926 — LOT  13,  Atlas  Subd, 
San  Jose.  J  Atlas  to  whom  it  may 
concern April    24,    1926 

April    24,    1926— SW    THIRTY-FIFTH 
and   San    Fernando    Sts    W    86    S    39 
E   90.94   to   35th   St.   N   39.38  to  beg., 
San     Jose.       Fred     C     Newman     to., 
wliom    it   may   concern. April   22.    1926 

4 

LIENS  FILED 

SANTA   CLARA   COUNTY 


Recorded  Amount 

April  14,  1926 — LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  C  E  Mills  vs  D  M 
Cline     $115 

April  16,  1926— LOTS  11  AND  12  BLK 
12,  College  Terrace,  Palo  Alto. 
Merner  Lumber  Co  vs  T  P  Burnham 
et    al    $958  78 

April  17,  1926 — LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  Borchers  Bros 
vs  D  M  and  Elizabeth  S  Cline .  $278.45 

April  17,  1926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
D   M   and   Elizabeth    S   Cline.  ..  $215.88 

April  17,  1926— LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
D   M   and    Elizabeth    S   Cline $248 

April  17,  1926 — LOT  8  BLK  B,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
D   M  and  Elizabeth   S   Cline ...  $267.55 

April  22,  I9i6 — LOT  6  BLK  P,  South- 
gate,  Palo  Alto.  Robert  H  Borchers 
et  al,  $100;;  F  R  Bruner,  $188.75; 
Steve  Anderson  &  Son,  $432.99: 
Merner  Lumber  Co,  $299.21;  George 
T   Cleese.    $216.37    vs    A   L   Uhler... 

April  23,  1926— LOT  15  BLK  B,  South- 
gate.  Palo  Alto.  Norman  Tavlor 
vs   D  M   Cline    $25.40 

April  23,  1926 — LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  Norman  Taylor 
vs   D  M  ClJne $47,30 

April  24,  1926 — N  SAN  AUGUSTINE 
and  E  Autumn  St.  NW  93.04  NE 
115.33  NW  29.11  NE  55.50  SE  141.50 
SW  146,  San  Jose.  Hubbard  & 
Carmichael  Bros  vs  Ora  J  Forman 
et    al     $2090.63 


^ 


ICaraPtt  (Ennalrurtton  SSpporta 

Issued  every  business  day  of  the  year.  Furnlshee 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
taachinery.  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    H^MBER    YARD 

Dry   Kiln  Capacity.   10  Million  Feet  per  Annum 
Genrrni    Mill    and    Cabinet    Work,    Stock    Door».    Sa«h 

Franipn    nnd    MonMlnim  

JERROtiD  AVE.  &  VARNETVELD  AVB. 

Mission   901-902-M3-904  San  Franclaco 


Phone  Franklin    9400. 


FREDH.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch-mge 


Saturday,    May   1,    1926 
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April  24,  1926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  Karl  Mann  vs  D 
M    Cline     J182.36 

April  19,  1926— LOT  11  BLK  B.  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere  vs  D  M  Cline  et  al $168.10 

April  19,  1926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  Harrison  J  De- 
Vere  vs  D  M  Cline  et  al |25 

April  19.  1926— LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere  vs  D  M  Cline  et  al $113.64 

April  19,  1926— LOT  12  BLK  B.  South 
gate,  Palo  Alto.  Harrison  J  De 
Vere  vs  D  M  Cline   et  al $248.30 

April  19,  1926— LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  Harrison  J  De 
Vere   vs   D   M   Cline   et  al $100 

April  19,  1926— LOT  15  Blk  B,  South- 
gaae,  Palo  Alto.  Manuel  Soto  and 
A  Vera  vs  D  M  Cline $141.33 

April  19,  1926— LOT  12  BLK  B  South- 
gate,  Palo  RAlto.  Monuel  Soto 
and  A  Vera  vs  D   M   Cline $107.87 

April  19,  1926— LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  Manuel  Sota  & 
A   Vera   vs    D   M   Cline $92.41 

April  19,  1926 — LOT  8  BLK  B,  South- 
gate,  Palo  Alto.  Manuel  Soto  & 
A   Vera   vs    D    M    Cline $98.73 

April  19,  1926 — LOT  12  BLK  5,  South- 
gate,   Palo   Alto.    A.    B   Middlekouff 

vs    D   M   Cline $300 

19,  1926— LOT  15  BLK  B,  South- 
gate,  Palo  Alto.  A  B  Middlekopff 
vs   D   M   Cline    et   al $72 

April  20,  1926— K  34  FT.  LOT  19, 
Pelliers  Survey,  San  Jose.  Fred 
Curry    vs    Therese    Mongin    et   al.. 

$138.50 

April '26,' 1926— E  34  LOT  19,  Pellier's 
Survey,  San  Jose.  Harley  B  Miller 
et  al  vs  Therese  Mongin  et  al.  $673.20 

April  21,  1^26 — LOT  59,  Buena  Vista 
Subd  adJ.  Mt.  View.  Dudfield 
Lumber  Co  vs  Jerome  Garcia  ft  al 

^0^0. 0^ 

April '21V 1926— LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  Orval  S  Hibbard 
vs   D   M   Cline    ^^'^i 

RELEASE   OF   LIENS 


SANTA    CIxARA    COUNTY 

Recorded  Accepted 

April  17,  1926— LOTS  6  TO  17,  Bonnie 
Brav  Subd.,  Saratoga.  Henry 
Cowell    Lime    &    Cement    Co    to    J 

Marymont    et    al $204.30 

April  20,  1926— S  MARKET  42.48  W 
Alviso  St.  W  43xS  140  Pt  B  5 -S  R 
2  B,  Santa  Clara.  M  Tevis  to  Val- 
ente    Marsalli    

BUILDING  CONTRACTS 

CONTRA    COSTA    COUNTY 


COTTAGE,  $3200;  S  Critchett  St.,  bet. 
Belt  line  R.  R.  and  Vernon  St., 
Richmond;  owner,  Chas.  Bruno, 
Crittchett  and  Vernon  Sts.,  Rish- 
mond;  contractor,  D.  Martz,  San 
Pablo.  Note — Building  erected  in 
1924    without    permit. 

COTTAGE,  $3200;  S  Solano  St.,  bet. 
Lassen  and  Ventura  Sts.,  Rich- 
mond; owner,  Bay  Cities  Home 
Builders,  1002  Macdonald  Ave., 
Richmond.  „^      .     . 

COTTAGE,  $3000;  S  Gayner  St.,  bet. 
28th  and  29th  Sts.,  Richmond;  own- 
er,   Jos.    Beck,    818    Adams    St.,    Al- 

COTTAGE,  $3500;  W  34th  St.,  bet 
Roosevelt  and  Clinton  Sts.,  Rich- 
mond; owner,  M.  Lindquist,  iOii 
Parker   St.,    Berkeley. 

COTTAGES  (2)  $2500  ea;  S  Nevin  Ave, 
bet.  34th  and  35th  Sts..  Richmond; 
owner,  Rae  &  Kemp,  141  Euclid 
Ave.,    San    Leandro. 

COTTAGE,  $4000;  W  Twenty-second 
.St..  bet.  Bissell  and  Macdonald 
Ave.,  ipichmond;  owner,  A.  .  >->. 
Coster.  2200  Macdonald  Ave..  Rich- 
mond; contractor,  J.  A.  Legault. 
418    31st   St.,    Richmond. 

BUILDING  CONTRACTS 

SAN    JOAQUIN    COUNTY 

DWELLING  and  garage,  $3500;  No. 
619  W-Magnol'ia  St..  Stockton; 
owner.  H.  D.  Jackson,  13  E-Cleve- 
land  St.,  Stockton;  contractor,  E. 
Merlo.  „ 

INFIRMARY,  $50,000;  No.  3601  Pacifl'^ 
Ave.,  Stockton;  owner.  College  of 
the      Pacific  J      contractor,      Davls- 


Heller-Pearce  Co.,  Weber  and 
California    Sts.,    Stockton. 

AUTO  camp  houses  (2)  $4000;  No.  534- 
540  W-Taylor  St.,  Stockton;  own- 
er,   K.    T.    Howe. 

DWELLING  and  garage,  $5500;  No  1661 
W- Walnut  S't.,  Stockton;  owner. 
A.   B.   Hanson. 

RESIDi^NCE  and  garage,  $7000;  No. 
145  W-Alplne  St.,  Stockton;  owner, 
O.  V.  Wilson,  219  Dorris  Place, 
Stockton. 

DWELLINF  and  garage,  $10,000;  No. 
1809  N-Edison  St.,  Stockton;  own- 
er, O.  H.  Chain,  Farmers  and  Mer- 
chants  Bldg.,    Stockton. 

RESIDENCE  and  garage.  $4000;  No. 
1844  Ramona  St.,  Stockton;  owner, 
Mr.  and  Mrs.  Fred  F.  Brown. 

RESIDENf.'E  and  garage,  $5000;  No. 
131  W-Alpine  St.,  Stockton;  owner, 
F.    Carl   Truex. 


COMPLETION    NOTICES 


SAN   JOAQUIN    COUNTY 

Recorded  Accepted 

Aphil  21,  1926— S  V2  LOT  34,  Parker 
Acres,  Stockton.  John  J  Schmid 
to   C   L   Few April    18,    1926 

April  23,  1926— LOTS  1  AND  3  BLK 
5,  G  W  Phelps  Map  of  West  Stock- 
ton. Edith  Turner  to  whom  it 
may    concern April    16,    1926 

April  23.  1926— LOT  7  BLK  23.  Sup- 
plement to  S'urvey  No.  2999,  Stock- 
ton. I  E  Toothacre  to  whom  it 
may    concern April    19,    1926 

April  23,  1926— LOT  61  and  N  30 
acres  Lot  82,  Naglee  Burk  Tract, 
Stockton.  Luis  Rocha,  Frank  R 
and  Jose  Roche  Alves  to  F  B 
Rhodes     April    1,    1926 

April  16,  1926— S  50  FT.  LOTS  21,  22, 
23  and  24  Blk  4,  North  Stockton.  C 
J    Hironymous    to      whom    it      may 

concern April    1,    1926 

4 

LIENS  FILED 


SAN   JOAQUIPT    COUNTY 


Pecorded  Amount 
April  14,  1926— PTN  LOT  42,  Burkett 
Acres  a  subd  of  Ptns  of  Sees.  45 
and  46,  El  Rancho  Del  de  los 
Franceses  J  J  Mclntiie  (as  Union 
Street  Lumber  Yard)  vs  Frank  Z 
and    Margaret    R    Towle $682.57 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


DWELLING.  2-familv  4-room  each  and 
garages,  $5000;  No.  1837  Beverly 
Way,  Sacramento;  owner,  Gus 
Thierv.    505    J    St.,    Sacramento. 

DWELLING,  7-room  and  garage.  $4901; 
No.  2950  Freeport  Way,  Sacra- 
mento; owner.  W.  B.  Bush,  192» 
3rd  Ave..  Sacramento;  contractor. 
P.  R.  Opdyke,  3239  E  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  4990  10th  Ave..  Sacrament;>: 
owner,  R.  S.  Landstrim,  4900  10th 
Ave..  Sacramento;  contractor,  P. 
R.    Opdyke.    3299    E    St..    Sacto. 

DWELLING.  7-room  and  garage.  $7500- 
No  3500  H  St..  Sacramento;  owner, 
W.  E.  Coffman,  3301  J  St.,  Sacra- 
mento; contractor,  P.  R.  Opdyke, 
3239   E   St.,   Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,    Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFIClv 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Streft 


DWELLING,  7-room  and  garage,  $850); 
So.  1432  44th  St.,  Sacramento; 
owner,  W.  H.  Jackson,  American 
Fuel  &  Feed  Co.;  contractor,  P.  R. 
Opdyke,    3239    E    St..    Sacramento. 

DWELLING,  5-room  and  garage,  $5000; 
No.  404  San  Miguel  Way,  Sacramen- 
to; owner,  Geo.  Townsend,  Haggin- 
wood. 

DWELLING,  6-room  and  garage,  $4000; 
No.  2712  Harkness  Way,  Sacra- 
mento; owner,  Carl  Vogt,  2716 
Harkness    Way,    Sacramento. 

DWELLING,  5-room  and  garage,  $5500; 
No.  2517  Curtis  Way,  Sacramento; 
owner,  M.  T.  Saunders,  2018  G  St., 
Sacramento;  contractor,  C.  E.  Men- 
denhall,  Rt.  2,  Box  1649,  Sacramento 

DWELLING,  6-room  and  garage,  $3500; 
No.  420  34th  St.,  Sacramento;  own- 
er, T.  J.  Bennetts,  2223  E  St.,  Sac- 
ramento. 

DWELLINGS,  (4)  4-room  and  garages, 
$4000  each;  No.  334  344-401  and  411 
3r)th  St.,  Sacramento;  owner,  John 
C.  Ford,  715  Cal.  State  Life  Bldg., 
Sacramento;  contractor,  E.  V.  Gil- 
key,  4659   15th  Ave.,  Sacramento. 

DWEI-LING,  5-room  and  garage,  $4000; 
No.  4632  Henry  Way,  Sacramento: 
owner,  Morris  Christensen,  1233  V 
St.,  Sacramento;  contractor,  Martin 
Constr.  Co.,  1107  F  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4400; 
No.  433  San  Miguel  Wav,  Sacra- 
mento; owner.  F.  S.  Green.  1101  O 
St..  Sacramento;  contractor.  R.  W. 
Brown,  Congress  Hotel.  Sacramento 

DWELLING,  5-room  and  garage,  $4600; 
No.  441  San  Miguel  Way,  Sacra- 
mento; owner,  F.  E.  Green,  1101  O 
St.,  Sacramento;  contractor,  Con- 
gress   Hotel,    Sacramento. 

DWELLING,  5-room  and  garage,  $3650; 
No.  2420  17th  St.,  Sacramento; 
owner,  F.  H.  Artz,  1911  28th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4200; 
No.  2419  8th  Ave.,  Sacramento; 
owner,  G.  H.  Shadinger,  1749  Val- 
lejo  Way,  Sacramento;  contractor. 
J.    M.    Bobjck.   901    S   St.,    Sacto. 

DWELLING.  6-room  and  garage,  $4600; 
No.  4433  I  St.,  Sacramento;  owner, 
L.  F.  Gould,   1623  O  St.,  Sacramento 

DWELLING,  5-room  and  garage,  $5000; 
No.  1513  40th  St.,  Sacramento;  own- 
er, G.  E.  Harvie,  2212  T  St.,  Sacra- 
mento. 


COMPLETION    NOTICES 


SACRAMENTO     COUNTY 

Recorded  Accented 

April  19,  1926 — LOT  173,  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  April    19,    1926 

April  20,  1926— FRANKLIN  BLVD.  & 
Suterville  Road,  NW  Cor.  Ppty  of 
Sacramento  Orphanage,  Sacramento 
Sacramento  Orphanage  and  Chil- 
dren."; Home  to  whom  it  mav  con- 
cern  April    16,    1926 

April  20,  1926— W  ^  LOT  12  and 
Lots  10  and  11  Blk  B,  Gould  Tract. 
Saciamento.  Byron  Chaflfee  to 
whom  it   may  concern  .  .April   20    1926 

.A.pril  22,  1926 — E  41  FT.  LOT  50. 
Schulze  Tract,  Sacramento.  Robert 
W  Brown  to  whom  it  may  con- 
cern  April     22.     1926 

April     22,     1926 LOT     18.     Wm.     T. 

Martin  Tract.  Sacramento.  Wm  T 
Martin  to  whom  it  mav  concern.. 
April    22.    1926 

April  22,  1926— NO.  3349  J  ST.,  Sacra- 
mento. Sacramento  Turn  Verein 
to  whom  it  may  concern. April   14,  26 

April  24,  1926— E  ^  LOT  11.  Sutter 
Terrace  with  rtw..  Sacramento. 
Ray  L  and  Emma  Dart  to  whom  it 
may    concern April    23     19'6 

April  24.  1926— W  %  LOT  11.  Sutter 
Terrace  Addn  with  Rtw.,  Sacra- 
mento. Ray  L  and  Emma  Dart  to 
whom    it    may   concern .  April    23,    1926 

April  24.  1926— N  ^  LOT  4.  O.  P.  14th 
and  1  r<th  Sts..  Sacramento.  Harrv 
.\uslender  and  Pearl  (ux)  to  whom 
it    may   concern April    22     1926 

April  26.  1926— LOT  32  BLK  9.  North 
Sacramento.  W  D  Russell  to  whom 
it   may   concern .\pril    17,    1926 

April  26,  1926— S  39  FT.  LOT  221. 
Smith  Tract  No.  4.  Sacramento. 
John  H  Loddick  to  whom  It  mav 
concern April    26,    1926 
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LIENS  FILEL 


SACRAMENTO    COUNTY 


Recorded  Amount 

April  19,  1926 — LOTS  1,  2,  3  and  4,  H, 
I,  3rd  and  4th  S'ts.;  Lots  1,  2,  3  and 
4,  H,  I,  4th  and  5th  Sts.;  Lots  5, 
6,  7  and  8,  G,  H,  3rd  and  4th  Sts., 
Sacramento.  Cyclops  Iron  Works 
vs  Southern  Pacific  Co  and  Davison 
&   Nicolsen    $8292 

April  20,  1926 — LOT  5517  Bonita  Vista 
Sacramento.  Lloyd  D  and  Edna 
Lyon  and  J  H  and  Alice  Darwin  vs 
Henry    K   and    Pearl   Uaughan ..  $75.30 

April  -Al,  1926— LOTS  113.  114,  115, 
116  and  117,  Riverside  'i'ermce, 
Sacramento.  C  O  McFarland  vs 
William    Murcell     $525 

April  21,  1926— LOT  7,  Strawberry 
Hill,  Sacramento.  Hough  &  Wil- 
cox vs  J  W  Evans,  Leola  E  Bishop. 
John  and  Elizabeth  J  Van  Buren 
$75 

April  22,"  1926— PTN  LOT  '  4  BLK '  X. 
North  Sac.  Sub.  No.  4,  Sacramento. 
H  O  Adams  vs  A  J  Crawford  and 
Hilda     (ux)      $92 

April  22,  1926 — LOTS  15,  26  AND  28, 
Hidge  Park,  Sacramento.  Chris  H 
Lehman    &    Son    vs    Buckingham    & 

Henry     (3     liens) 

$54.26;    $57.41   and    $29.42    respectively 

April  22,  1926— LOT  16  Ridge  Park, 
Sacramento.  Chris  H  Lehman  & 
Son   vs   F   G   Knell $71.20 

April  22,  1926— LOTS  165  &  169  South 
Curtis  Oaks,  Sacramento.  Chris  R 
Lehman  &  Son  vs  Erick  Berndt  (2 
liens) .  .$94.85   and   $73.49    respectively 

April  22,  1926 — No.  664  San  Meginal 
Way,  Sacramento.  Chris  H  Leh- 
man  &   Son  vs   S  E  Green $138.36 

April  22.  1926 — LOT  19,  Ridge  Park, 
Sacramento.  Chris  H  Lehman  & 
Son   vs   H  A   Sellers $79.61 

April  24,  1926— LOTS  823,  824,  836,  W 
&  K  S'ub  No.  22,  Sacramento.  R  H 
BuUoclv  vs  A  J  Finchley  and  Ida 
(ux)     $75.24 

April  24,  1926— LOT  18  BLK  9,  West 
Del  Paso  Heights  Tract,  Sacra- 
mento. J  J  O'Connor  vs  B  W 
Graves   and   Mabel    E    (ux) $132.45 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


BOILER  HOUSE,  ETC. 

FRESNO.      All    work    for    boiler    house 

and   oil    tank. 
Owner — California    Packing   Corp.,    2301 

Fresno    St.,    Fresno. 
Arciiitect — None. 

Contractor — F.    J.    Stone,    Mason    Bldg., 
Fresno. 

Filed  April   17,   '26.      Dated . 

As   work   progresses ^3000 

When    completed     3029 

36    days    after    134  2 

TOTAL  COST,  ?5371 
Bond,  limit,  forfeit,  none.  Plans  ,ind 
specifications   filed. 


COMPLETION    NOTICES 


FRESNO    COLNTV 


Recorded  Accepted 

April  11,  1926— LOTS  39  AND  40  BLK 
8,  Calwa.  Maisler  Aaron  to  whom 
it  may  concern April   10,   1926 

April  17,  1926 — LOTS  38  AND  39  BLK 
2,  Blackstone  Ave.  Tract  No.  2, 
Fresno.  H  E  Guynn  to  whom  it 
may  concern April   14,  1926 

April  17,  1926— LOTS  22  AND  23, 
Blackstone  Ave.  Tr.  No.  2,  Fresno. 
H  E  Guynn  to  whom  it  may  con- 
cern  April    14,    T926 

April  17,  1926— LOTS  11  AND  12  BLK 
7,   N.   Park   Terrace,    Fresno.      W   H 


J.  A.  MOHR  &  SON 

Genpral  Painting  Contrartara 
Specialista  In 

Cimpressed  Air  Painting 
and  Sand  Blasting 

."^an    Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dlesc 


Raymond  to  whom  it  may  concern. 

^ April    10,    1926 

Recorded  Accepted 

April    22,    1926— LOTS    5    AND    6    BLK 
7,    Roedding    Addition,    Fresno.       C 
P   Lewis    to    whom    it    mav    concern 
.    •  •. April    22,    1926 

April   23.   1926 LOTS  8  AND  9  BLK 

13,  College  Park,  Fresno.  J  F 
Medearis  to  whom  it  mav  concern 
April     23,     1926 

.A.pril  23,  1926— LOTS  33  AND  34  BLK 
6,  Avalon  Heights.  Fresno.  H  P. 
Nelson  to  whom  it  mav  concern 
April     23,     1926 

April  20,  1926— LOTS  15  &  16,  Zapps 
Park,  Fresno.  Sheridan  A  Rich- 
m.ond  to  whom  it  may  concern .  .  . 
April      ]!).     1926 

April  20,  1926— LOT  21  BLK  11,  N. 
Park  Terrace,  Fresno.  Gay  R  Hil- 
liker  to  wliom  it  may  concern... 
April     19,     192  J 

April  20,   1926— S   %   LOT  4,  Lot   5   Blk 


Saturday,    May    1,    un'G 

'iir  ■^V^'J?  "^'^ta  Addition,  Fresno. 
vv  H  Whitney  to  whom  it  may 
concern ^prii    17.   192^ 

•^Il'-il  21  1926— LOTS  16  AND  17  BLK 
8,  Pinkham  Tr,  Fresno.  Fresno 
liuilding  Corp  to  whom"  it,  may 
concern .  .  .  Anril    ?n     i<i-;k 

April  22,  1926--PTN-L-OT-LToedding'' 
\illa    Coi.,     aOxl  33.483,    Fresno.       E 
Ahlberg    to    whom    it    may    concern 
April     21.     1926 


LIENS  FILED 


FUESiVO    COUNTY 


Recorded  Amount 

April  If,,  1926-LOTS  10,  11  ASUV> 
Blk  115,  Fresno.  Tyre  Bros  Glass 
Co    vs    Antich    Andre    and      O      R 

CJ.-^  tci  ode     $2;'S 


Philippine    Lumber   Trade   Advances 

Under   Modern    American    Methods 


Development  of  the  Philippine  lum- 
ber industry  from  a  few  small  and 
poorly  equipped  mills  to  large  onera- 
tions  with  m:dern  machinery  and 
methods  supplying  a  growing  export 
trade  is  one  of  the  results  of  Ameri- 
can  occupation   of   the   Islands. 

Practically  no  export  of  lumber  was 
d  ne  before  the  American  regime  ac- 
cording to  Arthur  F.  Fischer,  director 
of  forestry  for  the  insular  government. 
Spaniards  and  others  had  operat.>d  a 
few  sawmills  in  and  around  Manila, 
but  they  were  unable  to  compete  with 
the  hand-sawn  product  of  the  Chinese. 
^^hen  the  Americans  took  possession 
of  the  archipelago  it  immediately  be- 
came evident  that  a  splendid  oppor- 
tunity for  the  lumbering  industry  pre- 
sented itself.  The  initial  operations 
were  with  small  mills,  generally  en 
tidewater,  where  primitive  methods 
weie  used.  The  operators  soon  learned 
that  these  logging  methods  did  not 
supply  the  mills  with  logs  to  keep  (.hem 
running  on  schedule  time  and  as  a  re- 
sult machine  methods  and  steam  log- 
ging were  introduced. 

Small  donkey  engines  were  first 
brought  out  and  used  in  connection 
with  the  native  animal  logging,  and  as 
develrpment  took  place  and  money  was 
made  it  was  invested  in  mere  modern 
equipment.  The  development  today  is 
such  that  practical  no  tropical  country 
in  the  world  has  as  modern  a  system 
of  steam  logging  and  manufacturing 
as  the  Philippines. 

India  and  the  Dutch  East  Indies, 
after  studying  and  noting  the  develop- 
ment in  the  Philippines,  are  beginning 
ti  use  the  same  methods  which  were 
transplanted    from    America. 

In  1903  lumber  production  in  the 
Islands  totaled  36,615,000  board  feet, 
or  4.8  board  feet  per  capita.  In  1924 
this  had  increased  to  260,535,000  board 
feet  01*  22.1  board  feet  per  capita.  More 
striking,  however,  is  the  development 
of  the  export  trade  in  lumber,  which 
in  1903  was  entirely  lacking  in  the 
Islands'  commerce.  In  1924  the  Philip- 
pines exported  50,759,584  board  feet 
valued  at  more  than  $2,000,000. 

F'orostry  officials  estimate  the  tim- 
ber stand  in  the  archipelago  at  200,- 
000,000,000  board  feet,  which  is  about 
one-tenth  of  the  total  timber  stand  of 
the  continental  United  States.  Of  this 
stnnd  192,000,000.000,  board  feet  are  in 
"Philippine  maliogany,"  an  especially 
valuable  wood,  which  is  used  in  large 
quantities  in  the  United  States.  The 
Islands  have  approximately  40,000 
square  miles  of  virgin  timber  and  20,- 
000  square  miles  of  second  growth. 


One  of  the  largest  mills  in  the  is- 
lands IS  the  Insular  Lumber  Company 
which  was  begun  on  a  small  scale  in 
UOi  and  now  saws  approximately  42  - 
000,000  board  feet  a  year.  The  com- 
pany's first  operations  were  all  con- 
ducted in  the  most  primitive  manner, 
but  the  profits  were  invested  in  mod- 
em equipment  with  the  result  that  to- 
day the  company  operates  eighteen 
miles  of  railway  and  some  of  its  loco- 
motives weigh  as  much  as  60  tons.  Its 
mills  are  electrically  operated  and  are 
equipped  with  the  best  handsaws  and 
rigs.  A  modern  dry-kiln  has  been  in- 
stalled and  all  export  lumber  is  dried 
artificially. 

This  company,  like  all  others  en- 
gaged in  lumbering  on  the  islands  is 
operating  on  a  tract  of  timberland  un- 
der a  license  agreement  with  the  gov- 
ernment, which  allows  the  logging  of 
timber  on  the  land  for  a  period  of  20 
years  under  regulations.  After  the  land 
has  been  cleared,  it  is  planted  with 
coconut  trees,  which  are  the  source  of 
one  of  the  islands'  principal  export 
product. 

All  the  lumbering  operations  are-  car- 
ried on  under  the  Bureau  of  Forestry, 
whose  policy  it  is  to  allow  lumber  com- 
panies to  clear  all  timber  without  re- 
striction from  lands  classified  as  agri- 
cultural. On  lands  classified  as  forest, 
restrictions  are  imposed  to  safeguard 
the  industry. 

Rangers  and  forest  guards  are  con- 
stantly looking  over  the  area  to  see 
that  all  rules  and  regulations  are  ob- 
served and  on  the  forest  lands  the  bu- 
reau believes  that  with  restrictions, 
trees  will  be  sufficient  to  allow  re- 
generation  inside   of  60   to   80  years. 

A  majority  of  the  operations  has 
been  started  in  stands  of  virgin  tim- 
lier.  There  are  many  places  in  the  is- 
lands, however,  which  have  never  been 
explored  and  in  rriany  of  the  forests 
the  trees  are  overm-atiired..  This  type 
of  forest  is  greatly  benefitted  by  open- 
ing up  and  allowing  the  younger  trees 
to  develop. 

As  the  lands  are  cleared  many  of 
the  mill  employes  invest  their  wages 
in  small  farms  which  gradually  give 
rise  to  towns  and  larger  municipali- 
ties. Small  well-managed  and  money- 
making  haciendas  are  today  owned  by 
cx-eniployes  of  lumber  mills  who  eight 
or  ten  years  ago  came  into  an  unset- 
tled and  uninhabited  place.  This  has 
been  the  history  in  every  Instance 
where  sawmills  have  been  established 
in  virgin   territory. 
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— finished  ahead  of  time  because  we  used 


Schumacher^p!()i^ 


Wall 
Board 


'  A  ND  they're  good  walls, 

^^"i^too.  Smooth  and  solid. 

Not  a  joint  to  be  seen,  yet 

we  didn't  use  a  batten  in 

the  whole  house.    You  can  certainly 

deliver  good  walls  if  you  build  them 

with  Schumacher  Plaster  Wall  Board." 

That's  the  advantage  of  Schumacher 
Plaster  Wall  Board.  It's  a  good  wall 
already  prepared.  You  can  finish  a 
whole  wall  with  it  while  you're  prepar- 
ing the  mortar  for  the  old  fashioned 
way. 

SCHUMACHER    WALL    BOARD    CORP. 

LOS  ANGELES  SEATTLE         SAN  FRANCISCO 

WAREHOUSES — Tacoma  -  Portland  -  Stockton  -  San  Rafael 
Oakland  -  San  Francisco  -  San  Jose  -  San  Diego 


I 


IT 


Low  charging  platform,  steel  frame  of  which 
is  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
job!  NVide,  capacious  charging  hopper  makes 
charging  easy. 


TTIGH  speed  operation  —  balanced  light 
^^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dandie! 

Fast  charging  and  fast  discharging,  the 
Dandie  is  a  big  money  earner ! 


KOEHRING  7-S 


Mixer 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip!  Note  low  automatic 
water  measuring  tank  and  Disc  Wheels  I 
'  Liberal  drum  dimensionsi 


A3166-1. 


Representatives : 

HARRON,  RI(  KARD   &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKAKD   &  McCOXE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


is  the  outstanding  value  in  big  bearings  insuring  even 

the  light  mixer   field.     Its  bearing  wear,  and  perfect 

design  includes:    4  cylinder  lubrication! 
radiator-cooled     engine    or  7.5  Dandie  Mixer 

hopper-cooled  two  cylinder  Two  or  four  cylinder  engine.  Charg- 

,         ,  ,  J  ing  skip  or  low  charging  hopper  and 

engine;  completely  enclosed  platform.    Automatic  water  measur- 

.  .       .  .J  .    ,  ing   tank.     Rubber   tired   steel   disc 

transmission     in    dust    tight  wheels,  or   steel   wheels.    Complies 

_•!   ,      .1  ..  i        1      r.  ■,■!  with  A   G.  C.  Standards. 

Oil  bath  with  shaft  on  roll- 
er  bearings;  double    drum  Send  back  this  coupon 

gear     drive;     drum     rollers  leam  the  construction  of  the  Dandie, 

fivpH      tr>     <shaft     tnrnirirr     Jt-i  and  you  will  recognize  a  remarkable 

nxea      to     Snait     turning     in  value,  and  big  profit  earner  on  the  job. 

^^^^^^  W    IIAHHOX.  RKK.VRO  &  HIcCONE  CO..  Sun  Kr:iii<-i.<«fo.         " 

^^^^^^^f      ^Vithout  obligation  to  me  of  any  kind,  send  me   free  information     H' 
^^^^^^^m     about  Koehring  Dandie  Mixer.  ^ 

0  I 

^^     Name ,__     ^ 
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FRESNO    ENGINEER    KILLED 


Frederick  W.  Stanley,  president  of 
the  Stanley  Constvuclion  Co.,  Fresno, 
was  instantly  killed  on  a  ranch  near 
Mendota,  Fresno  county,  when  he  fell 
from  a  derrick,  striking  his  head  on 
a  pipe.  Stanley  was  born  in  England 
and  was  44  years  old.  Following  his 
graduation  from  the  University  of  Cali- 
fornia with  the  class  of  1909,  he  en- 
tered the  Government  service,  reach- 
ing the  position  of  senior  irrigation 
engineer.  He  was  employed  on  large 
irrigation  projects  throughout  the 
United  States.  In  1917  he  enlisted  in 
the  engineering  corps  of  the  army, 
serving  until  the  signing  of  the  armis- 
tice. Coming  to  Fresno  six  years  ago, 
Stanley  was  employed  as  engineer  for 
the  Concrete  Pipe  Manufacturing  as- 
sociation for  three  years.  He  then 
entered  business  for  himself,  as  head 
of  the  Stanley  Construction  company. 
Stanley  was  a  member  of  the  Fresno 
Chapter  of  American  Association  of 
Engineers.. 


Despite   Labor   Troubles   S.    F. 

Building    Totals    Soar    in    Clouds 


Despite  the  general  feeling  of  un- 
rest in  building  construction  circles 
due  to  labor  troubles.  San  Francisco 
building  permits  during  the  past  month 
registered  as  the  fifth  highest  month 
in  the  history  of  the  city,  being  exceed- 
ed only  in  February,  March  and  April 
of  1907  when  the  city  was  being  rebuilt 
following  the  earthquake  and  fire  of 
1906,  and  the  month  of  January,  1914, 
when  the  world's  fair  construction 
period  opened. 

During  the  past  month  the  Bureau 
of  Building  Inspection  of  the  Depart- 
ment of  Public  Works  reports  981  per- 
mits issued.  Improvements  undertaken 
under  these  permits  approximate  an 
expenditure  of  $7,299,4,51.  Of  the  total 
operations  464  permits  covered  altera- 
tions, additions  and  repairs  to  stand- 
ing structures  $643,855,  while  the  bal- 
ance of  the  activities  covered  new  con- 
struction. Seven  class  A  buildings 
started  during  during  the  month  and 
included  in  the  total  will  cost  $3,400,- 
000. 

The  activities  of  April,  1926,  are  ex- 
ceeded by  the  following  months  dur- 
ing the  year  1907,  February,  572  per- 
mits, estimated  cost  of  improvements 
$8,099,988;  March,  646  permits,  estimat- 
ed   cost    $8,305,522;    April,    952    permits, 


estimated  cost  $8,317,342.  During  Janu- 
ary, 1914,  records  show  398  permits 
were  issued  for  improvements  aggre- 
gating  an    expenditure   of   $7,349,816. 

Home  building  construction,  accord- 
ing to  number  of  buildings,  leads  all 
other  construction.  During  the  past 
month  474  permits  were  issued  for 
frame  buildings,  at  least  seventy-five 
l)ercent  of  these  being  for  one-family 
homes,  the  costs  of  each  ranging  from 
$3000  to  $6500. 

Public  improvements  included  in  the 
total  of  the  past  month  cover  one 
structure  for  the  municipality  costing 
$:i6,215  and  one  for  the  State  Board  of 
Harbor   Commissioners   costing    $28,915. 

A  segregated  report,  classified  ac- 
cording to  type  of  construction,  cover- 
inti  the  activities  of  the  past  month, 
follows: 

Class  .No.  of  Eat.  Coat 

Permita 

A     7  $3,400,000 

B     1  50,000 

C     33  744,586 

Frames     474  2,405,880 

Alterations     464  643,855 

Public    Buildings    .  .        1  26,215 

Harbor  Buildings   .  .        1  28,915 

Total     981  $7,299,451 


LENtil'HEN         k.-mGINEERING 
STUDY    COURSE 


u.  c.    l..4Ndsc.\pe    student    wins 

FELLOWSHIP 


Engineering  as  a  profession  has 
opened  fields  of  such  wide  scope  as  to 
make  it  an  opportune  question  whether 
young  men  so  trained  shall  spend  six 
years  instead  of  four  in  its  study,  ac- 
cording to  Dean  Gustave  M.  Braune  of 
the  School  of  Engineering  of  the  Uni- 
versity of  North  Carolina. 

The  civil  engineer  of  today  is  not 
necessarily  a  fellow  who  toes  tripod 
and  chain,  planting  red  and  white  rods 
in  the  ground,  according  to  Dean 
Braune. 

Instead,  a  high  order  of  executiv'i 
activity,  involving  city  planning,  city 
managing  and  public  service,  invites 
the  ambitious  young  man  to  admin- 
istrative offices,  Braune  said. 

And  with  these  new  phases  of  en- 
gineering work  has  come  a  demand 
for  a  more  general  and  cultural  de- 
velopment in  the  engineer's  education, 
than  of  the  past  "when  schools  were 
not  teaching  anything  but  the  bare 
rudiments  of  theory  and  practice," 
Dean  Braune  asserted. 

Engineering  schools  are  broadening 
strictly  technical  courses  to  include 
the  study  of  economics,  business  man- 
agership and  other  subjects,  he  point- 
ed out,  adding  that  technical  instruc- 
tion has  also  advanced  to  the  highest 
standard. 

The  civil  engineer  has  been  taken 
from  a  limited  field  of  construction  and 
placed  in  the  swivel  chair  of  business, 
according  to  the  dean. 


An  honorary  fellowship  of  the 
fellowship  of  the  American-Scandina- 
vian Foundation,  to  study  landscape 
architecture  and  city  planning  in  Den- 
mark, has  been  given  to  Robert  Oliver 
1'hompson  of  Berkeley,  honor  graduate 
in  December,  1925,  at  the  University  of 
c  alifornia.  Few,  if  any.  fellowships 
over  have  been  given  by  the  Founda- 
tion for  the  study  of  this  subject,  says 
Professor  J.  W.  Gregg,  head  of  the 
I.,andscape  Design  Division  of  the  Uni- 
versity. 

In  addition  to  its  regular  Fellow- 
ships, the  Foundation  grants  one  hon- 
orary fellowship  to  each  of  the  Scan- 
dinavian countries,  and  Thompson  has 
been  awarded  the  one  to  Denmark  for 
1926 — 1927.  Twelve  to  seventeen  stu- 
dents are  chosen  for  these  honors  from 
among  some  300  applicants.  Professor 
Edwin  C.  Voorhies  of  the  College  of 
-\griculture  was  the  recipient  of  one 
I  f    these    fellowships   in    1924-1925. 

Thompson  attended  the  University  of 
Wisconsin  for  three  and  a  half  years, 
and  came  to  California  in  1924  to  pur- 
sue professional  study.  He  was  gradu- 
ated at  the  end  of  the  first  term  in 
December,  with  honors,  and  has  been 
pursuing  graduate  study  with  Profes- 
sor Gregg  since  that  time.  He  will  sail 
from  New  York  for  Denmark  about 
August   3. 


V.  S.  Senate  has  passed  the  Cameron 
bill  which  provides  $1,600,000  for  the 
Yuma  Mesa  and  Yuma  Reclamation 
projects    in    Arizona. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Lack  of  sufficient  bracing  for  the 
structure  supporting  the  tunnel  at 
Grizzly  Creek,  where  five  men  were 
killed  in  the  cave-in,  is  given  as  the 
reason  for  the  accident  by  G.  Chester 
Brown  of  the  State  Industrial  Acci- 
dent Commission.  Brown  stated  that 
there  was  no  evidence  of  intention  to 
violate  the  State  law  regulating  the 
construction  of  tunnels  on  the  part  of 
the   contractors. 

The  desirability  of  standard  specifi- 
cations and  standard  inspection  for 
street  and  highway  paving  was  dis- 
cussed at  a  recent  meeting  of  Southern 
I  alifornia  Chapter,  Associated  General 
Contractors,  and  a  resolution  adopted 
declaring  the  Chapter  stands  ready  to 
co-operate  with  municipal  and  county 
engineers  and  other  public  officers  in 
a  m:vement  for  standardization. 


The  Southern  Sierras  Power  Com- 
pany has  been  authorized  by  the  Rail- 
road Commission  to  issue  on  or  about 
December  31,  1926,  at  not  less  than  88 
per  cent  of  face  value  plus  accrued  in- 
terest, 5247,600  of  its  first  and  refund- 
ing mortgage  6  per  cent  bonds,  and  to 
use  the  proceeds  thereof  to  finance 
additi  ns  and  betterments  and  to  pay 
outstanding   indebtedness. 


Fire  losses  in  March,  1926,  amounted 
to  $42,854,600,  an  increase  of  almost 
$10,000,000  over  the  like  month  a  year 
ago,  and  about  $12,000,000  greater  than 
the  February  total.  The  total  for  the 
first  quarter  of  the  year  shows  an  in- 
crease of  about  $8,000,000  over  the  like 
period  of  1925  and  $14,000,000  over  the 
first   three   months   of   1924. 


During  the  first  quarter  of  this  year 
San  Francisco  issued  2549  building 
permits,  at  a  total  estiinated  csnstruc- 
lii>n  cost  of  $13,809,733,  which  was  11 
)>er  cent  greater  than  the  comparable 
figure  of  1925  and  17  per  cent  above 
that  of  1924  and  shows  a  42  per  cent 
gain    over    1923. 


General  building  contractors,  mem- 
ber of  the  Tacoma,  Wash.,  Master 
Builders'  Association,  have  reaffirmed 
their  previous  stand  against  an  in- 
crease of  $1  a  day  demanded  by  the 
carpenters"  union.  The  present  scale  is 
i.  8  a  day. 


Redwood  City  building  permits  in 
April  totaled  $106,756.  During  the 
month  35  permits  were  is.'^ued,  of  these 
21  covered  new  hmes.  For  the  first 
quarter  of  the  year  improvements  un- 
dertaken entail  an  expenditure  of 
$261,788. 


Corona  and  Santa  Fe  Railroad  ap- 
plies to  Interstate  Commerce  Commis- 
sion for  authority  to  issue  $50,000  in 
capital  .'^tock,  proceeds  to  finance  con- 
struction of  15-miIe  line  from  Alber 
Hill  to  Corona,  in  Riverside  Countv. 
Calif. 


Teiunga,  Calif.,  contemplates  the  use 
of  brici;  and  concrete  only  for  the  en- 
closing walls  of  buildings  in  its  fire 
districts.  All  buildings  will  have  two- 
foot  fire-walls. 

Baker  &  Watson,  general  contrac- 
tors, will  operate  from  1111  Church 
St.,  San  Francisco, 


Fresh-cut  lumber  can  be  seasoned 
sufficiently  for  the  carpenter's  bench 
within  a  day  or  less  by  a  high  vacuum 
process,  a  Swedish  engineer  has  dis- 
covered, according  to  reports  from 
Stockliolm,  says  Popular  Mechanics. 
Green  birch  boards  are  made  ready  for 
constructing  furniture  in  twenty-four 
hours,  spruce  and  pine  in  thirty  and 
oak  in  forty.  The  lumber  thus  cured  is 
said  to  be  free  from  cracks,  warps  and 
"blue"  spots.  Planks  are  placed  on 
rollers  and  slid  into  air-tight  cham- 
bers, where  they  are  first  heated  by 
steam  from  coils  and  then  pumped  dry 
by  vacuum. 

Building  material  prices  in  Seattle 
are  holding  steady  at  this  time  with  no 
changes  of  consequence  reported  for 
the  last  two  weeks.  Demand  for  ma- 
terials is  heavy  throughout  the  terri- 
tory and  dealers  report  competition  as 
very  keen.  Several  new  products  have 
been  put  on  the  market  recently.  It  is 
not  expected  that  any  reduction  in 
prices  will  be  announced  but  rather 
that  tliere  may  be  a  very  slight  in- 
crease as  the  demand,  due  to  summer 
activity,    increases. 


The  outlook  for  the  Pacific  region 
reinains  favorable,  as  a  w^hole,  accord- 
ing to  the  semi-monthly  edition  of  Pa- 
cific Business.  Persistence  of  a  large 
building  program,  constant  increase  in 
population  and  widening  tourist  trade, 
as  well  as  a  consistent  enlarging  of 
the  scope  of  manufacture,  all  point  to 
the  satisfactory  prosperity  of  the  dis- 
trict for  some  time  to  come,  the  review 
states. 


The  British  Columbia  Lumber  and 
Shingle  Association  announce  that 
shingle  prices  in  the  province  had  been 
reduced  25  cents  a  thousand,  due  to 
weak  markets  in  Washington  and 
Oregon.  The  new  prices  range  from 
$2.50  a  thousand  to  $3.45,  according  to 
grade.  Market  for  British  Columbia 
shingles  disappeared  with  prices  50  to 
75   cents   higher   than    the    states. 

Associated  Press  dispatch,  dated 
froin  Vancouver,  B.  C,  May  3,  says: 
About  200  carpenters,  bricklayers  and 
tile  setters,  who  remained  away  from 
work  Saturday,  were  refused  employ- 
ment when  they  reported  today.  All 
other  men  engaged  in  an  agitation  for 
a  five-day  week  hei-e  were  back  at 
work. 


Alameda  building  permits  for  April 
aggregate  an  expenditure  of  $185,204, 
the  total  number  of  permits  being  84, 
of  these  42  being  for  new  buildings 
costing  $162,905  and  42  alteration  per- 
mits, representing  an  expenditure  of 
$22,299. 

San  .lose  building  permits  for  April 
aggre.?ate  an  expenditure  of  $611,730, 
according  to  City  Building  Inspector 
M.  C.  Woodruff,  the  total  being  double 
that  for  April  1925.  During  the  past 
month  48  permits  were  issued  for 
homes. 


Petitions  looking  toward  initiation 
of  water  an'I  power  act.  such  as  has 
twice  been  on  the  ballot  in  state  elec- 
tions, and  toward  riparian  rights  act 
covering  the  Pit  river,  are  being 
printed. 


ALONG  THE  LINE 


John  J.  Backus,  superintendent  of 
building  of  Los  Angeles  and  manager 
of  the  Department  of  Building  and 
Safety  Commissioners,  has  resigned 
membership  in  the  Pacific  Building 
Officials'  Conference,  the  purpose  of 
which  is  to  perfect  a  uniform  building 
code  for  the  entire  Pacific  Coast.  It 
is  noted,  that  at  recent  meetings  of 
the  Conference,  building  Inspectors 
from  the  larger  cities  have  not  been  in 
attendance  to  discuss  proposed  build- 
ing codes. 

Rudolph  A.  Herold,  Sacramento  ar- 
chitect, who  died  April  14,  left  an  es- 
tate valued  at  $50,000,  according  to  the 
terms  of  his  will  filed  for  probate  in 
San  Francisco.  Herold  left  $15,000  in 
trust  to  his  secretary  Miss  Florence 
Klaeser,  San  Francisco;  $1000  to  the 
Providence  Hospital,  Oakland;  $1000 
to  the  Sisters  Hospital  of  Sacramento, 
and  $500  to  the  Holy  Rosary  Academy, 
Woodland,  all  of  which   he   built. 


The  office  of  city  manager  at  Glen- 
dale,  Calif.,  was  declared  vacant  by 
unanimous  vote  of  the  city  council  af- 
ter Virgil  B.  Stone,  incumbent,  had  de- 
clined to  resign.  No  reason  was  given 
by  the  council.  J.  W.  Charleville,  city 
industrial  agent,  was  appointed  city 
manager.  Stone  had  been  the  city's 
chief   executive   for   two   years. 


Another  prison  road  camp,  the  fourth 
to  be  established  by  the  state  of  Cali- 
fornia, will  be  in  operation  six  miles 
west  of  Wilson  Springs,  Lake  county, 
in  30  days.  G.  W.  Lane  has  been  ap- 
pointed superintendent  of  the  new 
camp  and  was  in  Sacramento  confer- 
ring   with   state    highway   officials. 

John  G.  Little  and  Bernhard  Silber- 
berg,  consulting  engineers,  have  been 
added  to  the  forces  of  the  Bureau  of 
Buildin,g  Inspection  of  the  San  Fran- 
cisco Department  of  Public  Works. 
Paul  Erz  and  Thos.  Parkinson  have 
been  appointed  to  {he  Bureau  to  serve 
as   district   building   inspectors. 


W.  J.  Dodd  of  Los  Angeles  has  been 
appointed  to  the  State  Board  of  Ar- 
chitecture, Southern  District,  by  Gov- 
ernor Friend  W.  Richardson.  J.  E. 
Bishop  was  named  a  member  of  the  La- 
guna  Beach  Sanitary  Board,  Orange 
County. 


H.  E.  Plummer,  Portland,  Ore.,  build- 
ing inspector,  was  elected  president  of 
the  Building  Officials  of  America,  at 
the  twelfth  annual  meeting  of  that 
body  in   Columbus,  Ohio. 


Gustav  F.  Weber,  architect,  formerly 
of  Philadelphia,  has  located  perma- 
nently in  Eureka.  He  has  been  engaged 
in  the  construction  business  for  the 
past   29   yesrs. 


Jos.  Tedford,  San  Jose  building 
contractor,  despondent  over  ill-health, 
shot  himself  fatally  at  his  home  in 
that   city,   April   29. 
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ORGANIZATION  NEWS 

Or^aiiixatloii*    having    a    direct    connection    with    the   con«trnctl»n    Industry   are   Inirited    to    awkailt    aewa    for    pabllea 

tlon  In  tJila  departBkent. 


THK     GENERAL,     CONTRACTOR — BIG 
TOOL    OF    CIVILIZATION 


Arthur  S.  Bent,  of  Los  Angciles,  in 
an  address  some  time  ago  summed  up 
the  place  occupied  by  the  general  con- 
tractor in. the  following  words: 

"Let's  look  him  over  a  bit  before  we 
consider  whether  he  is  really  needed. 
He  is  the  product  of  evolution,  plus 
personal  ability  and  character.  Slowly, 
step  by  step,  he  has  climbed  a  hard 
road.  He  has  had  many  downfalls,  but 
he  has  learned  much  and  paid  with  his 
own  money  for. every  lesson.  Through 
much  experience  he  has  accumulated 
knowledge  that  can  come  in  no  other 
way;  he  has  acquired  precedent  to 
guide   thim   through  new  difficulties. 

"He  knows  what  tools  will  best  work 
out  his  plans,  and  how  to  use  them. 
He  has  developed  a  keen  judgment  of 
men  and  their  fitness;  and  through  his 
acquired  ability  to  guide  and  inspire 
them  he  has  built  up  a  speciali/-ed  and 
dynamic  organization.  Along  with  this 
skill  he  has  developed  integrity  and 
responsibility,  so  that  he  absorbs  with- 
in himself  the  consequences  of  such 
mistakes  as  he  may  make,  and  even 
such  misfortunes  as  befall  his  work. 
He  delivers  the  goods,  the  kind  he 
promised,  at  the  price  he  agreed.  He 
is  civilization's  big  tool." 
land  Trail  Club,  of  Lovelock,  Nevada, 
will  act  as  director  general.  Frederick 
H.  Meyer,  president,  and  C.  C.  Cottrell, 
secretary  of  the  Utah-Nevada-Califor- 
riia  Highway  Association  which  aided 
in  financing  the  road  construction 
making  the  new  highway  possible,  are 
mobilizing  the  San  Francisco  delega- 
tion. Motorists  contemplating  making 
the  tour  may  enroll  by  telephoning 
the  San  Francisco  Chamber  of  Com- 
merce. 


SKY.S(:».\1*ER     AVILL     HE     TOPIC 
ARCHITECT'    SPEECH 


OF 


The  skyscraper,  in  its  capacity  to 
earn  money,  rathet  than  in  its  ca- 
pacity, as  a  monument  to  its  builder, 
will  come  up  for  discussion  before  the 
realtors  of  the  country  and  of  Oanad.i 
at  the  coming  annual  convention  of  the 
National  Association  of  Real  Kstate 
Boards,  to  be  held  at  Tulsa,  Oklahoma, 
in  June.  Alfred  C.  Bossom  of  New 
York,  nationally  known  architect,  will 
discuss  the  subject.  His  topic  will  be 
Relation  Between  First  Costs  and  En- 
during Values  of  Revenue  Producing 
Tall  Buildings.  The  address  will  be 
given  before  the  property  management 
division  of  the  association. 


LIME  ASSOCIATION  TO  CONVENE 


The  Eighth  Annual  Convention  of  the 
National  Lime  Association  will  be  held 
at  French  Lick  Springs,  Indiana,  on 
June  8-H.  Advance  reports  indicate 
that  the  program  will  be  devoted,  to 
more  intensive  activity  in  all  depart- 
ments. Only  two  outside  speakers  are 
iricludedj  and  their  addresses  will  prob- 
ably bfe  on  distribution  and  on  the 
more  extensive  use  of  lime  in  construc- 
tion. 


1926    Pacific    Coast   Wage    Scales 

San  Van- 

Fran-  Spo- couvec 

t  R.\FT  Porfhind      cixco   Seattle   Tacoma      kane      B.C. 

Asbestos     Workers     %   9.00     $   7.00      $   9.00      $   7.00     i   9.00         .... 

Bricklayers        9.00        10.00        11.00        10.00        11.00  9.00 

Bricklayers' Hodcarriers  &  Mortarmen   9.00  6.50         7.00  6.00  5.00 

Cabinet    Workers,    in    shop 6.50  7.00         

Cabinet    Workers,    outside     9.00  S.OO         

Carpenters     9.00  8.00  9.00  8.00  8.00  7.00 

Cement    Finishers     9.00  8.50  9.00  8.00  9.00  7.00 

Electrical    Workers    10.00  8.00        10.00  8.00  8.00  6.80 

Electrical   Fixture   Hangers    10.00  7.00         

Elevator   Constructors    10.00  8.65  9.25         

Engineers,    Stationary     9.00  7.00  9.00  9.00  8.00  8.00 

Engineers,    traveling    crane 9.00  7.50         

Engineers,    on    derricks    8.00  8.00         

Hardwood   Floormen    9.00  9.00        10.00         ....  8.00         

Housemovers     8.00         ....  ....  ....  .... 

Housesrniths,  architectural  iron 9.00  7.00  7.20         ....  9.00         .... 

Housesmiths,    reinforced    concrete...      8.00  8.00  8.00       •....  8.00         .... 

Iron  Workers  (Bridge  and  Structural) 

including   Engineers    9.00        10.00  9.00  9.00  9.00  9.00 

Labor,   common    4.60  4.50         ....  5.00  4.50  4.50 

•Laborers,  "Building"    5.40  5.00  5.00  5.00  5.00         

Lathers .  .    10.00  8.00        10.00  9.00  6.50  8.00 

Marble  Setters    10.00-        9.00        10.00         ....  9.00  9.00 

Marble  Cutters  and  Coopers 10.00  7.00        10.00         10.00         .... 

Marble  Bed  Rubbers    6.50         

Marble  Polishers  and  Finishers 6.00         ....  ....  ....  .... 

Millmen,  plan,  mill  dept 6.50  7.00  7.00         7.00         

Millmen,  sash  and  door    6.50  6.00  7.00         ....  6.50         

Millwrights      9.00  8.00  7.00         7.00         

Model    Makers    14.00  9.00        10.00         10.00         

iModel    Casters    12.00  7.50  8.00         8.00         

Painters     8.00  8.00  9.00  8.00  8.00  6.50 

I'ainters,  Varnishers  and  Polishers, 

shop     7.00  7.00         

Pivinters,  Varnishers  and  Polishers, 

outside    7.00  8.00         

Pile  Drivers  and  Wharf  Builders,  inc. 

Engineer     9.00        10.00  8.00         9.00         

Plasterers     11.00  9.00        11.00        10.00        11.00  8.34 

I'lasterers'    Hodcarriers    9.00  7.00  S.OO  7.00  8.00         .... 

Plumbers     10.00  9.00        10.00  9.00        10.00  8.00 

Roofers,   Composition    8.00         8.00         9.00         

Sheet   Metal   Workers    900  8.50  9.00  8.00  8.50  8.00 

Sprinkler,  fitters 10.00  7.20         

Steamfitters    10.00  9.00        10.00  9.00        10.00  8.00 

Stair   Builders    9.00  8.00         8.00  8.00         

Stone   Setters,   soft   and  granite     8.00  9.00         9.00         

Tile    Setters    10.00  9.00  9.00        10.00        10.00  9.00 

Auto  Truck  Drivers   (less  than 

2500    lbs.)     4.50  5.50         5.50         

Auto  Truck  Drivers  (2500  to  4500  lbs)      4.75  6.00         5.50         .... 

Auto  Truck  Drivers  (4500  to  6500  lbs)      5.00  6.50         6.0O         ..•.. 

Auto  Truck  Drivers  (6500  lbs  &  over)      5.25  7.00         6.00         

General  Teamsters,   2  horses    4.50  6.00         ....  ....  ....  .... 

Scraper   Teamsters,    2  horse  &  4  horse      5.00  6.00         ....  .... 

♦Laborers,  on  building,  Saturday  afternoons  straight  time  in  San  Francisco, 
double  time  in  Portland.  Shift  work  to  be  paid  for  straight  time,  provided 
two  or  more  straight  shifts  of  8  hours  are  worked  on  the  job  in  any  24  hours. 
Second  shift,  7  V2   hours  in  Portland. 

Plasterers'  Hodcarriers,  Bricklayers'  Hodcarriers,  Roofers'  Laborers,  Hoist- 
ing Engineers,  and  Steam  shovel  Firemen  to  start  15  minutes  before  other 
workmen,  both  at  morning  and  at  noon. 

Eight  hours  to  constitute  a  days  work,  except  as  otherwise  noted. 
Overtime  to  be  paid  time  and  a  half,  except  Sundays  and  holidays,  double 
time.  •  ,  ,  ,       ■         ^ 

Five  and  one-half  (5%)  days  to  constitute  a  weeks  work,  except  as  other- 
wise noted. 

Recognized  holidays  to  be  New  Year's  Day.  Christmas  Day,  Thanksgiving 
Day,  Fourth  of  July,  Labor  Day,  and  Decoration  Day,  and  Armistice  Day  in 
Portland. 

NOTE:  Portland  Iron  Workers,  Bridge  Structural  and  Ornamental  asking- 
increase  to  $10.00  per  day.  Electrical  Workers  (inside  men),  want  $10.00  per 
day.  Reinforced  Iron  Workers  asking  for  $0.00  per  day.  Plumbers  and  Steam- 
fitters  want  $11.00  per  day,  and  five-day  week.  Painters  want  $9.00;  have  a 
five-day  week.  Glaziers  and  Revelers  want  $9.00.  Hoisting  Engineers  want 
$10.00.  Combination  Mixers  want  $10.00.  Floor  Layers  want  $9.00;  have  five- 
day  week. 

Tacoma:  The  following  trades  are  asking  increase  of  $1.00.  Asbestos  Work- 
ers, $9.00,  asking  $10.00.  Mortar  Men  $7.00,  asking  $8.00.  Brick-Wheelers  $6.00 
asking  $7.00.  Bridge  and  Structural  Iron  $9.00.  asking  $10.00.  Reinforcement 
$8.00,  asking  $9.00.  Carpenters  $8.00.  asking  $9.00.  Lathers.  Wood.  $6. .SO,  ask- 
ing $10  per  dav  flat  rate.  Lathers,  Metal,  $10.00.  asking  $11.00  Glass  Workers 
$8.00,  asking  $9.00.  Millwrights  $7.00,  asking  $8.00.  Painters  $8.00.  asking 
$9.00.      Plasterers  $11,  asking  $12.00. 


TO    REJECT   WAGE   INCREASES 

In  view  of  the  numerous  requests 
for  increased  pay  coming  from  various 
irade  unions,  the  executive  board  of 
the  Associated  General  Contractors  of 
.Vmerica,  Portland.  Ore.,  chapter,  has 
unanimously  adopted  the  following 
resolution: 

Bo    it    resolved,    That     the    executive 


l^oard  of  the  Associated  General  Con- 
tractors of  America,  Portland  chapter, 
do  hereby  authorize  a  statement  of 
their  policy,  to  wit:  That  it  has  been 
this  day  unanimously  agreed  by  the 
executive  board  of  the  Associated  Gen- 
eral Contractors  of  America.  Portland 
chapter,  not  to  honor  any  requests  for 
increases  in  wages  at  the  present  time. 
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1025   PAIXT    AXD   VARNISH   PRODUC- 
TIOX  IS  NOTED 


The  Department  of  Commerce  an- 
nounces that,  according:  to  data  col- 
lected at  the  latest  semiannual  can- 
vass of  paint  and  varnish  manufac- 
turers, there  were  produced  during  the 
six-months  from  July  1  to  Dec.  31, 
li^25,  224,228.100  pounds  of  paste  paints, 
comprising-  138,063,300  pounds  of  white 
lead  in  oil  (132,841,700  pure  and  5,221,- 
600  combination  or  grdaed),  6,334,100 
pounds  of  zinc  oxide  in  oil,  and  79,830,- 
700  pounds  of  other  paste  paints;  47,- 
260,300  gallons  of  ready-mixed  and 
semi-paste  paints;  34,399,000  gallons  of 
varnishes,  japans  and  lacquers,  other 
Lhan  Pyroxylin,  and  6,223,200  gallons 
of  Pyroxylin  (nitrocellulose)  varnishes 
or   lacquers. 

The  statistics  for  the  last  half  of 
1925  as  compared  with  the  first  half  of 
that  year  sh.w  decreases  of  7  per  cent 
for  paste  paints,  9.9  per  cent  for  ready 
mixed  and  semi-paste  paints,  and  5.8 
per  cent  for  varnishes,  japans  and  lac- 
cuers,  other  lhan  Pyroxylin,  while  for 
Pyroxylin  varnishes  or  lacquers  an  in- 
crease of  27.5  per  cent  is  recorded. 


COURT      HOLDS      AVITHDRAWAL,      OF 
BID    MUST    BE    TIMELY 


It  is  to  the  interest  of  all  parties  and 
to  society  as  well  that  a  bid  shall  not 
be  withdrawn  after  its  acceptance  and 
the  constituent  elements  of  an  enforc- 
ible  contract  exists,  in  the  opinion  of 
the  supreme  court  of  North  Carolina, 
which  affirmed  a  judgment  of  the  low- 
er courts  in  the  case  of  Elliott  Build- 
ing Company  vs.  the  City  of  Greens- 
boro, 130  S.  E.  200,  and  sustained  the 
city  in  forfeiting  a  check  for  |5000 
submitted  by  the  building  company 
wih  a  bid  for  sewer  and  water  sys- 
tems for  the  city.  One  of  the  conditions 
of  the  contract  was  that  the  work 
could  not  be  sublet  without  the  consent 
cf  the  city.  After  the  bid  was  submit- 
ted the  Elliott  Building  Company  noti- 
fied the  city  it  would  sublet  the  ma- 
chine work,  and  it  contended  this  was 
^uch  a  modification  as  to  constitute  a 
new  bid  and  to  withdraw  the  original. 
S'  ctual  notice  of  withdrawal  of  its  pro- 
;  osal  was  not  made  by  the  company, 
however,  until  after  its  bid  had  been 
accepted   by  the   city. 


PAINT   OFFICIAL   HELD 


Christopher  C.  Boylan,  president  of 
the  National  Paint  &  Oil  Company  of 
San  Francisco,  was  arrested  in  Oak- 
land May  1  in  connection  with  a  suit 
charging  the  embezzlement  of  $40,860 
from  the  company  fund-  '"he  suit  was 
filed  in  Superior  Court  ly  Thomas  C. 
Jordan  as  receiver  for  the  company. 
The  suit  and  arrest  followed  an  un- 
successful attempt  to  collect  a  judg- 
ment of  $31,770  recently  given  against 
the  paint  and  oil  concern.  Boylan  is 
accused  of  having  misappropriated 
funds  during  the  past  three  years 
while  acting  as  president,  director  and 
manager   of  the   company. 


OUILDIXC.     LABORERS'    STRIKE 
CLOSES  SUPPLY  YARDS 


The  ninth  week  of  the  strike  of 
building  and  common  laborers  in  Cleve- 
land opened  on  April  26  with  an- 
nouncements from  practically  all  of  the 
building  .•supply  dealers  that  on  ac- 
count of  the  expense  of  maintaining 
delivery  on  the  few  orders  coming  in 
all  yards  will  be  closed  until  after  th-- 
termination  of  the  strike.  Tt  is  esti- 
mated that  ai)proximately  15,000  men 
have  been  forced  out  of  work  on  ac- 
count of  the  strike  of  laborers.  Over 
$81,000,000  worth  of  construction  has 
been  stopped  and  no  new  projects 
have   been   started  since   March   1st. 


Short  Lengths   Marketing   Rule   Is 
Adopted  By  General  Lumber  Conference 


Three  outstanding  results  signalized 
the  completion  of  the  national  softwood 
lumber  standardization  meeting  of  the 
General  Lumber  Conference  in  Wash- 
ing, April  27.  The  meeting  adopted, 
with  the  addition  of  a  new  short 
lengths  marketing  rule  and  two  or 
three  inconsiderable  changes,  the 
recommendations  presented  by  the 
Central  Committee  on  Lumber  Stand- 
ards and  adopted  by  that  body  at  its 
recent  meeting.  The  three  salient 
achievements    were: 

I.  Achievement  of  a  single  stand- 
ard of  size  by  the  simple  expedient 
of  substituting  the  term  "industrial 
lumber"  for  the  old  term  "extra 
standard."  All  lumber  thus  becomes 
in  thickness  either  standard  yard 
lumber  or  standard  industrial  lum- 
ber, the  latter  being  intended  for 
uses  that  require  larger  size  than  the 
former,  the  dimensions  for  industrial 
being  the  same  as  for  extra  standard. 

II.  The  substitution,  on  motion  of 
Adolph  Pfund,  secretary  of  the  Na- 
tional Retail  Lumber  Dealers  Asso- 
ciation, for  paragraph  32  of  American 
Lumber  Standards  of  a  new  short 
lengths  rule  as  follows:  "The  mar- 
keting practice  regarding  yard  lum- 
ber shall  permit  buyers  to  secure 
sj)ecified  lengths  and/or  specified 
assortment    of   lengths." 

III.  Granting  the  West  Coast 
Lumbermen's  Association  petition  for 
a  reduction  of  standard  widths  for 
finish,  rustic  and  drop  siding  (both 
shiplapped  and  D  &  M),  flooring, 
ceiling   and    partition. 

The  original  petition  also  asked  for 
reduced    thicknesses,    but      the      West 
Coast    representatives    cordially    con- 
curred  in   the  final   decision. 
Another    notable      achievement      was 
the   adoption   of  basic   grade   classifica- 
tions  for  softwood  shop  lumber.     Shop 
lumber    one    inch    in    thickness,    select, 
must  contain  not  less  than  70  per  cent 
of    (a)   and/or    (b)    cuttings;   shop   lum- 
ber must   contain   not   less  than   50   per 
cent    of    (a)    and/or    (b)    cuttings;    or. 
No.    1    Shop    lumber    of    all    thicknesses 
must  contain  not  less  than  60  per  cent 
of  (a)  and/or  (b),  and  No.  2  Shop  must 
contain    not    less    than    40    per    cent    of 

(a)  and/or  (b)  cuttings.  An  (a)  cut- 
ting is  defined  as  9V4  inches  wide  or 
wider    by    18    inches   long   or   longer;    a 

(b)  cutting  is  defined  as  five  inches 
wide  or  wider  and  three  feet  long  or 
longer.  A  slight  verbal  amendment 
makes  American  Lumber  Standards  in- 
clude both  shop  lumber  and  factory 
plank. 

The  Central  Committee's  report  on 
the  question  of  shipping  weights  and 
moisture  content  left  it  as  at  present 
in  paragraph  33,  with  insistence  on 
strict  compliance  therewith,  and  the 
conference  amended  it  by  requiring  the 
Consulting  Committee  to  have  a  sub- 
committee pass  on  the  shipping  weights 
of  regional  associations,  after  studv 
and  before  submission  to  the  Control 
Committee   for   approval. 


Another  decision  of  the  Conference 
was  that  the  Shingle  Manufacturers  As- 
sociation of  Washington  and  Oregon 
be  authorized  to  specify  their  B  grade 
as  "strictly  clear,  with  not  less  than 
50   per  cent   edge  grain." 

A  report  from  the  Central  Com- 
mittee showed  that  American  Lumber 
Standards  are  being  rapidly  adopted  by 
manufacturers   and   consumers. 

The  meeting  developed  a  lively  con- 
troversy over  the  question  of  modify- 
ing finish  widths  to  meet  the  require- 
ments of  the  West  Coast  Lumber's  As- 
sociation. Charles  H.  Hill  of  the  North 
Carolina  Pine  Association  led  off  with 
a  characteristic  attack  on  the  width 
reduction,  and  was  supported  by  W.  E. 
Hawley  of  Duluth,  representing  the 
American  Railway  Association.  The 
controversy  extended  to  the  whole  old 
question  of  the  battle  of  the  32nd,  and 
several  engineers  and  architects  tool< 
the  position  that  the  25/32nds  board 
and  all  reductions  of  size  were  opposed 
to  conservation  in  that  they  necessi- 
tated a   waste   of  forest   material. 

The  other  side  of  the  conservation 
issue  was  vigorously  supported  by  A. 
H.  Landram  of  Tacoma,  who  contended 
that  the  finish  reduction  granted  would 
permit  the  conservation  of  416,000,000 
feet  of  Douglas  fir  at  the  cost  of  a  re- 
duction of  only  8,000,000  feet  in  the 
amount   of   lumber   actually   delivered. 

John  Foley,  representing  the  Ameri- 
can Railway  Engineering  Association, 
and  a  member  of  the  Consulting  Com- 
mittee on  Lumber  Standards,  said  that 
he  naturally  had  the  engineers'  point 
of  view,  and  believed  that  the  question 
of  size  was  not,  as  had  been  intimated, 
purely  a  question  between  retailers 
and  manufacturers.  He  appreciated, 
however,  the  position  of  the  West 
Coast  people  and  realized  their  manu- 
facturing difficulties  and  pleaded  for 
the  adoption  of  reduced  finish  widths, 
as  recommended  by  the  Committee. 

Adolph  Pfund,  secretary  of  the  Na- 
tional Retail  Lumber  Dealers  Associa- 
tion, declared  that  if  the  retailers  and 
manufacturers  had  originally  known 
as  much  about  each  other's  problem  as 
they  know  now  standardization  would 
have  arrived  eighteen  months  ago  at 
the  point   it   had  only  reached   today. 

When  the  question  was  put  to  a  vote 
there  were  only  two  or  three  negative 
votes.  Mr.  Landram  thanked  the  Con- 
ference on  behalf  of  the  West  Coast 
Association  and  asserted  that  it  meant 
full  adoption  of  American  Lumber 
Standards  by  that  association,  which 
had   hitherto   been   doubtful. 

Secretary  Hoover,  not  having  been 
able  to  attend  the  meeting,  the  Con- 
ference instructed  the  entire  Central 
Committee  to  wait  on  him,  pay  him  the 
Conference's  respects  and  acquaint  him 
with   its  conclusions. 


P.\IXTER     SUES    CONTRACTOR 


Suit  for  $2085  which  the  plaintiff 
alleges  to  be  due  him  for  painting  and 
tinting  work  on  the  new  Knights  of 
Columbus  building  in  San  Jose  has 
been  filed  In  superior  court  by  William 
11.  Herman,  pointer,  against  John  D. 
and  G.  E.  Carlson,  contractors,  and  the 
."^an  Jose  Knights  of  Columbus  Hall 
Assn.  Herman  alleges  that  demand  has 
been  made  for  the  sum  he  claims  to  be 
due  him  and  also  alleges  that  he  has 
filed  a  lien  claim  for  the  amount. 


PORTLAND      CEMENT      ASSOCIATION 
IN    NEW    aUARTERS 


The  general  offices  of  the  Portland 
Cement  Association,  which  for  the  past 
ten  years  have  been  in  the  Conway 
Building,  111  West  Washington  Street, 
Chicago,  have  been  moved  to  the  As- 
sociation's new  building.  Grand  Ave- 
nue and  Dearborn  Street,  otherwise 
known  as  33  West  Grand  Avenue.  The 
e'itire  building  Is  occupied  by  ^le 
Portland  Cement  Association  and  its 
research    laboratory. 


Saturtlay,  May  8,  1926 
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Coast  Machinery  Corporation  an- 
nounce the  opening  of  a  warehouse 
with  track  facilities  at  57  Zoe  Street, 
San  Francisco,  for  handling  complete 
stocks  and  service  parts  of  their  vari- 
ous lines.  Louis  Schott  is  service  man- 
ager. The  sales  and  executive  offices  of 
the  company  will  be  located  at  829 
Folsom  St.,  as  heretofore.  N.  E.  Otter- 
son,  well  known  sales  engineer,  has  re- 
cently joined  the  sales  force  of  this 
company  and  will  be  located  in  the 
Northern   California   territory. 

Rix  Compressed  Air  and  Drill  Co., 
San  Francisco,  announces  reorganiza- 
tion of  the  company  as  the  Rix  Com- 
pany, Inc.  In  conjunction  with  this 
change  the  capital  stock  of  the  com- 
pany has  been  Increased  to  meet  the 
expanding  needs  of  the  business.  Offi- 
cials of  the  new  organization  are:  E.  A. 
Rix,  president;  Austin  Rix,  vice-presi- 
dent; M.  L.  Hewett,  secretary  and  sales 
manager;  R.  W.  Arns,  director  and 
manager,   Los  Angeles   branch. 

H.  E.  Heller  Co.  of  Stockton,  general 
contractors,  have  filed  articles  of  in- 
corporation with  the  Secretary  of 
State.  Capital  stock  will  be  divided 
into  50,000  shares  of  no  par  value.  H. 
E.  Heller.  C.  E.  Kennedy,  H.  H.  Bosch, 
M.  P.  Shaughnessy  and  Warren  Al- 
bertson,   all  of   Stockton,   are   directors. 


Pacific  Rolling  Mill  Company  has  had 
plans  prepared  and  construction  will 
be  started  at  once  on  a  one-story  steel 
frame  shop  building  at  Seventeenth 
and  Mississippi  Streets,  San  Francisco. 
The  structure  will  cover  an  area  of  180 
by  125  feet  and  will  cost  in  excess  of 
?25,000. 

Hayward  Lumber  ana  investment  Co. 
with  headquarters  in  Los  Angeles,  is 
establishing  a  yard  in  Los  Banos,  Mer- 
ced county,  on  a  site  100  by  400  feet. 
The  company  is  said  to  operate  four- 
teen yards  in  California  and  three  in 
Arizona. 

The  Pacific  Coast  Steel  Co.,  Rialto 
Bldg.,  San  Francisco,  has  issued  an  il- 
lustrated 40-page  booklet  entitled  "A 
Trip  Through  the  South  San  Francisco 
Plant."  Copies  may  be  obtained  upon 
request. 


Diamond  Match  Co.  plans  to  estab- 
lish a  complete  new  wholesale  and  re- 
tail lumber  plant  at  Main  and  Bennett 
Streets,  Grass  Valley,  according  to  D. 
McFarlane,  resident  manager. 


Strait  Hydro-Carbon  Oil  Burner  Co., 
of  Sacramento,  has  been  incorporated 
and  will  manufacture  an  oil  burner 
patented  by  L.  C.  Strait,  who  with  W. 
L.   Trussell,    comprise   the    company. 


Standard  Electric  Sign  Co.  of  San 
Francisco,  capitalized  at  $50,000  has 
been  incorporated.  Directors  are: 
Milton  Birnbaum,  H.  S.  Batchelder  and 
Irma  Holmok. 


Italian  Construction  Co.,  capitalized 
at  $50,000,  has  been  incorporated  in 
San  Francisco.  Directors  are:  T.  A. 
Beilstein,   H.   J.   Diehl  and  F.   G.   Lucas. 


Sails   Set   For  Strike   Of 

Carpenters    In    Los   Angeles 

(Reprint  From  California  Conxtruftor,     Lou    AnKeleit) 


From  the  current  issue  of  the  South- 
ern California  LABOR  PRESS,  dated 
April  23,  1926,  the  following  is  quoted: 
"On  May  17 — four  weeks  from  next 
Monday — and  thereafter  Union  Carpen- 
ters in  Los  Angeles  County  will  work 
only  with  Union  carpenters.  In  other 
words  they  will  maintain  the  Union 
Shop.  For  years  Union  carpenters  in 
Los  Angeles  County  have  worked  side 
by  side  with  non-union  carpenters — 
with  men  who  formerly  were  members 
of  the  union,  and  with  men  who  never 
were  members.  .  .  .  Union  car- 
penters of  Los  Angeles  County  intend 
to  do  that  which  Union  Carpenters  are 
doing  in  all  cities  of  the  United  States 
— in  New  York,  in  Chicago,  in  Phila- 
delphia, in  Cleveland,  in  San  Fran- 
cisco,—EVERYWHERE.  They  Intend 
to  work  ONLY  with  Union  carpenters. 
No  attempt  will  be  made  to 
prevent  non-union  carpenters  from 
working— WITH  THEMSELVES.  Should 
a  contractor  attempt  to  place  non- 
union carpenters  on  a  job  with  union 
carpenters  the  latter  will  get  off  the 
job,  or  the  non-union  men  will  get 
off.  That  is  all  there  will  be  to  it,  and 
that  will  be  plenty.  .  .  .  Soon  the 
fight  will  be  on,  and  it  will  be  a  fight 
to  the  finish." 

Commenting  on  the  proposed  strike,^ 
Edgar  Perry,  engineer.  Merchants  and' 
Manufacturers  Assn.  said:  "The  con- 
trol of  carpenters  affairs  in  this  district 
has  been  placed  in  the  hands  of  Mr.  A. 
W.    Muir,    an    International    officer,    and 


local  officers  have  been  relieved  of  their 
autonomy.  The  General  President,  Mr. 
Hutchinson,  will  be  in  Los  Angeles 
shortly  to  personally  supervise  the 
work  of  the  men  in  charge  of  the 
strike.  The  activities  above  outlined 
will  be  handled  entirely  by  the  United 
Brotherhood  of  Carpenters  and  Joiners 
of  America. 

"Contractors  in  Los  Angeles  have 
been  favored  for  many  years  with 
good  clean  Open  Shop  conditions  in  the 
Carpenter  craft  particularly,  and  have 
been  happy  to  employ  both  Union  and 
non-union  men  without  regard  to  their 
affiliations.  It  now  appears  that 
Union  Labor  leaders  will  deny  their 
men  the  privilege  of  working  in  this 
district  unless  the  job  is  CLOSED 
UNION  SHOP.  As  the  percentage  of 
organized  union  carpenters  is  very 
low,  no  serious  interruption  of  the 
building  program  can  occur,  even  if  all 
union  carpenters  should  quit  work  May 
17th." 

While  general  contractors  would  do 
well  at  this  time  to  look  carefully  over 
their  production  schedule  for  the  next 
few  months  and  take  any  precautions 
that  may  seem  desirable  anticipating 
a  possible  temporary  slowing  down  of 
work.  Yet  there  is  no  reason  for  con- 
tractors to  be  unduly  concerned  by  the 
announcement  of  the  proposed  car- 
penters strike  which  has  been  called 
for  May  17th,  or  by  any  possible  at- 
tempts to  intimidate  workers  or  them- 
selves. 


Mercer-Fraser  uo.,  general  engineer- 
ing con'.i-actors,  have  moved  from  First 
and  G  streets.  Eureka,  to  its  own  of- 
fice and  storage  yards  at  Second  and 
Commercial  streets.  Eureka,  J.  D. 
Eraser  is  president  of  the  company, 
Hugh  Graham,  vice-president  and  J. 
L.  Brown,  secretary. 


TIMBKR    DEAL   CLOSED 


Long  Bell  Lumber  Co.,  of  Kansas 
City,  Mo.,  capitalized  at  $30,000,000,  has 
filed  articles  of  incorporation  with 
Secretary  of  State  Jordan,  The  company 
has  extensive  lumbering  operations  at 
Weed,  Siskiyou  county.  J.  M.  White 
is  designated  as  the  California  agent 
of  the  corporation. 


McCloud  River  Lumber  Co.  has  pur- 
chased a  large  tract  of  timber  near  the 
Siskiyou  County  line  from  the  Earle- 
Smith  Timber  Company  of  Portland, 
Ore.  The  land  is  in  the  northeastern 
part  of  Shasta  County  and  within  easy 
reach  of  the  Pacific  Gas  &  Electric 
Company's  railroad  from  Bartle  to  Pit 
River,  which  is  essentially  a  continua- 
tion or  extension  of  the  McCloud  River 
Railroad. 


C.VUI*K\TERS       IN       NK.\R-RIOT      .\T 
EL    CERRITO 


Hein  Bros.,  Basalt  Rock  Co.,  capi- 
talized at  $100,000,  with  headquarters 
in  Petaluma,  has  been  incorporated. 
Incorporators  are:  John  F.,  Mark. 
Jessie  L.,  and  Estelle  Hein,  all  of  Napa 
and  G.   E.   Walters   of   Petaluma. 


Bast  Belt  Granite  Co.  will  hold  a 
special  meeting  at  Sonora,  Calif.,  July 
1,  t3  vote  on  proposal  of  creating  bond- 
ed indebtedness  of  $100,000.  Company 
operates  a  quarry  about  five  miles 
southeast  of  Sonora. 


An  attempt  of  union  sympathizers 
from  Oakland  "to  pull  off"  all  men 
working  on  the  new  $55,000  school 
building  at  El  Cerrito,  Contra  Costa 
County,  failed  when  Deputy  Sheriff  J. 
M.  Joseph,  dispatched  from  Martinez  to 
maintain  order  and  prevent  violence  on 
the  public  work,  informed  the  "invad- 
ers" of  possible  results  if  the  school 
mechanics  were  bothered.  About  twelve 
union  carpenters  on  the  job,  being  con- 
structed under  the  American  Plan, 
quit  when  the  walk  out  order  was 
issued,  according  to  reports,  forty  men 
continuing    to    remain    at    work. 


Frank  Austin,  rormerly  with  M. 
Stulsaft  Company  in  Oakland,  is  now 
outside  salesman  for  P.  E.  O'Halr  & 
Company   in   San   Francisco. 


IMIVVCT    STl  DIES    OX    IIIGHMTAY 
BRIDGES   Pl'BLISHED 


V.  Pierucci  will  operate  from  1723 
Greenwich  Street,  San  Francisco,  under 
the  firm  name  of  Pierucci  Concrete 
Company. 

B.  Tanklage  and  Co.,  cabinet  mak- 
ers, have  opened  offices  and  Shops  at 
70    Oak    Grove   Ave.,    San    Francisco. 


E.  F.  Woliers,  operating  under  the 
name  of  Hester  Plumbing  Shop,  9 
Henry  St.,  San  Jose,  has  sold  the  busi- 
ness to  I.   S.  Malott,  effective  May   1. 


Bryant  Heater  Mfg.  Co.  (Frank 
Mosher),  has  moved  from  710  to  1038 
Polk  St.,  San  Francisco. 


Bulletin  75,  Experimental  Impact 
Studies  on  Highway  Bridges,  published 
by  the  Iowa  State  College  of  Agricul- 
ture and  Mechanic  Arts,  is  being 
mailed  by  the  U.  S.  Bureau  of  Public 
roads.  This  bulletin  reports  the  results 
of  a  cooperative  research  investigation 
londuoted  by  the  Iowa  Engineering 
Experiment  Station,  the  U.  S.  Bureau 
of  Public  Roads,  and  the  Iowa  State 
Highway   Commission. 
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APARTMENTS 


Segregated   Bids   Being  Taken 

APARTMENTS.  Cost,     $400,000 

SAN  FRANCISCO.  N  E  Jackson  and 
Steiner   Sts. 

Ten-story  and  basement  and  sub-base- 
ment steel  frame  and  concrete 
Class  A  apartment  building  (10 
apts). 

Owner — Thomas  Hamill  and  R.  G.  Hall, 
Inc.,   6242  Geary  St.,  San   Francisco. 

Architect  —  C.  A.  Meussdorffer,  802 
Humboldt   Bank   Bldg.,   S.   F. 

Steel— Pacific  Rolling  Mill  Co.,  17th  and 
Mississippi    Sts.,    Sa   Francisco. 
Approximately   425   tons   of  steel  will 

be  used. 

Bide    Being    Taken. 

APARTMENTS  Cost,    $350,000 

SAN  FRANCISCO.  N  Chestnut  St.  —  E 
Larkin   St. 

Thirteen-story  Class  A  community 
apartment  house  (1  apt.  to  a  floor, 
containing   8    rooms   with   4   baths). 

Owner — Marine  View  Apts.,  Inc.,  Geo. 
Stimmel,  President;  E.  B.  de  Sur- 
ville,  Secty.  and  Gen.  Mgr.,  211 
Crocker   Bank    Bldg.,    S.   F. 

Architect— "VYillis   Polk   &  Co.,   277   Pine 
St.,    San    Francisco. 
Structure    will    have    one    passeng'er 

and   one   service   elevator. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $140,000 

SAN    FRANCISCO.      SE    Geary    St.    and 

Thirty-first   Ave   . 
Six-.story   steel   frame   Class   C   concrete 

apartment   house. 
Owner — Withheld. 
Architect— A.  H.  Knoll,   222  Kearny  St., 

San  Francisco. 
Structure    will    have    4    4-room    and    2 
2-room    apts.    to    a    floor. 


Plans  to   be   Prepared. 

APARTMENTS  Cost,     $75,000 

S'AN    FRANCISCO.       W     Webster    —    S 

Union  St. 
Three-story    brick      veneer      apartment 

house   (10   2  and  3-room  apts.) 
Owner— Hoffman   &  McGahey,  1931  Oak 

St.,   San   Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,   San   Francisco. 
Construction     will    start    as    soon    as 
buildings    now    on    site      are    razed. 


Sub-Bids  Being  Taken. 

APARTMENTS.  Cost,  $50,000 

SAN  FRANCISCO.  N  W  California  and 
Divisadero   St. 

Three-story  frame  and  stucco  store 
and    apartment    building. 

Owner — Mrs.    Rose   Rope. 

Architect — Willis  Polk  &  Co.,  277  Pine 
St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St.,   San  Francisco. 


Sub-Bids    Being    Received    . 

APTS.  A  STORES.  Cost,  $125,000 

BERKELEY,    N    W   Cor.    Bancroft   Way 

and    Union    Street. 
Six-story    steel    frame    and    reinforced 

concrete    apartment    house     (35     2- 

room   apartments   and   5   stores). 
Owner — L.   R.   Wilson  and   F.   E.   Romie. 
Architect  —    Hutchinson    &    Mills,    1214 

Webster   St.,   Oakland. 
Contractor    —    Leslie    R.    Wilson,    2425 

Bancroft   Way,    Berkeley. 
(•rndiiiii: — Ariss   Knapp   Co.,   354    Hobart 

St.,    S.    F. 
Steel   —    Herrick    Iron    Wks.,    18th    and 

Campbell  St.,  Oakland. 

I'ermit  Applied  For 

APARTMENTS.  Cost,    $35,000 

SAN  FRANCISCO.  S  Eddy  220  W  Web- 
ster St. 

Tnree-story  and  basement  frame  (15) 
■  apartments. 

Owner — J.  D.  Hannah  &  H.  Kohlwes, 
602  California  St. 

Architect — Edw.  E.  Young,  2002  Cali- 
fornia St. 


Contract   Awarded 

APARTMENT    BLDG.  $12,500 

SAN  JOSE,   Sata  Clara  Co.   39  N   5th  St. 
Alterations   2-story   2-flat  building   into 

apartment    bldg-. 
Owner — Miss     S.     Steindorf,     Campbell, 

Calif. 
Architect — Wolfe     &     Higgins,     Realty 

Bldg.,  San  Jose. 
Contractor — Harry    Miller,    61    Ashbury 

St.,    San    Jose. 


Sub-Bids  Being  Taken. 

APARTMENTS.  Csst,   $35,000 

.^AN  FRANCISCO,  E  34th  Ave.  175  3 
Clement   St. 

Three-story  and  basement  frame  and 
brick  veneer  21  2-room  apart- 
.■nents. 

Guilders  and  owner — Calif.  Real  Estate 
and  Finance  Corp.,  319  De  Young 
Bldg-.,   San  Francisco. 

Architect — Albert  H.  Larsen,  447  Sut- 
ter  St.,   San   Francisco. 


Permit    Applied    For. 

APARTMENTS  Cost,     $50,000 

OAKLAND,  Alameda  Co.,  Cal.  W  Belle- 
view    175   N   Grand   Ave. 

Three-story  27-room  frame  and  stucco 
apartments. 

Owner  and  contractor  —  Harry  C. 
Knight,  1428  Franklin  St.,  Oak- 
land. 

Architect — None. 


■  Contract    Awarded. 

APTS.,    STORES  Cost,    $12,000 

OAKLAND,    Alameda    Co.,     Cal.  SW 

High  and  Culver  S'ts. 
Two-story     8-room     frame     and    stucco 

apartment    and    store    bldg.    and    1- 

story   frame    garage. 
Owner— R.    H.    Gamble. 
Architect — None. 
Contractor — J.   B.    Peppin,    318    17th   St., 

Oakland. 


Permit  Applied  For. 

APARTMENTS.  Cost,    $75,000 

SAN  FRANCISCO.    E  Hyde   90  S  O'Far- 

rell. 
Six-story      and      basement      reinforced 

concrete    (23)    apartments. 
Owner — J.     Steur    &    E.    V.    Lacey,    760 

Geary  St. 
Architect — None. 
Contractor — J.    Steur,    760    Geary    St. 


EL  MONTE,  Los  Angeles  Co.,  Cal.— 
El  Monte  School  District  has  called 
special  bond  election  for  May  25,  at 
which  time  it  is  proposed  to  vote  $75.- 
000,  proceeds  of  which  would  be  used 
to  finance  erection  of  additional  class- 
rooms, domestic  science  room  and  en- 
large lavatories  at  Columbia  grammar 
school. 


FRESNO.  Fresno  Co.,  Cal.  —  J.  D. 
Brase,  Fresno,  at  approx.  $18,000  has 
contract  to  erect  t-wo-story  frame 
apartments  at  208  Glenn  Avenue  for 
\Uce  Fike  and  Minnie  Looney;  will  be 
18  by  80  ft;  containing-  28  rms.,  divided 
into   12  apts.  with  basement  garages. 


E.  T.  Thurston 

Mem.   Am.  See.  Civil  Engineers 
Mfml)er    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Stradley,  Newton  &  Wilkie,  332  Mark- 
woll  Bldg.  Annex,  Long  Beach,  are 
taking  sub  bids  for  a  7-story  and  base- 
ment reinforced  concrete  apartment 
building-  on  Ocean  Ave.,  bet.  12th  PI 
and  13th  PI.,  Long  Beach,  for  Les 
Chateaux  Apts.,  Inc.;  plans  by  Harvey 
Lockridge,  331  Markwell  Bldg.  Annex, 
Long  Beach;  12  apts.,  78x52  ft.,  com- 
position roof,  automatic  elevator 
built-in  refrigerators,  tile  baths  and 
si-nks;   $300,000. 


LOS  ANGELES,  Cal.— Architect  Le- 
land  A.  Bryant,  700  S.  La  Brea  Blvd 
IS  preparing  plans  for  a  6-story  Class 
A  apartment  house  and  fireproof  ga- 
rage on  Rossmore  Ave.  near  Veverly 
Blvd.  for  a  syndicate  of  local  and 
Chicago  capitalists;  French  style,  187 
rooms,  39  apartments;  electric  refrig- 
eration; $750,000.  Financed  by  S  W 
Strauss  &  Co. 


LOS  ANGELES,  Cal.— David  Lazar, 
3871  W.  6th  St.,  will  build  4-story  and 
basement,  IfiO-room,  80-family  brick 
apartments  at  1209  S.  Lake  "St  for 
self;  plans  by  L.  A.  Smith,  Film  Ex- 
change Bldg.,  Washington  S't.  and 
Vermont  Ave.;  115x126  ft.,  stucco  ex- 
terior, tile  and  composition  roof,  struc- 
tural steel,  tiled  baths  and  drainboards, 
fire    escapes,    elevator;    $150,000. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Leadley  &  Wiseman,  207  2nd  St.,  San 
Mateo,  at  $20,000  -  have  contract  to 
erect  two-story  frame  and  stucco  apart- 
m.cnts  and  stores  at  8th  Ave.  and  B 
St.,  for  A.  J.  Gafflgan  of  Gafligan  Sheet 
Metal  Works,  San  Mateo.  Will  be  92 
by  110  feet,  with  8  stores  and  4  apts. 
of   3   rooms   and   bath   each. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Santa  Cruz  Lumber  Co.,  awarded  con- 
tract to  furnish  300,000  ft.  rough  lum- 
ber and  cement  in  connection  with 
apartments  to  be  erected  in  Beach 
street  for  Casa  Del   Rey  interests. 


LOS  ANGELES,  Cal.— Archt.  J.  Tho- 
mas Payne  and  Geo.  A.  Bissell,  assoc, 
426  Western  Mutual  Life  Bldg..  are 
preparing  prelim,  plans  for  3-story, 
30-rm.  brick  veneer  apts.,  on  Willough- 
by  Ave.  near  Fairfax,  owner's  name 
withheld;  150x125  ft.,  plas.  exter.,  tile 
and  comp.  rf.,  wr.  iron,  steel,  tile  hatha 
and  drainbds.,  storage  water  htr.,  elec. 
htg-.  sys.,  hdwd.  and  tile  firs.,  pine 
trim,  mech.  refrig.,  wallbeds,  land- 
scaping. 


LOS  ANGELES,  Cal.— M.  J.  Monday, 
cor.  Camulas  Rd.  and  Bonita  Ave.,  Ver- 
dugo  Woodlands,  has  contr.  for  a  2-sto. 
brick  store,  office  and  apt.  bldg.,  on 
Glassell  Ave.,  Los  Angeles,  for  Dr.  Ver- 
non Gray;  Walter  C.  Folland,  archt., 
631  Pac.  S.  W.  Bank  Bldg-.,  Pasadena; 
87x60  ft.,  tile  and  comp.  rf.,  cem.  and 
w  od  firs.,  tile  and  marble  wk..  plate 
glass,  gas  rads.,  storage  water  htr., 
stucco  exter.,  struc.  steel,  pine  trim.  3 
stores,  12  offices  and  2  apts.,  wall  beds, 
ornam.   iron,   tile  baths   and  sink. 


PASADENA,  L.  A.  Co..  Cal.— Union 
Engr.  Co.,  301  Bartlett  Bldg.,  Los  An- 
geles, has  prepared  plans  and  will  build 
a  4-story  brick  apt.  bldg.  at  34  S  Men- 
tor Ave.,  Pasadena,  for  O.  M.  Packard; 
110  rms.,  51  apts.,  and  lobby,  .")7.\154  ft., 
comp.  rf.,  stucco  exter.,  ornam  iron,  fire 
-scapes,  skylights,  elec.  elevator,  fire 
lo-is,  struc.  steel,  steel  sash,  reinf. 
steel,  elec.  refrig.  sys.,  steam  htg:.  sys., 
vent,  sys.,  wall  beds,  incinerator;  $115,- 
000. 


GLENDALE,  L.  A.  Co.,  Cal. — General 
Constr.  Co.,  203  E  Harvard,  Glendale, 
l:ave  prepared  plans  and  have  contract 
for  4 -story  68-rin.  br.  apt.  house,  50x120 
ft.,  at  500  N  Glendale  Ave.  for  J.  B. 
Galyin  of  Galvin  &  Woods,  realtors, 
cor,  Colorado  and  Glendale  Aves;  bldg. 
permit  has   been  issued;  $90,000. 
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FRESNO,  Fresno  Co.,  Cal. — Anthony 
A  Tremp,  San  Francisco,  contemplates 
erection  of  modern  apartment  house  in 
College  Ave.;  will  be  either  brick  or 
concrete    construction. 


BONDS 


CARMICHAEL,    Sacramento    Co.,    Cal. 

Until   May    17,    bids    will    be    received 

by  county  supervisors  for  purchase  of 
$19,500  bond  issue  to  finance  erection  of 
new    school. 

YUBA  CITY,  Sutter  Co.,  Cal. — 
Election  will  be  held  May  21  in  Win- 
ship  School  District  to  vote  bonds  of 
«20  000  to  finance  erection,  of  new 
school.  Trustees  of  district  are:  Ivan 
Wilder,  U.  A.  Capaul  and  Guy  C. 
Merry. 

SAN  ANDREAS,  Calaveras  Co.,  Cal. 
—Proposal  to  call  second  election  to 
vote  bonds  of  fl25,000  to  finance  erec- 
tion of  new  high  school  has  been  post- 
poned from  June  4  to  a  date,  yet  to  be 
set,    in    August. 

NEAR  HAWTHORNE,  Los  Angeles 
Co  Cal. — Wiseburn  School  District  has 
called  another  bond  election  for  May 
15  at  which  time  it  is  proposed  to  vote 
$50  000  for  new  grammar  school.  Prop- 
osition was  affirmed  at  Feb.  5th  elec- 
tion but  proceedings  were  found 
illegal.  Architect  J.  A.  Larralde,  1400 
Stock  Exchange  Bldg.,  Los  Angeles, 
has  been  commissioned  to  prepare  plans 
for   the  building. 

SAN  JUAN,  San  Benito  Co.,  Cal. — 
Bonds  of  $55,000  voted  in  San  Juan 
School  District  to  finance  erection  of 
new  school;  issue  carried  by  vote  of 
228  for  and  70  against. 


SANGER,  Fresno  Co.,  Cal. — Sanger 
High  School  District  defeats  second 
proposal  to  Issue  bonds  of  $270,000  to 
finance  erection  of  new  high  school. 
It  Is  probable  that  a  direct  tax  will  be 
made   to   finance   temporary   quarters. 


BERRYESSA,  Santa  Clara  Co.,  Cal.— 
Architect  W.  H.  Weeks,  369  Pine  St., 
San  Francisco,  preparing  plans  fior 
l<)-classroom  and  laudltorlum  school 
lo  be  erected  for  Berryessa  Union 
School  District  for  which  bonds  of 
189,000  were  voted  to  finance.  Audi- 
torium will  seat  700. 

-/ISALIA,  Tulare  Co.,  Cal.— Bonds  of 
J*, 000  voted  In  Manzanlllo  School  Dis- 
trict to  finance  erection  of  new  school. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Petitions  will  be  circulated  seeking  an 
election  to  vote  bonds  to  finance  con- 
struction of  a  new  city  hall.  In  addi- 
tion to  purchase  of  site  for  proposed 
structure. 


YUBA  CITY.  Sutter  Co.,  Cal.— Super 
visors  sell  $25,000  bond  Issue  of  Rob- 
bins  School  District,  proceeds  to 
finance  erection  of  new  school. 


CHURCHES 


Plans  Being  Figured. 

CHURCH  Cost,    $42,000 

GILROY,    Santa    Clara    Co.,    Cal.    North 

Monterey  and  first  Sts. 
Reinforced   concrete   church. 
Owner — Gilroy    Catholic    Church,    Wal- 
ter     G.      Fitzgerald,      chairman      of 
Building   Committee,    Gilroy. 
Architect — Creston    H.      Jensen,      Santa 
Fe  Bldg..   San   Francisco. 
Will   be   of   Roman   type   of   architec- 
ture.  Old   mission    tile    roofing,    seating 
BIG   persons. 


Contract   To   Be   Awarded 

CHURCH  Cost.    $13,375 

RICHMOND,  Contra  Costa  Co..  Cal. 
N  W  Barett  Ave.  and  13th  St. 

Frame  and  stucco  church  building, 
(seating   capacity   250). 

Owner  —  Grace  English  Lutheran 
Church  (Rev.  Hlnes,  Pastor),  Rich- 
mond. 

Architect — James  L.  McCreery,  1st  Na- 
tional  Bank   Bldg.,   Berkeley. 

Contractor — C.  Overaa.  2105  Roosevelt, 
Richmond. 


Sub-Contracts    Let. 

CHURCH  Cost,    $160,000 

I'ETALUMA,    Sonoma    Co.,    Cal. 

•Steel    and    relnfoiced    concrete    church. 

Owner — St.      Vlnc'ent's      Parish       (Rev. 

Father  J.   Kiely,   pastor). 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 
San  Francisco. 
I'laMterinK  —  Francis   O'Reilly,   Hearst 

Bldg.,   San    Francisco. 
Electrical   wiring   —   Electric   Mfg.   Co., 

966  Mission   St.,   San  Francisco. 
Grnnite — E.  W.  M.  Evans,  Cemetery  St., 

I'etaluma. 
As  previously  reported,  concrete  and 
cement  work  was  awarded  to  Leibert 
&  Trobock,  185  Stevenson  St;  struc- 
tural steel  to  Western  Iron  Works,  141 
Beale  St.,  S.  F. 

I'lans  Complete 

CHURCH  Cost,  $60,000 

SAN   JOSE,    Santa   Clara   Co.,   Cal.     The 

Alameda    near    Shasta    Ave. 
Frame    and    plaster    church    of    Italian 

style    with   tile    roof. 
Owner  —  Second   Presbyterian  Church, 

San    Jose. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,    S.    F. 
Bids  will  be  received  by   the  owners. 


LOS  ANGELES,  Cal.— Archts.  Allison 
&  Allison,  1005  Hibernian  Bldg.,  have 
been  commissioned  to  prepare  plans  for 
a  new  class  A  church  on  8th  St.  betw. 
Vermont  and  Westmoreland  Aves.  for 
First  Unitarian  Church.  Preliminary 
plans  will  be  prepared  at  once.  The 
bldg.   will  cost  about  $200,000. 


LOS  ANGELES,  Cal.  —  Weymouth 
Crowell  Co.,  2104  E  I5th  St.,  will  start 
excavating  Monday  for  erection  of  new 
bldg.  at  Westmoreland  and  Leeward 
Aves.  for  First  Baptist  Church;  Allison 
&  Allison,  1005  Hibernian  Bldg.,  archts; 
3-story,  ground  floor  and  basement, 
auditorium  to  seat  1800;  administrative 
offices,  chapel,  social  hall,  dining  rm., 
play  rms.,  locker  rms.,  graded  Sunday 
school  dept;  200  by  242  ft.,  relnf.  cone, 
construction,  steel  columns  and  trusses 
stucco  and  limestone  exter.,  art  glass, 
tile  rfg.,  steam  htg. ;  $700,000. 


FACTORIES  ^  WAREHOUSES 


Sub-Contracts   Let. 

FACTORY  Cost,   $100,000 

PITTSBURG,    Contra    Costa    Co.,    Cal. 

One-story  brick  factory  building,  60x 
75   feet. 

Owner — Pioneer  Rubber  Co.,  353  Sac- 
ramento  St.,   San   Francisco. 

Architect — B.  G.  M(  Dougall,  393  Sac- 
ramento  St.,   San   Francisco. 

Contractor  —  Anton  Johnson,  74  New 
Montgomery   St.,   San   Francisco. 

Structural  Steel — Judson  Mfg.  Co.,  604 
Mission   St.,   San  Francisco. 

Composition  Rooling — Alta  Roofing  Co. 
221    Oak   St.,   San    Francisco. 

Steel  Rolling;  Doors — Klnnear  Mfg.  Co., 
444    Market   St.,    San   Francisco. 

Mill  Worli — National  Mill  &  Lumber 
Co.,   320  Market  St.,  S.  F. 

Steel  Sasii — Detroit  Steel  Products  Co., 
251    Kearny    St.,    San    Francisco. 


OAKLAND,  Cal.— John  M.  Bartlett, 
354  Hobart  St.,  Oakland,  at  $10,250, 
awarded  contract  by  Dewey  and  Almy 
Chemical  Co.,  4000  East  Sth  St.,  Oak- 
land, to  erect  plant  at  4000  East  8th 
Street. 


Member  S.  F.  Builders'  BxchangA 
Phone   Sutter   6700 

ALBERI  DEAN 

Kauduoi  Variegiited  Colors  Slate 

Roofing 

and 

Itandoiii   Variegated  Colors  Tile 

Roofing 

Compoaltlon  Roofing 

General  Roof  Repairing 

Samples   Submitted 

180   Jesaie    $t.,   San   Fhranclsco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 


Plans   BeinK   Figured. 

ADDITION  Cost.    $ 

SA.V  JOSE.  Santa  Clara  Co..  Cal.   Plant 
No.    39. 

'I'wo-Ktory    brick,    frame    and    concrete 
addition  to  plant. 

Owner— California    Packing    Corp..    101 
California   St..    San    Francisco. 

Engineer   —    Philip    L.    Bush.    101    Cali- 
fornia  St.,    San   FrancLsco. 
Plans     will     be     completed     and     bids 

for  general   contract   will  be   called   for 

ne.Kt   week. 


Bids     Being     Received     From     Selected 

Contractors. 
OFFICE   BLDG.,   ETC.  Cost.   $200,000 

SAN    FItANCISCO.     N    W    Fourth    and 

Townsend    Sts. 
Two-story    Class    B    office    and    ware- 
house  building. 
Owner — American    Radiator    Co..    R.    M. 

Clark,    Manager. 
Engineer  —  H.     J.     Brunnier,     Sharon 
Bldg.,    S.    F. 
Structure   is   so  designed  as   to   carry 
additional  stories  in  future. 

Bids  being  received  for  general  con- 
tract. Contract  to  be  let  on  a  cost  plus 
basis. 


Cost.     135.000 
California      near 


Completing    I'lans. 

BUILDING 

SAN       FRANCISCO, 

Broadway. 
Three-story   and    basement   steel    frame 

concrete    and    brick    laundry    bldg. 
Owner— J.    Mon. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,   S.   F. 

Permit    Applied    For. 

SHOP  Cost,     $25,000 

SAN   FRANCISCO,   17  th   and  Mississippi 

Streets. 
One-story  steel  frame  shop. 
Owner — Pacific    Rolling    Mill    Co..    17th 

and   Mississippi   Sts.,   S.   F. 
Architect — None. 


Sub-Bids    Being    Received 

FACTORY  Cost,    $600,000 

SAN  FRANCISCO.  N  E  Cor  15th  and 
F-lsom  Sts. 

Six-story  class  B  warehouse  and  fac- 
tory  building   256-193. 

Owner — Illinois  Pacific  Glass  Co.,  15th 
and  F'olsom   Sts.,   San   Francisco. 

Engineer  and  Manager  of  Construction 
— P.  D.  Burtt,  15th  and  Folsom 
Sts.,   San   Francisco. 


'Jonlract  Awarded. 

vVAREHOUSE.  $100,000 

rlAYWARD,  Alameda   Co.,   Calif. 

One-story  reinforced  concrete  ware- 
house   building. 

Owner — Hunt  Bros.,  Packing  Co..  No.  2 
Pine  St..  San   Francisco,  Calif. 

Architect — None. 

Contractor — P.  J.  Walker  Co..  Sharon 
Hldg.,   S.   F..  Calif. 


/'ASADENA,  L.  A.  Co.,  Cal. — Wm.  P. 
.'.'eil.  Tower  Bldg..  4814  Loma  Vista 
Ave.,  Central  Mfg.  Dist.,  has  prepared 
plans  for  a  6-story  class  A  warehouse 
at  Pasadena  for  Pac.  Terminal  Ware- 
house Co.,  inc;  200x200  ft.,  relnf.  cone. 
''onstr.,  steel  sash,  steel  rolling  doors, 
elevators.  Warehouses  are  also  con- 
lemplated  in  Los  Angeles,  Wilmington 
uid   other  So.   Cal.   cities. 


LINDSAY.  Tulare  Co.,  Cal. — Califor- 
nia Edis'on  Co.  will  start  construction 
at  once  on  $36,000  warehouse,  it  is 
announced  by  H.   .\.  Brody,   dist.   mgr. 


V.VLLEJO,  Solano  Co.,  Cal. — Sacra- 
mento River  Fisherman's  Union,  with 
lioadfiuarters  in  Pittsburg,  Cal.,  plans 
to  erect  packing  and  Ice  plant  in  Val- 
U.io:  est.  cost,  $50,000.  Plant  will  serve 
'222  fishing  boats,  operated  by  450 
members  of  the  organization. 


LOS  ANGELES.  Cal.  —  Architect 
Henry  Bean,  Central  Bldg.,  has  com- 
pleted revised  plans  for  a  2-story  Class 
A  loft  and  factory  building  at  Mission 
Rd.  and  Macy  St.  for  .Advance  Auto 
Sod\-  ^^'orks,  reinforced  concrete  con- 
struction. 125x146  ft.,  stucco  exterior, 
steel   rolling   doors,   elevator. 


jAKLAND.  Cal.  —  Rees  Blow  Pipe 
?'fg.  Co..  340  Seventh  St.,  San  Fran- 
cisco, at  $16,350,  awarded  contract  by 
Southern  Pacific  Co.,  to  fur.  and  Install 
blower  system  in  planing  mill  in  West 
Oakland  section. 
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HOLLYDALE,  Los  Angeles  Co.,  Cal. 
— Hamin  &  Grant,  Inc.,  architects  and 
engineers,  607  Fergus'on  Bldg.,  Los 
Angeles,  are  completing  plans  for  one- 
storv  brick  knitting  mill  at  Mam  St. 
and'Kentuckv  Ave.,  Hollydale,  for  Los 
Angeles  Knitting  Co.;  250x150  feet, 
brick  walls,  structural  steel,  saw- 
tooths  roof,  maple  and  cement  floors, 
vault   door,   tank   and   tower;    $40,000. 

SANTA  BARBARA,  Santa  Barbara 
Co  Cal — H.  A.  McMurphy,  416  Story 
Bldg.,  Los  Angeles,  is  completing 
working  plans  and  has  contract  for  5- 
story  reinforced  concrete  front  addi- 
tion to  5-story  warehouse,  on  Cota  St., 
Santa  Barbara,  for  Lathim  Van  & 
Storage  Co.,  Santa  Barbara;  offices, 
private  vault,  and  general  storage 
space;  50x70  ft.  Batchelder  tile  floors 
in  lobby,  marble  work,  concrete  floors, 
electric  passenger  elevator. 

SACRAMENTO,  Cal. — Natoma  Clay 
Co.  of  San  Francisco  has  been  in- 
corporated with  a  capital  stock  of 
$10,000  and  proposes  to  establish  a 
plant  for  the  manufacture  of  clay  pro- 
ducts in  Sacramento  county,  using  clay 
deposits  from  the  gold  dredgers  in  the 
Natomas  district.  Directors  are: 
Prank  W.  Griffin,  vice-president  of  the 
Natomas  Company  of  California;  E.  A. 
Austin  and  A.  J.  Paul  of  San  Francisco; 
D.  R.  Lewis  of  Piedmont  and  O.  B. 
Perry  of  New  York  City. 

FRESNO,  Fresno  Co.,  Cfel. — C.  E. 
Rogers  Co.,  Detroit,  Mich.,  at  approx. 
$70,000  awarded  contract  by  Danish 
Creamery  Co-Operative  Assn.,  Fresno, 
to  fur.  and  install  equipment  in  new 
$25,000  plant  to  be  erected  in  D  St.,  ad- 
joining present  plant.  Addition.  50  by 
150  ft.,  brick  and  concrete  construction. 
J.  R.  Murphy,  Assn.  manager.  Plans 
for  plant  addition   are   being  completed 


LOS  ANGELES,  Cal.— Sparry  Flour 
Co.,  141  California  St.,  San  Francisco, 
has  authorized  construction  of  a  $400,- 
000  plant  at  Fruitland  and  Maywood 
Aves.,  the  site  containing  6V2  acres. 
The  present  plant  at  E-7th  and  Ala- 
meda Sts.  has  already  been  sold. 

SAN  DIEGO,  Cal.  —  Southwestern 
Cotton  Compress  Co.,  R.  C.  Hanna,  pres- 
ident, has  made  application  to  city 
council  for  14  acres  of  tidelands  upon 
which  it  proposes  erecting  cotton  con- 
centration and  compress  plant  to  cost 
$50,000.  Machinery  would  involve  ad- 
ditional   expenditure    of    $100,000. 


NAPA,  Napa  Co.,  Cal. — Building  Com- 
mittee of  Chamber  of  Commerce  is 
conferring  with  F.  Bradley  Cox  of  San 
Francisco  regarding  erection  of  pro- 
posed pre-cooling  plant;  est.  cost  $350,- 
000.  McKenzie,  Y'oung  and  Co.,  San 
Francisco,  have  agreed  to  underwrite 
50%   of  the   bonds. 


FULLERTON,  Cal.— Cutler-Lobingier 
Canning  Co.,  Allen  Cutler,  pres.,  On- 
tario, expects  to  start  work  within  2 
weeks  on  new  frame  and  corrugated 
iron  canning  plant.  300x100  ft.,  on 
Highland  Ave.,  bet.  "Walnut  and  Trus- 
law;    $30,000. 


SACRAMENTO,  Cal.— Boyle  Bros., 
cleaners  and  dyers,  Sacrlimento,  at 
approx.  $40,000  awarded  contract  to 
Jos.  A.  Saunders,  2810  I  St.,  Sacramento, 
to  erect  part  one  and  two-story  brick 
cleaning-  and  dyeing  plant  at  18th  and 
Y  Sts. 


PETALUMA,  Sonoma  Co.,  Cal. — 
Lester  Kenney,  district  agent  for  Geo. 
H.  Croley  Feed  Co.,  San  Francisco,  lets 
contract  to  A.  V.  Armstrong,  Petaluma, 
to  erect  feed  warehouse  at  Crown  Sta- 
tion, north  of  Petaluma;  frame  and 
corru.  iron  construction,  50  by  100  ft. 
Cochrane  Lumber  Co.,  will  furnish 
lumber. 


LOS  ANGELES,  Cal.— Sperry  Flou- 
Co.,  will  erect  a  new  plant  at  Fruitland 
and  Maywood  Aves.  Plans  are  beins?' 
prepared  by  engr.  dept.  of  Central  Mfg. 
Dist.,  Inc.  Buildings  will  include  a 
flour  warehouse,  1-slor.v,  120x460  feet, 
feed  mill  warehouse,  1-story,  90x200 
ft.;  feed  mi'll.  3-story,(  72x200  ft.;  ga- 
rage, 1-story,  70x100  ft.;  storage  bins, 
head-house,  etc.;  reinf.  concr.  constr. ; 
$250,000. 


SANTA  BARBARA,  Cal. — Jas.  Faulk- 
ner has  contract  and  started  work  on 
reconstr.  of  Southern  Pacific  engine 
house   here;    stucco   exter;    $30,000. 

WATS'ONVILLE,  Santa  Cruz  Co.,  CaL 
— Jack  Renfrew,  Watsonville,  at  $18,- 
000  awarded  contract  to  erect  one- 
<?tory  reinforced  concrete  packing  plant 
for  Corralitos  Fruit  Growers,  Inc.;  will 
be  erected  in  three  sections,  main  sec- 
tion 100  bv  150  ft.;  peeling  room  30  by 
80  ft.  and  fan  room,  22x28  ft.  asbesto.^ 
.oofing 


OAKLAND,  Cal.— Black  &  Decker 
Mfg.  Co.,  75  Fremont  St.,  San  Fran- 
cisco, manufacturers  of  electric  shop 
tools  and  equipment,  has  purchased 
site  comprising  30,000  sq.  ft.  at  10th 
and  Sixth  Ave.,  Oakland,  on  which  it 
Tvill   erect   a   distributing   plant. 


FLATS 


r'ermit   Applied  For. 

fLATS  Cost,     $12,000 

.;AN    FRANCISCO.      W   Divisadero    31   S 

Greenwich    St. 
Two-story    and    basement      frame       (2) 

flats. 
Owner — W.  W.  Rednall,  2500  Filbert  St. 

San    Francisco. 
Architect — None. 


Permit  Applied  For 

FLATS.  Cost,   $13,000 

SAN  FRANCISCO.  N  Chestnut,  250  W. 
Broderick. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — J.  Galletta,  1844  Stockton  St. 

Architect — J.  J.  Porporato,  619  Wash- 
ington St. 


Contract   Let, 

'^LATS  Cost,    $12,000 

SAN  FRANCISCO,  NW  Anza  and  34tli 
Avenue. 

Cwo-stcry  and  basement  frame  (4) 
flats. 

Owner — Miss  L.  E.  Alleigh. 

Architect — E.  A.  Neumarkel,  547  Mar- 
ket  St.,    S.   F. 

Contractor — Geo.  E.  Moren,  3225  Mar- 
ket   St.,    S.    F. 


GARAGES 


Bids    Under    Advisement. 

GARAGE  Cost,    $ 

SAN  FRANCISCO.     S'  Clay  St.,  between 
Kearnj-    and    Montgomery    Sts. 

Four-story    reinforced    concrete    garage 
building. 

Owner — Mercantile  Trust   Co.,   464   Cali- 
fornia  St.,    San   Francisco. 

Engineei    ■ —  C.   H.   Enyder,   251   Kearnj- 
St.,    San    Francisco. 

Concrete    AVork — Mission    Concrete    Co., 
180  Jessie  St.,  San  Francisco. 
Other  awards  will  be  made  this  wee'i 


GOVERNMENT   WORK 
AND  SUPPLIES 


PAx^O  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  June  21,  11  a.  rn.,  bids  will  be 
received  by  U.  S.  Veterans'  Bureau  791 
.\rlington  Bldg.,  Washington,  D.  C,  for 
the  construction  of  new  buildings  and 
repairs  to  existing  buildings  at  the  U. 
S.  Veterans"  Hospital  No.  24,  Palo  Alto. 
The  work  will  include  steel  and  rein- 
forced concrete  construction,  hollow 
lile  and  solid  plaster  partitions,  bricH 
work,  marble  work,  tile  floors  and 
wainscots,  iron  work,  steel  sash, 
WTCught  iron  fence,  metal,  Spanish 
tile  and  built-up  roofing,  roof  venti- 
lators, metal  lathing,  plastering,  car- 
pentry, dumb  waiter,  electric  power 
elevator.  insect  screens,  hardware, 
painting,  glazing,  plumbing,  heating 
and  electrical  work.  Separate  bids  are 
wanted  for  building  construction, 
plumbing,  heating,  electrical  work  and 
electric  elevator.  See  call  for  bids  nn- 
tter  official  proposal  section  In  this 
iK.sue. 


[;2&^CJ!S:sr; 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters  *  Decorators 

Since  1885 
374  GUERRERO  STREET  •  M.ARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


ELLENSBURG,  Wash.— See  "Dredg- 
ing, Harbor  Works  and  Excavations," 
this  issue.  Bids  opened  for  first  unit 
of  Kittitas  Reclamation  project. 

SAN  DIEGO,  Cal.— War  and  navy 
iepts.  approved  modification  of  pier- 
nead  and  bulkhead  lines  of  North  Is- 
land and  expenditure  of  approx.  $4,- 
300,000  in  reclaiming  400  ac.  of  land 
from  material  dredged  along  main  har- 
tor  channel  from  site  of  naval  air  sta- 
tion pier  to  Whaler's  bight  abreast 
Ballast  Point.  Work  will  involv  about 
13,630,000  cu.  yds.  material  dredged  and 
■3,360   lin.  ft.  of  bulkhead. 


OREGON— Until  May  25,  bids  will  be 
.ec.  by  U.  S.  Reclamation  Service,  Den-         \ 
ver,     Colo.,     for     two     48-in.     balanced 
needle  valves  for  McKay  dam,  Umatilla 
project.   Oregon. 


SAN  FRANCISCO— Until  May  12,  11 
X.  M.,  under  Specification  No.  5197, 
bids  will  be  received  by  District  Pub- 
lic Works  Office,  12th  Naval  District, 
100  Harrison  street,  to  erect  temporary 
garage  building.  Deposit  of  $10  re- 
quired for  plans,  obtainable  from  above 
office.  See  call  for  bids'  under  official 
propo.sal  section   in   this   issue. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans    Being    Figured. 

CATHEDRAL  Cost,    $1,250,000 

OAKLAND.   Alameda   Co.,   Cal.     Oak   St. 

facing  Lake   Merritt. 
Four-story  Class  A  Scottish  Rite  Cathe- 
dral   of    steel    and    stone    construc- 
tion. 
Owner — Masonic  Cathedral  Assn. 
.Architect    —    Carl    Werner,    Santa    Fe 
Bldg.,  San  Francisco. 
Structure    to    be    of    Greek    classical 
architecture   equal   to  a   14-story   build- 
ing   in    height.      Bids    are    wanted    for 
general    contract. 


Bids   Being   Taken. 

LODGE    BLDG.  Cost,    $50,000 

ELK   GROVE,    Sacramento    Co.,    Cal. 
Two-story  brick  and  steel  lodge  build- 
ing. 
Owner — Elk   Grove   Lodge,   Native   Sons 

of   the   Golden   West. 
.Architect   —  Jens   C.    Petersen,   Peoples 

Bank    Bldg.,    Sacramento. 


Contract  Let 

FRATERNITY  HOUSE.         Cost,   $30,000 

SA.X    FRANCISCO.      Parnaissus   and   4th 

-Aves. 
Two-story    frame    and    plaster    Spanish 

type   fraternity   house. 
Owhor— Xi    Psi    Phi,    U.    of   C.    Hospital 

Dental  Fraternity. 
.Architect — Masten    &    Hurd,     278    Post 

St.,    S.    F. 
Contractor  —  Henry   Pauenhausen,   595 

Victoria  St.,  S.   F. 


COLOMA,  El  Dorado  Co.,  Cal.— Phil- 
eas  Cote,  Plaoerville,  at  $2630  awarded 
contract  by  Coloma  Community  Hall 
Assn.,  to  erect  community  hall;  frame 
construction,   50   by   80   ft. 
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Contracts    Let 

BULLDING.  Cost,    »120,000 

ALAMEDA,    Cal.      Corner    of    Park    St. 

and  Central  Ave. 
Two-story      (steel     frame     with     rein- 
forced     concrete      curtain      walls) 

building-   (1st  unit). 
Owner — Masonic  Order  of  Alameda. 
Architect — Ewd.      J.      Symmes,      Shreve 

Bldg.,   San  Francisco. 
Kngineer — 11.   L.    lluber.    First  National 

Bank  Bldg..  San   Francisco. 
Structural    Steel — California    Steel    Co., 

Hobart  Bldg.,  S.  F. 
General    Construction — Jacks    &    Irvine, 

180   Jessie   St.,   S.   F. 
Plumbing — Carl  Doell,  467  21st  St,  Oak- 
land. 
IMaNterilne   —    A.    Knowles,    Call    Bldg., 

S.    F. 
Heating;    and    Ventilating — Latourrette- 

Fical   Co.,   2612    9th   St.,   Berkeley. 
Electrical  Work — Ansell   Electric   Shop, 

Chestnut  and  Encinal,  Alameda. 
Ilaintilig — R.  Zelinsky  Co.,  270  Tehama, 

St.,  S.   F. 
Klevators  —  Spencer    Elevator    Co.,    166 

7th  St.,  S.  F. 
Plans  for  a  second  unt  will  be  start- 
ed upon  completion  of  the  above  struc- 
ture. 


Contracts  Let 

STORE  &  LODGE  BLDG.  Cost,  $125,000 

BERKELEY,  Alameda  Co.,  Cal.,  N  W 
Bancroft  Way   and   Fulton   St. 

Three-story  steel  and  reinforced  con- 
crete (wood  inter,  const.)  store  and 
lodge    bldg.    (10    stores). 

Owner — I.  O.  O.  F.  Hall  Assn. 

Architect — Jas.  W.  Plachak,  Mercantile 
Bank  Bldg.,  Berkeley. 

General  Contractors — Conner  &  Conner, 
1726   Grove,  Oakland. 

Heating  —  Dickson  &  Holbrook,  at 
$7,100,    2180   Dwight  Way,   Oakland. 

SAN  BERNARDINO,  Cal. — Architect 
DeWitt  Mitcham,  456  E  St.,  has  been 
commissioned  to  prepare  plans  for  pro- 
posed new  Y.  W.  C.  A.  building  hero. 
Campaign  to  raise  $75,000  for  building 
is  to  be  started  soon.  Miss  Nell  Mc- 
Keen  is  secretary  of  Y. 


FRESNO,  Fresno  Co.,  Cal. — Fresno 
Lodge,  No.  439  Benevolent  and  Pro- 
tective Order  of  Elks,  approves  prel 
plans  of  Architects  Ernest  J.  KiKnp 
Co.,  Rowell  Bldg.,  Fresno,  for  pro- 
posed 3-story  and  basement  fireproof 
lodge  and  club  building  to  be  erected 
adjoining  the  present  quarters;  est 
cost,  $200,000.  Provision  will  be  made 
in  the  plans  for  two  additional  stories 
to  be  constructed  at  a  later  date. 


SANTA  BARBARA,  Calif.  —  P.  J. 
Walker,  Co.,  Sharon  Bldg.,  San  Fran- 
cisco, has  been  awarded  a  contract  at 
approximately  $275,000,  for  the  con- 
struction of  a  four-story  class  A  club 
building  for  the  Elks  lodge  at  F'igueroa 
Street    and    Estado,    Santa    Barbara. 


HOSPITALS 


Plans  To  Go  Out  For  Figures  Friday. 

HOSPITAL  Cost,    $250,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifty- 
first  and  Dover  Sts. 

Two-story  steel  frame  and  brick  hos- 
pital buildings  (75  bed  capacity). 

Owner— The  Baby  Hospital  of  Ala- 
meda County  (Mrs.  Geo.  C.  Jensen, 
president). 

Architect — E.  W.  Cannon,  1924  Broad- 
way,   Oakland. 


Cost,  $300,000 


Completing  Plans. 

ADDITION 

SAN    MATEO. 

Three-story    reinforced    concrete    addi- 
tion   to    hospital    building. 
(Addition    to    provide    for    50    addi- 
tional rooms). 

Owner — San   Mateo   Red  Cross  Hospital 

Architect — Lewis     P.     Hobart,     Crocker 
Bldg.,    San    Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San  Francisco. 

Contractor — Leadley    &    Wiseman,    207 
2nd   St.,   San   Mateo. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
State  Corporation  Dept.  has  authorized 
Martinez  Community  Hospital,  Inc.,  to 
sell  $50,000  worth  of  stock  to  finance 
construction  of  20-bed  hospital.  The 
corporation  was  formed  by  the  Cham- 
ber of  Commerce. 


Sub-Bids  To  Be  Asked  In  About  a  Week 

ADDITION  Cost,    $850,000 

SAN  FRANCISCO.  Block  bounded  by 
Hayes,    Stanyan,    Grove    &    Shrader. 

Five-story  reinforced  concrete  addi- 
tion   to    hospital    building. 

Owner — St.   Mary'.s   Hospital,   inc. 

Architect — Shea  &  .Shea,  454  Montgom- 
ery   St.,    San    l''rancisco. 

Consulting  Engineers  —  Coddington  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco. 

Structural  Engineei — Pierre  R.  Zucco. 
166    Geary    St.,    San    Francisco. 

Contractor — Barrett  &  Hilp.  918  Harri- 
son  St.,   San   Francisco. 

Kxoavating — Granfield,  Farrar  &  Car- 
lin,  67  Hoff  Ave.,  San  Francisco, 
at    $12,300. 


Plans  Complete. 

DORMITORY    BLDG.  Cost,    $80,000 

SAN  RAFAEL.  Grounds  of  p'resent  col- 
lege. 

Three-story    frame    and    stucco    dormi- 
tory   building   with    slate    roof. 
(French    type   of  architecture). 

Owner — Dominican    College. 

Architect — Albert      M.      Cauldwell, 
Kearny   St.,    S.    F. 
Plans    have    been    completed    but 

ures    will    not    be    asked    until   October. 

Contract    will    be    let    on    a    cost    plus 

basis.     The    above    constitutes    the    first 

unit    of    a    group    of    buildings    to    be 

erected. 
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SAN  FRANCISCO— Board  of  Health 
recommends  to  supervisors  that  $400,- 
000  be  provided  in  budget  to  finance 
erection  of  nurses'  home  at  San  Fran- 
cisco  Hospital. 


PRESCOTT,  Ariz.  —  Yavapai  county 
superv.  considering  advisability  of 
erecting  new  ward  bldg.  at  county  hos- 
pital in   Miller  Valley. 


OAKLAND,  Alameda  Co.,  Cal.  —  At 
$17,363,  American  Laundry  Machinery 
Co.,  921  Howard  St..  San  Francisco, 
submitted  low  bid  to  Geo.  E.  Gross, 
County  Clerk,  for  purchase  of  certain 
laundry  machinery  for  Highland  Hos- 
pital, at  14th  Ave.  and  Vallecito  Place, 
Oakland.  Only  other  bid  submitted  by 
Troy    Luandry   Mach.    Co.,    at    $17,975.55. 


OAKLAND,  Cal.— Until  May  24,  10:30 
A.  M.,  bids  will  be  received  by  Geo.  E. 
Gross,  county  cleric,  for  certain  scales 
in  connection  with  Highland  (County) 
Hospital.  Henry  H.  Meyers,  architect, 
Kohl  Bldg.,  S'an  Francisco.  Cert,  check 
10%  payable  to  clerk  req.  Specifica- 
tions on   file  in  office  of  clerk. 


SEATTLE,  Wash.  —  Archt.  Henry 
Bittman.  Securities  Bldg.,  commis- 
sioned to  prepare  plans  for  proposed 
$250,000  hospital  to  be  erected  in  the 
Fremont  section  for  Norwegian  Hospi- 
tal Assn.,  3515  Woodland  Park  Ave., 
Seattle;  5-story  brick  and  terra  cotta; 
capacity  100  beds. 


SANTA  ANA,  Orange  Co.,  Cal.— 
Frank  I.,ansdowne.  Commercial  Bldg., 
is  preparing  plans  for  fireproof  addi- 
tion to  Santa  Ana  Valley  hospital  on 
Wellington  Ave.  It  will  provide  40 
beds  and  is  to  be  first  unit  of  new 
class  A  hospital.  Old  building  on 
Washington  will  be  remodeled  for  use 
of   nurses. 


OAKLAND,  Cal.— Until  May  24, 
10:30  A.  M..  bids  will  be  received  by 
Geo.    E.    Gross,    county   clerk,    for   hand 


CROWE 

GLASS 

CO. 

674  Eddy  8L 
Phone  Prospect  612 

E(|uipped   To   Handle 
Any    Size   Job. 

DraECr   FACTORY   BUYERS 


trucks,  dish  trucks,  food  trucks,  etc., 
in  connection  with  Highland  (County) 
Hospital.  Henry  H.  Meyers,  architect. 
Kohl  Bldg.,  San  Francisco.  Cert,  check 
10%  payable  to  clerk  req.  Specifica- 
tions on  file  in  office  of  clerk. 


I'OliTLAND,  Ore.— Arch.  J.  E.  Wicks, 
A.storia.  Ore.,  preparing  plans  for  hos- 
pital to  be  erected  in  Portland  for 
Lutheran  Church  officials;  est.  cost 
$175,000;  will  provide  accommodations 
for  80  beds;  three-story  and  base- 
ment;   masonry    construction. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  June  21,  11  a.  m.,  bids  will  be  re- 
ceived by  U.  S.  Veterans'  Bureau,  791 
Arlington  Bldg.,  Washington.  D.  C,  for 
the  construction  of  new  buildings  and 
lepairs  to  existing  buildings  at  the  U. 
S.  Veterans'  Hospital  No.  24,  Palo  Alto. 
The  work  will  include  steel  and  rein- 
forced concrete  construction,  hollow 
tile  and  solid  plaster  partitions,  briek 
work,  marble  work,  tile  floors  and 
wainscots,  iron  work,  steel  sash, 
wrought  iron  fence,  metal.  Spanish  tile 
and  built-up  roofing,  roof  ventilators, 
metal  lathing,  plastering,  carpentry, 
dumb  waiter,  electric  power  elevator, 
insect  screens,  hardware,  painting, 
glazing,  plumbing,  heating  and  elec- 
trical work.  Separate  bids  are  wanted 
for  building  construction,  plumbing, 
heating,  electrical  work  and  electric 
elevator.  See  call  for  bldit  under  offi- 
cial  proposal  Mection   in   thin  iiiMue. 


HOTELS 


Plans  To  Be  Prepared. 

STORE   BLDG.  Cost.   

SAN  FRANCISCO.  S  Bush  45  E  of 
Jones. 

Six-story  and  basement  steel  and  rein- 
forced concrete  hotel  and  store 
building. 

Owner  —  Rhine,  Kiernan  &  O'Brien, 
Alexander  Bldg.,  S.  F. 

Architect — To  be  selected. 


Plans   To   Be   Prepared. 

STORE  BLDG.  Cost    

SAN    FRANCISCO.    N   Bush    60    East    of 

Grant    Ave. 
Six-story  and  basement  steel  and  rein- 

fcrced     concrete     hotel     and     store 

bldg. 
Owner    —    Rhine,    Kiernan    &    O'Brien 

-Alexander  Bldge.,   S    F 
-Architect — To    be    selected. 


Plans    Being    Completed. 

HO'I'KL  Cost.    $90,000 

CRESKENT  CITY.  Cal.     Front   St.   near 

H    St. 
Three-story    reinforced    concrete    hotel 

building.   50   guest   rooms. 
Owner — Hotel    Lauff    Co..    O.    B.    Lauff. 

President. 
Architect    —    Norman     R.     Coulter,     46 

Kearny    St.,    San    Francisco. 
Contractor — Chas.    S.    Mabrey,    Ochsner 

Bldg..    Sacramento. 
Plans     call     for     the     completion     of 
three   floors   with  a   fourth   to   be  added 
as  the  need  arises. 

Date  of  Opening  Bids  Postponed. 
HOTEL.   STORES  Cost,    $60,000 

STOCKTON,     San     Joaquin     Co.,     Calif. 

East   Main   Street. 
Three-story    brick    hotel   and  stores,    76 

by   100   ft.    (44   hotel   rooms). 
Owner    —    Silvio    and    Henry    J.    San- 

guinetti. 
-Architect — -Allen  .%    Young,   Union  Blk.. 

Stockton.   Calif. 
Date  of  opening  bids  postponed  until 
May  3rd,   1926. 


I'reliminaries    Being    Prepared. 
HOTEL  Cost.    $35,000 

G.ALT.    Sacramento    Co.,    Calif. 
Two-story    brick    hotel    building. 
Owner — Withheld. 

-\rchitect — Jons     C.     Peterson,     Peoples 
Bank    Bldg..    Sacramento. 

BR.VWLEY.  Los  Angeles  Co..  Cal. — 
.Architect.  Chas.  C.  Frye.  406  Grosse 
j:idg.,  Los  -Angeles,  is  taking  bids  for 
1-story  and  basement,  reinforced  con- 
crete liotel  and  store  building  at 
Prawley.  for  Brawloy  Hotel  Corp.;  90- 
roonis,  lobby,  dining  room,  kitchen  and 
coffee  shop  10  stores;  plaster  exterior, 
tile  and  composition  roof,  wrought  iron 
100' I    baths,   2   elevators;    $2.';0,000. 
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Contract  Let 

HOTEL  Cost,   $1,000,000 

SA.\  JOSE,  Santa  Clara  Co.,  Cal.     Mar- 
ket and  San  Carlos  Sts. 
Six-story   class  A   hotel   to   contain  ap- 
proximately   200   rooms. 
Owner— Saint    Claire    Realty   Co.    (T.   S. 
Montgomery,    President),    San    Jose. 
Architect   —   Weeks   &   Day,    315   Mont- 
gomery   St.,    San    Francisco. 
Contracter — Cahill  Bros.,  55  New  Mont- 
gomery  St.,    San   Francisco. 
Liglitiug  Fixtures — Boyd  Lighting  Fix- 
ture   Co.,    278    Post    St.,    S.    F. 
As     previously     reported,     plastering 
awarded   A     Knowles,    Call   Bldg.,   S   F. ; 
reinforcing  steel   to   Edw.   L.   Soule,   Ri- 
alto   Bldg.,    S.    F.;   plumbing   to   Latour- 
rette-Fical    Co.,    9U7    Front    St.,    Sacra- 
mento;   electric   wiring   to   H   .S.    Tittle, 
So    Columbia   Square,    S.    F. ;    heating    to 
Scott   Co.,   243   Minna   St.,   S.   F. 

Contract   Let. 

BUILDING.  Cost,    $100,000 

SAX  FRANCISCO,  Natoma  St.,  to  Minna 

bet.    3rd   and   4th   Sts. 
Two-tstory     and     basement     class     "Af 

shelter  building  for  men. 
Owner — Archbishop    of    San    Francisco 

Diocese. 
Architect — Smith    O'Brien,    742    Market 

St.,    San    Francisco. 
Structure    is    designed    to    carry    two 
additional    stories. 
General    Contract  —   J.   A.   Bryant,    185 

Stevenson  St.,  S.  F. 
Steel  —  Herrick  Iron   Works,    18th  and 

Campbell  St.,  Oaklana. 
Plumbing    and    Heating   —    O'Mara    and 

Stewart,   218  Clara  St.,  S.  F. 
Electrical    AVork   —    Hampton    Electric 

Mfg.  Co.,  525  Howard  St.,  S.  F. 


Contract  Awarded. 

HOTEL  Cost,  $215,000 

TAFT,  Kern  Co.,  Cal.,   5th  &  North  Sts. 
F'ive-story  class  "B"  hotel. 
Owner— Sam  Orloff,  Taft,  Cal. 
Architect — Edelman    &     Barrett,     Hell- 
man  Bldg.,  Los  Angeles. 
Contractor — Los    Angeles    Building   and 

Contracting    Co.,       Marsh       Strong 

Bldg.,  Los  Angeles. 
Stores,  lobbies  and  banquet  room  in 
first  story,  104  rooms  in  upper  stories; 
75x125  ft.,  reinf.  cone,  frame,  brick  fil- 
ler walls,  press,  brick  and  terra  cotta 
exter.,    elevators,    tiled    baths;    $215,000. 

Bids    Being    Received- 

HOTEL  Cost,    $70,000 

SACRAMENTO,      Sacramento      Co.,    Cal. 

No.   715  I  Street. 
Three-story   brick    and   steel    (addition) 

to    garage    building   for   hotel,    lOOx 

160   feet. 
Owner  —   John    Rassmussen,    1225    41st 

St.,    Sacramento. 
Architect  —  Jens  C.   Petersen,   Peoples 

Bank  Bldg.,  Sacramento. 
Fifty  per  cent  of  the  rooms  will  have 
private  baths  and  all  of  them  steam 
heat.  Insulation  of  walls  and  roof 
against  inclement  weather  will  be  a 
feature   of  the   addition. 

Bids    being    taken    for    general    con- 
tract. 


Figures  to  be  Taken  Shortly. 
HOTEL  Cost,    $80,000 

RYDE,    Sacramento    Co.,    Cal. 
Four-story      brick      and      stucco      hotel 

building  (50  guest  rooms). 
Owner — Mrs.  Severine  Gianetti. 
Architect  —  Jens   C.   Petersen,   Peoples 

Bank   Bldg.,    Sacramento. 
Bids    will    be    received    for    general 
contract. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Archts.  John  Parkinson  and  Donald  B. 
Parkinson,  420  Title  Ins.  Bldg.,  have 
been  commissioned  to  prepare  plans 
for  a  13-story  class  A  hotel  bldg.  on 
•A  St.,  bet.  2nd  and  3rd  Sts.,  San  Diego, 
for  a  syndicate  of  local  men;  200x200 
ft.,  stores  in  1st  sto.,  400  hotel  rms; 
$1,250,000. 

TRACY,  San  Joaqpin  Co.,  Cal. — All 
bids  received  April  28th  for  the  con- 
struction of  the  Tracy  Community 
Hotel  were  rejected  as  being  too  high 
and  new  figures  will  be  asked  shortly. 
Plans  for  the  structure  were  prepared 
by  Architects  I'aul  V.  Tuttle,  and  H.  V. 
Slocum,   337   17th  Street,  Oakland. 

VENTURA,  Ventura  Co.,  Cal. — G. 
Ferro  contemplates  erecting  touring 
hotel  on  old  Hill  school  site,  which  he 
purchased  several  years  ago. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — Architects  Farrell  &  Miller, 
700  Western  Mutual  Life  Bldg.,  Los 
Angeles,  are  preparing  i)lans  for  three- 
story  brick  store  and  hotel  building  on 
west  side  of  South  Pacific  Blvd.  north 
of  Zoe  St.,  for  J.  F.  McS'wain;  5  stores, 
(iU  rooms,  lobby;  114x140  ft.,  face  brick, 
structural   steel;   $75,000. 


LOS  AXGELKS,  Cal— L.  C.  Adams, 
;i98i  Menlo  Ave.,  will  Iniild  4-story  and 
basement,  180-room,  Cii-family,  brick 
apartments  and  hotel  for  self;  plans  by 
H.  A.  Lincoln,  247  N.  Western  Ave.;  84  x 
151    ft.,   elevator,   $125,000. 


TAFT,  Kern  Co.,  Cal. — Archts.  Edel- 
man &  Barnett,  H.  W.  Hellman  Bldg., 
have  prepared  preliminary  plans  for  a 
5-story  class  B  hotel  bldg.  at  cor.  of 
5th  and  North  Sts.,  Taft,  for  Sam  Or- 
loff; stores,  lobbies  and  banquet  room 
in  first  story,  104  rms.  in  upper  stories; 
75x125  ft.,  reinf.  cone,  frame,  brick 
filler  walls,  press,  brick  &  terra  cotta 
exter.,    elevators,    tiled    baths;    $215,000 


ICE  &  COLD  STORAGE 
PLANTS 


VALLEJO,  Solano  Co.,  Cal.  —  See 
"Factories  and  Warehouses,"  this  issue. 
Packing   and   icing  plant   contemplated. 


PUBLIC  BVILDINGS 


PASADENA,  Cal.— Until  11  A.  M.,  May 
11,  bids  will  be  rec.  by  city  for  three 
power  transformers.  Bessie  Chamber- 
lain,  city    clerk. 


SAN  BERNARDINO,  Cal.— R.  West- 
cott  Co.,  Alhambra,  general  contractor 
for  new  San  Bernardino  county  court- 
house, award,  contr  .at  $67,383.45  for 
concrete  addition  to  Southern  Sierras 
Power  Co.  steam  power  plant  on  Chest- 
nut St.,  bet.  Grape  St.  and  Santa  Fe  Ry. 

SAN  DIEGO,  Cal. — City  appropriates 
$1800  for  power  line  in  Mission  Valley. 


ABERDEEN,  Wash.— W.  J.  Roberts, 
consulting  engineer,  Tacoma,  estimates 
cost  of  first  unit  of  Wvnooche  power 
project  at  $1,000,000;  will  develop  bet. 
12,000  and  15,000-h.p.  Report  covering 
contemplated  improvement  filed  with 
city  council. 

LOS  ANGELES,  Cal. — Until  3  p.  m., 
May  14,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for  lead 
covered  cable  under  spec.  P-382.  Jas.  P. 
\'roman,   secretary. 


POWER  PLANTS 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Fraternal  organizations,  at  a  recent 
meeting  in  Community  League  club 
rooms,  appointed  committee  to  secure 
estimates  of  cost  for  a  civic  building 
of  sufficient  size  to  accommodate  city 
offices,  council  chambers,  civic  audi- 
torium and   public  library. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(.Members    Builders'    Kxchange) 
loss    MARKBT    NT. 

Phone  Market  891      San  Francisco 


SAX  FRANCISCO— Board  of  Public 
^^  orks  preparing  specifications  to 
carry  foundations  of  Fire  Engine  House 
No.  17  in  Mint  Ave.,  down  approx.  6 
ft.  6  inches,  involving  excavation,  shor- 
ing and   underpinning. 

LOS  ANGELES,  Cal.— Lange  &  Berg- 
strom,  Washington  Bldg.,  awarded 
contract  by  bd.  pub.  wks.  May  3  at  $84, 
644  for  reinf.  cone.  found.  support 
struc.  steel  fr.  wk.  for  new  city  hall 
on  N  Main  St.  Unit  prices:  extra  fgund. 
20c  cu.  yd.,  steel  5c  lb.,  excav.  $2.50 
cu.   yd. 


RESIDENCES 


Figures  To  Be  Taken  Shortly. 

RESIDENCE.  Cost,    $50,000 

SAN  FRANCISCO.  Pacific  Ave  near 
Lyon. 

Three-story  and  basement  frame  and 
stucco  Italian  type  residence  with 
tile  roof  (hot  water  with  oil  burn- 
ing  system). 

Owner — Louis  Sloss,  Jr.,  3808  Clay  St., 
S.   F, 

Architect — Henry  Gutterson  526  Powell 
St.,   S.   F. 

Segregated   Figures  Being  Received. 

RESIDENCE.  Cost     

PIEDMONT.     Seaview    Ave. 

Two-story    and     basement     frame    and 

concrete  Italian  type  residence  and 

garage. 
Owner— M.     E.     Hills,     2     Harrison     St., 

Architect  —  Newsom  &  Newsom,  14 
Montgomery   St.,   S.   P. 

Structure  will  have  tile  roof,  vapor 
heating  system,  elevator,  hardwood 
floors  and  finish,  green  summer  house, 
play  house,  pipe  organ,  swimming 
pool,   etc. 

Bids   will   be   opened  May   10th. 


Cost,    $10,000 
S  W  Buchanan  and 


Contract  Awarded 

FLATS 

SAN  FRANCISCO. 
Pacific   Sts. 

Remodel     2-story    frame     (2)     flats    for 
residence. 

Owner  —  Mr.  and  Mrs.  Howard  Spreck- 
els,  CO.  United  Bank  and  Trust  Co. 

Architect — Plans   by   owner. 

Contractor— Grace  &  Bernieri,  703  Mar- 
ket   St. 


Contract  Awarded. 

RESIDENCE  Cost    S750n 

-XACRAMENTO.  24th  and  G  Sts     '  ' 
One-story    brick    veneer    residence    (oil 

burner  heating  system). 
Owner— A.  Moskvitz. 
Architect— Frederick    S.    Harrison,   Peo- 

pies  Bank  Bldg.,  Sacramento. 
Contractor— Geo.    Danger,    1300   37th   St. 

Sacramento. 

Permit    Applied    For. 

RESIDENCE  Cost,    $10  000 

BERKELEY,     Alameda     Co..     Cal        No 

2007  Marin  Ave. 
Two-story     8-room     frame     and     stucco 

residence. 
Owner — J.  H.  Herman,  1640  Posen  Ave 

Berkeley. 
.\rchitect^ — None. 


Owner    Taking    Figures —    Sub    Bids. 
RESIDENCE  Cost.    $20,000 

SAN    FRANCISCO.      Fulton      St.      Near 

34th   Avenue. 
Two-story    frame    and      brick      veneer 

residence. 
Owner    and    Contractor — P.    J.    Phelan, 

34th    Ave.   and   Fulton    St.,   S.    F. 


Lids  Being  Taken. 

liESlDENCE  Cost,    $15,000 

SAX     FRANCISCO,     St.     Francis    Wood. 
Two-story    frame   and   stucco   residence 

with  tile  roof. 
Owner — J.    M.   Moss. 
Architect    —    Henry    H.    Gutterson,    526 

Powell  St.,  San  Francisco. 


Contract   Let. 

RESIDENCE.  Cost,   $5500 

SAN  FRANCISCO.  E  Baker  St.,  near 
Beach   St. 

One-story  and  basement  frame  resi- 
dence. 

Owner — A.    Brown. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,  San  Francisco. 

Contractor — C.  Wengaard,  1286  34th 
Ave.,  S.  F. 
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Co7itract  Awarded. 

RESIDENCE.  Cost,    $10,500 

BERKELEY.     S   Arlington   Ave.,   240   "W 

The    Circle. 
Two-slory   frame   and   stucco  residence. 
Owner — A.    L.    and    Mary    A.    Schooley, 

2716  Ha.ste  St.,  Berkeley. 
Architect — None. 
Contractor — J.    H.    Herman    &   Co.,    1640 

Posen    Ave.,    Berkeley. 


Plans    Being    Figured. 

ALTERATIONS  Cost,     $5000 

SAN    FRANCISCO.       Ninth    Avenue. 
Alter   frame   residence. 
Owner — E.    B.    Courvoisier. 
Architect — Thomas     Kent,     52.'^     Market 
St.,    San    Francisco. 
Bids    are    being    taken    from    selectsd 
contractors. 


Permit    Applied    For. 

RESIDENCES  Cost,    each    $3000 

SAN  FRANCISCO,  W  Circle  S  Judson 
St.,    and    N    Judson    E    Forester. 

Ten  one-story  and  basement  frame 
residences. 

Owner — Fresno  Homes,  Inc.,  275  Sta- 
ples   St.,    S.    F. 

Architect — None. 


Contracts   Let — Sub-Bids   Being   Taken. 
RESIDENCE.  Cost,  $12,000 

BERKELEY,   Alameda  Co.,   Cal.     Santa 

Barbara   Road. 
Two-story   frame  and  stucco   residence. 
Owner — C.  C.  Staehling. 
Architect  —  J.   H.   Thomas,   Mercantile 

Bank   Bldg.,   Berkeley. 
Contractor — L    O    Hansson,    1409    Bonito 

Berkeley. 

Contract    Awarded. 

RESIDENCE  Cost,    $13,000 

SAN  FRANCISCO.  W  Divisadero,  82  S 
Greenwich. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Lillian  K  Meyer,  1822  Woolsey 
St.,    Berkeley. 

Architect — Plans   by   contractor. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert  St.,  S.   F. 


Permit  Applied  For. 

RESIDENCE  Cost,    $15,000 

SAN  FRANCISCO.  XE  Urbano  Drive 
and   Mancado. 

Two-story  and  basement  frame  resi- 
dence. 

Owner  —  Leonard  .%  Holt,  220  Kearny 
St.,   San   Francisco. 

Plans   by  Owner. 


Permit   Applied   For 

RESIDENCE.  $11,000 

SAN  FRANCISCO.  W  Divisadero,  57  S. 
Greenwich. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — W.  W.  Rednall,  2500  Filbert 
Street. 

Architect — None. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
George  W.  Calkins,  1321  Valley  View 
Rd.,  Glendale,  has  '-ontract  on  per- 
centage basis  for  thicc-story,  14-room, 
brick  residence  at  1405  E.  Mountain  St., 
Glendale,  for  W.  F.  Markham,  6801  Sun- 
set Blvd.,  Hollywood;  plans  by  Frank 
H.  Webster,  922  Guaranty  Bldg.,  Holly- 
wood; 80.X66  ft.,  concrete  foundation 
and  basement,  white  face  brick  ex- 
terior with  terra  cotta  trim,  tile  roof, 
5  baths  with  tile  floors  and  base,  patio 
paved  with  flagstone,  met.  brick  bond 
ties,  brick  and  terra  cotta  fireplace,  6- 
car  garage;   $50,000. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
June  1,  11  A.  M.,  bids  will  be  received 
by  N.  C.  Wolff,  Secty.,  Tulare-Kings 
County  Tubercular  Hospital  Committee, 
Courthouse,  Visalia,  to  erect  one- 
story  frame  dwelling  at  Springville. 
Cert,  chec  10%  req.  with  bid.  Plans 
on  file  in  office  of  county  clerk  at 
Visalia. 


SACRAMENTO,  c-ai. — Undgren  and 
Swinerton,  Inc.,  Standard  Oil  Bldg., 
San  Francisco,  at  $20,000  awarded  con- 
tract by  J.  R.  Kruse,  president  of  Cali- 
fornia State  Life  Insurance  Co.,  to 
erect  two-story  frame  and  stucco  11- 
room  residence  at  1318  45th  St. 


SA.\  MARINO,  L.  A.  Co.,  Cal.— Karl 
J.  Moller,  375  Del  Monte  St.,  Pasadena, 
has  contr.  for  a  2-8tory  12-rm.,  fr.  and 
stucco  dwlg.,  at  San  Marino,  for  G.  G. 
Mayo,  324  W  Adams  St..  Los  Angeles; 
R.  E.  Coate.  archt.,  607  Union  Bank 
IJldg.,  Los  Angeles;  71x79  ft.,  tile  rf., 
hdwd.  flrs.,  hdwd.  and  pine  trim,  aut. 
water  htr.,  gas  unit  htg.  sys.,  elec 
controlled,  ornam.  iron,  stone  mantels, 
cedar  closets,  elec.  refrigerator,  tile 
baths  and  sink,  garage,  lawn  sprink- 
ler  f-ys. ;   $32,000. 


SCHOOLS 


Bonds  Voted — Preliminaries  To  Be 
Completed. 

SCHOOL  Cost.   $55,000 

SAN  JUAN,   San   Benito   Co..  Cal. 

One-story  frame  and  stucco  elemen- 
tary^ school  (12  classrooms  and 
audftorium). 

Owner — San    Juan    School    District. 

Architect  —  Jens  C.  Petersen,  Peoples 
Hank    Bldg.,    Sacramento. 


Plans   Complete — Figures  To  Be  Taken 

Shortly. 
HOLLISTER,  San  Benito  Co.,  Cal. 
Reinforced    concrete    high    school    bldg. 

(1st  unit). 
Owner — San    Benito   School   District. 
Architect — W.   W.    Weeks.    369    Pine   St., 

Han   Francisco. 


Completing  Plans 

SCHOOL.  Cost,    $25,000 

REDWOOD   CITY.      Santa   Clara   Co. 
One-story  frame  and  stucco  school   (1st 

unit). 
Owner — Redwood  City  Grammar  School 

District. 
Architect — Coffey,    Gottschalk    &    Rlst, 

I'helan    Bldg.,    S.    F. 


EUREKA,  Humboldt  Co.,  Cal.  —  Mc- 
Laughlin Co.,  San  Francisco,  at  $2834 
awarded  contract  by  Board  of  Ekluca- 
tion  to  fur.  and  install  stage  curtain, 
drapes  and  scenery  in  Junior  High 
.school. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

Niw     style     duplex,     type 

as    Illustrated,    "Westest" 

Dead     r  ront     Panels     are 

alisolutely  dead  front,  yet 

they  aie  easily  accessible 

for    testing.      Fittings  are 

G      E.    standard    and    are 

mounted     on     Johns-Man- 

ville       ebony       asbestos 

wood.       Plates    and    trim    are    in    Special    Cryslalac 

Finish.       All     "Westest"     Panels    are    approved     by 

the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  k  Pengilly,  Inc. 

Member    Cnlifornin    Deve!«i>m«'nt    Annorlatlon 
Cnlifornia   Eleo«rnBl.>»<M'   AKnocintlon 
MnniifnotnrerK   and 
niHtribiitorB   n( 


"WESTEST" 

ELECTRIC  PKODICTS 

12C4  Folsoni  Street 

Sfln  Francisco 

Phones:      Hrmlook   !1874 
Hemlock    3875 


Enclosed  externally  operated 
Safety  S  w  1 1  c  li  e  s.  Knife 
Snitches,  Metal  Swltcb  .-iihI 
Cnt-ont  Boxes,  Safety  Tanel 
Boards. 

CataloK  and  Pricea   on   noqneat 


I  ! 


A  "Plttsbarsr"  Aotomatlc 
Gas  Water  Heater  In- 
dialled  in  the  Home  indi- 
cates high  qnality 
thronghooi. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service.'" 

"Hot  water  quick  as  a 
wink  " 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
•PIT'I  S13UHG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC- 
STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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Contract  Let.    " 

SCHOOL,  ETC.  Cost,  $130,000 

SAX  LEANDRO,  Alameda   Cn.,  Cal. 

Two  two-story  reinforced  concrete 
buildings    (school   and   convent). 

Owner — St.  Mary's  Convent  (Rev.  Fath- 
er  John   T.   Hunt,   pastor). 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco. 

Contractor — Geo.  Petersen,  1841  Santa 
Clara  St.,  San  Leandro. 


OROVILLE,  Butte  Co.,  Cal.— Archi- 
tect N.  W.  Sexton,  De  Young  Bldg.,  San 
Francisco,  has  c-mpleted  plans  for  4- 
classrooin  addition  to  union  hig-h 
school;  est.  cost,  $25,000.  School  trus- 
tees have  $5000  available,  remaining 
funds  to  be  secured  from  sources  yet 
to  be  determined. 


SANTA  MARIA.  Santa  Barbara  Co., 
Cal. — Until  May  12,  8  P.  M.,  bids  will 
be  received  by  F.  J.  McCoy,  clerk, 
Santa  Maria  Union  High  School  Dis- 
trict, to  fur.  and  del.  school  supplies 
and  equipment.  Lists  of  materials  de- 
sired obtainable  from  clerk  on  request. 


ALAMEDA,  Alameda  Co..  Cal.— Sulli- 
van &  Sullivan,  1940  Folsom  St.,  San 
Francisco,  at  $29,500  submitted  low 
bid  to  Wm.  G.  Paden,  Sec.  Board  of 
Education,  Room  9,  City  Hall,  for  re- 
modeling of  interior  of  old  high  school 
at  Central  Ave.  and  Walnut  St.  Other 
low   bidders  were: 

Strom  Electric  Co.,  1350  Park  St., 
Alameda,   for   electric   work  at   $3,678. 

W.  A.   Aschen,   2612  Peralta   St.,   Oak- 
land,   for    heating    at    $7,775. 
Complete    list    of    bids    are: 
General    Construction 

Sullivan     &     Sullivan     $29,500 

Cochrane-Boehm    Co.,    Inc 39,500 

Electrical    Work 

Strom    Electric    Co $3,678 

Crown    Electric    Co 3,699 

Heating- 

Aschen     $7.77,t 

Nottingham     8,666 

Picard     9,260 


W.  A. 
W.  K. 
W.    H. 


Bids    talcen    under    advisement. 


ALAMEDA,  Alameda  Co.,  Cal.  —  At 
$9,489.85,  C.  F.  Weber  &  Co.,  601  Mis- 
sion St.,  San  Francisco,  submitted  lo-vv 
bid  to  Wm.  G.  Paden,  Sec.  Board  of 
Education,  Room  9,  City  Hall,  to  fur. 
and  install  stage  equipment  and  drapes 
in  High  School  auditorium.  Complete 
list    of   bids   follow: 

C.    F.    Weber    &    Co $9,489.85 

Stewart    School    Supply    Co.     .  .    9,750.00 

Anderson    Carpet   House    10,181.75 

The    Curtain     Store     12,000.o0 

Bids    taken    under    advisement. 


TULARE,  Tulare  Co.,  Cal. — Until 
May  18,  8  P.  M.,  (new  date)  bids  will 
be  received  by  R.  N.  Fuller,  Secty.. 
Board  of  Education,  to  remodel  Central 
Grammar  School  and  erect  additions 
thereto.  Ceft.  check  10%  payable  to 
dist.  req.  Plans  obtainable  from 
Swartz  &  Ryland,  architects,  RoweU 
Bldg.,  Fresno.  See  call  for  bid.s  under 
oflicial  iiropu.sal  section   in  thi.s   issue. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
May  11,  8  P.  M.,  bids  will  be  received 
by  Wm.  G.  Paden,  Secty.,  Board  of  Ed- 
ucation, to  fur.  machine  .shop  machin- 
ery, equipment  and  tools.  Lists  of  ma- 
terials desired   obtainable   from   Secty. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Stephenson  Construction  Co.,  1220 
Hearst  Bldg.,  San  Francisco,  announce 
the  awarding  of  the  following  sub-con- 
tracts in  connection  with  the  construc- 
tion of  a  two-class  room  addition  to 
school  at  Palo  Alto. 

Lumber,  Mill  \Vork,  Cement  and  Glass 
Dudfield  Liumber  Co.,  607  Alma, 
Palo  Alto. 
Slieet  Metal  and  Roug;h  Hardware  — 
Christensen  Hardware  and  Plumb- 
ing Co.,  167  Hamilton,  Palo  Alto. 
Plumbing:  —   D   ell    &   Brown,    467    21st, 

Oakland. 
Reint'€)reed   Steel  —   Edw.   L.   Soule   Co., 
Rialto    Bldg.,    San    Francisco. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
At  $48,914,  Brooks  Parker,  161  Ardmore 
Road,  Berkeley,  will  be  awarded  con- 
tract for  general  construction  of  Hard- 
ing School  at  Richmond,  and  W.  A. 
Aschen,  2612  Peralta  Ave.,  Oakland, 
will  be  awarded  heating  contract  at 
■$3798  (steel  boilers).  Plans  for  the 
structure  were  prepared  by  Architect 
Louis    T.    Stone,    357    12th    St.,    Oakland. 


REDDING,  Shasta  Co.,  Cal.  —  G.  R. 
and  S.  Eastwood  at  $24.75  per  acre 
awarded  contract  to  clear  site  for  pro- 
posed Shasta  Union  High  School  Dis- 
trict high  school.  Dean  and  Dean  archi- 
tects, Sacramento. 


LOS  ANGELES,  Cal.— McFadden  & 
Winkelman,  1053  Harcourt  Ave., 
awarded  general  contract  at  $58,827  for 
erecting  new  brick  .school  huUding  .it 
Marvin  Ave.  school  site.  Other  con- 
tracts Mere  awarded  by  Board  of  l^a- 
ucation  as  follows:  Plumbing  to  O.  C. 
Sutton  at  $5382;  heating  and  ventilat- 
ing to  Foss-Jones  Co.,  Pasadena,  at 
$6156,  and  painting  to  Alhambra  Wall 
Paper  &   Paint   Co.  at   $2578. 


LOS  ANGELES,  Cal.— McFadden  & 
Winkelman,  1053  Hai'court  Avenuf. 
awarded  general  contract  at  $58,97'i 
for  erecting  new  school  building  at 
Sherman  school  site;  Homer  W.  Glid- 
dev.  architect.  Other  contracts  were 
awarded  by  Board  of  Education  as  fol- 
lows: Plumbing  to  Theo.  Larsen  at 
$6230;  heating  and  ventilating  to  Foss^- 
Jones  Co.  at  $6375;  painting  to  Mc- 
Kinley  Bros,  at  $2990,  and  wiring  to 
H.   H.   Zimmerman  at  $1150. 


RENO,  Nevada — G.  Bernasconl,  Reno, 
at  $21,S00  submitted  low  bid  to  Re- 
gents of  the  University  of  Nevada,  to 
erect  dining  hall  building.  F.  J.  De- 
Longchamps,  architect.  Gazette  Bldg., 
Reno.  Other  bids,  all  taken  under 
advisement,  were:  E.  K.  Fowler,  Reno 
$21,878;  Wine  &  Williams,  Reno,  $22,- 
000.  Contract  will  probably  be  let  May 
8    to   lowest   bidder. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
At  $40,365,  Carl  Overaa,  2105  Roose- 
\'elt,  Richmond,  will  be  awarded  con-: 
tract  for  general  construction  of  Ken- 
sington School  at  Richmond,  and  Geo. 
Schuster,  21st  and  Grove  Street,  Oak- 
land, contract  for  heating,  at  $6891. 
Awards  on  Grant  School  are:  Carl 
Overaa,  at  $14,916,  awarded  general 
construction  and  Geo.  A.  Schuster,  at' 
$1,672,  awarded  heating.  The  above; 
awards  will  be  made  at  the  next  meet-i 
ing  of  the  board.  May  3rd.  Bids  fori 
electric  time  clocks  have  been  taken! 
under  advisement  until  that  time. 
Plans  were  prepared  by  Architect 
James  T.  Narbett  of  910  MacDonald 
-Ave.,    Richmond. 

TORRANCE,    L.   A.    Co.,    Cal.— Until    9 
a.   m..   May   19,    bids   will   be   rec.   by   bd.  I 
educ.     for     new     2-story     l2-unit     bldg. 
at    Carson    St.    school    site,    Carson    St.,  | 
betw.   Main   and   Dolores  Sts.,   Torrance.  ! 
^  iparate  bids  on  genl.,  plbg.  and  paint-  I 
ing.  Plans  and  spec,  on  file  at  761  L.  A. 
Cham,    of    Comm.    Bldg.    Cert,    or    cash.  | 
chk.  or  bond,  5%.  Wm.  A.  Sheldon,  secy. 
Plans    by    L.    A.    bd.    educ.    archtl.    dept; 
face  brick,   tile  rf. ;  $85,000. 

LOS  ANGELES,  Cal.— C.  A.  Schweis- 
singer.  Jr.,  627  Loomis  St.,  awarded 
general  contr.  at  $50,762  for  erecting 
new  brick  school  bldg.  at  Rosemont 
Ave.  school  site;  Geo.  M.  Lindsey,  archt. 
Other  contracts  were  awarded  by  bd.  of 
ed.  as  follows:  Plumbing  to  Thos.  Hav- 
erty  Co.  at  $4992;  heating  and  venti- 
lating to  Foss-Jones  Co.,  Pasadena,  at 
$4834;  painting  to  Wein  &  Simins  at 
$2495. 


"^Ppatt^ 


CONCRjETE 
MIX 


Out  in  Life's  garden,  where  sympathy  grew, 

God  planted   a  soul — 'twas  the   soul   o'   you. 
Life's   wonderful   garden.   Love,    seeking   went   through. 

Till  he   found   a   heart — 'twas  the    heart   o'   you. 
I  have  sought  through  Life's  garden  of  roses  and  rue. 

And  I  find  one  sweet  blossom  all  jeweled  with  dew. 
Love,  Sympathy,  Faith — all  unchanging  and  true 

Are   the   heart  of  my   flower — dear  Mother,   'tis   you. 


NEXT   SUNDAY  is  Mother's  Day. 

*  •      * 

AND  IF  you. 

*  *     * 

BE   SO   fortunate. 

AS  TO  have  a  mother. 

*  *     * 

SMOTHER    HER   with    attention. 

*  *      * 

GIVE  HER  the   "flowers." 

*  *     * 

WHILE  SHE  is  here. 

*  *      * 

TO   ENJOY   them. 

*  *      * 

SHE  CAN'T  see  them. 

*  *      * 

ON   HER   casket. 

.*      *      * 

TAKE   HER  out  on  Sunday. 

»      *      * 

RING  HER  up  often. 

*  «     * 

SHE  LIKES  attention. 

*  •      • 

WE   ALL  do. 

*  *      * 

REMEMBER   HOW   she   sacrificed. 

*  •      • 

FOR    YOU. 

«      *      * 

WHEN   YOU  were  a  child. 

«      •      • 
SHE    LOVES    your    attentnon. 

*  «      * 

HER    CHILDREN'S   attention. 

*  *      * 

MORE  THAN   all   the   wealth. 

*  •      * 

IN   THE  world. 

»      •      * 

AND  IF  Sandy  I'l'att,   President. 


OF    THE    Pratt   Building   Material   Co. 

*  *      * 

CENTRAL   OFFICE — San   Francisco. 

*  *     * 

WITH  SAND,'  rock  and  gravel  plants. 

»     *     * 

AT    MARYSVILLE,    Sacrameneto. 

*  *     * 

PRATTROCK,     (NEAR    Folsom). 

*  *      * 

AND   PRATTCO    (Monterey  County). 

*  *      * 

HAS   HELPED    someone. 

»      *      * 

TO  MAKE  one  mother  happier. 

*  •      * 

THEN  SANDY'S  small  efforts. 

*  •      * 

HAVE   MORE   than   been   rewarded. 

*  •      * 

"I   THANK   you." 


Did  you  ever  stop  to  consider  the 
important  part  that  "Mothers"  played 
in  the  development  of  this  great  west- 
ern  empire  that  we  enjoy  and  live  in? 
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SAN  FRANCISCO — Board  of  Educa- 
tion approves  preliminary  plans  for 
additions  to  Jefferson  school  in  19th 
Ave.  i'lans  provide  for  4  classrooms 
and  auditorium  addition  and  remodel- 
ipg  space  for  two  additional  class- 
rooms. 


GARDENA,  L.  A.  Co.,  Cal.— Chas.  S. 
McCully,  4660  Melrose  Ave.,  subm.  low 
bid  to  bd.  educ.  Apr.  28  at  $48,180  for 
2-story  8-room  brick  grammar  school 
at   Amestoy   Ave.    school    site,   Gardena. 


LOS  ANGELES,  Cal.— G.  P.  Kristen- 
son,  606  W  80th  St.,  subm.  low  bid  to 
bd.  educ.  April  28  at  $34,700  for  audi- 
torium and  classrm.  addition  proposed 
for  Slieridan  St.  school  site,  s.e.  cor. 
Sheridan  and  Cornwell  Sts.  Other  low 
bidders  were:  Plbg.,  South  Pasadena 
Pll)g-.  Co.,  717  Fair  Oali.-^,  South  Pasa- 
dena, $1812;  painting-,  Alhambra  Wall 
Paper  &  Paint  Co.,  Main  St.,  Alhambra, 
$I.).'jO;  htg.  &  vent.,  Munger  &  Munger, 
174  E  Union,  Pasadena,  $6965.  C.  H. 
Itussell,  archt. 


SALINAS,  Monterey  Co.,  CaL — Until 
May  18,  7.30  p.  m.,  bids  will  be  received 
by  E.  L.  Van  Dellen,  clerk,  Salinas 
Union  High  School  District,  to  const, 
tennis  court  of  Laykold  at  High  School, 
also    Laykold   handball   court. 

BRODERK^K,  Yolo  Co.,  Cal.  —  Until 
May  17,  8  p.  m.,  bids  will  be  received 
by  Mrs.  M.  L.  Manchester,  clerk,  Wash- 
ington School  District,  to  erect  school 
near  liroderick.  Geo.  C.  Sellon  and  Co., 
architects,  1415  Calif.  State  Life  Bldg., 
Sicramento.  iJids  are  wanted  for  a 
g(rneral  contract  and  plumbing  and 
heating.  Dep'.sit  of  $25  req.  for  plans 
obtainable  from  architect.  Will  be  1- 
.slory  in  height  of  frame  and  stucco 
construction.  .Sec  cull  for  liidN  under 
iiil'ic-iiii    proiMiNnI    Met-* ion    in    thiM    iMauc. 

CROCKETT,  Contra  Costa  Co.,  Cal. — 
'IMie  following-  awards  have  been  made 
liy  the  Hoard  of  Tru.stees  of  the  John 
Swett  Union  High  School  District,  for 
the  erection  of  the  John  Swett  Union 
High  Schojl  at  Crockett  In  accordance 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 


with    plans   by   Engineer   A.   A.   Brown, 

Sharon    Bldg.,   S.   P.: 

(•eneral  Contract — Frank  CresB,  Crock- 
ett,  $154,582. 

Hrifk  and  Hollow  Tile — Hock  &  Hoff- 
iiieyer,    180  Jessie  St.,  S.  F.,  |56,950. 

ri.-iMterinK — Wm.    Makin,    $36,700. 

KlfctrU-al  Work — Crown  Electric  Co., 
153    Eddy    St.,    S.    F.,    $18,999. 

IMnnibinK — Powers  &  Pike,  128  Beale 
St.,  S.  F. 

Orniiinental  Iron — Peerless  Ornamental 
iron,    1528   Folsom   St.,   S.   F. 

(iluNw — Cobbledick  Kibbe  Glass  Co.,  666 
Howard    St.,   S.   F. 

Ti"l«'  Work — Mangrum  A  Otter,  827  Mis- 
sion  St.,   S.   F. 


OAKLAND.  Cal.— At  $333,000,  R.  W. 
Litllefield.  357  12lh  St.,  Oakland  sub- 
mitted low  bid  to  John  W.  Edgemond, 
Secretary  Board  of  Education  of  Oak- 
land Scho-1  District  for  general  con- 
struction of  Frick  Junior  High  School 
in  Foothill  Blvd.,  between  62nd  and 
64th  Ave.,  in  accordance  with  plans  and 
specifications  by  Architects  Wythe, 
lilaine  &  Olson,  1800  Telegraph  Ave., 
Oakland.  Other  low  bidders  were.  Ne- 
Page  McKinney,  128  10th  Street, 
Oakland,  on  electrical  work  at  $24,987; 
Geo.  A.  Schuster,  2l8t  and  Grove  St., 
Oakland,  on  plumbing  and  ventilating 
at  $54,747;  C.  F.  Weber  &  Co.,  474  11th 
St.,  Oakland,  slate  blackboards  at  $1840 
and  Universal  Window  Co.,  1916  Broad- 
way, Oakland,  windows  at  $1739.  Com- 
plete list  of  bids  follow: 

General    ConMtructlon 
R.   W.   Littlefield    $333,000 

Alt.    1    $1700;   alt.   2   $650. 
Schuler  &   McDonald    335,000 

alt.   1   $1650,  alt.  2  $2000. 
R.    W.    Moller    336,000 

alt.    1   $1500,   2   $1100. 
John   E.   Branagh 338,000 

alt.  1  $3100,  alt.  2  $2700. 
Wm.    C.    Keating    339,650 

alt.    1    $3400,   alt.   2   $1900. 
Lawton  &  Vezey    339,825 

alt.   1   $2441,  alt.  2  $2000 
Monson    Bros 345,640 

alt.   1   $2000,  alt.  2  $1600. 
Chas.    Stockholm   &   Son 379.789 

alt.    1    $3000,   2   $1600. 
Alternate  No.   add   if  concrete  culvert 
is    extended    90    feet.    Alternate    No.    2, 
add  for  additional  grading. 
Kleotrlcal  Work 

NePage     McKinney     $24,987 

Kenyon    Elec.   Co 24,990 

Latourrette-Fical     25,051 

Roberts    Mfg.    Co 25,748 

Mellman    Elec.    Co 26,735 

Crown    Elec.    Co 26,798 

Scott-Buttner     Elec.     Co 28,640 

HentinK.  Plnniblng  &  Ventilating 

Geo.   A.   Schuster   $54,747 

Scott    Co 56,660 

•Latourrette-Fical     57,440 

General  Plumbing  Co 58,600 

W.   K.   Nottingham    59.500 

Carl   D:  ell    62,283 

Sln^e    niackbonrda 

C.    F.   Weber  &    Co $1840 

F.    W.    Wentworth    $1898.75 

Window    Ptxtarea 

Universal    Window     $1739 

Ha  user   Window    1878 

Kawneer    Mfg.    Co 2270 

Bids   taken    under  advisement. 


WHITCO 

"The  Easy  Hardware" 


Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  ff^hitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


Wc«tera  officMi 

165   Mukn  SitMC 

Sao  Fnncljco 


ESCONDIDO.  San  Diego  Co.,  Cal. — 
Until  2  P.  M..  May  23rd,  bids  will  be 
received  by  Board  of  Trustees.  Escon- 
dido  Union  High  School  District,  at 
oHice  of  Board  at  high  school  build- 
ing, Escondido,  for  2-story  and  ground 
floor  brick  high  school  building,  at 
Escondido;  T.  V.  Kistner  &  Co..  1121 
Detwiller  Bldg.,  Los  _  Angeles  and 
Spreckels  Bldg..  San  Diego,  architects: 
classrooms,  toilets  and  oltict  ",  73x18.1 
ft.,  brick  walls,  stucco  exterior,  tile 
roofing,  steam  heating  system,  reinf. 
concr.  corridors  and  stairs,  cen-ient  an.t 
hardwood  floors,  pine  trim,  black- 
boards; $100,000.  Bids  will  be  received 
separately  on  general  contract, 
plumbing.  heating.  electric  wiring, 
steel  Icckers,  Venetian  blinds,  finish 
hardware,  and  special  laboratory  fix- 
tures. Bond  2'~r-  Deposit  of  $l,i  for 
plans  and  spec,  to  be  refunded.  Plan.? 
on   file  at   both  ortices  of  the  architects. 


SenJ  mit  i«f«/ri«i   (•   uimrtt   Offic*. 


SACRAMENTO.  Cal— Until  May  17,  5 
p.  m..  bids  will  be  received  by  Chas.  C- 
Hughes,  secty.  Board  of  Education,  to 
fur.  f.  o.  b.  Junior  High  school  furni- 
ture, rugs  and  drapes.  Specifications  .& 
complete  lists  of  materials  desired  ob- 
tainable  from  secty.   on  request. 
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SAN  FRANCISCO— F.  L.  Hansen,  251 
Kearny  St.,  at  $73,330,  submitted  low 
general  contract  bid  to  Board  of  Public 
Works  to  erect  Guadalupe  School;  Alta 
Electric  Co.,  367  Golden  Gate  Ave.,  at 
$5  072,  low  for  electric  work;  Thos.  R. 
S^ith,  1234-31st  Ave.,  at  $6,234,  low  for 
plumbing,  and  J.  E.  O'Mara,  218  Clara 
St  at  $10,347,  for  mechanical  equip- 
ment. Complete  list  of  bids  follow: 
General    Construction 

F.   L.    Hansen    ^^^'nnS 

Anderson    &    Ringrose     ??'222 

O.    Monson    n^o^X 

Mahoney    Bros nr'»nn 

Carl    Peterson     95,600 

H.   L.  Peterson    101,000 

Plumbing 

Thos.    R.    Smith    H'lli 

A.     Lettich     6,353 

Thos.     Skelly     6,417 

.1     E.   O'Mara    6,900 

Latourrette-Fical    Co 7,09o 

S.    W.    Band     7,398 

H.    Lawson     7,998 

Electric    Work 

Alta    Electric    Co $5,072 

Aetna   Electric   Co 5,446 

H.    A.    Porter     5,475 

M.   H.   Seid    5,490 

Crown    Electric    Co 5,656 

Latourrette-Fical     Co 5,897 

Mechanical   Equipment 

.1.    E.    O'Mara     $10,347 

Scott    Co 10,540 

H.    Lawson     (10,800 

AV.    H.    Plcard    11,312 

Knittle    Bros 11,350 

Latourrette-Fical    Co 12,659 


BANKS.   STORES   k    OFFICES 


Plans    to    b°   Prepared. 

ALTERATIONS  Cost,    $400,000 

O-AKLANP.  Alameda  Co.,  Cal.  17th  and 
Broadway. 

Alterations  to  ten-story  steel  and  re- 
inforced  concrete   building. 

Owner — Great  Western   Power  Co. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,   San   Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost,     $20,000 

ALAMi^'DA,  Alameda  Co..  Cal.     Park  Sr. 

hex     Central    and    Santa    Clara    St.s. 
Rem-^deling       building       for       banking 

(Uiarters. 
Owr.oT — Encinal   National   Bank. 
.Architect — None, 
rontractor — Fink    <fe    Schindler    Co.,    223 

13th    St.,    San    Francisco. 


'^  'nns  to  be  Prepared. 

.'  PTO   SALES   BLDG.  '"ost,   $400,000 

f.AN    FRANCISCO.       NW    Ellis    St.    and 

Van   Ness   Ave. 
"-nir-storv   Class   A   auto   sales   building 
Owiior — Earl  C.  .Anlhony.  13.".")  Van  Ness 

Ave.,    San    Francisco. 
Architect — To  be  Selected. 


C   ntracts  Let. 

OFFICE    BLDG.  Co.st,    $45,000 

>"1LES,    Alameda   Co.,   CjI. 

Two-story  brick  store,  office  and  aparr- 

inent   building. 
Owner — E.    A.    Ellsw^orth. 
Architect — Wythe,  Blaine  &  Olsen,  18.>0 

Telegraph  Ave.,  Oakland. 
Gi-ntrai  C  ^ntraci —  ".  H.  Lawrence,  5.'!2i 

L:iwt()n    Ave.,    Oakland. 
IMuinh'nji— Otto     Zeis,     2181      High     St, 

Oakland. 
I'::iiilii.K — A.    Dhoring,    Oakland. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Contract   Awarded. 

STORE    BLDG.  Cost,    $13,877 

OAKLAND,     Alameda     Co.,       Cal         NE 

Fifty-fifth    St.   and    San    Pablo   Ave. 
One-story    brick    store    building. 
Owner — M.  D.  Anker  and  L.  Schoenfeld. 
Architect — Chas.    Rogers,   Phelan   Bldg., 

San   Francisco. 
Contractor — F.   R.  Siegrist,   693   Mission 

St.,    San    Francisco. 


Plans   to  be   Prepared 

TELE.    EXCHANGE.  Cost,    $35,000 

REDDING,  Shasta  Co.,  Calif. 
One-story     brick     telephorie    exchange 

building. 
Owner — Pacific    Tele    &    Tele    Co..    444 

Bush  St.,  S.  F. 
Architect — E.    V.    Cobby,    444   Bush    St.. 

S.   F. 


Plans   Being  Prepared, 

STORE.   ETC.  Cost,    $400,000 

LOS    ANGELES,    Cal.       S.     Flower     St., 

bet.    7th   and  8th   Sts. 
Eight-story     Class     A     store     and     loft 

building. 
Owner — Parmalee-Dohrmann     Co.,     Los 

Angeles.  ^„    _,    ^, 

Architect — Ashley    &    Evers,    58    Sutter 

St.,    San   E'.-ancisco. 


Cost,   $15,000 
Market      and 


Contract  Awarded 

ADDITION  Cost,   $20,000 

SAN  FRANCISO.    N.  W.  Post  &  Kearny 

Sts.  ^  , 

Install  Show  AVindows;  2  elevators  and 

addition  to  mezzanine  floor  of  store 

bldg. 
Owner — Hastings    Clothing   Co. 
Architect — None. 
Contractor— S.    Kulchar,    8th    Ave.    and 

E   10th  St.,  Oakland. 


Permit    Applied  For 

ADDITIONS.  $12,000 

SAN  FRANCISCO.  N  AA'  San  Bruno  and 
Silliman. 

Remodel  for  stores — new  show  win- 
dows, minor  additions,  etc. 

Owner  —  Cereghino  Estate,  2350  San 
Bruno   Ave. 

Architect — Plans  prepared  by  Antone 
Petersen.    2770    San    Bruno   Ave. 


Contract  Let. 

STORES 

SAN    FRANCISCO.       SW 

Tenth   Sts. 
One-story  and  basement  concrete  stores 

building. 
Owner    —    Western    Auto    Supply    Co., 

2355  Broadway,  Oakland. 
Architect — S.   Heiman,   57   Post   St.,   San 

Francisco. 
Contractor — L.  J.   Cohn,   3  De  Haro  St., 

San    Francisco. 


Plans    Being   Prepared. 

ADDITION.     ETC.  Cost,     $300,000 

SAN    FRANCISCO,    gore    corner   Market 

and    McAllister   Sts. 
Five-story   addition  to  and  general  re- 

mcdeling    of    present    2-story    bldg. 
Owner — Capital    Company,    A.    P.    Gia- 

ninni,    president. 
Architect — H.  A.  Minton,  Bank  of  Italy, 

San    Francisco. 
Lessees — Shaw    &    Snibley. 

Plans     will     be     comi)leted     and     bids 
will    be   asked   about   the   first   of   June. 


Sub-Contracts  Lei. 

STORE.  Cost,   $200,000 

SAN    FRANCISCO.     Market    St.    Site   of 

old   Pantages  Theatre. 
Three-story    addition    to    present    two- 
story   reinforced   concrete   building, 

90x160  feet. 
Owner — S.  H.  Kress  &  Co. 
Architect — E.   J.  Hoffman,  114  5th  Ave., 

New  York  City. 
Engineer — H.  D.  Allen,  Newark,  N.  J. 
Contractor   —   Clinton    Constr.   Co.,    923 

Folsom  St.,  San  Francisco. 
Tile    Work — Art    Tile    and    Mantel    Co., 

221   Oak  St.,  S.  F. 
Erective  Steel — J  G  Williams  Const  Co., 

519   California  St.,  S.   F. 
Mill   ■W'OTk  —  National   Mill  A  Lumber 

Co.,   318   Market  St.,   S.   F. 
GIas.<«  and  Glaring  —  Cobbledick-Kibbe 

Glass   Co.,   666   Howard  St.,   S.   F. 
Sheet  Metal  Work — Metal  Forms  Const 

Co.,  74  New  Montgomery  St.,  S.  F. 
Lathing    and     Plastering    —    James     F. 

Smith,    271   Minna*  St.,   S.  F. 
Plumbing,    Heating   and    Ventilating   — 

James  H    Pinkerton,  927-31  Howard 

St.,   S.   F. 
Ornamental   Iron — Calif.    Artistic    Metal 

and    Wire    Works,    349-65    7th    St., 

S.  F. 
Electrical  Work — Newbery-Pearce  Elec 

Co.,    439   Stevenson   St.,   S.   F. 
Reinforcing  Steel — Badt-Falk   &   Co.,   74 

New  Montgomery  St.,  S.  F. 
Marble — Mission    Marble    Co.,    209    Mis- 
sissippi   St.,    S.    F. 
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Excavating  has  been  completed  by 
R.  Rosenberg  A  Son,   58  Merlin  St.,  S.F. 

As  previously  reported:  Structural 
Steel — Minneapolis  Steel  &  Machinery 
Co.,    Chapman    Bldg.,    Los    Angeles. 


Contract   Awarded 

BUILDING.  Cost,   $9,500 

OAKLAND.       Grant    Ave    and    Cottage 

Ave. 
One-story    frame    store   building. 
Owner — Van   Fleet  &  Meyer. 
Architect — L.   Heiman,   57   Post  St.,   San 

Francisco. 
Contractor — L.   .T.   Cohn,    3   De   Ilaro   St.. 

San   Francisco. 


Contract    Let. 

ALTERATIONS  Cost,    $10,000 

SAN  FRANCISCO.  NO.  129  Montgom- 
er.v    Street. 

Remodeling  present  reinforced  con- 
crete  building. 

Owner — Strausburger    Co. 

Architect — S'.  Heiman,  57  Post  St.,  San 
Francisco. 

Contractor— Louis  J.  Cohn,  3  De  Haro 
.St.,  San  Francisco. 


LOS  ANGELES,  Cal. — Archt.  Edward 
L.  Mayberry,  Transportation  Bldg.,  is 
preparing  prelim,  plans  for  13-story 
and  basement  reinf.  cone,  office  bldg., 
nt  819  S  Hill  St.,  which  is  being  pro- 
moted by  Financial  Distr.  Bldg.  Corp. 
Negotiations  for  financing  the  bldg. 
have   not   been    completed. 


Sub  Bids  To  Be  Asked. 

OFFICE    BLDG.  Cost,    $5,000,000 

SAN  FRANCISCO,  W.  Montgomery  St., 
from   Bush  to  Pine   Sts. 

Class  A  steel  frame  office  building,  30 
stores  high  with  double  basement 
for   garage. 

Owner — E  H  Rollins  &  Sons,  300  Mont- 
gomery St.  (S.  Waldo  Coleman, 
president),  315  Montgomery  St., 
San    Francisco. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Blidg.,   San   Francisco. 

Mechanical  Engineer — Hunter  &  Hud- 
son, Rialto  Bldg.,  S.  F. 

Contractor    —    Dinwiddie    Constr.     Co., 
Crocker  Bldg.,  San  Francisco. 
Property   is   275   feet   on   Montgomery 

St.,    1371,4    feet    on    Bush    St.    and    160% 

feet  on  Pine  St. 


251 
Co.. 


Additional    Contracts    Let 

OFFICE    BLDG.  Cost,    $400,000 

SAN    FRANCISCO.      California    St.,    bet. 

Grant   Ave.    and   Stockton    St. 
Four-story   Class  A   office  building. 
Owner — Hartford  Fire  Ins.  Co.,  438  Cal- 
ifornia St..  San   Francisco. 
Architect    —    Bakewell    &    Brown. 

Kearny   St..  San   Francisco. 
Contractor    —    Dinwiddie    Constr. 

Crocker  Bldg.,   San   Francisco. 
Elevators — Otis    Elevator   Co..    Beach   & 

Stockton    Sts.,    S.   F. 
Vault     Doors     —    Herring-Hall-Marvin 

Safe  Co.,  214  California  St..  S.  F. 
Mfirble   —    Joseph    Musto    Sons-Keenan 

Co.,   555  Market  St.,   S.   F. 
Mill   Work   —  Redwood    Manufacturing 
Mill   AVork   —   Redwood   Manufacturing 

Co.,    Hobart   Bldg.,    S.   F. 
Hardware  —  Palace   Hardware  Co.,   5S1 

Market   St.,   S.   F. 
As  previously  reported: 
Ornamental  Iron  —  Federal  Ornamental 

Iron    &    Bronze    Co..    16th    St.    and 

San  Bruno  Ave.,  S.  F. 
Excavating  —  Granfield  Farrar  &  Car- 

lin,    67    Hoff   Ave..    S.    F. 
Strurtnral    S^cel — California    Steel    Co., 

1303   Hobart  Bldg..   S.  F. 
Terra    Cotta — Gladding.    McBean    &    Co., 

660  Market  St.,  S.  F. 


SAN  FRANCISCO— Board  of  Health 
requests  supervisors  to  provide  $1,000,- 
000  in  budget  to  finance  purchase  of 
land  bounded  by  Ivy,  Van  Ness.  Polk 
and  Grove  Sts.,  on  which  it  is  proposed 
to  erect  structure  to  house  health  de- 
partment  offices. 


TUCSON.  Ariz. — Archt.  Roy  Place,  79 
N  Stone  Ave.,  Tucson,  is  preparing  pre- 
liminary plans  for  11-story  class  A  of- 
fice bldg.  at  Scott  and  Congress  Sts. 
for  G.  A.  Stonecypher,  H.  S.  Corbett  and 
assoc. 


SANTA  BARBARA,  Cal.  —  Bankers 
Efluipment  Co..  722  S  Los  Angeles  St.. 
C..  L.  Parkhill.  manager,  is  preparing 
plans  for  a  new  bldg.  at  Santa  Barbara 
for  Pacific  Southwest  Trust  A  Savings 
Bank.  Spanish  style.  1 -story,  brick 
construction,  stucco  extier.,  tile  and 
comp.   rfg. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
C.  J.  Carey  has  had  plans  prepared  for 
a  one-story  reinforced  concrete  store 
building  to  be  erected  in  Universitv 
Ave.;   est.   cost,   $12,000. 


SAN  FERNANDO,  Los  Angeles  Co  , 
Cal.— Escherich  Bros.,  234  W.  37th  PI., 
awarded  contract  at  $82,890  for  ail 
work  complete  for  erecting  a  two-story 
and  part  3-story  liank,  store,  office  and 
hotel  building  at  Porter  Ave.  and 
Brand  I?lvd..  San  Fernando,  for  E.  J. 
Nolan  and  C  R.  Bell;  Walker  &  Eisen. 
701  Great  Republic  Life  Bldg.,  archi- 
tects. Banking  room  will  be  occupied 
by  Bank  of  San  Fernando;  100x100  ft., 
brick  walls,  pressed  brick  facing,  terr.i 
cotta    trim. 


THEATRES 


LOS  ANGELES,  Cai.— .lohn  Paxtoii 
Perrine.  814  Lincoln  Bldg.,  has  com- 
pleted plans  and  will  take  bids  in  10 
days  for  one-story  I)riok  Class  C 
theatre  and  store  l)uilding,  at  2300 
Central  Ave.,  for  West  Coast  Theatres. 
Inc.;  seating  capacity  1700,  lobby  and 
2  shops;  100x145  feet,  tile  and  com- 
l)osition  roofing,  pressed  brick,  cement 
floors,   tile  and   marl)Ie  work;   $60,000. 


EUREKA,  Humboldt  Co.,  Cal.— San 
Francisco  tleatrical  interests  con- 
template erection  of  modern  theatre  in 
this  city,  according  to  Henry  Duffy  of 
the  Henry  Duffy  Players.  Inc. 


MTSCELLANEOTJ!^    BrJLBWG 
CONSTFUCTTON 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Wilson  Bros..  832  Euclid  Ave., 
Santa  Monica,  have  prepared  plans  and 
will  build  stable,  office  and  locker 
buildings  at  932  Alden  Dr..  Beverl\- 
Hills,  for  Santa  Monica  Dairy  Co.,  346 
Rose  Ave..  Venice  (office).  1-story.  5- 
rooms,  41x56  feet,  (stable).  2-story. 
56x92  ft.,  (locker),  12x28  ft.,  steel  sash, 
composition  roof,  cement  and  wood 
floors,    structural    steel;    $25,000. 


TAFT.  Kern  Co.,  Cal. — Engineering 
Dept.  of  Union  Oil  Co.  completes  spec, 
fcr  steel  storage  tanks  to  be  erected 
here;  capacity  6,200.000  bbls;  about 
50  tanks  in  all,  each  of  80,000  bbls.  ca- 
pacity and  40  bbl.s.  of  55,000  bbls.  ca- 
pacity. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


Sulj-Contracts   Let. 

CLAS-S    A    BLDG.  Cost,    $200,000 

SAN  FRANCISCO.  NE  Lombard  and 
Lyon  Sts. 

Three-story  class  B  reinforced  con- 
crete   building. 

Owner — Episcopal  Old  Ladies'  Home. 

Designer  and  manager  of  construction 
— Williams  &  Woods,  405  Mills 
Bldg.,    .San    Francisco. 

KeinforcinR:  uteel  —  Edw.  L.  Soule  Co., 
l:ialto   Bldg.,    S.    F. 

Mill  work— .1.  H.  Kruse,  23rd  and  Shot- 
well   .Sts.,    S.    F. 

Ornamental  Iron  —  Folsom  St.  Iron 
Works,  17th  and  Missouri  Sts..  S.  F. 

Tile  rooflnK — Gladding  McBean  &  Co.. 
660    .Market    St..    S.    F. 

f;iaKK — Crowe  Glass  Co.,  574  Eddy  .St., 
.San    Francisco. 

Painting— Fred  Wagner,  313  Scott  St., 
Han    Francisco. 

Electrical  work  —  New  Mission  Elec- 
tric   Co.,    33    29th    St.,    S.    F. 

IMnmhinic  —  Frankel  &  Houston,  1854 
Steiner   St.,   S.   F. 

il«atinK— Gilley-.S'chmid  Co.,  198  Otis 
St.,    S.    F. 

Tile— Thos.  F.  O'Connor,  Call  Bldg., 
San    Francisco. 

Marble — Mission  Marble  Co.,  209  Miss- 
issippi   St.,   S.   F. 

I'laNterinK — James  F.  Smith,  271  Minna 
St.,   H.   F. 


LOS  ANGELES,  Cal.  —  Famous 
Plaj  ers-Lasky  Corp.,  1520  .V.  Vine  St, 
has  prepared  own  plans  and  will  prob- 
ably sub-let  various  parts  of  work  for 
3-stor.v  frame  and  stucco  dressing  room 
building.  32x251  ft.,  at  5451  Marathon 
St.  It  will  contain  139  roomS  with 
about  50%  showers  and  toilets;  shingle 
and  composition  roof;  $50,000. 


BENICIA,  Solano  Co.,  Cal. — Standard 
Fence  Co.,  Oakland,  warded  cont.  by 
Benicia  High  School  District,  to  erect 
6-ft.  galv.  2-ln.  woven  wire  fence  at 
school. 


S.A.N  MATEO  COUNTY,  Calif.— Until 
May  17,  2  p.  m.,  bids  will  be  received 
by  John  H.  Skeggs,  Division  Engineer, 
State  Highway  Commission,  to  const. 
29,200  lin.  ft.  right  of  way  fence  bet. 
South  San  Francises  and  Burlingame, 
on  Bay  Shore  Highway.  See  call  for 
biflN  uniler  official  propoiMil  section  in 
this   issue. 


.«5.\N  FR.\.VCISCO  —  Park  Commis- 
sioners seek  $4,147,800  in  1927  budget, 
now  being  considered  by  supervisors, 
part  of  which  would  finance  the  fol- 
lowing improvements:  Reconstruct 
and  remodel  the  Palace  of  Fine  Arts, 
$390,000;  clubhouse  at  Lincoln  Park, 
$60,000;  walks  and  paths  at  Harding 
Park.  $5000;  clubhouse  at  Harding 
Park.   $30,000 


WOODL.\ND,  Yolo  Co..  (\tI.— Con- 
struction has  l>een  started  on  $125,000 
mausoleum  in  Woodland  Cemetery,  un- 
der supervision  of  Harry  Lilacher;  will 
be  steel  and  reinforced  concrete,  con- 
taining   500    crypts. 


SANTA  CRUZ  COUNTY,  Cal.— Archi- 
tect L.  D.  Esfy,  Pacheco  St.,  Santa  Cruz 
lireparing  plans  for  Neptune  Palace 
Bathhouse  to  be  erected  on  beach  side 
iif  Esplanade  at  end  of  Westbrook  St., 
for  Papp.Ts  Bros.  Will  contain  two 
stores  and  1500  dressing  rooms,  all  of 
which  will  be  equipped  with  steel  lock- 
ers. 


CHICO,  Butte  Co..  Cal. — Bicknell  & 
Moore.  Chico.  have  purchased  site  at 
Thii-d  St.  and  Normal  Ave.  and  will 
erect  undertaking  establishment  and 
Chapel;  site   is  88  bv  88   feet. 


COMPTON,  Los  .\ngeles  Co.,  Cal. — 
Chas.  N.  Fink,  Pacific  S.  W.  Bank  Bldgr.. 
Long  Beach,  has  contract  for  a  rein- 
forced concrete  mausoleum  in  Compton. 
for  .\npeles  .\bbey  Mausoleum  Park; 
Tom  Merrell,  John  F.  Craig.  U.  C. 
Swaffield  and  Phil  M.  Swaffield.  own- 
ers: Hugh  Davies.  architect.  1010  Far- 
mers it  Niech.  Bank  Bldg..  Long  Beach: 
;5.tOO  crvpts.  gunite  exterior,  art  glass, 
marble  work;  $150,000.  Mr.  Davies  is 
preparing   plans    for   other   additions. 
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Bids      For     Heneral      Contract      To      Be 

Asked  Within  Next  Few  Weeks. 
GROUP  OF  BLDGS.  Cost,  $250,000 

SAX     MATEO,     San     Mateo     Co.,     Calif. 

Toplar  St.,   opposite  Occidental  Ave 
Group   of   reinforced   concrete   building's 

for    Monastery. 
Owner — Dominican  Nuns  of  the  Corpus 

Christie    Monastery,    1090   Eddy    St, 

San   Francisco. 
Architect — Beezer  Brothers,  1915  Stein- 

er  St.,  San  Francisco. 
Con.struction  will  be  fireproof 
throughout;  reinforced  concrete  with 
pre-cast  stone  trimmings.  Gothic  type 
of  architecture;  units  will  be  grouped 
around    interior    garden,    76    by    106    ft. 


OAKLAND,  Alameda  Co.,  Cal.— Fol- 
lowing bids  received  by  E.  K.  Sturgis, 
city  clerk,  to  furnish  chairs  for  arena 
bo-xes  and  replacement  of  parts  for  all 
chairs  in  the  arena  of  Municipal  Audi- 
torium. 
H.    S.    Crocker  &   Co.,   565   Market   St., 

S.   F $1155  and  $1030 

Heywood-Wakefield  Co.    .  .  $900&$1060.50 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  pi- one,  letter  or  personal  call.  Re- 
quests        for      additional      information 


should  be  made  to  the  Business  Oppor 
tunities     Department.       Such     requests 
must     be     accompanied     by     the     Index 
Number   of   each    opportunity. 

D-2081— Mesquite,  Texas.  An  R.  C.  A. 
Radiola  dealer  desires  to  represent 
some  other  line  of  RADIOS,  preferably 
manufacturers  of  sets  without  storage 
batteries.  Solicits  catalogs  from  in- 
terested   San    Francisco    firms. 

D-2083 — Evanston,  111.  Manufactur- 
ers of  toys  are  desirous  of  receiving' 
price  quotations  and  descriptive  lit- 
erature on  a  MOTOR  GENERATOR 
SET  for  electroplating  plant,  and  gen- 
erator to  deliver  750  A-6  V  or  375 
A-12    V. 

D-2086  —  Dee,  Oregon.  Supplier  of 
ALDER  LUMBER  wishes  to  communi- 
cate with  a  furniture  manufacturer  or 
other  plant  interested  in  purchasing 
same. 

D-2088 — Fresno,  Calif.  Party  is  in- 
terested in  establishing  connections 
f:r  representing  some  organization  or 
person  wishing  to  develop  their  in- 
terests in  the  vicinity  of  Fresno  Coun- 
ty and  the  San  Joaquin  Valley.  Has 
excellent  connections  in  that  territory, 
and  is  particularly  qualified  along 
agricultural  and  commercial  lines. 
Will  supply  references  to  interested 
parties. 

D-2090  —  Rutherford,  New  Jersey. 
:\Janufacturers  of  ELECTRICAL  IN- 
SULATIONS wish  to  get  in  touch  with 
San  Francisco  jobbing  houses  interest- 
ed in  carrying  the  materials  they  man- 
ufacture. 


All-Key 
Plaster  Lath 

(Patented) 
l«NI%    itlcehnnirtil    K«^T. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The  Lam   Word  In   Wall    lloard. 


CALIFOUMA   CEDAK   rRODUCTS   COMPAM 

STOCKTON.    CALIFORNIA 


D-2091 — Detroit,  Mich.  Manufactur- 
ers of  METAL  FINISHING  MATERI- 
ALS, such  as:  METAL  CLEANERS, 
TRIPOLI,  NICKEL  COLORING,  BRASS 
COLORING,  EMERY  CAKE,  and  a  com- 
plete line  of  COTTON  BUFFS,  POLISH- 
ING WHEELS,  etc.,  as  well  as  ZINC 
CHLORIDE  SOLDERING  FLUX,  wish 
to  establish  connections  with  a  San 
F'rancisco  dealer  or  agent  to  handle 
their  line.  They  cooperate  with  their 
agent  or  dealer  by  having  their  sales 
and  service  engineer  work  with  them, 
calling  on  the   trade. 

D-2092  —  Cleveland,  Ohio.  Manufac- 
turers of  ELECTRIC  CONTROLLERS, 
electric  brakes,  flexible  couplings  and 
similar  apparatus,  are  interested  in 
appointing  agents  to  handle  their  pro- 
ducts   in    this    territory. 

D-2093 — New  York,  N.  A.  A  chemical 
corporation  is  very  desirous  of  ap- 
pointing a  suitable  representative  in 
this    district. 

D-2904 — New  York,  N.  Y.  Firm  de- 
sires to  get  in  touch  with  San  Fran- 
cisco houses  interested  in  acting  as 
distributors  and  importers  of  asbestos; 
alsD  firms  interested  in  purchasing 
glass  towel  bars  and  glass  shelves  in 
large   quantities. 

10235 — United  Kingdom.  Firm  is  de- 
sirous of  appointing  an  agent  in  this 
district  for  the  sale  of  its  manufac- 
tures, principally  stainless  cutlery  and 
other    stainless    commodities. 

10241  Guatemala,  C.  A.  Party  about 
to  exploit  quantities  of  kaolin  (China 
clay)  wishes  to  sell  this  commodity  to 
interested  San  Francisco  firms.  Clay 
is   near  rail  transportation. 

10246— New  York,  N.  Y.  New  York 
corporation  wishes  to  get  in  touch 
with  San  Francisco  firms  which  might 
be  interested  in  importing  Czecho-Slo- 
vakian  bentwood  chairs  and  French 
floor  tile. 

10247 — Germany.  Manufacturers  and 
exporters  of  wing  pumps  wish  to  com- 
municate with  San  Francisco  import- 
ers interested  in  this  line  of  merchan- 
dise. 

10249 — Breslau,  Germany.  Manufac- 
turer of  motor  road  rollers  wishes  con- 
nection with  San  Francisco  firm. 

10257 — Calcutta,  India.  Firm  wishes 
to  purchase  resin  and  is  prepared  to 
give  immediate  orders  for  a  minimum 
of  200  casks  per  month.  Quotations  per 
ton   with  samples  are  solicited. 


Mailing  Lists 

Will  belp  you  increase  sales 
Send   for    FUtlE    catalog   giving 

I  countsanf^prlccaoDclassffiedoanies 
of  yourbes  t  prospective  costoinertt— 
National,  State. Xocal—IndJrlduala, 
Prof  essiona,  Boslnesa  Firms. 

Guaranteed    C  (f        , 

I  J^each 


SUBSCRIPTION  BLANK 


Cut   Out   and   Mall    Todai 


TO  iU  ILDl.xr.  .AND  ENOINKKRINO  NKWS, 
818  Mission  Street,  San  Francisco,  ("alif. 

Send  nie  Building  and  Engineering  News  for  one  yeiw.  commencing  with  next  i.ssiio,  for  which 

I    enclose  check    tor  $5.00    (Kemiunnre    inu»«    nooompany   order) 

Name    

St  HMt   and   No - — 
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notice:  to  conthactous 

(Graniiiinr     School     AddUioiis — Tulare) 


NOTinO  IS  HKRKBY  OIVION,  that 
thp  Bonn!  of  Education  of  the  City  of 
Tulare  School  District,  Cnuntv  of  Tu- 
lare. State  of  California,  will  receive 
sealed  nroposals  at  anv  time  frotn  an'3 
after  date  hereof  iinfil  eiRlit  oVIook 
I*.  %!..  Tiisrilay.  Mav  ISMi,  1Jr-'«.  for 
the  furnishins'  of  all  labor  and  ma- 
terial.si  for  the  '-emorleline'  of  the  Cen- 
tral rirammar  School  building  and  th  ■ 
biiildine-  of  additions  thereto,  at  Tti- 
laro,  California,  in  accordance  with 
the  plans  and  specifications  for  sa'd 
building  prepared  by  Rwartz  Sz  Kyland 
of  Fresno,  California,  duly  certified 
architects  under  the  laws  of  the  State 
of  California,  employed  by  said  Board 
of    Education.  .,    ,       ^   ,.  ,    .„ 

Said  proposals  shall  he  delivered  to 
the  Secretary  of  the  said  Board  ")f 
Bducation.  at  the  office  in  the  Hish 
School  Buildine-  in  the  City  of  Tulare 
State  of  California,  and  each  proposal 
shall  be  accompanied  bv  a  certified 
check  on  some  responsible  bank,  for 
10%  of  the  amount  of  such  proposal 
pavable  to  the  Board  of  Education  of 
the  fitv  of  Tulare  School  District,  con- 
ditioned that  the  party  or  Parties  to 
whom  the  contract  shall  be  awarded, 
<=hall  execute  a  contract  for  the  worx 
"to  be  performed,  within  five  days  after 
the  making:  of  such  award,  and  to  Rive 
sureVV  bonds  required  for  the  faithful 
perfo'rniance  of  the  contract  m  thj 
amount    as    required    by    law. 

Contractors  will  be  "^^''T^'^  \o 
complete  their  work  according  to  their 
colfTtract  on  or  before  the  first  day  of 
September,   1P26.  .  .  ^   ^y^ 

Plans  ftnd   specifications   may   be   ob- 
tained   from    the   office    of   the   said   ar- 
chitects    Swartz      &    Ryland,       Rowel 
Bid"?  Fresno,   California,    on    a    deP<?s; 
of    Ten    Dollars,    as    a    guarantee    tha 
?he    plans    will    be    'Ttu^ned      in      gooJ 
condition  at  the  expiration  of  the  time 
allowed   for   estimating.  .      „„„„/, 

Bids  will  be  opened  by  said  Board 
of  Education  on  the  day  and  at  the 
time  above  specified,  at  the  offlce  in 
skTd  Tulare  Union  High  School  Bldg  . 
The  said  Board  reserves  the  rignt 
to  re^ct  any  and  all  bids,  or  any  or 
all  items  of  such  bids 

Dated    April^l4.^W2^0^_^^^     P,esidenV 
R     n'    FULI-.ER.    Secretary. 
W    P     WILLIAMS. 
K.'  H.    .TONES. 
GLENN   L.    MORAN 
Board    of    Bducation,      City    of      Tular-. 
School  District. 


STATK    OF    CAl>IFOKNIA 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SE  \LED  PROPOSALS  will  be  re- 
ceive'd  at  the  office  of  tin-  C:iIiiropni!i 
HiKhway  Commission,  51.>  »*  """^J 
MiiildiiiR,  Sacramento.  Cal..  »•"*•'- 
o'clock  1'.  M..  on  June  1.  !»:!«..  at  v,hich 
time  they  will  be  publicly  oP«-^"ed  and 
read,  for  construction,  in  accoi  dance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  ot 
portions  of  State  Highway,  as  tolloWo. 

Santa  Cruz  County,  between  Bouldei 
Greek  and  California  Red%yood  ParK 
(lV-S.Cr-44-A).     the     following     struc- 

^  At  'Hcss  Brook.  Station  43-1-93,  two 
8-foot  bv  10-foot  reinforced  concrete 
box   culvert   extensions    14    feet   Ipng-., 

■  At  Maddocks  Creek.  Station  180  +  61 
X  6-foot  by  8-foot  reinforced  concrete 
bpx   culvert   64   feet  long.  . 

Across  Boulder  Creek,  Station  22a-i- 
9S  5,  a  reinforced  concrete  girder 
liridge    consisting   of   a    20-foot   span. 

'.Vl  an  unnamed  stream,  Station  406  1- 
S-4,  a  4- foot  by  4-foot  reinforced  con- 
crete bo>c  culv&rt  86  feet  long. 

"Plans  may  be  seen,  and  forms  of 
proposal,    bonds,    contract    and    s^ecin- 


A  cal!  for  I. Ida  published  tn 
ihlB  section  Indicates  that  hid" 
are  fie  =  i.-ed  from  ether  than  loca' 
hidderp  Maximum  competition 
is  desired,  and  this  Is  assured 
tbrone-h  fttlTI-DlNG  AND  RNOT- 
VFFP.IXC  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Centra'  and 
Northern  California  who  bids  on 
public    work. 

Rntct  10  cents  per  line,  per 
insertion 

All  official  calls  for  bids  of 
the  rallfcrnla  State  Highway 
Commission  and  Nevada  State 
TTlE'hwft/  Commission  are  pub- 
lished   In    this    section 


cations  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is 
situated.  The  Division  Engineers'  of- 
fices are  located  at  Willits.  Redding, 
Sacramento.  San  Francisco.  San  Luis 
Obispo,  Fresno,  T^os  Angeles,  San  Ber- 
nardino and  Bishop. 

A  representative  from  the  Division 
ofi^ice  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  ur.ged  to  invesigate  the 
location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requestel 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  inforimation  con- 
cerning the  proposed  work  may  be  ob- 
tained  from    the    Division   office. 

No  bid  will  he  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to  be   done,   etc. 

The   California   Highway   Commissic.i 
res'erves  the   right  to  re.lcct  any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS     EVERDING, 
N.  T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTON. 

State    Highway    Engin-?er. 
W.  F.  MIXON,  Secretary. 
Dated-     May  3,  1926. 


NOTICE   TO    CONTRACTORS 


(Veterans'    Hospital — Palo    Alto) 

SEALED  PROPOSALS  marked  "Pro- 
posals for  Construction  and  Revisions 
of  Buildings  for  U.  S.  Veterans  Hospi- 
tal No.  24.  Palo  Alto.  California",  will 
be  received  by  the  U.  S.  Veterans  Bu- 
reau. Room  791.  Arlington  Building. 
Washington.  D.  C.  until  11  A.  M.  June 
21,  1926,  and  then  and  there  publicly 
opened  for  the  construction  complete 
of  new  buildings  and  construction  and 
repairs    to    existing     buildings      to      be 


QUANTITY    SURVEYOR 

Valuation   F-ns-iiicor 
ARTHUR     F»RIDDLE 

met    Mission    Street,    at    Tbird    St. 
San     Franivslco.    Calif. 

Telephone    PnuglM.^;    S-l-!i-:; 

ACCREDITED  APPRAISER 


laiili  at  U.  S.  \'c-terans  Hospital  No.  24. 
I'alo  Alto.  California.  This  work  will 
include  steel  and  reinforced  concrete 
construction,  hollow  tile  and  solid 
plaster  partitions,  brickwork,  marble 
work,  tile  floors  and  wainscots,  ir  n- 
work,  steel  sash,  wrought  iron  fence, 
metal,  Spanish  tile  and  built-up  roof- 
ing, roof  ventilators,  metal  lathingr. 
'■arpentry,  dumb  waiter,  electric  power 
(levator,  insect  screens,  hardware,, 
piiinting,  glazing,  plumljing,  heating 
and  electrical  work.  Seiinrnte  PropoMalii 
will  be  received  for  Building  Construc- 
lion.  Plumbing,  Heating,  Electrical 
Work  and  Electric  Elevator,  all  as  set 
forth  on  proposal  sheet.  Proposals  will 
be  considered  only  from  individuals, 
firms  or  corporations  possessing  satis- 
factory financial  and  technical  ability, 
equipment  and  organization  to  Insure 
.«pecdy  completion  of  the  contract  and 
in  making  awards,  the  records  of  bid- 
ders for  expedition  and  satisfactory 
performance  on  contracts  of  similar 
character  and  magnitude  will  be  care- 
fully considered.  At  the  discretion  of 
the  Director,  drawings  and  specifica- 
tions may  be  obtained  upon  applica- 
tion to  the  office  of  the  Supervising; 
Superintendent  of  Construction,  %  U. 
S.  Veterans  Hospital.  San  Francisco, 
California.  Deposit  with  application  of 
a  check  or  postal  monev  order  for 
$100.00  payable  to  the  TREASURER 
OF  THE  UNITED  STATES  is  required 
as  security  for  the  safe  return  of  the 
drawings  and  specifications  within 
ten  days  after  date  of  opening  propos- 
als. FRANK  T.  HINES,  Director,  May 
14,    1926. 


NOTICE  TO   CONTR-ACTORS. 

(Washingrton  School  DUtrlct) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Washing- 
ton School  District.  Yolo  County,  Cali- 
fornia, at  the  Washington  School 
Broderick.  Yolo  County.  State  of  Cal- 
ifornia, until  eieht  l».  m..  May  17tli, 
1926,  for  the  erection  of  a  School 
Building  to  be  built  near  Broderick, 
California,  according  t  o  plans  and 
specifications  prepared  for  the  same 
by  George  C.  Sellon  &  Company,  the 
authorized  Architects. 

Bids  will  be  received  for  the  General 
Construction  and  for  the  Plumbing  and 
Heating. 

All  bids  will  be  received  with  alter- 
nate  i)rop:sitions. 

Plans  and  specifications  can  be  seen 
during  office  hours  at  the  office  of 
the  Clerk  of  said  Board  at  Broderick, 
C.Tlifornia.  and  may  be  seen  at  or  ob- 
tained from  the  office  of  the  Architect. 
1415  California  State  Life  Building, 
Sacramento,    California. 

A  cash  deposit  of  $25.00  will  be  re- 
(luired  frrm  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  re- 
turn of  the  same. 

All  bids  must  be  presented  on  blank 
forms  which  may  be  procured  from 
the   office  of   the  Architects. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  Bank  for  a  sum  not  less 
than  ten  per  centum  (IC^)  of  the 
amount  of  the  bid.  made  payable  to 
Mrs.  M.  L.  Manchester,  Clerk  of  the 
Hoard  of  Trustees,  as  a  guarantee  of 
good  faith  that  the  party  to  whom  the 
contract  may  be  awarded  will,  within 
ten  days  after  the  award  is  made,  en- 
ter into  the  necessary  agreement  and 
furnish  the  necessary  bonds  for  the 
faithful  performance  of  said  work. 
;ind  in  case  the  bidder  to  whom  the 
c  ntract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to, 
furnish  said  bonds,  said  check  will  be* 
forfeited  to  the  said  Schol  District. 
in  the  manner  povided  by  law.  The 
Hoard  of  Trustees  will  not  accept  a 
I'idder's  Bond  in  lieu  of  a  certified, 
check.  aMi 
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Each  bid  must  be  enof^lsed  in  a 
sealed  envelope  and  addressed  to  Mrs. 
M.  L.  Manchester,  Clerk  to  the  Board 
of  Trustees.  Washington  School  Dis- 
trict. Yolo  County,  and  endorsed,  "Pro- 
posal   for   Building-   School." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality  in 
any   b'd   received. 

BY  ORDER  OF  BOARD  OF  TRUS- 
TEES WASHINGTON  SCHOOL  DIS- 
TRICT. 

By    MRS.    M.    L.    MANCHESTER, 

Clerk. 
37 
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CAI.IFORXI.V  HIGHWAY   COMMISSIOX 


XOTICE    TO    CONTRACTORS 

« 

SE.-VLED  PROPOSALS  will  be  re- 
ceived by  the  California  Highway 
Commission,  at  the  office  of  the  Division 
Engineer,  211  State  Building,  San  Fran- 
cisco, Calif.,  until  '^  P.  M.  on  May  17th. 
1}»2«.  at  which  time  they  will  be 
publicly  opened  and  read,  for  perform- 
ing  work   as   follows: 

San  Mateo  County,  between  South 
San  Francisco  and  Burlingame,  on  the 
Bav  Shore  Highway  (IV-9.M.-68-B) : 
Construct  approximately  29,200  lin.  ft. 
or  right   of  way   fence. 

Plans  mav  be  seen,  and  forms  of 
proposals,  bonds,  contract  and  speci- 
fl'-ations  may  be  obtained  at  the  above 
address.  .       ,         ,  _    . 

No  bid  will  be  received  unless  it  is 
made  on  a  nroposal  form  furnished  by 
the  Coir.mission.  Each  bid  must  o^ 
accompanied  by  cash,  or  a  certified 
check  made  payable  to  the  "Secretary. 
California  Highway  Commission,"  for 
an  amount  equal  to  -ten  (10)  per  cent 
of  the  amount  bid,  such  guaranty  to 
be  forfeited  should  the  bidder  to  whom 
the  contract  is  awarded  fail  to  enter 
into  the  contract.  „  .      . 

The  California  Highway  Commission 
reserves  the  light  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
tiie  best  interests  of  the  State. 
C  \LTFOnNIA  HIGHWAY  COMMIS- 
SION. 

R.    M.   Morton, 
State    Highway    Engineer. 
By    Jno.    H.    Skegg.=;, 
Division     Engineer,     Div.     I\ 
Dated:      April    30th.    1926 


XOTICE    TO    CONTRACTORS 


(12th    Naval    District — Garage) 

SEALED  PROPOSALS.  indorsed 
""Proposals  for  Temporary  Garage.  San 
Francisco,  California,  Specification  No. 
.5197."  will  be  received  at  the  District 
Public  Works  Office,  Room  517.  Head- 
quarters, 12th  Naval  Dstrict,  No.  100 
Harrison  Street,  San  Francisco.  Cali- 
fornia, until  11  o'olook  \.  M.,  May  12th, 
1{)2<5,  and  then  and  there  publicly 
opened  for  a  temporary  garage  build- 
ing on  a  lot  adjoining  the  Navy  Head- 
quarters, San  Francisco.  California. 
General  construction.  including  alj 
grading,  fill,  excavation,  concrete, 
f.tructural  steel,  corrugated  steel  and 
sheet  metal  worl<,  steel  sash,  car- 
pentry and  joinery.  electrical  work, 
painting,  glazing,  plumbing  and  sewer 
work.  Specification  No.  -5197  and  ac- 
cmpanying  drawings  may  be  obtained 
on  application  to  the  Commandant  of 
the  Twelfth  Naval  District.  100  Har- 
rison Street,  San  Francisco,  Calif.  De- 
posit of  a  check  or  postal  money  order 
for  ?10.00.  payable  to  the  Chief  of  the 
Bureau  ff  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of    the    drawirgs    and    specifications. 

L.    E.    GREGORY.   Chief   of   Bureau. 


NOTICE    TO    CONTRACTORS 


(Yuba   Paj»,s   National   Korest   HiichTvay) 

Sealed  i.roposals  for  surfacing  the 
Yuba  Pass  National  Forest  Highway 
located  part;y  within  the  Tahoe  Na- 
tional Forest,  Sieira  Countv,  ij.ili- 
fornia,  will  bi,'  received  bv  the"  District 
Engineer,  Bureau  of  Public  Road-^,  at 
400  Bay  Bldg..  9  .Alain  St.,  San  Fran- 
cisco, Calit.,  until  10  o'clock  A.  M  on 
the  2ath  day  of  .May,  1926.  at  which 
time  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  re- 
served   to    reject   any   and   all    bids   and 


none  will  be  considered  except  those 
from  contractors  ascertained  to  be  ex- 
perienced  and   responsible. 

Responsibility  of  Bidders.  —  Bidders 
must  furnish  on  forms  to  be  supplied 
by  the  District  Engineer  a  statement 
covering  their  experience  on  similar 
work,  a  list  of  equipment  available 
for  the  iiroposed  work,  and  a  state- 
ment of  their  financial  resources.  The 
bidder  must  furnish  this  information 
and  it  must  show  him  to  be  qualified 
for  the  work  to  be  undertaken  or  bid 
mav    be    rejected. 

The  project  is  a  section  of  the  Yuba 
Pass  Road  between  Gold  Lake  Junc- 
tion and  Sattley.  The  length  of  the 
project  to  be  surfaced  is  14.81  miles 
and  the  principal  items  of  work  are 
approximately  as  follows: 

Fine  grading  Subgrade  and  Shoul- 
ers.  14.81  Miles.  Crushed  Rock  S"ur- 
facing,  19.300  Cu.  Yds.  Supplemental 
Crushed   Rock.    1,900   Cu.    Yds. 

The  work  embraced  in  this  contract 
shall  be  comnleted  within  125  working 
days  following  ten  (10)  days  after 
formal  notice  from  the  Engineer  to 
begin   the    work. 

The  plans,  contract  forms,  specifica- 
tions, special  provisions  and  estimate 
of  quantities  may  be  examined  by 
prospective  bidders  at  the  following 
addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco.   Calif. 

Forest  Supervisor,  Nevada  City, 
Calif. 

.7.    F.    Waller.    Sierra    City,    Calif. 

The  Bureau  has  available  for  loan 
to  contractors  on  a  rental  basis  equip- 
ment at  Government  Island.  Oakland, 
Calif.,  as  listed  in  the  proposal.  Bidder 
will  state  in  his  proposal  the  Govern- 
ment equipment  that  he  will  use  dur- 
ing construction  and  the  minimum 
time  required.  The  estimated  rentals 
^•ill  be  tnken  into  consideration  and 
award  will  be  made  on  the  proposal 
to  the  best  advantage  to  the  Govern- 
ment. Government  explosives  must  be 
used  in  the  performance  of  this  pro- 
posed   work. 

Plans,  specifications  and  proposal 
lilanks  will  be  furnished  contractors 
who  contemplate  bidding  upon  deposit 
of  a  certified  check  for  $.5.00  payable 
to  tho  Secretary  of  Aarriculture  of  the 
Ignited  States.  The  check  will  be  re- 
turned upon  receipt  of  above  papers  at 
any  time  within  a  period  of  15  days 
after  bids  are  opened,  otherwise  check 
will  be  forwarded  the  Treasury  for 
collectir-n. 

All  proposals  must  be  made  on 
forms,  and  in  accordance  with  the  in- 
structions forming  a  part  of  the  spec- 
ifications above  referred  to,  and  must 
be  accompanied  by  cash  or  certified 
check  payable  to  the  Secretary  of  Ag- 
riculture of  the  United  States  in  an 
amount  at  least  equal  to  five  (5)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

The  Secretary  has  programmed 
n  00.000.00  for  the  work  on  this  pro- 
ject including  engineering  supervision. 
in  case  the  contract  awarded  for  thig 
work  shall  leave  availal)le  any  portion 
of  the  funds  so  programmed,  the  right 
is  reserved  to  extend  this  contract  to 
such  extent  as  will  absorb  the  funds 
so  remaining  available  either  by  in- 
creasing quantities  of  work  to  be  per- 
formed or  by  increasing  the  length  of 
the  project  beyond  the  termini  shown 
on  the  plans:  Provided,  That  no  such 
extension  shall  be  made  which  will  ex- 
ceed in  amount  25  per  cent  of  the 
original  amount  of  this  contract.  The 
Secretary  also  reserves  the  right  to 
shorten  the  project  if  necessary  to 
keep  the  cost  of  the  work  within  the 
above  funds. 
May  1.  1926.  C.  ^\  SWEETSER, 

District    Engineer. 

ST.\TE  OF   CALIFORNI.A 


CALIFORNI.l   HIGHW.VY  COMMISSION 
NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived af  the  office  of  the  California 
HiK:l>>v>iy  Coninii.s.sioii,  ."il.l  Foraiii  Ituiltl- 
iiig;,  .Sacramento,  Cal.,  until  2  o'clock 
P.  M.  on  May  24.  j!»2fi,  m  t  which  time 
they  will  be  publicly  opened  and  read 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of   State   Highway,  as   follows: 

Lassen    County,    between    four    miles 


west  of  Bieber  and  Bieber  (II-Las-Z5- 
A),  about  three  and  eight-tenths  (3.8) 
miles  in  length,  to  be  graded  and  sur- 
faced with   screened  gravel. 

Orange  County,  a  reinforced  concrete 
girder  bridge  across  Santa  Ana  River, 
2  miles  north  of  Santa  Ana  (Vll-Ora- 
2-D)  consisting  of  five  54  foot  and 
eight  36  foot  9  inch  spans  having  40 
foot  roadway  and  two  6  foot  sidewalks. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  Joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the   Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS   EVERDING, 
N.    T.    EDWARDS, 
California  Highway  Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:   April    26.   1926. 
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BRIDGES 


SANTA  BARBARA,  Cal.— J.  M.  Et- 
tleson,  Santa  Barbara,  awarded  cont. 
by  city  at  $9073  to  const,  bridges  across 
Mission  Crk  as  follows:  $3480  for 
bridge  at  Cota  St.  and  $5693  for  bridge 
at  Pedregosa  St. 

INPERIAL  COUNTY,  Cal. — Following 
bids  rec.  May  3,  by  State  Highway 
Comm.  to  const,  over  Brawley  Nain 
Canal,  ZVz-mi.  south  of  Brawley,  one 
timber  bridge  consisting  of  67-ft. 
skewed  truss  span  on  pile  bents;  over 
Alamo  river  at  Holtville;  one  timber 
bridge  consisting  of  eleven  19-ft.  spans 
east  of  Holtville;  one  timber  bridge 
consisting  of  19-ft.  span  on  pile  bents: 
H.  M  Ledbetter  &  Co.,  5399  Alhambra, 
Los  Angeles    ..$17,771    (Alt)   $17,354 

Norman    B.    Conway    

$18,668    (Alt)    $18,117 

R.    H.    Travers $21,119    (Alt)    $20,315 

Engin.    Estimate .  .$18,898    (Alt)    $18,003 


MONTEREY  COUNTY,  Cal. — Follow- 
ing bids  rec.  May  3  by  State  High- 
way Comm.  to  const,  bet.  S'an  Ardo 
and  Bradley,  one  6x6  ft.  rein.  cone, 
box  culvert,  132  ft.  long;  one  rein, 
cone,  girder  bridge,  24-ft.  wide  con- 
sisting of  one  60-ft.  and  six  30-ft. 
spans  on  cone,  bents;  one  rein.  cone, 
girder  bridge,  24-ft.  wide  consisting  of 
three  5-ft.  and  four  26-ft.  spans  on 
cone,  bents;  approaches  to  be  graded 
and  surfaced  with  bituminous  macad- 
am. Type  C: 
Granite    Construction    Co.,    Wat- 

sonville,   Cal.    (low)    $74,882 

Johnson    &    Atkinson     78,7?J 

W.   M.   Ledbetter    79,06-3 

Geo.  J.    Blrich    &    Son    82,659 

Noble    Bros 86,804 

Lozier    &    Carr     87,831 

Engineer's    estimate    75,165 


SALINAS,  Monterey  Co.,  Cal. — C.  H. 
Gildersleeve,  Napa,  at  $7,785,  awrd  con. 
by  counties  of  Monterey  and  Santa 
Cr»4z,  to  a,onst.  bridge  over  Pajaro 
river    in   Mud   Flat   Section. 


SAN  LUIS  OBISPO,  Cal.— Supervis- 
ors order  plans  prepared  for  new 
bridge  over  Nipomo  Creek  S  W  of  Nl- 
pomo.  Bids  will  be  asked  shortly.  J.  G. 
DriscDll,   county   clerk. 


LOS  ANGELES,  Cal.— Lange  &  Berg- 
strom.  Inc.,  801  Washington  Bldg.,  sub. 
low  bid  to  bd.  pub.  wks,  at  $405,494,  to 
const,  viaduct  across  Los  Angeles  River 
and  tracks  of  A.  T.  S.  &  F.  Ry.,  and 
Union  Pac.  Ry.  involv.  (a)  arch  centres 
at  $92.. 8  (lump  sum),  (b)  reinf.  steel 
in  place  at  $74,949  lump  sum,  (c)  8550 
cu.  yds.  "A"  concr.  at  $17.50  yd.,  (d) 
2840  cu.  yds.  "C"  concr.  at  $20  yd.,  (e) 
125  cu.  yds.  "D"  concr.  at  $17.90  yd.,  (f) 
earth  fills  at  $4000  lump  sum,  (g)  1660 
ft.  curb  at  65c  ft.,  (h)  9170  sq.  ft.  walk 
at  15c  ft.,  (i)  1700  sq.  ft.  gut.  at  20c 
yd.,  (j)  curbs  around  col.  bases  at 
$2100,  (k)  extend,  and  remod.  existing 
storm  drain  and  san.  sewers  at  $27,400, 
(1)  alter  existing  bridge  at  $23,320,  (m) 
bitum.  pave,  compl.  at  $17,500,  (n)  art 
stone  handrails  compl.  at  $10,500,  (o) 
lighting  stds.,  trolley  poles,  ornam. 
lanters,    etc.,   at   $25,000. 


SANTA  CRUZ  COUNTY,  Cal.— Until 
June  1,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission  to  const,  i  i 
Santa  Cruz  county,  bet.  Boulder  Creek 
and  California  Redwood  Parii:  at  Hess" 
Brook,  two  8-ft.  by  10-ft.  rein.  cono. 
box  culvert  extensions  14-ft.  long;  at 
Maddocks  Creek,  6-ft.  by  8-ft.  rein, 
cone,  box  culvert  64-ft.  long;  acros.^ 
Boulder  Creek,  rein.  cone.  girder 
bridge  consisting  of  20-ft.  span  and 
at  unnamed  stream,  a  4-ft.  by  4-ft. 
rein.  cone,  box  culvert  86-ft.  long. 
See  call  for  bids  under  official  propositi 
Hectlon  in  this  issue. 


OAKii.XND,  Cal.  —  (  ounty  Surv<yoi 
Geo.  A.  I'osey  preparing  spec,  for  new 
teridge  over  Arroyo  Del  Valle  Creek, 
near  Livermore  and  over  Hacienda 
creek,  near  Pleasanton;  former  collaps- 
ed in  recent  storm;  latter  declared  un- 
safe. 


LOS  ANGELES,  Cal.— City  votes 
bonds  of  $1,900,000  to  finance  const,  ol' 
four  new  viaduct.s  and  renewing  of  10 
existing    bridges. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


ELLENSBURG,  Wash.— Woldson  and 
Deggerstrom,  Spokane,  Wash.,  at  $185,- 
677.50  sub.  low  bid  to  U.  S.  Reclamation 
Service  on  the  first  unit  of  Kittitas 
reclamation  project,  involv.  4,000,000 
cu.  yds.  excavation  and  8000  cu.  yds. 
cone,  ditch  lining.  Other  low  bidders, 
(incomplete  listing)  were:  General 
Constru(jtion  Co.,  Spokane,  $244,293; 
John  Hampshire,  Grants  Pass,  Ore.,  at 
$251,277;  Hardy  A.  Richings,  Yakima, 
$255,967;  Newport  &  Kern,  Portland, 
$263,257;  Morrison  &  Knudson,  Boise, 
$271,007;  Greenwood  &  Dann,  Portland, 
$284,370;  J.  L.  Smith,  Seattle,  $295,370; 
C.  J.  Harrison,  Seattle,  $308,490;  J.  M. 
Clapp  and  J.  M.  Bruce,  Seattle,  $312,- 
272.  Other  bids  were  substantially 
higher. 


SAN  DIDGO,  Cal.— See  "Government 
Work   and  Supplies,"   this  issue. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— A.  Mattson,  San  Bruno,  at^  $2,903 
subm.  low  bid  to  county  to  const,  tim- 
ber protection  wall  near  Princeton  in 
4th  Rd.  Dist.  Other  bids:  M.  B.  Mc- 
Gowan,  $4,495;  Geo.  A.  Renner  $3,492.50. 


SANTA  BARBARA,  Cal. — City  votes 
bonds  of  $200,000  to  be  matched  with 
$200,000  dona,tion  of  Major  Max 
Fleischmann  of  Santa  Barbara,  to 
finance  const,  of  breakwater  for  har- 
bor. 


OAKLAND^  (3al. — American  Dredging 
Co.,  255  California  St.,  San  Francisco, 
at  $.4895  yd.  sub.  low  bid  to  city  for 
40,000  cu.  yds.  dredging  in  slip  at  Den- 
nison  and  Livingston  Sts.  Pacific 
Coast  Dredging  Co.  bid  $.4975.  Under 
advisement. 


RENO,  Nevad,a — More  thai<  800 
ranches  in  Truckee  VaUley  petition 
county  commissioners  to  autliorize  for- 
mation of  irrigation  district;  proposed 
dist.  extends  from  V'erdi  to  Vista  and 
from  Spanish  Springs  to  Pleasant 
Valley. 


Carbide   Flare   Lights 
OxyAcctyleneEquipment 

Goggles — Respirators 
First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5(Ki   HOWAUD   STRIOKT 
San    Francisco,   Calif. 

Douglaa  6S20 


LOS  A.XGIOLKS,  <-al.— War  dept.  has 
appropriated  $900,000  for  work  at  Los 
Angeles  harbor  during  next  fiscal  year. 


IRRIGATION  PROJECTS 


LA  MESA,  Cal.— Until  10  A.  M.,  May 
17,  bids  will  be  rec.  by  La  Mesa, 
Lemon  Grove,  and  Spring  Valley  Irrlg. 
Dist.,  to  const.  water  transmission 
line.s  as  follows:  (1>  trenching,  6950 
ft.  38x56-in.,  4483  ft.  34x42-in.,  8967  ft. 
32x50-in.,  1625  ft.  28x46-in.,  7330  ft. 
i4x42-in.,  4000  ft.  22x40-in.,  2900  ft.  20x 
38-in.,  incl.  backfill  for  same;  (2)  riv. 
steel  and  Lockbar  pipe  as  follows:  695'» 
ft.  26-in.,  4483  ft.  22-in.,  8967  ft.  20-in.. 
1625  ft.  16-in.,  7330  ft.  12-in.,  4000  ft. 
10-in..  2990  ft.  8-in.;  (3)  hauling  ap- 
pro\.  600  tons  steel  pipe  from  cars  at 
l.a  Mesa;  (4)  fittings  compl.  with  gate 
valves.  Plans  may  be  obtained  from 
oflice   of   Dist.   at   La   Mesa. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
Bids  will  be  asked  shortly  by  Nevada 
Irrigation  District  to  const.  50  mi.  of 
canals  and  laterals  in  distributing  sys- 
tem, involv.  125.000  cu.  yds.  canal  ex- 
cavation; 50,000  lin.  ft.  pipe  siphons; 
<  .nc.  and  timber  canal  structures.  Fred 
H.  Tibbetts,  consulting  engineer 
Alaska  Commercial  Bldg.,  San  Fran- 
cisco. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
Following  bids  rec.  by  Grass  Valley 
Irrigation  Dist..  Fred  H.  Tibbetts,  con- 
sulting engineer,  Alaska  Commercial 
Bldg.,  San  Francisco,  for  const,  of  Ir- 
rigation   works: 

CONTRACT  NO.  9.— Const.   60,000  volt 
power  line  from  South  Portal  to  North 
Portal    of   Milton-Bowman    Tunnel,    ap- 
prox.    4    mi.    long. 
Youdall    Const.    Co.,     Matson 

Bldg.,    S.    F $11,816.50 

Jasper   Stacey   Co 13,279.63 

Eastman     &    Allen     19,882.50 

R.    G.    Hacke^;t     23.622.07 

Engineer's     estimate     18.000.00 

CONTRACT  NO.  10— Const.  Bowman- 
Si)aulding  Conduit  from  Bowman  to 
Kng.  Sta.  129-91,  including  cone,  diver- 
sion dam  and  approx.  2430  cu.  yds.  of 
.solid  rock  excavation;  150  cu.  yds.  loose 
rock  excavation;  100  cu.  yds.  common 
excavation;  17  acres  of  clearing;  210 
cu.  yds.  of  concrete  In  diversion  dam; 
60  cu.  yds.  reinforced  cone,  in  miscel- 
laneous structures;  25  cu.  yds.  of  rubble 
wall:  12,544  lin.  ft.  of  "metal  flume 
erected:  538  M.  B.  M.  of  lumber  erected 
in  flume  substructure;  erect  gates;  and 
const,  two  cottages. 
Jasper  Stacey  Co.,  216  Pine  St., 

San    Francisco     $98,684.57 

Johnson    Monarch    Co 100,002.80 

Youdal!    Const.    Co 104.941.30 

United    Concrete    Pipe    & 

Const.    Co 110.188.20 

Utah    Const.   Co 121,736.00 

Mark   &  Gardinier    150,275.4? 

Engineer's    estimate    80,200  00 

CONTRACT  NO.  11.— Construct  Bow- 
man-SpauIding  Conduit  from  end  of 
Contract  No.  10  (Eng.  Sta.  129-91)  to 
Lake  Spaulding,  includ  approx.:  exca- 
vation with  alternate  canal  sections 
as   follows: — 

WITH  8  ft.  bottom  width  canal — 
90,900  lU.  yds.  of  solid  rock;  20,500  cu. 
yds.  of  loose  rock;  71,000  cu.  yds.  of 
common;   or 

WITH  10  ft.  bottom  width  canal  — 
100,300  cu.  yds.  of  solid  rock;  21,600 
cu.  yds.  of  loose  rock;  72,420  cu.  yds. 
of   common;   or 

WITH  14  ft.  bottom  width  canal — 
124,600  cu.  yds.  of  solid  rock;  24,600 
cu.  yds.  of  loose  rock;  75,510  cu.  yd«. 
of   common; 

and  51  ac.  clearing;  325  cu.  vds.  rubble 
wall;  7400  sq.  ft.  of  cone,  lining;  305 
cu.  yds.  of  reinforced  concrete  in  misc 
structures;  1650  lin.  ft.  of  pipe  siphon; 
282  lin.  ft.  of  flume  erected;  12  ^  JJ.  B. 
^I.  lumber  and  timber  truss  for  flum* 
substructure;  and  erection  of  gates. 
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Jasner    Stacey    Co  •       (1)     $326,028.00:  SANTA  BARBARA,  Cal. — Selection  of  SACRAMENTO,     Cal.  —  Corning-     De 

(•>)     $^32  336  00-       (3)     $314  630  25;       (4)  type    of   standard   for    the    new    city    St.  Saulos,    city    controller,    on    May    12,    10 

$390 ')38  00-     (5)'    $3'>2  877  15';     (6)     $32?,-  lighting  sys.,   incl.   14  or  more  sts.,  will  A.    M.,    will    sell    to   highest    bidder,    one 

707  do-    '(7)'    $374  517  86-    (8)    $380,825.48;  be  made   shortly.  The  sys.   calls  for   750  wooden    scow   pile   driver,    complete,   an 

(9)'    $363  119  59- '  (10)    '$369,427,50;     (11)  light  standards.  longer    required    by    city;    may    be    in- 

*-^7-^  X94  ()()-    n2')   $380  225  18                                                                    spected   at    yards    of    Sacramento    Navi- 

Jolinson '  Monarch  'co  •      (1)    $355,275;  LOS    ANGELES,    Cal.    —    City    plans  gation     Co.     on     west     banl<     of     Sacra- 

(2)    $361805-    (3)    $343  235-    (4)    $349,765;  ornam.  lights  in  Beverly  Glen  Blvd.  and  mento   river,   above   M  St.   bridge. 

t^t    rM7'5q4'    (6)    $353'755'    (7)    $307,455;  Comstock  Ave.,   bet.  Wilshire  Blvd.  and                                         

(l\     V^T^  98^'-     O)     $295  415-     (10)    $301,-  Santa    Monica    Blvd.,    and    portions    of  ALAMEDA,   Alameda   Co.,   Cal.— Until 

94^    nn    ^298  114-    (12)    $304  278.  other  sts.   (Beverly  Glen  Blvd.  and  Wil-  May    11,    8    P.    M.,    bids    will    be    rec.    by 

H    W    Rohl  '     (1)    $318  243-    (2)    $333,-  shire  Blvd.  Lighting  Dist.);  cone,  posts  Wm.  G.  Paden,   Secty.,  Board  of  Educa- 

'\iR'      (Si     $308  919-       (4)     $324  212-     (5)  also   in   Loma  Dr.,  bet.  1st  and  6th  Sts.,  tion,    to    fur.    machine    shop    machinery. 

«^i-<-?9n      f6i    S-Vi0  534-    (7)    $369  913;(8)  and   portions   of   Acacia   St.,    Second   St.,  equipment     and     tools.       Li.sts     of     ma- 

$385^06-      (9)     $360  589-     (10)     $375  882-  Columbia   Ave.    and   other  sts.    in   Loma  terials    desired    obtainable    from    Secty. 

(11)'  $366,555;    (12) '$38'3,499.                 '  Dr.  and  Acacia  St.  Lighting  Dist:  press.*       

Youdall  Const.   Co.:     (1)    $338,768;    (2)       steel  posts.           DJTTUnjnQ 

$346,568;    (3)    $326,571;    (4)    $334,372;    (5)             ^,  ,  ^^^rr^r.T.      TTI 7            ,-        -p^v.^  KAlLKUAUb 

$334  820       6      $343,944;    (7)    $366,960;    (8)'  MAYWOOD,       Cal.— Jas.       t..       Perry 

$374  761        (9)    $354,764;       (10)    $362,565;  Detwiler    Bldg      Los   Angeles,    sub     low 

(11)  $364  197-    (12)    $373,659.  bid  to  city  at  $14,48o  for  ornam.   lights  RIVERSIDE    COUNTY,     Cal.— Corona 
A      D.    'Kern:       (1)     $332,729.68;       (2)  in    Atlantic    Ave.,    north    and    south.  and  Santa  Fe  R.  R.  applies  to  Interstate 

$338,404.60;  (3)  $321,877;  (4)  $327,188;  ^.r^^r,^^-,  ^  w.,Ta  ,rr^x.mrx  o  »  Commeice  Commission  for  authority 
(5)  $326,005;  (6)  $333,902;  (7)  $372,178;  ^  ^ORTH  SACRAMENTO,  Sacramento  ^^  jsg^g  $50,000  in  capital  stock,  pro- 
(8)  $377,489;  (9)  $361,326;  (10)  $366.-  Co.,  Cal.— Chamber  of  Commerce  ha.s  ceeds  to  finance  const,  of  15-mi.  line 
637-  (11)  $345,330;  (12)  $353,277.  secured  estimates  of  cost  to  install  f^om  Alber  Hill  to  Corona  in  River- 
United    concrete    Pipe    &    Const.    Co.:  electrolier    system    in    Del    Paso    Blvd.  gide    county. 

(1)  $398,443;     (2)     $400,892;     (3)     $383,-  ^'•»ces,    per    standard     range    from    $20                                         

561-     (4)     $385,911;       (5)     $388,597;       (6)  to   *'*»   «^a.      John  N.  Bidvvell,   city   eng.  SEATTLE,    Wash.— Until    May    7,     I'J 

$392,622;    (7)    $461,666;    (8)    $464,114;    (9)                       r,Ti.-r^r.    7^71 iT  tt    ivt-        i       oo-  '"^^   ^^->   '^''^^  ^^^'^^   be  rec.   by  W.  D.   Free- 

$446,776;     (10)     $449,223;     (11)     $451,040;  ,  ^^^r^^h    ,^' ^^^h~.    ^-   J^i'i"a^cle,   22.  ,„an,     city     purchasing     agent,     to     fur. 

(12)  $459,125.  Ave.   D,   Kedondo  Beach,   awarded   cont.  550    tons    of   rail,   delivered   Seattle. 
Utah    Const.     Co.:      (1)     $413,717;     (2)  ^^.^'*-^,»^S*V'i^^  for  ornam.   lights    in                                         

$415,032;    (3)    $397,751;    (4)    $399,067;    (5)  India   bt.,    bet.   B   and  Ivy    Sts.  OAKLAND,    Cal.    —    Hutchinson    Co., 

$399,572;    (6)    $405,812;    (7)    $459,547;    (8)  „          rttrxt  a  pr^TXTn    r^    1       ^-^        ,  Hutchinson     Bldg.,     Oakland,     awarded 

$460,863;     (9)      $443,581;     (10)      $444,897;  ,,„„f-^^    Bi?^KNARDIN(),   Cal.— City  plans  c3nt.   by   Southern  Pacific  Co.,  to  const. 

(11)    $446,691;    (12)    $452,932.  Si          :.  lights   m   Highland  Ave.,   bet.   E  and    rehabilitate    r.    r.    tracks    in    Web- 

Nevacla    Const.    Co.:      (1)     $405,446.89;  *=>*•   and  Arrowhead  Ave.:   cem.  concrete  ster   St.,    near   Second   St.   and   bet.    14th 

(2)  $404,107.50;    (3)    $369,413;    (4)    $388,-  Posts;   1911  act.     J.  H.  Osborn,  city  elk.  and   20th  Sts.  Bond   of   $60,000   has  been 
950;     (5)     $392,380.70;       (6)     $397,428.82;  TDr.n^r.M  a      r^   1           TTT         ,  ^'ed    by    the   contractors   to   insure   sat- 

(7)  $467,418.14;       (8)     $466,078.44;       (9)  ,iJuV      ■       A     V'   "7   ^  t^,  ^     '^^    °'"'?^™-  isfactory  completion  of  contract. 
«4V?-U0  22-     (101     $440870-     (11)     $455-  ^'^^ts    in    Huntington    Blvd.,    bet.    Holt                                         

628  92      (li')    $460,577  04        •     ^^     *•  Ave     an       ^^^               j^^,    ^^^^    ^^^^^^.^^  MARYSVILLE,      Yuba      Co.,      Cal.  - 

W     A     Bechtell:      (1)    $361,934.28;    (2)  ?,n ,    ^  ,  %  "V  ^n    '^Yi'^^S'  .conduits,     etc;  Southern    Pacific    R.    R.    Co.,    applies    to 

$361  299.90;     (3)     $349,758.38;     (4)     $349.-  '■^^  ^^^-    ■*■•  '^^   I  rotter,  city  clerk.  Interstate     Commerce     Commission     for 

123;'  (5)    $359,428;     (6)    $358,915.68;     (7)  oottth     PA«An,TrivrA       oo  i       tt    t-,      r  authority    to    const.    5    mi.    branch    line 

$416,501.18;     (8)     $415,866.82;     (9)     $404,-  t,      ^,       CT,,,    ti      v^^f"     '   ,,     k~          ^   ^  from   pt.  south  of  Marysville,  easterly. 

^9^94-       Mn^     $4iT-!fiMn8n-       (^^^     $416-  ^-    ^^■'    ^^^y    '^•*>    bids    will    be    rec.    for 

fmdt'    (12\    18415  488  22  ornam.     lights     in     Camden     Parkway. 

Mar'k  Gardinier:     \l)    $348,977.96;    (2;  ^'^^tie  A.   Hewitt,   city  clerk.  pj^j^   ALARM   SYSTEMS 

$366,627.11;     (3)     $335,220.10;     (4)     $346.-  .   

^7V^li^k%^^^f^''^^h')^''&l!ll2l'°Q8'^^'^''(^^  ^^^  ANGELES,  Cal.— John  R.  Davies,  lqs  ANGELES,   Cal.— R.    A.   Wattson, 

Uni  -T:      ^V^     $4i-<-ifiv     /iii     ^I'ri^ev  -^^^    Santee    St.,    sub.    low    bid    to    city  io26    N    McCadden    PI.,    sub.    low   bid   to 

;T9r'*4-'8  pnfiq-i                                    *4ii,ibJ,  10    install    ornamental   St.    lighting    sys-  city  purch.  agent  at  $34,366  for  laterals 

t-nl-itper'^      Pstimate-      (1)      $363  000  ^^"^^    '"    Columbia    Ave.,    bet.    2nd    and  fcr  fire   and   police  signal  sys. 

<.>f^^Lc  A,n     /If HTrnn^n.    ri^    It^^nn^  «l-h    Sts.,    $55o5;   Dundee   Dr.,    bet.    Com- 

(2)    $db8,000      (3)    $350,000;    (4)    $35o,000,  monwealth     A-ve      and     its     north     ter- 

(5)    $360,000;    (6)    $366,000;    (7)    $389,000;  ,Xu^    $3362-   Grand  Ave      bet    38th   St  eitdei    tp^ttt  ni,4  u^  Ktm 

(8)  $395,000;    (9)     $376,000;    (10)     $381,-  "''^    |'anta   L^bara   A^e      $9644  FIRE   EQUIPMENT 

UOO;    (11)    $386,000;    (12)_  $393,000.  '"^^   Santa   Barbara   A\e.,    4.9b44.                       ^ 

C.    R.    Adams:      (1)    $529215.81.  LONG    BEACH,    Cal.— Fritz    Ziebarth,  LOS   ANGELES,    Cal.— Until   10   a.   m.. 

Contract     tor     this     woik      (contract  3^,2     E.    Anaheim       St.,       Long       Beach,  May  12,  bids  will  be  rec.  by  City  Purch. 

11)    will    probably    be    awarded    to    Jas-  awarded     cont.     by     city     at     $6800     for  Agent  Thos.  H.  Oughton,  202  n  city  hall 

per  Stacey  Co.,   Zib   line  bt  ,  ban   ±1  ran-  o^nam.   lights   in   Seaside   Blvd.  annex,  for  motor  propelled  combination 

Cisco,   in    the   basis  of   wood-stave   pipe.                                       j^^g^    ^^^    chemical    wagons;    spec.    No. 

CONTRACT     NO.     12  - —  Const.     Clear  -^307 

Creek    Tunnel,    a    portion    of    Bowman-  ^qs    ANGELES,    Cal. — Until    2    p.    m.,        „ '. 

Spaulding    Conduit,    including    approx-  -yj        24,  bids  will  be  rec.  by  county  for  nrovDT/rtTDQ    «r    n  J  i/f c 

imately:  —  1650    lin.    ft.    ot    tunnel    in  ornam    lights   as   follows:  KLbtKyUlKd    IS.   UAMb 

rock;    700    lin.   ft.    of  cone,   lined   tunnel;  (j    j    ^^    41^^  Montrose  Ave.,  Honolulu         .. 

830    cu.    yds.    of    solid    rock    excavation;  Ave..     Verdugo     Blvd.     and    other    Sts.;            SA.NTA     BARBARA      Cal City     eng 

1450   cu.   yds.   of  loose   rock   excavation;  33  puressed  steel  posts.  C.   W.   Moore*  preparing  spec,   for  rein.'. 

4330    cu.    yds.    common    excavation;    50  (•    ^    ^^    520,  Melrose  Ave.  betw.  Do-  concr.  arch  dam  at   Sheffield  Reservoir, 

cu.  yds.  of  reinforced  concrete  m  struc-  ^eny   Dr.   and   S.   City   Limits,    and   por-  ^ith    capacity    of    45,000.000    gals.,    and 

tures;    install   one   radial   gate  tions    of    other    sts.;     81    pressed    steel  also    plans    for    repair    of    reservoir    as 

A.    D.    Kern,    Portland,    Ore. ..  $104,966.00  g^g  before    the    earthquake,    when    it    had    a 

Johnson    Monarch    Co 110,065.00                                         capacity  of  8,000,000  gals. 

Jasper   Stacey   Co 116,895.42  INGLEWOOD,    Cal. — Geo.    W.    Kemp-                                          

W.    A.    Bechtell     116,586.96  ^^.     g^^    126,    Alhambra,    awarded    con-  PHOENIX,    Ariz.— Carl    Pleasant    Co., 

Henderson    &    Matthews    124,381.00  j^agj  ^y  city  at  $2866  for  ornam.  lights  of  Oklahoma   (J.   H.   Jenkins,   local   rep- 

V.    E.    Connelly     131,091.87  j,^   West  Blvd.  resentative),     has     started     work     with 

J.     Welch     13  (,168.40                                        _  j^QO    men     on     const,     of    main     dam    of 

United   Concrete  Pipe   &               ,,„c^n^^  SANTA    MONICA,      Cal. — D.      S.      Mfi-  $3,325,000     Beardsley-Agua     Fria    Irri^:?. 

Const.    Co 140.560. 5b  gwan    2930  Main  St.,  Santa  Monica,  sub.  pro.i.    on    White    Tank    Mountain    Dist., 

Stewart   Welch    144,393  6  j^^.^^,    I^^l    ^^    ^jty    at    $7998    for    ornam.  20    "mi.    n.    w.    of    Phoenix.      This    dam. 

Engineer's    estimate    125,500.00  ughts     in     Colorado     Ave.,     bet.     Ocean  ^vhich    will   be   171-ft.   high   and   1700-ft. 

CONTRACT  NO.  13 — Fur.  metal  flume,  ^^,^,      ^uj     4^^     y.t.,     using    cem.     concr.  long,  of  multiple  arch  constr.,  will  pro- 
gates    and   hoists,    includ.    approximate-  ,,osts  vide  for  an  additional  40,000  ac.  for  the 

ly: — 12,528     lin.     ft.     of    No.     180     metal                  '                      ^li„t      j     (^     Tripp   is   supt.    of   constr.    . 

flume    ;md    300     mitered     flume    sheets; ■  ■  - 

1-70x144     inch     radial    gate    and     hoist;  A/f  J ri-TTN F Ry    &    EQUIPMENT  LAGUNA   BEACH,    Cal.— See    "Water- 

8-96    120    inch    radial    gates    and    hoists;  M/lUttliy £.1^1     w.    ±^^^±l  iya^i^  works,"    this    issue.       Bids    wanted    for 

and    1-30   inch   slide   gate   and   hoist. . reservoirs    and    pumping    equipment. 

Calif.   Corru.   Culvert     ^^'                      '  REEDLBY,     Fresno     Co       Cal.— Until  bAKERSFIELD.    Kern     Co.,     Cal.— A. 

Co $78,229.64    C86,939.84  ^^^y   ^^^^-llX^^^'-'J^^^^  'Y^^^^^J^fo^r^^  L.     Trowbridge,    chief    engr.    for    Kern 

Deal  Tank   &   Pipe                           „„.„„..  9}^^^-    S'-    £  l^^n'^i   nKtVirt    to  fur    one  County    Canal    &    Water    Co.,    is    super- 
Co 82,119.65      90,429.00  Union  High  School  Dstiict    to  fur    one  j  j      .•  3^,.^.^    g   for  a  dam     to   be     con- 

Burham    Mfg.    Co...    83,986.00      92,439.72  inotor   truck     3%-in-   boie,    5-,m^^  structed    below    junction    of    north    and 

Gage    Flume    Co.     ..    79.985.65  """-'^^^''^:'u''^'%'^1nr;nn?  on      obtafnible  south    f^rks   of   Kern    Riv.,    incl.   canals. 

Eni     estimate      ....    80,000.00      93.000.00  tern.    Further      information      obtainable  j,^^.i^,^^^^  i„  the  work  of  the  engrs.  is  a 

from    clerk. check    of    the    entire      sys.      of      canals, 

— T^c    ^M(-T.-TT5's;    Cfll— Until   10   a    m  totaling  2000  mi.,  which  supply  approx. 

LIGHTING    SYSTEMS  Ma'f  l,^.id^^viU^e'^1^c.''by'city   p'rSi:        $J^OO^^c^ 

•lo-ent    202  n.  city  hall  annex,   for  gaso-  

mie    rollers   under    spec.    1310.    Thos.   H.  PIPE  LINES,  WELLS,  ETC. 

GI  EX'DALE,     Cal.— Until     10     A.     M  ,  Oughton,   purch.   agent. 

May^3,    bijls    wiU    be    rec.    for    ornam,  „ . .  j^^S     Mo7terey    (^o.,    Cal.— Until  '     POMONA,    Cal.— H.    L.    Manning     728 

J^fe^n\^on"  ^^^^^^^^r  ^'^^^djii' ^^^  tllin^ls^!:^ni^n^  ^r/;^T|'5o"oTo''"/rilinT-[n^.^ta^t^?Ve^?: 

!Sh^"y?^'-Jo\^|-.;ni^en^^c^ly"rnkr"  A.^1-  ^ijh   y^c^f'^s^cH'' ^'"'f^l^'  ^ower  lo£ft.   deep,   at  Elephant   Hi,,   disposa. 

Van  Wie,   city   clerk.  lawn    mower.  P^ant. 


Kaliir<l!iy,    M:i.v   8,   1!)2f. 
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MAUYSVILLE,  Yuba  Co.,  Cal.— Paci- 
fic Gas  and  Electric  Co.,  245  Market  St., 
San  I'rancisco.  will  start  work  shortly 
on  sa.s  main  extensions  from  Marys- 
ville  to  Oroville,  Butte  county.  E.  C. 
John-son,    dist.    mgr.,    at    Marysville. 


MISCELLANEOUS 
CONSTRUCTION 


SACUAJMENTO,  Cal.— Wright  &  Kim- 
brough,  817  J  St.,  Sacramento,  will 
sub-divide  an  industrial  tract,  cover- 
ing 70-ac;es,  in  area  south  of  Y  St., 
from  Front  St.,  easterly  and  will  const, 
streets.  80  ft.  wide;  install  gas  and 
wattr  mains;  street  paving.  The  total 
improvement  e.xpenditure  will  aggre 
gate   approx.    $150,000. 


SAN  FRANCISCO — Youdall  Construc- 
tion Co.,  Matson  Bldg.,  San  Francisco, 
at  $1,247,592,  subm.  low  bid  to  const, 
tunnel  and  appurtenances  under  Buena 
Vista  Park,  involv.  (a)  800  lin.  ft. 
stand,  tunnel  section  for  earth  or  soft 
material,  of  rein.  cone,  and  includ, 
complete  drainage  system  in  this  sec- 
tion of  tunnel,  all  ducts,  electric  con- 
ductors for  lighting  system,  conduits 
for  electric  conductors  in.  this  section 
and  fill  to  subgrade  over  invert, 
.^224,000  lump  sum;  (b)  3432  lin.  ft. 
.stand,  tunnel  section  for  soft  rock,  of 
lein.  cone,  and  includ.  complete  drain- 
age system,  all  ducts,  electric  con- 
ductors for  lighting  system  and  con- 
duits for  all  electric  conductors;  $878,- 
o92  lump  sum;  (c)  one  easterly  ap- 
proach, includ.  retaining  walls  for  the 
approach,  the  portal,  ad.iacent  walks 
and  safety  stations,  manhole  for  con- 
duit, electrical  conductors  for  lighting 
system,  lamps  and  lamp  standards, 
complete  drainage  system  (lump  sum) 
$75,000;  (d)  one  westerly  approach 
with  work  noted  in  (c),  lump  sum, 
$70,000.  Other  bids  follow: 
Utah     Const.     Co.     (a)     $240,000;     (b) 

$995.2!iQ,     (c^;      $57,532;      (d)$48.301. 

Total     $1,341,113 

Healy-Tibbitts  (a)  $280,000;    (b)    $9(;o.- 

960;       (d)       $55,000;       (d)       $47,000. 

Total     $1,342,960 

Smith   Bros,    (a)    $243,200;    (b)    $1,043,- 

328;        (0)        $44,000;        (d)      $47,000. 

Total     $1,377,528 

MacDonald     &     Kahn,     (a)      $275,200; 

(b)     $1,108,536;     (d)     $41,283,52;     (d) 

$48,343.61     ..Total     $1,473,363.13- 

Eaton  &  Smith,    (a)   $260,800;   (b)    $1,- 

060,488;     (c)     $100,000,     (d)     $65,000. 

Total     $1,486,288 

Clinton    Const.    Co.,    (a)    $336,000;    (b) 

$1,441,440;     (c)     $43,000;     (d)  $44,000. 

Total     $1,864,440 


WATER   WORKS 


STOCKTON,  San  .loaquin  Co.,  Cal.— 
Oeo.  H.  Tay  Co.,  San  Francisco,  at 
$2431.28  awarded  cont.  by  city  to  fur. 
pipe  and  fittings  for  water  system  in 
Yosemite  Lake  Park. 

SANTA  ANA,  Cal.— Until  5  p.  m..  May 
3,  bids  will  be  rec.  by  city  for  8100  ft. 
8-in.  C.  1.  bell  and  spigot  class  "B" 
water  pipe  and  fittings,  f.  o.  b.  docks, 
San  Pedro.  E.  L.  Vegely,  city  clerk. 
Nat.   H.   Neff,   city   engr. 


LOS  A.NOELES,  Cal. — Bids  for  cen- 
trif.  pump  I'or  county  farm  rejected  by 
supervisors. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Proposal  to  form  water  district  in 
East  Side  carried  by  vote  of  277  to 
70.  Election  will  now  be  called  to  vote 
bonds  to  finance  con.st.  of  3  reservoirs 
to  feed  from  deep  wells  of  San  Jose 
Water  Co.,  water  to  be  lifted  from 
main  in  Alum  Rocl<  Ave.  by  series  of 
"booster  stations."  Improvements  will 
cost   approx.    $200,000. 

REDLANDS,  Cal.-Bids  rec.  by  city 
for  approx.  6  ml.  concr.  pipe  (15,000  ft. 
20-in.  pipe,  15,000  ft.  16-in.  pipe,  and 
small   amounts  of  other   sizes),   are: 

F.  Montigel,  Redlands — (1)  20-in.  at 
$1,055  ft.,  (2)  16-in.  at  58.5c  ft.,  (c) 
14-in.  at  49.5c  ft.,  (1)  12-in.  at  40c  ft., 
(5)    10-in.   at  30.5c  ft. 

H.  G.  Klusman,  Cucamonga — three 
to  one  mix— (1)  7;ic,  (2)  50c,  (3)  40c, 
(4)  34c,  (5)  28c;  four  to  one  mix —  (1) 
_     (2)   — ,    (3)    35c,    (4>    31c,    5)    26c. 

Claude  Ray,  Redlands — Mill  Crk.  job 
— 1)  69c  for  Crafton  job,  (1)  78c;  lor 
both  or  either — (1)  — ,  18-in.  at  Gic 
ft.,    (2)    48c,    (3)    35f,    (4)    27c,    (5)    24c. 

F.  J.  Moran,  Ontario- (1)  UOc,  (2)  62c, 
3)    44c,    (4)    38c,    (5)    30c. 

Randig  Bros.,  San  Bernardino — (1) 
70c,   (2)   55c,   (3)   45c,    (4)   35c,   5)    28c. 

SAN  LUIS  OBISPO,  Cal. — Supervisors 
set  July  1  as  date  to  vote  bonds  of 
$35,000  to  finance  const,  of  water  sys- 
tem   for   Morro   Bay. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
water  and  power  comm.  for  2-in.  C.  1. 
watei  pipe  under  spec.  W-611;  McWane 
C.  I.  Pipe  Co.,  (1)  2S.12C,  (2)  35.12c  and 
29.27c,  (3)  24.37c;  American  C.  I.  Pipe 
Co.,  (1)  24.25c,  (2)  27.25c,  (3)  29.25c; 
with  other  bids  of  32.25c;  Birmingham 
Machine  &  Fdy.,  (1)  23c,  (2)  24.5c,  (3) 
23c. 


PASADENA,  Cal.  —  American  C.  I. 
Pipe  Co.,  Rives-Strong  Bldg.,  Los  An- 
geles, sub.  low  bid  to  city  for  C.  I.  pipe 
as  follows:  centrif.  cast  pipe:  Bids 
were: 

American  Cast  Iron  Pipe  and  Foun- 
dry Co.,  (1)  10,000  ft.  4-in.  52.11c,  (2) 
40,000  ft.  6-in.  74.65c.  (3)  10,000  ft.  8- 
in  $1.0675,  (4)  8000  ft.  $1.8524,  (5)  4000 
ft.  6-in.  $3,218,  (6)  3600  ft.  4-in.  class 
<'  52.11c.  (7)  7200  ft.  6-in.  class  C  74.65c, 
(8)  26  tons  fittings  5  Vic  lb.,  (9)  total. 
$83,417.96. 

United  States  Cast  Iron  Pipe  Co.,  (1) 
59.56c,  (2)  84.75c,  (3)  $1.2089,  (4) 
$2.0895,  (5)  $3.15,  (6)  63.95c,  (7)  91.11c, 
(8)  $115,  $105  ton  for  different  sizes, 
(3)    $92,883.12. 

B.  NicoU  &  Co.,  (1)  54.6c,  (2)  81.6c, 
(3)  $1,164,  (4)  $2,013,  (5)  $3,065,  (6)  58.9 
(7)    87. 8c,    (8)   $105  ton,    (9)   $89,276. 

Grinnell  Co.,  (1)  5.")C,  (2)  80c,  (3) 
$1.16  .(4)  $2.03.  (5)  $3.07.  (6)  60c,  (7) 
90c,    (8)   $85   per  ton;   (9)    $S8,470. 

National  Cast  Iron  Pipe  Co.,  (1)  54.86c 
(2)  S4.18C,  (3)  $1.2008.  (4)  $2.0755,  (5) 
$3.16,  (6)  58.9c,  (7)  90.5c,  (8)  $111.56 
and   $101.56   ton,    (9)    $92,883.12. 

McWane  Cast  Iron  Pipe  Co.  bid  only 
on  items  1  and  3,  their  figures  being 
(1)  53c  and  (3)  $1.16.  The  total  was 
$16,900. 

Two  companies  bid  only  on  item  8. 
Reliable  Iron  Foundry  bid  $100  a  ton 
for  the  26  tons  of  fittings  and  the  Rich 
Steel    Products   Co.    bid   $95    a   ton. 


Contractors  Machine  Works 

See   the   New 

B.  &  C.  GRWEL  WASHER 


PATENTED 


NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY  1885  SAN    FRANCISCO 


TUOLUMNE  COUNTY,  Cal. — Pacific 
Gas  &  Electric  Co.,  245  Market  St.,  San 
Francisco,  has  approved  spec,  to  ex- 
tend water  systems  In  town  of  Tuol- 
umne and  Jamestown;  in  Tuolumne, 
6000  ft  of  6-ln.  and  8-in.  pipe  will  be 
in.stallf-d  and  in  Jamestown,  1000  ft. 
of  6-in.   will   replace   3-in.   pipe. 


SAN  DIEGO,  Cal.— Bids  rec.  by  City 
Purch.  Agent  W.  H.  Cameron,  for 
booster  pump  at  Torrey  Pines  are: 

Hazard  Gould  Co.,  San  Diego — (1) 
motor,  125  h.  p.  G.  E.,  (2)  pump, 
American,  (3)  control,  G.  E.,  (4)  equip., 
$1735,    (5;    compl.    installed,    $3375. 

Standard  Iron  Works,  San  Diego — 
(1)  50  h.  p.  Westinghouse,  (2)  United, 
(3)     Westinghouse,       (4)     $1097,       (5) — . 

Mayer  &  Boyce,  San  Diego — (1)  50  h. 
p.  Fairbanks,  (2)  Fairbanks,  (3)  Fair- 
t)anks,    (4)    $915,    (5) — . 

Smith-Booth-Usher  Co.,  Los  Angeles 
— (1)  60  h.  p.  Linciln,  (2)  Goulds,  (3) 
Lincoln,    (4)    $1045,    (5)—. 

I'elton  Water  Wheel  Co.,  San  Fran- 
cisco—(1)  50  h.  p.  G.  E.,  (2)  Pelton, 
(3)    G.   E.,    (4)    $1152,    (5)—. 

DeLaval  Stream  Turbine  Co.,  Los 
Angeles — (1)  100  h.  p.  Westington,  (2) 
DeLaval,  (3)  Westinghouse,  (4)  $1914, 
(5)—. 

S.  E.  Mayer  Co.,  San  Diego — (1)  100 
h.  p.  G.  E.,  (2)  Byron-Jackson,  (3)  G. 
E.,    (4)    $1590,    (5)    $2780. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Until  May  17,  8  p.  m.,  bids  will  be  rec. 
by  Ida  Trubschenck,  city  clerk,  to  fur. 
and  install  deep  well  pump  and  motor 
with  electric  starting  and  control 
equipment;  (all  previously  described). 
I  .  C.  Kennedy,  engineer.  Call  Bldg., 
.San  Francisco.  Cert,  check  10%  payable 
to  city   req.   Spec,  obtainable  from   eng. 


LEMOORE,  Tulare  Co.,  Cal. — Ulmer 
Machinery  Co.,  Porterville,  at;  $1159.95 
-sub.  low  bid  to  city  to  fur.  and  install 
deep  well  turbine  pump  for  city  water 
works.  Frank  J.  Kimball  Pump  Co., 
Fresno,  only  other  bidder,  $1660.38. 
Taken  under  advisement. 


GLENDALE,  Cal.— Chas.  U.  Heuser. 
816  Allen,  Glendale,  sub.  low  bid  to 
city,  $12,617,  to  imp.  Winchester  Ave., 
Lake  St.,  and  Victory  Blvd.,  involv 
55,072  S(i.  ft.  grade,  3.5c  sq.  ft..  29.919 
sq.  ft.  4-in.  asph.  concr.  pave.,  15c  ft.: 
ft.;  3742  sq.  ft.  5-in.  foncr.  gut.,  21c  ft.; 
2546  sq.  ft.  walk.  16c  ft.;  2131  ft.  "B' 
curb,  50c  ft.;  1027  ft.  8-in.  vit.  pipe 
sewer,  $1.25  ft.;  2  f.  t.,  $200  each.;  1 
m.  h.,  $100;  25  6-inf1  hse.  conn.,  $18 
each;    water   sys.   com   pi.,   $1700. 

SACRAMENTO,  Cal.— Until  May  6,  5 
p.  m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  fur.  Sacramento  En- 
gineering DeiU..  with  Class  B,  bell  and 
spigot  c.  i.  pipe  and  fittings.  Specifica- 
tions obtainable  from  clerk.  A.  J.  Wag- 
ner,  city   eng. 


GLE.VDALE.  Cal.— Until  8  p.  m..  May 
11,  bids  will  be  rec.  by  bd.  of  educ.  for 
sprinkling  -sys.  for  Columbus  school 
grounds.  515  N  Columbus  Ave.,  Glen- 
dale. Plans  at  office  of  bd.,  107'-2  S 
Brand  Blvd.   Harry   W.   Chase,  secy. 


L.\BUNA  BEACH.  Cal— Fisher  and 
McCall,  1115  Euclid,  Santa  Monica, 
awarded  cont.  bv  Laguna  Beach  County 
Water  Dist.  at  $4695  to  trench,  back- 
fill and  lay  approx.  11,000  ft.  c.  i.  pipe, 
and  installing  valves,  etc.  Awards  for 
other  parts   of  work  are: 

Gate  valves  to  Crane  Co.,  319  E  Third 
St..   Los   .Angeles,  at   $5362. 

Fire  hydrants  to  Waterworks  Sup- 
ply Co.,  Wright  Jk  Callender  Bldg.,  Los 
.\ngeles,   at    $2820. 

Mot-rs  and  pump  to  Byron- Jackson 
Pump  Mfg.  Co..  412  S  San  Pedro  St., 
Los    Angeles,   at    $1011. 


.  EST.VCADA,  Ore.— Engrs.  Stevens  & 
•Koon,  Spalding  Bldg.,  Portland,  com- 
missioned to  make  report  covering 
water  supply  imps.  Expenditure  of 
ai)prox.   $50,000  contemplated. 


LO.^  ANGELES.  Cal.— Until  3  P.  M., 
May  7.  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
standard  galv.  wrt.  steel  pipe,  under 
spec.  P.  A.  -Adv.  No.  W-616.  as  follows: 
30,000  ft.  Vs-in.  pipe.  852  lbs.  per  ft., 
33,000  ft.  1-in.  pipe.  1.684  lbs.  per  ft. 
Jas.  P.  Vroman.  Secy. 
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PHOENIX,  Ariz. — Election  will  be 
held  May  29  to  vote  on  development  of 
additional  water  supply  and  extension 
of  present  water  and  sewer  sys., 
involv.  a  bond  issue  of  $335,000.  Plans 
contemplate  edditional  storage  ca- 
pacity of  10,000,000  gals.,  new  distrib. 
lines  Of  the  issue  proposed  $200,000  is 
for  development  work  on  the  Verde 
River.,  and  $135,000  for  sewer  and 
water  lines,  and  for  enlarging  the 
septic  tanks.  Henry  Rieger,  city 
manager. 

OREGON— Until  May  25,  bids  will  be 
lec  by  U.  S  Reclamation  Service,  Den- 
ver C:lo  for  two  48-in  balanced  needle 
valves  for  McKay  dam,  Umatilla  pro- 
ject, Oregon. 

LA.OU.\A  BEACH,  Cal.— Until  7  p.  m.. 
May  11,  bids  will  be  rec.  by  Laguna 
Beach  County  Water  Dist.,  P.  O.  Box 
647,  Laguna  Beach,  for  work  as  fol- 
lows: ,    . 

Constr.  of  reservoir  No.  1,  involving 
7600  cu.  yds.  excav.,  810  cu.  yds.  reinf. 
cone,  12,900  sq.  ft.  cone,  in  floor,  14,300 
sq.  ft.   framed  roof. 

Constr.  of  reservoir  No.  2,  a  circular 
cone  reservoir,  involv.  2S00  cu.  yds. 
excav.,  338  cu.  yds.  reinf.  cone,  in  walls, 
footings,  etc.,  6230  sq.  ft.  reinf.  cone,  in 
floor,   6900   sq.   ft.   framed  roof. 

Pumping  equip,  as  follows:  2  deep 
well  turbine  pumps  900  G.  P.  M.  direct 
connected  to  25  h.  p.  motor,  2  horizon- 
tal centrif.  900  G.  P.  M.  pumps  direct 
connected  to  100  h.  p.  motor,  2  horizon- 
tal centrif.  900  G.  P.  M.  pumps  direct 
connected  to  75  h.  p.  motor,  one  hori- 
zontal centrif.  300  G.  P.  M.  pump  direct 
connected  to   40   h.   p.   motor. 

Plans  obtainable  from  resident  engr. 
of  dist..  E.  A.  Rowe,  on  deposit  of  $10 
ea  set  for  reservoir  plans.  J.  B.  Lippin- 
cott,  consulting  engr.  Cert,  check  or 
bond   10%. 


MONROVIA,  Cal.— City  Mgr.  Harry 
Scoville  and  City  Engr.  H.  S.  Gierlich 
complete  survey  with  recommendation 
providing  water  supply  for  ultimate 
population  of  50,000;  proposed  to 
merge  all  water  supplies  in  Sawpit  and 
Monrovia  Canvons  and  in  Norumbega 
Section  under  city  ownership,  to  sub- 
mit a  dist.  bond  issue  for  the  Norum- 
bega Dist..  constr.  of  concr.  covered 
drains,  and  to  provide  suitable  drain- 
age  in   Sawpit   Wash. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
City  votes  bonds  of  $200,000  to  fnance 
extensions  to  municipal  water  system. 
Money  will  be  expended  as  follows: 
12  000  ft.  4-in.  cast  iron  pipe,  $13,100; 
30  000  ft.  6-in.,  $42,200;  7000  ft.  8-in., 
$16,300;  5350  ft.  10-in.,  $16,000;  1100  ft. 
12-in..  $3900;  700  ft.  14-in..  $3150:  2001 
ft  16-in.  wrapped  steel  pipe,  $11,000; 
4000  ft.  18-in.,  $26,400.  Lay  10-in.  pipe 
on  Waverley  St.  (pipe  on  hand),  $7100; 
Southgate  water  main  payment,  $12,- 
802  25;  const.  2,500,000  gal.  reservoir 
in  :Mavfield,  $35,000;  65  hydrants,  $3940. 
J    F.  Bvxbee  Jr.,  is  city  engineer. 


PLAYGROUNDS   AND   PARKS 


BENIIIA,  Solano  Co.,  Cal. — Standard 
Fence  Co.,  Oakland,  awarded  cont.  by 
Benicia  High  School  District  to  erect 
6-ft.  galv.  2-in.  woven  wire  fence  at 
school. 


SALINAS,  Monterey  Co.,  Cal. — Until 
May  18,  7.30  p.  m.,  bids  will  be  received 
by  E.  L.  Van  Dellen,  clerk,  Salinas 
Union  High  School  District,  to  const, 
tenni.s  court  of  Laykold  at  High  School, 
also    Laykold    handball    court. 


LAGUNA  BEACH,  Cal. — Fisher  &  Mc- 
Call,  1115  Euclid  St.,  Santa  Monica, 
sub  low  bid  to  Laguna  Beach  County 
Water  Dist.  at  .14695  for  excav.,  trenc'i 
and  lay  approx.  11,000  ft.  c.  i.  pipe,  and 
installing  valves,  fittings,  etc.  Tabula- 
tion of  bids  for  gale  valves,  fire  hy- 
drants,   etc.,    will    be    published    later. 

GLENDALE,  Cal.— Until  S  p.  m..  May 
11,  bids  will  be  rec.  by  city  bd.  of  educ. 
for  shrubbery  for  Columbus  school 
grounds.  Spec,  at  office  of  bd.,  107 V4 
S   Brand   Blvd.    Harry   W.    Chase,   secy. 


SEWERS  &  STREET  WORK 


SAN  MATEO  COUNTY,  Cal. — Until 
May  17,  2  p.  m.,  bids  will  be  rec.  by 
John  H.  Skeggs,  Division  Engineer, 
State  Highway  Comm.,  to  const.  29,200 
lin.  ft.  right  of  way  fence  bet.  South 
San  Francisco  and  Burlingame  on  Bay 
Shore  Highway.  See  enll  for  bids  under 
official  prupo.snl  section  in  this  issue. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Thompson  Bros..  G  and  Divisadero  Sts. 
Fresno,  awarded  cont.  bv  city  to  imp. 
portions  of  Cherry  St.,  involv.  2308  lin. 
It.  curb,  $.50  lin.  ft;  13,752  sq.  ft.  walks 
$.!.'>  sq.  ft;  42.768  sq.  ft.  grade  and  oil 
$.029   sq.   ft. 


SAN  CARLOS,  San  Mateo  Co.,  Cal. — 
Hanrahan  Co.,  Standard  Oil  Bldg.,  San 
Francisco,  sub.  low  bid  to  city  to  imp. 
portions  of  Laurel  St.,  Magnolia  Ave., 
Holly  St.,  Cherry  St.,  Olive  St.,  Arroyo 
Ave.,  etc.,  grading;  waterbound  rock 
macadam  base  pavement  with  asph. 
cone,  surface:  cone,  curbs  and  gutters; 
vit.  sewerti;  rein.  cone,  box  culvert  and 
scarifying  and  repairing  existing 
waterliound  roclt  macadam  pave.  Bids 
taken  under  advisement. 


UKIAH,  Mendocino  Co.,  Cal.— Until 
May  11,  10  A.  .\I.,  bids  will  be  rec.  by 
county  to  const,  portion  of  Sec.  I, 
Robinson  Creek  Rd.,  in  Rd.  Dist.  No.  1 
No  bids  rec.  for  this  work  under  last 
bid  call.  Plans  on  file  in  office  of 
clerk. 

SAN  BERNARDINO,  Cal.— Prelimin- 
ary survey  for  an  outfall  sewer  system 
has  been  ordered  by  city  council  and 
Burns-McDonnell-Smith  Corp.,  Rives- 
Strong  Bldg.,  Los  Angeles,  employed  to 
make  it.     C.  E.  Johnson,  city  engr. 


ALAMEDA.  Alameda  Co.,  Cal.— Untii 
May  4,  8  P.  M.,  bids  will  be  rec.  by  W. 
E.  Varcoe,  city  clerk,  to  fur.  1500  cu. 
}ds.,  more  or  less,  screenings  and  500 
cu.  yds.,  more  or  less.  Bird's  Eye 
screenings.  Cert,  check  10%  payable 
to  city  req.  Spec,  on  file  in  office  of 
clerk. 


GLENDALE,  Cal.— Jity  plans  to 
imp.  Graynold  Ave.,  bet.  Kenneth  Rd. 
and  8th  St.,  etc.:  H^-in.  asph.  concr. 
w.  s.  on  2Vi-in.  asph.  concr.  base,  class 
"B"  curbs,  concr.  retaining  wall,  6-in. 
concr.  pave.,  cem.  walks,  6-in.  class 
"B"  C.  I.  water  mains,  6-in.  single  noz- 
zle fire  hydrant,  8-in.  vit.  pipe  sewer; 
1911   act. 

ELKO  COUNTY.  Nevada — Reynolds- 
Elv  Construction  Co.,  Springville,  Utah, 
at  $46,147  awarded  cont.  by  State  High- 
way Commission,  to  grade;  construct 
structures  and  place  surfacing  ma- 
terials bet.  Wells  and  Moor,  10.29  mi. 
in   length. 

EUREKA,  Humboldt  Co.,  Calif.  — 
Mercer-B'raser  Co.,  Eureka,  at  $218,185 
awarded  cont.  by  city  to  imp.  portions 
of  Harris  and  E  Sts.,  and  Ocean  Ave., 
involv.  grade,  3% -in.  asph.  cone,  base; 
IV^-in.  Warrenite-Bit.  surface  pave- 
ment; 14  and  24-inch  cement  concrete 
pipe  storm  sewers;  6-in.  vitrified  pipe 
sanitary  sewers;  cone,  manholes;  c.  i. 
and  cone,  culverts;  cone.  curb. 


MONTEREY,  Monterey  Co.,  Calif.  — 
City  declares  inten.  (2297)  to  imp.  Cass 
St.,  bet.  Munras  Ave.  and  Eldorado  St. 
and  from  Eldorado  to  '\^'ebster  St.,  in- 
volving grade;  5-in.  cem.  cone,  pave; 
cone,  curb;  6-in.  vit.  sewer;  1  manhole; 
1  inspection  manhole;  12  wye  branches 
and  12  four  inch  house  connections. 
I'JU  Act,  Bond  Act  1915.  Protests  May 
IS.  A.  J.  Mason,  city  clerk.  H.  D.  Sev- 
erance,  city   eng. 

GLENDALE,  Cal.  —  Until  10  a.  m.. 
May  13,  bids  will  be  rec.  for  grade, 
cem.  walks,  and  other  incidental  work 
for  imp.  of  Thompson  Ave.,  Flower  St., 
and  Lake  St.,  involv.  10,146  sq.  ft.  walk. 
I'lans  on  file  at  office  of  City  Eng. 
John  F.  Johannsen.  A.  J.  Van  Wle,  city 
clerk.  1911  act. 

NORTH  SACRAMENTO,  Sacramento 
Co.,  Cal. — Proceedings  have  been  start- 
ed by  city  to  pave  Del  Paso  Blvd.  and 
protests  on  the  work  will  be  heard 
May  18.  John  N.  Bldwell,  city  clerk. 


INGLE  WOOD,  Cal — John  H.  Knowles 
S36  Menlo.  Hawthorne,  awarded  contr. 
by  city  at  $2125  to  imp.  Truro  Avenue, 
bet.  Arbor  Vitae  and  Edith  bts.,  involv. 
grade  2c  sq.  ft.,  curb  45c  ft.,  walk  14c 
sq.  ft.,  oiling  4c  sq.  ft.,  5-in.  ^ut.  18c 
sq.   ft.,   8-in.   gut.    25c   .•^n.    11. 

POMONA,  Cal.— Fleming  Constr.  Co., 
105  N.  Park  Ave.,  Pomona,  awarded 
conts.    bv   city   as   follows: 

At  $3990;  Hamilton  Blvd.,  bet.  First 
St.  and  Fifth  Ave.,  involv.  walk  and 
curb. 

At  $16,300  6-in.  concr.  pave,  in  First 
St.,    bet.   Garey  and   Towne   Aves. 

At  $10,800  Locust  St.,  bet.  Third  and 
7th  Sts.,  involv.  6-in.  cem.  concr.  pave. 


EUREKA,  Humboldt  Co.,  Cal.— En- 
glehart  Paving  &  Const.  Co.,  Eureka,  at 
$195,176  awarded  cont.  by  city  to  imp. 
portions  Henderson  and  T  Sts.,  Involv. 
grade;  5-in.  Vibrolithic  cone.  pave- 
ment; 30  and  36-in.  cem.  cone,  pipe 
storm  sewers;  6-in.  vit.  sanitary  sewers 
cone.  manholes;  catchbas.ns;  cone, 
cnrbs;    c.    i.    and    cone.    cuHcfts. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Stroud  Bros.,  Bakersfield,  awarded 
cont.  by  city  at  $15,509  for  sewers  in 
A  and  Palm  Sts.,  involv.  8058  ft.  6-in. 
vit.  sewer,  90c  ft.;  3909  ft.  8-in.  vit 
sewer,  $1.80  ft.,  14  m.  h.,  $80  ea.,  10 
lamp   holes,    $10   each. 


LOS  ANGELES,  Cal. — H.  A.  McCray, 
416  American  Bank  Bldg.,  awarded 
cont.  by  Bd.  Pub.  Wks.  to  imp.  Cahu- 
enga  Pass  Rd.,  bet.  Highland  Ave.  and 
Oakcrest  Dr.,  involv.  170,912  sq.  ft. 
10-in.  concr.  pave,  at  28 '/^c  sq.  ft.,  5341 
ft.  one-course  unplas.  curb  at  45c  ft., 
19,000  sq.  ft.  one-course  4%-ft.  walk  at 
12c  sq.   ft. 


NEWPORT  BEACH,  Cal. — J.  Paul 
Benson,  943  S.  Windsor  Blvd.,  awarded 
cont.  by  city  at  $281,895  to  imp.  Coast 
Blvd.  and  other  Sts.,  involv.  123,570 
sq.  ft.  5-in.,  18,032  sq.  ft.  6-in.,  and  72.- 
036  sq.  ft.  8-in.  concr.  pave;  705,873  sq. 
ft.  4-in.  macad.  pave.;  469,358  sq.  ft. 
grade  rdwy;  88,702  lin.  ft.  15-in.  and 
1169  ft.  18-in.  cone,  curb;  67,439  sq.  ft. 
5-in.,  11,871  sq.  ft.  6-in.  and  10,667  sq. 
ft.  8-in.  concr.  gut.;  311,593  sq  ft.  cem. 
walk;  325  lin.  ft.  guard  fence;  112,320 
cu.  yds.  excav.;  85,870  cu.  yds.  fill,  in- 
cluding reinf.  concr.  pipe,  culvs.,  drains, 
catchbasins,  concr.  steps  and  landings. 
Unit  prices  are:  19.5c  5-in.  concr. 
pave.,  22c  6-in.,  and  26c  8-in.  concr. 
pave.,  13.8c  4-in.  mac.  pave.,  5c  grade 
rdwy.,  48c  15-in.  curb,  62c  18-in.  curb, 
20c  5-in.  gut.,  24c  6-in.  gut.,  27c  8-in. 
gut.,  16c  walk,  $2  guard  fence,  $15,500 
culv.   and  drain,   $1700   concr.   steps. 

LOS  ANGELES,  Cal. — Boulevard  Land 
Co.,  Ill  W.  4th  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.  for  work  in  Municipal 
Imp.  Dist.  No.  37,  as  follows:  Sec.  No. 
14,  De  La  Guerra  St.,  bet.  Alhama  Dr. 
and  Canogo  Dr.,  etc.,  involv.  13,189  ft. 
heavy  curb,  60c  ft.,  34,032  ft.  light 
curb,  50c  ft.  Sec.  15,  Buena  Ventura 
St.,  San  Miguel  St.,  Martinez  St.,  and 
other  Sts.,  involv.  4782  ft.  heavy  curb, 
60c  ft.,  16,344  ft.  light  curb,  50c  ft.. 
Sec.  16,  Avenue  San  Luis,  Rigoletto  and 
other  Sts.,  involv.  1780  ft.  heavy  curb, 
6"0c  ft.,  16,344  ft.  light  curb,  50c  ft., 
also  83,009  sq.  ft.  cem.  walk,  17.5c  sq. 
ft.;  Sec.  18,  142,596  sq.  ft.  cem.  walk, 
17.5c   sq.    ft. 


RIVERSIDE,  Cal.— W.  J.  Brand, 
Riverside,  awarded  cont.  by  city  at 
$2353  to  imp.  Kansas  Ave.  and  portlon-i 
of  other  Sts.,  involv.  walk,  curb,  corn- 
bin,   curb   and  gutter. 


ELKO  COUNTY.  Nevada  —  A  D 
Drunim,  Fallon,  Nevada,  at  $36,648 
awarded  cont.  by  State  Highway  Com- 
mission to  grade,  const,  structures  and 
place  surface  material  bet.  Silver  Zone 
and  3.8  mi.   east. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  declares  inten.  (781)  to  imp.  por- 
tions of  Pacific  Ave.,  Elm  St.,  Walnut 
St.,  etc.,  involv.  grade;  2»«4-in.  cement- 
ing gravel  on  3% -in.  asph.  cone,  base 
with  I'/^-in.  Warrenite-Bit.  surface 
pavement;  comb.  cone,  curb  and  gut- 
ters; cone,  walks.  1911  Act  and  Bond 
Act    1915.       Protests    May    17.  A.    L. 

Banks,   city   clerk.     W.   M.   Hogan,   city 
engineer. 
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DOUGLAS  COUNTY,  Nevada — Tieslau 
Bros.,  2819  Grove  St..  Berkeley,  at  $44,- 
806  awarded  cont.  by  State  Highway 
Commission  to  grade;  const,  structures 
and  place  surfacing  material  bet.  3 
mi.  north  of  Holbrook  to  county  line. 

CORONA,  Cal.— Until  7  P.  M.,  May 
11,  bids  will  be  rec.  to  imp.  9th  St., 
Bell,  Vicente  Ave.,  and  6th  St.,  involv. 
10,250  cu.  yds.  excav.,  298,386  sq.  ft.  3- 
in.  oil  mac.  pave.,  39,725  sq.  ft.  walk, 
18,600  ft.  curb,  19,188  sq.  ft.  gut.,  21 
concr.  curb  inlets,  2  intake  boxes,  509 
ft.  4-in.  vit.  sewer,  24  ft.  8-in.  vit. 
sewer,  200  ft.  10-in.  concr.  pipe,  31  ft. 
8-in.  corr.  iron  pipe,  34  ft.  30-in.  cone.-, 
pipe,  2  concr.  headwalls;  1911  and 
1915  acts.  Currie  Kngr.  Co.,  200 
Stoneman  Bldg.,  Alhambra,  city  engrs. 
A.  M.  Hinckley,  city  clerk.  Deposits 
for  plans   $10,    $5  returnable. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
May  12,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  constr.  of  Sec.  28,  N.  Outfall 
Sewer.     Date  postponed  from   May   5. 

CHURCHILL  COUNTY,  Nevada — A. 
D.  Drumm,  Fallon  Nevada,  at  $30,426 
awarded  cont.  by  State  Highway  Com- 
mission to  grade;  const,  structures  and 
place  surface  material  bet.  ZVz  mi.  east 
of  Frenchman's  and  Westgate,   7.78   mi. 


SAN  CARLOS,  San  Mateo  Co.,  Cal. — 
City  declares  inten.  (5)  to  imp.  por- 
tions of  Eaton  Ave.,  St.  Francis  Way 
and  Bay  View  Drive  and  portions  of 
Hilltop  Dr.,  Garnet,  Ruby,  Cordilleras 
and  Bay  Aves.,  etc.,  involv.  grade;  comb 
cone,  curbs  and  gutters;  cem.  concrete 
walks;  4-in.  waterbound  rock  macadam 
base  with  asph.  oil  and  rock  screen- 
ings surface;  6-in.  vit.  pipe  sewers  with 
4-in.  lateral  side  sewers;  br.  manholes. 
1911  Act.  Protests  May  10.  1911  Act.  J. 
M.  Edling,  town  clerk  .Geo.  A.  Kneese 
Courthouse,    Redwood   City,   city   eng. 

SAN  BENITO  COUNTY,  Cal.  —  Fol- 
lowing bids  rec.  May  3  by  State  High- 
way Comm.  to  widen  with  Port.  cem. 
cone,  and  surface  with  asph.  cone,  or 
bituminous  macadam,  6.9-mi.  bet.  San 
Juan  Bautista  and  HoUister: 
Granite  Const.  Co.,  Porter 

Bldg.,    Watsonville    .$152,505   $133,879 

Asph.  cone. Bit.  mao. 

San   Jose    Paving  Co...    188,296 

Hausler    &     Casson     ..    169,151 

A.    J.    Grier    

Hanrahan    Co 153,626 

Engineer's   estimate    . .    152,036 


155,339 
159,115 


131,854 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  May  10,  10  A.  M.,  bids  will  be 
rec.  by  F.  E.  Smith,  county  clerk,  to 
imp.  portions  of  Birch,  Cedar,  Date, 
Elm.  Tyler  and  Harrison  Sts.,  in  U.  3. 
Gov't,  townsite  of  Ford,  involv.  grade; 
cone,  curbs  and  walks.  Act.  and  Imp. 
Act  of  1925.  Cert.  checH  10%  payable 
to  county  req.  Plans  on  file  in  office  of 
clerk. 


SAN  FRANCISCO,  Cal.  —  Chas.  L. 
Harney,  at  $3,680.78,  awarded  cont.  by 
Bd.  Pub.  Wks.  to  imp.  25th  St.  bet  Hoff- 
man Ave.  and  Fountain  St.,  involv.  338 
ft.  cone,  curb,  $1.25;  554  sq.  ft.  art. 
stone  walks,  $.20;  7,494  sq.  ft.  asph. 
cone,  pave.,  $.42. 


SIERRA  COUNTY,  Cal.  —  Until  May 
25,  10  a.  m.,  bids  will  be  rec.  by  C.  H. 
Sweetser,  dist.  eng.,  U.  S.  Bureau  of 
Public  Rds.,  9  Main  St.,  San  Fran- 
cisco, to  const.  Yuba  Pass  Natl.  Forest 
Rd.,  involv.  14.81-mi.  fine  grading  sub- 
grade  and  shoulders;  19,300  cu.  yds. 
crushed  rock  surfacing;  1900  cu.  yds. 
supplemental  crushed  rock.  See  call 
for  bids  under  official  proposal  section 
in   this  issue. 


SACRAMENTO,  Cal.— Until  May  13, 
8:15  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  (2068)  to  Improve 
portions  of  35th  St.  and  Santa  Ynez 
Way,  involv.  grade,  4  and  5-in.  asph. 
cone,  pave.,  cone,  curbs  and  gutters, 
4-in.  tile  drains,  c.  i.  drains,  vit.  sewer 
pipe,  cone,  manholes,  etc.  Act  1911  and 
1922. 

(2073)  to  imp.  62nd  St.,  from  5th  Ave. 
south  1319  ft.,  involv.  grade,  4-ln.  asph. 
cone,  surface  with  seal  coat,  vit.  sewer 
pipe,  e.  i.  drains,  place  curbs,  etc.  Act 
1911. 

(2072)  to  imp.  45th  St.,  portion  of 
cone,  walks,  etc.  Act  1911. 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  A.  J. 
Wagner,   city   eng. 

SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Pub.  Wk.s.,  completes 
spec,  to  const.  10,122  sq.  ft.  art.  stone 
walks  in  portions  of  37th,  34th,  35th, 
28th,    19th   Aves.,   etc.      Est.   cost,    $1822. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
F.  H.  Ritchie,  at  $5660  awarded  cont. 
by  county  to  imp.  Central  Ave.  in 
Campbell,  Supervisor  Dist.  No.  4.  A.  J. 
Raisch  bid  $5725.     Eng.   est.   $6000. 


ALHAMBRA,  Cal.— City  Eng.  Harry 
E.  Blake  preparing  spec,  to  imp.  Com- 
monwealth Ave.,  bet.  Fremont  and 
Marguerita   Aves. 

SAN  FRANCISCO,  Cal.— United  Imp. 
Co.,  (Geo.  Peck)  1644  Clay  St.,  at 
$3,113.04,  awarded  cont.  by  Bd.  Pub. 
Wks.  to  const.  18,312  sq.  ft.  art.  stone 
walks  in  Kirkham  St.  bet.  11th  and 
12th  Aves.,  etc.,  at  $.17  sq.  ft. 

SAX  FUAXCISiCO— Bureau  of  En- 
gineeiing  Dept.  of  Pub.  Wks.  completes 
spec,  to  imj.  10th  Ave.,  bet.  Norieg:i 
and  Ortega  Sts.,  involv.  1440  sq.  ft.  art. 
Btone    walks;    est.   cost,    $757. 


SAN  BERNARDINO,  Cal. — City  plans 
to  imp.  Base  Line  .St.,  bet.  Mountain 
View  and  Waterman  Aves.:  asph.  concr. 
pave.,  etc.;  1911  act.  J.  H.  Osborn,  city 
olerk. 


SAN  FRANCISCO— J.  G.  Harney  a\ 
$11,381.76  awarded  cont.  by  Bd.  Pub. 
Wks.  to  const.  59,904  sq.  ft.  art.  stone 
walks  ($.19  sq.  ft)  in  Clipper  St.,  bet. 
Castro    and    Diamond    Sts. 

SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Pub.  Wks.,  completes 
spec,  to  imp.  25th  St.,  bet.  Hoffman 
Ave.  and  Homestead  St.,  (where  not) 
and  crossing  of  25th  and  Homestead 
Sts..  involv.  145  lin.  ft.  cone,  curb;  660 
sq.  ft.  art.  stone  walks;  3  br.  catch- 
basins;  84  lin.  ft.  10-in.  ironstone  pipe 
culvert;  1088  sq.  ft.  cone,  pave;  3130 
sq.  ft.  asph.  cone,  base,  (6-in.  cone, 
base,  li^-in.  asph.  cone,  surface).  Est. 
cost,    $2250. 

SANTA  ANA,  Cal. — City  plans  to 
imp.  Pomona  St.,  bet.  Main  St.  and 
Maple  -Mley,  and  portions  of  Berkeley 
St.,  Orange  Ave.,  and  other  Sts.:  concr. 
pave.,  curb,  walks,  driveways,  etc.; 
1911   act. 


SAN  FRANCISCO— J.  R.  MeElroy,  18) 
Jessie  St.,  at  $6746.79  awarded  cont.  by 
Bd.  Pub.  Wks.  to  imp.  south  half  of 
Lawton  St.,  bet.  22nd  and  23rd  Sts., 
involv.  334  ft.  cone,  curb,  $1;  660  sq 
ft.  art.  stone  walks,  .$.20;  3  catehbasin.;. 
$125  ea.;  105  lin.  ft.  10-in.  culvert?. 
$2.50;  1  br.  manhole,  $1-10;  272  ft.  21-iii. 
sewer,  $5.70;  35  ft.  15-in.  sewer,  $4.23; 
40  ft.  8-in.  sewer,  $3;  nine  21-in.  wy<- 
branches  $8  ea.;  480  sq.  ft.  cone,  gut- 
ters, $.37;  10,413  sq.  ft.  asph.  cono. 
Piive.    $.33. 


RIVERSIDE  COUNTY.  Cal.— Follow- 
ing bids  rec.  May  3  by  .'^tate  Highway 
Comm.  to  widen  with  Port.  cem.  cone. 
17.3  mi.  in  Reverside  county  bet. 
Whitewater  River  and  Edom: 
Matich   Bros.,   Elsinore, 

Riverside    (low)     $103,395 

Geo.   Herz   &   Co 1 10.937 

Kaiser   Paving  Co 11 9,921 

Dewey    &    Rosson     122,972 

Pearson    &    Dickerson     126,616 

Ed.    Johnson    &    Son     143,651 

Engineer's    estimate     110,175 

INGLEWOOD,  Cal. — At  a  recent  mass 
meeting  where  the  sewer  i)ro.iect  of 
city  was  uiianimou.'^ly  endor.sed.  City 
Kng.  Willis  Peffer  reported  that  cost 
of  sewering  every  lot  we.'^t  of  Prairie 
Ave.  and  incl.  all  of  Fair\iew  Hts., 
would  be  $777,234.  Of  this.  $15,00C 
would  be  f  r  pumping  plant  and  10  ".■ 
for  online,  ring.  Tlie  city  -council  has 
been  asked  to  direct  the  comin,g  sower 
campiiign. 

CULVER  r-iTV.  Cal.— City  plans  lO 
imp.  ITth  St..  bet.  Tilden  and  (;irarl 
.'\v.^s.,  and  portions  of  Tildon.  Huroi 
and  rro>^pect  Aves.,  bet.  Washington 
and  Venice  Blvds.:  IVi-in.  Romanite 
sheet  asph.  w.  s.  on  3'i^-in.  Romanite 
iispli.  <oner.  base,  curb,  wall<s:  1911 
Act.  Protests,  May  17.  Nolle  Brown 
Haus,   city   clerk. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  declares  Inten.  (2297)  to  imp.  Cass 
St.,  bet.  Munras  Ave.  and  El  Dorado 
St.  and  bet.  Eldorado  and  Webster 
Sts..  involv.  grade;  5-ln.  cem.  cone, 
pave:  cone,  curb;  1  manhole;  1  in- 
spection hole;  12  wye  branches;  12  4- 
in  hse.  connections.  1911  Act,  Bond 
Act  1915.  Protests  May  18.  A.  J. 
Mason,  city  clerk.  H.  D.  Severance, 
city  eng. 

SAN  FRANCISCO — Bureau  of  Engi- 
neering. Dept.  of  Pub.  Wks  completes 
spec,  to  imp.  crossing  of  21st  Ave.  and 
Ortfga  St.,  involv.  94  lin.  ft.  cone 
curb;  660  sq.  ft.  art.  stone  walks;  4 
br.  catchbasins;  75  lin.  ft.  8-in.,  35  lin. 
ft.  12-in.  and  40  lin.  ft.  15-in.  ironstone 
pipe  sewer;  1  br.  manhole;  4893  sq.  Tt.- 
asph.  pave,  (6-in.  cone,  base,  l^-in. 
asph.  cone,  surface).     Est.   cost,   $2500. 

WATTS.  Cal. — City  plans  to  imp. 
under   1911  act:  ^        ,^,, 

S  half  of  Santa  Ana  Blvd.,  bet.  Wil- 
mington Ave.  and  east  line  of  Walton 
Tr.  and  portions  of  other  Sts.,  incl. 
110th  St.,  Hickory  and  other  Sts.;  6-in. 
concr.  pave.,  curb,  walks,  8-in.  vit. 
sewer,    6-in.   hse.   conn. 

110th  St.  (Jones  St.),  bet.  Compton 
Ave.  and  east  line  of  Amended  Map  of 
Alton  Tract:  grade,  6-in.  concr.  pav*-.. 
curb,  walk,  8-in.  vit.  pipe  storm  drain, 
6-in.  vit.  hse.  sewers. 

Defiance  Ave.,  bet.  99th  and  95th 
Sts.,  and  portion^  of  other  Sts.:  6-in. 
concr.  pave.,  8-in.  vit.  sewer,  6-in.  hse. 
sewers,    etc. 

Bandera  St.  (Emily  Ave.),  bet.  100th 
and  97th  Sts.:  6-in.  concr.  pave.,  curb, 
6-;n.   vit.  hse.   sewers. 


SANTA  BARBARA,  Cal. — Until  5  P. 
M.,  Mav  13,  bids  will  be  ree.  to  imp. 
Salispuedes  St.,  bet.  Anapamu  and  Vic- 
toria Sts.:  1%-in.  asph.  concr.  w.  s.  on 
5-in.  cem.  concr.  base,  combined  curb 
and  gut.,  concr.  driveways,  one-course 
cem.  walk,  6-in.  vit.  hse.  conn.,  curb 
removed,  etc.;  1911  act.  C.  W.  Moore, 
city  engr.     S.  B.  Taggart,  city  clerk. 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Thompson  Bros.,  G  and  Divisadero  Sts., 
Fresno,  at  $23,442  sub.  low  bid  to  city 
to  install  drainage  system,  grade  and 
oil  Sts.  in  Homaker  Park  Subdivision. 
Other  bids:  Union  Paving  Co..  $28,443; 
J.  T.  Carnahan,  $30,206;  M.  J.  BeVanda. 
$28,785.     Under  advisement. 


REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
—Hanrahan  Co.,  Standard  Oil  Bldg.,  San 
Francisco,  at  $31,160  awarded  cont.  by 
countv  for  Durite  asph.  cone,  pavement 
in  portions  of  Hillside  Blvd.  Raisch 
Imp.  Co..  next  low  at  $33,000. 

May  5,  1926 
LOS  ANGELES.  Cal— Tryon  &  Brain 
201  Tajo  Bldg..  awarded  cont.  by  bd. 
pub.  wks.,  $144,525.  to  imp.  Tujunga 
Ave.,  betw.  Central  Ave.  and  Ventura 
Blvd.,  involv.  grade,  asph.  pave.,  concr. 
l>ave.,  remod.  with  rock  and  oil  surf., 
oiled  rdwy.,  reinf.  concr.  bridge,  san. 
sewer,  corr.   iron  pipe  culv.,  etc. 

VICTORVILLE.  Cal.  —  F.  W.  Sec- 
c'mbe.  San  Bernardino,  awarded  contr. 
by  Victorville  San.  Dist.  at  approx. 
$26,900.  to  const,  sewers  in  alley  ex- 
tending through  blks.  21  to  28.  Second 
St..  A  St.  Fifth   St.,  and  other  Sts. 


SALINAS.  Monterey  Co..  Cal. — Until 
May  17.  7.30  p.  m..  bids  will  be  rec.  by 
M.  R.  Keef.  city  clerk.  (52  N.C.S.)  to 
imp:  portions  of  Clay  St..  Auburn  St., 
South  Riker  St.,  etc.  involv.  grade,  hy- 
draulic cem.  cone,  curbs,  4-in.  hydrau- 
lic cem.  cone.  pave.,  grade  and  reshape 
present  waterbound  macadam,  certain 
portions.  Cert,  check  10^  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.     Howard  Cozzens,   city  eng. 


MARYSVILLE,  Yuba  Co..  Cal— War- 
ren Const.  Co.,  28th  and  Poplar  Sts., 
Oakland,  at  $32,065,  (1st  section.  $14.- 
245.06:  second  section.  $17,819.36) 
awiirded  cont.  by  county  to  pave  Ham- 
monton  Rd.  from  state  highway  half 
mile  south  of  Canary  Cottage  to  Dun- 
ning Corners;  pavement  I'^-ft.  wide. 
2'-..    in.   thick. 

l.VGLEWOOD.  Cal.  —  City  plans  to 
build  a  local  sewage  disposal  sys.  to 
connect   with    County    San.   Dist.   No.    6. 
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FRESNO,  Fresno  Co.,  Cal. — City  de- 
clares inten.  (47-D)  to  imp,  Los  Ange- 
les Ave.,  bet.  Broadway  and  N  Sts.,  and 
portions  of  Butler  and  Cherry  Aves., 
involv.  grade;  corru.  metal  and  cone, 
culverts;  manholes;  4-in.  asph.  cone, 
base  with  IVi-in.  binder  course  and  1  Vi 
in.  finish  course.  1911  Act.  Protests 
May  20.  H.  S.  Foster,  city  clerk.  A.  M. 
Jensen,  city  eng'. 

SANTA  ANA,  Cal. — City  plans  to  imp. 
Pomona  St.,  bet.  Main  St.  and  Maple 
Alley,  and  portions  of  Berkeley  St., 
Orange  Ave.,  and  other  sts:  grade,  cone, 
pave.,  curb,  walks,  driveways;  1911  and 
1915  acts.  E.  L.  A^egely,  city  clerk.  Nat. 
H.   Neff,   city   engr. 


•      PACIFIC  GROVE,  Monterey  Co.,   Cal. 

Until  May  12,   7:30  P.  M.,  bids  will  be 

rec  bv  E.  S.  Johnston,  city  clerk,  to 
imp.  Lighthouse  Ave.,  bet.  19th  and 
Alder  Sts.,  involv.  grade;  2V2-in.  asph. 
cone,  base,  IVa-in.  asph.  cone,  surface 
pavement:  cone,  eurb  and  gutters;  10 
corru  iron  culverts;  4  catchbasins. 
1911  Act.  Bond  Act  1915.  Cert,  cheek 
10%  payable  to  city  ren.  Plans  obtain- 
able  from   H.   D.   Severance,   city    eng. 

FRESNO  Fresno  Co.,  Cal. — County 
Survevor  Chris  P.  Jensen  preparing 
snee  for  proposed  Los  Gatos  rd.  con- 
necting Coalinga  West  Side  ,  fields 
Througli  Los  Gatos  Canyon  to  Hollister 
San  Benito  county  Ime.  Sum  of  f34,000 
is  already  available  fpr  construction  to 
which  $17,000  will  be  provided  by  coun- 
ty from  budget  to  be  made  up  in  July. 

OAKLAND,  Cal.  —  Until  May  13,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city   clerk,   to   imp:  „^„^„. 

Porticns  of  99th  Ave.,  mvolv.  grade, 
curbs,  gutters,  pave  and  walks;  corru. 
iron   and   cone,    culverts.  t3„ki^ 

Portion  of  20th  St.  and  San  Pablo 
Ave.,  involv.  grade;  pave  and  walks, 
catchbasins    and    conduits 

Portions  of  Hamilton  St.  bet.  68th 
and    73rd    Aves.,    involv.    grade;    Curbs, 

^"Browii^lvl:,  bet.  Harbor  View  Ave. 
and  Hopkins  St.,  involv.  grade;  curbs, 
pave;  2  stcrm  water  drains. 

26th  St  bet.  Adeline  and  Peralta 
sts.,  involv.  grade;  curbs;  gutters; 
pave;  walks;  conduits;  catchbasins, 
manholes:  sewers,  etc. 

All  under  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Spec,  on  file  in  of- 
fice of  clerk.  W.  W.  Harmon,  city  eng. 

OROVILLE,  Butte  Co.,  Cal.  —  Until 
May  10  8  p.  m.,  bids  will  be  rec.  by 
John  W.  Gibson,  city  clerk,  to  improve 
portions  of  Safford,  High  and  Oak  Sts., 
involv  grade;  2ii-'n.  asph.  cone,  base, 
li/,.in'  TTarrenite-Bit.  surface  pave- 
ment; hyd.  e^ne.  curb  and  gutters; 
corru.  iron  pipe  culverts;  reconst.  sew- 
er manholes  and  lampholes.  1911  Act, 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Spec,  on  fi)«  in  office 
of  clerk. 

LOS  ANGELES.  Cal.— City  plans  i.> 
imp.  7th  St.,  bet.  Figueroa  St.  and  Gar- 
land Ave.  and  portion?;  of  Ingraham  St.. 
Bixel  St..  8th  St..  Kip  St.,  Francisco 
St  Potter  Park  Ave.  and  other  Sts.: 
chans-e  of  grade  on  7th  St.  and  portions 
of  other  Sts.,  2-in.  sheet  asph  w-  ?;• 
ormored  cem.  curb,  cem,  curb,  11%  it. 
cem.  walk,  combin.  gut.,  35  pressed  steel 
light  posts,  8-in.  to  12-in.  cem.  sewer, 
m.  h.,  etc..  18-in.  to  27-in.  reinf.  concv. 
and  cem.  pipe  storm  drain;  1913  act. 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
—Until  Mav  12,  7:30  P.  M.,  bids  will  be 
rec  by  E.  S.  Johnston,  city  clerk,  to 
imp.  Lighthouse  Ave.  bet.  Alder  and 
west  citv  limits  involv.  grade;  2V2-in- 
asph.  cone,  base  with  1%-in.  asph. 
cone,  surface.  1911  Act,  Bond  Act  191u. 
Cert,  cheek  10%  payable  to  city  req. 
Plans  obtainable  from  H.  D.  Severance 
city  eng.  

S\N  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  10,  8  p.  m.,  bids  will  be  re-; 
by  John  J.  Lynch,  city  clerk.  (2941)  to 
imp.  portions  Santa  Teresa  St.,  bet. 
Santa  Clara  and  Julian  Sts.,  involv. 
grade  I'A-in.  Warrenite-Bithulthic  sur- 
face on  "3-in.  bituminous  cone,  base  . 
hydraulic  dem.  cone,  curbs,  gutters  and 
storm  water  drains,  10-in.  vit.  pipe 
sewer,  8-in.  vit.  pipe  drains^  4-in.  vit. 
pipe  sewer,  etc.  Act.  1911.  CertI  check 
10%  pavable  to  city  req.  Spec,  obtain- 
able  from   Wm.   Popp,   city   eng. 


SAN  JOSE,  S'anta  Clara  Co.,  Cal. — 
Until  May  10,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk.  (2946)  to 
imp.  portions  of  8th  St.,  bet.  Jackson 
and  Taylor  Sts.,  involv.  grade,  1%-in. 
Durite  asph.  cone,  surface  on  3-in. 
base,  liydraulic  cem.  curb,  gutter,  and 
storm  water  inlets.  8-in.  vit.  pipn 
drains,  etc.  Act.  1911.  Cert,  cheek  10% 
payable  to  city  req.  Spec,  obtainable 
from   Wm.   Popp,  city  eng. 


OAKLAND,  Cal. — City  plans  to  imp. 
portions  of  Loma  Vista  Ave.,  bet.  Har- 
bor View  Ave.  and  Hopkins  St.,  involv. 
grade,  curbs,  pave.,  2  corru.  iron  and 
cone,  culverts.  1911  Avt.  Protests  Ma-' 
20.  E.  K.  Sturgis,  city  clerk;  W.  W. 
Harmon,    city   eng. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
May  17,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  8-in.  to  15-in.  vit.  sewer  in 
Fairfax  Ave.,  bet.  L.  A.  city  limits  in 
Willoughby  Ave.  and  Beverly  Blvd.  (in 
Fairfax  Ave.  and  Wilshire  Blvd.  Sewer 
Dist.);  1911  act.  Approx.  quan.  are: 
4829.24  ft.  15-in.  vit.  sewer,  1868.5  ft. 
12-in.  sewer,  1240.98  ft.  10-in.  sewer, 
1808.01  ft.  8-in.  sewer,  ;i6]5  ft.  6-in.  hse. 
sewers,  72  ft.  chimnev  pipe,  28  "B"  m. 
h..  1  std.  jet.  Cham.  "H,"  3  No.  2  f.  t., 
32  m.  h.  frame  and  cover  sets,  392  ft. 
std.  cone,  reinforcement  for  6-in.  pipe. 


LOS  ANGELES,  Cal.— Until  10  a.  u., 
Mav  17,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  imp.  Ewing  St.,  bet.  Echo  Park 
Ave.  and  Preston  Ave.  and  portions  of 
other  sts.:  remod.  with  rock  and  por- 
ti-rns  of  other  sts.;  approx.  quan.  are: 
Ewing  St.,  bet.  Echo  Park  Ave.  and 
Preston  Ave.:  910  cu.  yds.  cut.  46  cu. 
yds.  fill,  6594  sq.  ft.  5-in.  cone,  pave., 
1310  sq.  ft.  remod.  rock  and  oil  surf., 
646  ft.,  unplas.  light  eurb,  32S2  sq.  ft. 
one-course  cem.  walk,  31  ft.  hse.  sew- 
ers. Reset  2  m.  h.  Remove  250  sq.  ft. 
walk.  50  ft.  curb,  100  sq.  ft.  gut.,  325  sq. 
ft.   cobble  gut. 

LOS  ANGELES,  Cal. — Until  10  a.  m.. 
May  17,  bids  will  be  rec.  by  bd.  public 
wk.'.  to  imp.  Merchant  St.,  bet.  7th.  and 
8th  Sts.:  approx.  quan.  are:  94S  cu.  yds. 
cut,  39  sq.  ft.  2-in.  min.  thickness 
remod.  with  asph.  w.  s.,  48.000  sq.  ft. 
6-in.  special  section  cone. 'pave  with  8- 
in.  expan.  jt.  on  centre  line,  2010  ft. 
unplas.  light  curb,  3336  sq.  ft.  1-course 
walk,  120  ft.  hse.  sewers.  Reset  4  m.  h. 
Remove  14  trees,  156  ft.  curb,  30  sq. 
ft.    granite    gut. 


SAN  FRANCISCO  — Keystone  Const. 
Co..  at  $5,966.60,  awarde  dcont.  by  Bd. 
Pub.  Wks.,  to  imp.  19th  St,  bet.  Arkan- 
sas and  Connecticut  Sts.,  i,.ivolv.  538  lin. 
ft  cone.  curb.  $1;  544  sq.  ft.  art.  stone 
walks,  $2  sq.  ft;  3  br.  catchbasins,  $100 
each;  150  ft.  8-in.  sewer,  $3;  8  wye 
branches,  $1  each;  2  br.  manholes,  $80 
each:  10,280  sq.  ft.  asph  cone,  pave., 
$.31:  4,050  sq.  ft.  cone,  pave.,  $.30. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Citv  Eng.  W.  D.  Clarke  preparing  spec, 
to  pave  C  St.,  to  Oak  St.;  D  bet.  Trux- 
ton  and  18th  Sts.,  and  14th  St.,  bet. 
Chester  and  I  Sts.:  31'2-in.  cone,  base, 
li^-in.    Warrenite    surface. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
E.  H.  Lewis,  340  Grand  Ave.,  South  San 
Francisco,  awarded  cont.  by  county  to 
grade  Harbor  Blvd.,  involv.  8500  cu. 
yds.  excavation,  $.45  cu.  yd. 


SACRAMENTO,    Cal.— Until      May      13 
8;15    p.    m.,    bids    will    be    rec.    by    H.    G. 
Denton,   city   clerk,    (2069)    to   imp.   56t^. 
St.,   from   "H"  to  "J"   St.,   involv.  grade,, 
4-in.    asph.    cone,    surface;    cone,    curb^'.' 
and   gutters,    e.  i.   drains,   vit.   sewer,   4.-.' 
in.  tile  drains,  cone,  manholes,  etc.  .19H 
Act.  .  .  ' 

(2071)  to  imp.  Madsen  Ave.,:  .frjom 
Sacramento  Blvd.  west  291  ft.,  involv..; 
cone,  curbs,  gutters,  c.  i.  drains,  vit. 
ironstone  rock  or  gravel,  cone,  man- 
holes, grade,  4-in.  asph.  cone.  pave, 
with   seal   coat,   etc.  Act   1911. 

Cert,  check  10%  payable  to  Citv  r'eq, 
Plans  on  file  in  office  of  clerk.  A.  J.'. 
Wagner,  city  engineer. 


SAN  FERNANDO,  Cal.— Until  7:30  p. 
m..  May  17,  bids  will  be  rec.  by  city  for 
sewers  in  N  Brand  Blvd.,  First  St., 
Workman  St.,  Harding  Ave.,  and  other 
sts.  (Sewer  Dist.  No.  2),  involv  41,148  ft 
S-in..  4897  ft.  10-in.  4663  ft.  12-in.,  4099 
ft.  15-in.  cone.  pipe.  162  std.  brick  m. 
h.,  5  drop  m.  h.,  11  brick  f.  t.,  1000  %- 
in.  galv.  steel  water  lines,  6792  lin.  ft. 
4-in.  mac.  pave.,  4105  lin.  ft.  4-in.  asph. 
cone,  pave.,  103  lin.  ft.  6-in.  concrete 
pave;  1911  act.  Plans  and  spec,  may  be 
obtained  from  the  engrs..  Black  and 
Veatch.  Ferguson  Bldg.,  3rd  and  Hill 
Sts,  Los  Angeles,  on  deposit  of  $15,  $10 
returnable. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Jas. 
Currie,  1100  Peninsula  Ave.,  Burlin- 
game.  at  $44,873.70  (a)  contractor  fur. 
culverts,  and  $38,093,  (b)  county  fur- 
nish culverts,  and  $2.49  (e)  for  rock 
surfacing,  sub.  low  bid  to  county  to 
imp.  Tiburon  Blvd.  from  Tiburon  to 
Corte  Madera  town  limits.  Complete 
list  of  bids  follows: 
James    Currie    (a)    $44,873.70;    (b)    $38,- 

093.10;    (e)    $2.49. 
R.    Johnson,    (a)    $47,465.83;      (b)      $39,- 

965.83;    (e)    $3.00. 
J.    F.    Collins,    (a)    $49,426;    (b)    $44,000; 

(c)    $2.50. 
Guerin    Bros.,    (a)    $53,797.91;    (b)    $47,- 

017.30;    (c)    $3.24. 
Wm.    Moreing,    (a)    $53,939.66;    (b)    $47,- 

534.50;    (e)    $3.00. 
Cuff  &  White,    (a)    $54,225.68;    (b)    $44,- 

222;   (c)    $2.50. 
W.   H.    Hauser,    (a)    $55,168.60;    (b)    $48,- 

313;    (e)    $2.25. 
Renner     Foundation     Co.,     (a)     $73,000; 

(b)    $66,789;    (c)    $3.00. 
J.    P.    H"lland,    Inc.,    (a)      $60,658;      (b) 

$53,658;    (c)   $3.58. 
Ariss    Knapp,    (a)    $78,617.60;    (b)    $T1,-- 

717.60;    (c)    $2.80. 
Frederickson    Watson    Constr.    Co.,    (a) 

$86,645;    (b)    $80,000;    (c)    $21.00. 

REDWOOD  CITY,  Santa  Mateo  Co., 
Cal. — W.  J.  Tobin,  527  Santa  Ray  Ave.. 
Oakland,  at  approx.  $28,900  awarded 
cont.  by  Bay  Shore  Sanitary  District  to 
const,  vit.  pipe  sewer  system,  involv. 
in  the  main  .10,209  lin.  ft.  6-in.  pine, 
$1.50;  2900  lin.  ft.  10-in.  vit.  pipe,  $2.80; 
51    manholes,   $90   each. 


SANTA  BARBARA.  Cal.— Until  7:30 
P.  M.,  May  13,  bids  will  be  rec.  for  6- 
in.  vit.  sewer  in  Gota  St.,  bet.  Olive  St. 
and  266  ft.  s.  w. ;  1911  act.  C.  W.  Moore, 
city   engr.      S.   B.   Taggart,  city  clerk. 


SAN  BERNARDINO,  Cal.— Citv  plans 
to  imp.  H  St..  bet.  Mill  St.  and  Colton 
Ave.,  and  portions  of  I  St.,  Huff  St., 
Esperanza  St.,  and  other  Sts.:  curbs, 
walks,  6-in.  to  10-in.  vit.  sewer,  m.  h., 
f.  t.,  hse.  conn.,  etc.;  1911  act.  Protests, 
May   17. 


HAMPTON 

ELECTRIC  AND  MFG.  CU. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
o2,i  HOWARD  STREET,  SAX  FRANCISCO 

MOTORS 

.»«    iiml    Used,   Roiight.   Sold.    Exchangod,   Routed   and    Repaired 

Indu.strial  Li^lif  and  Power  Insjitanation 

Telephone  SUTTER  3266 
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LODI,  San  Joaquin  Co.,  Cal. — City 
declares  inten.  (71)  to  Imp.  West  Pine 
St.,  bet.  Hutchins  and  Cordier  St.  and 
bet.  Cordier  and  Rose  St.,  Involv. 
grade;  hyd.  Cone,  curb,  gutter;  1%-in. 
Warrenite-Blt.  surface  on  2%-\n.  asph. 
cone.  base.  1911  Act,  Bond  Act  1915. 
Protests  May  17.  L.  F.  Barzellottl,  city 
engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
C.  W.  Wood,  Manteoa,  awarded  cont.  by 
county  to  imp.  li/^-mi.  of  highway  west 
of  Excelsior  School,  involv.  1900  cu. 
yds.  rd.  embankment,  $.50;  2500  tons 
macadam    pave,    $2.75. 


EI^  SEGUNDO,  Cal. — City  plans  6-in. 
to  10-in.  vit.  sewer  in  Collingwood  St., 
Walnut  Ave.,  Oak  Ave|,  Holly  Ave.  and 
other  S'ts.,  in  Lateral  Sewer  Dist.  No. 
2;  1911  act.     Protests,  May  21. 


OAKLAND,  Cal.— City  declares  inten. 
to  sewer  Edith  St.,  bet.  Park  Rd.  and 
Florence  Ave.  and  Florence  Ave.,  bet. 
Edith  and  Cochrane  Ave.,  includ.  man- 
holes, lampholes,  drop  connections  and 
wye  branches.  1911  Act.  Protests  May 
27.  E.  K.  Sturgis,  city  clerk;  W.  W. 
Harmon,  city  engineer. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Peninsula  Paving  Co.,  58  2nd  St., 
San  Francisco,  at  approx.  $15,900 
awarded  cont.  by  county  for  repair  and 
macadam  resurfacing  on  La  Honda  Rd. 
from  San  Gregorio  to  Township  bridge. 


HAYWARD,  Alameda  Co.,  Cal. — E. 
H.  Williams,  San  Leandro  attorney, 
heads  interests  seeking  formation  of 
sanitary  district  for  Ashland,  near 
Hayward.  Ashland  Im.  Club  backs 
movement.  Bonds  would  be  voted  to 
finance   const,    of   sewer   system. 

YUBA  CITY,  Sutter  Co.,  Cal.— City 
trustees  contemplate  appointment  of 
C.  C.  Kennedy,  consulting  engineer, 
Call  Bldg.,  San  Francisco,  to  prepare 
plans  for  proposed  sewer  system,  bids 
for  which  were  previously  rejected  and 
received  on  plans  prepared  by  Edward 
von  Geldern,  city  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  June  7,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pflster,  county  clerk, 
to  imp.  Monutain  View  and  Alviso  Rd. 
from  State  Highway  to  Santa  Clara  and 
Alviso  Rd.  Plans  on  file  in  office  of 
clerk.  Robt.  ("handler.  County  Sur- 
veyor. 

BERKELEY,  Alameda  Co.,  Cal.— J.  F. 
Knapp,  Turlock,  at  $96,586  awtirded 
cont.  by  city  (568)  to  imp.  Sacramento 
St.,  bet.  Dwight  Way  and  south  city 
limits  and  Alcatraz  Ave.,  bet.  Adeline 
and  Sacramento  Sts.,  involv.  grading 
and  paving;  curbs,  gutters,  walks,  lat- 
eral sewers,  manholes,  lampholes; 
catchbasins;  storm  sewers;  domestic 
water  distributing   system. 


SAN  DIEGO.  Cal.— rUntll  10:30  a,  m.. 
May„2T,'"B"rds  will  be  rec.  for  sewer  sys. 
in  Njormal  Hts.,  involv.  35,281.35  lin.  ft. 
6-in.,.  cone,  pipe,  50,251.17  lin.  ft.  8-in. 
cone,  pipe,  1048.68  lin.  ft.  10-in.  cone, 
pipe,  275  cone.  m.  h.,  26  cone,  drop  m. 
h.,  77  cone,  dead  ends.  F.  A.  Rhodes, 
city  engr. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  Patterson  Avenue 
bet.  Harbor  View  Ave.  and  Hopkins 
St.,  involv.  grade,  $.0.j;  cone,  curb,  |.79; 
cone,  pave,  $.23;  10-in.  vit.  pipe  conduit 
with  cone,  cover,  $2.75;  cone,  inlet  with 
e.  i.  grating,  $45. 


OAKLAND,  Cal. — City  declares  inten. 
to  sewer  Calmar  Ave.,  bet.  Paloma  and 
Carlston  Aves.,  and  portions  of  Paloma 
Ave.  adjacent  to  Calmar  Ave.,  includ. 
manholes,  lampholes,  wye  branches. 
1911  Act.  Protests  May  27.  B.  K.  Sturgis 
city  clerk;  W.  W.  Harmon,  city  eng. 


MONTEREY,  Monterey  Co.,  Cal. — Until 
May  11,  7  p.  m.,  bids  will  be  rec.  by  A. 
J.  Mason,  city  clerk,  (2274-C.S.)  to  imp. 
portions  of  Del  Monte  Ave.,  involving 
grade,  6-in.  cement  cone,  pave.,  cone, 
curbs  and  sidewalks,  catchbasins,  12- 
in.  cem.  pipe  eulv.,  drain  culv.  with 
30-in.  salt-glazed  ironstone  sewer  pipe 
manholes,  wyes,  house  connections,  6- 
in.  vit.  salt-glazed  ironstone  sewer 
pipe,  etc.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in  of- 
fice of  clerk.  H.  D.  Severance,  city  eng. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
May  24,  bids  will  be  rec.  by  city  to  imp. 
under  1911  Act: 

Woolman  Ave.,  involv.  358,124  sq.  ft. 
paving  with  5-in.  Portland  cem.  cone., 
10,125.6  lin.  ft.  cem.  cone,  curb,  49,337 
sq.  ft.  cem.  cone,  sidewalk,  803  lin.  ft. 
6-in.  C.  I.  water  main.  1734  lin.  ft.  6- 
in.  cem.  cone,  sewer,  23  6-in.  cem.  cone, 
sewer  laterals,  3  4-in.  cem.  cone,  sew- 
er laterals,  132  water  serv.  conn.,  19  6- 
in.  gate  valves. 

Albatross  St.,  involv.  32,000  sq.  ft. 
paving  with   5-in.  cem.  cone. 


SAN  DIEGO,  Cal. — Geo.  R.  Daley,  4430 
Boundary  St.,  sub  low  bid  to  city  at 
$102,874,  to  imp  of  First  and  Redwood 
Sts.,  involv.  424.31  cu  yds  exc,  10,629 
cu.  yds  embank.,  242,784.08  sq.  ft.  pav. 
with  114 -in.  asph.  eoncr.  w.  s.  on  5-ln. 
Portland  cem.  eoncr.  base,  9305  sq.  ft. 
IVi-in.  asph.  eoncr.  w.  s.  face  on  2  Ms -in. 
apsh.  eoncr.  base,  5066.31  sq.  ft.  cem. 
eoncr.  sidewalk,  1059.71  lin.  ft.  cem. 
eoncr.  curb,  removal  of  trestle,  5  4-in. 
cem.  eoncr.  sewer  laterals,  7  6-in.  cem. 
eoncr.  sewer  laterals,  2  curb  inlets,  culv 
conipl.,  149.T  sq.  ft.  surf,  gut.,  constr.  of 
retaining  wall  and  steps  eompl. 


LASSEX  COUNTY.  Cal. — .\s  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Comm..  May  24,  to  grade  and 
surface  with  screened  gravel,  3.8  mi. 
bet.  4  mi.  west  of  Bieber  and  Bieber. 
Project  involves:  24.200  cu  yds  rdwy 
excavation  without  classification;  192,- 
400  Stat  overhaul;  .55,000  cu  yds  pit  run 
gravel  and  overburden  (excavating  and 
stripping);  30.000  sta  haul  overburden; 
156,500  mi  hauling  gravel;  40  cu  yds 
structure  excavation  without  classifi- 
cation ;••  5,560  cu  yds  screened  gravel 
surface;  1,00  cu  yds  screened  gravel  (at 
plant);  30  cu  yds  Class  "A"  cem  eon 
(structures);  3,000  lbs  bar  rein  steel  in 
place  (structures);  274  lin  12-in.  corru 
metal  pipe;  540  M  gal  water  applied  to 
gravel  surface;  28  monuments.  Comm 
will  fur  corru  metal  pipe. 


RIO  VISTA,  Solano  Co.,  Cal. — Town 
trustees  order  survey  for  new  road  en- 
tering from  west  end  of  Solano-Sacra- 
mento county  bridge. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Un- 
til May  24,  11  a.  m.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  grade 
5.8-mi.  of  Novato-Hicks  Valley  rd..  In- 
volving 12,249  cu.  yds.  grading;  1000  cu. 
yds.  rock  surfacing;  cone,  headwalls, 
culverts.  Plans  obtainable  from  J.  C. 
Oglffsby,  county  surveyor. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
P.ldg.,  .San  Francisco,  at  $20,803  (eng. 
est.  $20,000)  awardel  cont.  by  city  to 
Imp.  portions  of  Hartnell  and  Webster 
Sts.,  involv.  72,200  sq.  ft.  l>4-ln.  asph. 
cone,  surface,  3>4-in.  asph.  cone,  base 
pavement,  $0,228  sq.  ft;  10,300  sq.  ft. 
cone,  walks,  $0.19  sq.  ft;  1946  lin.  ft. 
cone,  curb,  gutter,  $1.10  ft;  80  lin.  ft. 
cone,  gutter,  $0.55  ft;  10  sidewalk 
crossings,   $20  ea. 


VALLEJO,  Sonoma  Co.,  Cal.  —  City 
declares  inten.  (lOi)  to  imp.  Porter  St., 
bet.  Lemon  and  Winchester  Sts.,  in- 
volving grade:  curb,  gutters,  walks; 
culverts,  catchbasins;  5-in.  cem.  cone, 
pavement.  19-ft.  wide,  thickened  to  7- 
in.  at  edges.  1911  Act.  Bond  Act  1915. 
Protests  May  20.  Alf.  B.  Edgecumbe, 
city   clerk.    T.   D.   Kilkenny,   city   eng. 

COLUSA,  Colusa  Co.,  Cal.  —  County 
awards  following  contracts  for  road 
work: 

Asph.  cone,  surfacing  on  Prize  Bridge 
rn  Reclamation  Dist.  2047.  to  Valley 
Paving  and  Const.  Co.,  VIsalla,  $2363. 
Inv  Ives  311  tons  asph.  cone,  surface. 
$7.60   ton. 

Pave  >^  mi.  Butte  Creek  rd.  to  Force, 
Currigan  &  McLeod,  Colusa,  at  $4962 
involv.  2640  lin.  ft.  grade  and  gravel! 
•?.15;  39,705  sq.  ft.  Currigan  and  Mc- 
Leod, at  $1240.  involv.  160  tons  asph 
cone.    $7.75    ton. 


UXIVER.SITY    .4PPOIXTMEXT 


Changes  in  administration  at  the 
University  of  California  were  an- 
nounced by  the  regents  of  the  Univer- 
sity of  California,  who  approved  the 
recommendations  of  President  W.  W. 
Campbell,  at  the  regular  monthly  meet- 
ing held  in  the  office  of  Governor 
Friend  W.  Richardson.  Charles  G.  Hyde 
professor  of  sanitary  engineering  In 
the  college  of  civil  engineering,  will  suc- 
ceed Joel  H.  Hildebrand  as  dean  of 
men. 


CERTIFICATES     GRANTED 

State  Board  cf  Architecture,  North- 
ern District,  has  granted  certificates 
to  practice- architecture  in- California 
to  the  following:  Lazer  L.  Nusbaum, 
1270  California  St..  San  Francisco;  John 
H.  .McC  ol  1304  Bernal  Ave.,  Burlingame, 
.Nathan  O.  Larson,  240  AVildwood  Ave., 
I'iedmont;  Wm.  E.  Schirmer,  Thayer 
Bldg.,    Oakland. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION   REPORTS 

818   MISSION   STREET  SAN   FR^^NCISCO,   CALIF. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  vnth  the  bids  you  received  on  that 
lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  wall  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
'      GINEEKING  NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  ^late- 
rial  Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competiiion — if  you  want  independent 
contractoi-s  to  figu«»  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


LJuilding  &  JZLingineering  IN 


ews 


Saturday,  May  8,  1926 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1474 

Hewlett 

Coburn 

2000 

1475 

Williams 

Schulte 

1000 

1476 

Nederland 

Owner 

5500 

1477 

Phelan 

Owner 

6000 

1478 

Weightman 

Siggs 

3000 

1479 

Pochini 

Faggioni 

3000 

1480 

Milton 

Metcalf 

5000 

1481 

Baglietto 

Dentscher 

3000 

1482 

Hastings 

Kulchar 

20000 

1483 

Viscarra 

Owner 

6000 

1484 

Bordegaray 

Owner 

2800 

1485 

St.    Joseph's 

Leonard 

2500 

1486 

Wedel 

Moore 

1500 

1487 

Page 

Owner 

2500 

1488 

Svilocich 

Carson 

1500 

1489 

California 

Owner 

3000 

1490 

Meyer 

Owner 

7000 

1491 

Meyer 

Owner 

32000 

1492 

Fresno 

Owner 

20000 

1493 

Pacific 

Owner 

25000 

1494 

St.    Mary's 

Barrett 

500000 

1495 

California 

Michel 

1000 

1496 

Chapman 

Owner 

5500 

1497 

Waxman 

Llndquist 

2000 

1498 

Heuer 

Sartorio 

4900 

1499 

McLeran 

Owner 

2500 

1500 

San     Francisco 

Electrical 

1494 

1501 

Parkes 

Andrews 

4000 

1502 

Dold 

Owner 

3000 

1503 

Rogers 

Owner 

3000 

1504 

Ferrari 

Carraro 

5000 

1505 

Moreton 

Owner 

2500 

1506 

Quinn               Meadowbrook 

3000 

1507 

Jones 

Short 

7000 

1508 

Farrenkopf 

Byrne 

5000 

1509 

Hansen 

Owner 

4000 

1510 

Hammer 

Owner 

2500 

1511 

Wallace 

Owner 

1500 

1512 

Rednall 

Owner 

10500 

1513 

Same 

Same 

11000 

1514 

Meyer 

Rednall 

12880 

1515 

Cereghino 

Owner 

10000 

1516 

Leonard 

Owner 

15000 

1517 

R  C  Archbishop 

Bryant 

5500 

1520 

Accornero 

Maffei 

7500 

1521 

Borge 

Owner 

6000 

1522 

Vertner 

Owner 

4000 

1523 

Svvanson 

Owner 

2750 

1524 

Martorana 

Tafoco 

3000 

.1525 

Hedrick 

Owner 

2000 

1526 

Martinson 

Peterson 

8000 

1527 

Barker 

Owner 

5000 

1528 

Higgins 

Barrett 

6000 

1529 

Hjul 

Owner 

9000 

1530 

Steur 

Steur 

40000 

1531 

Winant 

Allen 

3500 

1532 

Drucker 

Crothers 

5$00 

1533 

Silverstein 

Halpern 

3000 

1534 

Mortorano 

Tafero 

3000 

1535 

Santos 

Santana 

12o0 

1536 

Owl 

Brumfield 

3r,ou 

1537 

Gleeson 

Ingraham 

8000 

1538 

Spreckels 

Grace 

10000 

1539 

Galletta 

Owner 

11000 

1540 

Hannah 

Owner 

25000 

1541 

Protestant 

Williams 

180000 

(1474)  fl  JOOST  AVENUE.  Repair 
fire  damage  to  dwelling. 

Owner — Harry    Hewlett,    36    Joost    Ave., 

San   Francisco. 
Architect— None. 
Contractor — Chas.     Coburn,     180     Jessie 

St.,    San    Francisco.  $2000 

ALTERATIONS 

(1475)  453  PINE  STREET.  Repair 
flooring;  erect  partitions  in  res- 
taurant. 

Owner— M.    S.    Williams,    Sutter    Hotel. 

San   Francisco. 
Architect — None.  $1000 


BAKERY 

(1476)      S    SIXTEENTH    105    E    Folsom. 

1-story   brick   bakery. 
Owner— Nederland    Bros.,    1057    Howard 

St.,   San   Francisco. 
Architect- L.   A.   Blecher,    2213   Pine   St., 

S:n   Francisco. 
Contractor    —    Nederland     Bros.,     1057 

Howard  St.,  San  Francisco.       $5500 


DWELLING 

(1477)      N   FULTON    94    W   34th   Ave.    2- 

story  and  basement  frame  dwelling 
Owner — ^P.   J.   Phelan,    895    34th   Avenue 

San  Francisco. 
Architect — A.  H.  Knoll,  222  Kearny  St., 

San    Francisco.  $6000 


DWELLING 

(1478)  W  TWENTY-SEVENTH  AVE. 
150  S  Taraval.  1-story  and  base- 
ment frame  dwelling. 

Owner — M.  Weightman,  2415  27th  Ave. 
San  Francisco. 

Architect — None. 

Contractor — Siggs  and  Walters,  2314 
19th  Ave.,  S.  F.  $3000 


DWELLING 

(1479)      S    REDFIELD    ALLEY      25      W 

Taylor.      1-story        and       basement 

frame   dwelling. 
Owner — E.    Pochini,    910    Union    Street, 

San   Francisco. 
Architect— P.  DeMartini,  948  Broadway 

San    Francisco. 
Contractor^C.  Fasfrioni  and  L.  Ragglo 

1556   Revere  Ave.,    S.   F.  $3000 


DWELLINGS 

(1480)  SB  LAIDLEY  12  &  42  N  E 
Castro.  2  1-story  and  basement 
frame   dwellings. 

Owner — Mrs.  Marie  L.  Milton,  552  Laid- 
ley   St.,    San   Francisco. 

Architect — None. 

Contractor — Joseph  Metcalf,  4688  Mis- 
sion  St.,  S.   F.  $2500  each 

DWELLING 

(1481)  N  LYNCH  234-3  W  Leaven- 
worth. 1-story  and  basement 
frame   dwelling 

Owner — Mae   M.   Baglietto,   1408   Pacific 

Ave.,   San   Francisco. 
Architect — P.   Harris,   1408  Pacific  Ave., 

San  Francisco. 
Contractor — W.   G.   Dentscher,    27   Rose- 

mant  St.,  S.  F.  $3000 


ALTERATfONS 

(14S2)-  NW  POST  &  KEARNY  STS. 
Install  show  windows;  install  two 
elevators;  mezzanine  floor  addi- 
tion. 

Owner — Hastings    Clothing    Co. 

A  rchitect — None. 

Contractor — S.  Kulchar  -Co..  Sth  Ave. 
and    10th    St.,    Oakland,    Cal.         $20,000 


DWELLINGS 

(14SS)      K     EDINBIIRGH     350     and     375 

N   Italy.      Two   one-story   and   b?ise- 

ment    frame   dwellings. 
Owner-Raymond    J.    Viscarra,    218    An- 

dover   St.,   San    Francisco. 
Plans   l)y    Owner 


$3000   ea 
Reni0(U>l 


ALTERATIONS 

(1484)      NO.  775  O'FARRELI 

for  r(»oms  on   2nd   flo"r. 
Ouper — Mr.    Bordegaray,    771    O'FarrcM 

St..   San   Francisco. 
Architect   —   Fabre    &    Hildebrand.     110 

.Suttrr   St.,    San    Francisco.  $2800 

iMosnnoNCE 

iMSr,)  P.AY  VIEW  AND  NEWKALL 
Aves.  One-story  frame  Clergy  resi- 
dence. 

Owner — St.    Joseph's    Orphanage,    Prein. 

A  t  cihtect — None. 

Contractor — John  J.  Leonard.  180  Jes- 
sie  St..  San   Francisco.  $2500 


DWELLING 

(14SK)      E    NOE    85-0    S    Duncan.      One- 

•^tory    and    basement    fiamc    dwell 

ing. 
Own' r— Daisy     E.    E.    Wedil,     40".     2Sth 

St.,   San  Francisco. 
Architect — George    T.    Moore,    14.'>8    X-)'! 

St..   San   Francisco. 
Contractor — Geo.     T.     Moore,     14r)8     No- 

St.,    San    Francisco.  $l5)ii 


Owner — F.    E.   Page,    2768   Diamond   St., 

San   Francisco. 
Architect — None.  $2500 


ALTERATIONS 

(1488)      NO.     21     MERRITT.       Remodel 

residence. 
Owner — Nicholas    Svilocich,    Premises. 
Architect — None. 
Contractor  —  Otto    Carson,    180    Jessie 

St.,   San   Francisco.  $1500 


WAREHOUSE 

(1489)      GRANADA  AND  GEORGIA  STS. 

One-story    steel    frame    galvanized 

warehouse. 
Owner — California    Petroleum    Co.,    311 

California   St.,   San    Francisco. 
Plans    by   Owmer.  $3000 


FLATS 

(1490)      E    NINTH    AVE    201    9   Moraga. 

Two-story  and  basement  frame   (2i 
Owner  —  Meyer    Bros.,    First    National 

Bank  BIdg.,  San  Francisco. 
Architect — None.  $7000 


DWELLINGS 

(1491)      W    LENOX    593,    624,    655,    686, 

717,    748,   779   and   810      S     Taraval. 

Eight      one-story      and      basement 

frame  dwellings. 
Owner — Meyer  Bros.,  First  Nat'l.   Banli 

Bldg.,  San  Francisco. 
Architect — None.  $4000    each 


DWELLING 

(1(87)      W     DL\MOND    150    N    Chener>. 

One-story      and      basement       fran;o 

d\\  tiling. 


DWELLINGS 

(1492)      W    CIRCLE    AVE    100,    125     150 

.S  Judson  St.  and  N  Judson   lOo"  125 

150,  175,  200,  250  and  275  E  Forster. 

Ten   one-story  and   basement   frame 

dwellings. 
Owner — Fresno  Homes,  Inc.,  275  Staples 

Ave.,    San    Francisco. 
Architect — None.  $2000   ea 


S'HOPS 

(1493)      SEVENTEENTH    AND    \nSSIS- 

sippi.     One-story  steel  frame  shops. 

Owner — Pacific   Rolling  Mill   Co.,    Prem. 

Architect — None.  $25,000 


HOSPITAL 

(H94)  BLOCK  BDED.  BY  STANYAN. 
Grove,  Hayes  and  Shrader.  Rein- 
forced concrete  annex  to  hospital 

Owner — St.    Mary's    Hospital,    Premises. 

.\ichitect — Shea  &  Shea.  454  ilontgom- 
ery   St.,   San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco.  $500,000 

SERVICE  STATION 

0495)  NE  THlIiD  &  SOUTH  PARK 
Streets.  1-story  steel  service  sta- 
tion. 

Owner — California  Petroleum  Co.  311 
California    St.,   San   Francisco. 

.Architect — None. 

•  ontractor— Michel  &  Pfeffer  Iron  Wks 
1415    Harrison    St.,    S.    F.  $1000 

-VLTERATIONS 

(1496)  351  353  MONTGOMERY  ST 
alterations   for  offices. 

Owner  —  t.  hapman  DeWolfe  Co.,  425 
Kearny   St.,   San   Francisco. 

-xrehitect— W.  H.  Crim.  Jr..  425  Kearny 
St.,    San    Francisco.  $5500 

ALTERATIONS 

(1497)  9i>4     McAllister     street. 

Raise    flats   and    provide    for   store 
Owner — .1.  Waxman,  1170  Market  Street 

San    Francisco. 
.\  rchitect — None. 
C    ntractor — E.   Lindquist,   244   Scott   St.. 

San    Francisco  $200() 

.\lterations 

(1498)  2346  .MISSION  STREET.  Re- 
tnodel  for  store.";;  interior  and  ex- 
terior  work;    fronts,    etc 

Owner — G.  .\.  R.  Heuer,  425  Kearny  St 
San    Francisco.  ' 

Architect — W.  H.  Crim,  Jr.,  425  Kearny 
St..    San    Francisco. 

Contractor — Peter  Sartorio.  $4900 
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STEEL 

(1499)  XE  MISSION  &  SIXTEENTH 
Streets.  Substitute  steel  in  place 
of   wood   construction    for   store. 

Owner — Ralph  McLeran,  Hearst  Bldg., 
San  Francisco. 

Architect — None.  $2500 


SIGN 

(1500)      1207      VAN      NESS         AVENljE. 

Erect  electric  sign. 
Owner — San    Francisco    Finance    Corp., 

premises. 
Architect — None. 
Contractor    —    Electric    Products    Corp. 

Golden    Gate   Ave.,    S.    F.  $1494 


STORES  &   APTS. 

(K.oi)  S  IRVING  107-6  W  23rd  Ave. 
1-story  and  basement  frame  stores 
and   apartments. 

Owner — Frank  Parkes,  2408  Irving  St., 
San   Francisco. 

Architect — None. 

Contractor — Jas.  A.  Andrews,  4420  Irv- 
ing  St.,    S.    F.  $4000 

DWELLING 

(1502)  S  CONCORD  125  W  Brunswick. 
1-story  and  basement  frame  dwell- 
ing. 

Owner— C.  M.  D:ld.  121  Flournoy  St., 
San   Francisco. 

Architect — None.  $3000 


DWELLING 

(1503)      W    NINTH    AVE.    132-6    S   Mor- 

aga.    1-story    and    basement    frame 

dwelling. 
Owner — John  W.   Ropers,   1253  6th  Ave., 

San   Francisco. 
Architect — None.  $3000 


STORE 

(1504)      W    SAN   BRUNO    55    S    Silliman. 

1-story    reinforced    concrete    store. 
Owner — Victor    Ferrari,    190    University 

Ave.,   San   Fracisco. 
Architect    —    Paul     F.     DeMartini.     946 

Broadway,  San  Francisco. 
Contractor — G.   Carrara,   750   Felton   St., 

San  Francisco.  $5000 


DWELLING 

(1505)  E  EDINBURG  50  N  Italy.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — G.  Moretton,  727  Madrid  St., 
San   Francisco. 

Architect— None.  $2500 


DWELLING 

(1506)  E  TWENTY-SEVENTH  AVE 
150  N  .ludah.  One-story  and  base- 
ment   frame   dwelling. 

Owner — Mr.  and  Mrs.   J.  H.   Quinn,   4595 

iSth   St.,    San   Francisco. 
Architect — None. 
Contractor  —  Frank    E.    Meadowbrook, 

1256    2nd   Ave..   S.   F.  $3000 

DWELLING 

(1507)  N  TERRACE  DRIVE  200  E 
Santa  Clara.  Two-story  and  base- 
ment   frame   dwelling. 

Owner — .1.  ^Valter  Jones,  1564  Chest- 
nut  St.,   San    Francisco. 

Architect — Binder   &    Curtis,    San    Jose. 

Contractor— Wm.  Short,  2121  Waverly 
St.,    Palo   Alto.  $7000 


ALTERATIONS 

(1508)      NO.    45    T\''HITNEY.      Raise    and 

remodel    for    (4)    apartments. 
Owner — Mrs.    Estella    Farrenkopf,    1793 

Sanchez  St.,  San  Francisco. 
Architect — None. 
Contractor — J.    E.    Byrne,    2138    Howard 

St.,    San    Francisco.  $5000 


DWELLING 

(1509)      S    CHURCH       95      N       Randall. 

One-story      and      basement      frame 

dwelling. 
Owner — A.   M.   Hansen,   150   Randall  St., 

San    Francisco. 
Architect — W.     H.     Armitage,     72     New 

Montgomery   St.,   S.   F.  $4000 


DWELLING 

(1510)      E    HARVARD    150    N    Silliman. 

One-story     and       basement       frame 

dwelling. 
Owner — John    Hammer,    126    Jersey    St., 

San   Francisco. 
Architect — None.  $2500 


STORE 

(1511)      SE     BALBOA     AND    TWENTY- 

seventh      Ave.        One-story      frame 

store. 


Owner — Mrs.    E.    Wallace,    2545    Balboa 

St.,    San   Francisco. 
.A.rchitect  —  Fabre    &    Hildebrand,    110 

Sutter   St.,    S.    F.  $1500 


RESIDENCE 

(1512)  W  DIVISADERO  57-6  S  Green- 
wich. Two-story  and  basement 
frame   residence. 

Owner  —  W.  W.  Rednall,  2500  Filbert 
St.,    San    Francisco. 

Plans    by    Owner.  $10,500 


FLATS 

(1513)  W  DIVISADERO  31-6  S  Green- 
wich. Two-story  and  basement 
frame    (2)    flats. 

Owner— W.  W,  Rednall,  2500  Filbert 
St.,    San    Francisco. 

Plans   by    Owner.  $11,000 


RESIDENCE 

(1514)  W  DIVISADERO  82-6  S  Green- 
wich. Two-story  and  basement 
frame    residence. 

Owner — Lillian  K.  Meyer,  1822  Woolsey 
St.,   Berkeley. 

Plans    by    Contractor. 

Contractor— W.  W.  Rednall,  2500  Fil- 
bert St.,  S.  F.  $12,880 


ALTERATIONS 

(1515)      NW  SAN  BRUNO  &  SILLIMAN. 

Remodel     for    stores;       new       show 

windows,    minor   additions,    etc. 
Owner  —  Cereghino    Estate,     2350    San 

Bruno    Ave.,    San    Francisco. 
Architect — Antone    Peterson,     2770    San 

Bruno   Ave.,   S.  F.  $10,000 


RESIDENCE 

(1516)  NE  URBANO  DRIVE  AND 
Moncada.  Two-story  and  basement 
frame   residence. 

Owner — Leonard  &  Holt,  220  Kearny 
St..   San  Francisco. 

Architect — Leonard  &  Holt,  220  Kear- 
ny St..  San  Francisco.  $15,000 


SUILDING 

(1517)  NW  NATOMA  275  W  Third. 
Two-story  and  basement  reinforc- 
ed  concrete   men's   shelter   building 

Owner — Roman  Catholic  Archbishop  of 
San  Francisco,  110  Franklin  St., 
San   Francisco. 

Architect — Smith  O'Brien,  49  Geary  St., 
San   Francisco. 

Contractor — J.  A.  Bryant,  185  Steven- 
son St.,  S.  F.  $55,000 


DWELLING 

(1518)      S    PILGRIM    AVE    82      W      San 

Jose    Ave.   One-story   and   basement 

frame   dwelling. 
Owner — Jas.  .\rnott,  23.5  Grenville  Way, 

San    Francisco. 
.Architect — None. 
Contractor — Jas.    Arnott      &      Son,      235 

Granville    Way,    San    Francisco. 

$4000 


DWELLING 

(l.")19)      W    THIRTIETH    AVE      250      N 

Taraval.      One-story    and    basem.ent 

frame   dwelling. 
Owner — David    H.    Douglas,    137    Bacon 

St..    San    Francisco. 
.\rchitect — None. 
Controctor — Douglas     &     Johnston,     61 

Alder  St.,   San   Francisco.  $3400 


FL  4.TS 

(1520)      N    VALLEJO     82-6     E     Kearnv. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — E.    Accornero.    825    Monadnock 

Bldg.,    San   Francisco. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg.,   San   Francisco. 
Contractor — Paul  Maffei.  587  Edinburgh 

St.,    San    Francisco.  $7500 


FLATS 

(1521)  E  NINETEENTH  AVE  250  S 
Kirkham.  Two-story  and  base- 
ment  frame    (2)    flats. 

Owner — H.  Borge,  177  Caselli  Ave., 
San  Francisco. 

Architect — G.  T.  Murray,  1435  Hyde 
St.,   San   Francisco.  $6000 


DWELLING 

(1522)      E    HAMBURG    75      S      Mangels. 

One-story      and      basement      frame 

dwelling. 
Owner — Vertner  &  Hartzell,   1005  Hyde 

St.,   San   Francisco. 
Architect — None.  $4000 


DWELLING 

(1523)      E    VERNON       225    N      Garfield. 

One-story      and      basement      frame 

dwelling. 


Owner — Noah   S'wanson,   665   Castro   St., 

San    Francisco. 
Architect — -None.  $275(1 


DWELLINvT 

(1,")2-1)      S-    ANDET'vSON    2.5    S    Toniii\-in'^ 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    Maitoratia. 
^  rc'iite  ?t — Nor". 
Contractor — Al    Tafoco,      287      Moultrie 

Si..    :?an    i  .ancisco.  $3000 


ALTRK.ATIONS 

(152.5)  E  UTAH  —  N  Mariposa.  Al- 
terations and  additions  for  (2)  flats 

Owner— W.  Hedrick.  473  U(ah  St.,  San 
Francisco. 

.-\rchitect — None.  $2000 


FLATS 

(1526)  N  BAUER  260  W  Noe.  Two- 
story  and  basement  frame  (2) 
flats. 

Ovvner — Sigfried  Martinson,  53  Landers 
St..    S'an    Francisco. 

-Architect — None. 

Contractor — Arvid  Peterson,  1620  8th 
Ave.,  San  Francisco.  $8000 


DWELLING 

(1527)      SW   CASTENADA    AND   ALTON 

Two-story    and      basement      frame 

dwelling. 
Owner — Marion    Barker,    1725    Pine    St., 

San    Francisco. 
Architect — D.    M.    Crooks,    406    Stewart 

Blvd.,    Oakland.  $5000 


SHED 

(1528)  JERROLD,  MARIN  AND  SAN 
Bruno  Ave.  One-story  frame  lum- 
ber storage   shed. 

Owner — Higgins   Lumber   Co. 

Engineers — Ellison  &  Russel,  Pacifio 
Bldg.,    S.    F. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison   St.,   San   Francisco.  $6000 


.ALTERATIONS 

(1529)      W    OTIS   135    N      Duboce      Ave. 

Change    2nd    floor    wood    joints    to 

concrete    joint    construction;    other 

minor   changes. 
Owner- J.    H.    Hjul,    128    Russ    St.,    San 

Francisco. 
Engineer — J.  H.  Hjul,  128  Russ  St.,  San 

Francisco. 
Contractor — J.    H.    Hjul,    128    Russ    St., 

San    Francisco.  $9000 


APARTMENTS 

(1530)  E  HYDE  90  S  O'Farrell.  Si.x- 
story  and  basement  reinforced  con- 
crete   (23)    apartments. 

Owner — J.  Steur  and  E.  V,  Lacey,  700 
Geary   St.,   San   Francisco. 

Architect — None. 

Contractor  —  J.  Steur,  760  Geary  St., 
San  Francisco.  $40,000 


(1531)      E   OTSEGO   25   S   Santa   Ysabel. 

one-story    and       basement       frame 

dwelling. 
Owner — D.    A.    Winant,    310    Cambridge 

St.,   .San   Francisco. 
Architect — None. 
Contractor — E.   S.   Allen,    131   Peoria   St., 

San    Francisco.  $3500 


FLATS 

(1532)  E  SANCHEZ  80  N  Thirtieth. 
Two-story  and  basement  frame 
(2)    flats. 

Owner — J.  Drucker.  NE  30th  and  San- 
chez Sts.,  San  Francisco. 

Architect — None. 

Contractor — P.  Crothers,  1426  lOtli  Ave. 
San    Francisco.  $5000 


ALTERATIONS 

(1533)      .NO.    635    GOLDEN    GATE    AVE. 

Remodel    for    auto    sales   rooms. 
Owner — Al     Silverstein,     25    Sutter     St., 

San   Francisco. 
Architect — None. 
Contractor  —  J.    Halpern,    1440    Steincr 

St.,  San   Francisco.  $3000 


DWELLING 

(1534)      SW    ANDERSON    AND    TOMP- 

kins.        One-story      and      basement 

frame   dwelling. 
Owner — Frank  Mortorano. 
Architect — None. 
Contractor  —  A.    Tafero,    287    Moultrie 

St.,   San   Francisco.  $3000 


ALTERATIONS 

(1535)      NO.     657       NAPLES.         Rebuild 

front  of   dwelling   and   remodel   for 

private  garage. 
Owner — Jos.  Santos. 
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Arcliitect — J.  Kaiilana,  1547  Leaven- 
worth   St.,    San    Francisco. 

Contractor — .1.  Hantana,  1547  Leaven- 
worth  St.,  San   Francisco.  $1200 


MARQUEK 

(1536)  NB  MISSION  &  SIXTEENTH. 
Erect  mar(iuee   for   store. 

Owner — Owl  Drug  Co.,  16th  and  Mis- 
sion  Sts.,    San   Francisco. 

Architect — Frank  Randall,  2518  Lin- 
coln  Ave.,    Alameda. 

Contractor — Brumfield  Elec.  Sign  Co., 
965    Foisom    St.,    S.    F.  $3500 


DWELLING 

(1537)  W  PALOMA  250  S  Moncada. 
Two-story  and  basement  frame 
dwelling-. 

Owner — Ellen  Gleeson,  135  Sanchez  St., 
San    Francisco. 

Architect — Pring  &  Lesswing,  35  Sut- 
ter St.,   San   Francisco. 

Contractor — M.  C.  Ingrahani,  120  Otis 
St.,   San   Francisco.  $8000 

ALTERATIONS 

(1538)  SW  BUCHANAN  &  PACIFIC 
Ave.  Remodel  two-story  frame  (2) 
flats    for    residence. 

Owner — Mr.  and  Mrs.  Howard  SprecU- 
els,  %  United  Bank  &  Trust  Co., 
San   Francisco. 

Plans  by  Owner. 

Contractor — Grace  &  Bernieri,  703 
Market  St.,   S.   F.  $10,000 

FLATS 

(1539)  N  CHESTNUT  250  W  Brod- 
erick.  Two-story  and  basement 
frame  (2)    flats. 

Owner— J.  Galletta,  1844  Stockton  St., 
San  Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington St.,  San  Francisco.        $11,000 


(1540)      S     EDDY     220     W     WEBSTER, 
Three-story    and    basement    frame 
(15)    apartments. 
Owner — J.   D.   Hannah   and   H.   Kohlwes 
602    California    St.,    San    Francisco. 

Architect — Edw.    E.    Young,    2002    Cali- 
fornia  St.,   S.    F.  $25,000 


(1541)      NE     ^.OMBARD       AND       LYON. 

Two-str    /  a-,  d  b.-/ cement  reinforced 

concrete.    OL..   People's    Home. 
Owner  —  Protestant       Episcopal       Old 

Ladies'     Home,     Golden     Gate     Ave. 

and  Masonic  Ave.,   S.   F. 
Architect— Williams  &  Wood,   405  Mills 

Bldg.,   San   Francisco.  $180,000 

NOTE- — Recorded    contract    reported 
May   5,    1926,    No.    692. 


BUILDING  CQNTFJ^CTS 

(SAN  FRANCISCO  COUNTY) 

Contractor     Amt. 

Haggans 

Sangomino 

Cerda 

Ingraham 

Hansel! 

Bryant 

Herrick 

O'Mara 

Hampton 

Rednall 

Power 

Peterson 

Williams 

Moren 

Meyer 


No. 

Owner 

681 

Lind 

682 

Ivlcata 

682 

Deogracia 

68.3 

Gleeson 

684 

Scafani 

685 

Roman 

686 

Roman 

687 

Roman 

(•,8  8 

Roman 

689 

Meyer 

690 

Pacific 

691 

Martinson 

69  2 

Protestant 

693 

Allegih 

694 

Tadwick 

feTlV^S^CASELLI   AVE.   677-3   W   Doug^- 
lass    W    24-2y2    S    96-04    m    or    1    E 
23-8%    N    96.04    m    or    1    to   be" 
work    except    grading 
fixtures    for   bldg. 

Owner — Mrs.    W.    J.    Lind. 

Architect — None. 

Contractor — Chas.     Haggans,     3685 
brillo    St.,    S.    F. 

Filed  Apr.   29.  1926.   Dated  Apr.   29,  x^^v 

1st    of    each    month     15% 

:{(»    €lay.s    after    25% 

TOTAI-   COST — Cost   of   material   and 
labor   plus   expenses. 

Bond,    sureties,    forfeit,    none.   Limit,    90 

days.        Plans     and      specifications     not 

filed. 


A'l 
shades    and 


1926 


liUILDlNG 

(682)  —  CHESTNUT  193-3  W  Powell. 
All  worlv  for  2-story  and  base- 
ment  and    garage   bldg. 

Owner — Luigi  Licata,  400  Bay  St.,  S.  F. 

Architect — None. 


Contractor — A.  Sangomino. 

Filed  Apr.  29.  1926.  Dated  Apr.  20,  1926. 

Forms    filled $1600 

Rafters    covered     2500 

Rough    plaster   on    250) 

Finished     2500 

Usual    35    days    2500 

TOTAL  t:OS'T,  $11,600 
Bond,  sureties,  norie.  Forfeit,  $10  p>;r 
day.  Limit,  90  days.  I'lans  and  spec- 
ifications   not   filed. 


ALTERATIONS 

(682)  N  FILBEJiT  87-6  W  Montgom- 
ery W  23-6  x  \  137-6.  All  work 
for    alterations    to    bldg. 

Owner — Benito    and    Ruflna    Deograeix. 

Architect — None. 

tJontractor  —  John  Cerda,  358  Vienna 
St.,    S.    F. 

Filed  Apr.  30,  1926.  Dated  Apr.   15,  1926. 

House     raised     $1000 

Foundation    up    1000 

Roof   changed    1000 

Completed    and    accepted     100  J 

TOTAL    COST,    $400; 

Bond,   sureties,   forfeit,    none.    Limit,    90 

days.      Plans   and    specifications   filed. 

RESIDENCE 

(683)  LOT  13  BLK.  3  on  Moncada 
Way  and  Paloina  Ave.,  Inglesido 
Terraces.  All  work  for  2-story 
and    basement    frame    residence. 

Owner — Ellen  Gleason,  132  Sanchez  St., 

San    Francisco. 
Architect — Pring    &    Lesswing,    58    Sut- 
ter   St.,    S.    F. 
Contractor — M.    C.    Ingraham,    120    Otis 

St      S     F 
Filed  Apr.  30,   1926.  Dated  Apr.   19,   1920 

Rough    frame    up    $2550 

Brown    coated    2550 

Completed    and    accepted    2550 

Usual    35    days     2559 

TOTAL  COST,  $10,200 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
da}'.  Limit,  90  days.  I'lans  and  spec- 
ifications   filed. 


FLATS 

(684)  NW  FRANCTS'^O  and  Midway 
W  22-11  V  N  68-9.  All  work  ex- 
cept lierhting  fixtures  and  shade<< 
for  2-storv  and  basement  frame 
flat  bldg. 
Owner — A.     and     Antonia     Scafani,     234 

Francisco    St..    S.   F. 
Agent — Paul    J.    Capurro. 
.Architect — Ncne. 
Contractor    —    George    H.    Hansell,    34'< 

10th    St..    S.    F. 
Filed  Apr.  30,  1926.  Dated  Apr.  15.  1926. 

Roof    on     $300.) 

Brown    coated     3000 

Completed     and     accepted     ....    3000 

Usual    35    days    3010 

TOTAL  COST.  $12,000 
Bond.  $6000.  Sureties.  C.  W.  HigGin<; 
and  Henry  Papenhausen.  Forfeit,  $90. 
T-iniif.  none.  Plans  and  specification:; 
filed. 


TWO-STORT   BLDG. 

(6851  NW  NATOMA  275  SW  3RD  NW 
150  X  60.  All  work  except  elec- 
trical work,  sewering,  plumbing 
heating  and  steel  work  for  2-storv 
and  basement  build'nu-. 
Owner — The  Roman  Catholic  Arch- 
bishon  of  S.  F.,  1100  Franklin  St., 
San  Francisco. 
Architect — Smith    O'Brien.    49    Geary    St. 

.'^.in    Francisco 
Contractor — .T.    A.    Brvant,    185    Steven- 
son   St.,    S.    P. 
Filed  May   3,   1926.   Dated   Apr.   30.    1926. 

1st    of    each    month     75% 

Usual   35   days    25% 

TOT.\L  COST,  $43,504 
Bond,  $21,752.  Sureties.  Pacific  Indem- 
nity Co.  Forfeit.  $10  per  day.  Limit, 
75  days.      IMans  and  specifications  filed. 


f686)      STEEL  WORK    0.\    ABOVE. 
Contractor — Herrick    Iron    Work.s,    ISth 

and    Campbell    Sts.,    Oakland.     • 
Filed   May   3,    1926.   Dated   Apr.   30,   1926. 
Payinonts   same  as  above. 

TOTAL  COST,  $10,940 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  I.,imit,  60  days.  I'lans  and  speci- 
fications  filed. 


(687)        SEWERING.     PLUMBING     AND 

neating   on    above. 
Contractor    —    O'Mara    &    Stewart,    218 

Clara  St.,  S.  F. 
Filed  May.  3,   1926.  Dated  -Apr.   30,   1926. 
Payments  same   as   above. 

TOTAL   COST,    $5475 


Bond,  .'■ureties.  none.  Forfeit,  $10  per 
day.  Limit,  as  fast  as  required.  Plans 
and  specifications  filed. 


(688)  ELECTRICAL        WORK        O.V 

above. 
Contractor — Hampton    Electric    &    Mfg. 

Co..    525    Howard   St..    S.    F. 
Filed   May  3,    1926.   Dated   Apr.   30,   1926. 

Conduits  and   outlets   in    $300 

Completed   and   accepted    ....BalancJ 
TOTAL    COST.    $65' 
Bond,      sureties,      forfeit,      limit,      none. 
I'lans  and  specifications   filed. 


DWELLING 

(689)  W  DIVISADERO  82-6  S  Green- 
wich S  25  X  W  110.  All  work  for 
2-story    frame    dwelling. 

Owner — Lillian   K.   Meyer. 
Architect — None. 

(  ontractor — W^    W.    Rednall.    2500    Fil- 
bert  St..    S.   F. 
Filed  May   3.   1926.   Dated   Apr.   28,   1926. 

Frame   up   and   enclosed    $3220 

1st  coat   mortar  on    3220 

Completed    and    accepted    3220 

Usual    35    days    .  . . .' 3220 

TOTAL  COST.  $12,880 
Bond.  $6440.  Sureties,  F.  A.  Freese  and 
W.  P.  Holmes.  Forfeit,  $3.00  per  dav. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 

(690)  On  TWENTY  -  THIRD  NEAR 
Georgia.  All  work  for  corrugated 
sheet  metal  roof  for  eact  half  of 
engine   room   station   A. 

Owner — Pacific    Gas    and    Electric    Co.. 

245    Market    St.,    S.    F. 
Architect — None. 
Contractor  —  Power    &    Pike    Co.,    128 

Beale    St.,   S.   F. 
Filed  May   4,   1926.   Dated   Apr.   29,    1926. 

As   work   progresses    75% 

Usual    35   days    25 % 

TOTAL  COST.  $3450 
Bond,  $1725.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  none.  Plans 
and    specifications    filed. 


FRAME    BLDG. 

(691)       N    BEAVER    260    W    NOE.       All 
work    for    2-story    frame    flat    bld^. 
Owner — Sigfrid   Martinson. 
Architect — None. 
Contractor — Arvid    Peterson.     1620     8th 

Ave.,    S.    F. 
Filed    May   4,    1926.    Dated   May    3.    1926. 

Brown    coated     $2776.67 

Completed    2776. '^7 

Usual     35     days      2776. u7 

TOTAL  COST.  $S330 
Bond.  $4165.  Sureties,  H.  A.  Norman 
and  Albin  Waiden.  Forfeit,  none 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 


BUILDING. 

(692)      N    E    LYON    AND    LOMBARD    E 

208.3%    N    112.6    W    25   X   25   W   75   S 

12.6    W    103.8*4     S    125.1. 
All     work     2-story     and     basement    and 

attic    reinforced    concrete    building. 
Owner — The    Protestant    Episcopal    Old 

Ladies'  Home. 
Architect — None. 
Contractcr    —    Williams    &    Wood,    405 

Mills   Bldg. 
Filed    May    4,    1926.    Dated   Apr   28.    1926 
Before   10  each  month,  of  value.. 75% 

35    days    after    25% 

TOTAL  COST.  $189,452 
Bond,  $95,000;  sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  forfeit,  none; 
limit.  240  days.  Plans  and  specifications 
filed. 


BUILDING. 

(693)      N   W    ANZA  AND  34TH  AVE.  W 

25   X   N   25. 
All   work    except   painting,   electric   fix- 
tures   and    furnaces    and    shades    of 
2-story    and    basement    frame    bldg. 
Owner — Miss   Leanore   E.   Alleigh. 
Architect — E.    A.    Neumarkel.    547    Mar» 

ket   St. 
Contractor — George      R.      Moren.      3225 

Market   St. 
Filed  May  4,   1926.        Dated  May  4,   1926 

Roof    on     $3518 

Inside    plaster-  completed    3518 

Completed    and    accepted    8618 

35    days    after    S624 

TOTAL  COST.  $14,078 
Bond,  $7050;  sureties.  American  Surety- 
Co.:  forfeit.  $10;  limit.  85  days.  Plans 
and    specifications    filed. 


STORE.   APT. 

(694)  N  TARAVAL  82-6  E  32nd  Ave 
E  25  X  N  100.  All  work  for  1- 
story  frame  bldg..  store  and  apar.- 
nient. 


32 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  May  8,  1926 


Owner — A.  M.  and  A.  Tadwick. 
Architect — None. 

Contractor — Mever    Bros.,    1    Montgom- 
ery   St.,   S.    F.  ^       „„^ 
Filed   May    5,    1926.    Dated   May    5,    1926. 
Side   and  roof  sheathing  on.. $1412. bO 

Drown    coated     1412.50 

Completed     ■^'*-'^?--2 

Usual    35    days    '^^/hi. 

TOTAL,    COST,    $5650 
Bond,    sureties,    forfeit,    none.   Limit,   90 
days.      Plans   and   specifications   filed. 
« 

COMPLETION  NOTICES 

SAN    FU.^^NCISCO   COUNTY 

Recorded  "~]^^  Accepted 

April  29.  1926— NW  IRVING  AND 
Fifteenth  'Ave  N  lOOxW  40.  Fred 
Warden    to    whom    it    may    concern 

.  .  .  .April    28,    19jsb 

April  ■  2i  '  192'6— SE  THIRTY-THIRD 
Ave  and  Ulloa  125  on  UUoa  and  325 
on  33rd  Ave.  Charles  E  and  Orabel 
Young  ti)  Nortb  Beach  Auto  Haul- 
ing   Co April    8     1926 

\\n\l  29,  1926— N  HALE  12o  E  Mer- 
rill E  25x75.  J  F  and  Hazel  E 
Thorne   to   whom   it   may    concern.. 

April     26,     1926 

April  29,  1926 — S  W  DRAKE  distant 
257.09  S  E  from  pt.  common  to 
said  line  Drake  and  curve  of  50  ft. 
raidus  connecting  said  line  Drake 
with  S  line  Winding  Way  Crocker 
Amazon  tract  sub  No.  2,  running 
S  E  along  S  W  Drake  40.06th  bear- 
ing S  50°  42'  54"  W  120.30th  bear- 
ing N  39°  17'  06"  W  40  th  bearing 
N  50°  42'  54"  E  122.74  to  S  W  Drake 
and  pt.  of  beg.  ptn  lands  belonging 
to  Crocker  Estate  Co.,  lying  and 
being  in  San  Francisco.  Crocker 
Estate  Company  to  whom  it  may 
concern     April    20,    1926 

April  29,  1926— W  EDGAR  PLACE  400 
S  Bruce  Ave  W  pari  with  Bruce 
Ave.  225  to  E  Harold  Ave.  S  25  E 
112-6  S  100  E  95  more  or  less  to 
E  bdy  line  Blk  B,  Lakeview  N  E 
along  said  bdy  line  52  more  or  less 
to  \V  Edgar  place  N  along  Edgar 
place  75  to  begng  ptn  blk  B  Lake- 
view.  W  E.  and  Mary  E  Gray  to  F. 
J     Ford    April    15,    1926 

April  29,  1926— S  W  DRAKE  distant 
217.07  S  E  from  pt  common  to  said 
line  Drake  and  curve  of  50  radius 
connectng-  said  line  Drake  with  S 
Winding  Way  Crocker  Amazon  trt 
sub.  No.  2  running  S  E  along  S  W 
Drake  40.02  th  bearing  S  50°  42'  54" 
W  122.74  th  bearing  N  39°  17'  06" 
W  40  th  bearing  N  50°  42'  54"  E 
123.69  to  S  E  Drake  and  pt.  of  be- 
ginning. Ptn.  lands  belonging  to 
Crocker  Estate  Co.,  lying  and  be- 
ing in  San  Francisco.  Crocker  Es- 
tate Company  to  whom  it  may 
concern     April    20,    1926 

April  29,  1926— LOT  27  BLK  A  MIS- 
si-in  Terrace.  Lot  22  Blk  3046,  mp. 
Blk.  3046  and  Ptn  Blk  3077  Monte- 
rey Heights.  Walter  E.  Hansen  to 
whom   it  may  concern  .  .April  26,  1926 

April  29,  in26— E  SANTA  CLARA 
Ave.  105.3  S  Portola  Drive,  Lot  3 
Blk  21,  St  .Francis  Wood  extn  2. 
T.  W.  McClenahan  to  whom  it  may 
concern     April    29,    1926 

.4pril  29,  1926— NE  MALLORCA  WAY 
75.193  NW  from  Alhambra.  A  W 
Eriksen  to  whom  it  may  concern 
April     29.     1926 

April  28.  1926 — W  NAYLOR  58  S 
Munich,  28x100.  Emil  Peterson  to 
whim    it    mav    concern .  .A.pril    27.    1926 

April     28,    1926 W    EIGHTEENTH 

Ave  100  N  Judah  N  25 xW  120.  S  R 
Anderson  to  whom  it  may  concern 
April    27,    1926 

.April  28,  1926 — SE  BRUNSWICK  & 
Whittier  25x79.  Nelson  E  Lutz  to 
whom   it   may  concern ...  .Apr.    28,    '26 

April  28,  1926— W  RHODE  ISLAND 
375  N  23rd  N  25xAV  100.  Edward 
F  Grace  to  whom  it  may  concern 
April    28.    1926 

April  30,  1112G— N  FELL  110  W  Gough 
W  120  X  W  27-6.  J.  P.  Eberlv  to 
H.    L.    Petersen    Feb.    15,    1928 

April  30,  1926— E  43RD  AVE.,  225  S 
Anza.  J.  F.  Dowling  to  whom  it 
may  concern    April   30,  1926 

April  30,  192C  — S  GltEEN  y;»-9  E 
Franklin  No.  1565  Green  St.  Chas 
A  Johnson  to  whom  it  may  con- 
cern  April     24,     192G 

April  30,  1926— S  GREEN  186-10  W 
Van   Ness   Ave   No.   1545   Green   St. 


Chas  A  Johnson  to  whom  it  may 
concern April    29,    1926 

April  30,  1926 — N  FILBERT  87-6  W 
Montgomery  W  23-6xN  137-6. 
Benito  Deogracia  to  John  Cerda.  . 
April    29,    192i; 

April  30,  1926  —  W  TWENTY- 
fourth  Ave  200  S  Geary,  W  120xS 
25.  Bridget  Neville  to  Olaf  G  Olsen 
April     24,     1926 

April  30,  1926— .SW  SANTA  ROSA  25 
m  or  1  SE  Cayuga  SE  alg  Santa 
Rosa  25  m  or  1  SW  84  NW  25  NE 
89  to  beg.  The  McCarthy  Co  to 
James  Arnott  &  Son...  April   10,   1926 

April  30,  1926— E  FORTY-THIRD 
Ave  275  S  Anza  S  alg  Anza  —  E 
43rd  Ave,  25x120.  L  E  Eddy  to 
whom   it  may  concern .  .April  30,  1926 

April  30,  1926— S  GREEN  126-4  W 
Van  Ness  Ave  No.  1535  Green  St. 
Chas  A  Johnson  to  whom  it  may 
concern April    29,    1926 

April  30,  1926— W  TWENTIETH  AV 
250  N  Taraval  No.  2355  20th  Ave. 
Frank  Teller  to  Peter  Medus  .... 
April     30,     1923 

April  30,  1926— LOT  22  BLK  57  N 
Wilde  Ave  387  W  Goettengen,  Rees 
Tract.  Philipp  Petz  to  whom  it 
mav     concern April     30,     1926 

April  30,  1926— LOTS  393,  394,  395  & 
396    Gift    Map    No.    4.      Pacific    Mill 

&   Cabinet   Co   to  C   F   Parker 

April     28,     1926 

April  30,  1926— NW  ARLINGTON  13 
NE  from  NE  Roanoke  25x75.  Sal- 
vatore  Carafalo  to  whom  it  may 
concern April    30,    1926 

April  SO,  1926 — S  CABRILLO  95  E 
Thirty-ninth  Ave  E  25xS  100. 
Jonathan  Anderson  to  Meyer  Bros 
April    30,    1926 

April  30,  1926— LOT  7  BLK  2  Sub.  1 
Castro  St.  Addn.  Anna  J  and 
Ernest  R  Vogel  to  Sig  S  Olafson.. 
April     28,     1926 

Mav  1.  1926 — E  FORTY-EIGHTH  AV 
100  N  Lawton  N  25xE  120.  Eugene 
M  and  Lillian  M  Hoekin  to  whom 
it   may   concern April    27,    1926 

Mav  1,  1926— N  FARALLONES  275 
W  Plymouth  Ave  N  125xW  25  Ptn 
Blk  M,  Railroad  N  A  Assn.  Clif- 
ford G  Cook  to  whom  it  may  con- 
cern  April    20,     1926 

Mav  1.  1926 — S  PRECITA  AVE  630  W 
Folsom  24-6x100.  Axel  P  Larson 
to  whom  it   may  concern. May  1,   1926 

Mav  1,  1926 — S  GOLDEN  GATE  AVE 
55  W  Broderick  W  alg  Golden  Gate 
Ave  82-6xS  100  W  A  530.  Earl  H 
Markwart  and  Eugene  Palmuth  to 
whom  it  m.ay  concern ..  April  26,  1926 

May  1,  1926— LOT  2?  BLK  143  Map 
Brown  Estate  Co's.  Sub.  Ptn  Univ 
Md.  Josie  M  Nichols  to  Boyd  C 
Lindsay May    1,    1920 

May  1,  1926— SE  TWENTY-NINTH 
Ave  and  California.  American 
Property  Co  to  J  H  Miller  and  W 
H    Luckensmeyer April    30,    1926 

May  1,  1926— E  THIRTY-SIXTH  AV 
100  S  Santiago  E  120xS  50.  John- 
son &  Erlendson  to  whom  it  may 
concern April    27,    1926 

May  1,  1926— S  SANTIAGO  95  E  36th 
Ave  S  lOOxE  25.  Johnson  &  Er- 
lendson to  whom  it  may  concern.. 
April     27.     1926 

Mav  1,  1926— INT.  THIRTY-SIXTH 
Ave  and  Santiago  S  95  E  100  N  95 
S  to  beg.  Johnson  &  Erlendson  to 
whom   it  mav  concern ...  April  7.  192G 

May  1,  1926— SE  EDINBURGH  50  SW 
France  Ave,  25x75.  Victor  Holm- 
gren  to  whom  it  may  concern 

May     1,     1926 

May  1,  1926 — SW  FLORENTINE  AVE 
325  NW  Morse.  J  Isacson  to  whom 
it   may   concern May   1,    1926 

May  1,  1926— W  SEVENTEENTH 
Ave  139-4,  164-4,  189-4.  214-4  and 
239-4  N  Santiago  N  25xW  120.  Byrd 

0  Smith  to  whom  it  may  con- 
cern   May    1,    1926 

May  1  1926— SW  AVALON  AND 
London  NW25xSW  75.  Ptn  10  Acre 
Tr  known  as  Hebrew  Home  for 
Aged     Disabled.       I    M    Somnier    to 

1  -M    Sommer   &   Co 

May    1,     1926— NW    LO.NDON     75    SW 

Avalon  S  W25xNW  75.  Ptn  10  Acre 
Tract  known  as  Hebrew  Home  for 
Aged  Disabled.  I  M  Sommer  to  I 
M    Sommer   &   Co 

May  1.  1916— SW  AVALON  AVE  50 
and  25  NW  London  NW  25xSW  75. 
I'ln  10  Acre  Tct  known  as  Hebrew 
Home  for  Aged  Disabled.  I  M 
Sommer  to   I  M   Sommer  &   Co 

May  3,  1926— N  W  MADRID  275  S  W 
Peru  Ave.  S  W  alg.  Madrid  25  x  N 
W  100,  Ptn  lot  7  Blk  31  Excelsior 


H.  D.    Louis  Bisso  to  whom  it  may 
concern    April    24,    1926 

May  4,  1926  —  NE  JACKSON  and 
Steiner  E  alg.  Jackson  52-6  x  N 
117-8H  W  62-6  to  E  Steiner  S  alg 
said  line  to  pt.  of  beg.  Thos. 
Hamill  and  R.  G.  Hall.  Inc.  to 
Thos.    Hamill    May   4,    1926 

May  4.  1926— W  PARNASSUS  AVE. 
207-9  W  Willard  W  alg.  N  Par- 
nasaus  Ave.  26  x  N  131-10%.  Ma- 
tilda M.  Meyer  to  George  Wolfen- 
den    May    4,    1926 

May  4,  1926  —  W  VIENNA  175  S 
Persis  No.  530  Vienna.  Walter  R. 
and  Amelici  Koch  to  Walter  R. 
Koch Mav  3,   1926 

May  4,  1926  —  SE  W±i,BSTER  and 
Lewis  S  alg.  E  Webster  275  x  E 
412.'^  Pacific  Gas  &  Electric  Co. 
to  Healey  Tibbitts  Construction 
Company May  4,   1926 

May  4,  1926 — LOTS  32,  33,  34  BLK. 
20  Lakeview.  Thos.  J.  Sullivan  to 
whom    ir    may    concern.. May    3.    1926 

May  4,  1926— LOT  25x120  W  46TH 
Ave.  250  S  Irving.  P.  J.  Cox  to 
whom    it    mav    concern.. May    4.    1926 

May  4,  1926 — W  43RD  AVE.  250  N 
Anza  N  25  x  120.  F.  Arthur  Gaw- 
thorne  to  whom  it  may  concern.. 
Apr.    1.    192ft 

May  4,  1926— N  STAPLES  AVE.  250 
W  Detroit.  W.  W.  Jefters  and 
Nils  Wiseth  to  whom  it  may  con- 
cern        May    3,    1926 

May  4,  1926  —  W  21ST  AVE.  1539 
21st  Ave.  J.  A.  Pareira  to  whom 
it  may  concern    Completed 

May  3,  1926— N  HEARST  AVE  125  E 
Edna.  Isaacson  &  Nylund  to  whom 
it   may   concern April   22,   1926 

May  3,  1926— LOT  18  BLK.  3053  MAP 
Blks.  3050  to  3053  and  ptn.  Blks. 
3038  and  3054  Westwood  Highlands 
SE  St.  Elmo  Way  dist.  25  W  E 
from  SE  line  Lot  23  Blk.  3049 
Monterey  Heights  th.  alg.  SE  St. 
Elmo  Way  78  NE  th.  alg.  line  Lot 
24  Blk.  3049  S'  43°  40'  E  100.061  th. 
alg.  SE  line  Lots  24  and  23  S  26° 
34'  W  58.5  th.  N  54°  55!  59"  W 
113.766  to  beg.  all  Lot  24  and  ptn. 
Lot  23  Blk.  3049  Map  Blks.  3049 
and  3049  Monterey  Heights.  Hans 
and  Esther  E.  Nelson  to  whom  it 
may  concern    Apr.   30,   1926 

May  3,  1926— S  LOMBARD  139-9 1^  E 
Stockton  E  27-8y2  x  S  137-6.  Ulisse 
Bernardini  to  whom  it  may  con- 
cern        Apr.   30,   1926 

May  3,  1926 — LOTS  4,  5,  6,  BLKS. 
3274  Monterey  Heights,  1045,  1055 
and  1065  Monterey  Blvd.  George 
W.  and  Agnes  Bo.xton  to  whom  it 
may   concern    May    3,    1926 

May  3,  1926  —  SE  ANDOVER  AND 
Tompkins  S  25  x  E  70  Lot  49  Gift 
Map  2.  Sundell  &  Isaacson  to 
whom  it  may  concern    .  .Apr.   30,  1926 

May  3,  1926 — NE  MORAGA  and  11th 
Ave.  N  100  x  E  32-6.  Wm.  Len- 
hoff  to  Stempel  &  Cooley.  .Apr.  30,  '26 

May  3,  1926— E  40TH  AVE.  125  N 
Balboa  N  along  E  40th  Ave.  100  x 
E  120.  J.  W.  Edmonds  to  Meyer 
Bros April    30,    1926 

May  3,  1926— S  FELL  82.6  E  FRANK- 
lin  S  120  r  E  27.6.  S.  Weinstock 
&  P.  Wauger  to  Louis  J.  Colin.... 
May    1,     1926 

May  3,  1926— E  POLK  107.6  N  BAY  N 
30  X  E  100.  Hind  Building  Co.  to 
whom  it  may  concern ...  .May  1,  1926 

May  3,  1926— N  McALLISTER  57  E 
Steiner  E  27  x  N  110.  Jos.  and 
Fanny  Stone  to  Stoneson  Bros.  & 
Thorinson    April    24,    1926 

May    3,    1926— N    REDWOOD    137.6    W 
Laguna   27.6   x   42.1.    Mrs.   Helen   E. 
Walrose  to  G.  H.  Jovick.Apr  22,  1926 
« 

LIENS  PILED 


SAN   FRANCISCO   COUNTY 


Kecorded  Anauunt 

April  27  1926— E  FOUNTAIN  286-4 
S  Twt-.ty-fourth  S  25xAV  125  Ptn 
Lot  15  Blk  6502.  Pacific  Terrazzo 
Marble   Co  vs   Kingsley  T  Minor.. $54 

April  28.  1926— N  ASH  AVE  192-6  E 
Buchanan  E  27-6xN  120.  Acme 
Gravel  Co  vs  Helena  Dieling, 
Draper  Hand  (as  Ash  &  Hand) .... 
$100.44 

April  28,  1926— E  FOUNTAIN  286-4 
S  Twenty-fourth  S  25xE  125.  Acme 
Gravel  Co  vs  Kingsley  J  Miner.  .  . 
$55.09 

April    28.     1926— E    FONTAINE    286-4 

.     City  Surveying  Co  vs  M  and 

E    Churkin    $20 


Siilurday,   May   8,  1926 


BUILDING    AND    ENGINEERING    NE^VS 


ii 


April  28,  1926-NW  TK^^Y  275  NE 
Edwin  T  Peterson  va  Dr  F  A  Gaw  ^^ 

or  ?E    120-5%     NO      555    43rd    Ave. 

'"'^Ave.  W  alg.  S  Lake  38  x  S  143. 
Tasner  La  Rosa  alias  G.  La  Kosa, 
TnP  Paranagus  alias  G.  Caram- 
agno  and"sam  Demichelli  vs.  AM. 
Hardv  and  Frank  B.  Solin  ••  $-57;^' 
Apr  29;  me-W  43RD  AVE  150  S 
^•^Anza's  alg.  W  43rd  Ave.  30  x  W 
100.  Jasper  La  Ro^a  alias  G  La 
Rosa  and  Fred  Demichelli  vs.  F 
A     Gawthorne    and   Frank    B.    Sohj^^^ 

AdV  ■  29'  1V26— S  NORIEGA  15  E  20th 
Ave  'e  25  X  S  100.  Sam  Dime- 
phelli,  Wm.  Lecci,  Sam  Bonano  & 
.loe    Paranagus    vs.    A.    O.    Field    & 

Ap7'%t    f9'26"-W  -SSTH-  XVE.-  "22^ 's'' 
Clement    S   alg.    W    35th    Ave     25    x 
W    120       Empire    Planing    Mill    vs.    _ 
Harry    F.     Pool     $536.9.) 

\nr  29,  1926  —  N  GOLDEN  GATE 
Ave  60  E  Divisadero.  California 
Steel  Pr^^ducts  Co.   vs.  H.  O.  Linde- 

j-j"!  3,T\  ...■• $Z1X, 

Apr  29,"i926— S  TOLEDO  WAY  125 
E  Pierce  E  25  x  S  125.  Fred  Dim- 
ichelli  and  F.  Gabrilla  vs.  F.  A. 
Gawthorne   and   Frank   B.    Solin..  $5-«. 

Apr.  29.  1926— COM.  90  N  CHESTNUT 
and  222.558  E  Pierce  E  32.499  NW 
87.04  W  26  NW  to  beg.  Jasper  La 
Rosa,  Jos.  Paranagus  and  Sam 
Dimichelli  vs.  F.  A.  Gawthorne  & 
Frank    B.    Solin     $25.40 

Apr.  30,  1926— N  POINT  LOBOS  AVE. 
72  and  a  fraction  E  43rd  Ave.  E 
alg.  N  Point  Lobos  Ave.  30-5%  N 
82-11%  W  30  S  77-10%  and  point 
of  beg.  Davis  Hardwood  Co.  vs. 
Dr.    F.    F.    Gawthorne    $74.4'J 

Apr.  30,  1926— W  43RD  AVE.  250  N 
Anza  N  alg.  W  43rd  Ave.  25  x  W 
120.  A.  Schafer  vs.  .Dr.  F.  A.  Gaw- 
thorne  and   John   Irvine $175. 

Apr.  30,  1926  —  —  E  EDINBURGH 
125  S  Russia.  Excelisor  Hard- 
ware Co.,  Inc.  vs.  Leon  and  Rose 
Hepple     $56.50 

Apr.  30,  1926  —  SW  POPE  200  S'E 
Cross.  Excelsior  Hardware  Co., 
Inc.    vs.    F.    A.    Gawthorne.     .  .     $12.75 


Apr.  30,  1926— LOTS  12  and  13  BLK. 
5837,  St.  Marys  I'ark.  Excelsior 
Hardware   Co.,  Inc.   vs.   L.   S.  Loube 

and    F.    A.    Gawthorne $58.30 

Apr.  30,  1926  —  SW  POPE  225  SE 
Cross.         Excelsior    Hardware     Co., 

Inc.   vs.   F.   A.   Gawthorne $24.15 

Apr.  30,  1926 — W  4:iliD  AVE.  150  S 
Anza.  City  Sash  &  Door  Co.  vs. 
F.    A.    Gawthorn<-,    Virgil    and    VMda 

Haley,   and  J.  M.   Cody    $144.23 

Apr.  30,  1926— COM(;.  PERPEN.  90  N 
chestnut  and  pcrpen.  288.574  E 
l^ierce  as  wideni;d,  rung.  E  and 
pari,  with  N  Chestnut  5.711  N  65° 
07'  45"  E  27.495  W  29°  27'  49"  W 
98.313  to  S  Toled<;  Way  a  pt.  dist. 
289.249  E  from  i'^  Pierce,  as  wid- 
ened, SE  alg.  line  Toledo  Way  26 
to  line  N  25°  22'  56"  W  from  pt. 
of  beg.  S  25°  22'  56"  E  95.291  to 
beg.  ptn.  Marina  (hardens.  Excel- 
sior Hardware  Co.,  Inc.  vs.  Zada  F. 
Daniels  and  F.  A.  (iawthorne.  $32.90 
Apr.  30,  1926  —  N  IliVING  82-6  W 
26th  Ave.  California  Wall  Bed  Co. 
vs.  Melville  G.  and  wife  D.  Flor- 
ence  Hoffman $128. 

Apr.  30,  1926— W  43RD  AVE.  100  S 
Anza.  Albert  Dean  vs.  F.  A.  Gaw- 
thorne     $56. 

Apr.  30,  1926  —  S'W  POPE  175  SB 
Cross.  Albert  Dean  vs.  F.  A.  Gaw- 
thorne     $47.25 

Apr.  30,  1926— COMG.  PERPEN.  90 
N  Chestnut  and  perpen.  222  m  or  1 
E  IMerce  a.s  widened,  E  pari,  with 
N  Chestnut  32.499  NW  87.04  to  S 
Toledo  Way  th.  on  curved  line  to 
E  and  pari,  with  S  Toledo  Way 
26  to  pt.  SE  81.304  to  beg.,  ptn. 
Marina  Gardens.  l-Jxcelsior  Hard- 
ware   Co.,    Inc.    vs.    C.    H.    Stoddard 

and   I''.   A.    Gawthorne $22.25 

Apr.    30.    1926— W    4:iRD   AVE.    250    W 

Anza.         Excelsior     Hardware     Co., 

Inc.    vs.    F.    A.    Gawthorne.     .  .     $23.43 

Apr.    30.    1926— W    43RD    AVE.    180    S 

Anza.        Excelsior      Hardware      Co., 

Inc.    vs.    F.    A.    Gawthorne $25. 

Apr.  30,  1926— LOTS  16  AND  17  BLK 
20.  P'orest  Hill.  Excelsior  Hard- 
ware  Co.,   Inc.    vs.   F.   L.    South   and 

F.    A.   Gawthorne $73.55 

Apr.  30,  1926— NE  BENTON  AVE.  & 
College  Ave.  N  84.726  W  33.321  W 
100.116  S  alg.  College  Ave.  17  th. 
alg.  curve  23.917  to  beg.  Davis 
Hardwood  Co.  vs.  Samuel  Loube, 
Alice  Loube  and  Dr.  F.  A.  Gaw- 
thorne     $429.60 

Apr.  30,  1926— NE  PT.  LOBOS  with 
E  43rd  Ave.  and  rung.  N  alg.  E 
43rd  Ave.  65-5  to  pt.  355  S  from 
Clement  measured  alg.  E  43rd  Ave. 
E  42-6  S  72-8%  m  or  1  to  NE 
Point  Lobes  Ave.  43-1  ^^  m  or  1  to 
its  intersection  with  E  43rd  Ave. 
and    pt.    of    beg.      Albert    Dean    vs. 

F.   A.    Gawthorne $32.50 

Apr.  30,  1926- W  34TH  AVE.  100  S 
Anza  S  alg.  W  34TH  Ave.  25  x  W 
120.  Albert  Dean  vs.  F.  A.  Gaw- 
thorne     $65. 

Apr.  30,  1926— E  39TH  AVE.  225  S 
Balboa  S  41-6  x  E  115.  Davis 
Hardwood  Co.  vs.  Dr.  F.  A.  Gaw- 
thorne  and   H.   P.   Kessler.    .  .    $838.57 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH,   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PAUK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Halpht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St, 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4 If)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  DE  WITHDRAWN  QUARTERLY 


Apr.  ■AO,  1926— W  43KD  AVE.  120  S 
Anza  S  30  X  W  100.  Star  Orna- 
in<rnial  Iron  Works  vs.  F.  A.  Gaw- 
thoi'ne  and  J.   M.    Cody $52.50 

Apr.  30,  1926  —  SE  GOLDEN  GATE 
Ave.  and  Masonic  Ave.  E  31-3  x  S 
100.  Star  Ornamental  Iron  Works 
vs.  Dr.  F.  A.  Gawthorne  and  J. 
Kenny $45.50 

Apr.  30,  1926— N  PT.  LOBOS  AVE.  72 
E  43rd  Ave.  E  30  x  N  80.  Star 
Ornamental  Iron  Works  vs.  F.  A. 
Gawthorne    and    E.    V.    Haley ..  $49. 7.j 

April  30,  1926— W  FOKT  Y-THIKD 
Ave  65-5  N  Point  Lobos  Ave  N  30x 
E  102-6.  G  B  Jackson  &  Son  vs  V 
E  and  Veda  C  Haley  and  F  A  Gaw- 
thorne     $57.50 

April  30,  1926— S  ANZA  107-6  W 
32nd  Ave  W  alg  S  Anza  25xS  100. 
.1  E  Higgins  Lumber  Co  vs  S  J 
Hartman    and   S   A   Schwartz .  .$216.53 

April  30,  1'J26— W  FOKTY-THIKD 
Ave    150    S    Anza    W    113-6    m    or    1 

5  31-1  E  and  pari  with  S"  Anza  St. 
120-5>4  m  or  1  to  43rd  Ave  N  30  to 
beg.  Atlas  Heating  &  Ventilating 
Co  vs  Dr.  F  A  Gawthorne,  Virgil 
and    Vida    Haley     $263 

April  30,  1926— N  POINT  LOBOS  AVE 
dist  88-8 '/2  E  43rd  Ave  N  pari  with 
E  43rd  Ave  113-9%  to  pt  87-6  E 
from  E  43rd  Ave  325  S  from  S 
Clement  W  25  N  109-6%  to  N  Point 
Lobos  Ave  and  pt  beg.  Atlas  Heat- 
ing &  Ventilating  Co  vs  Dr.  F  A 
Gawthorne,  Virgil  and  Vida  Haley 
$190.50 

April  29,  1926— N  IRVING  82-6  W 
26th  Ave.  N   90  x  W   50.     Mangrum 

6  Otter,  Inc.  vs.  Melville  Hoffman 
and    S.     F'lorence    Hoffman     ....$415. 

April  29,  1926 — W  34TH  AVE  100  S 
Anza  S  25  x  W  120.  Jasper  La 
Rosa,  Wm.  Leoni,  Joe  Paranagus 
alias  G.  Caramagno  and  Fred  De- 
michelli vs.  F.  A.  Gawthorne  and 
Frank    B.     Solin     $88.60 

April  29,  1926— W  NINETEENTH  AV 
97-214  N  Judah  N  25xW  120.  Sam 
Bonano,  Fred  Demichelli,  Joe  Par- 
anagus alias  G  Caramagno  and 
William  Leoni  vs  J  H  Sparrow  and 
Frank   B  Solin    $88.60 

April  30,  1926— W  FORTY-SECOND 
Ave  100  N  Cabrillo  N  25xW  120. 
Davis  Hardwood  Co  vs  L  London, 
V.  E.  Haley  and  F  A  Gawthorne.. 
$208.34 

April  30,  1926— W  THIRTY-FOURTH 
Ave  100  S  Anza  S  25xW  120.  Davis 
Hardwood  Co  vs  S  Coehn,  V  E 
Haley   and    F   A    Gawthorne.  ...  $42.60 

Apr.  30,  1926— W  4aRD  AVE.  150  S 
Anza  S  alg.  W  43rd  Ave.  30  x  W 
120-5%  NE  31  E  113-6  to  W  43rd 
Ave.  and  point  of  beg.  A.  Schafer 
vs     Dr.    F.    A.    Gawthorne $63.65 

Apr.  30,  1926— N  FULTON  52-6  W 
30th  Ave.  \V  alg.  N  Fulton  25  x  N 
100.  J.  E.  Higgins  Lumber  Co.  vs. 
J.   Hartman  and  S.   A.   Schwartz   $193. 

Apr.  30,  1926— W  43RD  AVE.  150  S 
Anza  S  alg.  W  43rd  Ave.  30  x  W 
120-5%  NE  31  E  113-6  to  W  43rd 
Ave.  and  point  of  beg.  Davis  Hard- 
wood Co.  vs.  Dr.  F.  A.  Gawthorne. 
$74.83 

Mav  1,  1926— N  IRVING  82-6  W  26th 
Ave  W  50x90.  C.  B.  J  ackson  & 
Son  vs  Pool  Constr  Co,  Melville  G 
and   S  Florence   Hoffman $114.48 

Mav  1,  1926— LOT  26  BLK  6474  SE 
Morse  178  NE  Whittier.  26x213. 
.Vmerican  Hardwood  Agencies  vs 
Fred  and  Jane  Doe  Warder  and 
Alex    Carlson     $114.40 

April  30.  1926 — N  IRVING  82-6  W 
26th  Ave  W  alg  N  Irving  50xN  90. 
W  P  Fuller  &  Co  vs  Melville  G 
Hoffman.  S  Florence  Hoffman  and 
Pool    Constr    Co $600 

Ai)ril  30.  1926— W  FORTY-THIRD 
Ave  250  N  Anza  N  25xW  120.  Davis 
Hardwood  Co  vs  Dr.  F  A  Gaw- 
thorne   and    John    Irvine $206.10 

April  30,  1926— S  TOLEDO  WAY  E 
258  m  or  1  from  E  Pierce  E  26  S 
98.313  W  32  N  95.291.  Davis  Hard- 
wood Co  vs  Zada  F  Daniels  and 
F    A    Gawthorne $360.92 

April  30.  1926— W  FORTY-THIRD 
Ave  275  N  Anza  N  25xW  120.  Davis 
Hardwood  Co  vs  R  W  Banks  and 
F    A    Gawthorne $171.99 

Apr.  30  1926— B:  39T  AVE  225  S  Bal- 
boa S  alg.  E  39th  Ave.  41-6  x  E 
115.  A.  Schafer  vs.  F.  A.  Gaw- 
thorne and  H.   P.  Kessler $328.30 

Apr.  30.  1926 — SE  BALBOA  and  23rd 
Ave.  E  82-6  X  S  25.  Frank  San- 
tina  as  Star  Ornamental  Iron  Wks. 
vs.  Dr.  F.  A.  Gawthorne,  Morris  L. 
Kahn    and    Dora    Kahn     $10J. 


34  BUILDING      AND      ENGINEERING      NEWS  Saturday,  May  8.   1926 

Am-     0      19''6 W    26TH    AVE     225    S  19S7     Morgensen  Owner  5000  ADDITIONS 

*  Irving     '  Excelsior    Hardware     Co.,  li-SS     Dolan  Owner  4500  (1972)      NO.    306    PACIFIC    AVE.,    Ala- 
Inc     vs     E     E     Wiebalk $23.33  1989     Cohn  Anderson   2150                meda.      Additions. 

"Vlav    4      19'6^ \V    43RD    AVE.    250    N  1990     Glantz  Owner  4250  Owner — P.    Vallerga,    Premises. 

*  Anza   N    alg    W   43rd   Ave.    25    x   W  1991      Stephens  Owner  2600  Architect— None. 

1''0       Edwin   T.    Peterson   vs.   F.    A.  1992     United  Filippis  1900  Contractor— J.    Prelle,    327    Taylor  Ave, 

Gawthorne      J      Evelvn     Gawthorne  1993      Otto  Little  4700                Alameda.                                               $100* 

and    or   Jolin    Irvini   ". $685.12  1994      Gresham  Schuppert  2000                                         

Alav    4      19'6    —    S    UNION    143-9     E  1995     Meadow  Orton  1000  DWELLINGS 

"    S'teiner  N  alg    S  Union  25  x  S  137-6  1996     Gilmore  Gross  3000  (1973)      NO.    2810,    2814    and    2816    CAL- 

E      Chiodini       vs.       H.     Rubke     and  1997      Stockholm  Owner  1200                houn    St.,    Alameda.        Three      one- 

(ieorge     M      Merritt     $65.  1998     Goldman  Meyer  7000                story    4-room    stucco    finish    dweli- 

May     3      1926 — E    28TH    AVE.     120    S  1999      Clarke  Owner  7300                ings. 

Balboa    S    along    E    Balboa    60    x    E  2000      Winegar  Le  Fevre  6450  Owner  —  Max.    Hollested    &    Co.,    1910 

120      Excelsior    Hardware    Co.    Inc.  2001      Clark  Squires  5300                Webster  St.,  Alameda, 

vs  "f     a    Gawthorne    $65.15  2002      Monestelli  Reeder  4000  Architect — None. 

May'   3  '   1926— W    40TH    AVE.    268    S  2003      ToUefsen  Owner  3000  Contractor— J.     J.     Grodem,     1028     San 

Irving    S   along   40th    Ave.    25    x    W  2i>04     Dresbach  Oakley  1500               Antonio  Ave.,  Alameda.         $3000  ea 

I'O        E       J       Gallagher    vs.    W.    S.  2005      Nichols  Iwner  10500                                         

Barker      $315  2006      Rey  Costa  3400  DWELLINGS 

May  3.   1926— N  IRVING  82-6  W  26TH  2007      J    rdan  Nine  3280  (1974)      NO.     527A-B-C    AND    529A-B-C 

Ave.   W  along  N   Irving  50  x  W   90.  2008     MacDonald  Thompson  6400                Central    Ave.,    Alameda.      Six    one- 

Christenson    Lumber    Co.    vs.    Mel-  2009      Herman  Owner  10000                story    3-room    stucco    finish    dwell- 

ville  G    Hoffman,   S.   Florence  Hoff-  2010      Schoolby  Herman  10500                j^gs 

man,  Pool  Construction  Co.    ..$1696.90  2010      Romie  Wilson  80OO  Owner — Geo.  F.  Goerl,  530  Central  Ave.. 
^ . 2011      Newman  Owner  6250                Alameda 

R]LJ,£ASE  uF   LIENS  1^    ^^^C^^''  8wnlr  3ooS  ''''''^1%-ijr''"''   ''''  jf/sTei^f 

2015     Ward  Allen  3125               '='^'   ^^rKeiej^ ?JJ50   each 

,\       KltA.XCIsCO   COtVTY  V016     Kirth  Baird  3150  re-^IDENCE 

2017     Ankler  Siegrist  14000  r'lq?!;^     Tcn     i=;i7      rt  attt?      qt"        -roi. 

Kecordeu                                              „  .^'"^H"^  2018     Haxthausen  Owen  5000  ^  ^^   kllev       One  stoTv  ^  rnom    i    f«m1fC 

April    28,    1926— S      ANZA      82-6      W  2019      Peacock  Owner  1000                reiM^nr?      ^       ^    o-room    1    family 

Thiny-second   Ave   25x100.      Amen-  2020     Colonial  Theile  3500  own^i      w     i?     irn^^r       97n8      intK      «» 

can  Hardwood  Agencies  to  S'  A  and  2021      Mehrtens  Theile  7000  "''"^iTT.^;,-,^-    ^"^^'^'      ^^^^      ^'^^^      St., 

•Jane    Doe    Schwartz,    A    G    Mattson  onoo     Nelson  Owner  7000  ^      .'^'^^^x^-,,    „ 

anS    Eric    Krickson.' $200  |^||     ^^^^  F^sh  7500  Designer-B.  M.  Brown.  1531  Blake  St.. 

April     28.     1926— SE     ORTEGA     AND  fA,      Fisher  '^ernside  52oO  ^       Berkeley. 

Ninth    Ave    S    25xE    95.      Swift    Se-  2^35      Strouss  Sernside  5250  ^°"';[f '^^°'"^^;    ^^-    Brown,    1531    Blake 

curiiies   Co   1°,  CH  Merritt^  .  .^ ...  2026      Principiano  Klear  3870                St.,   Berkeley^ $2750 

April  27,  1926 — N  UNION   100  W  Web-  9027      Camn  Jensen  7000                                           

^ster   W   30xN   137-6.      Western   Lime  r^'^     ^a^P^^  Owner  3500  RESIDENCE 

&    Cement    Co    to    Frank    B    Solin  .^J^gg      Wadell  Owner  4750  (1976)      NO.     919     SAN     BONITA    AVE.. 

and    S  J   Israel    ■■■■,■■■■  i^y^  ■  y^V  •  i;  2030     Hans  Roung  4000               Berkeley.       One-story    5-room     one 

May     1.     192b— \\     MOULTRIE     135    b  2031     Bretherick  Owner  3900                family    residence. 

Jarboe    S    2oxW    (0.      A   Norberg   to  3032      Moss  National  2000  Owner— R.    C.    Cherry,      480      Stow      St., 

W   Kautto    ......  ..........•••:••  ••  2033      Cunningham  National  1000                Oakland. 

May    1,    1926— \V_    MOLLTRIE    2o0    N  2034      Dahlke  National  1900  Architect— None.                                        $2500 

Tompkins  N   2oxW   80  kno\\n  as  .no.  ^035      Rosemite  Christensen  8000                                         

530    Moultrie    St.      Jas    R    ^MUiam-  2036     Dunn  Owner  6200  RESIDENCE 

son    (as   H   Williamson   Co)    to    wm  ^os?     Davis  Lynn  10400  (1977)      NO.   1894  SAN  LORENZO  AVE., 

Kautto     •••■■••■■  •,;a;~,t;^' ■ 'I'nn"  ■  XT  2038     Joursney  Jordan  4500                Berkeley.       One-story    6-room    on« 

April    30.    1926— ^     »}^<Ji-L     J;^"      f^  2039     Peel  Owner  1800               family  residence. 

Lombard   N   50xW  \^^-J- „n,,s?Pttt  '2040      Steckling  Hanssen  12000  Owner— E.    A.    McKamla,    700    The    Ala- 

fornia  Door  Co  to  H  P  coustette.  .  ,041     Knife  Van    Ness  3500                meda,   Alameda. 

Ma>\5.    1926— W     3,TH    A\E^    lOU    &  ^042      Hall  Griffith  1000  Designer— J.    F.    Attermalt.    920    Oxford 

'-^^^"0}}°^  f^^^^rT^ii  rr,^pnTOo  2043      Pedroni  Silva  4000                St.,    Berkeley. 

W  120.    HolS'^%^/;™%'^i^T®  Hem^  2044     Kinnicutt  Thrams  8300  Contractor-J.     F.     Altermalt,     920    Ox- 

to    Frank    B.    Solin    and    N.    Hem  ^  ^045      Gregory  Flynn  4300                ford    St      Berkeley.                          $6000 

mmga     ........  ••;■■•••••;••••■••  2046      Hcoper  Hooper  6160                                         

^^^^'k^'-,,      I  rr^^o-  w  rvth   Ave    125  X  2047      Hamilton  Sydes  425Q  ALTERATIONS 

CabriUo  S  along  \\    ^'^n  Ave.  i^o  x                        Holiday  Owner  3000  (1978)      NO    2439      ASHBY      AVE.,   Ber- 

W  120.   Western  Lime  &  Cement  Co  ,,049     Milton"^  Owner  2800  ^'"kelev      Alterations. 

to    Frank    B.     Solm    and    N.    Hem  _  g^g^      Wilkinson  Owner  3150  Owner— Miss  EUerhoist. 

minga     .......  ••••■••••••••••••••  2051      Goves  Pickrell  3150  Arcbitect None                                         $1500 

May   5.   1926— W  SANCHEZ   86  N  20th  2052      SchJater  Pickrell  1000  ^^^^^^''^^ct     None^ 

May    4,    1926    —    W    SAN     LEANDRO  2O6I      Porterfield  Hawthorne  2000  . .,, w;^?    None ' 

Gross    Co.    to    E     Carter,    Chas.    O.  ,064      Lancaster  Petersen  3000                ^^^-  Berkeley_^ 

Lendelof    and    Mabel    B.Lendelof.  ,065      Spegel  Owner  1000  t^wtj-t  T  TNC 

May    4.    1926 — 12b7    OR    34    W     bCOli  ,^^-.      p.011  qnee-nl  PSOO  DWELLING            ,i_,„j 

100  N  Lombard  N  alg.   W  Lombard  ,-0^^      Ba^l  La^S  8000  (1980)      3616    LAUREL    AVE.,    Oakland. 

50   X  W    126.      W.   S.    Ray   Manufac-  r,''^^      Black  hS  2500                1-story       4-room    dwelling    and     1- 

turing   Co      Inc.   to   H.    P.   Constette  -068      Black  ^^^.  Hebel  2500                story   garage. 

and  F.  J.   Emerson    VT-^i^OLlo  .,q-q      purler  Berger  1000  Owner— W.    A.   Wood,    3303    Maple   Ave. 

May  3,  1926— E  POWELL  100  N  CLAY  5"!"      pmfner  Owner  4300                Oakland. 

E    60    X    N    32.6.    Moore    &    Madsen.  f'^     Travaslini  Flittner  4800  Architect— None.                           ^^^,   ^^      , 

Roberts    Mfg      Co.     and     Henry     H.  5073     ?es^and  Hod|e  toOO  Contractor-C    W    Leekins.   3303   Maple 

(Jutterson  to  John  L.  Hitchcock.. ^^^^  2074      Maxwell  Peters  1500                Ave.,    Oakland.                                   $3250 

2075     Netherby  Owner  3075           ^^^^  ^  .,^,_, 

^ 9076      Bonds  O^wner  fiOOO  DWELLING                                                          

♦  2071     Adams  Ownlr  illo  (1981)        2212     FORTY-EIGHTH     AVE., 

DfTfirMMr"     PCDMIT  2078     Blackman  Marshall  9000                Oakland.      1-story    4-room    dwlg. 

l5UlL.Uli>iVj    JtHiIVIVH  1  2079      Sponggard  Owner  20000  Owner- P.    J.    Kennedy. 

APPl   IPATiniM^  20S0     Knight  Owner  40000  Architect- None.               „      ,,      ^        ,-,, 

Ar  1  Lll^A.  1  IV^iiiJ  Contractor — Suburban   Realty   Co.,    1431 

— :-;;.«„„m,rv  (i960)      NO.    1612    WOOD   ST..    Alamed.4.  46th    Ave.,    Oakland.  $3000 

(ALAMEDA    COUNTY)                            One-story     5-room       stucco  finish  ALTERATIONS 

.      *  r.,...,«^,^''N"w     T„«tin      -1919    Ro.r„  viofo  (1982)      1426   TENTH   ST.,   Oakland.    Al- 

No.     owner                       Contractor     Amt^  °''Tv7    Al^medl  '                    '                               terations. 

1969  Justin                               owner        3000  .  ,.-AV„l_<fo^e*^^-  .»onn  Owner— David   McCowan,   1426    10th   St.. 

1970  Williamson                   Owner       2250  Aichitect— None^ 530OO               Oakland 

1971  Hally  ^^^,^,^       1^X2  DWELLING  Architect— None. 

1973      Hollt'sfed                      Gr'^'dim        9000  fmo)^    NO°   745    PACIFIC    AVE..  Ala-  Contractor-T.    R.    McCowan,    1426    10th 

llll     Foerl  Owne^     13500  meda.       One-story     4-room     cement  St.,    Oakland^ $1500 

iQ7^     TTn^f^r  Brown       2750  plaster    finish    dwelling.  ^^.r,„.r^», 

}l4     rhPrrv  Owil^r       2500  Owner— A.  Williamson,  Premises.  ADDITION  ^^„.„^„        ,    ^     , 

^Vnl     ^.%'^    ■                    Aif^J^^tt        finoo  Architect— None  S2250  (1983)      NE    COR.    FOURTH    and    Jack- 

1977     McKamia                Altermatt       6000  Arcnitect     iNone^ JZ250               ^^^    g^^      Oakland.      Addition. 

1*979      K    'u^grlll  iTeele        3000  DWELLINGS  Owner-Oliver    Filter    Co.,    premises. 

9S0     Wo^"d  LeeS        3250  (1971)      NO.       1705-1709       VERSAILLES  Architect-None. 

198?     Kenned V                  Suburban       3000               Ave.,    Alameda.  Two    one-story    5-  Contractor-Lawton    &   Vezey,    354    Ho- 
1982     McCowan                 McCowan       1500               room    cement    plaster   finish    dwell-               bart    St.,    Oakland.                        $1500 

losd      vril                              Kennedy        1500  Owner— Hally   &   Co.,    2315    Santa  Clara  ALTERATIONS 

Yilt     M^fd  Kennedy        3000  Ave.,   Alameda.  (1984)      3105   TELEGRAPH   AVE.,   Oak- 

1986     Bold                                   Bold       4750  Architect— None.  $3750  each              land.     Alterations. 
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Q\v,nor-T-(jeo.    Yng:,  ^105  Telegraph   Ava. 

Oakland. 
Arrhitect — None. 

Lontractor— E.    T.     Kennedy,     1051     7th 
...  ,St.,    Oakland.  $1500 


ALTERATIONS 

(tas.'i)  SW  con.  ISABELLA  and  San 
.  .Pablo  Ave.,  Oakland.  Alterations. 
Owner— Mead    Restaurant   Co..    SW    oor. 

Isabellla    and    San    Pablo,    Oakland. 
Architect — None. 
Contractoi- — F.     T.     Kennedy,     lO.'il     7t''- 

St..    Oakland.  J3000 


DWELLING 

(19R6)        E     THIRTY-SIXTH     AVE.     8fi4 

N    Foothill    Blvd.,    Oakland.    1-story 

6-room    dwelling. 
Owner  —  Mary    Bold,     1984    36th    Ave. 

Oakland. 
Architect — None. 
Contractor — C.  W.  Bold,   1984   36th   Ave. 

Oakland.  $4750 

DWELLING 

(1987)  5818  CLOVER  DRIVE,  Oak- 
land.   ,  l-.story    6-room    dwelling. 

Owner — Morgensen  Bros.,  5664  Broad- 
way,   Oakland. 

Architect — None.  $5000 


DWELLING 

(1988)  S    CAVANAUGH     RD.     150     iO 

Barrows   Rd.,   Oakland.      1-story   5- 

roorn    dwelling. 
Owner — Leo.     ,1.     Dolan,     1404     Franklin 

St.,   Oakland. 
Architect — None.  $4500 


DWELLING 

(1989)        NW     COR.     NINETY-FOURTH 

Ave.    and    Foothill    BI'- ■  ,    Oakland. 

1-story     4-room     dwc.-i^     _jid     1- 

story    garage. 
Owiier — Abe    Cohn. 
Architect — None. 
Lontractoi     —    A.    F.     Anderson,       109;< 

Longridge    Rd.,    Oakland.  $2150 


DWELLING 

(1990)  W  BEULAH  PL.  100  N  Ran- 
dolph Ave.,  Oakland.  1-story  6-rm 
dwelling. 

Owner — C.  G.  Glantz,  1656  83rd  Avenue 
Oakland. 

Architect — None.  $4250 


DWELLING 

(1991)  4215    QUIGLEY    STREET,    Oak- 
land.  1-story  4-room  dwelling. 

Owner — Wm.   Stephens,   546   30th   Street 

Oakland. 
Architect — None.  $2600 

FIRE  REPAIRS 

(1992)  445    TWELFTH   STREET,   Oak- 
land. Fire  repairs. 

Owner — United  Cigar  Stores. 
Architect — None. 

Contractor — V.    Filippis,    180    Jessie   St., 
San   Francisco.  $1900 


DWELLING 

(1993)      NW  COR.  ACACIA  &  ALLSTON 

Aves.,      Oakland.      1-story      5-room 

dwelling  and  1-story  garage. 
Owner — Jess     Otto,     5221     Manila    Ave., 

Oakland. 
Architect — None. 
Contractor  —  J.   B.   Little,   5221   Manila 

Ave.,  Oakland.  $4700 


ALTERATIONS   ETC. 

(1994)  5915-17  FOOTHILL  BLVD.,  Oak- 
land.  Alterations  and  addition. 

Ower — Dr.  J.  A.  Gresham,  417  Athol 
Ave.,   Oakland. 

Architect — None. 

Contractor — R.  C.  Schuppert,  1723  Web- 
ster St.,  Oakland.  $2000 


GARAGE 

(1995)  7804  EAST  FOURTEENTH  ST., 
Oakland.    1-story    tile    gargae. 

Owner— A.  C.  Meadow,  5748  E  14th  St., 
Oakland. 

Architect — None. 

Contractor — A.  E.  Orton  Master  Build- 
ers, 5748  E  14th  St.,  Oakland.  $1000 


ALTERATIONS   ETC. 

(1996)  E  NINETIETH  AVE.  50  S  Wal- 
nut St.,  Oakland.  Alterations  and 
additi  .ns  to  apartments. 

Owner— Jas.  Gilmore,  1529  92nd  Ave., 
Oakland. 

Architect — None. 

Contractor — Henry  B.  Gross,  2105  92nd 
Ave.,  Oakland.  $3000 


ADDITION 

(1997)      1925    NINTH    AVE.,    Oakland. 

Addition. 
Owner — A.  Stockholm,  1925  9th  Avenue, 

Oakland  . 
Architect — None.  $1200 

ALTERATIONS   ETC. 

a998)  E  THIRD  AVE.  100  S  E-18th  St 
Oakland.    Alterations    and   addition. 

Owner — Wm.  Goldman 

Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale  Ave.,  Oakland.  $7000 

DWELLINGS 

(1999)  3316  3336  BIP.DSALL  AVENUE 
Oakland.  2  1-story  5-room  dwell- 
ings and  garages. 

Owner — H.  V.  Clarke  &  Jack  Jarvis, 
2550   38th   Ave.,   Oakland. 

Architect — None.  $3700  each 


DWELLINGS 

(2000)      1300-06-14     EIGHTY-SEVENTH 

Ave.,    Oakland.    3      1-story      4-room 

dwellings  and  garages. 
Owner— E.  M.  Winegar,  9023  E  14th  St. 

Oakland. 
Architect — None. 
Contractor — Samuel     F.     LeFevre,     1745 

Church  St.,  Oakland.  $2150  each 


DWELLING 

(2001)  W  PRESSLY  WAY  76  N  Shat- 
ter Ave.,  Oakland.  1-story  5-room 
dwelling    and    1-story    garage. 

Owner— A.  E.  Clark.  391  19th  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  C.  R.  Squires,  Builders 
Exchange,    Oakland.  $5300 


DWELLING 

(2002)  2448  SIXTY-SIXTH  AVENUE, 
Oakland.    1-story    6-room    dwelling. 

C)wner — Alma  Monestelli,  Apt.  12,  Mad- 
ison Park  Apts.,  Oakland. 

Architect — None. 

Contractor — S.  J.  Reeder  &.  Son,  1307 
Northside    Ave.,    Berkeley.  $4000 


(2003)  5951  MAJESTIC  AVE.,  Oakland. 
1-story    5-rocm   dwelling. 

Owner — C.  Tollefsen,  1352  Seminary 
Ave.,    Oakland. 

.Architect — None. 

Contractor — Owner.  $3000 

ADDITION 

(2U04)  1608  65TH  AVE.,  Oakland.  Ad- 
dition. 

Owner — Frank  Desbach,  1608  65th  Ave., 
Oakland. 

Ai  chitect — None. 

Contractor— W.  R.  Oakley,  1911  65th 
Ave.,    Oakland.  $1500 


(2005)  1326-30-32  HARMON  ST.,  Ber- 
keley. 3  1-story  5-room  1-family 
residences. 

Owner — R.  D.  Nichols,  2S25  Park  Blvd., 
Oakland. 

Architect — None.  $3500  each 


liESIDENCE 

(2006)      1252     RUSSELL    ST.,    Berkeley. 

1-story    4-room    1-faniily    residence. 
Owner,    Y.    Rey,    Oakland. 
-Architect — None. 
Contract    r — Manuel   Costa,   2813    Fulton 

St.,    Berkeley.  $3400 


RESIDENCE 

(2007)  1431  DERBY  ST.,  Berkeley.  1- 
story    6-room    1-family    residence. 

Owner — A.  A.  Jordan,  2832  McGee  Ave., 
Berkeley. 

Architect— L.    F.    Hyde,    Oakland. 

Contractor — Garfield  Nine.  4077  Allen- 
dale Ave.,  Oakland.  $3280 

liESIDENCES 

(2008)  1474-78-84  SEVENTH  ST.,  Ber- 
keley. 4  1-story  4-room  1-family 
residences. 

Owner — A.  MacDonald,  Oakland. 
.Architect — None. 

(  ontractor — E.  Thompson,  5303  17th  St. 
Oakland.  $1600  each 


HESIDENCE 

(2009)  2007  MARIN  AVE.,  Berkeley. 
2-story  8-rm  1-family  stucco  resi- 
dence. 

Owner — J.  H.  Herman,  1640  Posen  Ave., 

Berkeley. 
.Architect — .None   .  $10,000 

'  KSIDKXCE 

(2010)  956  ARLINGTON  AVE.,  Berke- 
ley. 2-story  7-room  1-family  stucco 
residence. 

Owner— A.  L.  Schoolby,  2716  Haste  St., 
Berkeley. 


.\  rch  i  tect — None. 

Contractor — J.    H.    Herman,    1640    Posen 
Ave.,  Berkeley.  $10,500 

NOTE Recorded  contract   reported 

April  30,  1926,  No.  596. 


.STORES  &   APTS. 

(2()i^)      2449-53     BA.N'CROFT    and     2276 

and   82   Union   St.,   Berkeley.    Stores 

and     apartments,     6-8tory    class    C 

tjuilding. 
Owner— K.  E.  Rcmle,  225  Alvarado  Rd., 

Berkeley. 
.Aicliitect    —  Hutchinson,   1214   Webster 

St.,   Oakland. 
Contractor — Leslie  Wilson,  2901  Russell 

St.,  Berkeley.  $85,000 


FLATS 

(2011)      576-78   FORTY-FIRST  STREET 

Oakland.   2-story  8-room   flats. 
Owner  —  E.    O.    Newman.    2316    Buena 

Vista  Ave.,   Alameda. 
Architect — None.  $6250 


DWELLING 

(2013)      W  BARTLETT  ST.  150  N  Davis 

St.,  Oakland.      1-story  5-room  dwlg. 
Owner — Jos.  Boeddeker,   1814  34th  Ave., 

Oakland. 
Architect — None.  |3900 


mVELLING 

(2014)       N    CAPRICORN    ST.,    LOT    377, 

Oakland.      1-story   4-room   dwlg. 
Owner — Geo.     H.     Taylor,    2515    Market 

St..    Oakland. 
Arcliitect — None.  $3000 


DWELLING 

(2015)     S  HOPKINS  ST..  NO.  22S1,  Oak- 

land.     1-story  5-room  dwelling  and 

1-story  garage. 
Owner— M.    J.    Ward,    2401    Hopkins   St., 

Oakland. 
Architect— B.    Hoff,    1725    Webster    St., 

Oakland. 
Contractor — L.   W.   Allen,   2411   Hopkins 

St.,  Oakland.  $3125 


DWELLING 

(2016)  E  NINETY-SEVENTH  AVE.  300 
S  E-14th  St.,  Oakland.  1-story  5- 
room   dwelling:. 

Owner — J.  Kirth. 
Architect — None. 

Contractor — Leroy  M.  Baird,  1031  Bay 
Vitw   Ave.,    Oakland.  $3150 

STORES 

(2017)  NE  COR.  FIFTY-FIFTH  and 
Sin  Pablo  Ave.,  Oakland,  l-story 
brick  stores. 

Owner — M.  D.  Anker  and  L.  Schoen- 
feld. 

.Architect — None. 

Contractor— F.  R.  Siegrist  Co.,  693  Mis- 
sion St.,  S.  F.  $14,000 
Note    —    Recorded    contract    reported 

today,   .\o.  600. 


DWELLING 

(2018)  1529  SIXTH  ST.,  Alameda,  ce- 
ment plaster  finish,  1-story  6-room 
dwelling. 

Owner — Mrs.    Haxthausen,     603    Haight 

.Ave.,    .Alameda. 
-Architect — None. 
Contractor— W.  K.  Owen,  3137  Pleutuer 

Ave.,    Oakland.  Cost,    $5000 

SERVICE    STATION. 

(2019)  1729  WEBSTER  ST.,  Alameda. 
Oil  service  station 

Owner— Geo.    E.    Peacock,    1S46    8th    SL, 

Alameda.    , 
.Architect — Owner.  Cost,   $1000 


DWELLING.    , 

(2020)      300S   ENCI.NAL  AVE..  Alameda. 

1-story     5-room    dwelling;    cement 

plaster   finish. 
Owner — Colonial     Building    Assn.,     1423 

Park  St.,  Alameda  . 
.Architect — None. 
Contractor — F.  J.  Theile,   1423  Park  St.. 

.Alameda.  Cost,    $3500 


DWELLINGS. 

(2021)  537  .AND  539  T.AYLOR  AVE., 
.Alameda.  Two  1-story  5-room 
dwellings:  cement  plaster  finish. 

Owner — H.  S.  Mehrtens,  1536  Webster 
St..   Alameda 

-Architect — None. 

Contractor — F.  J.  Theile,  3221  Thomp- 
son Ave..  Ala.         Cost,  each,  $3500 
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DWELLINGS. 

(2022)      1401   AND   1405   CHESTNUT   ST. 

Alameda.       Two       1-story      5-room 

dwellings. 
Owner — Adrian    N.    Nelson,    1548    Pacific 

Ave.,  Alameda. 
Architect — Owner.  Cost,  each,  $3500 


GARAGE. 

(2023)      1641     PARK    ST.,     Alameda.     1- 

story   brick  garage. 
Owner — J.       J.    Hanlon,    1434    Park    St., 

Alameda. 
Architect — None. 
Contractor — :m.    H.   Fish.    1333    Fountain 

St.,    Ala.  Cost,    $7500 


DWELLING 

(2024)      2943        SOUTHWOOD        DRIVE, 

Alameda.    1-story   5-room  dwelling, 

cement  plaster  finish. 
Owner — Roderick   Fisher,    1330   Bay   St., 

Ala. 
Architect — E.  J.   Symmes.  Pearl  St.  and 

Buena    Vista   Ave.,    Ala, 
Contractor   —    Fernside    Builders,    1402 

Park    St.,    Ala.  Cost,    $5250 


DWELLING 

(2025)      2S46   LINCOLN   AVE.,  Alameda. 

1-story     5-ro3m     dwelling;     rement 

plaster  finish. 
Owner — H.    M.    Strouss,    1438    LaFayette 

St.,   Ala. 
Arrhitect — None. 
Contractor    —    Fernside    Builders,    1402 

Park  St.,  Ala.  Cost,  $5250 


DWELLING 

(2026)      531     PACIFIC    AVE.,     Alameda. 

1-story     5-room    dwelling;     cement 

plaster  finish. 
Owner — Carlo    Principiano,    537    Pacific 

Ave.,   Ala. 
Architect — None. 
Contractor — Milo    E.    Klear,    1918   Union 

St.,  Ala.  Cost,  $3870 


FLATS 

(2027)  '  1172-74     ARCH     ST.,     Berkeley. 

2-story      10-room      2-family      flats, 

stucco    finish. 
Owner — M.  A.   Camp. 
Architect — L.    F.   Hyde,   Andover  Street, 

Oakland. 
Contractor — H.   Jensen,   4256   Sutter  St., 

Oakland.  Cost,   $7,000 


DWELLING 

(2028)      S    RUTHLAND    RD,    250    E    MT. 

Blvd.,      Oakland.        1-story     5-room 

dwelling. 
Owner— W.   H.   Deathe,   613   Haight  Av., 

Ala. 
Architect — None.  Cost,    $3500 


DWELLING 

(2029)      S    .A.GUA    VISTA,    300    E    38TH 

Ave.,    Oakland.      1-story    8-room    2- 

familv    dwelling. 
Owner— Mrs.  C.  Wadell,  3901  Agla  Vista 

Ave.,    Oakland. 
Architect — None  Cost,    $4750 


DWELLING 

(2030)  N  MORAGA  RD., 
board  Dr.,  Oakland, 
room    dwelling. 

Owner — D.    L.    Hans,    316    1 
Architect — None. 
Contractor — Young  Const. 

St..  Oakland. 
DWELLING 

(2031)  2939  58TH  AVE., 
5-room  dwelling  and 
age. 

Owner— C.    O.    Bretherick, 

vale    Ave.,    Oakland. 
Architect — None. 


200    S    HAR- 
l-story     5- 

7th    St.,   Oak. 

Co.,   316  17th 
Cost,  $4000 

Oakland.    1- 
1-story    gar- 

2375    Fruit- 
Cost,   $3900 

SIGN 

(2032)  1321  M'^ASHINGTON  ST.,  Oak- 
land.   Electric   Sign. 

Owner — Moss    Glove    House,    Oakland. 

.->  rchitect — None. 

Contractor — National  Elec.  Co.,  950  30th 
St..   Oakland.  Cost,    $2000 


SIGN 

(2033)      121.'-)       BROADHAY,        Oakland. 

Electric    sign.    , 
Owner — Cunningham    &    Scharman. 
-Architect — None. 
Contractor^National  Elec.  Co.,  950  30th 

St.,   Oakl:ind.  Cost,    $1000 


SIGN 

(2034)      N    W   COR.    7TH   AND    BROAD- 

way,   Oakland.      Electric   sign. 
Owner — A.   A.   Dahlke. 
Architect — None. 
Contractor    —    National    Elec.    Co.,    950 

30th   St.,   Oak.  Cost,   $1900 


ALTERATIONS 

(2035)      N  W  COR.   47TH   AND   GROVE 

St.,   Oakland.    Alterations. 
Owner — Yosemite    Laundry. 
Architect — None. 
Contractor — H.  J.  Christensen,   505   17th 

St..   Oakland.  Cost,   $8100 


RESIDENCE 

(2036)  NO.  92  RAMONA  AVE.,  Pied- 
mont. Two-story  6-room  frame 
residence    and    garage. 

Owner — R.  R.  Dunn,  1105  Everett  Ave., 
Oakland. 

Architect — None.  $6200 


RE.STDENCES 

(2037)      NO.    142-146    WILDWOOD   AVE. 

Piedmont.      Two    one-story    6-room 

frame   residences   and   garages. 
Owner — Phil    D.ivis.    6001    Contra    Costa 

Road.    Oakland. 
Architect — None. 
Contractor — Willis       F.       Lynn,       1433 

Franklin    St.,  Oakland.  $5200    ea 


rKSTDENCE 

(2038)  NO.  1008  EUCLID  AVE.,  Ber- 
keley. Two-story  5-room  1  family 
stucco    residence. 

Owner — Tracy  Joursney,  2100  Virginia 
St..   Berkeley. 

-Architect — None. 

Contractor — M.  Jordan,  5844  Broadway, 
Oakland.  $4500 


RESIDENCE 

(2039)      NO.     1425       BANCROFT      WAY. 

Berkeley.       One-story       5-room       1 

family   residence. 
Owner — M.    A.    Peel.    10    Oakvale    Ave., 

Berkeley. 
-Architect — None.  $1800 


RESIDENCE 

(2040)      NO.     791       SANTA       BARBAR.'V 

Road,  Berkeley.     Two-story  9-room 

one    family   plaster    residence. 
Owner — C.    E.    Steekling,    Berkeley. 
-Architect — J.     H.     Thomas,     Mercantile 

Bank    Bldg.,    Berkeley. 
ContractorL.    O.    Hanssan,    1409    Bonita 

-Ave.,    Berkeley.  $12,000 

NOTE: — Recorded    contract    reported 
May    1,    1926,   No.    599. 


DWELLING 

(2041)      -NO.     4617     BENEVIDES     AVE., 
Oakland.      One-story    5-room    dwlg. 
Owner — Margaret   Knife,  Hayward. 
-Architect — None. 

Contractor — L.   E.   Van   Ness,   Hayward. 

$3500 


DWELLING 

(2042)  NO.  2119  lOOTH  AVE.,  Oak- 
land.     One-story    2-room    dwelling. 

Owner — A.  M.  Hall,  101  Palm  Drive, 
Piedmont. 

-Architect — None. 

Contractor — C.  W,  Griffith,  1315  96tii 
Ave.,    Oakland.  $1000 


STORES 

(2043)      W     CLAREMONT     AVE     150     S 

Martin,   Oakland.     One-story  stores 
Owner — D.    Pedroni        5630      Claremont 

-Ave..   Oakland. 
-Architect — None. 
Contractor — J.    P.    Silva,    870     46th    St. 

Oakland.  $400() 


DWELLING 

(2044)  NO.  967  HILLCROFT  CIRCLE 
Oakland.  Two-story  6-room  dwell- 
ing  and   one-story    garage. 

Owner — M.  C.  Kinnicutt,  3815.A  Pied- 
mont  Ave.,   Oakland. 

-Architect- — J.   L.   Sampson. 

Contractor  —  C.  H.  Thrams,  28  Home 
Place,    Oakland.  $8300 


ALTERATIO.NS 

(2045)  NO.  962  SEVENTH  ST.,  Oak- 
land.     Alter   into    apartments. 

Owner — Miss    Gregory. 

-Arcliitect — None. 

Contractor — H.  Glynn,  5023  Colby  St 
Oakland.  $4300 

DWELLING 

(2016)  W  MATTHEWS  ROAD  100  3 
Cavanaugh  Road,  Oakland.  Two- 
story  8-room  dwelling  and  one- 
story  garage. 

Owner— Dorothy  G.  Hooper.  888  52nd 
Ave.,    Oakland. 

Architect — None. 

Contractor — W.'  H.  Hooper.  888  52nJ 
St.,    Oakland.  $6160 

DWELLING 

(2047)  E  FERNWOOD  DR.  133  S  Mt 
Blvd.,  Oai<land.  One-story  4-room 
dwelling  and   one-story   garage. 


Owner — E.    V.    Hamilton,       40th       Ave. 

Oakland. 
-Architect — None. 
Contractor — E.     C.     Sydes,     5200     Trask 

St.,   Oakland.  $4250 


DWELLING 

(2048)      E  CANON  AVE   350   N  Hopkins 

St.,     Oakland.       Two-story     5-room 

dwelling. 
Owner  —  Frank    Holiday,    3788    Canon 

Ave.,   Oakland. 
Architect — None.  $3000 

DWELLING. 
(204  9)      NO.        2624        SEVENTY-FIFTH 

-Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — Milton    Bros.,    3247    E-14th    St., 

Oakland. 
-Architect — None.  $2803 


DWELLING 

(2050)      NO.    7339    ARTHUR    ST.,    Oak- 
land.     One-story    5-room    dwelling    & 

one-story  garage. 
Owner — G.    W.    Wilkinson    &    Co.,    212  7 

73rd  Ave.,   Oakland. 
Architect — None.  $3150 


DWELLING 

(2051)  E  EIGHTY-SECOND  AVE.  150 
N  D  St.,  Oakland.  1-story  5-room 
dwelling    and    1-story    garage. 

Owner — Manuel  Govea, 

Architect — None. 

Contractor — J.  H.  Pickrell,  696  Nevada 
St.,    Oakland.  $3150 


ALTERATIONS 

(2052)       9240     CHERRY     ST.,    Oakland. 

Alterations. 
Owner — H.     H.     Schluter,     9240     Cherrv 

St.,  Oakland. 
Architect — None. 
Contractor — J.   H.   Pickrell,   969   Nevada 

St.,    Oakland.  $1000 


DWELLING 

(2053)       W     SHATTUCK     AVE.     260     3 

51st    St.,    Oakland.      1-story    5-room 

dwelling  and   store. 
Owner — L.     M.     Sells,     1705     Grove     St., 

Oakland. 
Architect — None. 
Contractor — Frank     Poulter,     4322     San 

Pablo    Ave.,    Oakland.  $5800 


DWELLING 

(2054)  600  SANTA  RAY  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner — Elsie  A.  Rodrigues,  620  Santa 
Ray   Ave.,    Oakland. 

Architect  —  E.  W.  Williamson,  3761 
Allendale   Ave.,    Oakland. 

Contractor — Jos.  T.  Hinch,  4127  Broad- 
way,  Oakland.  $5000 


-APARTMENTS    AND     STORES. 

(2055)      S  W  COR.  HIGH  AND  CULVER 

Sta,       Oakland.      v2-story       8-room 

apartments   and  stores  and   1-story 

garage. 
Owner — R.   H.    Gamble. 
Architect — None. 
Contractor— J.    B.    Peppin,    318    17th   St., 

Oakland.  Cost,  $11,250 


DWELLINGS. 

(2056)  E  MANDANA  BLVD.  82  N. 
Clarendon  Crescent  and  N  E  Man- 
dana  and  Clarendon  Crescent  and 
N  Clarendon  Crescent.  78  E  Man- 
dana  Blvd.,  Oakland.  3  1-story  6- 
room    dwellings. 

Owner — R.  J.  Pavert,  Mercantile  Bank 
Bldg.,  Berkeley. 

Architect — None.  Cost,  each,  $6950 


APARTMENTS. 

(2057)  2S16-18-20  EAST  14TH  ST., 
Oakland.  2-story  12-room  apart- 
ments and  stores. 

Owner — Chas.  F.  Bassey,  2832  Brook- 
dale  ..Ave.,  Oakland. 

Architect — None. 

Contractor — G.     H.     Butzbach     &     Son, 
S030   E   14th   St.,   Oakland. 
Note:     Recorded     contract     reported 

-May  1,   1926,  .No.  598.  Cost,  $17,800 


RESIDENCE 

(2058)  NO.  1041  ADA  ST.,  Berkeley. 
One-story  4-room  1  family  resi- 
dence. 

Owner — Charles  Kaski,  1039  Cedar  St., 
Berkeley. 

Architect — None.  $2500 


RESIDENCE 

(2059)  NO.  11  BRIDGE  ROAD,  Ber- 
keley. Two-story  9-room  1  family 
residence  and  garage. 
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i)«ner — T.    L.    Hamlin,    6421    Benvenue 

Ave..  Berkeley. 
Architect — J.    H.    Thomas.   2726   Dwight 

Way,  Berkeley. 
t;ontractor — Matt  L.   Koski,   47  Ramona 

Ave.,    Berkeley.  $16,650 


I  I  WELLING 

(  1^(160)  W    EIGHTY-FIRST    AVE.     iH 

—    Olive    St.,    Oakland.      1-story    4- 

room    dwelling. 
(Jwner— G.    K.    Porterfleld,    8425    E-14th 

St.,  Oakland. 
Architect — None. 
Gpntractor  —  D.     K.     Havvthorno,     6001 

Krau.se    St.,    Oakland.  $2000 


DWELLING 

(2061)    NW    COR.   EIGHTY-FIRST    Ave. 

and   Olive  St.,   Oakland.     1-story   4- 

room    dwelling. 
Owner — G.    K.    Porterfleld,    8425    E-14th 

St.,    Oakland. 
Architect — None. 
Contractor  —  D.     R.     Hawthorne,     6901 

Krause   St.,   Oakland.  $2000 


DWELLING 

(2062)       2374     SEVENTY-THIRD    AVE., 

Oakland.       l-.story    4-room    dwlg. 
Owner — J.    C.    Brown,    1247    47th    Ave., 

Oakland. 
Architect — None. 
Contractor  —  A      J.    Agrella,    Jr.,     1340 

58th  Ave.,  Oakland.  $2500 


DWELLING 

(2063)      446    HADDON    ROAD,    Oakland. 

1-story    5-room    dwelling. 
Owner — Elvin    Florin,    452    Haddon    Rd., 

Oakland. 
Architect — None. 
Contractor — H.  C.   Anderson,   1229  Pearl 

SL,    Alameda.  $4000 


ALTERATIONS 

(2064)  3321,     3323     E-FOURTEENTH 

St.,    Oakland.       Alterations. 
Owner — Mrs.    L.    Lancaster. 
Architect — None. 
Contractor — J.    B.    Petersen,    1021    Agua 

Vista    Ave.,    Oakland.  $3000 


DWELLING 

(2065)  E     EIGHTY-FIFTH    AVE.     50 

S    Plymouth    St.,    Oakland.      1-story 

3-room    dwelling. 
Owner — Chas.    Spegel,    1967    88th    Ave., 

Oakland. 
Architect— None.  $1000 


DWELLING 

(2066)  N    HOLLY    ST.     60    W     85TH 

Ave.,  Oakland.  1-story  4-room 
dwelling   and    1-story    garage. 

Owner— R.    M.    Ball. 

Architect — None. 

Contractor  —  Chas.  Spegal,  1967  88th 
Ave.,    Oakland.  $250j 


(2067)      W    CHANCELLOR    PL.,    Clart- 

mont    Knolls,    Oakland.      1-story    6- 

room   dwelling. 
Owner — Leslie   Simson,   245   Tunnel   Rd. 

Berkeley. 
Architect — None. 
Contractor — Wm.     Lailcom,     R.     I.,     Box 

148,    Oakland.  $8000 


DWELLING 

(2068)       N    E-THIRTY-NINTH    ST.    200 

W   Lincoln   Ave.,    Oakland.      1-story 

4-roam    dwelling,    (rear). 
Owner— G.    T.    Black.    2328    E-39th    St., 

Oakland. 
Architect — None. 
Contractor  —  A.     Hebel,     4057     Whittle 

Ave.,    Oakland.  $2500 


DWELLING 

(2069)       N    MANOR    CREST    400    N    New 

Broadv/ay,      Oakland.        1-story      5- 

rooni    dwelling. 
Owner  —  Ghigliotti     &     Capelini,     5503 

Telegraph    Ave..    Oakland, 
Architect — None.  $3500 


ALTERATIONS 

(2070)  3215  HANNAH  ST.,  Oakland. 
Alterations    to    apartments. 

Owner — -E.  M.  Berger  and  Chas.  Ber- 
ger,    863    Cleveland    Ave.,    Oakland. 

Architect — None. 

Contractor — E.  M.  Berger,  863  Cleve- 
land   Ave.,    Oakland.  $1000 


1>WELLING 

(2071)       2721     SIXTY-SEVENTH     AVE., 

Oakland.      1-story   6-room   dwelling 

and    1-story    garage. 
::Owner — Jos.    FHttner,    1700    35th    Ave., 
'.    ■    Oakland. 
Architect— None.  $4300 


DWELLING 

(2072)  3511-15-17  E-EIGHTEENTH 
St.,  Oakland.  1 -story  6-room  :'.- 
family    dwellinR. 

Owner — Oriente    Travaglini,    1700    35ih 

Ave.,    Oakland. 
Architect — None. 
Contractor  —  Jos.     Flittner,     1700    3.'fh 

Ave..    Oakland.  $4800 

nWELLl.VG 

(2073)  1248  FIFTY-FOURTH  AVE. 
Oakland.      1-story   5-room    dwlg. 

Owner— John    Pestand,    2642   E-lOth    St., 

Oakland. 
Architect — None. 

Contractor — Hodgo  Bros.,  926  E-18th 
St.,    Oakland.  $4000 

ALTERATIONS 

(2074)  3050  RICHMOXD  BLVD.,  Oak- 
land. Alterations  and  1-story  ga- 
rage. 

Owner — Mrs.  W.  Ma.xwell,  3048  Rich- 
mond  Blvd.,   Oakland. 

Architect — None. 

Contractor — F.  W.  Peters.  1421  Cava- 
naugh    Rd..   Oakland.  $150:) 

DWELLING 

(2075)  N  E-TWEXTY-NINTH  ST.  16o 
E  Fruitvale  Ave..  Oakland.  1- 
story  5-room  dwelling  and  1 -story 
garage. 

Owner — W.     A.     Netherby,     3879     Fruit- 
vale    Ave..    Oakland. 
Architect — None.  $307  i 


DWELLING 

(2076)  E  SHAFTER  AVE.  340  9  Hud- 
son St..  Oakland.  1-story  8-rooi  i 
2-family    dwelling. 

Owner — Milton  S.  Bonds.  4314  Shafter 
Ave..   Oakland. 

Architect — None.  $6000 


DWELLING 

(2077)  1141  SEMINARY  AVE.,  Oak- 
land. 1-story  4-room  dwelling  & 
1 -story    garage. 

Owner — Frank  E.  Adams,  1212  62nd 
Ave.,    Oakland. 

Architect — None.  $3150 


GARAGE,   ETC. 

(2078)  NE     COR.     E-12TII     ST.     and 

High  St.,  Oakland,  1-story  con- 
crete and  tile  garage  and  service 
-■iiation. 

Owner— E.  L.  Blackman,  4221  E-14th 
St.,  Oakland. 

-Architect — None. 

Contractor — Marshall  &  Burks,  1725 
Webster    St.,    Oakland.  $90i)0 


ADDITION 

(2079)      3533    E    14TII    ST.     Alterations 

and  addition   to   apartments. 
Owner— S.     B.     L.     Sponggard,     3533     E. 

14th    St.,    Oakland. 
Architect — None.  Cost,  $20,000 


APARTMENTS. 

(20  SO)  W  BELLE  VUE  AVE.,  175  N. 
Grand  Ave.,  Oakland.  3-story  27- 
room    apartments. 

Owner— Harry  C.  Knight,  1428  Frank- 
lin   St.,   Oakland. 

Architect — None.  Cost,    $40,000 


BUILDING  CONTRACTS 

(ALAMEDA   COUNTY) 


-Vo. 

Owner 

Contractor 

Amt. 

;)!i6 

Schooif v 

Herman 

10500 

i);iv 

Newell 

Olsen 

5141 

i)98 

Bassey 

Butzbach 

17,8.-.0 

599 

Staehling    , 

ilansson 

12.700 

600 

Aiikler 

."^iegrist 

1387  7 

601 

Berande 

Coward 

7650 

602 

Rodriques 

Hinch 

5300 

603 

Rasmussen 

Roust 

2275 

604 

Ellsworth 

T.iawrence 

27580 

605 

Southern 

Hutchinson 

606 

Travaglini 

Flittner 

4760 

60V 

Goldman 

Meyer 

7050 

h08 

Herkeloy 

Conner  1 

25,100 

609 

Southern 

Rees 

16.350 

610 

Dewey 

Bartlett 

10250 

611 

Ryan 

Jensen 

7665 

DWELLING. 

(5"6)      LOT      21      BLK      3.      BERKELEY 

>Square,  Berkeley,  S  Arlington  Ave. 

about    240     ft.     W     of    The    Circle, 

Berkeley. 
General    construction    of   2-storv    frame 

dwelling. 
Owner— A.    L.    and    Mary    A.    Schooley, 

^2716  Haste  St.,  Berkeley. 


Architect    —    Plans    furnished    by    con- 
tractor. 
Contractor — J.    H.    Herman    &   Co.,    1640 

i'osen   Ave.,    Berkeley. 
Filed  April  29,  1926.  Dated  Mar.  24,  1926 

When    frame    is    up    $2500 

NNheii    plastered    2500 

Wh(m    completed    2500 

Usual    35    days    3000 

TOTAL  COST,  $10,500 
I'-fnd,  suritibs  and  forfeit,  none;  limit, 
90  days  after  April  1.  1926.  Plans  and 
specifications   filed. 

RESIDENCE. 

f598)      BLK      1390      D      RANCHO      SAX 

Antonio,    Oakland     (Burdick    Drive 

bet.     Mountain    Blvd    and    Butters' 

Drive). 

General     construction     of     l%-8tory     5- 

room   frame  residence. 
Owner — Miss    Roda    E    and    Miss    Clare 

M.   Newell,   Oakland. 
Architect — Francis      Harvey      Slocombe 
and    Paul    V.    Tuttle,    337    17th    St., 
Oakland. 
C.ntractor — Jacob     Olsen     and     A      E. 

Sater,  3727   Hillview  St.,  Oakland. 
Filed  Apr  29,   1926.  Dated  April  29,  1926 
1st    floor   joists    are    placed    ....$   800 

When    frame    is    up    1000 

Wiien    plastered    1000 

When    completed     1055.75 

Usual    35    days    1285.25 

TOTAL  COST,  $5141 
Bond,  $2571;  sureties,  Detroit  Fidelity 
and  Surety  Co.;  forfeit,  none;  limit,  110 
working  days  .after  April  26,  1926 
Plans   and   specifications   filed. 

Note:   Permit   reported  April   28,   1926. 
No.   1927. 

APT.    BUILDINgTT 

(598)  E-14TH     ST.,     87     FT.     E     OF 

.28th    Ave.,    Oakland. 
General    construction    of    2-story    frame 

•store  and  apt.   bldg. 
Owner — Chas.    F.    Bassey,    2820    E    14th 

St..   Oakland.   „ 
Architect    —    Plans    furnished    by    con- 
tractor. 
Contractor— G.  H.  Butzbach  &  Son,  8030 

E-14th    St.,    Oakland. 
Filed  April  30,   1926.  Dated  Apr  27,  1926 

When     frame    is    up     $4462.50 

,When     brown     coated     4462.50 

When   completed    4462.50 

Usual    35    days    4462  50 

TOTAL  COST,  $17,850.00 
Bond,  sureties  and  forfeit,  none;  limit. 
90  working  days  after  April  27.  1926. 
Plans    and    ••'peciflcation.'!.    none. 

Note:     Contract    previously    reported 
April   9,    192'"    No.   576.   cancelled. 


BLDG.    AND    GARAGE. 

(599)      LOTS     31-32     BLK     1.     ARLING- 

,     ton  Heights  Berkeley.   (E  Southdown 

•Ave.    S   of   Montrose   Place) 
General      construction      9-room      frame 

bldg  and  garage. 
Owner— C.    C.    and    Ethel    G.    Staehling 

Berkeley. 
.\rchitpot— John   Hudson   Thomas,   Mer- 
cantile  Tr   Bldg..   Berkeley. 
Contractor    —    Louis    O.    Hansson,    1409 

Juanita   St..  Berkeley. 
Filed   Apr   30,    1926.   Dated  Apr   29,   1926 

\\  lien    frame   is    up    3175 

\\'hen    brown    coated 3175 

M'hen    accepted     ^^^Ti 

VsxaU    35    davs     3^7° 

„   „,  .,  TOTAL  COST.  $12,700 

B'  nd,  sureties  and  forfeit,  none;  limit. 
120  working  days  from  date.  Plans 
and    specifications,    filed. 


BUILDING 

600)      NE   FIFTV-FIFTH   ST    .\ND  SAX 

Pablo  Ave.,  Oakland.     All  work  foV 

one-story    brick    building. 

Owner— M.  D.  Anker  and  L.  Schoenfeld 

Architect— Chas,    E.    J.    Rogers.    Phelan 

Bldg.,  San   Francisco. 
Contractor— F.  R.  Siegrist  Co..  William.* 

Bldg..    San    Francsico. 
File.i  May   1.  •26.     Dated  .April  28.  '26. 

Roof  joists   up    $3469.2.5 

■^^lien     plastered     3469.25 

When    completed     ,  3469.25 

Usual    35    days 3469.25 

TOTAL  COST.  $13,877 
Bond.  $6939.  Sureties.  Frank  M.  Phil- 
lips and  Albert  E.  Lisbon.  Limit,  75 
working  days  fiom  recording  contract. 
Forfeit.  $10  per  day.  Plans  and  ssn.-.  i- 
rtcations    filed. 


DWELLING 

(601)  PTN.    LOT    5    THE    ELSIE    B. 

Brougher  Tr..  Oaklanci.  General 
construction  2-story  7-room  dwlg. 
and  garage. 


38 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  May  8.   1926 


Owner  —  Eugene  and  Mary  Berande, 
Oakland.  ^   ,  ,       , 

Architect— Joseph   Coward.  Oaklana. 

Contractor  —  Joseph  Coward,  1930  b.- 
27th    St.,    Oakland. 

Filed  May  3,  1926.  Dated  May  3  1926 
When    rafters    are    placed     ..$1912.o0 

When    plastered    J„}„^n 

When    completed     i^io-ri 

usual    35    days     ■^^..J^^  cosT!\\ifo 

Bond,    sureties,    forfeit,   none.    Limit,    90 

working    days    from    beginning.    Plans 

and    specifications    filed. 


BUNGALOW  .,    „T  T.-      r> 

<602)  PTN.  LOTS  5  AND  6  BLK.  B, 
East  Piedmont  Heights,  (Sant.i 
Rav  Ave.  bet.  Viona  Ave.  and  Cal- 
mar  Ave.),  Piedmont.  General 
construction  5-room  frame  stucco 
bungalow   and   garage. 

Owner — Elsie    A.    Rodrigues,    Oakland. 

Architect— W.   E.    Williamson. 

Contractor  —  Joseph  T.  Hinch,  4127 
Broadway,    Oakland. 

Filed  May   3,   1926.   Dated   Apr.   28,   1926_. 

When   frame    is    up    ^tol 

When    brown    coated    |3zs 

Whe;i    completed     1^;2 

..usual    35    days    ■;^^^^- cost/ tl^ 

Bond,    sureties,    forfeit,    none.    Limit     90 

working  days   from   May    1,   1926.   Plans 

and   specifications   not   filed. 

?6^03)      e'tALBOT   AVE.    250   FT.    N   OF 

Portland    Ave.,    Albany. 
General    construction     of     3-room    cot- 
Owner — T.    Rasmussen,    Oakland. 
Architect — None. 
Contractor  —  A.   Roust,   6508   Raymond 

St.,  Oakland. 
Siled  May   3,   1926.   Dated  April   26,   1926 

When    frame    is    up     $565 

1-st   coat   of   plaster    56s 

When    completed    565 

Usual    35    days    •„s5? 

TOTAL  COST.  $2275 
Bond,  sureties,  forfeit,  none;  limit,  35 
days  after  date.  Plans  and  specifica- 
tions,  not   filed. 


STORE   AND   APT  BLDG. 

(604)  NILES,  CALIF.  COR.  FRONT 
and   I    Sts. 

General  construction  2-story  store  ana 
Apt.  Bldg. 

Owner — E.   A.    Ellsworth,   Niles,   Cal. 

Architect — Wythe,  Blaine  &  Olsen,  1755 
Blv,   Oakland. 

Contractor- — C.  H.  Lawrence,  5321  Law- 
ton    Ave.,    Oakland. 

Filed  Mav   3,   1926.      Dated  May   3,   1926. 

3rd  and  iSth  of  each  mo 75% 

Usual   35   days    25% 

TOTAL  COST,   $27,580 

Bond,    $27,580.       Sureties.    Fidelity    and 

Deposit     Co.      foreit     and     limt,     none. 

Plans  and  specifications   filed. 


RAILROAD    CONSTRUCTION. 
(605)      WEBSTER    ST.,    NEAR   SECOND 
St.    and    bet.    14th    and    20th    Sts., 
Oakland. 
Construction      and      rehabilitation      of 

railroad    tracks. 
Owner — Southern  Pacific  Co.,  65  Market 

St.,  S.  L. 
Architect — None. 

Contractor — Hutchinson    Co.,    Hutchin- 
son   Bldg.,    Oakland. 
Filed  May  3,   1926.  Dated  April  28,   1926 

1st    each    month    75% 

Bal  —   davs   after   completion 

TOTAL  COST — Piece  work  basis 
Bond,  $60,097.13;  sureties.  Globe  In- 
demnity Co.;  forfeit,  none;  limit,  60 
days  from  beginning.  Plans  and  speci- 
fications,   filed. 


APT.   BLDG. 

(607)  MOVING  BLDG.  FROM  1818 
Park  Blvd.  to  3rd  Ave,  72.92  ft  S 
of  E   17th   St.,  Oakland. 

Work    to    be    done — Removal   and   plac- 
ing building. 
Owner — William   Goldman,   S.   F. 
Architect    —    Mark    T.    Jorgensen,    321 

Bush   St.,   S.   P. 
Contractor — Harry   Meyer,    3216    Brook- 
dale  Ave.,  Oakland. 
Filed    May    4,    1926.   Dated   Apr    19,    1926 
When  house  is  moved  and  placed 

in    new    position     $3525 

When   completed    $1762.50 

Usual    35    days    1762.50 

TOTAL  COST,  $7050 
Bond,  $7050;  sureties.  Globe  Indemnity 
Co.;  forfeit,  $10  per  day;  limit,  June 
1,   1926.  Plans  aand  specifications  filed. 

BUILDING. 

(608)  N  W  COR.  BANCROFT  WAY  & 
Fulton   Sts.,   Berkeley. 

General  construction  3-story  and  base- 
ment   steel    frame    and    reinforced 
concrete   bldg. 
Owner  —   Berkeley   Odd   Fellows'    Hall 

Assn.,    Berkeley. 
Architect    —    James    W.     Plachek,     404 

Mercantile  Bank  Bldg.,  Berkeley. 
Contractor    — •    Conner    &    Conner,    1726 

Grove   St.,  Berkeley. 
Filed  May   4,   1926.       Dated  May  1,  1926 
1st  of  each  month,   of  value    ....75% 

Bal.    usual    35    days     25% 

TOTAL  COST,  $125,100 
Bond,  $125,100;  sureties.  National  Sur- 
ety Co.,  of  N.  Y. ;  forfeit,  none;  limit, 
140  working  days  from  date.  Plans 
and   specifications   filed. 


APARTMENTS 

(606)       INTERSECTION    SW    LINE    OF 
Tobler      St.      and      Redwood      Ave., 
Oakland.       General     construction     3 
2-room    apartment    bldg.    and    ga- 
rage. 
Owner — Oriente   Travaglini,    Oakland. 
Architect — Jos.    Flittiier,    Oakland. 
Contractor  —  Jos.    Flittner,     1700    35th 
Ave.,   Oakland.  ^„„^ 

Filed  May  4,   1926.   Dated  May  23,  1926. 

When    frame    is    up    SIVD 

1st    coat    of    plaster    1190 

When    completed     ]]^"! 

Usual    35    days    ,-,U?° 

TOTAL  COST.  $47oO 
Bond,  sureties,  none.  Forfeit,  $2  per 
day  Limit,  90  working  days  after 
May  5,  1926.  Plans  and  specifications 
filed. 


BLOWER    SYSTEM. 

(609)  RAILROAD'S     PLANING     MILL, 
West    Oakland. 

General  construction  Blower  System. 
Owner — Southern     Pacific     Co.,     No.     65 

Market    St.,    San    Francisco. 
Architect — S.    P.    Co. 
Contractor — Rees    Blow    Pipe    Mfg    Co., 

340   7th   St.,  San   Francisco. 
Filed  May  4,   1926.  Dated,  April  24,  1926 
1st  of  each   month,  of  value    ....75% 

Balance     After    completion 

TOTAL  COST,  $16,350 
Bond,  $16,350;  sureties,  Maryland  Cas- 
ualty Co.;  forfeit,  none;  limit,  90  work- 
ing days;  plans  and  specifications  filed. 

FACTORY    BUILDING. 

(610)  4000  E  8TH  STREET,  Oakland. 
General  construction  of  Factory  Bldg. 
Owner — Dewey  and  Almy  Chemical  Co., 

4000    E    8th   St.,   Oakland. 
Architect- — Construction  Dept  of  Dewey 
and     Almy    Chemical    Co.,     4000    E. 
8th   St.,   Oakland. 
Contractor — John   M.    Bartlett,    354   Ho- 

bart   St.,   Oakland. 
Filed   May    5,    1926.    Dated   Apr   28,    1926 

June    1,    of   val.    incor 75% 

On  com.  amt  suf.  to  inc  total  pay- 
ments,   of    cont    price 90% 

Bal  usual  35  days. 

TOTAL  COST,  $10,250 
Bond.  $5000;  sureties.  Globe  Indemnity 
Co.;  forfeit,  none;  limit,  June  19,  1926 
Plans  and  specifications  filed. 


DWELLING   AND    GARAGE 
(611)      LOT   20   BLK   H  "mp   East  Pied- 
mont   Heights,"    Oakland.    (S    Wal- 
avista  Ave.  about  340  ft  E  of  Lake- 
shore    Ave.) 
General    construction    of    7-room    frame 

dwelling   and   garage. 
Owner — Mark   Ryan,   Sr.,   Oakland. 
Architect — George  O'Brien,  Bacon  Bldg. 

Oakland. 
Contractor — Jensen     &     Pedersen,     3443 

Adeline    St.,    Oakland. 
Filed  May  5,   1926.  Dated  April  16,  1926 

When    frame    is    up    $1916 

plastered    1916 

completed    1916 

35    days    1917 

TOTAL  COST,  $7665 
Bond,  $3850;  sureties,  Magnus  Hol- 
lested,  U.  O.  Farr;  forfeit,  none;  limit, 
90  days  from  date;  plans  and  specifi- 
cations,  filed. 

Permit    reported    April    21,    1926;    No. 
1S17. 


When 
When 
Usual 


0.\KL.\ND  BUILDING  SUMMARY 


Following   is  a  summary   of   building 
permits  granted  in  Oakland  during  the 
m^nth    of    April,    1926,    as    reported    by 
A.    S.    Holmes,    building    inspector: 
(InHH  BldKM.  No.  Permits  Cost 

IS     dwellings     300  $    859,210 

IS  dwelling  &  store..        1  3,750 


8 
2 
1 
1 
1 
3 
24 
2 


IS    2fam.     dwellings., 
IS     5fam.     dwellings. 
IS    6fam.    dwellings. 
IS    Sfam.    dwellings.., 
IS    9fam    dwellings.. 

11/^  S   dwellings    

'2&    dwellings    

2S    dwlgs.    &    stores. 

2S   flats    8 

2S    flats    &    stores. ...  1 

2S   apts 11 

2S  apts.  &  stores 1 

3S    dwellings    1 

3S    apts 1 

IS  stores    4 

IS    factory 1 

IS   shop    1 

IS   comfort   station    . .  1 

2S    office     1 

'2S   church    1 

2S     factory     1 

IS   tile    garage    10 

IS  tile  stores   1 

IS    tile    shop    2 

IS    c3nc.    postoffice..  1 

IS  cone,   garage    2 

2S  cone,  stores  &  offices  2 

2S    cone,    warehouse..  1 

4S    cone,    home    1 

IS  brick  stores    2 

IS  brick  garage    3 

IS    brick    serv.    sta. ...  1 

Brick    addition    1 

3S    br.    &    tile   apts 1 

IS    steel    serv.    station  3 
IS   steel  compressor  hse  1 

Steel   addition    1 

Billboards    18 

Electric   signs    45 

Roof   signs    4 

IS   garages   &   sheds..  282 

Additions     112 

Alterations    &    repairs  140 

Total     1010 


35,600 

20,()00 

10,000 

16,000 

9,000 

17.500 

180,000 

14,700 

53,200 

9,000 

142,650 

8.000 

8,000 

19,000 

17,790 

1,000 

2,300 

500 

4,000 

27,000 

18,000 

8,000 

5,000 

2,550 

13,000 

950 

43,000 

18,000 

200,000 

14,075 

18,500 

3,000 

2,350 

45,000 

2,250 

13,200 

700 

900 

16.170 

3.050 

59,853 

97,090 

92,341 

$2,134,179 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepter 
April      28,    1926— NO.       3621-3627-3633 
Mangles    Ave.,    Oakland.      J    James 
Murphy  to  whom  it  may  concern.. 
April     1,     1926 

April  28,  1926— NE  FOOTHILL  BLVD 
and  Kimball  Ave..  Oakland.  Mar- 
shall F  Coombs  to  whom  it  may 
concern April     28,     1926 

April    28,    1926 LOT    26    and    Ptn 

Lots  1  and  2  Map  Showing  Sudbv 
of  Blk  540,  Oakland.  Ida  Jane 
Hudson  to  whom   it  may  concern.. 

April     27,     1926 

April  28,  1926— NO.  5717  CLOVER 
Drive,  Oakland.  E  E  Carpenter  to 
whom  it  may  concern .  .April  27,  1926 

April   28,    1926— LOT   14   May   Cabolyn 
Terrace,    Oakland.      E    E    Carpenter 
to  whom  it  may  concern.......... 

April    27,    1926 

April' ■28.'V926— NO.  1178  TRESTLE 
Glen  Road,  Oakland.  Elmer  W 
West    to    whom    it    may    concern.. 

April     26,     19^6 

April"  Vs," 'l9'26— LOTS  7,  8  AND  9 
Blk  C  and  Lot  5  Blk  A,  Home 
Terrace.  Oakland.  Edward  J 
Johnson    to    whom   it    may   concern 

April    27,    19^b 

April' 28.' 'me— LOT   15   BLK   D    Map 
Grand    Avenue      Heights,    Oakland. 
H    P    Atkinson    to    Leo    J   .poi^^-iQ,^ 
.  .  .  .April     18,     19io 

\prii'28."l'9'26— 'lot  12  and  Ptn.  Lot 
11  Blk  I,  Map  No.  3,  l^oberts  and 
WoUskil  Tract,  Oakland.  Mabe 
I  Wilson  to  Geo  H  Wilson   Apr.  25     26 

\uril    28     1926— LOTS    8    AND    9    BLK 
L    Amended    Map      Regents      Park 
Berkeley.     Walter  E  Otto  to  Mors 
Home    Bldg    Co  .  .  .  .  .  •  •  •  April    27,    1 

April  29,  1926— LOT  6  BLK  E,  Lower 
Piedmont  Park,  Piedmont.  George 
S  Myers  to  whom  it  may  conce™.. 

.  .  .  .April     22,     ly^o 

April  ■■2'9','"l'9'2'6'— LOT  24  BLK  1, 
Amended  Map  Thousand  Oaks 
Court,  Berkeley.  L  H  Bu  lock  to 
H    A    Schoening April    21,     192'j 

\pril  29,  1926- LOT  7  BLK  J,  North- 
brae  Terrace,  Berkeley.  F  K  liomie 
to   L   R   Wilson April    25,    1926 

April  29,  1926— NO.  1461  ALLMAN  ST. 
Alameda  Co.  A  F  Kohle  to  whom 
it    may    concern April    28,    1926 


Park, 
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April  29,  1926— LOT  52  BLK  4,  Kesub 
North  Cragmont,  Berkeley.  B 
Reede  Hardman  to  whom  it  may 
concern April    25,    1926 

April  29,  1926— ALLSTON  WAY  AND 
West  St.,  Berkeley.  City  of  Ber- 
keley   to    Sullivan    &    Sullivan 

April     27,     1926 

April  29,  1926 — LOTS  50  AND  51  Map 
Moorlands,  San  Leandro.  R  D 
Nichols  to  whom  it  may  concern. 
April     27,     1926 

April  29,  1926— LOTS  136-  137,  138 
Map  Jessie  Jones  Tract,  Oakland. 
Henry  Leyten  to  G  R  Heath  and 
G  H  Wendt April  27,   1926 

April  29,  1926 — LOT  7  BLK  C,  Clare- 
mont  Court,  Berkeley.  G  R  Heath 
to   Heath   &   Wendt April    24,    1926 

April  29,  1926— FIRST  &  JEFFER- 
son  Sts.,  Oakland.  Southern  Paci- 
fic Co  to  Hutchinson   Co.. Apr.   23,  '26 

April  29,  1926— VARIOUS  STS.  in 
Oakland.  Southern  Pacific  Co  to 
Hutchinson    Co April     21,     1926 

April  29,  1926— PTN  LOT  28  BLK  B 
Map  Glenwood,  Oakland.  Earl  R 
and  Ida  Sophie  Pugh  to  Associated 
Builders    Co April    27,    1926 

April  29,  1926— NO.  3129  SIXTY- 
first  Ave.,  Oakland.  H  A  Cobb  and 
P  L  Huffman  to  whom  it  may  con- 
cern  April     29.    1926 

April  29,  1926 — NO.  1362  MORTIMER 
Road,  Oakland.  James  B  Grubb  to 
whom  it  may  concern .  .April  29,   1926 

April  29,  1926— NO.  32  MANDANA 
Circle,  Oakland.  James  B  Grubb 
to  whom  it  may  concern .  April   29    '26 

April    29,      1926— NO.       2447      SIXTY- 
seventh     Ave.,     Oakland.       Andrew 
Jacobson     to    Andrew    Jacobson... 
,    ■•.;••• April     21.     192'j 

April  29.  1926— NO.  2818  SIXTY- 
seventh  Ave.,  Oakland.  Louis 
Selvaggi    to   whom    it   may   concern 

Aprii  29,  1926— Nb.'346b-62''-6'4  HIGHT^^ 
St      Oakland.      George    B    Davis    to 
whom    it    may   concern .  .April    24     •'>6 

April   29.    1926— NW   TWELFTH   ANd" 

Broadway,    Oakland.   United    Stores 
.  ^falty  Co  to  V  Filippis..  April  27    '26 

Apr-l  28  1926-NO.  1295  SUNNY- 
hills  Road,  Oakland.  A  H  Nune- 
macher  and  S  Del  Fava  to  A  H 
Nunemacher Anril    1  "^     iq'^r 

April  28  1926-NO.  224b,  '^434,  2438 
Twelfth  Ave  Oakland.  Julia,  Viola 
&  Edgar  H  Dunn  to  J  E  Loughery 

AprVl  •  28,  •  i92b-L6T-  V   Bt^c"  G.'  Mif' 
Daly    Tract,    Oakland.      Louis    Sor- 
ensen    to   whom    it   may   concern... 

,   ••.;•••• April    27.    1926 

April  28,  1926- NE  HOPKINS  AND 
Acton,  Berkeley.  Claus  A  Tornell 
to  whom  it  may  concern  .April  27.  '26 
April  28,  1926— LOT  3  and  Ptn  L^t 
2  Blk  27,  Map  Regents  Park  No.  8, 
Albany.     Claus  A  Tornell   to   whom 

It   may   concern April   29,   1926 

April  28.  1926— S  SHERMAN  350.12 
W    Frultvale   Ave.,    Oakland.      John 

H  Hornung  to  Allen   Bros 

April    24,    1926 

April  28,  1926— NO.  3620-22-32  HAG- 
amann  Ave,  Oakland.  J  James 
Murphy    to    whom    it    may    concern 

April    1.    1926 

May  1,  1926— LOT  39  BLK  25  Resub 
Ptn  North  Cragmont,  Berkeley. 
Lillian  N  Campbell  to  E  C  Thomp- 
son  April     30,     1926 

May  1,  1926— LOT  379  BLK  U,  Fern- 
side,  Alameda.  Alick  Nylander  to 
whom  it  may  concern  .April  30,  192i> 
May  1.  1926 — NO.  123  GRB^BNBANK 
Ave.,  Piedmont.  Anna  C  Hansen 
to  whom  it  may  concern .  April  30.  '26 
May  1.  1926— LOT  13  BLK  A,  Map 
Rosepark  Tract,  Oakland.  N  E 
Rockwell  t  owhom   it   may   concern 

April    30.    1926 

May  1.  1926— LOT  446  KLK  X.  Fern- 
side,  Alameda.  Angus  J  and  Helen 
Robertson  to  whom  it  may  concern 

April    30,    1926 

May  1,  1926— NO.  223  SOUTHAMPTON 
Ave.,  Berkeley.  R  K  S'chmidt  to 
whom  it  mav  concern..  May  1.  1926 
Mav  1.  1926— NO.  887-889  &  891  59TH 
St.,  Oakland.  E  F  Schneider  to 
whom  it  may  concern .  .April  5,  1926 
May  1,  1926- PTN  LOTS  1,  2  and  3 
Blk  7.  Map  Herzog  Tract.  Berkeley. 
Arthur     Fisher     to     whom     it     may 

concern April     28.     1926 

May  1.  1926 — LOT  45,  Lakeshore 
Manor.  Oakland.  Martha  J  Badger 
to    Leroy    M    Baird May    1.    1926 


May  1.  1926— PTN  LOTS  1  AND  2 
Blk  9,  Map  Part  of  Hays  and  Cap- 
erton  Ppty.  Alameda.  George  H 
and    Mildred   Coke    Porep    to    whom 

it  may   concern May   1,    1926 

April  29,  1926—3459  PIEDMONT  AV., 
Oakland.    Augusta   Corum   to  Calif. 

Builders   Co April   29.   1926 

April  30,  1926 — LOT  30  BLK  15,  Mp 
of  Eastlawn,  Oakland.  Gunnar  and 
Swanhild  Sims  to  E.  Owen  Grif- 
fiths     April   21,   1926 

April  30,  1926— LOT  9,  BLK  7,  SOL- 
ano  Ave.  Terrace.  Berkeley.  Gladys 
M.  Durham  to  Anderson  &  Ander- 
son      April    27,    1926 

Apri  130,  1926 — N  OILMAN  ST.,  109 
ft.  B  of  Nielson  St.,  Berkeley. 
Mabel   H.   Jacobs   to   Clyde   E.    Red- 

nours     April    27,    1926 

April  30,  1926— LOT  107  AND  PTN 
Lot  106  Blk  21,  Amended  map  of 
Havenscourt,  Oakland.  Kyle  & 
Arnold,  Inc.  to  whom  it  may  con- 
cern      April    28,    1926 

April  30,  1926 — LOT  35  BLK  Y,  amd 
mp  of  Regents  Park,  Berkeley. 
Arthur    Freeman    to    whom    it    may 

concern     April    29,    1926 

April  30,  1926 — LOT  22  BLK  11,  Lake- 
shore  Oaks,  Oakland.    C.  C.  Fratzke 
to  whom  it  may  concern. Apr  28,  1926 
April      30,      1926—3027      TELEGRAPH 
Ave.      Oliver   L.   Jones   to   Oliver   L. 

Jones     April    30,    1926 

April  30,  1926 — LOT  4,  BLK  F,  mp  of 
Eastmont,  Oakland.  E.  T.  Minney 
to  whom  to  may  concern.  Apr  28,  1926 
April  30.  1926— LOT  4  BLK  31,  mp 
of  Oakland  as  per  Kellersberger's 
Survey.    Oakland.     Hyman   Davis   to 

Ed.   Langtry    April   30,    1926 

April  30,  1926— LOT  28,  BLK  11, 
Thousand  Oaks,  Berkeley.  J.  Harry 
Smith  to  J.  Harry  Smith. Apr  30,  1926 
April  30,  1926— LOT  29,  BLK  11, 
Thousand  Oaks,  Berkeley.  J.  Harry 
Smith  to  J.  Harry  Smith. Apr  30,  1926 
April  30,  1926—3515  68TH  AVE., 
Oakland.     H.    T.    Holmes    to    whom 

it    may    concern    April    30,    1926 

April  30.  1926— S  E  COR.  BRIGHTON 
and  Excelsior  Aves..  Oakland.  W. 
H.     Dickie     to     whom     to     it     m'ay* 

concern     April    30,    1926 

April  30.  1926— LOT  5.  BLK  F,  MP 
of  Eastmont,  Oakland.  George  S. 
McMullin  to  whom  it  may  con- 
cern     April   30,    1926 

April  30.  1926  —  LOT  25,  BLK  32, 
amended  map  of  Fairmount  Park. 
Berkeley.  Robert  E.  Nilson  to 
whom  it  may  concern  .  .  Anr.  29.  '26 
April  30.  1926— 36S2  LILY  ST..  Oak- 
land.     C.    V.    Bradbury    to    Walter 

Ericson     April    29.    1926 

April    30.     1926- LOT      25      DELL      C 
Woodwards     Subdivision     of    Pa- 
goda     Hill.      Oakland.       Joseph      L. 

Bosso   to  Adolph   Morgansen    

April    29.    1926 

Mav  3,  1926— PTN.  LOT.S'  3  and  4, 
Map  of  Fitchburg.  Andrew  J.  Bo- 
mar    to    whom    it    mav    concern.... 

Apr.    30.    1926 

May  3.  1926—7911  HOLLY  ST.,  Oak- 
land.     August    Roseberg    to    whom 

it  may  concern    May   1,   1926 

May  3.  1926—2526  TAYLOR  AVE., 
Oakland.     C.  O.  Russell  to  whom  it 

may    concern     Apr.    30,    1926 

May  3,  1926 — 1409  67TH  ST.,  Oak- 
land.     T.    E.    Louis    to    T.    E.    Louis. 

May    3.    1926 

May  3.  1926  —  LOT  24  HOPKINS 
Twenty-third  Ave.  Tct..  Oakland. 
Joseph    H.    Zelct    to    whom    it    mav 

concern    Apr.    28,    1926 

May  3,  1926 — PTN.  LOT  6  BLK.  A, 
Map  Blks.  A  and  E,  Chrystal 
Spring    Tract,    Berkeley.      .Anna    M. 

Birr   to    Stevens   &   Fletcher    

Apr.    23,    1926 

May  3.  1926 — 1023  ELBERT  ST..  Oak- 
land. L.  L.  Wilson  to  L.  L.  Wil- 
son        May    3,    192'i 

May  4.  ];'26— 1025  CURTIS  ST.,  Al- 
bany.      Budd    Reininghaus      to      B. 

Reininghaus    May    1,    1926 

May  4,  1926 — 1601  CHAXXl.st^;  W.\Y, 
I'.erkdey.      Budd  Reininghaus  to  B. 

lieininghaus    May    1.    1926 

May  4,  1926— LOT  U  BLK.  8,  .MAP 
liesub  of  Blks.  5.  6.  7.  8  .North- 
lands Tract  No.  1,  Berkeley.  Cora 
A.  Charles  to  whom  it  may  con- 
corn     Mav    1 .    1 92'> 

May  4.  1926-2426.  2428,  2430  GROVE 
St..  P..  rUelev.  Fred  A.  ^rackbon 
to  Caiif.  Builders  Co.  ..May  3.  192'i 
May  4,  1926— LOTS  13,  14  BLK.  H. 
Map  o.""  Broadway  Terrace.  C)ak- 
land.  Claus  A.  Tornell  to  whom 
it    may   concern    Apr.    30,    1926 


May  4.  1926— LOT  17  BLK.  B,  Oak- 
land Highlands,  Oakland.  C. 
Knudsen  to  whom  it  may  concern 
May   3.    1926 

May  4.  1926— LOT  26  BLK.  17  MAP 
of  Havenscourt,  Oakland.  Lola  L. 
Carden    to  Jos.    Flittner .  .  May   1.   1926 

•Mav  4.  1926— PT.V.  L,OTS  2  AND  3 
Blk.  61.  Map  of  Tract  B  of  the 
Berkeley  L.  &  I.  Assn.  Lands. 
Berkeley.  James  Clark  to  whom 
it   may   concern    Apr.    27,   1926 

May  4,  1926— LOT  19  BLK.  N  MAP 
of  Blks.  M,  N.  O  and  P  of  the  Har- 
mon Tct.,  Berkeley.  Elson  N. 
Carsttns  to  whom  it  may  concern 
May    3,    1926 

May  4,  1926—1522  3RD  ST.,  Alameda. 
H.  Ward  Gordon  to  Julius  J. 
Grodem    Apr.    29,    1926 

May  3,  1926— LOT  44  AND  S  E  12V4 
ft.  Lot  45,  Blk.  Z,  amended  map  of 
Regent's  Park,  Oakland.  P.  A. 
Smith  and  W.  A.  Rehn  to  whom  it 
may  concern    April  30,   1926 

May    3,    1926 — 1492     81ST     AVE.,     Oak- 
land.    Marianna    Silva    to    John    B. 
Paulo    April   29,    1926 

.May    3,    1926—8115    HOLLY    .ST.,    Oak- 
land.   Marianna  Silva   to  John   B. 
Paulo    April    29,    1926 

May  3,  1926—1496  81ST  AVE.,  Oak- 
land. Marianna  Silva  to  John  B. 
r'aulo     April    29,    1926 

May  3,  1926— PTN  LOT  7,  BLK  B,  mp 
Oakland  Tree  Farm  Tract,  Oakland. 
A.  C.  Jennings  to  A.  C.  Jennings. 
April    29.    1926 

May  3.  1926—2421  CURTIS  ST.,  Berk. 
E.  G.  Timoney  to  E.  G.  Timoney.. 
April    15,    1926 


LIENS  FILED 


al.4me:da  county 


Recorded  Amount 

April  29.  1926— LOTS  62.  63  &  64  BLK 
1  Map  Itegents  Pqrk  No.  4.  Ber- 
keley. Melrose  Lumber  &  Supplv 
Co.    vs.    T    P    Sander    $1358  67 

•^%il  28.  1926-.VO.  57  GLEXWOOD 
Glade.  Oakland.  Henry  Cowell 
Lime  &  Cement  Co  vs  O  E  and  M 
Zierau.  Oakland  Constr  Co  and 
Oakland    Plastering    Co $128  1'; 

April  28.  1926— LOT  2  BLK  E.  Clare- 
mont  Woodlands.  Oakland.  Tilden 
Lumber  &  Mill  Co  vs  Robert  and 
Bess  Warwick  and  Oakland  Constr 
Co      $509  54 

April  28.  1926— NO.  51  GLENWOOD 
Glade.  Oakland.  Henry  Cowell 
Lime  &  Cement  Co  vs  A  E  and 
Dorothy  Glazier.  I  Livingston,  Oak- 
land Constr  Co  &  Oakland  Plaster- 
ing:   Co     $31330 

April  28.  1926- S  V4  LOT  V  BLK  A 
Glenwood.  Oakland.  General  Plumb- 
ing Co  vs  O  E  and  M  Zieran  and 
mg   Co   vs    O   E   and    M    Zierau   and 

April  28.  1926— X  ^  LOT  4  BLK  A 
Glenwood,  Oakland.  General  Plumb- 
Co  vs  .\  E  and  D  Glazier  and  Oak- 
hind     Constr     Co $69  50 

April  28,  1926 — PTN  LOTS  1  AND  2 
Blk  62,  Summit  Drive  Park.  Oak- 
land. General  Plumbing  Co  \-« 
C  S  Konigsberg  and  H  M  Darling 
$422.44 

April  28.  1026— LOT  31  SW  12^  Lot 
30  Blk  1.  Chevrolet  Park.  Oakland 
General  Plumbing  Co  vs  Edith  E 
Roche  and   J    A   Balderson $117 

Ajiril  28,  1926— LOT  3  BLK  A.  Glen- 
wood. Oakland.  Henry  Cowell  Lime 
*  Cement  Co  vs  I  Livingston,  A  E 
and  D  Glazier,  Oakland  Constr  Co 
and     Oakland     I^lastering    Co.. $313. 30 

Apr.  26.  1926— LOT  5  BLK.  13  MAP 
of  Thousand  Oaks,  Berkeley.  Wal- 
ter Mork  vs.  O.  A.  and  Eva  D. 
Hoit,  Edward  Lampela  and  Vaino 
J.     Matkala     $200. 

Apr.  26,  1926  —  LOTS  18  AND  19. 
i)cean  View  Heights.  also  being 
Lots  1.  2.  3  and  a  ptn.  of  Lots 
4  and  5.  Highland  Manor.  Oakland. 
Western  Door  and  Sash  Co.  vs. 
Mary   Lambert    and    S.    Weinberg.. 

jg2l  32 

Apr."  27,  1926— LOT  246  FREEMON"r 
Tract.  Oakland.  Eureka  Mill  & 
Lumber  Co.  vs.  M.  Ingracia  and 
S.    W.    Carlson     $63. 

A)ir.  27.  1926  —  SE  COR.  MYRTLE 
and  12th  Sts..  Oakland.  S.  A. 
Greene  vs.   Lawrence   Parker.  .  $366.50 

Apr  27.  1926—1829.  1835.  1839  S>AN 
Ramon  Ave.,  Berkeley.  Roberts 
Manufacturing  Co.  vs.  H.  H.  and 
Mary    T.    Gastman     $269.24 
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May  4     1926— W   HARBOR   ST.    520   N  April     26,     1926 — LOT     15     AND     PTN  Jose;     contractor,     Wm.    O'Neil,     5.i 

Ashby   N    40    x    W    122-4,    Berkeley.  Lot     16,    Blk    6,    mp    of    Boulevard  Sierra  St.,  San  Jose. 

Aronsen    Hardwood    Floor    Co.    vs.  Park,    Berkeley.      Dimond    Electric  ALTE  KATION-^'.     «.iori:     Xo,,    210     Fre- 

Henrv   S    and  Anna  E.   Gordon   and  Co.    to    T.   and   Elizabeth    Stringer..  mont    St.,    San    Jose;  -owner.    A-    L 

S     W'iseman                   $99.12  $87.00  Wing,    202    Fremont    St.,    San    Jos? 

Mav    4     19"6 LOT    34    RESUB.    BLK.  April     26,     1926 — LOT     15     AND     PTN  contractor,  Geo.  Lindbloom,  417  W- 

10     Lakesliore   Highlands,    Oakland.  Ptn.    Lot    16,    Blk.    6,    mp    of    Boule-  San    Carlos    St.,    San   Jose. 

Diamond  Electric  Co    vs    A    R.  and  vard  Park,  Oakland.  Melrose  Build-  ALTER      residence       into      apartments. 

A.    H.    Lapham'  and    Lapham    Bldg.  ins   Materials   Co.   to   T.    and   Eliza-  $3950;   No.   57   S;-Nineteenth   St,   San 

Co                                                     ..         $46.75  beth    Stringer,    O.    A.    Penzien    and  Jose;    owner,    A.    M.    Whiteside,    ..7 

Mav'4  "1926— LOT  31  SW  12V,   Lot  30,  D.   L.    Beatty    $35.78  S-19th    St.,   San   Jose. 

Blk      1      Chevi-olet    Park      Oakland!  April     26,     1926— LOT     15     AND    PTN.  COTTAGE.   3-room,   $600;   No.   525  dreg- 

E.    L     Blackman    Co.    vs.'    Edith    E.  Lot    16,    Blk.    6.    mp    of    Boulevard  ory    St.,    San       Jose;       owner,      Joe 

Roche,       Theo.    and    Frank    Pearce  I^ark,   Oakland.     H.   L.   Call  Lumber  Marks     ol<_  Gregory   St      San   Jose 

and   J    A    Balderson    $303.80  Co.    to    T.    and    Elizabeth    Stringer,  KESIDEACL,   o-room,   $.5800;  Second  St. 

May    4,    192'6— PTNS.    LOTS    4    AND    5.  O.  A.  Penzien  and  D.  L.  Beatty .  $46.55  near    Mission,    San    Jose;    oxvner     F 

Blk     6,    Mathews     Tract,     Berkeley.                               ♦ ^  Jft   !^?"\x^nK^^   wf^^'in^    Reaftv 

r-avi   ivTavtin  vs    «?    Pnniini  nnrt   O  F                       .^,.   ,_ architect,    V\  oUe  &   Higgins,  Realty 

.Catl  Martin  vs.  S.  Paolin.  and  OF.  BUILDING    OOMTRACTS  Bldg.,    San   Jose;    contractor,   James 

AprTr30,-i926-Na  •    1456- '  SIxVy':'"  Pf'-kins      34th     and     San     Fernando 

R^'ndinV  MJfeVi.°i'-Co^vs*'-^nt^ne'and  ^'^'''''■^   CLARA   CODNTY  REsfDENeS,  l-room,   $8000;  No.   489   S- 

Building  Material  Co  \&  Antone  ana cpvpnth   ^t      ^nn    [ose-  owner    Ruth 

Rose   Feio   and   Kemp   &    Neighbors  ^^^.^^^^^^     f^fom^ll^qo-    Twnt  Woo%^"r  tnd  HeVn  A^'kin^rn^Pre^^ 
$oZ./8  JTiiiifc-iJJENGE,     4-room,     $1990      Twenty-  af^v,itont       n        r       Turner       Sta*-e 

May       1,       1926— NO.       1456       SIXTY-  first    St.    near    San    Fernando,     San  TeachlrV  Callegf'  San  Jose 

Seventh    Ave.,    Oakland.       Sherman  Jose;    owner,    H.    Lawrence,    280    N-  T-TrqimrKPT^    V  stofv      7-room       $700C- 

Kemp  Sr  vs  A  T  Feio $ Third   St.,    San   Jose;   contractor,    G.  ^^^^iVJ^^^lf '  W-iv     San      Jos?'     owner 

May    1,    1926— NO.    1618    SAN    PABLO  F.    Neidermaier,    237    N-Fourth    St.,  ^w     w     Price      80    vfni'st       sl" 

Ave.    Oakland.        Oakland      Planing  San  Jose.  Thos.    H.    Price,    »u     vine    ^^-^  J?^-- 

Mill   vs   H   Hauschildt    $844.35  ALTERATIONS,  $1900;  No.  338  N-Seven-  Jo^e;    architect     Wolfe    &    Higgins, 

May    1,    1926— LOT    2    BLK      E,      Map  teenth    St..    San      Jose;      owner,      G.  ,.a.^^?.''"^  ^     ^•',,0^?.      i  tVnrv     Jdqqo- 
Claremont       Woodland,         Oakland.  Berti,    Premises;    contractor,    Henry  STORE    and    "f'^ence      l-stor>%    $4990 
Abrahams   Tile    Co   vs   A,   R,    and   B  Bolwin,    1041   Garland   St.,   San   Jose  J"rst  St.  near  Virginia  St     San  Jose 
Warwick    and    Oakland    Constr    Co.  ALTERATIONS,     $1250;     No.     33     S-Six-  owner,    P.    ^aurer     241    Locust    St 
$92.50  teenth    St.,    San   Jose;    owner,    C.    H.  San   Jose;   contractor    Carl   Maurer, 

May  1,  1926— LOT  11,  Morrison  Tract,  Rorabach,    Premises;   contractor.    F.  .r,T-e,T.T^^T?^'^T^^  -   rr.Ar^^t'iqmv  T  nnist  St 
Oakland.      General  Plumbing   Co   vs  E.  Gustafsen,  70  Floyd  St.,  San  Jose  RESIDENCE,  o-room,  $3900     Locust  St. 
Wm   H  Morrison   and  A   Jaronski..  RESIDENCE,  4-room,   $2790;  No.   134   S-  S«in    Jose;    0YJ['%'"Asp     Pnn tractor     ^" 
$120  Twentieth    St.,    San      Jose;      owner.  ^0?"'^'^  St.,  San  Jose     contractor,  _>. 

May    1,    1926— LOTS    22    AND    23,    Mc-    •  Wm.     Smith,     132     S-20th     St.,     San  Delmaestro,    424    W-Julian    St..    ban 

Killop    Heights,    Oakland.       Pacific  Jose;  contractor,  Caldwell  &  Evans  Jose. 

Mfg    Co     vs     McKillop     Investment  405   N-18th   St.,   San   Jose.  RESIDENCE,    6-room,    $3000;    Palm    St. 
Co   and  Albert   C   Wagner ....  $1544.50  RESIDENCE,    6-room,    $5100;    Riverside  near   Edwards    St.,    San    Jose;    own- 
May  1,  1926 — LOT  31  and  N  11  ft.  Lot  St.    near   Bird,      San      Jose;      owner.  er,   Eugene   Stephani.   431   State    St., 
30       McKillop      Heights,      Oakland.  Benj.   Quimet,  495  Plaza  Drive,  San  San    Jose. 

Pacific  Mfg  Co  vs  McKillop  Invest-  Jose   .  RESIDENCE',    4-room,      $2500;      Thirty- 

inent  Co  and  Daniel  McKillop .  $575.  .0  RESIDENCE,     4-room,     $3250;    Twenty-  first    St.    near    Mt.    Hamilton    View 

May  1    1926 — LOT  20   and  Ptn  Lot  19,  third  St.  near  San  Antonio  St.,   San  Dr.,  San  Jose;  owner,  G.  P.  Holmes 

McKillop   Heights,   Oakland.   Pacific  Jose;    owner,   M.   F.    Deeitch.   269   S-  345   S-Sixth   St..   San   Jose;   contrac- 

Mfg  Co  vs  McKillop  Investment  Co  23rd    St..    San    Jose;    contractor,    W.  (or.   Real  Estate  Sub.  Div.  Co.,   31st 

and    Daniel    McKillop $1613.25  O.     Furtwangler,     269       S-23rd      St.,  and   st.   John   Sts.,   San   Jose. 

Mav   1.   1926— LOT   26   and   S   3   ft.   Lot  San   Jose.  ALTER   2-flat   building   into   apartment 

25      McKillop       Heights.       Oakland.  RESIDENCE,     4-room,     $2000;     No.     160  house,    $12,500;  ^'o.    39    N-Fifth    St., 

Pacific  Mfg  Co  vs  McKillop  Invest-  N-Sixteenth    St.,    San    Jose;    owner,  g^n  Jose;  owner.  Miss  S.   Steindorf, 

ment  Co  and  Daniel  McKillop.  $464.75  Ira       Brotzman,       245       Hawthorne  Campbell;   architect,   "^Volfe   &   Hig- 

April  29,  1926 — 1678  67TH  AVENUE,  Way,  San  Jose  ^„.„„  ^,  ^  gins,  Realty  Bldg.,  San  Jose;  con- 
Oakland  M  F  Wise  vs.  E.  J.  RESIDENCE,  duplex,  $8o00;  Hanchett  tractor,  Harrv  Miller,  61  Ashbury 
Grant       '       ..'....' $201.95  St.   near   Sequoia,    San   Jose;   owner,  gj     g^n  Jose." 

April    29     1926—3384    64TH   AVENUE,  Mrs.   E.   Griffith,   79   Lenzen   St.,    Sail  THEATRE   building,   $213,000;   First   St. 

OaklaAd.       M.     F.     Wise     vs.     E.     J.  "1°^®=    <=0"'^'"^Snn*'t  o°^"'ll'"of^  o  "^  near  San  Carlos  St.,  San  Jose:  own - 

Grant                                            ...     $226.08  Grandeman,    200   S-Seventh   St..   San  ^r    West   Coast   Theatres.    Inc.:    ar- 

_; 'a . Jose.  ch'itect,    W'eeks    &    Day,    San    Fran- 

RESIDENCE,  $4000;  Shortridge  St.  near  cisco-    contractor,    Barrett    &    Hilp, 

RELEASE     OF     LIENS  ^me't,  %1   N-fsih^  St",'^San '^Jo^sL  ""'■  '''   Harrison    St..    San    Francisco. 

RESIDENCE,    4-room,      $1400;      Topeka                          ^ 

M,\i»IKn.4    COLiNTY  St.,    near   Forest,    San    Jose;    owner, 

Reco'-ded                                                Amount  Malina    Stowell,    Topeka     St.     near  rtAlurPT  PTTHM     "NTOTTOES 

April    '8     19''6— NO       2900      BROOK-  Forest  St.,  San  Jose;  contractor,   C.  COMFLJIj J.1UJN      JNUllUr.© 

dale  aVc..  Oakland.     J  H  Hunter  to  1.    Johnson,    108    Cleveland    St.,    San  „.«,^»    „.  .„.    rniTiWTY 

T    Stringer    and    East    Bay    Realty  Jose.  SANTA   CLARA   COUNTY 

Co                                                              ...$290  ALTER    barn    into    residence,    $9o0;    No.  

April    27"l926-^LOfs    1-2    AND    PTN.  456    S-Tenth    St.,    San    Jose;    owner.  Recorded                                                Accepted 

of  Lot  3    Blk.  A,  mp.  of.  the  Andrew  W.   H.   Brown,  Premises.  April  26.  1926— LOTS  23  AND  24  BLK 

Jones  Subdivision     Oakland.      Boor-  RESIDENCE,    5-room,    $3400;    Pershing  ^g,    Seale    Addn,    Palo    Alto.      Grace 

man  Lumber  Co    to  Mrs.  L.  J.  Mills  St.  near  Stockton,  San  Jose;  twner.  q  Gibson    to   whom   it   may  concern 

and     George     Hansen     $120.89  Rollie    W'illiams,    123    Harding    St., April     26,     1926 

April    27      1026— LOT    S,    BLK    4,    mp  San    Jose.                    ,.-„„     ^»..   ,     c.  Aprii     .26,       1926— E      WASHINGTON 

Dwight   W^ay    Terrace.   Berkeley.   V.  UESIDENCE,   a-room,   $4o00;  Schiele  St.  'ggs/^    e  .Scott   S   50xE    120    Pt.   Blk-6 

Nielsen  to  E    N.  and  3.  M.  Shaw near   Hoover  St..   San   Jose;   owner,  ^t  r  1,  E-Santa  Clara.     John  Shane 

$106.60  Wm.  H.  O'Neil,  5u   Sierra  Ave.,   San  to  whom  it  mav  concern. .\pril  18,  '26 

April"  26     i92'6 — LOTS    15-16,    BLK    9,  'lose.                            ,  ,„   „      ,  April    26,    1926— LOT   28    BLK    2,    Ala- 

mp   No".    4    Regents    Park,    Berkeley.  COTTAGE      3-room.     $2200;     Hester    St.  ,-r,e<ja  Park   Tract,   San   Jose.   Frank 

E     P     Tenny    Cf^.    Inc.    to    Gus    and  "ear   Tilman    bt..    ban    Jose;   owner,  ^  Lannin  to  whom   it  may  concern 

Emma    Opitz    $26.63  Mrs.    Morton,    204    Shasta    St..    San  April     26,     1926 


[_ 


ffiarapn  (Eonatrurttott  ISpporta 

Issued  every  busiuess  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER    YARD 

Dry   Kiln  Capacity.   10  Million  Feet  per  Annum 
Grnernl     MUI     and     Cnl>lne«     Work.     Slock     Doom,    S««ih 

Kr«mc«    unit    MoiildlnCM  

JERROLD   AVE.  &   VARNBVELD  AVB- 

Mlsslon   901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchinge 
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April  26,  1926— LOTS  1,  10  AND  11, 
Sierra  Vista  Addn  of  Weelts  Home 
Rch  Colonies.  W  L  Brazelton  to 
whom    it    may    concern.  .April    23,    '26 

April  26,  1926— NE  100  LOT  8  BLK 
7  C  &  D  Tract,  San  Jose.  Gladys 
L  Earls  to  whom  it  may  concern.. 
April    24,    1926 

April  26,  1926— CENTER  EAST  TER- 
race  Drive  and  line  between  Lots 
6  and  7  NE  43.84  SE  532.26,  San 
Jose.  Lena  Mareclc  to  whom  it 
may    concern April    24,    1926 

April  27,  1926— N  47.50  FT.  OF  W 
92  ft.  Lot  210  B\k  19,  Coolt  &  Bran- 
ham  Addition;  San  .Jose.  Daniel 
Levin  to  whom  it  may  concern... 
April    18,    1926 

April  27,  1926— LOT  13  BLK  4,  Rose 
Lawn,  San  Jose.  Helen  Traina 
Dolin  to  whom  it  may  concern... 
April    24,    1926 

April  27,  1926— LOT  43  Chace  Parle 
Ave.  Lots  except  Ptn  conveyed  to 
Overhulse,  San  Jose.  F  F  Morti- 
mer et  al  to  whom  it  may  concern 
April     24,     1926 

April  28,  1926— LOT  30,  Third  Ward 
Home  Tract,  San  Jose.  R  W  Jor- 
dan  to   whom   it   may   concern 

April    26,    1926 

April  28,  1926— W  SEVENTH  ST.,  bet. 
San  Carlos  and  S'an  Salvador  Sts., 
San  Jose.  J  J  McLaurin  to  whom 
it  may  concern April   24,    1926 

April  28,  1926— NW  LONGLEY  AVE 
100  NE  Settle  Ave  NE  50xNW  70 
being  all  Lot  31  and  part  Lot  32, 
Willow  Home  Tract,  San  Jose. 
Bertha  M  Arnott  to  whom  it  may 
concern April    28,    1926 

April  28,  1926— N  WILLIAM  ST. 
about  128  from  Sixteenth  St,  80x 
147,  San  Jose.  Geo  C  Friend  to 
whom   it  may  concern ..  April   27,    1926 

April  28,  1926— FT.  LOT  44  BLK  66, 
Palo  Alto.  William  Short  to  wh^m 
it   may    concern April    27,    1926 

April  28,  1926— LOT  16  BLK  2,  Chaces 
Garden  Villa  Lots,  San  Jose.  Robt 
E  Ross  et  al  to  whom  it  may  con- 
cern  April     28,     1926 

April  29,  1926 — LOT  10,  Myrtle  Park, 
San  Jose.  William  H  O'Neil  to 
whom    it    may    concern .  .April    28,    '26 

April  29,  1926— S  MULLEN  AVE  & 
E  University  Ave.,  Los  Gatos 
Grammar  School  Lot  (Suspension 
foot  bridge),  Los  Gatos.  Los  Gatos 
Elementary  School  District  to 
whom   it   may   concern.  .Apr.    26,    1926 

April  29,  1926- N  UNIVERSITY  AVE 
160  W  Morse  St.  N  150xW  60,  San 
Jose.  W  C  and  H  W  Bailey  to 
whom   it  may  concern .  .April   29,   1926 

April  29,  1926— LOT  2  BLK  4,  Ala- 
meda Park  Sub.,  San  Jose.  Louis 
Rezowalli  to  whom  it  may  concern 
April     28,     1926 

April  29,  1926— LOT  11,  Myrtle  Park, 
San  Jose.  William  H  ©'Neil  to 
whom  it  may  concern .  .April   28,   1926 

April  30.  1926 — LOT  29,  Walsh  Resi- 
dence Tract  No.  2,  San  Jose.  Harry 
R  Miller  to   whom   it  may  concern. 

April    29,    1926 

ApVii's'o,"  1926— LOT  9  LK  1,  South 
Lincoln  Park,  San  Jose.  J  A  Tris- 
cuit  et  al  to  whom  it  may  concern 
April    29,    19:iS 

April  30,  1926— LOT  14  BLK  E,  South- 
gate,  Palo  Alto.  William  M  Myer 
to  whom  it  may  concern  .April  30,  '26 

April  30,  1926— W  IRIS  COURT  S  of 
Minnesota  Ave.,  San  Jose.  N  J 
Nielsen   to   whom   it  mayb  concern. 

April     28,     1926 

Aprii  30,  1926— LOT  17  BLK  4,  Seale 
Addition  No.  1,  Palo  Alto.  Carl 
Sjoberg    to    whom    it    may    concern 

April     29,     192b 

April  30,  1926— LOT  3  BLK  2,  Alba 
Park  Addn.,  Palo  Alto.  E  H 
Tucker  et  al  to  whom  it  may  con- 
cern April     28,     1926 

May  1,  1926— LOT  11  BLK  D,  South- 
gate.  Palo  Alto.  C  M  Cook  to 
whom  it  may  concern ...  .May   1,   191.6 

May  1,  1926— S  HESTER  AVE  876.67 
W  Alameda  W  SaxS  70,  San  Jose. 
B  J  Smith  to  whom  it  may  concern 
May  1,  1926 

May  1,  1926— W  CALDERON  AVE 
100  S  Church  St.  W  150x50,  Gilroy. 
B  F  Anderson  to  whom  it  may 
concern April    30,     1926 

May  1.  1926- E  RACE  ST.  and  NW 
line  of  right-of-way  of  S.  P.  C.  R. 
R.  143.86  N  Moorpark  Ave  also 
2.481  acres  and  2.4H1  acres  pts  of 
Lot  89,  Los  Coches  Rancho.  United 
States  Products  Corporation  to 
whoTi   't    may   concern ..  Aoril   9.    1926 


May  1,  1926—12  ACRES  PT.  LOS 
Coches  Rancho, except  ptn  conveyed 
to  Harris.  Anna  Mannina  to  whom 
it   may   concern April    30,    1926 


LIENS  FILED 


SANTA   CLARA   COUNTY 


Recorded  Amount 

April  26,  1926— LOT  3,  L.  E.  Appleton 
Addition,  San  Jose.  A  W  Gordon 
vs    H   E   Estelle   Dorr  et   al.  ...  $378.25 

April  26,  1926— LOTS  5,  6,  18  AND  19 
Blk  27,  Thompson  Tract,  S'an  Jose. 
F  Patrello  vs  Ciro  Vecchio  et  al.$]75 

April  28,  1926— LO'l'S  15,  16  AND  17 
Blk  M,  Southgate.  Palo  Alto.  Thos 
H   Price   vs   J   E   Quails $195 

April  30,  1926— LOT  5  BLK  P,  South- 
gate,  Palo  Alto.  Steve  Anderson 
&   Son   vs  A   L  Uhler $170.10 

April  30,  1926— LOT  17  BLK  1,  Los 
Altos  Park.  Merner  Lumber  Co 
vs   E   C  Vipham $1634.27 

April  30,  1926 — LOT  59  Buena  Vista 
Sub  Mt.  View.  San  Jose  Brick  Co 
vs    Stella    C    Garcia $70 

April  30,  1926— LOT  5  BLK  P,  South- 
gate,  Palo  Alto.  F  R  Bruner  vs  A 
L     Uhler •.  .$192 

April  30,  1926— LOT  5  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co,  $673.72;  Geo  F.  Cleese,  $220.79 
vs    A   L   Uhler    

May  1,  1926— LOT  13  BLK  M,  South- 
gate,  Palo  Alto.  Atlas  Heating  & 
Ventilating  Co  vs  J  E  Quails.  ..  .$196 

May  1,  1926— LOT  3  BLK  M,  South- 
gate  Addition,  Palo  Alto.  Atlas 
Heating  &  Ventilating  Co  vs  J  E 
Quails     $146 

May  ],  1926— LOT  17  BLK  M,  South- 
gate,  Palo  Alto.  Atlas  Heating  & 
Ventilating  Co  vs  J   E   Quails .  $248.50 

May  1,  1926— LOT  5  BLK  P,  South- 
gate,  Palo  Alto.  Borchers  Bros  vs 
A    L   Uhler    $100 


RELEASE  OF  LIENS 


SANTA  CLARA   COl NTY 


Recorded  Amount 

April  26,  1926— N  FIRST  ST.,  San 
Josf-.  G  E  Carlson  et  al;  Tilden 
Lumber  &  Mill  Co;  Tyre  Bros  Glass 
Co;  Michel  &  Pfeffer  Iron  Works; 
Borchers  Bros;  E  Payne  et  al;  G  R 
Aliraria  et  al;  Southern  Lumber 
Co  to  .San  Jose  Knights  of  Colum- 
bus    Hall     Assn     

April  26,  1926— LOTS  7  AND  8  BLK 
11,  De  Wolfs  Resub,  San  Jose.  J 
E    Miller    to    Cvrus    Buker    

April  26,  1926— E  FIRST  165.54  N 
Santa  Clara  N  68.975x15  137.96.  San 
Jose.  Thomas  H  Price;  A  E  Cast- 
ner  et  al  to  San  Jose  Knights  of 
Columbus    Hall    Assn  


BUILDING    CONTRACTS 


SACRAMENTO  COIIIVTY 


PERMITS 

DWELLING,  7-room  and  garage,  $6000; 
No.  3325  Curtis  Park  Drive,  Sacra- 
mento; owner,  Fred   Stuckert. 

DWELLING,  5-room  and  garage,  $800); 
No.  1029  33rd  St.,  Sacramento; 
owner.  Miss  E.  Doherty,  1217  K 
St.,  Sacramento;  contractor,  W.  R. 
Saunders,    2614    I    St.,    Sacramento. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICK 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Strfit 


DWELLING,  4-room  and  garage,  $2300- 
No.  3317  42nd  St.,  Sacramento;  own- 
er, E.  Seed,  1920  35th  St.,  Sacra- 
mento; contractor,  W.  R.  Saunders. 
2614    I   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $4200; 
No.  608  34th  St.,  Sacramento;  own- 
er, Fred  A.  Cornelison,  3516  4th 
Ave.,  Sacramento;  contractor,  J. 
Dammeier,    2400    26th    St.,    Sacto. 

ADD  3  rooms  and  porch,  $2900;  No.  514 
31st  .St.,  Sacramento;  owner.  G. 
Moore,  Premises;  contractor,  Jos 
Edenhofer,   3160   Y  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $1950; 
No.  2624  55th  St.,  Sacramento;  own- 
er,(  G.  E.  Giles,  2632  55th  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $4500; 
No.  2540  Donner  Way.  Sacramento- 
owner,  N  Langsdon,  936  38th  St., 
Sacramento;  contractor,  R  L 
Hathaway,  720  Redwood  Ave..  Sac- 
ramento. 

DWELLING,  6-room  and  garage,  $5600; 
No.  2656  Castro  Way,  Sacramento; 
owner,  Olga  D.  Johnson.  2640  5th 
Ave.,  Sacramento;  contractor  A 
J.  Johnson,  2640  5th  Ave.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2800- 
No.     2551     19th       St.,       Sacramento- 
owner,    S.    E.    Heden,    1040    34th    St 
Sacramento.  ' 


COMPLETION    NOTICES 

SACRAMENTO    COUNTY 


Recorded  Acceptea 

April  27,  1926— PTN  LOT  2801.  Sac- 
ramento Heights,  Sacramento.  A  R 
and  Evelyn  Greeman  to  whom  it 
may    concern April    26,    1926 

April  27,  1926- LOT  24.  Willi.«  Sub 
No.  2.  Sacramento.  R  C  and  Eva 
M  Hager  to  whom  It  may  concern 
April    27     1926 

■'^'^'■'l  ^!;  P26— LOT  76' South  Curtis 
Oaks  Sub.  No.  1,  .Sacramento.  Frank 
Steiner  to  whom   it  may  concern.. 

Aprii'28,"i926— lots' 103,"  104    &'  lol"^ 
Kiverside    Terrace,    Sacramento.      J 
w    Hoopes  to  whom  it  may  concern 
^ April     28,     1920 

BUiLDING  CONTRACTS 

SAN   JOa^JIN    county 


PERMITS 

REMODEL    dwelling,     $1300;     No.     1338 
N'-Monroe    St..      Stockton;      owner. 
Mrs.    Anna     Colestock;     contractor 
\\  .     W.      /rice.     1304     W-Flora     St 
Stockton. 

DWELLING  and  garage,  $'5000;  No.  421 

E-Geary      St..      Stockton:       owner. 

.     <-aesar  Merlo;  contractor,   E.  Jlerlo 

r.K.SlDENCE  and  garage,  $1800;  No 
436  E-Noblt  St.,  Stockton:  owner, 
Robert  Wagner,  1050  W-Hardin^ 
^^  ay,    Stockton;    contractor     F     M 

,..-J'J."^2i3i'   ^-3^    N-Baker  St..  Stockton 

Rl-.SIDENCE  and  garage,  $6250;  No 
1320  W-Kos;e  St..  Stockton;  owner, 
u.  W.  Hubbard,  Farmers  &  Mer- 
cnants  Bldg.,  Stockton;  contractor 
1.  E.  Toothacre,  2221E  S-Sutter  St' 
Stockton. 

RESIDENCE  and  garage,  $2600-  No 
1805  S- Locust  St..  Stockton;  owner 
A.  F.  Richards;  contractor,  C.  h' 
McGregor. 

DWELLING,  $4000;  No.  1931  E-Main 
St..    Stockton;    owner,     L.     Migliori 

D\\  ELLING  and  garage,  $4500;  No 
lo67   N-Sutter  St.,   Stockton;   ownc 

....^^;icT.^f/^'".^°"  ^"<^  -'^-  Metherall. 
KbMODEL  church,   $1500;   Location   not 

given;       owner.       Second       Baptist 

Church. 
DWELLING  and  garage.  $5436;  No.  1066 

Harding     Way,     Stockton;     owner 

Tji'^i-  ^"^y!o"'  ^-  S-  &  L.  S.  Bank 
Blag.,  Stockton;  contractor  J  c 
^aooone.   1418  E-Lindsay  St..  Stock- 


COMPLETlOi^  NOTICES 

.SA\    JOAQII.X    COl  .VTY 


Hocorded  Accented 

April  26.  1926— PTN  LOT  15  SUB  NO 
■<.  Stockton  Acres.  E  R  Dabbert 
10   Pasma   &   Douma ..  .April   23,    1926 
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LIENS  FILED 


SAN    JOAQl'IN    COUNTY 

Rpf-orded  Amount 

AprU  28  1926-LOTS  11  TO  13  INCL. 
Blk  4  Lincoln  Manor,  Tracy. 
Samuel  Eyre  vs  First  Presbyterian 
Church  Society  of  Tracy    ....$7772.22 

building"  CONTRACTS 

FRESNO    COINTY 

PERiMIT.S 

DWELLING,  $5000;  No.  726  Hazelwoul 
St.,  Fresno;  owner,  B.  O.  "'"; 
trough;  contractor,  G.  Terzian,  3028 
Venfura    St.,   Fresno. 

APARTMENT  house,  $5000;  No.  142j 
N-Van  Ness  Ave.,  Fresno;  owner, 
Bertha    W.    Couchill;    contractor,    .T, 

DWELLING,  $4000;  No.  9G0  Adeline  St., 
Fresno;   owner,   Wm.    Ellis. 


BUILDING     CONTRACTS 


SAN    MATKO    COUNTY 


PERMITS 

BUNGALOW  and  garage.  $9000;  Lot  2 
Blk  56,  Bernal,  Burlingame;  own- 
er, W.  T.  Heckey;  contractor.  H. 
H.'  Putnam,  2508  Easton  St.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $5000;  Lot  25 
Blk  7,  Cortez  Ave.,  Burlingame; 
owner  C.  W.  Carlson;  contractor, 
H.  H.  Putnam,  2508  Easton  St., 
Burlingame. 

BUNGALOW  and  garage.  $4500;  Lot 
18,  bet.  Terrace  and  Carmelita  Sts., 
Burlingame;  owner,  Harold  Char- 
rion,  802  Merrill  St.,  Burlingame; 
contractor,  Martin  Peterson,  712 
Linden    St.,    Burlingame. 

BUNGALOW  and  garage,  $4800;  Lot  24 
Blk  13,  Benito  St.,  Burlingam*;; 
owner,  Wm.  J.  Hyland;  contractor. 
Sterling  Foster  Co. 

RESIDENCE  and  garage,  $7000;  Lot 
15  Blk  25,  Cortez  St.,  Burlingame; 
owner,  Rov  Allen;  contractor,  E.  S. 
Shaver,  1401  Carmelita  St.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $6000;  Lot  24 
Blk  8,  Occidental  St.,  Burlingame: 
owner,    Lengfeld    &    Olund. 

BUNGALOW  and  garage,  $4800;  Lot  13 
Blk  6.  Columbus  St.,  Burlingame; 
owner,    E.   H.    Durkee. 

RESIDENCE  and  garage,  $8000;  Lot  1 
Blk  55,  Drake  St.,  Burlingame; 
owner,  J.  E.  Webseer;  contractor. 
H.  E.  McCool,  418  Hillcrest  St., 
San  Mateo. 

BUNGALOW-,  $5000;  Lot  24  Blk  40, 
Channing  St.,  Burlingame;  owner. 
E.    C.    Doyle. 

ADDITIONS.  $1000;  Lot  13,  San  Mateo 
Park,  Sa>i  Mateo;  owner,  Evelyn  C. 
Joett,  W-Santa  Inez  St.,  San  Ma- 
teo; contractor,  Chas.  Pedersen,  63 
Peninsula   Ct.,   San    Mateo. 

ALTERATIONS,  $1000;  Lot  2  Blk  6,  5th 
Ave.,  San  Mateo;  owner,  Geo. 
Sakm,  1022  5th  Ave.,  San  Mateo; 
contractor,    Harry    Kiine. 


BUILDING     CONTRACTS 


CONTRA    COSTA    COUNTIIY 

PERMITS 

COTTAGE,  $4500;  W  Forty-fifth  E't.,  bet 

Sycamore    and    Potrero,    Richmond; 

owner,   Stege  Presbyterian   Church; 

contractor,  D.  A.  Dodge,  225  S-12t'i 

St.,    Richmond. 
COTTAGE,    $3500;    N    Roosevel    tSt.    bet. 

Carlston  &  Ludwig  Sts.,   Richmond; 

owner,   H.  Green,  819  Ramona  Ave., 

Berkeley. 


$10,000,000   Combination   Is 

Formed    By   Lumber   Interests 


A  $10,000,000  consolidation  of  timber 
and  lumber  interests,  embracing  sev- 
eral California  properties,  and  con- 
cerns in  Missouri,  which  will  mean  the 
devplopment  of  huge  holdings  in  Modoc 
and   Siskiyou   counties,    is   announced. 

D.  H.  Steinmetz,  an  official  of  the 
Pickering  Lumber  Company  of  Kansas 
City,  announced  that  his  concern  of 
which  A.  R.  Pickering  is  president, 
with  properties  in  California,  Kansas, 
Oklahoma,  Texas  and  Louisiana,  will 
also  control  the  operation  and  own  the 
properties  of  the  Standard  Lumber 
Company  of  Standard,  Cal.  The  Pick- 
ering concern  also  will  control  and 
operate  the  lumber  mills  at  Standard 
and  sash  and  door  factory  at  Sonora 
and  the  mills  of  the  W.  R.  Pickering 
Lumber  Company  of  Tuolumne,  Cal. 

The  combined  production  of  Califor- 
nia white  and  sugar  pine  lumber  and 
millwork  products  of  these  concerns 
taken  in  by  the  Pickering  Lumber 
Company  amounts  to  150,000,000  board 
feet  annually,  and  these  plants,  to- 
gether with  the  properties  of  the  Pick- 
ering liand  &  Timber  Company,  in- 
cluded in  the  combination,  employ  sev- 


eral thousand  men  through  the  year. 
Several  communities  directly  con- 
nected with  the  timber  and  lumber 
manufacturing  industry  are  entirely 
dependent  upon  the  concerns  for  their 
prospei'ity. 

The  Pickering  plants  in  California, 
as  well  as  those  in  •  the  Southern 
States,  are  equipped  with  the  most 
modern  lumber  and  millwork  ma- 
chinery and  the  California  product  of 
the  concern  is  sold  nationally  through 
various  selling  offices  maintained  in 
Eastern   cities. 

One  of  the  important  facts  of  the 
consolidation  is  that  the  Pickering 
timber  interests  In  Modoc  and  Siski- 
you counties,  amounting  to  upward  of 
one  and  a  half  billion  feet,  will  soon 
be  developed,  adding  another  large 
industry   to   the   .State's   prosperity. 

It  was  announced  that  no  change 
will  be  made  in  the  business  or  opera- 
tion of  the  plants  involved  in  the  con- 
solidation and  that  the  properties  will 
be  managed  from  headquarters  of  the 
concern  in  Kansas  City  with  sales  of- 
fices in  San  Francisco  and  Los  Angeles 
and   various  Eastern  cities. 


Wage  Increases  Based  On  Production 


The  semi-monthly  bulletin  of  the  Na- 
tional Association  of  Building  Trades 
Emplryers,   says: 

There  is  one  underlying  principle  of 
sound  economics  that  is  usually  con- 
spicuous by  its  absence  when  organized 
labor  makes  a  demand  for  an  increase 
in  wage  rates.  It  is  the  principle  that 
wages  should  be  based  on  production 
and  that  an  increase  in  the  former 
should  result  in  a  corresponding  in- 
crease  in   the   latter. 

Such  a  reciprocal  arrangement  would 
unquestionably  result  in  lower  costs 
to  the  ultimate  consumer  which  is  the 
thing  that  every  employer  must  con- 
sider in  these  days  of  intense  competi- 
tion. 

The  average  employer  ■would  never 
hesitate  for  a  moment  to  grant  wage 
increases  to  those  in  his  employ  if  he 
could  be  assured  that  such  action  on 
his  part  would  mean  increased  produc- 
tion. It  is  true  that  there  are  a'  few 
unscrupulous  employers  who  are  con- 
stantly endeavoring  to  get  as  much  as 
possible  out  of  labor  with  the  least 
possible    expenditure    for    wages.      The 


average  run  of  mine  employer  is  not 
of  this  type  however,  and  a  vast  ma- 
jority are  at  all  times  ready  and  will- 
ing to  pay  their  men  in  direct  propor- 
tion to  the  amount  of  work  performed. 

In  place  of  increased  production  fol- 
lowing increased  wage  rates  the  re- 
verse is  often  the  case  and  the  em- 
ployer finds  himself  getting  less  and 
less    production    as    wages    advance. 

If  labor  leaders  could  be  made  to 
recognize  the  fundamental  principle 
that  all  wage  increases  should  be  pre- 
dicated upon  a  corresponding  increase 
in  production  many  of  the  perplexing 
problems  now  facing  industry  could  be 
speedily   solved. 

It  is  not  our  intention  or  desi.-e 
to  engage  extensively  in  prophesy  but 
if  we  read  the  signs  of  the  times  cor- 
rectly the  day  is  not  far  distant  when 
labor  will  no  longer  ignore  this  basic 
truth.  That  time  is  being  hastened 
tiiru  the  advent  of  organized  labor  into 
the  field  of  business.  Labor  as  an  em- 
ployer of  labor  looks  upon  wages  in 
their  relation  to  production  in  an  en- 
tirely different  light  than  does  labor 
as   an    employe. 


BERKELEY  BUILDING 


PLANT    SITE    PURCHASED 


Building  activities  in  Berkeley  for 
April  represent  an  expenditure  of 
$642,100,  City  Building  Inspector  Stan- 
ley P.  Koch  reports.  During  the  month 
254  permits  were  granted  of  these  87 
being  for  one  family  dwellings  costing 
$287,030. 


Black  &  Decker  Manufacturing  Co, 
manufacturers  of  electric  shop  tools 
and  equipment,  has  purchased  a  site  at 
Tenth  street  and  Sixth  avenue,  Oak- 
.land,  and  plans  early  construction  of  a 
Pacific   Coast   distributing  branch. 


J.  A.  MOHR  &  SON 

Ornrrnl  Palntliiar  Coatrmet«m 
Speolall«t«  In 

C)inpressed  Air  Painting 
and  Smd  Blading 

San   Francisco  Oakland 

Fresno,   I^op  Angeles  &  San  Dleffc 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plane  and  Bpecificatlons  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 

tlefl. 

Architect*,  EJnglneers  and  Owners  are  Invited  to  forward  plan8  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charg-e  for 
this  service.  The  plans  will  be  returned  In  grood  condition  when  contract 
for  work  Is  Ut. 
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No  battens  here!  Not  necessary  with 

Schumacher 

wall 
Board 

THE  joints  of  Schumacher  PlaS' 
ter  Wall  Board  seal  together 
like  wood  veneer.  The  joints 
simply  disappear.  You  cannot  de- 
tect them  even  if  you  try. 

The  interior  shown  here  was  built 
with  Schumacher  Plaster  Wall 
Board.  The  walls  are  just  as 
straight  and  rigid  as  the  day  they 
were  finished.  There  are  no  joints 
that  gap  open — no  bulges  in  the 
surface — and  no  battens  to  spoil 
its  beauty. 

Schumacher  Plaster  Wall  Board 

is  a  scientific  short-cut  to  good 

walls.    It's  good  business 

to  use  it. 


SCHUMACHER    WALL    BOARD    CORP. 

LOS  ANGELES       SEATTLE      SAN  FRANCISCO 

WAREHOUSES  — Tacoma  -  Portland  .  Stockton 
San  Rafael  -  Oakland  -  San  Francisco 
San  Jose    -    San  Diego 


:t 


LoTV  charging  platform,  steel  frame  of  which 
is  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
Job!  'Wide,  capacious  charging  Hopper  makes 
charging  easy. 


TTTIGH  speed  operation  —  balanced  light 
•*-  ^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dandie! 

Fast  charging  and  fast  discharging,  the, 
Dandie  is  a  big  money  earner ! 


KOEHRING  7-S 


Mixer 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip!  Note  low  automatic 
vaster  measuring  tank  and  Disc  Wheels  I 
'  Liberal  drun>  dimensions! 


A3166-1V 


Representatives: 

HARKON,  RI(  KAKI)   &  McCONE  CO^ 

139  Towns>end  Street  San  Francisco,  Calif. 

HAllRON,  RICKARI)   &  McCONE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


is  the  outstanding  value  in  big  bearings  insuring  even 

the  light  mixer   field.     Its  bearing  wear,  and  perfect 

design  includes:    4  cylinder  lubrication! 
radiator-cooled     engine    or  t-S  Dandie  Mixer 

hopper-cooled  two  cylinder  Two  or  four  cylinder  engine.  Charg- 

-         ,  ,  J  ing  skip  or  low  charging  hopper  and 

engine;   completely  enclosed  platform.    Automatic  water  measur- 

.       .  .J  .    ,  ing   tank.     Rubber   tired   steel   disc 

transmission     in    dust    tight  wheels,  or  steel  wheels.    Complies 

.,   ,      .,  .,,        ,      -  ,,  with  A.  G.  C.  Standards. 

Oil  bath  With  shaft  on  roll- 
er  bearings;  double   drum  Send  back  this  COUpon 

gear     drive;     drum     rollers  learn  the  construction  of  the  Dandie, 

f^-^^A      ♦/-!     tyU^r*-     t,-,:^.^:^^     ;—  and  you  will  recognize  a  remarkable 

nxea      lO     Snail     turning     in  value,  and  big  profit  earner  on  the  job. 

^^^^^^  W    II.VKIIOV.  HI<K.\Rl>i&  McCONE  CO..  .Snii  Kr:iii<-i.s<-«.         ^^^ 

^^^^^^^m      ^Vithout  obligation  to  me  of  any  kind,  send  me   free  information     H^^J 
^^^^^^^f    about  Koehring  Dandie  Mixer.  ^ 

^^     Name ^ 

^^  Address .,      ^_ 
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ARCHITECTS   AND   ENGINEERS 
NEEDED  FOR  U.  S.  SERVICE 


The  United  States  Civil  Service  Com- 
mission states  that  the  $165,000,000 
public  buildings  program  now  pending 
before  Congress  has  passed  the  House 
and  has  been  favorably  reported  to 
the  Senate,  where  it  is  expected  to 
come  to  a  vote  within  the  next  two 
weeks.  The  indications  are  that  the 
bill   will   become  a  law. 

The  bill  provides  for  new  construc- 
tion work  amounting  to  $100,000,000 
outside  the  District  of  Columbia  and 
$50,000,000,000  in  the  District  of  Co- 
lumbia. It  includes  $15,000,000  to  com- 
plete the  unfinished  portion  of  a  build- 
ing program  ordered  in  1913. 

The  Civil  Service  Commission  has 
extended  until  June  30  the  date  for  the 
close  of  the  receipt  of  applications  for 
positions  of  architects,  associate  archi- 
tects, assistant  architects,  and  associ- 
ate and  assistant  architectural,  me- 
chanical, and  structural  engineers  in 
connection  with  this  work. 

The  age  limit  for  all  these  positions 
has  been   raised   from   45   to   50   years. 

Full  information  and  application 
lilanks  may  be  obtained  from  the  Unit- 
ed States  Civil  Service  Commission, 
Washington,  D.  C,  or  from  the  Secre- 
tary of  the  United  States  Civil  Service 
Board  at  the  post  office  or  custom- 
house  in   any   city. 


PHIIvADEI^PHlA     BLILDERS'     EX- 

<HANGE    OPPOSED    TO 

INCREASES 

At  the  March  meeting  of  the  Lal)or 
Committee  of  the  Philadelphia  Build- 
ers' Exchange  and  Employers'  Asso- 
ciation the  following  resolution  was 
adopted: 

"Whereas,  this  Committee  has  given 
careful  consideration  to  the  present 
situation  in  the  Building  Trades  and  is 
convinced  that  there  will  be  no  per- 
manent increase  in  construction  activ- 
ity at  the  present  level  of  costs;  that 
there  is  little  likelihood  of  further  re- 
cessions in  price  of  building  materials 
such  as  have  heretofore  offset  the  con- 
tinued advances  in  wages  which  havf» 
now  proceeded  to  the  highest  level  in 
history;  and  that  any  further  advances 
in  labor  rates  are  not  justified  by  con- 
ditions and  must  immediately  be  re- 
fllected  in  higher  building  costs  to  the 
public  with  resultant  curtailment  of 
activity;  Resolved — -"That  it  is  to  the 
immeasurably  greater  advantage  of  the 
mechanics  in  the  Building  Trades  and 
to  the  Industry  as  a  whole,  that  90  per 
cent  of  all  mechanics  be  afforded 
steady  employment  at  a  fair  and 
adequate  wage  than  that  a  mucli 
smaller  proportion  should  be  paid  an 
excessive  wage  with  curtailed  em- 
ployment throughout  the  Industry: 
Resolved:  "That  this  Committee  de- 
plores the  wage  advances  that  have 
recently  been  made  in  a  few  of  the 
trades  and  demands  for  similar  ad- 
vances that  are  pending  which  are  cal- 
culated to  unduly  advance  the  cost  o£ 
building  to  the  public  without  sub- 
stantial advantage  to  the  men  em- 
ployed: Resolved:  "That  this  Com- 
mitee  strongly  renews  its  recommen- 
dation that  the  1925  scale  of  wages  b>^ 
maintained  in  order  that  there  may  bf 
sustained  activity  and  resultant  em- 
ployment." 


MANAGER 
BECOMING 


GOVERNMENT 
POPULAR 


Originating  less  than  a  score  of  years 
ago,  the  city  manager  form  of  govern- 
ment has  spread  to  include  361  cities 
and  towns  comprising  more  tlian  5,000,- 
000  persons.  These  municipalities  range 
in  size  from  Cleveland,  Ohio,  to  Mc- 
Cracken,  Kan.,  with  491  population  at 
the  last  census.  Only  a  few  which 
have  adopted  the  plan  have  turned 
back  to  an  older  form  of  municipal 
government,  says  Walter  Matscheck, 
director  of  the  Public  Service  institute 
of  Kansas  City,  which  has  just  adopted 
the   plan. 


ROAD    REPORT    COMPLETE 


CIIEMrOALLY  TRE.ATED  IX'MBB?  TO 
PREVENT   D*:CA\ 


The  report  of  the  special  investi- 
gation of  the  Economic  Value  of  Rein- 
forcement in  Concrete  Roads,  printed 
as  I'art  II  of  the  Proceedings  of  thi> 
Fifth  Annual  Meeting  of  the  Highway 
Research  Board,  is  now  available  for 
distribution.  Requests       for       copies 

should  be  addressed  to:  Highway  Re- 
search Board,  National  Research  Coun- 
cil,  Washington,   D.   C. 


Tlie  careful  builder  of  the  .ature  will 
use  chemically  treated  lumber  wher- 
ever decay  fa\..riBg  c'jndilions  exist 
about  the  house,  according  to  predic- 
tions made  by  M.  E.  Dunlap  of  the  U. 
S.    Forest    Products    Laboratory. 

'The  use  of  treated  wood,  and  par- 
ticularly one-inch  and  two-Inch  beards 
impregnated  through  and  through,  will 
offer  a  solution  to  the  decay  problem 
of  the  home  owner  just  as  the  use  of 
treated  ties  has  enabled  the  railroads 
to  reduce  their  tie  renewals  by  60  per 
cent   or   more,"   said   Dunlap. 

"At  present,  retail  lumber  dealers  do 
not  carry  stocks  cf  treated  boards  or 
timbers  nor  do  treating  plants  exist 
which  specialize  in  treating  ordinary 
lumber.  Treated  boards  for  ordinary 
construction  work,  to  be  really  resis- 
tant to  decay,  must  be  impregnated 
through  and  through,  a  result  difficut 
to  obtain  except  in  an  efficient  large- 
scale   pressure   impregnation   plant. 

"With  the  use  of  through  treated 
bards,  the  builder  will  be  free  to  cut 
boards  to  lengths  at  will  without  the 
necessity  of  resorting  to  the  not 
always  dependable  brush  treating: 
method  used  to  cover  untreated  wood 
exposed  on  cut  ends. 

"For  many  purposes  treated  boards 
to  be  readily  marketable  will  have  to 
be  paintable  although  this  will  not  be 
true  for  all  uses.  In  many  places  It 
should  prove  practicable  to  use  creo- 
sote, a  preservative  which  has  so  far 
proved   difficult   to   paint." 

Anticipating  the  demand  for  through- 
treated  lumber  the  U.  S.  Forest  Pro- 
ducts Laboratory  has  started  studies 
both  of  methods  of  geting  complete 
penetration  of  building  lumber  and  of 
painting  over  woods  impregnated  ■with 
zinc  chloride,  sodium  fluoride,  creosote 
and  other  preservatives.  Results  of 
these  studies,  ciccording  to  Dunlap,  will 
probably  not  be  available  for  some 
time  but  it  is  expected  thai  the  study 
will  be  well  abreast  of  economic  de- 
velopments ;ading  to  the  general  use 
of   treated    -umber. 


BT  ILDING  TRADES   IN   BOSTON   SIGN 
AGREEEMENT 


Agreements  have  been  reached  with 
nearly  all  of  the  crafts  in  the  Boston 
Building  Trades  Council  which  will  in- 
sure harmonious  relations  in  the  con- 
struction industry  of  that  city  for  the 
next  two  years.  Agreements  havo 
been  signed  for  a  perld  of  two  yehrs 
reginning  April  1,  1926.  nt  $1.25  an 
hour  with  the  following  trades,  carpen- 
ters, painters,  roofers  and  hoisting  en- 
gineers. Brickl.nyers  and  stonemasonx 
will  receive  $1.40  per  hour  for  the  same 
period  while  the  tile  setters  will  get 
this  rate  effective  June  1,  1926.  The 
rate  for  common  laborers  under  a  two 
>ear  agreement  is  74  cents  per  hour, 
irnder  the  old  agreements  the  prevail- 
ing rate  for  the  majority  of  the  skilled 
trades  was  $1.11  with  bricklayers  and 
plasterers   receiving   $1.25. 
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Los  Angeles  building  permits  for 
April  totaled  3332  in  number  for  Im- 
provements valued  at  $11,207,289.  Class 
D  frame  construction  lead  every  other 
class  of  building  in  both  number  and 
valuation,  constituting  nearly  two- 
thirds  of  the  total  number  of  build- 
ings and  nearly  one-half  the  total 
valuation.  For  such  construction  2180 
permits  were  granted,  the  buildings 
being  valued  at  $5,416,803.  Class  C 
brick  or  concrete  buildings  were  next 
in  valuation  at  $1,329,175.  Permits 
were  issued  for  72  of  these  buildings. 
Permits  were  issued  for  one  class  A 
steel  frame  building  valued  at  $950,000, 
eight  class  A  reinforced  concrete 
buildings  valued  at  $907,500,  and  four 
class  B  brick  or  concrete  buildings 
valued   at   $689,000. 

Paul  G.  Mahoney,  contractor  con- 
victed on  a  manslaughter  charge  in 
connection  with  the  New  Year's  day 
grandstand  crash  at  the  Pasadena  rose 
tournament,  was  sentenced  to  San 
Quentin  penitentiary  for  one  to  ten 
years  by  Superior  Judge  Charles  Bur- 
nell.  Judge  Burnell  recommended  that 
Mahoney  serve  not  less  than  eight 
years  of  his  sentence  and  that  no  pa- 
role be  granted.  Mahoney,  with  C.  B. 
Bucknell,  Pasadena  building  inspector, 
was  indicted  by  a  Los  Angeles  grand 
jury  foil  wing  the  crash  which  took 
a  toll  of  seven  lives  and  300  injured. 
Bucknell's  trial  resulted  in  a  hung 
jury  following  which  the  district  at- 
torney's  office   dismissed   the   case. 


Portland,  Ore.,  building  contractors 
on  Ma.v  4  declined  to  submit  their  dif- 
ferences with  the  building  trades  over 
a  wage  increase  to  the  state  board  of 
conciliation  for  arbitration.  The  con- 
tractors suggested  that  fne  question  be 
put  up  to  a  committee  composed  of  on<- 
representative  of  the  laborers,  one 
from  the  contractors  and  a  neutral  man 
agreeable  to  both  sides.  The  unions  in- 
volved in  the  wage  disputes  had  asked 
that  the  board  of  conciliation  be 
allowed  to  settle  the  dispute  follow- 
ing the  demands  of  the  workers  for  an 
increase  of  $1  a  day. 


A  large  deposit  of  asphalt  has  been 
discovered  near  the  coast  of  the  Island 
of  Samar.  Philippines,  It  is  reported 
at  Manila.  At  least  40,000,000  tons  of 
the  bituminous  substance  is  availaple, 
engineers  declare.  A  company  is  being 
formed  to  develop  the  property.  This  is 
the  second  large  asphalt  deposit  dis- 
covered in  recent  years  in  the  Philip- 
pines. 


Building  trades  unions  in  Newark, 
X.  J.  have  organized  safety  commit- 
tees on  every  building  under  construc- 
tion. Inspection  will  be  made  weekly 
and  oftener  to  assure  safety  of  these 
workers  and  to  aid  in  the  enforcement 
of  city  and  State  safety  laws  and  reg- 
ulations. 


General  Contractors'  Assn.,  Van- 
couver, B.  ('.,  making  plans  to  replace 
union  strikers  with  non-union  men.  If 
sufficient  men  cannot  l)e  obtained  in 
Vancouver,  outside  men  will  be  em- 
ployed. 

Planing    mill    and     yards      of  Tilden 

Lumber   Company      at     Suisun,  Solano 

county,   were   destroyed   by   fire  May   7. 
Loss  is  estimated  at  $20,000. 


According  to  the  United  States  De- 
partment of  Labor  the  average  union 
wage  rate  in  the  United  States  today 
will  buy  37.1  per  cent  more  of  living 
on  the  1913  standard  than  it  would  in 
1913.  From  1913  to  1921  the  relative 
purchasing  power  of  wages  as  meas- 
ured in  living  cost  was  below  that  of 
the  standard  of  1913  owing  to  the  fact 
that  wage  rates  did  not  go  up  as  rap- 
idly as  did  the  cost  of  living.  In  1921 
the  index  of  union  rates  of  wages  per 
hour  stood  at  205  while  the  index  of 
the  cost  of  living  was  only  177.3  there- 
fore wage  earners  were  able  to  buy 
15  per  cent  more  of  living  on  the  1913 
standard  than  they  were  in  1913.  Dur- 
ing the  next  year  while  the  index  ot 
■wages  fell  to  193,  so  did  the  cost  of 
living  take  a  drop,  consequently  the 
15  per  cent  advantage  of  the  year  be- 
fore  remained  in  effect. 


Accused  of  thei-us  from  an  adjoining 
plant  involving  $7000,  George  Schmidt, 
38,  proprietor  of  the  Pacific  Coast  Heat- 
ing Company,  1282  Delaware  St.,  Ber- 
keley, was  arrested  on  charges  of 
grand    larceny.  Schmidt    was    taken 

into  custody  following  an  alleged  at- 
tempt to  move  an  auto  load  of  articles 
from  a  Berkeley  garage  to  Oakland. 
The  complainant  in  the  case  is  C.  B. 
Argall,  head  of  the  Builders  Service  & 
Supply  Company,  with  a  plant  adjoin- 
ing the  heating  works.  The  specific 
complaint  against  Schmidt  is  for  the 
theft   of   $486   in   electrical   equipment. 


While  1500  carpenters  went  on  strike 
May  5  at  Vancouver,  B.  C,  trying  to 
enforce  a  five-day  week,  the  shipyard 
workers  numbering  1000,  decided  not 
to  walk  out  for  another  week  in  hopes 
the  shipyards  would  meet  their  de- 
mands. All  employers  of  labor  are 
determined  to  refuse  the  five-day  week 
and  are  starting  to  put  on  non-union 
worliers,  who  are  flocking  there  from 
all  over  the  country.  Bricklayers  and 
tile  setters  also  went  out  over  the 
week-end  and  molders  have  been  out 
for  a  month,  all  making  the  same  five- 
day   weeli  demand. 

Secretary  Hoover,  as  chairman,  made 
it  plain  to  the  National  Wood  Utiliza- 
tion Committee,  meeting  in  Washing- 
ton, that  timber  conservation-involv- 
ing reforestation  on  the  one  hand  and 
better  utilization  of  wood|  products 
on  the  other — was  properly  a  matter 
for  voluntary  action  instead  of  gov- 
ernmental regulation.  In  fact,  Mr 
Hoover  went  so  far  as  to  say  that 
nothing  could  be  accomplished  in  this 
direction  by  governmental  action.  He 
cited  lumber  standardization  as  an 
outstanding  example  of  what  organized 
industry  can  do,  unhampered  by  gov- 
ernment. 


Vast  deposits  of  magnetic  iron  ore 
have  been  discovered  in  the  state  of 
Sinaloa,  not  very  far  from  the  port  of 
Mazatlan,  according  to  word  from 
Mexico  City.  Under  the  new  laws  the 
property  will  have  to  be  worked  by  a 
Mexican  concern  unless  the  govern- 
ment lets  the  concession  to  foreigners 
for  a  period  of  years.  Efforts  are  be- 
ing made  to  organize  a  company,  but 
in  any  event,  since  the  government 
owns  the  sub-soil  it  will  prove  a  tre- 
mendous source   of  new  revenue. 


Permission  to  institute  quo-warranto 
proceedings  against  the  Los  Angeles 
county  board  of  supervisors  to  restrain 
it  from  spending  further  funds  on  the 
proposed  $5,000,000  annex  to  the  county 
hospital,  has  been  obtained  from  State 
Attorney  General  Webb.  Money  to 
build  an  addition  to  the  general  hos- 
pital was  voted  in  a  bond  issue  in 
April,  1923,  and  amounted  to  $5,000,000. 
A  grand  jury  investigation  revealed 
that  $1,700,000  of  the  appropriation  al- 
ready has  been  spent  by  the  super- 
visors. 


The  report  of  the  board  of  consult- 
ing engineers  on  the  Coolidge  dam 
site  in  Arizona  has  been  approved  by 
Secretary  Work.  The  report  rec- 
ommends plans  as  approved  by  the  en- 
gineering department  of  the  bureau  of 
Indian  affairs  and  favors  a  type  of 
structure  known  as  the  multiple  dome 
dam.  The  report  also  recommends 
construction   of  a  power  plant. 


The  10th  international  conference  on 
housing  and  town  planning  of  the  In- 
ternational Federation  for  Town  and 
Country  Planning  and  Garden  Cities 
will  be  held  at  Vienna  in  September, 
1926,  under  the  auspices  of  the  Mayor 
and  Council  of  the  city  of  Vienna.  This 
International  Conference  was  held  in 
Amsterdam  in  1924,  and  in  New  York 
City  in   1925. 


Glendora,  Cal.,  has  adopted  a  new 
building  code,  creating  the  office  of 
building  inspector,  designates  a  fire 
district  and  in  effect  substantially 
makes  the  State  Housing  Law  of  Cali- 
foT-nia    its    set    of    building   regulations. 


A.  H.  Albertson,  Seattle  architect, 
has  been  elected  director  of  the  Eighth 
District  cf  the  American  Institute  of 
Architects,  with  jurisdiction  over  Colo- 
rado. Utah,  W'ashington,  Montana  and 
Oreg   n   and   Idaho. 


.Joseph  Kitts  and  Lewis  H.  Tuthill 
have  opened  an  office  in  the  Mills 
Lldg.,  San  Francisco,  under  the  firm 
name  of  Kitts  &  Tuthill.  cement- 
concrete  technologists. 


August  Boeklin,  president  of  the 
Washington  Manufacturing  Co.,  and 
one  of  the  leading  lumbermen  of  Ta- 
coma.  Wash.,  died  at  his  home  in  that 
city,  May  8. 


Isbell  Construction  Company,  grad- 
ing and  paving  contractors,  have 
m.oved  their  headquarters  from  Fresno 
to  Truckee.  Calif. 

John  K.  Branner,  architect,  has 
moved  from  251  Kearny  St.  to  Shreve 
Bldg.,  San  Francisco. 


Palo  Alto,  at  a  recent  election, 
voted  bonds  of  $200,000  to  finance  ex- 
tensions to  municipal   water  gystem. 
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direct    connection    with    the   constractlon    Indaatr/    are    invited    to    avbiall    ne*r«    for    pal>llc-M- 
tion  in  tJila  departjaeat. 


WAGE    INCREASE   GRANTED 


Effective  March  24th  an  increase  of 
l^  cents  an  hour  was  granted  the 
tilled  building  trades  in  Cincinnati, 
od  carriers  received  an  Increase  of 
V^  cents  per  hour  while  common  lab- 
rers  were  given  an  increase  of  3  cents 
er  hour.  The  new  scale  will  con- 
nue  for  a  period  of  thirteen  months 
nd  will  expire  April  23,  1927.  Rates 
o\v  in  effect  are  as  follows:  Car- 
enters,  electricians,  hoisting  engi- 
eers,  lathers,  ornamental  iron  work- 
rs,  plumbers,  riggers,  slate  roofers, 
le  roofers,  steam  fitters  and  struc- 
ural  iron  workers,  $1.31^4  per  hour, 
ement  finishers,  fixture  hangings, 
laziers,  painters  and  pipe  coverers, 
1.23%  an  hour.  Sheet  metal  workers, 
1.16%  an  hour.  Rod  workers,  $1.11  >4 
n  hour.  Composition  roofers,  $1. 06^/4 
n  hour.  Hod  carriers  95  cents  an 
our  and  laborers  58  cents  an  hour. 


Field    Inspection   And    Better 

Construction    Given    Attention 

At    Inspectors'    Convention 


IHICAGO   PLASTEKERS   SIGN   THHEE 
VEAR   AGREEMENT 

Fear  of  a  building  tie  up  in  Chicago 
vas  recently  dispelled  following  an 
mnouncement  that  the  plasterers  have 
igned  a  three  year  agreement  with 
heir  employers  at  the  present  rate  of 
;i.50  an  hour.  The  members  of  chis 
:raft  demanded  a  wage  rate  of  $1.75 
in  hour  and  the  five-day  week.  Under 
;he  terms  of  the  new  contract  which 
aecomes  effective  May  31st  plasterers 
[vill  continue  to  work  five  and  one- 
lalf  days   per   week. 


SAN    FRANCISCO    ENGINEERS    VISIT 
CHABOT     OBSERVATORY 


Members  of  the  San  Francisco  Soci- 
sty  of  Engineers  were  entertained  May 
3rd,  at  the  Chabot  Observatory.  Prof. 
E.  G.  Linsey  explained  in  detail  work- 
ings of  the  big  20  inch  telescope  fol- 
lowed by  an  illustrated  lecture  on 
astronomical  subjects. 

On  Saturday,  May  22nd,.  at  2:00  P.  M. 
the  members  will  assemble  at  room  300 
Chronicle  Building  and  as  guests  of 
the  Chronicle  will  be  shown  the  entire 
workings  of  a  newspaper  plant.  This 
visit  will  conclude  the  seasons  pro- 
gram of  educational  visits  by  the  So- 
ciety   members. 


SAKTA-    BARBARA       CRAFTS 
AVAGE    INCREASE 


SEEK 


A  general  meeting  of  the  Santa  Bar- 
bara Builders'  Exchange  has  been 
called  for  May  24  at  which  time  the 
organization  will  consider  requests 
from  five  crafts  for  wage  increases. 
The  crafts  are  the  iron  workers,  sheet 
metal  workers,  stone  masons,  hod  car- 
riers and  building  laborers,  each  craft 
seeking  a  $1  a  day  increase,  effective 
90  days  from  May  1.  A  number  of 
contractors  already  have  registered 
disapproval  of  the  increases,  asserting 
that  present  wage  scales  are  as  high 
as  conditions  warrant. 


BERKELEY     BUIUDERS     B.4NQ,UET 


Some  200  hundred  members  and  their 
friends  attended  the  annual  "ladies' 
night"  banquet  of  the  Berkeley  Build- 
ers' Exchange.  held  last  Tuesday 
evening.  Chas.  Keeler,  managing  di- 
rector of  the  exchange,  was  the  prin- 
cipal speaker,  his  tapic  being  the 
"American    Plan." 


Sixty  municipalities  were  represent 
ed  by  one  or  more  delegates  at  the 
twelfth  annual  meeting  of  Building 
Officials'  Conference,  held  at  Columbus, 
Ohio,  on  April  27  to  30.  With  repre- 
sentatives of  several  building  indus- 
tries the  total  attendance  was  about 
150. 

Technical   details   of   quality   and   use 
of    building    materials,    and    method    of 
construction,    preponderated    in    the    re- 
ports  and   papers   presented.     Unfortu- 
nately   their    number    and    length    pre- 
cluded  adequate   discussion.      Such   dis- 
cussion   as    was    offered    seemed    to    in- 
dicate  a  greater   desire   on   the   part   of 
the    officials    for    help    and    information 
in  the  matter  of  the  administration   of 
statutory    or    extra-legal    requirements. 
A    point   that   found   repeated   expre? 
sion   in    the   discussion   was   the   insum- 
cient    equipment    and    inadequate    per- 
sonnel in  the  offices  or  bodies  that  are 
called  upon  to  administer  the  laws  re- 
lating to  the  construction  of  buildings. 
In    this    connection,    the    paper    on    In- 
spection   of  Structures   at   Owner's   Ex- 
pense  by   Edward   C.   Kerth,   civil   engi- 
neer, former  commissioner  of  buildings 
of    Evansville,    Ind.,    was      of      especial 
significance.     Mr.   Kerth   urges   the   en- 
actment  of   suitable    legislation   requir- 
ing the   owner  or     other     person      con- 
templating   the    erection    of    a    building 
other   than   a   small  dwelling   house,   to 
employ    at   his    own    expense    a    compe- 
tent   engineer-inspector,    who    has   been 
duly    approved    and    registered    by    the 
building    officials,    to    assume    full    re- 
sponsibility   for    the    safe    construction 
of    the    building    and    compliance    with 
the    law.      To    those    who    question    the 
legal    possibility    of      such      legislation, 
Mr.    Kerth    repjlied    that    he    had    been 
advised  by  competent  legal  talent  that 
the  plan  Is  feasible  and  constitutional. 
The  deficiency   in   public  building   in- 
spection   again     became    prominent    in 
the    discussion    of   the      paper      entitled 
"Building    Code    Requirements      as      to 
Loads  and  Unit  Stresses"  by  Prof.  Clyde 
T     Morris,    Ohio    State    University.      It 
was   pointed   out    that    the    safety   of   a 
structure    is    dependent    as      much      on 
workmanship    as    on    sufficiency    of    de- 
sign.     The    latter    can    be    readily    de- 
termined   by    an    examination      of      the 
plans  before  the   issuance   of  a   permit, 
whereas  no   municipality  can   afford   to 
emplov    a    large    enough    force    of    in- 
spectors  to   make   sure   that   the   struc- 
ture  is   properly  assembled. 

In  a  paper  on  "The  Design  of  Build- 
ings to  Resist  Earthquakes,"  H.  R. 
Kingsley,  engineer  of  the  Hollow 
Building  Tile  Association,  again 
stressed  the  importance  of  workman- 
ship. Mr  Kingsley,  who  drew  largely 
on  his  personal  experience  in  the  great 
.Japanese  earthquake,  while  expressing 
the  view  that  all  the  usual  types  of 
construction,  if  properly  designed  and 
carefully  erected,  could  be  made  safe, 
dealt  largely  with  the  use  of  term 
ootta  in  buildings  designed  to  resist 
earthquakes. 

"The  Fire  Resistance  of  Clay  Hol- 
low Load  Bearing  Wall  Tile"  by  H.  D. 
Foster,   research   associate  at    the  U.   S. 


Bureau  of  Standards,  was  like  the  pre- 
ceding paper  one  of  a  group  presented 
at  a  joint  sessioii  with  the  Hollow 
Building  Tile  Association.  It  described 
the  experiments  being  conducted  on 
hollow-tile  walls  to  determine  not  only 
their  fire  resistance  but  also  their 
strength    and    other    characteristics. 

In  a  very  thoroughgoing  paper,  "Safe- 
guarding Old  Buildings  Against  Fire," 
Edwin  M.  Lurie,  civil  engineer  of  the 
Associated  Metal  Lath  Manufacturers' 
Association,  discussed  the  perplexing 
question  of  what  to  do  with  old  build- 
ings probably  constructed  in  accord- 
ance with  the  laws  and  standards  of  a 
former  day  but  affording  inadequate 
protection  against  the  greater  fire  haz- 
ard of  today. 

Other  papers  presented  at  the  sev- 
eral sessions  included  "Developing 
Co-operation  between  Building  Depart- 
ments and  Structural  Material  Produc- 
ers," by  Albert  E.  Klelnert,  superin- 
tendent of  buildings,  Brooklyn;  "Th« 
Structural  Factor  in  Fire  Prevention," 
by  S.  H.  Ingberg,  physicist.  U.  S.  Bu- 
reau of  Standards;  the  "Early  Strength 
of  Walls  Laid  in  Lime  Mortar,"  by  J. 
S.  Elwell,  engineer  of  the  National 
Lime  Association;  and  "The  Ventila- 
tion of  Dwellings  and  Garages,"  by  A. 
L.   Ferguson,   Philadelphia. 

The  recommendations  of  the  commit- 
tees on  hollow  building  units,  on  lime 
and  on  stucco  as  to  acceptable  practice 
in  the  application  of  these  materials, 
were  received  and  adopted.  Some  ap- 
prehension being  expressed  as  to  an 
official's  attitude  toward  these  recom- 
mended practices,  the  organization 
adopted  a  resolution  to  the  effect,  in 
part,  that  no'  member  "shall  be  re- 
garded as  bound  by  the  same  in  official 
actions  in  the  administration  of  his 
office,  it  being  the  intention  that  rules 
of  practice  approved  or  adopted  by 
Building  .Officials'  Conference  shall  be 
regarded  as  a  general  expression  of 
opinion  of  what  may  be  considered 
good  and  acceptable  practice  to  be 
amended  whenever  desirable  to  suit 
local   conditions." 

A  report  was  made  to  the  meeting 
by  H.  E.  Plummer,  building  inspector, 
Portland,  Ore.,  supplemented  by  com- 
mittee secretary  Horner  of  the  Pacific 
Coast  Building  Officials'  Conference,  on 
the  attempt  now  under  way  to  formu- 
lue  i  uniform  building  code  for  all 
the  cities  of  the  Pacific  Coast  states. 

New  committees  were  appointed  to 
formulate  standards  of  practice  in  the 
u<;e  of  wall  boards,  and  steel  joists, 
and  on  the  administration  of  zoning 
ordinances.  The  chairman  of  thes^- 
committees  are  respectively.  Edward 
C  Kerth,  Evansville.  Ind.,  ^^  m.  C. 
Muehlstein,  Madison,  Wis.,  and  George 
Hauser.   Cincinnati. 

The  following  officers  were  elected 
for  the  coming  year:  President,  H.  E. 
Plummer.  building  inspector.  Portland. 
Ore.:  VJro-President.  W.  C.  Muehlstein. 
building  engineer.  Industrial  Commis- 
sion, Madison.  Wis.;  Secretary.  J.  F. 
Downev,  commissioner  of  buildings. 
Cambridge,  Mass.  (Engineering  News- 
Record). 
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TRADE  NOTES 


Heafey-Moore  Co.,  Inc.,  succeeds  the 
general  engineering-  contracting  firm 
of  Heafey,  Moore  and  McNair,  operat- 
ing from  344  Higli  Street,  Oakland. 
Kobert  McNair  withdrew  to  enter  the 
sewer  construction  business  associ- 
ated with  Maynard  Holly,  former  as- 
sistant city  engineer  of  Stockton  and 
more  recently  with  the  Heafey,  Moore 
and  McNair  interests.  McXair  will  op- 
erate from  3S19  Rhoda  Street,  Oak- 
land. 


Articles  of  incorporation  of  the  A.  B. 
Hammond  company  of  San  Francisco, 
a  reorganization  of  the  Hammond 
Lumber  company  of  San  Francisco  and 
Oakland  have  been  filed  in  the  office 
of  the  secretary  of  state.  The  corpora- 
tion is  capitalized  at  $5,000,000.  Direc- 
tors cf  the  reorganized  concern  are  H. 
F.  Fraull,  Alameda;  S.  L.  Rea,  Alameda; 
R.  C.  Robinson,  Berkeley,  and  J.  E.  Py- 
th:n  and  J.  R.  Clairmonte  of  San 
Francisco. 


Walter  A.  James  and  B.  G.  Langdon, 
operating  San  Rafael  Electric  Co.,  at 
4111/2  Fourth  St.,  San  Francisco,  an- 
nounce dissolution  of  partnership,  B. 
G.  Langdon  retiring  from  the  business 
with  \V.  A.  James  continuing  to  op- 
erate under  the  same  firm  name. 


R.  R.  Slick,  formerly  with  Edward  R. 
Bacon  Company,  is  now  connected  with 
the  sales  staff  of  the  Smith-Booth- 
Usher  Company.  Slick  will  cover  the 
East  Bay  section  and  will  maintain 
headquarters  at  the  Builders'  Exchange 
n   Oakland. 


W.  M.  Tudor,  Jr.,  formerly  connected 
with  the  office  staff  of  the  Kawneer 
Manufacturing  Company  in  Berkeley, 
has  been  appointed  San  Francisco  sales 
representative  for  that  concern  with 
1  eadquarters  at  the  Builders'  Exchange. 


Day  light  saving  time  has  been 
adopted  by  the  McCloud  River  Lumber 
Company  operating  at  McCloud,  Siski- 
you county.  The  change  affects  the 
town  of  McCloud  and  all  lumbering 
camps    of    the    company. 


Edw.  H.  Dean  and  Mark  L.  Smith 
will  operate  in  the  Santa  Clara  County 
section  under  the  firm  name  of  D  and  S 
Lumber  Company  with  headquarters  at 
State  Highway  and  El  Monte  Avenue, 
near  Mountain   View. 


Minwax  Co.,  Inc.,  specializing  in 
waterproofing  materials,  has  moved 
from  22  Battery  street  to  136  Mc- 
Allister  St..    San    Francisco. 


Birchfield  Boiler  Co.,  announces  the 
opening  of  San  Francisco  factory 
branch  sales  offices  at  454  Monadnock 
Building,  with  Guy  L.  Banta  in  charge. 


Paul  E.  Curtis  will  operate  in  the 
Santa  Clara  County  district  under  the 
firm  name  of  Curtis  Hardware  Com- 
pany   with    headquarters    in    Los   Gates. 

H.  L.  Cummings  will  operate  in  the 
Contra  Costa  County  section  under  the 
trade  name  of  Crockett  Electric  Shop 
with   headquarters    at   Crockett. 


"Own-Your-Own-Home"    Plea 

Finds    Response    In    Philippines 


American  zeal  for  home  ownership 
has  taken  a  firm  hold  in  the  Philip- 
pines and  the  "Own-Your-Own-Home" 
slogan  is  just  as  popular  in  our 
island  territory  as  it  is  in  the  States. 
Moreover,  the  Filipinos  have  adopted 
the  building  and  loan  association  and 
installment  plan  buying,  just  as 
Americans   did. 

Reading  a  Manila  paper  reminds  an 
American  of  his  own  Sunday  news- 
paper. Therein  are  contained  adver- 
tisements of  a  new  subdivision  with 
lots  on  easy  payments,  surrounded  by 
all  the  attractions  of  modern  con- 
veniences, "more  fresh  and  pure  air, 
far  from  the  noise  of  the  city." 

Just  like  an  American,  the  Filipino 
doesn't  like  to  pay  rent,  even  through 
an  influx  of  building  capital  has  served 
to  lower  the  rent  on  home  properties 
during  the  last  few  years.  These 
builders  have  adopted  the  installment 
plan  in  selling  their  houses  and  this 
has  resulted  in  many  families  buying 
their  own  homes. 

Building  and  loan  associations,  how- 
ever, are  the  more  important  factors  in 


the  "Own-Your-Own-Home"  campaiErn 
Expansion  has  been  curtailed  naturall-j 
because  of  lack  of  capital.  Local  capl-t 
tal  is  not  sufficient  to  finance  additional 
buying  and  foreign  capital,  for  in- 
sular development,  will  not  enter  thi 
Philippines  because  of  the  unsettled' 
political  status.  Banking  facilities  are 
limited  in  the  provinces  and  the  majoi 
portion  of  modern  home  buying  Is  con- 
fined to  the  urban  centers. 

Frame  construction,  pre-domlnates, 
as  the  Philippines  have  untold  wealth 
in  forest  products.  Building  restric- 
tions have  served  in  a  large  measure 
to  insure  proper  construction  in  cer- 
tain sections  of  the  larger  cities. 
These  ordinances  forbid  the  building 
of  nipa  houses  In  restricted  areas,  with' 
the  result  that  modern  homes  have 
arisen  where  there  might  be  a  ten- 
dency to  erect  unsightly  nipa  shacks. 

Filipinos  have  realized  that  a  home 
is  one  of  the  first  and  most  important 
necessities  of  modern  life  and  have 
learned  to  save  their  money  to  buy  a 
house  of  their  own. 


High  Grade  Timber  Shortage  In  Store 


Shortage  of  high  grade  material  is 
the  most  serious  phase  of  the  forest 
problem,  according  to  a  statement  is- 
sued by  the  National  Lumber  Manufac- 
turers' Association.  The  most  serious 
aspect  of  the  reforestation  problem  is 
the  maintenance  of  an  adequate  supply 
of  mature  timber  for  railroad  and  in- 
dustrial   purposes,    it    is    declared. 

"This  nation,"  the  statement  says, 
"has  enough  remaining  forest  land, 
after  making  allowance  for  the  re- 
quirements of  agriculture  for  many 
years  to  come  to  raise  all  the  timber 
that  will  be  needed.  The  problem  is 
how  to  make  all  this  land  fully  pro- 
ductive of  timber. 

"It  is  to  be  solved  first,  partly  by 
educating  landowners  to  the  commer- 
cial possibilities,  both  present  and  in 
estate  building,  offered  by  forestry: 
second,  by  the  bettered  business  posi- 
tion of  the  forest  products  industry; 
third,  by  legislative  action  in  respect 
to  taxation  and  protection  against  fire; 


fourth,  by  public  ownership  of  a  cer- 
tain proportion  of  forested  land. 

"Public  ownership  of  considerable 
areas  seems  to  be  the  main  hope  of 
meeting  the  most  serious  phase  of 
present  forest  depletion,  which  is  the 
prospective  shortage  of  high  grade 
material,  derived  from  aged  trees. 
Between  rapid  utilization  of  the  virgin 
forests  for  lumber,  and  of  the  youngf 
forests  for  paper-making,  there  is  a 
certainty  that  we  shall  come  into  a 
period  of  great  scarcity  of  old  trees 
with   not   enough   to   succeed   them. 

"It  is  difficult  for  a  multitude  of 
private  land  owners  to  control  such  a 
situation,  but  the  government  can  and 
does  regulate  its  vast  forests  in  such 
a  way  that  a  proportion  of  them  will 
produce  hig^  grade  products.  Com- 
mercially, manufacturers  should  malce 
every  effort  to  merchandise  the  high 
grade  material  only  for  uses  that  re- 
quire it.  Great  quantities  of  the  best 
material  are  now  diverted  to  inferior 
uses." 


American  Efficiency  Will  Help 

Solve  Europe's  Industrial  Problems 


Gilbert  Electric  &  Supply  Co.  has 
moved  from  760  Market  St.  to  the 
Kamm    Bldg.,    San    Francisco. 


The  introduction  of  American 
efficiency  in  building  and  constructio.T 
would  go  a  long  way  toward  solving 
Europe's  present  industrial  problems, 
according  to  a  report  given  out  re- 
cently by  a  group  of  S.  W.  Strauss  & 
Co.  oflScials  who  have  just  completed  a 
survey  of  European   conditions. 

The  chairman  of  the  committee  in 
commenting  upon  the  difference  be- 
tween methods  employed  in  this 
county    and    abroad    said: 

"We  found  building  costs  in  London 
were  about  the  same  as  in  the  large 
American  cities,  notwithstanding  the 
fr»ct  that  our  labor  is  paid  about  three 
times  as  much  on  the  average  as  theirs. 
Bricklayers  in  New  York,  for  example, 
are  now  getting  $14  a  day  while  the 
scale  in  London  is  $4  a  day.     With  this 


striking  difference  in  labor  costs  it 
would  seem  that  building  costs  in 
London  should  be  considerably  lower 
than  here,  but  the  seeming  discrepancy 
is  accounted  for  in  that  the  English 
builder  has  been  slow  to  adopt  Ameri- 
can efllciency  methods.  A  building: 
which  we  would  erect  in  nine  months 
would  require  almost  twice  that  time 
in   London. 

"It  is  not  only  the  equipment  used 
which  slows  up  the  job,  but  it  is  also 
the  lack  of  American  methods  of  plan- 
ning beforehand  for  the  flow  of  ma- 
terials on  the  job.  In  other  words, 
there  is  not  the  co-ordination  between 
all  the  sub-contractors  that  we  have 
here.  The  more  progressive  of  the 
British  contractors  are  alvie  to  thlg 
situation  and  are  doing  everything 
they  can  to  correct  it." 


Saturday,   May   16,   1926 


BUILDING    AND    ENGINEERING    NEWS 


APARTMENTS 


Date  of  Opening  Bids  Postponed  Un- 
til   May    17,    1926. 

APARTMENTS  Cost,    $40,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Stanford   University  Campus. 

Two-story  frame  and  stucco  apartment 
house. 

Owner — (A  private  project  financed  by 
Profs.  Frank  Colder,  Ralph  Lut/, 
Dr.  Alonzo  Taylor  and  John  A. 
Sellards,  all  of  Stanford  University. 

Architect  —  Bakewell   and   Brown,    251 
Kearny   St.,,  San   Francisco,   Cal. 
Bids  beingr  received  for  general  con  - 

tract. 


Permit   Applied   For. 

APARTMENTS  Cost,    $50,000 

SAN      FRANCISCO,      NW      Baker      and 

Union   Sts. 
Five-story  and  basement  concrete   (10) 

apartments. 
Owner — Antone   Figone,   2631   Baker   St. 

San    Francisco. 
Arcliitect — None. 


Sub-Bids    Being   Taken. 

APARTMENTS  Cost,   $35,000 

SAN  FRANCISCO.  S  Eddy  St.  220  W 
Webster  St. 

Three-story  and  basement  frame  (15) 
apartments. 

Owner  &  Builder — J.  D.  Hannah  and  H. 
Kohlwes,   602  California  St.,   S.  F. 

Architect— Edw.  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco. 


Contract  Awarded 

APARTMENTS.  Cost,  $25,000 

OAKLAND.     E    Capital,    200    N    Wesley 

Ave. 
rhree-story    18-room   frame   and   stucco 

apartments. 
Owner — Maude  L.   Mayer,   5615  Beaudry 

St.,  Emeryville. 
Architect — None. 
Contractor — Fee   Bros.,    2705    Derby   St., 

Berkeley. 


Plans    Being    Figured. 

APARTMENTS  Cost,    $50,000 

SAN    FRANCISCO,    16th    Ave.    and    Irv- 
ing. 

Three-story    and    basement    frame    and 
brick   veneer  apartment  house. 

Owner — Nelson   &  Marcussen. 

Architect — H.    C.    Baumann,    251    Kear- 
ny St.,  S.  F. 
Structure    will     have    steam     heating 

plant,   oil    burner. 


Plans    Complete. 

APARTMENTS  Cost,   $30,000 

SAN    FRANCISCO,      Lombard    St.    near 

Scott. 
Two-story   and    basement   brick   veneer 

store    and    apartment    building. 
Owner    and    builder — Sheehan    &    Wool- 

frey,    105   Montgomery   St.,    S.    F. 
Architect — H.    C.    Baumann,    251    Kear- 
ny   St.,    9.    F. 
There    will    be    two   stores   a/nd   eight 
apartments  of  three  rooms  each,  steam 
heating,   etc. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $60,000 

SAN    FRANCIS'CO,      Mallorca   Ave.    and 

Capra  Way. 
Three-story      and    basement    brick    and 

stucco  apartment  house   (18   2-  and 

3-room   apts.) 
Owner — Chas.    A.    Johnson,    47    Landers 

St.,   S.   F. 
Architect — H.  C.  Baumann,   251   Kearny 

St.,    S.   F. 


l>ermlt   Applied  For. 

APARTMENTS  Cast,     $26,000 

EURLINGAME,  San  Mateo  Co.,  Cal. 
Highland  Ave. 

Two-story  frame  and  stucco  apart- 
ments. 

Owner — T.  J.  Broderick,  Cypress  Ave., 
Burlingame. 

Architect — None. 


Contract  Awarded 

APARTMENT.  Cost,  $10,500 

OAKLAND.  S  14th  Street,  85  E  of 
3Sth  Ave. 

Two-story  frame  and  stucco  apart- 
ment building  (9  2-room  apts  and 
stores). 

Owner — B.    Tarzian. 

Architect — None. 

Contractor  —  C.  G.  Hildebrand,  1700 
Fremont  Way,   Oakland. 


Plans   Being  Figured. 

APARTMENTS  Cost,    $40,000 

PALO    ALTO,    Santa    Clara    Co.,    Calif. 

Stanford    University    Campus. 
Two-story  frame  and  stucco  apartmen* 

house. 
Owner — (A  private  project  financed  by 

Profs.    Frank    Colder,    Ralph    Lutz, 

Dr.     Alonzo     Taylor     and     John     A. 

Sellards,  all  of  Stanford  University 
Architect  —  Bakewell   and   Brown,    251 

Kearny   St.,    San   Francisco,   Cal. 
Bids  being  received  for  general  con- 
tract. 


Working  Drawings  Started. 

APARTMEA'TS'  Cost,     $60,000     ea 

SAN  FRANCISCO.  N  Clay  —  W  Van 
Ness  Ave. 

Two  four-story  Class  C  apartments  to 
contain  8  3-room  and  8  2-room  apts. 
each. 

Owner — Stock,    Maas    &    Sauer. 

Architect  —  Albert  H.  Larsen,  447  Sut- 
ter   St.,    San    Francisco. 
Segregated    figures    to    be    called    in 

about  two  weeks. 


LOS  ANGELES,  Cal.  —  S.  C.  Clark. 
6001  Santa  Monica  Blvd.,  has  contract 
for  3-story  94-room  54-family  frame 
and  stucco  apts.  at  5462-70  Marathon, 
for  E.  G.  Wilson;  plans  by  L.  A.  Smith, 
Film  Exch.  Bldg.,  Washington  St.  and 
Vermont  Ave;  100x110  ft.,  tile  and 
comp.  rf.,  tiled  baths  and  drainbds.,  gas 
rads.,  hdwd.  and  tile  firs.,  pine  trim, 
marble  and  tile  work;  $100,000. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
E.  B.  Rust,  Black  Bldg.,  has  been  com- 
missioned to  prepare  plans  for  two  apt. 
bldgs.  on  grounds  of  Maryland  Hotel 
at  Pasadena  for  Maryland  Hotel  Co. 
One  will  be  6-sto.,  class  A  rein.  cone, 
constr.,  40x70  ft.,  and  will  contain  6 
apts;  the  other  will  be  a  3-sto.  class  C 
brick  bldg.,  50x130  ft.  The  present  ho- 
tel bldgs.  will  be  remodeled.  Myron 
Hunt,  1107  Hibernian  Bldg.,  will  be  the 
archt.  for   this  work. 


LOS  ANGELES,  Cal.— Arthur  Bard  & 
Co.,  917  Pacific  National  Bank  Bldg., 
has  the  contract  to  erect  a  5-story  and 
basement  Class  B  apartment  house  on 
Alexandria  Ave.,  between  3rd  and  4th 
Sts.  for  Signal  Realty  Co.;  130  rooms, 
60  apartments;  75x115  ft.  brick  walls, 
structural  steel,  pressed  brick  facing, 
marble  and  tile  work,  hardwood  and 
pine  trim  and  floors,  closet  beds,  steam 
heating,  elevator,  incinerator,  vacuum 
cleaning;   $100,000. 


E.  T.  Thurston 

Mem.  Am.  See.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 
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LOS  ANGELES,  Cal.— Harris  N 
Dickerman,  620  Pacific  National  Bank 
Bldg.,  will  build  4-story  and  basement 
reinforced  concrete  apartment  build- 
ing at  500  S.  Westmoreland  Place,  for 
K<lf;  Arlos  R.  Sedgley,  1103  Kerckhoff 
P.hlg.,  architect;  132  rooms,  divided 
into  o4  apartments;  80x159  feet,  stucco 
exterior,  tile  and  composition  roofing, 
steam  Irieating  system,  electric  auto- 
matic elevator,  ornamental  iron  work, 
plate  glass,  cement  and  pine  floors,  tile 
baths  and  drainboards,  pine  and  ma- 
hogany trim.  electric  refrigerating 
.sy.st*m,   wall   beds;   $125,000. 


LOS  ANGELES,  Cal.— Arthur  Bard 
Co.,  1014  Pacific  National  Bank  Bldg., 
has  contract  to  build  6-story  Class  B 
steel  frame  apartment  house  at  3rd  St. 
and  Alt  xandria  Ave.  for  Signal  Realty 
Co.;  Wm.  Allen,  architect;  120  rooms 
with  100%  baths;  brick  walls,  steam 
heat,  electric  refrigerating  plant,  ele- 
vator.s;    plans    now    being   completed. 

BONDS 


WASCO,  Kern  Co..  CJal. — Wasco  Union 
Grammar  School  District  will  vote  $24,- 
600  direct  tax  May  22  to  finance  erec- 
tion of  6-classroom  addition  to  present 
school.  Total  cost  of  imps,  estimated 
at  $30,000,  the  balance  of  the  funds 
being  on  hand. 


SALINAS,  Monterey  Co.,  Cal. — Elec- 
tion will  be  held  June  4  in  Castrovllle 
Ciiion  School  District  to  vote  bonds  of 
?75,000  to  finance  erection  of  new 
(ctiool.  Trustees  of  district  are:'  Skov 
.^'ielsen,  Christoher  Dudley,  Jas.  A. 
Stirling,  John  Harper  and  Jos.  F. 
Gambetta. 


►,AN  JOSE.  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  May  27  in 
Franl<lin  School  District  to  vote  bonds 
of  $45,000  to  finance  erection  of  new 
?chool.  Trustees  of  district  are:  H. 
H.  Titcomb,  A.  B.  Anderson  and  Mrs. 
Catherine   L.    Wool. 


-  CXNYVALE.  Santa  Clara  Co..  Cal. 
— iclection  will  be  held  June  1  in  Sun- 
nyvale Grammar  School  District  to 
vote  bonds  of  $13,500  to  finance  con- 
struction of  3-classroom  and  sewing 
room  annex  to  present  school.  P-el. 
plan.';   have  been   prepared. 

VIS.ALIA,  Tulare  Co.,  Cal. — Election 
will  be  held  May  29  in  Burton  School 
District  to  vote  bonds  of  $12,000  to 
finance  erection  of  new  school.  Trus- 
tees of  dist.  are:  J.  L.  Wilson,  H.  R. 
Jiliner   and  J.  H.   Matthews. 


SANTA  BARBARA,  Cal.— Santa  Bar- 
bara county  has  called  bond  election 
for  June  15,  at  which  time  it  is  propos- 
ed to  vote  $700,000,  proceeds  of  which 
would  be  used  to  finance  erection  of 
new  county  courthouse;  $y00.000  issue 
for  same  purpose  was  voted  on  and  de- 
feated last  fall.  Wm.  Mooser,  San 
Francisco,    is   architect. 


RIVERSIDE,  Cal. — Riverside  school 
district  has  called  bond  election  for 
June  7,  at  which  time  it  is  proposed 
to  vote  $1,300,000,  proceeds  of  which 
would  be  used  as  follows:  $850,000  for 
high  schools,  $250,000  for  elementary 
schools,  and  $200,000  for  junior  college. 

FAIRFIELD,  Solano  Co..  Cal.— Until 
June  7,  bids  will  be  received  by  super- 
visors for  purchase  of  $31,000  bond 
issue  of  Fairfield  School  District;  pro- 
ceeds to  finance  erection  of  new  gram- 
iiar  school. 

AUBURN.  Placer  Co.,  Cal.  —  County 
sells  $20,000  bond  issue  of  Newcastle 
Grammar  School  District  for  premium 
of  $623;  proceeds  of  sale  will  finance 
erection   of  new  school. 
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YREKA,  Siskiyou  Co.,  Cal. — Chamber 
of  Commerce  and  fraternal  organiza- 
tions urge  formation  of  junior  high 
school.  After  district  formation  bonds 
would  be  voted  to  finance  erection  of 
X  modern  high  school,  the  estimated 
cost   of  wjiich    is   placed   at   $185,000. 


REDDi^'G,  Shasta  Co.,  Cal. — Super- 
visors take  under  advisement  bids  re- 
ceived for  purchase  of  $375,000  bond 
issue  of  Shasta  Union  High  School 
District,  proceeds  of  sale  to  finance 
new  school,  plans  for  which  are  being 
prepared  by  Arcliitects  Dean  &  Dean 
of  Sacrarnento.  Best  bid  oered 
premium  of  $14,022. 


DEL  PASO,  Sacramento  Co.,  Cal. — 
Del  Paso  School  District  votes  bonds 
of  $12,500  to  finance  erection  of  3-room 
school  unit.  John  W.  Woollett,  archi- 
tect,   Plaza    Bldg.,    Sacramento. 


TULARE,  Tulare  Co.,  Cal. — Second 
election  will  be  held  May  29  in  Laurel 
District  to  vote  bonds  of  $15,500  to  fi- 
nance erection  of  new  school.  Trustees 
of  dist.  are:  A.  C.  Harris,  A.  P.  Kirk- 
patrick  and  R.  S.  Middleton  (clerk). 
Previous  election  failed  by  slight  ma- 
jority. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  June  1  in  Sunny- 
vale School  District  to  vote  bonds  of 
$13,500  to  finance  school  improvements. 
Trustees  of  district  are:  R.  T.  Glyer, 
Lloyd  T.  White  and  Fred  T.  Butler, 
(clerk). 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  June  3  in  Venice 
Island  Grammar  School  District  to  vote 
bonds  of  $45,000  to  finance  erection  of 
new  school.  Trustees  of  dist.  are:  H. 
Ward,  (clerk);  Fred  M.  McClure  and 
William    C.    Parington. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
Election  will  be  held  May  17  in  Burlin- 
feame  School  District  to  vote  bonds  of 
$90,000  to  finance  school  improvements. 
Trustees  of  district  are:  F.  N.  Head 
and    Elizabeth    Vickerson. 


SACRAMENTO,  Cal.  —  Election  will 
be  held  June  1  in  Pacific  School  Dis- 
trict to  vote  bonds  of  $10,000  to  finance 
erection  of  new  school.  Trustees  of 
dist.  are:  Chas.  W.  Hack,  Gustave 
Schultze,    and   Edwin   Nicholas. 

DAVIS,  Yolo  Co.,  Cal.— May  15  is 
date  set  in  Davis  Joint  Union  High 
District  to  vote  bonds  of  $115,500  to 
finance  erection  of  new  high  school. 
Trustees  of  district  are:  E.  S.  McBride, 
H.  .M.  Wilber,  Robt.  Miller  and  Gus  A. 
Haussler. 


CHURCHES 


Bids   T\''anted 

REPAIRS.  Cost,   

BERKELEY.      8th    and    Hearst   Aves. 
Repairs     and     alterations     to     present 

church    bldg.  , 

Owner   —   Westminster        Presbyterian 

Church     (Herman     Grondorf,    secy. 

bd    of    trustees,    1141    Evelyn    Ave. 

Thornwall    1054. 
Architect — None. 

Note — Bids  are  being  received  for 
exterior  painting,  interior  painting  and 
decorating,  interior  plastering  and  wir- 
ing. 


Plans   Being   Figured. 

CHURCH  Cost,  $60,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.    The 

Alameda   near  Shasta  Ave. 
Frame    and    plaster    church    of    Italian 

style   with   tile   roof. 
Owner  —   Second   Presbyterian  Church, 

San  Jose. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,  San  Francisco. 
Bids  will  be  received  by   the  owners. 

Plans    CoTiipleted. 

AUDITORIUM  Cost,    $50,000 

OAKLAND,  Alameda  Co.,  Cal..  Fortv- 
flrst  and  Gilbert  Sts. 

.■^-.cco  auditorium  with  tile  roof,  being 
^rd  unit  to  group  of  church   bldgi,. 

Owner — Sixth  Church  of  Christ  Scien- 
tist. 

Architect  —  Wm.  B.  Milwain,  Pacific 
Bldg.,    Oakland. 


SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — Architects  Quinton  &  Kerr,  310 
Weber  Bldg.,  Alhambra,  have  been 
commissioned  to  prepare  plans  for  a 
■2-story  brick  church  and  a  one-story 
brick  parish  hall  at  the  northwest  cor- 
ner of  Lincoln  Blvd.  and  Washington 
Blvd.,  for  St.  Paul's  Lutheran  Church; 
Rev.   Jesse   W.    Ball,    pastor;    $50,000. 


FACTORIES  &  WAREHOUSES 


Plans    Being   Prepared. 

FACTORY  Cost,    $60,000 

SAN  FRANCISCO.  Pacific  and  Cor- 
delia  Sts. 

One-story  and  baseinent  concrete  fac- 
tory building  103x107. 

Owner — San  Francisco  Seltzer  Co.,  436 
Green   St.,   S.   F. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery  St.,   S.   F. 


Low  Bidders. 

CONCRETE   BLDG.  Cost,    $26,577 

OAKLAND,  Alameda  Co.,  Cal.  E-lOth 
St.   and    eth   Ave. 

One-story  reinforced  concrete  Indus 
trial    building. 

Owner  —  Black  &  Decker  Mfg.  Co., 
Oakland. 

Architect — W.  H.  Weeks,  369  Pine  St., 
S.  F.,  and  1924  Broadway,  Oak- 
land. 

Low  Bidder — F.  R.  Siegrist,  693  Mis- 
sion   St.,    3.    F. 


VERDI,  Nevada  —  A.  Revert,  presi- 
dent of  Verdi  Lumber  Co.,  announces 
plans  will  be  started  at  once  to  rebuild 
sawmill   recently  destroyed  by  fire. 

Sub-Cuntracts  Let 

WAREHOUSE.  Cost,    $100,000 

HAY  WARD,   Alameda   Co.,   Cal. 

One-story  reinforced  concrete  ware- 
house building. 

Owner — Hunt  Bros.,  Packing  Co.,  No.  2 
Pine  St..   San  Francisco,  Cal. 

.Architect — None. 

Contractor — P.  J.  Walker  Co.,  Sharon 
Bldg.,   S.   F.,    Cal. 

Plumbing — Rush  L.  Brunner,  Main  &  D. 
Hayward. 

Miscellaneous  Iron — Fair  Manufactur- 
ing Co.,   617  Bryant  St.,  S.  F. 

Sheet  Metal  Work  and  Skyllgrhts  — 
Yager  Sheet  Metal  Works,  3509 
Chestnut,   Oakland. 

Floor  Hardener — L.  Sonneborn  &  Son, 
269   Spear  St.,  S.  F. 

Gla.ss  <S:  Glazing — W  P  Fuller  &  Co.,  301 
:\lission   St.,   S.   F. 

Fire  Door  —  F'orderer  Cornice  Works, 
269  Potrero  Ave.,  S.  F. 

Composition  Roofing — A  K  Goodmund- 
mundson,  2140  San  Pablo  Ave.,  Oak- 
land. 


Plans   Being  Figured. 

CONCRETE    BLDG.  Cost,    $25,000 

OAKLAND,    Alameda    Co.,    Cal.      E-lOth 
St.   and   6th  Ave. 

One-story     reinforced     concrete     indus- 
trial   building. 

Owner     —     Black    &    Decker    Mfg     Co 
Oakland. 

Architect — W.    H.    Weeks,    369    Pine    St 
S.    F.      and    1924    Broadway,    Oak- 
land. 
Bids  to   be  opened  May   10,   1926. 

TURLOCK,     Stanislaus     Co.,     qal.    

Knut  Knutsen  is  conferring  with 
Chamber  of  Commerce  regarding  the 
election  of  a   $27,000  dehydrator. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including-  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Sub-Contracts    Let. 

WAREHOUSE  Cost,    $350, (mv 

OAKLAND,     Alameda    Co.,    Cal.     Blocl< 

bounded   by  First,   Water,   Franklii 

and   Webster   Sts.  .  .. 

Fi-^e-story    reinforced    concrete    waif- 

honse,    to    be    known    as    Lawn-inc 

Warehouse. 
Owner — Gibson    Properties   Co.,   T.   Gil)- 

son.  President,   37  Drumm   St.,   S.   F 
Architect — O'Brien  Bros.,  315  Montgom- 
ery St.,   San   Francisco. 
Contractor — Industrial    Constr.    Co..    SI,") 

Bryant  St.,  San  Francisco. 
The  site  contains  42,000  sq.  ft.  nf 
ground  and  the  building  will  proviil" 
more  then  200,000  square  feet  of  stor- 
age space.  Eleven  stores  will  be  con- 
structed on  the  ground  floor  to  proviil^' 
headquarters  for  the  wholesale  coin- 
1  «nies. 

W.   H.   Duncan,   Mills   Bldg.,    is   finan- 
cial agent. 
I.iimber — J.     H.     McCallum,     748     Bryant 

St.,    San   Francisco;   Sunset   Lumlni- 

Co.,    1st    and    Oak      Sts.,      Oakland; 

Wood    Lumber    Co.,    Frederick    anJ™ 

King   Sts.,   Oakland. 
Steel    Sa.»ih — U.    S.    Metal    Products    Co., 

330    10th    St.,    San    Francisco. 
Plumbings — H.    G.    Newman      Co.,      2004 

Telegraph    Ave.,    Oakland. 
Rock,     Sand       and       Gravel  —  Rhodes- 

Jamieson     &     Co.,     Broadway     and 

Water  St.,  Oakland. 
As  previously  reported,  reinforcing 
steel  to  Gunn  Carle  &  Co.,  444  Market 
St.,  San  Francisco;  cement  to  Santa 
Cruz  Portland  Cement  Co.,  Crocker 
Bldg.,    San   Francisco. 


POMONA,  Los  Angeles  Co.,  C&l. 
Eric  Fernstrom  and  Albert  Artendahl, 
representing  California  Fruit  Wrap- 
ping Mills,  Inc.,  care  of  R.  L.  Knox, 
;ecy.  of  San  Antonio  Fruit  Growers 
i]xchange,  Pomona,  expect  to  let  con- 
tracts at  once  for  erection  of  new  fac- 
tory at  3rd  and  Reservoir  Sts.,  Pomona, 
for  the  manufacture  of  citrus  fruit 
wrappers;   machinery   has  been  ordered 


i^INUBA,  Tulare  Co.,  Cal. — Fred 
.jeiser.  Orange  Cove,  at  $8000  awarded 
jontract  by  Sbogel  &  Day,  fruit  pack- 
er.",  to   erect   two-story   frame   packing 

plr-  -It. 


kEEDLEY,  Fresno  Co.,  Cal.  —  Fred 
Geiser,  Orange  Cove,  at  $8000  awarded 
contract  by  Sbogel  &  Day,  fruit  pack- 
ers, to  erect  one-story  frame  packing 
plant. 


CAMAS,  Wash.— Lindstrom  &  Fieg- 
mson,  Pittrock  Block,  Portland.  Ore., 
at  approx.  $150,000  awarded  contract 
to  erect  two  two-story  reinforced  con- 
crete structures  for  Crown  Willamette 
Paper  Co.,  for  beater  house  and  finish- 
ing  room. 


Contract    -Awaraed. 

POULTRY    HOUSE  Cost,    $17,000 

BERKELEY,  Alameda  Co.,  Cal.  Sacra- 
mento and   Rose   Sts. 

Frame  and  reinforced  concrete  poultry 
house. 

Owner — University  of  California,  Ber- 
keley. 

Plans   by  Owner. 

Contractor  —  Conner  &  Conner,  1726 
Grove   St.,   Oakland. 


FLATS 


Permit  Applied  For. 

FLAT    BLDG.  Cost,     $14,000 

SAN  FRANCISCO.      S  Filbert   St.   155  E 

Taylor  St. 
Two-story     and     basement     frame     (4) 

flat  building. 
Owner — F.  Marra. 
Architect — P.    Righetti,    12      Geary      St., 

San    Francisco. 


(^ontract    Awarded 

FLATS.  $19,070 

SAN  FRANCISCO.  N  Larkin  S  Lom- 
bard. 

Two-story    and    basement   frame    flats. 

Owner — Paul  Campiche,  Flood  Bldg., 
S.   F. 

Architect — P.  Righetti,  12  Geary  St., 
S.   F. 

Contractor — J.  Farnocchia  &  Co.,  1812 
Powell   St.,   S.   F. 
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GARAGES 


TAFT,  Kern  Co.,  Cal. — Until  May  17, 
10  A.  M.,  bids  will  be  received  by  A.  J. 
Garner,  acting  for  Kern  County  Securi- 
ties Corp.,  Harris-Curtis  Bldg.,  Taft,  to 
erect  one-story  brick  garage.  Plans 
obtainable  from  Clarence  Cullimore,  10 
Oleander  Ave.,  Bakersfleld. 


GOVERNMENT   WORK 
AND  SUPPLIES 


MARE  ISLAND,  Cal.— Until  June  "^i, 
11  A.  M.,  under  Specification  No.  5193, 
bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
erect  concrete  chimney  with  founda- 
tion at  Mare  Island  Navy  Yard  (Hof- 
pital).  See  call  for  bids  under  of- 
ficial   proposal   section   in   tliis   issue. 

HONOLULU,  T.  H. — Until  July  15,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  Honolulu,  for  dredging  in 
Nawiliwili  Harbor,  T.  H.  Further  in- 
formation   obtainable   from   above. 

WASHINGTON,  D.  C. — Until  May  28, 
10:30  A.  M.,  under  Circular  No.  1734, 
bids  will  be  rec.  by  Purchasing  Of- 
S-er,  Panama  Canal,  to  fur.  and  del. 
Jtsalboa  (Pacific  Port):  Iron,  steel,  cor- 
tugated  roofing,  pipe,  frame  fittings, 
tubing,  copper,  brass,  bronze,  tin,  solder, 
steel  wire,  manila  and  cotton  rope, 
wire  rope,  marline,  nails,  track  spikes, 
steel  cans,  fire  bricks,  baggage  trucks, 
snatch  and  chain  blocks,  drinking 
fountains,  slop  sinks,  hose,  varnish, 
paint  ingredients,  burning  oil,  cylinder 
oil,  creosote  oil,  lubricating  grease, 
furnace  cement,  boiler  lagging,  bitumi- 
nous solution,  quicklime,  rosin,  cal- 
cium carbide,  acetone,  lumber,  tia 
plugs  and  granulated  cork.  Further 
information  obtainable  from  Assistant 
Purchasing  Agent,  Fort  Mason,  San 
Francisco. 

SAN  FRANCISCO— Until  May  26,  2 
P.  M.,  bids  will  be  rec.  by  Supt.  of 
Lighthouses,  to  fur.  steam  and  house- 
hold coal.  Further  information  on  ap- 
plication  to   above   office. 

SAN  FR.AlNCISCO- At  $36,237,  Vogt 
&  Davidson,  185  Stevenson  St.,  San 
Francisco,  submitted  low  bid  to  Su- 
pervising Architect,  Treasury  Depart- 
ment, Washington,  D.  C,  to  construct 
extension  and  remodel  kitchen  and  mess 
hall  at  U.  S.  Marine  Hospital,  San 
Francisco.  Three  low  bids  submitted 
were: 

\ogt    &    Davidson $36,237 

Styles    Constr.    Co 41,689 

E.     K.     Nelson 43,800 


WALLA  WALLA,  Wash.— Veterans' 
Bureau,  Construction  Division,  Arling- 
ton Bldg.,  Washington,  D.  C,  preparing 
plans  for  $200,000  infirmary  bldg  for 
advanced  tubercular  cases  at  Walla 
Walla    Veterans'    Hospital. 


EMPIRE,  Ore. — Bids  are  being  re- 
ceived by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  under 
Specification  No.  5198,  to  const,  timber 
wharf  and  two  radio  masts  at  the  na- 
val radio  compass  station,  Empire,  Ore. 
The  wharf  will  have  creosoted  piles, 
caps,  bracing  and  stringers,  untreated 
decking  and  walk,  davits  and  frame 
freight  shed  with  wood  shingle  roof 
r.nd  rustic  siding.  The  masts  will  be  of 
wood  with  concrete  foundations  and 
deadmen,  together  with  the  necessary 
v."-^e  guys,  halyards,  turnbuckles,  and 
fittings;  deposit  of  $10  required  for 
plans  and  specifications,  obtainable 
from   Bureau. 


LIVERMORE,  aal.— Following  bids 
received  by  U.  S.  Veterans'  Bureau, 
Washington,  D.  C,  to  fur.  and  lay  lin- 
oleum floor  covering  (6886  sq.  yds.)  at 
Veterans'    Hospital  No.    102,   Livermore: 

Gordon  Payne,  Los  Angeles,  Calif., 
Item  1,  $17,490.44;  2,  deduct  from  item 
1,  $172.15;  3,  $2.54  sq.  yd;  alternate,  70c 
sq.  yd.  or  $175  for  laying  250  sq,  yds. 
gcvernment  owned  linoleum:  alternate 
67c  sq.  yd.,  deduction  of  $1.50  for  indi- 
vidual workmen  if  given  subsistence 
at  hospital  at  $1  per  day;  75  days. 

Paraffine  Co.,  San  Francisco,  item  1, 


$8676.36;  3,  $1.26  sq.  yd.  not  as  speci- 
fied; 30  days. 

Beecher  Co.,  San  Francisco,  Item  1, 
$19,843.56  for  8336  sq.  yds;  2,  deduct 
$550;  3,  $2,375  sq.  yd;  laying  govern- 
ment owned  250  sq.  yds.,  $183.75;  al- 
ternate, $15,  deduct  if  workmen  can 
get  subsistence  at  hospital  of  $140;  60 
days. 

Malott  &  Peterson,  San  Francisco, 
item  1,  $21,855  for  6886  sq.  yds;  2,  no 
deduction;  3,  $3.16  sq.  yd;  laying  250 
sq.  yds.  government  owned,  $1.42  sq. 
yd;  alternate  on  item  2,  $1.42  sq.  yd; 
no  deduction  for  hospital  subsistence; 
40   days. 

Anderson  Carpet  House,  Oakland, 
Cal.,  item  1,  $19,210;  2,  $125  deduct;  3. 
52.68  s(|.  yd;  laying  250  sq.  yds.  govern- 
ment owned,  $267.50;  alternate  on  item 
i,  deduct  3c;  deduct  $1  if  workmen  can 
;et  subsistence  at  hospital;  55  days  . 

Cheek  &  Gillis,  San  Francisco,  item 
1,  $18,039;  2,  $344;  3,  $2.59;  laying  250 
sq.  yds.  government  owned,  68c  sq.  yd; 
alternate  on  item  2,  5c  sq.  yd;  $2.50  de- 
duction for  workmen  boarding  at  hos- 
pital; 50  days. 

Capitol  Furniture  Mfg.  Co.,  Sacra- 
mento, Cal.,  item  1,  $14,734;  2,  $3,127.60; 
3,  $2.12;  30  days. 

MARE  ISLAND,  Cal. — Bids  are  being 
received  by  Bureau  of  Yards  and  Docks 
Navy  Department,  Washington,  I>.  C.> 
under  Specification  No.  5193,  to  erect 
concrete  chimney  with  foundation  at 
Navy  Yard  hospital.  Mare  Island.  Date 
for  opening  bids  not  yet  set.  Plans 
obtainable    from   Bureau   on    deposit   of 


DENVER,  Ooio. — ii  onowing  bids  re- 
ceived by  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  445,  for  hydrau- 
lic and  electrical  apparatus  for  Guer- 
nsey power  plant: 

Item  1,  1  Vertical  3400  h.  p.  240  r.  p. 
m  hydraulic  turbine;  la,  alternate,  3,- 
400  h.  p.  225  r.  p.  m.  do;  2,  1  102-in. 
diam.  butterfly  valve  and  accessories; 
3,  1  3000  k.  V.  a.  240  r.  p.  m.  vertical 
a.  c.  generator;  3a,  alternate,  3000  k.  v. 
a.,  225  r.  p.  m.  do;  4,  3  1000k.  v.  a. 
single  phase,  self-cooled  transformers; 
5,  1  1000  k.  V.  a.  single  phase,  self- 
cooled  transformer;  7,  2  33,000  volt.  3 
phase  outdoor  type  lightning  arresters; 
8  2  33,000  volt  3-pole  outdoor  type  oil 
circuit  breakers;  9  4  371/2  k.  v.  a.  single 
phase  distribution  type  transformers; 
10,  2  33,000  volt  200  amp.  3  pole  single 
throw  air-break  switches;  11,  21  33,000 
volt  200  amp.  single  pole  single  throw 
disconnecting  switches  and  2  switch 
sticks;  12  6  33,000  volt  100  amp.  choke 
coils.  „     .,- 

Newport  News  Shipbuilding  &  Dry 
Dock  Co.,  item  1,  $19,325;  la,  $21,565;  2, 

S  Morgan  Smith  Co.,  item  1,  $22,110; 
la,   $22,110;  2.  $7300.  ^     ,„^ 

Pelton  Water  Wheel  Co.,  item  1,  $22,- 
252;  la,  $23,689;  2,  $9369. 

Allis-Chalmers  Mfg.  Co.,  item  la, 
$51,300;  2,  $13,100;  3,  $22,500;  3a,  $2o,- 
000;  4  and  5,  $11,520;  6,  $9025;  7,  $212o; 
8,  $5845;  9,  $955;  10,  $600;  11,  $660;  12, 
$99. 

Joshua  Hendy  Iron  Works,  item  2, 
$7950. 

General  Electric  Co.,  item  3,  $18,150; 
3a,  $18,600;  4  and  5,  $11,603.20;  6,  $9021; 
7,  $2130;  8,  $4477;  9,  $979;  10,  $660;  11, 
$950:   12,   $120. 

Wfc.nins;house  Electric  &  Mfg.  Co., 
item  3,  $23,960;  3a,  $24,860;  4  and  5, 
$11,780;  6,  $10,620;  7,  $2124;  8,  $4190;  9, 
$830;    10,    $1050;    11,   $970;   12,    $230. 


Member  S.  P.  Builders'  Kxchaac« 
Phone   Sutter   6700 

ALBERT  DEAN 

Rand»»ni  Variegated  Colors  Slat* 

Roofing 

and 

ItaiKhnii  Variegated  Colors  Tile 

Roofing 

Compoaition   Rooflnff 

General  Roof  Repairing 

Samples  Submitted 

180   Jeasle    St,.   San   Il*rancla«o 

Res.    4201    Mlaalon    St. 

Phone    Randolph    S982 


Globe  Electric  Co.,  item  3,  $25,990; 
3a,     $26,794;     10.    $286;     11,     $525.75;     12, 

Kohlman  Electric  Co.,  items  4  and  0. 
no, 480;    9.    $928. 

Packard  Electric  Co..  items  4  and  5, 
jn.480;   9,    $920. 

Pittsburgh  Transformer  Co.,  items  4 
Etnd    5,    $11,508;    9,    $948. 

Maloney  Electric  Co.,   items   4   and   5, 

$12,675;    9,    $920.40. 

Pacific  Electric  Co.,  item,  8,  $3979; 
lu,    $233.30;    11,    $538.80;    12,    $49.20. 

Bowie  Switch  Co.,  item  10,  $210;  11, 
fSlO;    12.    $70. 

Champion  Switch  Co..  item  10.  $440; 
n,   $713;    12.   $120. 

Delta  Star  Electric  Co.,  item  10.  $468, 
U.    $789.60;    12,    $165. 


SAN  DIEGO,  Cal. — Until  June  10,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  725  Central  Bldg.,  Los 
Angeles,  for  dredging  in  San  Diego 
Harbor.  Spec,  obtainable  from  above 
on   lequest. 


HALLS  AND  SOCIETY 
BUILDINGS 


Rub-Contracts   Let. 

STORE  &   LODGE  BLDG.   Cost,   $125,000 

BERKELEY,  Alameda  Co.,  Cal.  NW 
Bancroft   Way   and   Fulton    St. 

Three-story  steel  and  reinforced  con- 
crete (wood  interior  construction) 
store  and  lodge  building  (10  stores) 

Owner —  I.  O.  O.   F.  Hall  Association. 

Architect — Jas.  W.  Plachek,  Mercantile 
Bank    Bldg.,    Berkeley. 

Gem^ral  Contractor — Conner  &  Conner, 
1726   Grove   St.,   Oakland. 

Grading — Arris-Knapp,  b51  12th  St., 
Oakland. 

licinforciuK  Steel — Edward  L.  Soule, 
Rialto    Bldg.,    San    Francisco. 

I,uml>er — Hunter  Lumber  Co.,  Shattuck 
\ve.   and   Oregon   St.,   Berkeley. 

IMuiubine — Chas.  W.  Knight,  1919  Uni- 
versity Ave.,  Berkeley. 

Klei-tric  >Vork — White  Electric  Co., 
2305    Shattuck   Ave.,   Berkeley. 

.Mill  Work — Tilden  Lumber  Co.,  Ft.  of 
University    Ave.,    Berkeley. 

Glass — W.  P.  Fuller,  301  Mission  St., 
San    Francisco. 

Paintine — J.  J.  Burdon,  354  Hobart  St., 
Oakland. 


Date  for  Opening  Bids  Set  for  May  29. 
CATHEDRAL  Cost,    $1,250,000 

OAKLAND,    Alameda   Co.,   Cal.    Oak   St. 

facing  Lake  Merritt. 
Four-story    class    A    Scottish    Rite    Ca- 
thedral of  steel  and  stone  construc- 
tion. 
Owner — Masonic   Cathedral   Assn. 
Architect    —    Carl    Werner,    Santa    Fe 
Bldg.,    San    Francisco. 
Structure   to    be    of     Greek     classical 
architecture   equal   to   a   14-story   build- 
ing   in    height.    Bids    are    wanted       for 
general  contract. 


S\N  JOSE,  Santa  Clara  Co.,  Cal. — 
San  Jose  Chapter,  No.  11,  Disabled 
American  Veterans  of  World  War.  is 
campaigning  for  funds  to  finance  erec- 
tion of  memorial  clubhouse. 

SAN  DIMAS,  Los  Angeles  Co.,  Cal. — 
Architect  A.  R.  Hutchason,  Van  Nuys 
Bldg.,  is  preparing  plans  for  additions 
and  remodeling  a  ranch  house  on  a 
150-acre  tract  near  San  Dimas  for  a 
temporary  clubhouse  for  Acacia  Coun- 
try Club;  additions  will  include  dining 
room,  loungs,  locker  rooms  and  kitchen 
the  exterior  of  present  building  will 
be  replastered  and  new  oak  floors  in- 
.«ialled. 

MERCED,  Merced  Co.,  Cal.  —  Until 
June  8  bids  will  be  received  by  P.  J. 
'I'liornton,  county  clerk,  to  erect  Ameri- 
can Legion  clubhouse  for  Delhi  Colony 
Post;  est.  cost  $5,000;  plans  on  file  In 
office    of   clerk. 

GUIDLEY,  Butte  Co.,  Cal — All  vgures 
received  by  C.  F.  Belding.  Clerk  of  the 
Board  of  Supervisors,  for  the  con- 
.«tructlon  of  a  one-story  American  Le- 
gion building  at  Gridley  were  rejected 
and  new  bids  will  be  asked.  No  date 
Ik.s  been  set  for  opening  of  bids  as  yet. 
Plans  were  prepared  by  Architect  Geo. 
C.  Sellon.  California  State  Life  Bldg., 
Sacramento. 
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GRIDLEY,    Butte    Co.,    Cal.— At    $26,-  LOS    ANGELES,     Cal.— \V.    H.     Shaw, 

000,  W.   G.   Tollev  of  Gridley  submitted  1747  Maltman  Ave.,  Los  Angeles,  is  pr»i  HDTFT  9 

low   bid   to   C.   F.   Belding,   Clerk   of   tht;  paring    plans    for    a    Class    A    hosuital  iiKJ  i  ii,i^o 

Board   of   Supervisors   for   general    con-  building-    at    Pacific    Ave.    and    4th    St.,       — — .^ 

struction      of      a      one-story      American  Santa    Monica,    for    Pacific    Beach    Hos-  . 

Legion     Building     in     accordance     with  pital.  Inc.,  which  has  purchased  the  St.  4_'?j!15^^^''^^  Figured. 

plans  bv  Architect  Geo.  C.  S'ellon,  Call-  Catherines     Hospital     and     a     block     of       Sj5T]^v     or  ■       r^        9Pf^'    * 

fornia     State    Life     Bldg.,     Sacramento.  adjoining   property   as    the    site    for   the  i,^'^^'''    °^^    Joaquin    Co.,    Cal. 

Complete    list   of   bids    follow;  new    building.      It    will    be    7-story    and  Two-story     reinforced     concrete     hotel 

General   Contract  basement.     Class     A    steel     frame     con-  building,   strictly  Spanish   architec- 

W    G    Tollev    $26,000  struction,    and    will    contain    accommo-  ^       ture   both    interior   and   exterior. 

H.    W.    Robertson    31,262  dations    for    200      beds,       12      operating  Owner— Tracy     Community     Hotel     Co, 

Holdener    Const.    Co 32,550  rooms,    and   all   modern    hospital   facili-  v.-T^'^/'  i?^  /  ir      m    »^,            ^    tt     -.r 

J     F     Shepherd    33,481  ties.     The  cost  will   be  about  $1,000,000.  Architect— Paul    V.     Tuttle    and    H.    V. 

W     J     Sholz                                 35,000                                         Slocomb,    33 1    l(th    St.,    Oakland. 

■pi^g^^jj,^ First    floor   of   structure    will    contain 

T.    F.    Scollan,    2919    T    St.,                                         LOS    ANGELES,    Cal.— Richards-Neu-  nine    stores,    spacious    lobby   and   coffee 

Sacramento $7,300  stadt,    National    City    Bank    Bldg.,    has  L''^'!^''"-   ?L'®-P'?","^'l '°   ^'*^'?  ?*^of^^''* 

H.    W.    Robertson     7,670  contr.   for   1-story  reinf.  cone,  top  addi-  rooms    with    o0%    baths,    special    Cham- 

F.    A.    Holdener     7.823  tion    to    2-sto.    reinf.    cone,    hospital    at  ^ILuL  ''^^^V'''''^^    ""-^u"'^    adjoining    as- 
Electrical   Work  2400   S  Flower   St.,   for  the   Orthopaedic  ^.?  ^'t'/^ '^'*1^-   ,  ^'''■"'^\'"|L^,?X'"    P"""^^" 
Gas    Electric    Service    Co.,  Hospital    Foundation;    L.      A.       Parker,  r,iS       "-n    k      l^        i  iv,i         on       .    -,  t.^ 

Chico     $6,252.8S  Kerckhoff  Bldg.,   archt;  95x100  ft.   with  p  ^-^^^^ '}>y,^^  y^^'^^'f^n  ^^'""^    ^^'    ^^  ^'^^ 

Latourette-Fical    Co 6,214.00  inter,    court,      comp.      rfg-,      cem.      firs.,  PM    by  chamber  of  Commerce.  Tracy 

Gridley    Electric    Co 6,311.00.  steam  htg.  sys.  from  central  htg.  plant!  ^^L^\^^    previously    received    were    re- 
Roofing  pine   trim.  >-cce<.i. 
AUyn  L.  Burr,  11th  and  R  Sts.,            ^                                                                                                                                          

H.    W.    Robeitson  ■!'.!!;.■;!;:;.■;:".    1,'895            LOS  ANGELES,    Cal.— Architect    Les-  AnnTTTn'V*'VT^r'"'^^**-  on=t     «i=:nnnn 

Combination     Bid     For     Plumbing     ami  ter  H.  Hibbard,  622  Metropolitan  Bldg.,  :^AMni^^i„„A  ^   „^f                   '    *1^"'""" 

Sheet    Metal  has    been      commissioned      to      prepare  -o  £i„r"      ^a  ^  county. 

Booth   &   Herbooth,   MarysviUe    ..$4,58S  plans   for  a    new   hospital   building   and  -^S-rooni    addition    to    and    redecorating 

Plumbing,    Sheet    Metal    and    Electrical  new    nurses'    home       building       at      the  ,  „^      °^      f^     ,*V   -Lavern. 

Work  southeast    corner    of    Sunset    Blvd.    and  O'^"?^^--?^-  ^V-  ^'"?^''^'  .^eno    Nev. 

Latourrette-Fical    Co.,    901  Vermont    Ave.    for    Children's    Hospital  '^'^'^'I'^^'^iTr,   ^'^|    »&     Fairweather,     Bal- 

Front    St.,    Sacramento     $10,740  Association;    nurses'    home    will    be    3-  ..      boa  Bldg     San  Francisco. 

Sheet  Metal  story,    252x60    feet,    with    stores    in    1st  ^^Janager  of  Construction— Chas.  N^  Na- 
Latourrette-Fical    Co $1,725  story    and    rooms    for    nurses    in    upper  ^P"'    whitcomb   Hotel,      San      Fran- 
Plumbing  two    stories;    hospital    building    will    be                Cisco.                   

Latourrette-Fical    Co $3,000  4-story,    40x260    feet,    and    will    contain       ^  ,     ^,      ,     7~ \      ^- ^       -.t-      *   j 

Painting  all     modern     hospital     facilities;     ,both  General     Contract     Let— Bids     W  an/ted 

Ernest   Weir,   Gridley    $1,599  buildings    will    be    Class    A    reinforced  I|or  Mechanical  Equipment 

Conrad    Snyder 3,904  concrete    construction;    plans    are    also  itc^A^    «                   .      ^        /-.   Y^^^'   ♦»"•"" J 

L.    M.    Willcoxon     5,223  being    prepared    for    complete    remodel-  RiDE,   Sacramento  Co     Cal. 

ing     of     the     present     buildings;     total  Four-story    brick      and      stucco      hotel 

cost   is    estimated   at   $600,000.  ^       building    (50   guest   rooms) 

^^ .  T  Tx-,-.  «     T-.               /-.        /~.   1       /-.      1-  Owner — Mrs.    Severine    Gianetti. 

COALINGA,  Fresno  Co.,  Cal.— Coalin-                                         Architect  —  Jens.   C.   Petersen,  Peoples 

ga    Post,    No.    2,    American    Legion,    au-  Bank  Bldg     Sacramento 
thorized   by    county    supervisors   to   sell           WALLA  WALLA,  Wash.  —  Veterans'  Contractor    —  "n.    H.    Bateman,    Sacra- 
present  Legion  quarters  and  site  at  6th  Bureau,    Construction   Division,   Arling-  mento 

and  Durian  sts.,  and  apply  proceeds  of  ton    Bldg.,    Washington,    D.    C,    prepar-  Bids  are  being  rceeived   bv   architect 

sale  to  erection  of  new  quarters.  ing  plans   for  $200,000  infirmary  build-  tor  all  mechanical  equipment 

ing    for    advanced    tubercular    cases    at  

TREKA,    Siskiyou    Co.,    Cal.    —   Until  Walla    Walla   Veterans'    Hospital. 

May    27,    8   p    m.,    bids   will   be   received                                       Preliminaries   Prepared. 

by  Masonic  Temple  Corporation  of  Sis-  HOTEL  Cost    $500  000 

kiyou    County,    S.    E.    Butler,    secy.,    to           LOS    ANGELES,    Cal. — Barlow    Sani-  gAN    FRA.NOISCO       SE      NINTH      a'nD 

erect   twc-story   concrete  masonic   tem-  torium,     122.".i^     Chavez    Rd.,     Dr.     Bar-  Market  Sts 

pie  and  stores  at  Third  and  Miner  Sts;  low.  Sec.  Trust  &  Sav.  Bank  Bldg.,  has  Sixteen-story     steel     frame     and     rein- 

est.    cost    $60,000.    Cert,    check    10%    req.  had    plans     prepared     for     2-story     and  '    forced     concrete     hotel     buildin" 

with   bid.    Plans   obtainable    from   secy.,  part    3-story    and    basement    reinforced       Owner The    Marion    Realty      Co      °ilO 

on  deposit  of  $20  returnable.  concrete    hospital    building    on    Ravine  Sutter   St  ,   San   Francisco. 

Rd-.   for   self;    plans   by   Architect   A.    S.  Architect— Albert    H     Larsen"  447    Sut- 

PALO   ALTO,    Santa   Clara   Co.,   Cal. —  Nibecker,     Jr.,     1624     Bushnell,     So*ith  '        ter  St.,  San  Francisco. 

North  Palo  Alto  Residents'  Ass'n.,  plans  Pasadena;  17  wards,   30  beds,   operation  Building    will       contain       255       guest 

early    erection    of    Clubhouse.        A    site  room,    reception    hall;    135x50    ft.,    reinf.  rooms     with     bath.       The     basement     i" 

will  be  selected  shortly.  concr.,    plaster    exterior,    tile    and    com-  given    over    to    a    kitchen     cafeteria   for 

T^c.      *x-r.T:.T  ^:;; — TTT     .        .       ^     .  ^  position  roof    hardwood  and  tile  floors,  the   help,   and  mechanical   rooms,    while 

^.LOS     ^^^^h^^-  ^^^^■~^- ,  ^-     Smith,  pine   trim,    eltvator.      Construction   will  on  the  first  floor  will  be  found  spacious 

Film  Lxch.  Bldg.,   has  compl.  plans  for  not   commence   before   fall.  lobbies      foyers     and     lounging     rooms 

inn    A'n^'^^P'  /^^^^    ^    ^J'^^    ^^^r^}^?}^^%                                        barber '  shops,    beauty    parlors,    a    coffee 

lOOxloO    ft.     to    be    erected    at    354-66    S           ^^tt^ay    t>i      .     o       r-   i       w        at  shop   with   access   from    the    street    and 

vV  estlake.  Ave.      for      Concordia      Club.            COLFAX,  Placer  Co.,  Cal. — Wm.  Mur-  onme   <5tore<5 

Arthur    Bard    &    Co.,     Pac.     Nat.     Bank  cell,     Ochsner    Bldg.,     Sacramento,     has  auoies.        

Bldg.,    contractors;    $100,000.  started     construction     of     $30,000     pre- 

ventorium    for      Sacramento      Tubercu-  RIVERSIDE,     Cal.     —    Archt     .A.     B. 

„^_„__   .     ~  losis   Association    at   Sun   Mount   Camp,  Benton,     1548     Sunset    Blvd.,     has    been 

riUoJrl  I  AL,o  ^^oiiax.  commissioned  to   prepare   plans  for  ad- 

___^^_^__^_^_^___^^_^^^^^^^^^^^^  ditions  to  Mission  Inn  at  Riverside  for 

„.      ^    „    .         "Z.           ~  ,  ,^.~-w-.^ ..„.r,v^  — TT—  -  — n?-  -— ->r-  -^r-'-—  -  Frank   Miller;   the   work   will   include   a 

Plans   Being  Figured.  r^ii,a=^Ii/e^i;;£e=^\>£e:^i;.^£e^r.>£ff=r!  tower  and  an  extension  of  the  art  eal- 

S?#?^Jx^^      *,          .       ^    *^°^^'    ?250,000  l\                                                                                 it  lery  through  to  Main  St. 

OAKLAND,    Alameda    Co.,    Cal.     Fifty-  ti         r^      r.  u-        ■       .i        ^    ■     ,  f1  

first  and  Dover  Sts.  «         Craftsmanship     is     the    priceless     U  ^ 

Two-story   steel    frame   and   brick    hos-  3       ingredient   sought   by    every    archi-       [  INGLEWOOD,    Los    Angeles    Co.,    Cal. 

o^x-^^'J^^      T^h      c^i  (70   bed   capacity).  Si     tect  for  his  client.     It  is  more  than    B  —Walter  E.   Warne,   1111    Rives-Strong 

^.hTo   ,?   .^^^'^T   Hospital    of    Ala-  B              ...         ..                                               ^  Bldg.,    has   the    general    contract    for    4- 

meda  County   (Mrs.  Geo.  C.  Jensen.  Sf     an    ideal     with    us    and     with    the     K  ^^^^^:   ^^^    basement    store    and    hotel 

A-^vPif^^i     ?^^'-nr     r.                 ,no,    T,        ..  ill     workmen   who   are    a   part   of   us—     l{  building    at    the    northeast      corner      of 

wav  Ti^kianH              "'    "        Broad-  ^     jj  j^  ^^  obligation  and   a  tradition    ft  Queen   and  Locust   Sts.,   Inglewood,   for 

waj,    uaKiang.  w                             vpar«   nlH                                  «  Income   Community   Properties,   Inc.;   C. 

Plan.,   P^in^   Tr;^...-oH      T,A      /-,           T  If                      ^  ^                                                    yi  C.     Frye,    architect,    406    Grosse    Bldg., 

Plans  Being   Figured-Bids   Close   June  ^                                                                            ^  Los   Angeles;    8    stores    and    post    office, 

MncjPTT\T                                        r^     .  B     ^         J            r       '     ^  \                 .        1^  132    hotel   rooms,    91x185    feet,    concrete 

QA^    T  T-r«    r^cTODr^     o   ,  *        ■       '    53      Quandt    craftsmen     wherever    fine    b  walls,  face  brick,  structural  steel,  plate 

Two-storv     class     A     cm,nfv'\o«nSt=i  J       ^ork  and  quality  workmanship  are    \\  slass,  copper  store  fronts,  terrazzo  and 

hf,i?,iL,.   rJn   K  ^     countj      hospital  11      .     .            J^         ■'                                        ^  Pine    floors,    gas      radiators,      elevator; 

r.,,,,,^1^    ^^^     "   ^^^  capacity)  R     insisted   upon.                                              ft  ^^.^rK   is  being  sublet  by  Thos.  B.  Mor- 

?l^iri7p    w  ^'   ^^,  ^^"  Hi^  ^5'^P5-     ,  ^         Co-oneration  for  the  economv  of     ffi  "son,    1122    Pacific    Mutual    Bldg.,    who 

A'^chitect— \V  m.    Mooser,    Nevada    Bank  R         Co  operation  ror  tne  economy  of     jp  contract    at    $312,500    for   all    work 

Bldg.,    San    Francisco,    Cal.  H     quality.                                                              H  complete 

Bids     previously     received     for    t  his  4                                                                                P  lqs  ANGELES,  Cal.— A.  Godfrey  Bai- 

project    were    rejected    as    being    above  ^                                                                            \^  ley,    410    Hillstreet      Bldg.,    is      taking 

amount      available      for      construction.  Q     ■>       rflfc«B.*«**i*  «>  ^^m^»     W  I'ids   for   6-story   class  A   rein,   concrete 

^°^  ^"^  J"'"  P"^'"^!  contract  was  sub-  W     A.  flUainCIl  CT  ^OHS     ft  :'nd  steel  hotel  at  629  E  5th  St.,  for  the 

mitted     by     Anton     Johnson,     74     New  J               Dalt«»AP« ,  B^^rf-Arat/fcii*               fc  Pacific    Investment    Co.,    Inc.;    5    stores, 

^lontg^mery     St.,      San     Francisco,     at  ^             Kainicrs « IPeCOraiOH             ^  lobby,  one   2-room   apt.,   45   dormitories, 

$139,000.                 tj                                SINCE1885                                Vi  each    to    accommrdate    9    people;    steel 

qf       374  GUERRERO  STREET  •  MARKHT 1 709        Vf  fir.    joists,    struc.    Steel      columns,      fire 

OAKLAND,    Cal.— American    Laundry  Jl                          SAN  rBANCISCO                         li  escapes,    comp.    rfg..    steel    sash,    plate 

Machinery  Co.,  at  $lr, 36b,  allowing  $975  H                              ,      ^                                        ft  .ulass,   gas   steam   rads.,   basement,  auto 

for  old  equipment,  awarded  contract  by  M                             losanceles                      ^      vj  gj^^,     elevator,      pine      trim,      fire     drs., 

county  to  fur.  and  install   laundry  ma-  1T^_ _^v,T_^^^,5w>rj— -r-vj^^-^ww,^ rrv^JT  metal   toilet  partitions,   five  public  toi- 

chinery  in   Highland   (county)   hospital.  i^ZiiiSSii*i.&^^^*y&^iji&^i»*i&^ii;jiS-'  lets   and   baths;    $85,000. 


Saturday,    May    15,    1926 


BUILDING    AND    ENGINEERING    NEWS 


n 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Albort  K.  Kern  and  Samuel  Hambur- 
ger 110  Sutter  St.,  San  Francisco,  have 
purchased  Notre  Dame  College  prop- 
erty in  West  Santa  Clara  St.,  with 
frontage  554  ft.  and  depth  of  734  ft. 
and  plans  erection  of  five-story  fire- 
proof hotel.  Containing  110  rooms  on 
portion  of  site.  Business  structures  and 
theatre  will  occupy  other  portions  of 
Bsite. 

HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — Architects  Farrell  &  Miller, 
700  Western  Mutual  Life  Bldg.,  Los 
Angeles,  are  completing  plans  for  3- 
Btory  brick  store  and  hotel  building  on 
S  I'acific  Blvd.,  Huntington  Park,  for 
J  B'  McSwain;  5  stores  and  60  hotel 
rooms,  114x140  ft.,  face  brick,  tufa 
stone  trim,  structural  steel,  composi- 
tion roof,  tiled  baths  and  showers,  gas 
radiators,  hardwood,  terrazzo  and  ce- 
ment floors,  wine  trim,  copper  storr! 
fronts,  marble  base,  plate  glass,,  eleva- 
tor; ifTD.OOO.  Bids  will  be  taken  from 
a  selected  list  of  contractors  by  the 
owner   about   May    10th. 

INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Thos.  B.  Morrison,  1122  Pacific  Mu- 
tual Bldg.,  Los  Angeles,  has  contract 
[or  4-story  and  basement  concrete  and 
brick  hotel,  store  and  post  office  build- 
ing at  the  northeast  corner  of  Queen 
and  Locust  Sts.,  Inglewood,  for  Income 
Community  Properties,  Inc.;  C.  C. 
Frye,  architect,  406  Grosse  Bldg.,  Los 
Angeles;  132  rooms,  8  stores  and  post 
Dffice,  lounge,  large  patio,  91x185  feet, 
reinforced  concrete  face  brick,  struc- 
tural steel,  composition  roof,  100% 
baths,  cement,  terrazzo  and  pine  floors. 
Fo.st  office  fixtures  awarded  to  Key- 
less Lock  Co.,  Chicago;  $312,500. 


LOS  ANGELES,  Cal. — Arthur  Bard 
Co.,  1014  Pacific  Natl.  Bank  Bldg.,  has 
contract  to  build  5-story,  Class  C  brick 
hotel  building  at  729  S.  Bonnie  Brae 
St.  for  Nellie  H.  Chase;  Wm.  Allen,  ar- 
chitect: 100  rooms  with  1007o  baths; 
brick  walls,  elevators,  steam  heat,  elec. 
refrigerating  plant;  .$168,000.  Plans 
now    being    completed. 


ICE  AND  COLD  STORAGE 
PLANTS 


CHANDLER,  Ariz.— L.  H.  Hartman 
awarded  contract  for  fireproof  ice 
storage  bldg.,  40x44  ft.,  here  for  Chan- 
dler Ice  Co.;  steel  beams,  cone.  rf. 
slabs;  $10,000.  Lescher  &  Mahoney, 
archts..  Bank  of  Arizona  Bldg.,  Phoenix 


POWER  PLANTS 


EL  DORADO  COUNTY,  Cal.— El  Do- 
rado Power  Co.  granted  permits  by 
State  Dept.  of  Public  Works,  Division 
of  Water  Rights,  to  appropriate  250 
sec.  ft.  per  sec.  and  7500  ac.  ft.  per  an- 
num from  Silver  Fork  in  El  Dorado 
county  for  power  purposes;  est.  cost  of 
development    $3,659,000. 


LOS  ANGELES,  Cal. — Until  3  P.  M., 
May  18,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
transformer  radiators;  specifications 
P-382-520.      Jas.    P.   Vroman,   Secy. 


DICNVER,  Colo.— See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
opened  for  hydraulic  and  electrical 
apparatus  for  iJuernsey  power  plant. 


WILLOWS,    Glenn    Co.,   Cal.— Fred   H. 

Tibbetts,  consulting  engineer,  Alaska 
Commercial  Bldg.,  San  Francisco,  has 
submitted  report  to  Glenn-Colusa  Irri- 
gation District  for  proposed  $2,00,000 
power  project  near  Hamilton  City.  A 
general  meeting  will  be  called  about 
May   20   to  consider   the   report. 


PUBLIC   BUILDINGS 


Flans    Being    Figured — Bids    Close    Ma.v 

14,  at    in   A.   M. 
HOME  Cost,    $45,000 

EUREKA,  Calif. 

Two-story   frame   detention    home. 
Owner — Humboldt    County. 


Architect — Frank    T.    Georgeson,    Eure 
"ka,    Calif. 

Plans  obtainable  at  Bldrs.  Exchange, 
180  Jessie  St.,   S.   F. 

Exterior  finished  in  redwood  colon- 
ial lap  siding,  shingle  roof,  metal  iatn 
and  plaster  over  balance  of  interior 
service  portions,  magnesite  floors,  lin- 
oleum finish  floors  in  c:ertain  areas, 
standard  cells  for  inmates,  vacuum  re- 
turn system  from  H  P  exterior  sup- 
ply. Building  approximately  114x72. 
Metal  trim  as  well  as  wood  interior 
trim. 


SAN  FRANCISCO— Until  May  19,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public  Works  for  underpinning  east- 
wall  of  Engine  House  No.  17  in  Mint 
Ave.  and  Stevenson  St.,  bet.  5th  and  6th 
Sts;  est.  cost  $5000.  Plans  obtainable 
from  Bureau  of  Architecture,  2nd  fir., 
City  Hall. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  May  18,  8  p.  m.,  bids  will  be  re- 
ceived by  M.  M.  Swisher,  city  clerk, 
to  fur.  linoleum  for  city  hall,  as  fol- 
lows: 

One-fourth  inch  gauge,  plain  brown 
battleship  linoleum  as  required  to 
cover  the  floors  in  the  offices  of  the 
police  department,  water  department 
and  city  clerk's  department. 

One-fourth  inch  gauge,  plain  brown 
battleship  linoleum  as  required  to  cov- 
er the  floor  in  the  aldermen's  chamber. 

Linoleum  as  required  to  cover  the 
floor  of  the  lobby  and  hallway  from 
the  front  entrance  to  the  swinging 
doors  at  the  aldermen's  chamber  bid- 
ders to  submit  separate  price  on  one- 
fourth  inch  gauge  plain  brown  battle- 
ship linoleum,  and  Armstrong  Marble 
Inlaid  linoleum,   on   this   item. 

All  linoleum  to  be  laid  on  1  lb.  build- 
ing paper  cemented  to  the  floor  and 
linoleum  cemented  to  the  building 
paper. 

Bidders  to  furnish  linoleum,  paper 
and  all  necessary  labor  In  laying  sam?. 

Further  information  obtainable  from 
clerk. 


SAN  FRANCISCO  —  Finance  Com- 
mittee approves  expenditure  of  $28,- 
215  to  finance  construction  of  police 
department  photograph  gallery  on  root' 
of  Hall  of  Justice  Building.  Plans  will 
be  prepared  by  Architectural  Depart- 
ment, Board  of  Public  Works. 


SACRAMENTO,  Calif.  —  Following 
bids  received  by  Geo.  McDou.gall,  State 
Architect,  Division  of  Architecture, 
Forum  Bldg..  Sacramento,  for  repairs 
to    State   Buildings: 

Flectrical    Work 
Latourrette-Fical.    907    Front 

St.,   Sacramento    $4,868 

Luppen    &    Hawley     5,18 1 

H.    A.    Porter     5,550 

Scott    Plumb.    &    Elec.    Co 6,300 

William    H.    Beamer    6,461 

Globe    Electric    Works    6,464 

Pacific    Elec.    Const.    Co 6.570 

Geo.   C.   Foss    6,700 

l!}.\rnTatingr  &  Grading: 

H.    Brown     $35,018.14 

E.    F.    Hilliard     39,387.00 

Ijiitvii    S|»rinklers 

Latourrette-Fical    Co $7,342 

Luppen    &   Hawley    8.644 

Cowles    &    Co 8,765 

Scott  Plumb.  &  Elec.  Co 9.198 

Hatelev    &     Hatelev     9,458 


CROWE 

GLASS 

CO. 

574  Eddy  SL 
Phone  Proppect  €12 

Equipped  To   Handle 
Any    Size   Job. 

DIRECT    FACTORY   BUIERS 


SACRAMENTO,  Cal.— Huteley  & 
Hately,  Mitau  Bldg.,  Sacramento,  at 
$32,333  awarded  contract  by  State  De- 
partment of  Public  Works  to  install 
h'-ating  system  in  Capital  Extension 
Grr^up,  including  low  pressure  boilers, 
.-I'-ce.ssories  and  piping  in  boiler  room 
of  office,  library  and  courts  building. 
Pacific  steel  boilers  in  connection  with 
this  contract  will  be  furnished  by  t'ne 
Gen'rral  Boilers  Company  of  San  Fran- 
ciscr:. 


RESIDENCES 


Contracts   Let. 

RESIDENCE.  Cost,    $100,000 

PIEDMONT.       Seaview    Ave. 
Two-story     and     basement     frame    and 

ctincrete     Italian      type      residence 

and    garage. 
Owner — M.     E.     Hills,     2     Harrison     St., 

S.    F. 
Architect  —  Newsom      A      Newsom,      14 

Montg'.mery    St.,    S.    F. 
General  contract — F.  C.  Stolte,  Oakland. 
Tile— P.igney    Tile    Co.,    260    Walsworth 

Ave.,   Oakland. 
ItoofiiiK     Tile — Gladding     McBean     Co.. 

2:'nd   &    Market   Sts.,   Oakland. 
I>:iii>liiiK — It.    Marshal,    Oakland. 
Orii.-iiiientnl      Iron — L.      Kern      &      Sons, 

Oakland. 
I>i limiting    and    Heating- W.    H.    Plcard, 

.;i656    College    Ave.,    Oakland. 
I.adiinK    and    Planter — Geo.    C.    Lester. 

4114    Foothill    Boulevard,    Oakland. 
ClotheH    Dryer   &   Refrigerator — Pollard 

C   .,  Oakland. 
Elevator — Otis    Elevator    Co.,    333    lath 

St..   Oakland. 
Hnriiwood      Floorn — Inlaid      Floor     Co., 

4067    Watt    St.,    Oakland. 

Plans    to    be   Reflgured.  ,o- nnr. 

RESIDENCE  Cost.    $6a,000 

S\N    FRANCISCO.       Seacliff    Ave. 
Two-story   Spanish   type   residence. 
Owner — Oliver    Olson. 

Architect— Earl     B.     Bertz.     168     Suiter 
St.,    San    Francisco. 

Plans   Completed.  Cost    J15.000 

SA.X    FRANCISCO.         Westwood    High- 
Frame  and  stucco  residence  of  Spanish 

style    of    architecture. 
O^-ner    —    Clarence     F.     Pratt.     Hearst 

Bldg     San  Francisco. 
Architect- Chas.  F.  Strothoff,  2274  Iatn 

Contractor  —  Hans    Nelson,    1375    Ply- 
mouth   Ave.,    San    Francisco. 

Plans   Being  Figured.  .=  nnn 

HI'SIDENCE  Cost,    $0,000 

O  VKLAND,   Alameda  Co.,   Cal.   E   Rock- 
well   S    of    Florio    St. 
Six-room    frame    and    stucco    residence. 
O^.ner   —   C.    F.    Mielenz.    1637    Walnut, 

Oakland. 
Architect — Newsom    Bros.,    Ne\ada    B.v. 
B'.dg..    S.    F. 

Completing  Plans.  tannn 

RESIDENCE  Cost,    $9000 

NEAR     SARATOGA,     Sauta     Clara    Co., 

Cal.      Oak    Glenn    Park. 
Frame     country     residence     with     ser- 
vants'   quarters    and    garages. 
Owner— P.  A.  Bergerot. 
Architect — C.   O.   Clausen,   Hearst  Bldg., 
San  Francisco. 

contract  Awarded. 

RESIDENCE  J^°^^'  JSO-SeO 

P  \LO   ALTO,    University    Campus. 
Two-story  frame  and  stucco   residence. 
Owner— Eliott    G.    Mears.      23      balvtra 

Cmps,  Palo  Alto. 
\rchitect — None. 
Contractor— R.  W.  Follmer,  465  Lytton, 

Palo  Alto. 


nans   Being   Prepared.  Cost,    $20,000 

r.ERKELEY.     Euclid  Ave  ,,,,,„„ 

T\vo-st^ry     frame     and     stucco     Italian 

farm-house     type     residence     with 

Vrchi'tect— Henry      H.      Gutterson,      526 
Powell   St..   S.   F. 
Plans    will    go    out    for    general    con- 
t r:\ct   in  about  3  weeks. 

Plans   Being  Figured.  .irmnn 

Kl'SI  PENCE  Cost.     J  ID. 000 

S  \N    FR  •V.NCISrO.      St.    Francis    AVood 
Two-storv    Colonial      stylo       residence. 

(Hot   air  heating  systeni>. 
Owner— John    E.    Little. 
Architect — H.  C.   Baumann.  2ol   Kearny 

St.,   San   Francisco. 
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Contract  Awarded  tiornn 

RESIDENCE.  Cost.  $13,500 

OAKLAND.      W    Contra    Costa    Rd    near 

Buena   Vista   Ave. 
Two-storv   frame   and   stucco   residence. 
Owner— Svm.     W.     Shea,    Birch    Court, 

Oakland. 
Architect — None. 
Contractor— H.    C.    Pfrang,    5659    Ocean 

View  Dr. 

Low   Bidders. 

RESIDENCE  Cost.    $65,000 

SAN   FRANCISCO.      Seacliff    Ave. 

Two-storv    Spanish    type    residence. 

Owner — Oliver   Olson. 

Architect— Earl  B.  Bertz.  168  Sutter 
St.,   San   Francisco. 

Low  Bidders — .lacks  &  Irvine,  180  Jes- 
sie  St.,   San   Francisco. 

Plans    Being    Figured. 

RESIDENCE  Cost.    $15,000 

SAN   FRANCISCO.   St.   Francis   Wood. 
Two-story    frame    and    stucco   residence 

with  "terra    cotta   tile   roof. 
Owner — H.    \V.    Luckey,    14  0    Geary    St., 

San    Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,    S.    F. 

Plans    Being    Completed. 
BUNGALOWS  $5000    to    $20,000 

TAHOE,    Placer   County. 
25  bungalows  ranging  in  cost  from  5000 

to   $20,000  each   (in  connection  with 

Tahoe   Tavern). 
Owner — D.  M.   Linnard.  Reno,  Nev. 
Architect — Bliss  &  Fairweather,  Balboa 

Blda.,    San    Francisco. 
Manager  of  Construction — Chas.  N.  Na- 

son,  Whitcomb  Hotel,  S.  F. 


Contract  Awarded 

RESIDENCE.  Cost,   $12,000 

SAN  FRANCISCO.  St.  Francis  Wood. 

One-story    frame    and    stucco    residence. 

Owner — .T.   W.   &  F.   Jones. 

Architect — Binder    &   Curtis,    35    W   San 

Carlos.    San    Josefi    Calif. 
Contractor — Wm.  Short. 


Contract   Awarded. 

RESIDENCE  Cost,     $18,450 

BERKELEY,  Alameda  Co.,  Cal.   No.   228 

Tunnell    Road. 
Two-story    11-room    frame    and    stucco 

residence. 
Own'  r  &  Architect — C.   A.   Tantau,   5730 

Keith   Ave.,  Oakland. 
Contractor — C.     A.     Bradhoff,     911     ooth 

St.,  Oakland. 


Ccst,   $40,000 


Su'i-Bids    Being   Taken. 

!  ESIDENCE 

TACRAMENTO 

Two-story  and  basement  frame  and 
stucco   residence. 

Owner — J.  R.  Kruse.  Pres.  California 
State   Life   Ins.    Co. 

Architect — Geo  Sellon  &  Co.,  Califor- 
nia   State    Life    Bldg..    Sacramento. 

Contractor  —  Lindgren  &  Swinerton. 
22a    Bush   St.,   San   Francisco. 


Cost,    $ ■ 

NE    Bioadway    and 


Sub-Contracts    Let. 

RESIDENCE 

SAN    FRANCISCO. 
Broderick. 

Two-story   and   basement   Class   C   resi- 
dence. 

Owner- — Frank    P.    Fuller. 

Architect    —    Bakewell    &    Brown,    251 
Kearny   St..   San   Francisco. 

Engineer — C.     H.     Snyder,     251     Kearny 
St.,    San    Francisco. 

Contractor — Chas.     Stockholm     &     Son, 
Hearst    Bldg..    San    Francisco. 

Kleotricsil    ^V«^k — Central    Electric   Co., 

179  Minna   St.,    San    Francisco. 
I'luinbiiiK  -••nd    Heating  —  L.   J.    Kruse, 

6048   College   Ave.,   Berkeley. 
Pl«.sfcriiig — Peter    Bradley,    180    Jessie 

St.,   San   Francisco. 
Mill    work — Pacific    Manufacturing    Co., 

180  Stevenson    St.,    San    Francisco. 
HnrdtvuotI  Floors — Inlaid  Floor  Co.,  600 

Alabama    St.,    San    Francisco. 
ElevJitois — Otis    Elevator    Co.,    1    Beach 
St.,    San   Francisco. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Marshall  P.  Wilkinson,  310  Hollywood 
Sec.  Bldg.,  Los  Angeles,  has  contr.  for 
2-story  19-rm.  frame  and  stucco  res. 
at  906  Alpine  Dr.,  Beverly  Hills,  for  G. 
J.  Grant;  Gordon  Kaufman,  Union 
Bank  Bldg.,  Los  Angeles,  archt  37  by 
105  ft.,  tile  and  comp.  rfg.,  part  base- 
ment, gas  unit  htg.  sys.,  aut.  water 
htr..  tiled  baths,  marble  and  art  stone 
rk.,  pine  and  hdwd.  trim,  hdwd.  firs., 
garage;  $55,000. 


VENTUR.A,  Ventura  Co.,  Cal.— Grail 
&  Ratliff  will  start  work  within  30 
days  on  40  dwellings  in  McGlinchey  Tr. 
in  east  end  of  city.  They  will  be  Eng- 
lish and  Spanish  type,  frame  and  stucco 
construction,  and  will  cost  approxi- 
mately   $200,000. 


Plans   Being  Prepared. 
RESIDENCE  Cost 

OAKLAND,   Alameda    Co.,    Cal. 

vale   Road. 
One-stcry   frame      and      stucco 

type   residence. 
Owner — Maurice    Bleuel,      City 

ney"s    Office.    Oakland. 
Architect  —  Guy    L.    Brown,    American 

Bank  Bldg.,  Oakland. 


Cost,  $10,000 
Westwood      High- 


$10,000 
Sunnj- 


Italian 


Attor- 


RESIDENCE. 

SAN    FRANCISCO, 
lands. 

Frame  and  stucco   residence  of  Mission 
style  of  architecture. 

Owner— Clarence     F.       Pratt,       Heai/it 
Bldg.,   San   Francisco. 

-Architect — Withheld. 

Contractor — Hans     Nelson,     1375     Ply- 
mouth  Ave.,    San   Francisco. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Murdock  &  Boles,  7008  S  Western  Ave., 
Los  Angeles,  will  build  a  2-story,  10-rm 
fr.  and  stucco  dwlg.,  at  607  Hillcrest 
Dr.,  Beverly  Hills,  for  self;  for  details 
see  item  under  Los  Angeles  News  notes 


SCHOOLS 


I'lans    Being  Figured 

Bids  close  May  27  at  1:30  p.  m. 
ADDiTIOXS.  Cost,  $120,000 

SAN   LEANDRO.     McKinley   and   Wash- 
ington School  Sites. 
Two    2-story    reinforced    concrete   addi- 
tions to  grammar  school  buildings. 
Owner — San   Leandro   School   District. 
Architect — John    J.    Donovan,    Tapscott 
Bldg.,    Oakland. 
Washington  school  addition  will  con- 
tain   12    classrooms    and   the   McKinley, 
6   rooms. 


Plans    Being    Prepared. 

ADDITION  Cost,     $20,000 

NEWCASTLE,    Placer   Co.,    Calif. 

Addition  of  1  classroom  and  auditor- 
ium   to   present   school. 

Owner — Newcastle    School    District. 

Architect — Frederick  S.  Harrison,  Pet - 
pies    Bk.    Bldg.,    Sacramento. 


LAS  VEGAS.  Nev.— Architect  A.  C. 
Zimmerman,  ?24  H.  W.  Hellman  Bldg, 
is  preparing  working  plans  for  re- 
modeling old  high  school  building  into 
a  junior  high  school  building  at  Las 
Vegas,  Nev.;  four  classrooms  will  be 
added,  auditorium  removed  and  con- 
verted into  patio;  reinforced  concrete 
construction,  tile  and  composition  roof- 
ing, cement  gun  plaster  exterior;  $75.- 
090.  Bonds  have  also  been  voted  for 
a  new  high  school  building,  plans  for 
which  will  be  prepared  as  soon  as  the 
school  board  selects  the  site;  it  will 
cost  $175,000  and  will  be  of  reinforce  I 
concrete    construction. 


CORCORAN,  Kings  Co.,  Cal.— Until 
May  22,  8  P.  M.,  bids  will  be  received 
by  S.  M.  Barber,  clerk,  Corcoran  Gram- 
mar School  District,  to  renovate  350 
school  desks;  painting  and  varnishini< 
same,  etc.  Specifications  obtainable 
from  Clerk. 


JOOST  BROTHERS 

Builders'  Hardwafe 
Tools,  Et^ 

(Members    Bullrtera'    Kxchnn^re) 
I  (»."K*    M  \  K  K  KT    HT. 

Phone  Market  891      San  Francisco 


RENO,  Nevada — Shearer  and  Wagner 
Reno,  at  $47,649  awarded  contract  by 
Regents  of  University  of  Nevada  to  re- 
model and  enlarge  present  hot  water 
heating  system  at  university. 

TAFT,  Kern  Co.,  Cal.— Until  May  21, 
7:30  p.  m.,  bids  will  be  received  by  H. 
E.  Osburn,  clerk,  Taft  Union  High 
School  District,  to  fur.  and  del.  among 
other  school  supplies,  ne'w  furniture 
and  equipment;  athletic  equipment; 
science  laboratory  apparatus,  etc. 
Lists  of  materials  desired  obtainable 
from  clerk  on  request. 


INGLEWOOD,  L.  A.  Co.,  Cal. — L.  F, 
Mulqueen,  625  Finance  Bldg.,  Los  An- 
geles, has  compl.  plans  and  is  taking: 
bids  from  sel.  list,  of  contrs.  for  2-sto. 
and  part  basement  brick  parochial 
school,  at  Inglewood,  for  Roman  Cath- 
olic Bishop  of  Los  Angeles  and  San 
Diego,  Parish  of  St.  John;  auditorium, 
classrms.  and  toilets;  53x106  ft.,  stucco, 
gas  htg.,  reinf.  cone,  corridors  and  stair 
constr.,  cem.  and  maple  firs.,  pine  trim, 
metal  toilet  partit.,   tile  and  comp.  rfg. 

FRESNO,  Fresno  Co.,  Cal. — Until  May 
27,  7:30  P.  M.,  bids  will  be  received  by 
L.  L.  Smith,  Secty.,  Board  of  Educa- 
tion, 2425  Fresno  St.,  to  alter  Technical 
school  auditorium.  It  was  originally 
planned  to  open  bids  on  this  work 
May  13.  Plans  obtainable  from  secre- 
tary. 


WRITTIER,  L.  A.  Co.,  Cal.  —  Salih 
Bros.,  Detwiler  Bldg.,  submitted  the 
lowest  bid  at  $125,007  on  the  general 
contr.  for  erecting  new  grade  school  at 
Whittier  for  Whittier  City  School  Dist; 
Austin  &  Ashley,  Chamber  of  Com- 
merce Bldg.,  archts.  Bids  for  subcon- 
tracts were  taken  some  time  ago  and 
held  under  advisement  until  revised 
bids  on  genl.  contr.  were  received.  Bldg 
will  be  2-story,  reinforced  cone,  walls, 
stucco  exter.,  slate  rfg.  Bids  taken  un- 
der advisement. 


SAN  FRANCISCO- Supervisors  will 
adopt  ordinance  shortly  authorizing 
calling  of  bids  to  erect  3-classroom  ad- 
dition  to  Spring  Valley  School. 


COLUSA,  Colusa  Co.,  Cal.— Follow- 
ing contracts  awarded  by  Colusa  High 
School  District  for  furniture,  etc.,  in 
new  high  school: 

4  teachers'  desks  $103,  8  teachers' 
chairs  $74.40,  52  class  chairs  $187.20, 
60  cabinet  arm  chairs  $375,  20  tables 
$135,  1  library  desk  and  chair  and  li- 
brary chairs  $114.25. 

C.  F.  Weber  &  Co. — 26  table,  arm 
and  pedestal  chairs  $156;  48  laboratory 
stools  $86.40;  renovating  old  equipment 
$570. 

Medart  &  Co. — 1  basket  truck  and 
wire  baskets,  $106;  1  set  wooden  wands, 
raclc  and  mats,  $65.99. 

Sheldon  Co. — 218  steel  lockers,  for 
gym   and   books,   $827.60. 

Rucker-Fuller  Co. — Office  equipment, 
desk,  chair,  side  chairs,  filing  cabinet 
and  sectional  bookcase,   $376.60. 

J.  J.  0"Rourke — Furniture  for  three 
rest  rooms,  stage  furniture  and  rugs, 
$582.20:   578   opera  chairs,   $2947.80. 

Yawman  &  Erbe — Library  oak  shelv- 
ing,  $376. 


VAN  NUYS,  Los  Angeles  Co.,  Cal.— 
Witt  &  Chute,  2516  W.  Santa  Barbara 
Ave.,  submitted  low  bid  to  Board  of 
Education  at  $135,725  for  2-story  do- 
mestic science  building  and  1-story 
manual  arts  building  at  Van  Nuys  high 
school  site.  Other  low  bidders  were: 
Plumbing,  Hickman  Bros.,  471  W.  8th 
St.,  San  Pedro,  $14,938;  painting,  Al- 
hambra  Wall  Paper  &  Paint  Co.,  Al- 
hambra,  $6337.  Brick  walls,  plaster 
exterior,  tile  roofing,  skylights,  steel 
sash. 


TRACY,  San  Joaquin  Co.,  Cal.— Until 
May  24,  8  p.  m.,  bids  will  be  received 
by  Thos.  O.  Young,  clerk,  Tracy  School 
District,  to  remodel  and  make  addi- 
tions to  West  Park  Grammar  School. 
W.  H.  Weeks,  architect,  1924  Broadway, 
Oakland.  Cert,  check  5%  payable  to 
clerk  req.  Plans  obtainable  from  archi- 
tect. 


RENO.  NEVADA  —  Latourrette-Fical 
Co..  2612  9th  St.,  Berkeley,  at  $47,358, 
submitted  low  bid  to  Regents  of  the 
University  of  Nevada  to  extend  heating 
system.  Taken  under  advisement.  Wal- 
ter Pratt,  chairman  of  Bd.  of  Regrent?- 
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TURLOCK,  Stanislaus  Co.,  Cal. — An- 
ton Johnson,  74  New  Montfromery  St., 
San  Francisco,  at  .$14,335  submitted  low 
bid  to  Turlock  High  School  District  to 
remodel  lower  floor  of  administration 
building.  Other  bidders  were:  Wirtner 
and  Walstrum  and  —  HiUberg-. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
May  25,  12  noon,  bids  will  be  received 
by  Mildred  P.  Martin  ,  clerk,  Oroville 
Union  High  School  District,  to  erect 
twf)  wings,  for  north  side  and  south 
side  of  present  school  auditorium.  N. 
W.  Sexton,  architect,  De  Young  Bldg., 
San  Francisco.  Will  be  of  frame  and 
stucco  consli'uction ;  est.  cost,  $50,000. 
Sec  cal!  for  liids  iiiidor  official  pro- 
pofinl    .section    in    tlii.s   issue. 


MOXTKHEY,  Monterey  Co.,  Cal.  — 
TJntil  May  21,  7  P.  M.,  bids  will  be  re- 
ceived by  Dr.  John  D.  Roberts,  clerk, 
Delmonte  School  District,  to  erect  one- 
story  concrete,  1-classroom  school. 
Ceo.  B.  Elling-er,  architect,  1723  W'l  b- 
ster  St.,  Oakland.  Bids  wanted  for 
general  contract.  Plans  obtainable 
from  architect  on  deposit  of  $10,  re- 
turnable. 


BLYTHE,  Riverside  Co.,  Cal. — Palo 
Verde  Valley  Union  School  District  re- 
voted  $60,000  school  bond  issue  at  Apr. 
24  election  and  will  probably  award 
contract  at  once  for  new  school  at 
Ripley.  Addition  to  Blythe  elementary 
school  will  not  be  made  until  present 
school   term   has  ended. 


ARCATA,  Humboldt  Co.,  Cal.  — 
Areata  Union  High  School  District  de- 
fers construction  on  proposed  new  in- 
dustrial arts  building,  due  to  the  fact 
that  bids  received  were  above  amount 
available  for  construction.  Work  will 
probably    be    undertaken    next    year. 


COMPTON,  Los  Angeles  Co.,  Cal.— 
Architect  Frank  Goodwin,  207  W.  Main 
St.,  Compton,  has  been  commissioneil 
to  prepare  plans  for  a  new  grammar 
school  building  in  Compton,  for  Comp- 
ton   School   District. 


SAN  FRANCISCO.— Until  May  26.  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  Francisco  Scott 
Key  school  improvements  in  42nd  Av». 
bet.  Irving  and  Judah  Sts.  Segregat- 
ed bids  are  wanted  for  (1)  gentral 
construction,  est.  cost  $61,000;  (2) 
mechanical  equipment,  $11,000;  (3) 
plumbing,  $8500  and  (4)  electric  work, 
$6500.  Plans  obtainable  from  Bureau 
of    A:-hltccUire.    2nd    floor,    City    Hall 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
May  26,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  24-classroom 
building  and  gymnasium  building  at 
Belmont  high  school  site,  1523  W.  2nd 
St.  Separate  bids  on  general,  plumb- 
ing, painting,  and  heating  and  venti- 
lating. Plans  and  specifications  on  file 
at  76j  Chamber  of  Commerce  Bldg. 
Cerlified  or  cashier's  check  or  bond, 
5%.  Wm.  A.  Sheldon,  Secy.  Plans  by 
L.  A.  Board  of  Education  Architectural 
Dept.;  face  brick,  stone  trim,  tile  and 
cimposition  roofing,  marble  work: 
$235,000. 


LOS  ANGELES,  Cal.— The  Board  of 
Education  has  authorized  its  architec- 
tural department  to  prepare  plans  for 
a  Class  A  addition  to  the  warehouse 
building  at  1430  S.  San  Pedro  St.;  the 
cost  is  estimated  at  $270,000.  The  ar- 
chitectural department  was  also  au- 
thorized to  prepare  plans  for  a  20- 
unit  building  at  San  Pedro  St.  school 
site;  estimated  cost,  $130,000.  E.  L. 
Elling>»'ood  was  appointed  heating  en- 
gineer 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
May  19,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  new  building 
at  74th  St.  school  site.  Separate  bids 
on  general,  plumbing,  painting,  heat- 
ing and  ventilating  and  electric  wir- 
ing. Plans  and  specifications  on  file  at 
761  Chamber  of  Commerce  Bldg.  Cert, 
or  cash,  check  or  bond  5%.  Wm.  ^x. 
Sheldon,  Secy.  Edelman  c&  Zimmerman, 
architects;   $84,000, 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
-Until  8  P.  M.,  May  17,  bids  will  be 
received  by  Long  Beach  Board  of  Ed- 
ucation, Markwell  Bldg.  Annex,  for 
gymnasiuni  at  the  Woodrow  Wilson 
high  school  site,  corner  8th  St.  and 
Ximeno  Ave.,  Long  Beach;  W.  Horace 
Austin,  Pacific  S.  W.  Bank  Bldg.,  Long 
Beach;  cert.  chk.  or  bond,  5%.  A.  C. 
Price,    secretary. 


WH.MINGTON,  Los  Angeles  Co.,  Cal. 
— L'ntil  9  A.  M.,  May  26.  bids  will  be 
received  by  Los  Angeles  Board  of  Ed- 
ucation for  2-story.  9-classroom  addi- 
tion to  Wilmington  Park  school  at 
1132  End  Ave.,  Wilmington.  Separate 
l)ids  on  general,  plumbing,  painting, 
beating  and  ventilating  and  electric 
wiring.  Plans  and  specifications  on  file 
at  761  L.  A.  Chamber  of  Commero^ 
l;ldg.  Cert,  or  cash,  check  or  bond, 
5%.  Wm.  A.  Sheldon,  Secretary. 
Homer  Glidden,  architect;  face  brick. 
composition    roof;    $50,000. 


SAN  FRANCISCO.  —  Anderson  a  i- 
Ringrose,  320  Market  St..  at  $92,000 
awarded  general  contract  by  Board  of 
Public  Wo.-ks  for  Guadalupe  School  'o 
be  erected  in  block  bounded  by  Cor- 
dova, Prague,  Naylor  Sts.  and  Wind- 
ing A\'ay.  F.  L.  Hansen,  bidding  $73.- 
300  for  general  contract,  was  allowed 
to  withdraw  bid.  Other  contracts  let 
on  the  same  job  are:  Alta  Electric 
Co.,  367  Golden  Gate  Ave.,  electric 
work.  $5,072;  Thos.  R.  anith,  1234 
41si  Ave.,  plumbing,  $6,234;  A.  Let- 
tich  365  Fell  St.,  mechanical  equi;-- 
ment,    $9,265. 


SANTA  BARBARA,  Oal. — Architect 
W.  H.  Weeks,  369  Pine  St.,  San  Fran- 
cisco, has  completed  preliminary  plans 
for  proposed  $400,000  junior  high  school 
to  be  erected  to  serve  Summerland  and 
Goleta  districts;  will  be  two-story  of 
Spani.sh  Renaissance  style  of  architec- 
ture with  separate  structures  for  shops 
departments.  Erection  of  structure  de- 
pends upon  voting  of  bonds  to  finance 
construction,  the  election  to  be  held 
May  25. 


"Westest ' 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 


New  style  duplex,  type 
as  illusiratcd,  "Westesl" 
Dead  i-ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels    are    approved     by 


wbbd.     -Plates    and   trim 

Flnlsli.       All     "Westest" 

the    National    Board    of   Fire   Underwriters 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  Brown  &  Pengilly,  Inc. 

Member   Califoniln    neveloinnent    Anaoointlon 
C:i]lforntn    Electrnglsta'   A«isocln<lon 
Mnniifnotnrers   nnd 
Histrihntors   off 


"WESTEST" 

ELECTRIC  PRODITTS 

1264  Folsoin  Street 

S«n  Francisco 

riionen:      Hemlock    SS74 
Hemlock    SS7."5 


Enclosed  externallT  operntcd 
Safety  S  w  I  i  c  1i  c  s.  Knife 
Suftclies.  Metal  Snitrli  and 
r«t-ont  Tloxes,  Safely  Panel 
Boards. 

rhfnloK  nnil  Prlceii  .on    Reqoe"! 


- 


A  -Plttsbnr^  AntomaHc 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates hif?h  qaallty 
thronprtionl. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
\*lth  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
*-!nk  " 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 
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NEAR  FULLERTOX,  Los  Angeles 
Co.,  Cal.— T.  C.  Kistner  &  Co.,  1121 
Detwiler  Bldg.,  'lyos  Angeles,  are  pre- 
paring working  plans  for  group  of  3 
high  scho  1  buildings  on  E.  Birch  Si., 
Olinda,  near  Fullerton,  for  Brea- 
Olinda  Union  High  Schoodl  Dist.;  ad- 
ministration building  2-story,  170x260 
feet  with  offices,  classrooms,  labora- 
tories and  auditorium  to  seat  lOOt; 
manual  arts  building  1-story,  50x170 
feet  and  gymnasium  1-story,  90x90  ft., 
with  locker  and  shower  rooms,  stucco 
exterior,  steam  heating  system,  tile 
and  composition  roofing.  reinforced 
concrete  corridor  and  stairs,  cement 
and  maple  floors,  tiled  toilets,  pine 
trim;  $320,000  was  voted  at  a  recent 
election  for  this  work,  but  a  portion 
has   been   spent   for   imi)roving  site. 


LONG  BEACH,  L.  A.  Co.,  Cal. — Archt. 
Thos.  Franklin  Power,  2615  W  7th  St.. 
Los  Angeles,  is  preparing  plans  for  2- 
sto.  grade  sch.,  high  sch.  and  auditor- 
ium bldg.  at  Long  Beach,  for  St.  An- 
thony's Parish  and  Roman  Catholic 
Bishop  of  Los  Angeles  and  San  Diego; 
U-shape  bldg.,  reinf.  cone,  const.,  brick 
exter.  walls,  comp.  rf.,  struc.  steel,  gas 
steam  rads..  maple  and  tile  firs.,  pine 
trim,    blackboards. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
June  2,  7:30  P.  M.  bids  will  be  received 
by  C.  T.  Pool,  Sec.  Visalia  School  Dis- 
trict, for  lavatory  additions  to  Wash- 
ington Elementary  School.  Ernest  J. 
Kump  Co.,  architects,  Rowell  Bldg., 
Fresno.  Cert,  check  10%  payable  to 
Sec.  req.  Plans  obtainable  from  ar- 
chitects. 


SIMI,  Ventura  Co.,  Cal. — L.  J.  Brls- 
tow,  Santa  Monica,  was  low  bidder  on 
genl.  contr.  for  erecting  new  high 
school  bldg.  at  Simi,  "Ventura  county; 
.A.lbert  C.  Martin,  Higgins  Bldg.,  archt. 
Low  bidders  on  other  contrs.  were:  P. 
P.  Stewart,  Santa  Barbara,  on  heating; 
Jacobs  Electric  Co.,  Pasadena,  on  wir- 
ing; and  Thos.  H.  Hogan  on  plumbing. 
The  bids  were  taken  under  advisement. 


MADERA,  Madera  Co.,  Cal.  —  Until 
June  7,  4  P.  M.,  bids  will  be  received 
by  W.  S.  Orvis,  Sec.  Madera  Union 
High  School  District,  for  (1)  tinting 
ceiling  and  walls  and  painting  wains- 
cot of  high  school  auditorium;  (2) 
renovate  200  desks.  Further  informa- 
tion  obtainable  from   clerk. 


CONCPETE 


CPE 


CALAVERAS  COUNTY,  rich  in  historical  romance,  the  land  of  Bret  Harte 
and  Mark  Twain,  will  be  host  tomorr:w  to  several  thousand  people  from  in- 
terior California,  the  occasion  being  an  inauguration  of  the  Calaveras  Cement 
Company's  $2,000,000  plant  and  the  extension  of  the  Southern  Pacific  system 
from  Valley  Springs  to  the  plant.  The  Calaveras  County  Chamber  of  Com- 
merce has  arranged  the  affair  under  the  direction  of  the  following  committee: 
D.  Fricot.  president;  George  Treat,  F.  G.  Stevenot.  The  Stockton  Chamber  of 
Commerce,  Lodi  Chamber  of  Commerce  and  Sacramento  Chamber  of  Commerce 
are  sending  big  delegations  to  participate  in  the  festivities. 
Discovered   by   Mncnider 

"William  Macnider  is  the  man  \\\\o  discovered  the  vast  deposits  of  lime- 
stone in  the  hills  about  two  miles  from  San  Andreas,  and  it  was  he  who  visual- 
ized its  possibilities,  with  the  result  that  today  there  has  been  practically  com- 
pleted one  of  the  finest  cement  plants  in  the  United  States,  with  ample  lime- 
stone  and   shale   for   the    manufacture   of  cement   for   generations   to   come. 

The  plant  is  situated  in  a  little  mountain  valley  where  the  famous  Ken- 
tucky House,  stopping  place  for  miners  in  the  days  of  gold,  is  located.  This 
building  on  the  bank  of  the  Calaveritas  has  been  remodeled  and  is  now  used 
as    the   directors'    house. 

Rnilrond    Extended 

The  development  of  the  Calaveras  Cement  Company,  a  privately  financed 
corporation,  necessitated  the  extension  of  the  railroad  from  Valley  Springs, 
and  ^900,000  has  been  expended  in  coslructing  this  line.  Eight  miles  of  it  was 
built  by  the  Southern  Pacific  Company  and  four  miles  by  the  Calaveras  Cement 
Lumpany,   which   has   an   additional    trackage   of  four  miles   more. 

The  limestone  and  shale  is  most  accessible  and  will  be  placed  in  cars  by 
i:se  of  steam  shovels  and  conveyed  to  the  primary  crusher  a  few  hundred  feet 
from   Hill   No.    1. 

Company  Officers 

The  officers  of  the  company  are:  William  Wallace  Mein,  president;  Steven 
L.  Rawlins,  vice  president;  George  Poore,  vice-president;  William  Macnider 
tales   manager:   H.   A.   Henry,    superintendent  of  plant. 

Edward  F.  Harris,  former  Cilaverasite  and  president  of  the  Commercial 
and   Savings   Bank   of   Stockton,    will   prepare   a    barbecue   for    the   guests. 

The  Sonora  Band,  Stockton  Record  Boys'  Band  and  Lodi  Band  will  provide 
music. — From   "Sacramento  Bee"   of  May  8,   1926. 


SANDY    PRATT    attended      the      above 
party. 

•  *      > 

AND  VIEWED  the  big  plant. 
«      «      * 

'and  THE  big  men. 
%      *      % 

IN  THE  Calaveras   Cement  Company. 

•  *      * 

MR.    MEIN,    the    modest    president. 

•  «      * 

S'TAYED  IN  the   back  ground. 

•  •      * 

THE    PEOPLE    of   Calaveras   County. 

•  •      * 

GAVE  A  beautiful  watch. 

•  •      * 

TO  BILL   Sales  Manager  Macnider. 

•  •      * 

WHO     DISCOVERED     the     cement     de- 
posit. 

•  •      • 

BILL  FOR    the   first   time. 

•  *      * 

COULD  NOT  talk. 

•  *      * 

IN   FACT    he    almost   cried. 

•  •      * 

GIVE   SANDY   Pratt,   president. 

•  •      » 

OF  THE   Pratt   Building  Material   Co. 

•  •      • 

A  SWELL  watcli   and  chain. 

•  •      • 

AND  SANDY  would  talk. 

•  •      * 

FOR  A  week. 


H.    C.    HALLMACK,      General      Freight 

Agr-nt. 

*  *      * 

AND    GEORGE    McCormack,     Assistant 
Division    Engineer. 

*  •      • 

BOTH   OF   the   Southern   Pacific. 

*  •     « 

WERE   LOOKING   for  freight   business. 

*  »      * 

AND   THE    free   barbecue. 

*  *      * 

IT    WAS'  a    warm   day. 

*  •      * 

.4ND  THE   ice  water  barrel. 

*  •     * 

WAS  FORMERLY  a  whiskey  barrel. 

*  *      * 

SOME   OF    the    boys. 

*  *      * 

DRANK  A   lot   of  water. 
«     •     • 

MANY   BUYERS   of   Sandy's    sand. 

*  *      * 

AND   CRUSHED   rock    and    gravel. 

*  •      • 

WERE  IN  the  multitude. 

*  •     » 

PERCY   CONTRACTOR  Burr  ate. 

*  *      • 

'TIL  THE  food  was  almost  gone. 

»      •     « 

J.   E.   JOHNSTON,    Stockton   contractor. 

*  »      « 

HAD  HIS  whole  family. 

*  •     * 

IN  THE   "bread"  line. 


JULES   PERRIN,   Lodi   dealer. 

*  *      * 

IN    SANDY'S   rock   and   sand. 

*  •      • 

BROUGHT  PART  only. 

*  •      * 

OF  HIS  mammoth  family. 

*  •      • 

TO  SEE  Bill  Macnider. 

*  •      * 

AND  $2,000,000  in  cement  machinery. 

*  *     * 

GEORGE  POORE  is  the  engineer. 

*  *     * 

AND  H.  A.  Henry  plant  superintendent. 

«     •     • 

BOTH    "RECEIVED." 

*  •      * 

AS  THE    ladies   would   say. 

*  •     • 

JOE  ODGERS  of  "Daily  Builder"  fame. 

*  •      • 

REPORTED  THE  party. 

*  •     • 

FOR   THE   society  editor. 

*  •     » 

OF  HIS  San   Francisco   paper. 

*  •     * 

BUT  THE   funniest   thing. 

*  •      • 

TO  SANDY,  writer. 

*  *     * 

OF  THIS  near  literature. 

*  •     • 

WAS  A  road  sign. 

*  ♦      • 

NEAR    SAN   Andreas. 

*  *     « 

SAYING  "TO  Calaveras  Cement  Co." 

*  •     * 

AND  UNDERNEATH   the   sign. 

*  «      • 

WAS  AN   election   card. 

*  •     * 

WHICH   READ. 

*  •      * 

"VOTE  FOR  DeYoung  For  Coroner." 

*  *     « 

WHY    DIDN'T   Never    Dye. 

*  *      * 

OR    PHILL    Graves    (undertaker). 

*  •     * 

RUN  FOR  coroner. 

¥  *  « 

"I  THANK  you." 


The  '49ers  looked  for  gold  only  in 
Calaveras  County,  but  Bill  Macnider 
discovered  the  "gold"  in  the  limestone 
deposit  and  then  interested  big  mining 
men  like  William  Mein  in  the  "gold"' 
(cement  material).  Sandy  Pratt,  pro- 
ducer of  clean,  sharp  sand  and  hard, 
crushed  rock  at  Sacramento,  Marys- 
ville,  Pattrock  (near  Folsom)  and 
Pratlco  (Monterey  County) — Central 
office  at  San  Francisco  hopes  to  sell 
his  rock,  sand  and  gravel  with  Cala- 
veras cement. 
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ALAMEDA,  Alameda  Co.,  Cal.  —  At 
$24,652,  Crown  Electric  Co.,  153  Eddy 
St.,  San  Francisco,  awarded  contract 
by  Wm.  G.  Paden,  Sec.  Board  of  Edu- 
cation, Room  9,  City  Hall,  for  light- 
ing fixtures  for  high  school  and  au- 
ditorium.    Other   bids    submitted    were: 

Thos.    Day    Co $26,450 

NePage    McKinney    25,787 

Roberts   Mfg.   Co 27,960 

Severin    Elec.    Co 28,633 

Spencer   Elec.   Co 25,354 

Carl    Stronf    25,354 

Brass  &  Bronze  Lighting  &  Fix- 
tures   Co 25,150 

California    Elec.    Const.    Co 31,962 


732;  Thorliefson  &  Piatt,  $48,657; 
Hellman  Constr.  Co.,  $49,432;  L.  C.  Ru- 
dolph, $49,280;  Thos.  H.  Reed,  $49,993; 
A.  T.  Lane,  $53,212;  Hodge  &  McMackin, 
$59,900. 


FRESNO.  Fre.sno  Co.,  Cal.  —  Until 
May  26,  4  P.  M.  bids  will  be  receivtU 
by  Fresno  State  College  Association, 
S.  McCord,  Sec,  to  grade  portions  nf 
college  grounds,  involv.  18,000  cu.  yds. 
Specifications    obtainable    from    Sec. 


SIMI,  Ventura  Co.,  Cal. — Lutz  Con- 
struction Co.,  2056  Rodnoy  Dr.,  L.  A., 
was  low  bidder  and  was  awarded  con- 
tract at  $44,220  for  all  work  complete 
for  erecting  new  grammar  school  build- 
ing at  Simi,  Ventura  County;  Arthur  G. 
Lindley,  410  American  Bank  Bldg.,  de- 
signer; brick  construction,  stucco  ex- 
terior, clay  tile  roofing.  The  other 
bids  were:  H.  A.  Nichols,  $46,240;  Gene 
B.  Foster,  $48,771;  Escherich  Bros.,  $48,- 


ALAMEDA,  Alameda  Co.,  Cal. — Sulli- 
van &  Sullivan,  1940  Folsom  St.,  San 
Francisco,  at  $29,500  awarded  contrarit 
by  Wm.  O.  Paden,  Sec.  Board  of  Edu- 
cation, Room  9,  City  Hall,  for  remod- 
eling of  interior  of  old  high  school 
at   Central    Ave.    and   Walnut    St. 


TRANQUILITY,  Fresno  Co.,  Cal.— 
Until  May  26,  2  P.  M.  bids  will  be  re- 
ceived by  R.  C.  Brown,  clerk.  Tran- 
quillity Union  High  School  District, 
for  flood  lighting  system  in  high 
school  auditorium.  Plans  obtainable 
from    clerk    at    Tranquility. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  am  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 


Kigurea   To   Be   Taken   Shortly. 

GV.MXASIUM  Co.st.    $30,000 

SUNNYVALE,   Santa  Clara  Co.,  Calif. 

One-story  frame  and  stucco  gymnas- 
ium. 

Owner — Sunnyvale  School   District. 

Architect — Wm.  H.  Weeks,  369  Pine  St. 
San    Francisco. 


LOS  ANGELES,  Cal.— G.  P.  Kristen- 
■son,  606  W.  80th  St.  awarded  general 
coiiLract  at  $34,700  for  erecting  audi- 
torium and  classroom  additions  to 
Sheridan  St.  school;  Russell  &  Alpaugh 
aiclnteets.  Other  contracts  were 
awarded  by  the  Board  of  Education  as 
follows:  Plumbing  to  S-o.  Pasadenji. 
J-'lunibing  Co.  at  $1812;  heating  and 
ventilating  to  Munger  &  Munger,  at 
J6965,  and  painting  to  Alhambra  Wall 
Pap'.r   &    Paint   Co.    at   $1550. 


WHITTlfeR,  Los  Angeles  Co.,  Cal.— 
Salih  Bros.,  Detwiler  Bldg.,  awarded 
general  contractor  at  $115,912  for 
erecting  new  Jonathan  Bailey  School 
building  at  Whittier;  Austin  &  Ashley, 
<  hamber  of  Commerce  Bldg.,  L.  A.,  ar- 
chitects. Other  contracts  were  award- 
ed as  follows:  I'lumbing  to  Frank 
Newlin,  Whittier,  at  $10,406;  wiring  to 
American  Electric  Constr.  Co.,  L.  A., 
at  $5408.20.  I'ainting  and  heating  con- 
tracts were  not  awarded.  Building 
will  be  reinforced  concrete  construc- 
tion,   stucco   exterior,    clay    tile    roofing. 


LOS  ANGELES,  Cal.— Until  9  a.  ra., 
June  2,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  2-story  auditorium  bldg.,  80 
by  158  ft.,  at  Laiayette  Jr.  high  school 
site,  1515  E  14th  St.  Separate  bids  on 
genl.,  plbg.,  and  painting.  Plans  and 
.spec,  on  file  at  761  Cham,  of  Comra. 
Bldg.  Cert,  or  cash.  chk.  or  bond  5% 
Wm.  A.  Sheldon,  secy.  Plans  by  bd. 
educ.  archtl.  dept;  basement  contain- 
ing lockers  and  showers;  face  brick, 
cast  stone,  tile  and  comp.  shgle.  rf; 
$100,000. 


BAAKt;,  STOKES  &   OFFICES 


Contract  Awarded. 

ADDITION  Cost,    $25,000 

SAN  FUANCISCO,  SE  Mission  and   16lh 

Streets. 
One-story   brick   addition    for   furniture 

display  rooms. 
Owner — John  H.  Bruns. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Contractor    —    A.     D.    Disston,    Hearst 

Bldg.,    S.    F. 


Completing  Plans. 

ADDITION  Cost.   $30,000 

SAN  FRANCISCO.  Sixteenth  and  Mis- 
sion  Sts. 

Addition  to  make  3-story  building  out 
of  present  1^-story  Class  C  brick 
store   and   loft    building. 

Owner — Lachman   Furniture   Co. 

Architect — C.   O.  Clausen,  Hearst  Bldg., 
San  Francisco. 
Construction     will     not     start     until 

October  at  expiration  of  lease. 


Plans   Being  Prepared. 

ALTERATIONS  Cost,  $30,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Mar- 
ket  and   Santa   Clara   Sts. 

Alterations    to    present    building. 

Owner — Springs,    Inc. 

Architect — Binder  &  Curtis,  35  We=!t 
San   Carlos   St.,    San   Jose. 


Plans   Being   Prepared. 

STORE   BLDG.  Cost.   $15,000 

OAKLAND,  Alameda  Co.,  Cal.     High  St. 

Near  Hopkins  St. 
One-story  frame  and  stucco  store   with 

terra  cotta  tile   roof.   , 
Ownerf — Lester  R.   Dray. 
Architect — Hugh    C.    White,      Syndicate 

Bldg.,   Oakland. 


9aa  Frmodaco 


StmJ  mil  imfulriti  t»  uttrtr  Offitt, 


Plans    Being   Prepared. 

STORE,   ETC.  Cost.   $50,000 

SAN  FRANCISCO.  E  Divisadero  St.. 
bet.   Grove   and   Hayes   Sts. 

Two-story  reinforced  concrete  store, 
market    and   office    building. 

Owner — Pacific  Acceptance  Corp..  Mil- 
ton   H.   Lees,   President. 

Architect — Withheld. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    May   15,    1926 


S'A^X  DIEGO,  Cal. — Syndicate,  com- 
posed of  Roscer  M.  Andrews,  vice- 
president  of  Union  National  Bank,  and 
Los  Angeles  bankers,  has  purchased 
Colonial  theatre  property  on  5th  St.  as 
site  for  office  building  to  cost  $1,000,- 
000.      Property   is    70x200   feet. 

Plans    Being    Prepared. 

FOUR-STORY    BLDG.  Cost,    $400,000 

SAN     FRANCISCO,     SW    Ellis    St.    and 

Van  Ness  Ave.  . 

Four-story   steel    frame   and    reinforced 

concrete   auto   sales   building. 
Owner  —  Earle    C.    Anthony    Co.,    133o 

Van   Ness  Ave.,   S.   F.  ,^     , 

Airchitect — Maybeck,  Powers  &  Ahnden 

460    Montgomery    St.,    S.    F. 
Structure    w^ill    be   designed    to    carry 
additional   stories    when    needed. 

:;ontract   Awarded.  .,„^.t, 

STORE    BLDG.  Cost,    $12,624 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  No. 
218   University   Ave. 

One-storv   concrete   store   building. 

Owner— George    J.    Carey.      „^„  ^^    . 

Architect— Birge  M.  Clark,  310  Univer- 
sity   Ave.,   Palo   Alto.  ^      -,,„ 

Contractor — Wells  P.  Goodenough,  310 
University  Ave.,  Palo  Alto. 


RENO,  Nevada — Hilton  and  Leather- 
man  Construction  Co.,  Reno,  at  approx. 
$100,000  aw^arded  contract  by  F.  J.  De- 
Longchamps,  architect,  Gazette  Bldg., 
Reno,  to  erect  a  part  one  and  six  story 
brick  and  steel  arcade  and  office  bldg. 
on  site  of  the  Grand  Theatre;  6-story 
section  will  be  50  by  65  ft.  and  will 
contain  offices,  the  one-story  section 
being  given  over   15  stores. 

Plans  To  Be  Prepared. 

STORE  &  OFFICE  BLDG.  Cost  $150,000 

BURLIXGAME,    Cor.    Capuchino   Ave.   & 

Broadway.  .■ 

Two-story    fireproof    store    and    office 

building. 
Owner— Allen   &   Co.,   168   Sutter  Street, 

San  Francisco. 
Architect— Earl  B.  Bertz,  168  Sutter  St. 

Sub-Contract  Let. 

STORE   BLDG.  Approx.   $1,000,000 

SAN   FRANCISCO.      E   Fourth    St.    from 

Jessie    to    Stevenson    Sts. 
Ten-story   Class    A    reinforced    concrete 

and   steel   store   and   loft   building. 
Owner — Harry  Lesser,  A.  Aronson  et  al 
Architect — Ashley    &    Evers,    58    Sutter 

St..    San    Francisco. 
Ornamental    Iron    —    Michel    &    Pfeffer, 

1415  Hprrison  St.,  San  Francisco. 
CULVER  CITY,  L.  A.  Co.,  Calif.  — 
People's  Water  Co.,  3392  Motor  Ave., 
Palms,  R.  M.  M:ore,  pres.,  has  pur- 
chased site  at  n.w.  cor.  Delmas  Ter- 
race and  Venice  Blvd.,  Culver  City  and 
contemplate  erecting  an  office  bldg. 
in   the  near  future. 


WA.srO.  Kern  Co..  Cal. — Wasco  Con- 
struction Co.,  Wasco,  at  approx.  $12,000 
awarded  contract  to  remodel  Bank  of 
Italy  Building:  two  new  vaults  will  be 
installed  in  addition  to  exterior  and 
interior  alterations.  T.  R.  Griffltlis. 
branch   manager   of   bank. 

LOS  ANGELES,  Cal. — Architect  T 
Beverlev  Keim,  Jr.,  Haas  Bldg.,  ha.-s 
completed  plans  for  a  four-story  Cla.ss 
A  automobile  sales  and  service  build- 
ing at  the  southeast  corner  of  Figuero  i 
and  12ih  Pts.,  for  Adelaide  P.  Mitchel 
and  Mrs.  Marie  de  Doulet;  reinforced 
concrete  construction,  104x155  feet, 
stucco  and  cast  stone  exterior,  plat-e 
glass,  wrought  ircn,  steel  sash,  metal 
skylights,    two   automobile    elevators. 

LOS  ANGELES  ,  Cal.  —  Architects 
Felchlin,  Shaw  &  Franklin,  1101  Com- 
mercial Exchange  Bldg.,  will  start 
work  at  once  for  6-story  and  baseme.it 
reinforced  concrete  and  steel  store 
building  on  Flower  St.,  bet.  7th  and 
8th  Sts.,  for  Meyer  Siegel  Co.  Exca- 
vation contract  has  been  awarded  to 
.1.  F.  Pierce.  Concrete  and  carpentry 
work  will  be  done  by  subcontractors, 
which   will   be   let   soon. 

SEATTLE,  Wash.  —  Arch.  Carl  L. 
Linde,  Western  Bond  &  Mortgage  Bldg. 
Portland,  Ore.,  or  Seaboard  Bldg.,  Seat- 
tle, to  erect  two-story  and  base.,  60  by 
112  ft.,  steel  and  concrete,  bank  and 
olRces  in  Fourth  Avenue,  for  Pugec 
Sound  Savings  &  Loan  Assn.;  est. 
cost,  $500,000.  Bids  will  be  opened 
about   June   10. 


SALINAS,  Monterey  Co.,  Cal. — Walter 
Norris,  local  attorney,  will  erect  for 
lease  to  U.  S.  Government,  a  one-story 
concrete  structure  to  house  post  office 
quarters  at  n.  e.  Gabilan  St.  and  Lin- 
coln Ave.      Will  be   49x78   feet. 


TAFT,  Kern  Co.,  Cal.— Willis  B. 
Finley,  Taft,  awarded  contract  by  Mrs. 
Signe  Reed  to  erect  one-story  brick, 
25  bv  40  ft.  store  building  in  North  St., 
near  Fifth   St. 


Permit  Applied  For. 

SOTRE    BLDG.  Cost,    $10,000 

ALAMEDA,  Alameda  Co.,  Cal.     No.  1521 

1523    Park    St. 
One-story    brick    (2)    stores    building. 
Owner — Dr.    Albert      Rowe,      248      Mos.s 

Ave.,   Oakland. 
Architect    &    Mgr.    of    Constr. — William 

Knowles,  1214  Webster  St.,  Oakland 
Building   to    be   occupied   by    Western 

Auto    Supply    Co.    upon    completion. 


LOS  ANGELES,  Cal. — Architect  Ar- 
mand  R.  iVlonaco,  Pershing  Square 
Bldg.,  has  been  commissioned  to  pre- 
pare plans  for  a  12-story  and  basement 
Class  A  bank,  office  and  lofe  building 
at  421  S.  Hill  St.  for  Peoples  Holding 
Co.  The  main  floor,  mezzanine  floor 
and  basement  will  be  occupied  by 
People  National  Bank  and  a  number  of 
the  upper  stories  will  be  occupied  by 
subsidiary  corporations  of  the  bank. 
Class  A  reinforced  concrete  construc- 
tion, 40x160  ft.,  terra  cotta  and  pressed 
brick  exterior,  pJs.te  glass,  marble  and 
tile  work,  steaixi  heating,  elevators, 
hardwood    trim. 


St. 


;50oo 

near 


Contract  Awarded. 

TELEPHONE  EXCHANGE. 

SAN     CARLOS,     Cal.       Laurel 
Cypress  Ave. 

One-story    brick    telephone    exchange. 

Owner — Pacific    Tel.    &      Tel.      Co.,      444 
Bush   St.,   San   Francisco. 

Architect — E.    V.    Cobby,    444    Bush    St., 
San   Francisco. 

Contractor — Mr.    Cavanaugh,    San    Ma- 
teo. 


LOS  ANGELES,  Cal.  —  Edwards, 
WilUey  &  Dixon  Co.,  Edwards  ^ 
Wildey  Bldg.,  have  the  contract  at 
$286,000  for  the  erection  of  a  three- 
story  Class  A  automobile  sales  and 
service  building  on  the  east  side  of 
Figueroa  St.,  extending  from  21st  to 
22nd  Sts.,  for  the  Figueroa  St.  Co.; 
John  Parkinson  &  Donald  B.  Parkin- 
son, Title  Insurance  Bldg.,  architects. 
Building  will  be  220x180  feet,  reinforc- 
ed concrete  construction.  One-half  of 
the  building  has  been  leased  to  Mad- 
dux,  Inc.,   Lincoln   dealer. 

PASADENA,  Los  Angeles  Co.,  Cal. — 
Architects  John  and  Donald  B.  Park- 
inson, 420  Title  Insurance  Bldg.,  have 
completed  plans  and  are  taking  bids 
for  erecting  two  telephone  exchange 
buildings  at  Pasadena  for  Southern 
California  Telephone  Co.  The  main 
exchange  at  Madison  and  Green  Sts. 
will  be  three-story  and  basement,  100 
xl50  feet,  designed  for  7  story;  steel 
frame,  terra  cotta  facing,  brick  filler 
walls,  reinforced  concrete  floors;  $400,- 
000.  The  Sterling  exchange  at  Eliza- 
beth and  Lake  Sts.  will  be  2-story  and 
basement,  80x90  feet,  steel  frame,  brick 
filler  walls,  stucco  exterior,  reinforced 
concrete    floors;    $150,000. 


Sub-Bids  Being  Received. 

ADDITION  Cost,    $ 

OAKLAND.   Alameda   Co.,   Cal.,    2825   E- 

14th    St. 
Eight-story    reinforced    concrete    addi- 
tion   to    present    building. 
Owner  —  Montgomery   Ward   Co.,    Ch'- 

cago. 
Engineer — W.   H.   McCauley. 

Bids  are  being  received  in  Chicago 
from  selected  contractors.  Mr.  A.  J. 
Wheeler,  Hotel  Oakland,  representa- 
tive of  the  contracting  firm  of  Wells 
Bros,  is  receiving  sub-figures  on  all 
parts  of  work  from  San  Francisco  and 
Oakland  contractors.  Addition  will 
contain  1  passenger  and  2  freight  ele- 
vators, automatic  fire  sprinlvler,  all 
steel  rolling  doors,  wire  glass,  water 
and  dampproofing.  Ground  area  to  be 
103  by  224.  Mr.  Wheeler  expects  to 
have  all  bids  in  by  the  first  of  the 
week. 


Contract   Awarded. 

GARAGE,    ETC.  Cost,   $40,000 

OAKLAND,  Alameda  Co.,  Cal.     Twelfth, 

Thirteenth   and   Fallon   Sts. 
One-story   brick    auto      sales      building, 

garage,   stores   and   service   statioa. 
Owner — Edward   and  Harvey  Lyon. 
Architect — Hugh    C.    White,      Syndicate 

Bldg.,    Oakland. 
Contractor — Fred    A.    Muller,    Syndicate 

Bldg.,   Oakland. 
Contract  let   on   percentage    basis. 
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Contract   Let. 

FOUR-STORY   BLDG.  Cost,    $400,000 

SAN    FRANCISCO,        SW    Ellis    St.    and 

Van    Nes.s   Ave. 
Four-story   steel   frame   and    reinforced 

concrete  auto   sales   building. 
Owner   —    Earle    C.    Anthony    Co.,    1335 

Van  Ness   Ave.,   S.   F. 
Architect — Maybeck,   Powers  &   Ahnden 

460    Montgomery   St.,    S.    F. 
Contractor — Cahill    Bros. 

Structure    will    be    desig-ned    to    carry 
additional    stories    when    needed. 


LOS  ANGELES,  Cal. — Carl  Laemle, 
president  of  Universal  Pictures  Corp., 
will  erect  a  3-story  and  basement  Class 
A  store  and  office  building  at  the  north- 
west corner  of  Hollywood  Blvd.  and 
Vine  St.  The  building  will  be  de- 
signed for  12-story  and  the  first  sec- 
tion  will   cost    $500,000. 


LOS  ANGELES,  Cal.  —  Architects 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg.,  are  preparing  plans  for  :i 
13-story  and  basement  Class  A  store 
and  office  building  at  the  southeast 
corner  of  6th  St.  and  Grand  Ave.  for 
Security  Title  Building,  Inc.  Edwards, 
Wildey  &  Dixon  Co.,  Edwards  &  Wil- 
dey  Bldg.,  will  be  the  contractors.  The 
building  will  be  131x120  feet,  and  the 
Security  Title  Co.  has  leased  the  2nd 
and  3rd  floors  and  a  30-foot  store  on 
the  ground  floor;  Class  A  steel  frame 
construction,  brick  filler  walls,  terra 
cotta  exterior,  marble  and  tile  work, 
reinforced  concrete  floors,  hardwood 
trim,  steam  heating,  elevators;  $1,350,- 
000. 


LOS  ANGELES,  Cal. — Architect  W. 
Douglas  Lee,  709  Textile  Center  Bldg.. 
has  been  commissioned  to  prepare  plans 
for  12-story  and  basement  reinforced 
concrete  loft  and  store  building  at  the 
northwest  corner  of  8th  and  Santee 
Sts.,  for  Lloyd  &  Casler,  Inc.,  owners 
of  the  Textile  Center  Bldg.,  315  E.  8th 
St.;  stores  and  lobby  on  first  floor  with 
offices  above;  55x125  feeet,  pressed 
brick  and  terra  cotta  exterior,  plate 
glass,  composition  roofing,  skylights, 
steel  sash,  ornamental  iron  work,  elec- 
tric elevators,  cement  and  tiled  fioors 
and  toilets,  metal  lath,  pine  trim,  gas 
heating,  storage  water  heater;  $500,- 
000.  Building  will  be  erected  by  the 
owners  by  day  work  and  subcontracts. 

LOS  ANGELES,  Cal.— Architect  A. 
Godfrey  Bailey,  410  Hillstreet  Bldg., 
has  completed  sketches  for  13-story  and 
basement  steel  frame  office  building  at 
the  northwest  corner  of  8th  and  Sp -ing 
Sts.  The  promoters  of  the  pro.)ect  are 
negotiating  for  a  lease  of  the  site. 
Bavin  &  Burch  Co.,  173  E.  Jefferson  St., 
will  be  the  contractors  if  pro.iect  ma- 
tures as   planned. 

SAN  DIEGO,  Cal. — Archts.  Thornton 
Fitzhugh  and  Will  W.  Teal,  401  W  Ave. 
50,  Los  Angeles,  are  preparing  plans 
for  6-story  class  A  loft  bldg.  at  s.w. 
cor.  4th  and  B  Sts.,  San  Diego,  for  Bes- 
sie E.  and  J.  June  Peery,  to  be  occupied 
by  Benbough  Furniture  Co.  Moore  Dry 
Dock  Co.  has  contr.  for  struc.  steel  and 
other  contracts  will   be  let  later. 


MARYSVILLE  Yuba  Co.,  Cal.— Paci- 
fic Gas  and  Electric  Co.,  245  Market 
St.,  San  Francisco,  having  plans  pre- 
pared for  a  $25,000  office  building  in 
business  section.  E.  C.  Johnson,  distr. 
mgr.   for  company. 

THEATRES 


Plans    Being    Prepared. 
ALTERATIONS  Cost,     $10,000 

POINT   RICHMOND,   Contra   Costa   Co. 
Remodel  theatre  building. 
Owner — Point  Richmond  Theatre. 
Architect — Mark       T.       Jorgensen,       381 
Bush  St.,  San  Francisco. 


Sketches  Being  Prepared. 

THEATRE   BLDG.  Cost,    $200,000 

ALBANY,  NE  Main  and  San  Pablo  Aves 

Fireproof    theatre   building. 

Owner  —   Blumenfeld    Theatre   Circuit, 

298  Turk  St.,  San  Francisco. 
Architect — Reid   Bros.,   105  Montgomery 

St.,  San  Francisco. 


Preliminaries    Being    Prepared. 

THEATRE  Cost.    $85,000 

DALY  CITY,  San  Mateo  Co.,  Cal.  Mis- 
sion Street. 

Reinforced  concrete  theatre,  seating 
capacity  about  1000,  to  be  known 
as   Jefferson   Theatre. 

Owner — Withheld. 

Architect — Creston  H.  Jensen,  S'anta 
Fe  Bldg.,  San  Francisco. 

SAN  BERNARDINO,  Cal.— Archt.  B. 
Marcus  Priteca,  913  Pantages  Theater 
Bldg.,  Los  Angeles,  is  preparing  pre- 
liminary plans  for  class  A  theater  and 
store  bldg.  at  Third  St.  and  Arrowhead 
Ave.,  San  Bernardino,  for  Alexander 
Pantages.  No  definite  details  have  been 
decided  as  owner  is  purchasing  addi- 
tional property. 

BELLINGHAM,  Wash. — Archt.  R.  C. 
Reamer  1301  Fourth  Ave.,  Seattle  takes 
bids  shortly  to  erect  $250,000  theatre 
and  stores  in  Bellingham  for  Belling- 
ham  Development  Co;  reinforced  con- 
crete, 92  by  200  ft;  theatre  to  seat  1800. 


FRESNO,  Fresno  Co.,  Cal. — Architect 
P.  Marcus  Priteca,  913  Pantages  Thea- 
tre Bldg.,  has  completed  preliminary 
plans  for  a  Class  A  theatre,  store  and 
office  building  at  the  corner  of  ir'ulton 
and  Tuolumne  Sts.,  Fresno,  for  Alexan- 
der Pantages;  150x150  feet,  reinforced 
concrete  and  steel  construction,  thea- 
tre  will   seat  about   2500;   $500,000. 


VANCOUVER,  B.  C— Arch  B  Marcus 
Pretica,  Pantages  Theatre  Bldg.,  Seat- 
tle, preparing  plans  for  $1,000,000  thea- 
tre to  be  erected  for  J.  F.  Langer. 
Plans  are  yet  in  a  preliminary  stage. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Samuel  Hamburger  and  Albert  E.  Kern, 
110  Sutter  St.,  San  Francisco,  have 
purchased  Notre  Dame  College  site  in 
West  Santa  Clara  street,  554  by  734 
ft.,  and  plans  erection  of  modern 
theatre  building  in  addition  to  110- 
room    hotel    and    business    structures. 


LOS  ANGELES,  Cal.- John  F.  Kuhns, 
175  W.  37th  PI.,  awarded  contract  to 
erect  a  two-story  Class  C  theatre 
building  at  Ninth  St.  and  La  Brea  Ave, 
for  Chotiner  Amusement  Corp.;  Rich- 
ard D.  King,  1124  Van  Nuys  Bldg.,  ar- 
chitect; 130.X137  feet,  brick  walls, 
stucco  and  face  brick  exterior,  cast 
stone  trim,  plate  glass,  marble  and  tile 
work,  tile  and  composition  roofinig, 
pine  trim,  wrought  iron,  heating  and 
ventilating   system;    $92,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Air  Condition  &  Engineering  Co.,  Mo- 
nadnock  Bldg.,  S.  F.,  at  $18,545  award- 
ed contract  to  install  heating  and  ven- 
tilating systems  in  new  West  Coast 
Theatre  now  in  course  of  construction 
in  South  First  St.,  near  San  Carlos  St. 
Weeks  &  Day,  architects,  315  Mont- 
gomery  St.,   S.   F. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


ALBUQUEQUE,  New  Mexico — Archi- 
tect Carl  Boiler,  Douglas  Bldg.,  Lou 
Angeles,  is  completing  plans  for  a 
theatre  building  at  5th  St.  and  Central 
Ave.,  Albu'iueque,  New  Mexico,  for  O. 
Bachechi;  3-story,  75x142  feet,  rein- 
forced concrete,  plaster  and  brick  ex- 
terior, stone  trim,  steel  roof  trusses, 
.st(-el  plate  roof,  craft  tile  ornam.,  oil 
burning  blast  system  heating,  marble 
and  tile  work.  liid.s  will  be  taken 
soon. 


WHARVES  AND  DOCKS 


EMPIRE,  Ore.  —  See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  timber  wharf  and  radio 
masts. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
As  previously  reported,  bids  will  bi 
received  by  A.  C.  Faris,  city  clerk,  to 
erect  band  stand  and  women's  rest 
room  in  Memorial  Park.  Dale  for 
opening  bids  set  for  May  17,  8  P.  M. 
Ernest  Flores,  architect,  814  Chanslor 
Ave.,  Richmond.  Plans  obtainable 
from  architect  on  deposit  of  $10,  re- 
turnal)le.  t'rame  and  plaster  construc- 
tion; est.  cost,   $6000. 


YREKA,  Siskiyou  Co..  Cal.  —  Until 
May  27,  10  a.  m..  bids  will  be  received 
by  W.  J.  Neilon,  county  clerk,  to  in- 
stall in  county  jail  two  jail  units,  now 
in  place  in  Multnomah  county  jail. 
Portland,  Ore.  Alt.  bids  will  be  consid- 
ered to  fur.  and  erect  complete  eleven 
cells,  corridor  and  locking  devices  in 
jail.  Plans  on  file  in  office  of  clerk. 


BERKELEY,  Alameda  Co.,  Cal.— Re- 
gents of  the  University  of  California 
authorize  preparation  of  plans  for  tem- 
porary bleacher  seats  in  stadium. 
Foundation  will  be  of  concrete  and 
steel  construction. 


REDDING,  Shasta  Co.,  Cal.  —  Until 
May  17.  S  p.  m.,  bids  will  be  received 
by  Leslie  Engram.  city  clerk,  to  fur. 
10  class  B  35-ft.;  45  class  B  40-ft.  and 
10  class  A  45-ft.  Western  Red  Cedar 
poles,  butt  creosoted  %-in.  guaranteed 
penetration.  See  call  for  blfl.s  under  of- 
t'icinl    iiropo.val    Kcrtion    in    thin    Issue. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
May  18,  8  P.  M.,  bids  will  be  received  by 
\\'.  E.  Varcoe,  city  clerk,  to  fur.  2200 
lin.  ft.  60-in  woven  wire  fencing.  Na- 
tional Fence  Co.'s  type  CO-1  or  equal; 
one  10-ft.  gate,  two  gate  posts,  1  cor- 
ner post  and  two  end  posts.  Bids  will 
also  be  considered  for  72-in.  fencing  as 
abovo.  Specifications  obtainable  from 
city  engineer.  See  call  for  bids  under 
official   propo.S4iI   section   in   this   issue. 


LOS  ANGELES,  Cal.— Until  May  26 
bids  will  be  rec.  by  Shell  Co.  of  Calif., 
Higgins  Bldg.,  Los  Angeles,  for  3000 
tons  struc.  steel  for  80,000-bbl.  tanks  at 
Wilmington. 


SANTA  BARB.\RA,  Cal.  —  Anton 
Johnson  Co.,  1007  S.  Grand  Ave..  Los 
Angeles,  awarded  contract  at  approx. 
$110,500  for  David  Gray  beach  pavilion 
on  E.  Cabrillo  Blvd.;  reinforced  con- 
crete construction.  Sauter  &  Lockard. 
architects. 


MADERA,  Madera  Co..  Cal.— Until 
.June  7.  3  P.  M.,  bids  will  be  receive-l 
by  L.  W.  Cooper,  county  clerk,  to  fur. 
1.  o.  b.  Madera.  15.000  ft.  3-in.xl4-in. 
20  ft.  No.  1  Common  Oregon  Pine 
Rough  and  50.000  ft.  2-in.xl2-in.  20 
ft.  No.  I  Common  Oregon  Pine  Rough. 
Further  information  obtainable  from 
clerk. 

BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  will  co-operate  with  civic  organ- 
izations in  financing  erection  of  $1800 
electric  sign  over  county  hghway  at 
liroadway. 


S-\X  BERNARDINO,  Cal.  —  Security 
I'ortland  Cement  Co.  has  reorganized 
and  will  enlarge  plant  at  Devore  to 
1500  bbl.  daily  capacity. 
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TULARE,  Tulare  Co.,  Cal.  —  Until 
May  20,  bids  will  be  received  by  C.  L. 
Kennedy,  secy.  Tulare  County  Fair 
Committee,  to  erect  11-ft.  fence  com- 
mencing at  s.w.  corner  of  fair  grounds 
thence  south  454  ft.,  thence  east  720  ft., 
thence  north  460  ft.,  to  s.e.  cor.  of  ball 
park.  Plans  on  file  in  office  of  Burnett 
Lumber  Co.,  Tulare. 


BUSINESS  OPPORTUNITIES 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
May  18,  8  P.  M.,  bids  will  be  received 
by  Elmer  L.  Cave,  Secty.,  Board  of  Ed- 
ucation, to  erect  bleacher  seats  at 
Senior  High  School  athletic  field.  Bids 
wanted  for  12  sections,  min.  number, 
and  15  sections,  max.  number.  W.  A. 
Jones,  architect,  40  Alameda  St.,  Val- 
lejo.     Plans    obtainable    from   architect. 


MARYSVILLE,  Yuba  Co.,  Cal. — H.  C- 
Maginn,  11th  and  K  Sts..  Sacramento, 
plans  construction  of  sand  plant  on 
Yuba  River  to  connect  with  Western 
Pacific  R.  R.  spur.  Est.  cost  of  plant, 
125,000. 


VALLEJO,  Solano  Co..  Cal.  —  Until 
May  20,  12  noon,  bids  will  be  received 
by  Alf.  E.  Edgecumbe,  city  clerk,  to 
erect  animals'  home  at  junction  of 
Glen  Cove  Rd.  and  Benicia  Rd.  Will 
comprise  small  structures  and  some 
fencing  work.  Bids  for  three  types  of 
fencing  will  be  considered.  Cert,  check 
10%  payable  to  city  req.  Plans  in  of- 
fice of  clerk. 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street.  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of   each   opportunity. 

10261 — Shanghai,  China.  Firm  desires 
to  become  sole  selling  representative 
on  a  salary  or  commission  basis  for 
San  Francisco  exporters  of  general 
hardware,  builders'  hardware,  building 
supplies,  paints,  plumbing  and  heating 
supplies. 

10263— Tokyo,  Japan.  Trading  com- 
pany is  in  the  market  for  resin.  Desires 
to  establish  connections  with  produc- 
ers if  possible.  Solicits  quotations  and 
samples  on  all  quantities,  although 
they  are  particularly  interested  in  H. 
quality,  fair  yellow,  for  use  in  paper- 
making. 

10264 — Sweden.  Manufacturer  of  an 
immersion  heater  for  heating  &  cook- 
ing fluids,  is  very  desirous  of  appoint- 
ing a  San  Francisco  distributor  to  han- 
dle his  product.  The  authorized  agent 
of  this  manufacturer  is  in  San  Fran- 
cisco and  will  call  upon  interested  par- 
ties, giving  a  demonstration  and  sup- 
plying  prices. 

10265 — Goteborg,  Sweden.  Firm  wish- 
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CALIFORNIA   CEDAE   PRODUCTS   COMPANI 

ST(X:KT0N,    CALIFORNIA 


es   to   import     American     small     coffee   I 
roasters,       roasting      coffee        samples; 
roasting    machines   for   coffee   in    quan- 
tities  of   about   10   kilos;   electric   appa- 
latus   for   coffee   roasting   and   cooking. 

10266  —  Steinbach-Hallenberg,  Ger- 
many. Manufacturers  of  curling  irons 
and  lamps  for  heating  same  desire  to 
export  their  products  to  San  Francisco. 

1027  0 — Vickenhagen,  Germany.  Man- 
ufacturer of  paints  and  varnishes  wish- 
is  representative  in  San  Francisco. 

102(1  —  Dortmund,  Germany.  Large 
manufacturers  of  steel  strip,  band  saw 
steel,  spring  steel,  spring  wire,  heddel 
wire  and  wire  cable,  desire  to  appoint 
a  suitable  representative  for  the  Paci- 
fic Coast,  to  act  on  a  commission  basis. 

10272 — Berlin,  Germany.  Firm  is  in- 
terested in  small  universal  electro- 
motors of  1/50  to  Vs  H.P.  for  direct  and 
alternating  current.  Motors  are  to  be 
built  in  household  utensils,  there- 
tore,  it  is  important  for  the  firm  to  get 
detailed  descriptions  as  to  construc- 
tion and  size  of  the   motors. 

10274 — New  York,  N.  Y.  Firm  wishes 
to  get  in  touch  with  San  Francisco 
liouses  in  a  position  to  handle  an  im- 
ported line  of  abrasives.  They  desire  to 
establish  connections  with  a  firm  hav- 
ing sufficient  organization  and  finan- 
cial standing  to  push  the  sale  of  this 
line. 

10281  —  Wagga  Wagga,  Australia. 
Purch-asers  of  large  quantities  of  Ore- 
gon ply  wood  in  various  sizes  and 
thicknesses  and  also  of  full  ranges  and 
styles  of  -dowel  doors,  desire  to  get  in 
direct  communication  with  California 
manufacturers  of  these  products  with 
a  view  to  purchasing  same. 

D-2096 — Ash,  Oregon.  Party  having  a 
quantity  of  myrtle  and  maple  wood, 
which  he  is  working  up  into  novelties 
and  furniture,  desires  to  get  in  touch 
with  San  Francisco  firms  interested  in 
purchasing  these  products.  Will  send 
samples  of  the  wood  to  interested  par- 
ties. Prefers  making  novelties  princi- 
pally 

D-2101— Philadelphia,  Pa.  Gentleman 
desires  to  get  in  touch  with  a  progres- 
sive California  or  Pacific  Coast  manu- 
facturing or  distributing  concern  that 
wants  to  open  eastern  headquarters 
and  take  advantage  of  the  opportuni- 
ties that  Philadelphia  and  his  business 
experience  of  over  20  years  have  to 
offer. 
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(Veterans'    Hospital — Palo    Alto) 

SEALED    PROPOSALS   marked    "Pro- 
posals   for   Construction    and    Revisions 
of  Buildings   for  U.   S.   Veterans   Hospi- 
tal   No.    24,    Palo    Alto,    California",   will 
be   received   by    the   U.   S.   Veterans   Bu- 
reau.   Room    791,      Arlington      Building, 
Washington,   D.   C.   until   11   A.   M.   June 
21,    1926,    and    then    and    there    publicly 
opened    for    the    construction    complete 
of  new   buildings  and   construction   and 
rejiairs    to    existing      buildings      to      be 
built  at  U.  S.  Veterans  Hospital  No.  24. 
Palo    Alto,    California.    This    work    will 
include    steel    and    reinforced    concrete 
construction.      hollow      tile      and      solid 
plaster    partitions,    brickwork,    marble 
work,    tile    floors    and    wainscots,    iron- 
work,   steel    sash,    wrought    iron    fence, 
metal,    Spanish    tile    and    built-up    roof- 
ing,  roof      ventilators,      metal      lathing, 
carpentry,  dumb  waiter,   electric   power 
elevator,      insect      screens,      hardware,, 
painting,    glazing,      plumbing,      heating 
and  electrical  work.   .Separate  Proposals 
will   be  received  for  Building  (''mstruc- 
lion.      Plumbing,      Heating.      Electrical 
Work  and   Electric  Elevator,   all  as  set 
forth   on   proposal  sheet.  Proposals  will 
be   considered    only      from      individuals, 
firms  or  corporations   possessing  satis- 
factcry   financial   and   technical   ability, 
equinment    and    organization    to    insure 
speedy   completion   of   the   contract  and 
in    making   awards,   the   records   of   bid- 
ders   for    expedition      and      satisfactory 
performance   on    contracts      of      similar 
character   and   magnitude  will   be   care- 
fully   considered.    At    the    discretion    of 
the    Director,    drawings    and    specifica- 
tions   may    be    obtained    upon    applica- 
tion   to    the    office    of    the    Supervising 
Superintendent    of    Construction.    %    U. 
S.    Veterans    Hos))ital,      S;in      Fernando. 
California.   Deposit   with    application    of 
a   check   or     postal     money     order     for 
$100.00    payable    to      the      TREASURER 
OF   THE   UNITED   STATES   is   required 
as   security    for   the    safe   return    of   the 
drawings      and      specifications      within 
ten   days  after  date  of  opening  propos- 
als.   FRANK    T.    HINES,    Director,    May 
14,   1926. 


NOTICE    TO    COIVTRACTORS 


(Chimney — Mare    Island,   Calif) 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  Chimney.  Mare  Island. 
Calif..  Specification  No.  .510:i."  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department.  Washington, 
D.'  C,  until  n  o'clock  A.  M..  .Tune  9, 
1926.  and  then  and  there  pul)liclv 
opened,  for  .i  concrete  chimney  wi;.h 
foundation  at  the  Navy  Yard  (Hos- 
pital). Mare  Island,  Calif.  Specification 
No  .Sigs  and  accompanying  drawing 
jnay  be  obtained  on  application  to  the 
Bureau  or  to  the  Commandant,  Navy 
Yard,  Mare  Island,  Calif.  Deposit  of 
a  check  or  postal  money  order  for  $5, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  is  required  as  se- 
curity, for  the  safe  return  of  the 
drawing  and  specification.  L.  E. 
GREGORY,  Chief  of  Bureau,  April  29. 
1926. 


NOTICE   TO    BIDDER.S 


(City    of    Alanterta — AVire    Fencing;) 


A  call  for  bide  published  In 
ihle  section  Indicates  that  hid« 
are  desl.-ed  from  other  than  local 
hiddero  Maximum  competition 
is  desired,  and  this  la  assured 
ihro.igh  BUILDING  AND  RNOl- 
VEKRING  NEWS  which  reaches 
pv.>rv  worth-wlille  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rntet  10  cents  per  line,  per 
insertion. 

^11  official  calls  for  bids  of 
the  Calif'-rnla  State  HIg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section 


Bidders  shall  also  submit  a  price  on 
T2"  fencing,   a?  above. 

Bids  must  he  accompanied  with  a 
check  payable  to  the  City,  certified  by 
a  responsible  bank,  for  an  amount  that 
shall  not  be  less  than  10%  of  the 
amount  of  the  proposal  or  bid,  for  thi 
faithful  performance  of  thv.  contract, 
returnable  only  in  case  of  rejection  ot 
bid. 

The  successful  bidder  shall  be  com- 
pelled to  enter  into  a  contract  with 
the  city  of  Alameda  for  the  faithful 
performance  of  the  contract,  and  be 
compelled  to  furnish  a  bond  in  the  sum 
of  50%  of  the  contract  price,  payable 
to  the  City  in  case  of  failure  of  per- 
formance according  to  contract,  and 
signed  by  the  bidder  and  two  sureties^, 
who  shall  justify  before  any  officer 
competent  to  administer  an  oath,  in 
double  the  said  amount  and  over  and 
above    all    statutory    exemptions. 

The  Council  reserves  the  right  to  re- 
ject any  and  all  bids. 

By  order  of  the  Council  of  the  City 
of  Alameda. 

Dated  May  5th,  1926. 

W.    E.   VARCOE, 

City   Clerk. 


NOTICE    CALLING    FOR    BIllS 


Proposals  should  be  addressed  to 
th<  Board  of  Directors  of  the  Tran- 
quillity Irrigation  District,  Tran- 
quillity, California,  and  marked  Bid  on 
Pump. 

The  right  is  reserved  by  the  Board 
of  iJirettors  of  the  Tranquillity  Irii- 
'fjition  District  to  reject  any  and  ail 
bids. 

'("he  successful  bidder  will  be  r"  ■ 
quired  to  furnish  a  bond,  with  a  good 
;ind  sufficient  surety,  to  be  apnroved  I'v 
th<-  Board  of  Directors,  payable  to  th-j 
siiid  district  for  its  use  for  2.".  ix-r  ceni 
of  the  amount  of  the  purchase  price, 
conditioned  upon  the  performance  of 
tl!''  pump  furnished,  according  to  th'^ 
iifi(-i<-ncy  curve  submitted  by  the  man- 
ufacturers  of   same. 

Dated    this    8th    day    of   May.    1926. 
.1.    F.    NISEWANGER, 
W.    A.    DRAPER, 
J.     X.     DANIEL. 

Board    of    Directors, 
Attest:  R.    C.    M'FARLAND. 

Secretary 


The  Council  of  the  City  of  .\lameda 
will  receive  bids  up  to  S  o'clock  P.  M. 
of    Tuesday,    May     l.Stli,     101'<t,     for     the 

following: 

2200  linear  feet  of  60"  woven  wire 
fencing.  National  Fence  Company's 
type  CO-1.  or  equal.  Price  includes 
post,  tops,  fabric,  necessary  fittings, 
concrete  bases  and  other  material 
needed  to  complete  fence.  Also  one  10 
ft.  gate,  two  gate  posts.  1  corner  post, 
two  end  posts.  All  in  accordance  with 
the  plans  and  specifications  on  file  with 
the  City  Engineer,  Alameda,  Calif. 


(Tranquillity     Irrigation     District) 

Public    notice    is    hereby    given    that 
the    Board    of    Directors    of    the    Tran- 
quillity   Irrigation     District    of    Fresno 
County,    California,    have      called      and 
do  hereby  call  for   bids  on   the   follow- 
ing- 
One     (1)     vertical     deep     well     pump, 
turbine   tvpe,   top   head  drive,   to  be   in- 
stalled   in    a    six-inch    O.    D.    well,    fifty 
feet  of  column,  twenty  feet  of  suction, 
range  of  lift,   130   to   150   feet,   eciuipped 
with    a    10    H.    P.    220-volt,    60    cycle,    4U 
degrees,       3-phase,       automatic       start 
motor    and    switchboard,    according    to 
Vilans    and    specifications    on    file    in    of- 
fice of  said  board  in  the  City  of  Tran- 
quillity,   Fresno    County,    California. 
Bids"  should  be  subniitt.ed  as  follows: 
1 — F.  O.  B.  Tranquillity. 
2 — Installed    complete    and    ready    fo;- 
power    service    and    removing    the'  old 
equipment    at    point    of    location.       The 
board   will   receive   sealed   bids    for   the 
above    material    and    work      until      the 
hour    of    10    A.    M..    June    1st,    1020.    at 
which   time   all   bids   will   be   opened   by 
said    board,   at    its    ollice. 


QUANTITY    SURVEYOR 

\aluntion   Enjt'"»'Pr 
A.RXHUR     F»RIDDLE 

«!).{    Mission    Street,    at    Third    St. 
San    Francsioo,    Calif. 

Telephone    Dou,i;ias    S-4-r>-:^ 

ACCREDITED  APPRAISER 


CALL,    FOR    BIDS 


(Pipe     and     FittlnKs — Placer*  ille,     <al.» 

Inviting  pronosals  for  materials  for 
water  pipe   and  fittings. 

Notice  is  hereby  given  that  Sealed 
Bid:?  will  be  received  by  the  City  of 
Plncerville.  California,  on  €»r  hefore  H 
o'clock  P.  M..  on  Monday,  the  7th  day 
of  .lune.  1J»2«,  for  the  following  ma- 
terial   for    water    mains,    viz: 

2250  ft.,  more  or  less  of  4  inch  Bell 
and  Spigot  joint  deLavaud  Centrifu- 
c'lllv   Cast    Iron    Pipe,    random    length.^. 

270  ft.,  more  or  less  2  inch  Thread- 
fd  and  Coupled  Standard  Black 
Wrought   Iron    nipe.   random    lengths. 

1  onlv.  4  inch  Bell  and  Spigot  joint 
deLavaud  Centrifucally  Cast  Iron  one 
eighth   Bends.  .    „    .      .    .,    ,    ^ 

2  onlv.  4"x4''  Bell  and  Spigot  joint 
deLavaud   Centrically   Cast    Iron    Tees. 

1  onlv.  6"x4"  Bell  and  Spigot  joint 
CI    "B"  Cast  Iron  Tee. 

2  onlv,  4  inch  to  3  inch  Bell  and  Spi- 
got joint  deLavaud  Centrifucally  Cast 
Iron   Reducers,   bell   at   3   inch   end 

1  onlv  4  inch  to  3  inch  Bell  and  Spi- 
got joint  deLavaud  Centrifucally  Cast 
Iron  Reducer,  bell  at  4  inch  end. 

.Ml  bids  must  be  filed  with  the  Citv 
Clerk  and  accompanied  by  a  certified 
check  equal  to  ten  (10)  per  centum  of 
the   amount   of   the   bid. 

The  Board  of  Trustees  of  said  City 
of  Placerville  reserves  the  right  to  re- 
iect   anv  or  all  bids  so  submitted. 

Copies  of  proposals  and  specifica- 
tions   may    be    obtained    from    the    City 

Bv  order  of  the   Board   of   Trustees. 
ALBERT    SIMON.    Chairman 
ESTHER  MAHLER.   City  Clerk. 


NOTICE    TO    CONTRAt^ORS 


(Nevada    Irrigation    nistrict) 

Sealed  proposals  will  be  received  by 
the  Directors  o'  the  Nevada  Irrigation 
District,  at  their  office  In  Grass  Valley. 
Nevada  County,  California  up  to  ty^ 
o'clock  p.  M.  (2KM)  P.  M.).  May  2J>.  192C. 
f.r  the  construction  of  a  portion  or  th" 
distribution  system,  including  canals 
and  laterals,  siphons,  flumes,  pipe  lines 
and  miscellaneous  concrete  and  timber 
siructuies.  at  which  time  bids  will  be 
mibliclv  opened. 

CONTRACT  NO.  14— Construct  por- 
tion of  rpper  Distribution  System,  in- 
cluding approximately  65.7  acres  of 
clearing  5200  cu.  vds.  of  solid  rock  ex- 
.  ivatioii,  7100  ou.  yds.  of  loose  rock 
o'\cavati>n  ,69.350  cu.  yds.  of  commoT 
excavation.  832  lineal  feel  of  metal 
iHime  132  M.  B.  M.  of  lumber  in  struc- 
ures  SI  cu.  yds.  of  concrete.  300  cu. 
vds  of  rubble  walls.  180  sq.  yds.  of  dry 
naVing.  800  sq.  ft.  of  concrete  lining, 
'08  lineal  feet  of  corrugated  culvert 
and  4  small  cast  iron  gates. 
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COXTPA'  T  XO.  15 — Construct  por- 
tion of  Fine  Knob  unit  of  the  Lower 
Distribution  System,  including  approx- 
imatp'.y  32.8  acres  of  clearing,  19,065 
cu.  vds.  of  solid  rock  excavation.  5710 
en.  vds.  of  loose  rock  excavation,  31,- 
750  cu.  yds.  of  common  excavation.  925 
lineal  feet  of  metal  flume.  50  M.  B.  M. 
of  lumber  in  structures.  60.5  cu.  yds.  of 
concrete,  380  cu.  yds.  of  rubble  v^-alli, 
55  so.  vds.  of  dry  paving,  500  sq.  ft. 
of  concrete  lining.  100  lineal  feet  of 
•corrugated  culvert  and  one  25"  cast 
iron   gate. 

CONTRACT  NO.  15 — Construct  por- 
tion Of  Indian  Springs  unit  of  the 
r.ower  Distribution  System,  including 
finproximatelv  7.5  acies  of  clearing, 
760  cu.  yds.  of  rock  excavation,  1390 
cu.  yds.  of  loose  rock  excavation.  7380 
cu.  vds.  of  common  excavation,  9.2  M. 
B.  M.  of  lumber  in  structures,  10  cu. 
vds.  of  concrete,  15  sq.  yds.  of  dry  pav- 
ing and   500  sq.  ft.  of  concrete  lining. 

CONTRACT  NO.  17. — Construct  si- 
phons and  pipe  lines,  including  ap- 
proximately 53,450  lineal  feet  of  slip 
"■oini.  riveted  or  welded,  soil-proof ea, 
»i.-.l  pipe,  from  6  to  36  inches  in  di- 
pmeter,  miscellaneous  fittings  and  ac- 
oFSSories   and    355    cu.   yds.    of   concrete. 

Ridripr.-  may  bid  on  any  or  all  of  the 
rontracts  but  no  contract  will  be  sub- 
divided. The  contracts  will  be  let  to 
the  lowest  responsible  bidder  for  each 
contract.  The  District  reserves  the 
rierht   to   re.iect   any  or  all  bids. 

Pl.Tns.  specifications  and  contracts 
fire  on  file  and  can  be  inspected  at  the 
District's  office  in  Grass  Valley,  or  ?t 
the  office  of  the  District's  Engineer, 
Fred  H.  Tibbetts,  Alaska  Commercial 
RUle:..    San    Francisco,   California. 

Full  fcts  of  plans,  specifications  an  1 
•  ontracts  may  be  obtained  at  the  En- 
gineer's office  or  at  the  District's  of- 
fice, on  deposit  of  $25.00  for  each  set, 
which  will  be  repaid  if  the  set  is  re- 
turned in  s-ocd  condition  on  or  befo"»; 
June   4.   1926. 

AH  proposals  shall  be  accompanied 
by  a  certified  check  or  bid  bond  in  the 
amount  of  at  least  5%  of  the  total 
Hmounls  of  the  bids  submitted. 

All  certified  checks  or  bid  bonds  ac- 
companying rejected  bids  will  be  re- 
turned. 

They  will  be  returned  to  successful 
l.>iddeis,  conditioned  on  their  executing 
I  he  contracts  and  furnishing  bonds  re- 
ciuired,  v.ithin  the  time  stipulated  in 
the    proposal. 

In  case  of  failure  to  execute  the 
c.  ntract,  or  furnish  the  required  bondj 
within  the  stipulated  time,  the  certifi- 
ed check  or  bid  bond  and  the  proceeds 
thereof,  will  become  and  remain  the 
property  of  the  Nevada  Irrigation  Dis- 
trict. 

Certified  checks  and  bid  bonds  will 
le  made  out  in  favor  of  the  Nevada 
irrigation  District. 

By  Older  of  the  Board  of  Directors 
of   the  Nevada  Irrigation   District 

A.   L.    WISKKlx, 

tecret-Trv  of   the  Board   of   Directors 


STATE   OF   CALIFORM.l 


CAHFORXIA   HIGHWAY   COMMISSION 
NOTICE    TO    OOiXTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Hu.ld.ng,  Sacramento,  Cal.,  until  2 
o'clock  II.  111.,  on  June  7,  ll>26,  at  which 
time  they  will  be  publicly  opened  and 
read,  tor  construction,  in  accordance 
witn  the  specifications  therefor,  to 
which  special  reference  is  made  of 
portions  of  State  Highway,   as   follows: 

iVIodoc  County,  between  Alturas  and 
Rcyce  Ranch  (lI-Mod-28-C),  about  ten 
and  eight-tenths  (10.8)  miles  in  length; 
to  l)e  graded  and  surfaced  with  crushed 
gravel  or  stone. 

Sacramento    County,     between    Globe 

/."?{' e"o''?.^^"*^,  ^'  Camino  Avenue 
aii-faac-3-B),  about  one  and  one-tenth 
n.l)  miles  in  length,  to  be  widened 
and  surfaced  with  asphalt  concrete 

Imperial  County,  between  Brawley 
and  Westmoreland  ( VIII-Imp-26-H) 
about  six  and  five-tenths  (6.5)  miles 
in  length,  to  be  graded  and  surfaced 
with  crushed  gravel  or  stone  or  with 
decomposed    granite. 

Imperial  County  ( VHI-Imp-26-H) 
tie  loUowing  structures:  Across  New 
River  alioul  one  mile  west  of  Brawley 
a.  timber  bridge  consisting  of  ten  19- 
Xoot  spans  on  pile  bents.- 


Across  Tamarack  Canal  about  2%- 
miles  west  of  Brawley,  a  timber  bridge 
consisting  of  two  28-foot  spans  on  pile 
bents. 

Across  Trifolium  Canal  about  4  miles 
west  of  Brawley.  a  timber  bridge  con- 
sisting of  one  19-foot  span  on  pile 
bents. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are 
located  at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo, 
F'resna,  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  charcater  and  quantity  of 
w^rk  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  mi.de  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the    Division    office. 

N:j  bid  will  be  received  unless  it  is 
made  on  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California   Highway   Commission 
reserves   the   right   to   reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY  M.   TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.  M.  MORTON, 

State    Highway    Engineer. 
W.   F.  MIXON,   Secretary. 
Dated:    May   10,   1926. 
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NOTICE   TO   BIDDERS 


(Oroville    Union    Hijgrh    School    Disfrict) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  Oroville 
Union  High  School  District  will,  np  to 
and  inoliidinK  the  25th  dny  of  May, 
1920,  at  the  hour  of  twelve  o'clock 
Noon  of  said  day,  at  the  office  of  the 
Clerk  of  said  Board  at  the  High 
School,  in  the  City  of  Oroville,  Coun- 
ty of  Butte,  State  of  California,  re- 
ceive bids  for  the  erection  of  two 
wings,  one  on  the  North  side  and  one 
on  the  South  side  of  the  auditorium  of 
the  present  building,  the  Board  re- 
serving the  right  to  make  a  contract 
for  the  erection  of  both  wings  or  a 
single  wing,  according  to  the  plans 
and  specifications  therefor,  adopted  at 
a  meeting  of  the  Board  held  April  2. 
1926,  copies  of  which  may  be  obtained 
at  tlie  office  of  the  Clerk. 

Said  bids  must  be  in  writing  and 
shall  be  accompanied  by  a  certified 
check  in  the  amount  of  ten  per  cent  of 
the  amount  bid,  which  shall  be  pay- 
able to  the  Board  of  Trustees  of  Oro- 
ville Union  High  School  District,  in 
the  event  that  the  successful  bidder 
fails  to  execute  a  contract  for  tho 
doing  of  the  work  for  the  amount  art 
forth    in    his   bid. 

The  Board  reserves  the  right  to  re- 
ject an.v  and  all  bids. 

BOARD  OF  TRUSTEl'^S  OF  OKOVILLrO 
UNION    HIGH    SCHOOL    DISTRICT 
By    MILDRED    P.    MARTIN, 

Clerk. 


NOTICE  TO   CONTRACTORS. 
(I'llie    nnd    Fittill^'.s — .Snnta    Cruz,,    Cal.) 

Notice  is  hereby  given  that  the 
Council  of  the  City  of  Santa  Cruz  in- 
vites sealed  proposals  or  bids  for  fur- 
nishing  the   following: 

50U0  feet  4-inch  Class  B  Cast  Iron 
Pipe   Bell   and   Spig  n   Joints. 

5000  feet  6-inch  Class  B  Cast  Iron 
Pipe   Bell   and    Spigot   Joints. 

18   4 -inch   Cast   Iron    Tees. 

6   4-inch   Cast  Iron  Crosses. 

Pipe  to  be  not  less  than  12-foot 
lengths. 

Pipe    and    Fittings    to     be     delivered 


f.  o.  b.  Santa  Cruz.  Delivery  to  be 
made  within  60  days  after  award  of 
contract. 

Said  proposals  or  bids  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
in  the  City  Hall,  Church  Street,  in  the 
City  of  Santa  Cruz,  up  to  the  hour  of 
9  o'clock  in  the  forenoon  of  Thursday, 
the  20th  day  of  May,  192«,  and  the 
same  will  be  opened  by  said  Council 
at  9:30  o'clock  in  the  forenoon  of  said 
day. 

All  proposals  or  bids  must  be  in 
writing,  give  the  total  amout  of  bid 
submitted  and  must  be  accompanied 
by  a  certified  check  or  bond  for  ten 
per  cent  of  the  amount  bid,  payable  to 
the  City  of  Santa  Cruz. 

The  Council  of  said  City  reserves 
the  right  to  reject  any  and  all  bids. 

Dated  May  6,  1926. 

S.    A.    EVANS, 

City   Clerk. 


BIDS   WANTED  FOR  HIGHWAY 
IMPROVEMENT 


NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  at  2:00  P.  M.,  on  May 
-«,  1920,  for  surfacing  a  portion  of  the 
State  Highway  System  in  "Washoe 
County,  between  Sparks  and  Hafed,  a 
length  of  7.57   miles. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
signed; also  may  be  examined  In  the 
county  clerk's  offices  at  Elko,  Reno, 
Ely  and  Las  Vegas;  and  the  district  of- 
fice of  the  Bureau  of  Public  Roads, 
Bay  Building,  San  Francisco.  For  copy 
cf  each  set  of  plans,  undersigned  re- 
quires a  deposit  of  Five  Dollars  ($5.00) 
which  will  be  refunded  upon  return  of 
plans  in  good  condition  within  thirty 
(30)  days  after  opening  of  bids.  Bids 
must  be  en  proposal  form  of  Highway 
Department  and  must  be  accompanied 
by  a  certified  check  in  the  amount  of 
five  per  cent   (5%)   of  bid. 

Each  bidder  must  accompany  his  bid 
with  certificate  from  a  surety  company 
duly  authorized  to  do  business  in  Ne- 
vada, stating  that  such  surety  com- 
pany will  provide  said  bidder  with 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications,  conditioned  for 
faithful  performance  of  the  contract 
and   specifications. 

Right  is  reserved  to  reject  any  or 
all  bids. 

GEO.  W.  BORDEN, 

State  Highway  Engineer, 
Carson   City,   Nevada, 


NOTICE   TO   BIDDERS 


(Piye     and    Fittings — Heald.sbnrs) 

NOTICE  IS  HEREBY  GIVEN  that 
the  City  of  Healdsburg,  Sonoma 
County,  California,  will  receive  sealed 
bids  un  to  4:.30  o'clock  on  the  7th  day 
of  .June,  1020,  for  the  supplying  of  the 
following  materials.  in  accordance 
with  the  action  taken  by  the  Board  of 
Trustees  of  the  City  of  Healdsburg  on 
the  i;>th  day  of  April,  1926.     To  wit: 

No.  1.  3000  feet  of  four-inch  Class 
C.   vertical   cast   iron    water   pipe. 

No.     " 

ends. 


NO. 

ends. 
No. 


10    four-inch    cast    tees,    bell 
2  four-inch  cast  crosses,  bell 


4   Corey    (or    equal)    2 1^ -inch 
double    hydrants. 

No.  5     1000  pounds  lead. 

The  City  of  Healdsburg,  through  its 
Board  of  Trustees,  reserves  the  right 
to  reject  any  and  all  bids,  waive  de- 
fects  or   accept   any   bid. 

Bids  will  be  opened  at  the  regular 
.meeting  of  the  Board  of  Trustees  of 
the  City  of  Healdsburg  to  be  held  at 
7:30  o'clock  P.  M.  on  the  above  given 
date. 

All  bids  must  be  made  upon  forms 
to  be  obtained  at  the  office  of  the  City 
Clerk  of  the  City  of  Healdsburg,  and 
endorsed  upon  the  outside  of  the  en- 
velope: "Proposal  for  furnishing 
water  mains  and  supplies  for  the  City 
of    Healdsburg." 

Dated,  May   6th,   1926. 

J.    W.    HILLHOUSE, 
City   Clerk    of   the   City   of   Healdsburg, 
Sonoma    County,   Califionia. 
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BRIDGES 


ORANGE  COUNTY,  Calif.— As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  May  24,  to 
const,  rein.  cone,  girder  bridge  over 
Santa  Ana  river,  2-mi.  north  of  Santa 
Ana,  consisting  of  five  54-ft.  and  eight 
36-ft.  9-in.  spans  having  40-ft.  rdwy. 
and  two  6-ft.  walks.  Project  involves: 
remove  portions  of  existing  concrete 
bridge;  590  cu.  yds.  class  B  cem.  cone; 
1820  cu.  yds.  class  A  eem.  cone  (bridge) 
70  cu.  yds.  class  E  cem.  cone.;  350  cu. 
yds.  class  A  cem.  cone,  (pavement;  465,- 
000  lbs.  rein,  steel  in  place;  3750  lin.  ft. 
rein.  cone,  piles;  740  cu.  yds.  excavation 
for  bridge  structure;  400  cu.  yds.  back- 
fill for  bridge  structure;  3000  cu.  yds. 
rdwy.  embankment  without  classifica- 
tion. 


DEL  NORTE  CO.,  Cal.— Smith  Bros. 
Co.,  Eureka,  at  $39,274.10  awarded 
eont.  by  State  Highway  Comm.  to  con- 
struct lein.  concrete  bridge  over  Smith 
river  about  1  mile  west  of  Adams 
Station,  consisting  of  180  ft.  open 
spandrel  areh  span  and  four  32-ft. 
girder  approach  spans. 


MONTEREY  COUNTY.  Cal.— Granite 
Constr.  Co.,  Watsonville,  at  $74,882.5D 
awarded  cont.  by  State  Highway 
Comm.  to  const,  bet.  San  Ardo  and 
Bradley,  one  6x6  ft.  rein.  cone,  box 
culvert,  132  ft.  long;  one  rein.  cone, 
girder  bridge,  24-ft.  wide  consisting  of 
one  60-ft.  and  six  30-ft.  spans  on  cone, 
bents;  one  rein.  cone,  girder  bridge,  24- 
ft.  wide  consisting  of  three  5-ft.  an<l 
four  26-ft.  spans  on  cone,  bents;  ap 
proaches  to  be  graded  and  surfaced 
with   bituminous  macadam.   Type   C. 


WOODLAND,  Yolo  Co.,  Cal.— May  24 
is  date  set  by  supervisors  of  Yolo  and 
Sacramento  counties  to  select  location 
for  proposed  bridge  over  Sacramento 
river  connecting  the  two  counties. 


OROVILLE,  Butte  Co.,  Cal.— T.  H.  & 
M.  C.  Polk,  Chico,  at  $760  awarded  eon- 
tract  by  county  to  const,  cone,  bridge 
over  slough  on  River  rd.,  west  of  Chico 

IMPERIAL  COUNTY,  Cal.  —  W.  M. 
Ledbetter  &  Co.,  5399  Alhambra  Street, 
Los  Angeles,  at  $17,771  awarded  contr. 
by  State  Highway  Comm.  to  construct 
over  Brawley  Main  Canal,  2V2-mi.  south 
of  Brawley,  one  timber  bridge  consist- 
ing of  67-ft.  skewed  truss  span  on  pile 
bents;  over  Alamo  river  at  Holtville: 
one  timber  bridge  consisting  of  eleven 
19-ft.  spans  east  of  Holtville;  one  tim- 
ber bridge  consisting  of  19-ft.  span  on 
pile  bents. 


IMPERIAL  COUNTY,  Cal.  —  Until 
June  7,  bids  will  be  rec.  by  State  High- 
way Commission  to  const,  following 
structures  in  Imperial  county:  timber 
bridge  con.sisting  of  ten  19-ft.  spans 
on  pile  bents  over  New  River  1  mile 
west  of  Brawley;  timber  bridge  con- 
sisting of  two  28  ft.  spans  on  pile 
bents  over  Tamarach  Cananl,  2  Vi  mi. 
west  of  Brawley  and  timber  bridge 
consisting  of  one  19  ft.  span  on  pile 
bents  over  Trifolium  Canal,  4  mi.  we.st 
of  Brawley.  See  call  for  bids  under 
ofliclnl    i>roi>o«$iU    section    in    this    i.s.sue. 


RIVERSIDE,  Cal.— Pierson  &  Dich- 
erson,  Riverside,  awarded  cont.  by 
county  at  $2575  to  const,  reinf.  coner. 
arch  bridge  across  Potrero  Creek;  will 
consist  of  42-ft.  reinf.  coner.  areh 
(clear    span). 


LOS  ANGELES,  Cal.  —  Oliver  G. 
Bowen,  1144  S.  Grand  Ave.,  sub.  low 
bid  to  county  at  $19,699  to  const,  cone, 
bridge  on  Pomona  Blvd.  over  Rubio 
Wash.  Additional  prices  as  follows: 
$20  cu.  yd.  for  additional  "C"  eoncr. 
and   6c   lb.   for   additional   reinf.    steel. 


LOS  ANGELES',  Cal. — E.  G.  Perhan. 
1144  S.  Grand  Ave.,  sub.  low  bid  to 
county  at  $55,200  for  bridge  at  El 
Monte  Ave.  over  San  Gabriel  River. 
Unit  prices  follow:  80c  ft.  for  addi- 
tional untreated  cedar  piles,  $55  p»i 
M  tor  additional  R  O  P  Ibr.,  $70  per 
M  for  additional  redwood  Ibr.,  and  $50 
deduction  per  M  for  ea.  1000  M.  B. 
omitted. 


AUBURN,  Placer  Co.,  Cal.— Until 
June  7,  10  a.  m.  bids  will  be  rec.  by  A. 
S.  Fleming,  county  clerk,  to  const, 
rein.  cone,  bridge  with  pile  foundation 
over  Dry  or  Linder  Creek  12-mi.  south 
of  Roseville.  Cert,  check  10%  payable 
to  clerk  req.  Plans  obtainable  from 
J.  A.  Shields,  county  surveyor,  on  de- 
posit of  $10,   returnable. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
F.  H.  Fowler,  consulting  engineer,  1st 
Nafl.  Bank  Bldg.,  San  Francisco,  esti- 
mates cost  of  filling  71.5  acres  of  tide- 
lands    at   Martinez    at    $86,800. 

SAN  DIEGO,  Cal.— Until  June  10,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  725  Central  Bldg.,  Los 
Angeles,  for  dredging  in  San  Diego 
Harbor.  Spec,  obtainable  from  above 
office   on   request. 


HONOLULU,  T.  H.— Until  July  15,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  Honolulu,  for  dredging 
in  Nawiliwili  Harbor,  T.  H.  Further 
information    obtainable    from    above; 


LOS  ANGELES,  Cal.— Merritt-Chap- 
man  &  S'cott  Corp.  of  Calif.,  First  Na- 
tional Bank  Bldg.,  Wilmington,  sub. 
only  bid  to  Bd.  Pub.  Wks.  to  fur.  misc. 
e(iuip.  labor  and  supplies  for  sub- 
marine work  in  connection  with  N. 
Outfall  Sewer.  Bid  based  on  renting 
S.  S.  "Homer"  with  equip.,  mooring 
equip.,  tugs,  grout  pumps,  sand  pumps, 
air  compressors,  service  of  supt., 
driver,  labor  (traveling  expenses  wfien 
authorized  by  city  engr.,  at  expense  of 
city). 


IRRIGATION  PROJECTS 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— J.  Spink,  consulting  engineer.  Forum 
Lldg.,  Sacramento,  ha  submitted  report 
to  directors  of  El  Dorado  Irrigation 
District,  who  contemplate  bond  election 
for  $1,787,000  to  finance  construction 
of: 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles— Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5«5   liOWAUO   STRKICT 
San    FrancLiCo,   Calif. 

Douglas  6320 


Hazel  Valley  Dam,  multipU;  arch 
type  to  cost  $629,000,  involving  25,300 
cu.  yd.  concrete,  77,100  sq.  ft.  gunite 
lining  20.620  cu.  yd.,  earth  excavation, 
1570  cu.  yd.  rock  ereavation,  trash 
racks,    needle    valves,    etc. 

Camp  Creek  Canal  5>/i  miles  long, 
involving  26,300  cu.  yd.  excavation, 
1080   lin.   ft.   flume. 

Main  Canal  8%  miles  long,  involving 
42,120  cu.  yd.  earth  excavation,  32,400 
cu.  yd.  rock  excavation,  5190  lin.  ft. 
flume,  4140  lin.  ft.  tunnels,  8400  lin.  ft. 
flume. 

Webber  Ditch  improvement,  involv- 
ing   250,000    sq.    ft.    canal    lining. 

Distributing  laterals,  involving  28,- 
SOO  cu.  yd.  excavation,  1080  lin.  ft. 
flume,   2486  lin.  ft.  siphons. 

GRASS  VALLEY,  .Vevada  Co.,  Cal.— 
Until  May  29.  2  P.  M.,  bids  will  be  rec. 
by  A.  L.  Wisker,  Secty.,  Nevada  Irri- 
gation District,  to  const,  portions  of 
distributing  system,  including  canaLs 
and  laterals.  siphon.s,  flumes,  pipe 
lines  and  misc.  cone,  and  timber  struc- 
tures. Fred  H.  Tibbitts,  engineer, 
Alaska  Commercial  Bldg.,  S'an  Fran- 
cisco. Bids  are  wanted  under  the  fol- 
lowing  segregations: 

Contract  No.  14 — Const,  portion  of 
Upper  Distribution  system,  includ. 
approx.  65.7  acres  clearing;  5200  cu. 
yds.  solid  rock  excavation;  7100  cu. 
yds.  loose  rock  excavation;  69,350  cu. 
yds.  common  excavation;  832  lin.  fi. 
metal  flume;  132  M.  B.  M.  lumber  in 
structures;  81  cu.  yds.  cone;  300  cu. 
yds.  rubble  walls;  180  sq.  ft.  dry  pav- 
ing; 800  sq.  ft.  cone,  lining;  208  lin.  ft. 
corru.    culvert    and    4    small    c.    i.    gates. 

Contract  No.  15 — Const,  portion  of 
Pine  Knot  unit  of  Lower  Distribution 
System,  includ.  approx.  32.8  acres 
clearing;  19,065  cu.  yds.  soild  rock  ex- 
cavation; 5710  cu.  yds.  loose  rock  ex- 
cavation; 31,750  cu.  yds.  common  ex- 
cavation; 925  lin.  ft.  metal  flume;  50 
M.  B.  M.  lumber  in  structures;  60.5  cu. 
yds.  cone.;  380  cu.  yds.  rubble  walls;  55 
sq.  ft.  dry  paving;  500  sq.  ft.  cone, 
linin.?;  100  lin.  ft.  corru.  culvert  and 
one  24-in.  c.  i.  gate. 

Contract  No.  16 — Const,  portion  of 
Indian  Springs  unit  of  Lower  Distribu- 
tion System,  includ.  7.5-acres  clear- 
i^p.;  760  cu.  yds.  rock  excavation;  1390 
cu.  yds.  loose  rock  exca-^ation;  7380 
cu.  yds.  common  excavation;  9.2  M.  B. 
M.  lumber  in  structures;  10  cu.  yds. 
cone.;  15  sq.  yds.  dry  paving;  500  sq. 
ft.  cone,  lining. 

Contract  No.  17 — Const,  siphons  and 
pipe  lines,  including  53,450  lin.  ft.  slip 
joint,  riveted  or  welded,  soil-proof, 
steel  pipe,  from  6  to  36-in.  dia.;  misj. 
fittings  and  accessories;  355  cu.  yds. 
cone. 

See  cnll  for  bid.s  under  ofiirlal  pro- 
po.sal   Nectioii   in    thts    issue. 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
Following  contracts  awarded  by  Ne- 
vada Irrigation  District  for  const,  of 
irrigation  works  (complete  list  of  bids 
received  being  reported  in  our  issue 
of  May  3): 

Contract  No.  9 — Const.  60,000  volt 
power  line  from  South  Portal  to  North 
I'ortal  of  Milton-Buwman  Tunnel,  ap- 
prox. 4  mi.  long,  Jasper-Stacey  Co.,  216 
Pine   St..   San   Francisco,    $13,279. 

Contract  No.  10  —  Const.  Bowman- 
.^paulding  Conduit  from  Bowman  to 
Lng.  Sta.  129-91,  including  cone,  diver- 
^;ion  dam  and  approx.  2430  cu.  yds  of 
s.lid  rock  excavation;  150  eu.  yds  loose 
rock  excavation;  100  cu.  yds  common 
excavation;  17  acres  of  clearing;  210 
cu.  yds.  of  concrete  in  diversion  dam; 
60  cu.  yds.  reinforced  cone,  in  miscel- 
laneous structures;  25  cu.  yds.  of  rub- 
ble wall;  12,544  lin.  ft.  of  metal  flume 
erected;  53S  M.  B.  M.  of  lumber  erected 
in  flume  substructure;  erect  gates;  and 
const,  two  cottages;  Jasper-Stacey  Co., 
at   $9S,6S4.57. 

Contract  No.  11.  —  Const.  Bowman- 
Spaulding  Conduit  from  end  of  Con- 
tract No.  10  (Eng.  Sta.  129-91)  to  Lake 
Spaulding,  includ  approx.:  excavation 
with    alternate    canal    sections    as    fol- 
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lows: — With  8  ft.  bottom  width  canal, 
90,900  cu.  yds.  of  solid  rock;  20,500  cu. 
yds.  of  loose  reck;  71,000  cu.  yds.  of 
common;  or  with  10  ft.  bottom  width 
canal,  100,300  cu.  yds.  of  solid  rock; 
21,600  cu.  yds.  of  loose  rock;  72,420  cu. 
yds.  of  common;  or  with  14  ft.  bottom 
width  canal,  124,600  cu.  yds.  of  solid 
rock;  24,600  cu.  yds.  of  loose  rock; 
75,510  cu.  yds.  of  common;  and  51  ac. 
ac.  clearing;  325  cu.  yds.  rubble  wall; 
7400  sq.  ft.  of  cone,  lining;  305  cu.  yds. 
of  reinforced  concrete  in  misc.  struc- 
tures; 1650  lin.  ft.  of  pipe  siphon;  282 
lin.  ft.  of  flume  erected;  121-^  M.  B.  M. 
lumber  and  timber  truss  for  flume  sub- 
structure; and  erection  of  gates;  Jas- 
per-Stacey  Co.,  at  $320,939  (on  basis 
of  wood  stave  pipe).  Contract  Xo.  12 — 
Constr.  Clear  Creek  Tunnel,  a  portion 
of  Bowman-Spaulding  Conduit,  includ- 
ing approx.:  1650  lin.  ft.  of  tunnel  in 
rock;  700  lin.  ft.  of  cone,  lined  tun- 
nel; 830  cu.  yds.  of  solid  rock  excava- 
tion; 1450  cu.  yds.  of  loose  rock  exca- 
vation; 4330  cu.  yds.  common  excava- 
tion; 50  cu.  yds.  of  reinforced  concrete 
in  structures;  install  one  radial  gate; 
A.  D.  Kern,  Portland,  Ore.,  at  $104,966. 
Contract  Xo.  13 — Fur.  metal  flume, 
gates  and  hoists,  includ'.  approx,: — 
12,528  lin.  ft.  of  Xo.  180  metal  flume  and 
300  mitered  flume  sheets;  1-70  x  144  in 
radial  gate  and  hoists;  8-96  120  inch 
radial  gates  and  hoists;  and  1-30  inch 
slide  gate  and  hoist;  California  Corru. 
Culvert  Co.,  5th  and  Parker  Sts.,  Berk., 
$86,939.84.  • 

LIGHTING  SYSTEMS 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
May  20,  8  p.  m.,  bids  will  be  rec.  by  Wm 
G.  "Paden,  secy.  Board  of  Education,  to 
fur.  and  install  street  lights  in  block 
bounded  by  Central  and  Alameda  Aves., 
Walnut  and  Oak  Sts.  Plans  obtainable 
from   secretary. 


PASADEXA,  Cal.  —  Until  10  a.  m., 
May  18,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  Oakdale  Ave.,  betw. 
Sierra  Bonita  and  Allen  Aves.  No  bids 
received  May   4. 

SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
May  24,  bids  will  be  rec.  for  ornam. 
lights  in  University  Ave.,  bet.  Bound- 
ary St.  and  Euclid  Ave.  Allen  H. 
Wright,  city  clerk. 


SACRAMENTO,  Cal. — Petitions  being 
circulated  seeking  installation  of  elec- 
trolier system  in  H  St.,  bet.  6th  and 
12th  Sts.  A.  J.  Wagner,  city  eng.  H.  G. 
Denton,   city   clerk. 


LOS  AXGELES,  Cal. — City  plans 
concr.  ornam.  lights  in  Gardner  St  , 
Sierra  Bonita  Ave.,  Curson  Ave.,  Stan- 
ley Ave.,  Spaulding  Ave.,  Genessee  St., 
and  other  Sts.  in  Curson  Ave.  and  Oak- 
wood  Ave.  Ltg.  Dist.  and  for  C.  I.  or- 
nam. lights  in  11th  St.,  bet.  Main  and 
Sentous  Sts.,  and  portions  of  other  Sts. 
1911   act. 


BURBANK,  Cal.— Until  9:30  A.  M., 
May  27,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  San  Fernando  Rd., 
bet.  Verdugo  and  Cypress  Aves.  F. 
S.  Webster,  city  clerk. 


LOS  ANGELES,  Cal. — Los  Angeles 
Elec.  Works,  1128  S.  Los  Angeles  St., 
sub.  low  bid  to  Bd.  Pub.  Wks.  at  $18  - 
530  for  ornam.  lights  in  Mines  Ave., 
between    Hollenbeck    Ave.    and    9th    St. 


NORTH  SACRAMBXTO,  Cal.— Clam- 
ber of  Commerce  backs  proposal  to  in- 
stall electrolier  system  in  Del  Paso 
Blvd.     J.  N.  Bidwell,  city  engineer. 


LOS  ANGELES,  Cal.— Watkins  Co., 
Inc.,  2227  Maple  Ave.,  sub.  low  bid  to 
Bd.  Pub.  Works  at  $21,890  for  ornam. 
light  system  in  Anaheim  St.  Viaduct, 
bet.  Preble  and  Sigsbie  Aves.,  in  the 
Wilmington   Dist. 


MACHINERY  k  EQUIPMENT 


GLENDALE,  Cal. — City  appropriates 
$1600  for  loader,  tractor  and  other 
equipment  for  the  city  street  depart- 
ment. 


PORTERVILLE.  Tulare  Co.,  Cal.  - 
City  provides  $7600  to  finance  purchase 
of  motor  street  sweeper. 

RIVERSIDE,  Cal.— Twenty-one  bids 
for  gasuJne  shovel  and  pori<iOle  air 
compressor  rec.  by  county.  Bids  rang- 
ed from  $6000  to  $11,000  on  the  shovel 
and  from  $2000  to  $3000  on  the  air 
compressor;  referred  to  County  Pur- 
chasins    Agent   Carlson    for    report. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til May  22,  bids  will  be  rec.  by  C.  E. 
Coleston,  clerk,  Beltridge  School  Dis- 
trict, to  fur.  chassis  for  school  bus. 
Further  information  obtainable  from 
clerk. 


LOS  AXGELES,  Cal. — Bids  rec.  b> 
City  Purch.  Agent  for  3  gasoline  road 
rollers   are: 

Austin-Western  Rd.  Mchy.  Co. —  (1) 
$13350;  (2)  alt.  $16,725;  for  4-cyl.  add 
$300. 

L.'  M.  Railsback — (1)  $15,450;  (2) 
$17,700. 

Contractors  Equip.  Co. —  (1)  $14,700; 
(2)    $15,900. 

C.  W.  Powell — (1)  $14,970;  (2)  $16,- 
770^    trench    rolling    attachment    incl. 


FIRE  ALARM  SYSTEMS 


SAX  LEANDRO,  Alameda  Co.,  Cal. — 
City  trustees  contemplate  installation 
of  fire  alarm  system  similar  to  that  in 
use  in   ban  Francisco  and  Oakland. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO— On  recommenda- 
tion of  Traffic  Committee,  Finance 
Committee  of  Bd.  of  Sups,  contemplates 
appropriation  of  $150,000  to  finance  in- 
stallation of  trafic  signals  in  various 
sections  of  city. 


PORTLAND,  Ore. — Until  June  in, 
bids  will  be  rec.  by  Frank  Coffinberr-,-, 
city  purchasing  agent,  to  fur.  Police 
Dept.  with  Traffic  Signal  equipment. 
Lists  of  materials  desired  obtainaole 
from    above   on   request. 


SAN  FRANCISCO— Until  May  26,  2 
P.  M.,  bids  will  be  rec.  by  Supt.  of 
Lighthouses,  to  fur.  steam  and  house- 
hold coal.  Further  information  on  ap- 
plication   to   above   office. 


MONTEREY,  Monterey  Co.,  Cal. — 
Until  May  29,  1:30  P.  M.,  bids  will  be 
received  by  J.  H.  Graves,  clerk,  Mon- 
terey Union  High  School  District,  to 
fur.  chemical  supplies.  Further  infor- 
mation   obtainable    from    clerk. 


liESKh'VOIRS  AND  DAMS 


ARIZONA  —  Secy,  of  interior,  has 
made  public  details  of  plans  for  Col- 
lidge  Dam,  as  recommended  by  engrs. 
at  Los  Angeles  chosen  to  select  the 
plans.  The  plans  considered  by  the  bd. 
of  engrs.  comprehend  a  multiple  arch 
dam,  a  multiple  dome  dam,  and  a  grav- 
ity section  type.  The  plans  for  all  three 
types  were  drafted  under  the  super- 
vision of  Major  C.  R.  Oldberg,  engr.  for 
the  U.S.  bureau  of  Indian  affairs.  Which 
of  the  three  types  of  dam  was  selected 
was  not  disclosed,  but  it  is  thought 
that  the  multiple  dome  type  was  favor- 
ed. All  three  of  the  designs  were  for- 
merly approved  by  Louis  C.  Hill  of 
Los  Angeles  and  Fred  Notezli  of  San 
Francisco,  experts  on  dam  constr.  Each 
of  the  three  designs  call  for  a  dam  of  a 
height  of  220  ft.  from  stream  bed  to 
spillway.  The  reservoir  made  possible 
by  the  dam  will  have  a  capacity  a  little 
less  than  that  of  the  Roosevelt  reser- 
voir of  the  Salt  river  valley  irrig.  pro- 
ject. Irri.  of  about  100,000  ac.  of  land 
in  the  Florence-Casa  Grande  valley  Is 
contemplated  at  the  outset  of  the  re- 
clamation   project. 


PAS.\DRXA,  Cal.  —  Until  10  a.  m.. 
May  18.  bids  will  be  rec.  for  excav."  and 
concr.  lining  for  a  reservoir  known  as 
Calaveras  St.  reservoir.  Plans  obtain- 
able from  city  elk.,  Bessie  C.  Chamber- 
lain. 


LOS  ANGELES,  Cal.— City  and  coun- 
ty reach  agreement  whereby  const,  of 
1-uddingstone  Dam  nr.  San  Dimas  may 
be  started  at  once.  City  will  pay  the 
county  $150,000  toward  the  cost  and 
would  provide  for  itself  20,000  ac.  ft, 
storage.  Each  part  to  the  contr.  is  said 
to  control  its  own  waters.  The  agree- 
ment has  been  referred  to  Chairman 
McClellan. 


SAN  DIEGO,  Cal.— City  Mgr.  F.  A 
Rhodes  preparing  plans  for  dams  re- 
quired at  Sutherland  and  San  Vicente 
dam  sites  rejecting  the  mayor's  pro- 
posal to  employ  H.  N.  Savage  for  this 
work. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— See  "Irrigation  Projects,"  this  issue 
Report  filed  on  El  Dorado  Irrigation 
District   project. 

PIPE  LINES,  WELLS,  ETC. 


SAXT.A  BARBARA,  Cal.  —  Southern 
Counties  Gas  Co.,  of  Cal.,  311  South 
Spring  St.,  Los  Angeles,  will  spend 
$2o0,000  in  Santa  Barbara  section  for 
extensicns   and    betterments   to   service. 

MADERA,  Madera  Co.,  Cal. — Until 
June  7,  8  P.  M.,  bids  will  be  rec.  by 
Jas.  W.  Wakefield,  city  clerk,  to  bor- 
well;  14-in.  dia.  cased  with  No.  14  red 
steel  collar  casing,  same  to  be  riveted 
at  joints  with  not  less  than  12  rivets; 
well  to  be  developed  by  city;  bids  to 
be  on  footage  basis.  Bond  of  $50  req. 
of  successful  contractor.  Further  in- 
formation  obtainable  from  clerk. 


~      SEWAGE  DISPOSAL  PLANTS 


CHULA  VISTA,  Cal.— Trustees  will 
call  an  election  to  vote  on  a  bond  issue 
for  municipal  sewer  system.  W.  E. 
Capwell,    city    engineer. 


SACRAMENTO,  Cal. — State  Highway 
Engineer  R.  M.  Morton  will  recommend 
state  participation  in  the  cost  of  con- 
structing subway  at  Brighton  crossing 
and  City  Mgr.  H.  C.  Bottorff  will  rec- 
ommend that  city  vote  bonds  to  finance 
part  cost  of  a  subway  at  Brighton  and 
H  Sts.  The  cost  of  each  subway  is  esti- 
mated at  $125,000.  It  is  understood  the 
Southern  Pacific  R.R.  would  share  in 
cost  of  constructing  both  structures. 


SANTA  CRUZ  COUNTY,  Cal.— To 
finance  installation  of  adequate  sewage 
system  and  other  imps,  in  Big  Basin, 
California  State  Redwood  Park  Com- 
mission, has  instituted  a  campaign 
charge  of  $.'jO  a  day  or  $3  a  week  for 
each    auton.obile    camping   party. 


MISCELLANEOUS 
CONSTRUCTION 


LOS  ANGELES,  Cal.— Bids  rec.  by  Bd. 
Pub.  Wks  .  for  v.'aterproofing  and 
plastering  the  Third  St.  Tunnel,  involv. 

(1)  drilling  holes  through  tunnel  wall.«, 

(2)  cutting  and  enclosing  grooves  in 
face  of  tunnel  walls,  (3)  furnishing 
and  laying  4-in.  vit.  pipe  drains,  (4) 
remove  old  plas.,  chipping  walls  to  se- 
cure required  alignment  and  plaster 
entire  inner  surf,  of  tunnel;  furnish- 
ing and  installing  elec.  conduits  an  i 
fittings    in    accordance    with   See.    43    of 

E.'V.  Fallgren— (1)  80c  ea.,  (2)  $2.38 
per  ft.,   (3)    $1.65   per  ft.,    (4)    $43,289. 

E.  A.  Irish— (1)  63c,  (2)  $1.58,  (3) 
$1.26,    (4)    $43,330. 

Permanent  Waterproofing  Co. —  (1)  $1. 
(2)  $1,  (,■!)  $1,  (4)  $33,000  alt.  bid  of 
$26,000. 


WATER  WORKS 


LOS  AXGELES,  Cal.— Bids  rec.  by 
water  and  power  comm.  for  std.  wr^ 
galv.  steel  pipe  under  spec.  P.  A.  Adv. 
Xo.  W-616:  (1)  30,000  ft.  %-in.,  (2)  33,- 
000  ft.  1-in    are: 

Pac.  Pipe  &  Supply  Co. — (1)  $5.11 
Ducommun  St.  and  $5.12  care  Hewitt 
St.,    (2)    $8.94    and    $8.96. 
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Walworth-Lally  Co.— (1)  $5.12,  (2; 
$8.1)5. 

(Jiinnell    Co.— (I)    $5.12,    (2)    $8.95. 

Associated  Supply  Co. —  (1)  $5.12,  (2) 
$8  95 

West  Coast  Supply  Co.— (1)  $5.12,  (2) 
$8.95. 

Mel  O.  Haldeman— (1)   $5.12,   (2)  $8.96 

Busch   Pipe   &   Supply   Co. —  (1)    $5.12, 

Repub.    Supply    Co.— (1)     $5.12,    (2^ 
$8.87. 

Thos.    Haverty    Co.— (1)     $5.22,     (2) 
J9.10. 

.    N.   O.   Nelson   Mfg.   Co.— (1)    $5.12   an^l 
$5.08,    (2)    $8.95. 

Crane   Co.— (1)    $5.12,    (2)    $8.95. 


LOS  ANGELES,  Cal.— County  dp- 
clares  inten.  to  const,  water  sys.  in 
Hammerton  Tr.  (Milton  and  other  Sts.) 
and  adjacent  territory,  involv.  2.92  mi. 
C.  I.  water  mains;  est.  contr.  price, 
$25,479.25.      Protests,    June    7. 

POMONA,  Cal.— Bids  rec.  by  city  for 
chlorinator  are:  Wallace  &  Tiernan, 
$1495  with  alternate  of  $1020;  Water 
Works  Supply  Co.,  $864.  Bids  taken 
under  advisement. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
May  19,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
gate  valves;  spec.  P.  A.  Adv.  W-619. 


SANTA  BARBARA,  Cal.— City  wat.^r 
dept.  will  ask  for  $28,000  in  1926-27 
l)udgot  to  build  an  auxiliary  feed  main 
from  the  tunnel  surge  chamber  to 
Sheffield  Reservoir.  It  will  be  of  14-in, 
16-in.  and  12-in.  iron  pipe,  delivering 
8,000,000    gals,   daily. 

TULARE,  Tulare  Co.,  Cal.— Until 
May  20,  bids  will  be  rec.  by  C.  L.  Ken- 
nedy, Secty.,  Tulare  County  Fair  Com- 
mittee, to  erect  11-ft.  fence  commenc- 
ing at  s.  w.  corner  of  fair  grounds 
thence  south  454  ft.,  thence  east  720 
ft.,  thence  north  460  ft.,  to  s.  e.  cor.  of 
ball  park.  Plans  on  file  in  office  of 
Burnett   Lumber   Co.,    Tulare. 


ORANGE,  Cal. — Work  included  in 
water  imps,  for  which  $125,000  water 
bond  issue  will  be  voted  on  May  26 
comprises  1,000,000-gal.  reinf.  concr. 
reservoir,  circular  type,  100  ft.  diam., 
17  ft.  deep;  11,000  ft.  pipe  furnishing 
and  laying;  constr.  of  pump  house; 
sinking  of  two  wells,  to  be  200  ft.  to 
500  ft.  in  depth,  16-in.  and  20-in.  diam.: 
furnishing  ai.d  installing  puniping 
equip,  consisting  of  gas  engine,  two 
turbine  pumps,  motors,  etc.  Plans  by 
W.  J.  Richardson,  city  water  supt:;  J. 
B.  Lippincott,  central  Bldg.,  Los  An- 
geles,  consulting   engineer. 


TRANQUILLITY,  Fresno  Co.,  Cal.  — 
Until  June  1,  10  a.  m.,  bids  will  be  rec. 
by  R.  C.  McFarland,  secy. .Tranquillity 
Irrigation  District,  to  fur.  one  vertical 
deep  well  pump,  turbine  type,  top  head 
drive,  to  be  installed  in  6-in.  O.  D. 
well,  50-ft.  of  column,  20-ft.  of  suction, 
range  of  lift,  130  to  150-ft.,  equipped 
with  10-h.p.  220-volt  60-cycle  40-deg. 
3-phase  automatic  start  motor  and 
switchboard.  Bids  wanted  for  (1)  f.o.b. 
Tranquillity;  (2)  complete  installation 
and  ready  for  poAver  service.  Sec  call 
for  bids  under  official  iiroposal  section 
in  (his  issue. 


RAMONA,  Cal.— $19,000  bond  l.ssue 
for  water  works  system  carried  at  re- 
cent election.  Water  will  be  used  for 
iirig.  and  other  uses,  nccessilaiirj, 
pumping  station  on  the  Santa  Maria 
River. 


LIVINGSTON,  Merced  Co.,  Cal.— A.  E. 
Cowell,  consulting  engineer,  Merced, 
commissioned  to  prepare  plans  for  ex- 
tensions and  improvements  to  munici- 
pal  water  system. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Rain-On-Tap  Co.,  440  Howard  Street, 
San  Francisco,  at  $885  awarded  cont. 
by  Bd.  of  Educ.  to  fur.  and  install  lawn 
sprinkling  system  at  Walter  Hayes 
school. 


KELSO,  Wa.'^h. — Until  May  18.  8  I' 
M.,  bids  will  be  rec.  by  Lucien  B. 
Crawford,  city  clerk,  to  install  water 
mains,  hydrants  valves  and  fittinfeis 
in : 

Local  Imp.  Dist.  85,  involv.  1250  liii. 
ft.  of  4-in.  C.  I.  water  mains,  2  6-ip. 
hydrants  with  steamer  connections,  2 
4-in.  gate  valves,  2  6-in.  gate  valves, 
etc. 

Loca:  Imp.  Dist.  No.  86,  involv.  900 
lin.  ft.  of  4-in.  C.  I.  water  mains,  2  n- 
in.  hydiants  with  steamer  connection'^. 
2  6-in.  gate  valves,  3  4-in.  gate  valves 
etc. 

Local  Imp.  Dist.  No.  87,  involv.  ISO 
cu.  yds.  of  trench  excavation,  510  lin. 
ft.  of  6-in.  sewer  pipe,  175  lin.  ft.  nf 
5-in.  sewer  pipe,  2  manholes,  1  flusn 
tank,  etc. 

Spec,  obtainable  from  cleric  on  de- 
posit of  $5  for  each  dist. 


PASADENA,  Cal. — City  awards  con- 
tracts for  pipe  and  fittings  as  follows: 
National  Pipe  Co.,  10,000  lin.  ft.  4-in. 
"B"  at  $54N6;  8000  lin.  ft.  12-in  "B" 
$16,604;  3600  lin.  ft.  4-in.  "C",  $2120.49; 
and  7200  lin.  ft.,  6-in.  "C",  $6516. 

American  C.  I.  Pipe  Co.,  40,000  lin. 
ft.  6-in.  "B"  at  $29,860,  and  10,000  lin. 
ft.    8-in.    "B"   at   $10,675. 

United  States  C.  1.  Pipe  Co.,  4000  li.  ft 
16-in.  "B"  pipe  at  $12,600  and  to  the 
Grinnell  Co.  the  contract  for  3  tons  of 
4-in.  fittings,  20  tons  of  6-in.  and  3 
tons  of  16-in.  at   $2,210. 


GLENDALE,  Cal.— Bids  rec.  by  city 
for  C.  1.  bell  and  spigot  class  "B"  water 
pipe  as  follows:  (1)  20,000  ft.  4-in.,  (2) 
30,000  ft.  6-in.,  (3)  5000  ft.  8-in.,  (4) 
2000  ft.  12-in.,  (5)  3000  ft.  16-in.,  and 
(6)   2100  ft.  24-in..  are: 

Natl.  C.  I.  Pipe  Co. —  (1)  53.40c  ft.  12 
or  16-ft.  lengths,  (2)  81.95c  ft.  12  or  16- 
ft.  lengths,  (3-  $1.1690  ft.  12  or  16-ft. 
lengths,  (4-  $2.0205  ft.  12  or  16-ft. 
lengths,  (5-  $3.0763  ft.  12-ft.  lengths, 
(6-  $5.7415  ft.  12  ft.  lengths,  f.  o.  b. 
Glendale;  (1-  53.97c,  (2'  S2.82c,  (3) 
$1.1813,  (4)  $2.0418,  (5)  $3.1068,  (6) 
$5.8022,  trenchside.  Shipment:  4-in. 
from  stock,  6-in.  shipmt.  during  July, 
12-in.  and  16-in.  during  June,  and  24-in. 
from  June   10   to  July  15. 

,B.  XicoU  Co.— (1)  53.2c,  (2)  79.4c,  (3) 
$1,132,  (4)  $1,958,  (5)  $2.98,  (6)  $5,565, 
total,  $64,662.50.  Sand-cast  Pont  A 
M  usson  pipe,  f.  o.  b.  cars  Glendale. 
Deliv.  to  start  in   60  to  75  days. 

Grinnell  Co.— (1)  — ,  (2)  — ,  (3)  $1.12. 
(4)  $1.98,  (5)  $3.02,  (6)  $5.52  f.  o.  b. 
cars  Pasadena.  Shipmt.  8-in.  compl.  on 
cr    before    end    of    Aug..    12-in.,    16-in. 


and  24-in.  compl.  shipmt.  on  or  before 
Aug.   1. 

U.  H.  C.  I.  Pipe  Co.— Sand-cast:  12-ft. 
lengths:  (1)  57.56c,  (2)  81.67c,  (3) 
.$1,163,  (4>  $2.0135,  (5;  $3.0969,  (6; 
*i).78,  f.  o.  b.  cars  Glendale.  Shipment 
Irom  Birmingham  district  of  one-half 
in  June  betw.  1st  and  10th  and  balance 
one   month  later. 

Wm.  H.  Muller  &  Co.,  Inc.,  San  Fran- 
(i.sco— (1)  54.4c,  (2)  84.6c,  (3)  $1.21,  (4) 
%i.(i:>.  (5)  $3.09.  (6;  $5.81,  f.  o.  b.  cars 
Glendale.  Pipe  made  by  Gelenkirchener 
Rergwerks,  A.  G.  Shipmt.  from  Euro- 
pean plant  within  4  wks.  after  receipt 
of  order  and  compl.  within  about  8 
weeks. 

CHANDLER.  Ariz.— Until  10  a.  m., 
•\iay  27,  bids  will  be  rec.  by  city  to  con- 
struct waterworks  sys.  Weiland  Eng 
<  o.,  725  Thatcher  Bldg.,  Pueblo,  engrs. 
!r*';Posit  of  $15  req.  for  plans.  Cert,  chk 
o  /o.  The  proposed  work  involves  one 
well,  250  to  700  ft.  deep,  one  pump  pit 
ir)xlSx30  ft.,  involv.  320  cu.  yds.  e.xcav 
•-'<  cu.  yds.  cone,  2400  lbs.  reinforce- 
nient.  one  brick  pump  house  16x24x8  ft- 
two  7o0  gals,  per  min.  against  200-ft. 
head  centrif.  pumps,  direct  connected 
to  motors  with  suction  and  discharge 
pipes,  check  valves,  gate  valves,  fitt- 
ings and  elec.  equip;  one  30-in.  diam 
by  12-ft.  steel  tube  in  top  of  well  to 
receive  vertical  check  valve;  one  cone 
metre  box  with  cover,  by-pass  valves 
and  fittings;  one  100,000-gal.  steel  tow- 
er and   tank    110   ft.   to    balcony;  530   ft 

nL'",V  ^!^-^  "•  ^''-'"-  2540  ft.  8-in..  16.- 
000  ft.  6-in.,  10,700  ft.  4-in.  class  B  el 
pipe  or  De  Lavaud  class  150,  and  620  ft 
l-in.  galv.  screw  joint  std.  pipe;  35,000 
-  ,n  ^^'^'  ^^^^  ''■°"  specials;  one  12-in 
.'  10-in.,  5  8-in.,  15  6-in.,  7  4-in.  and  1  1- 
in.  valve  and  cast  iron  boxes;  6  6-in 
lire  hydrants  with  2-hose  nozzles  and 
one  streamer  nozzle,  58  old  fire  hy- 
drants to  be  reset.  Material  will  prob- 
ably  all   be  furnished  by  contractor. 

HEALDSBURG,  Sonoma  Co.,  Cal — 
Lntil  June  7,  4:30  P.  M.,  bids  will  be 
rec.  by  J.  W.  Hillhouse,  city  clerk  to 
fur.  3000  ft.  4-in.  Class  C  c.  i!  wate? 
pipe;  10  four  inch  c.  i.  tees,  bell  ends- 
two  4-in.  cast  crosses,  bell  ends-  4 
Corey  (or  equal)  2%-in.  double  hy . 
drants;  1000  lbs.  lead.  See  call  for 
bids  under  olllcial  proposal  section  in 
this   issue. 


SANTA  CRUZ,  Santa  Cruz  Co.  Cal — 
I  ntil  May  20,  9  a.  m..  bids  will  be  rec. 
i;y  .S.  A.  Evans,  city  clerk,  to  fur  f.  o  b 
Santa  Cruz,  60  days  after  award  of 
contract,  5000  ft.  4-in  and  5n00  ft  6- 
in.  class  B  c.i.  pipe,  bell  and  spigot 
joints;  18  4-in.  c.i.  tees;  6  4-in  cl 
crosses:  pipe  in  lengths  n  t  less  than 
12  ft.  See  call  for  bids  under  official 
Iiropo.s-<al  Kcftion  in   this  issue. 


-.,-^-^M^^  ^^-^^  <^«l— B.  Xicoll  Co..  1001 
A\.  M.  Garland  Bldg..  Los  Angeles,  sub. 
low  bid  to  city  at  $1.12  ft.  for  8100  ft 
^'^^■r^\-  ^^^^  •'*"**  spigot  pipe  f.  o.  b. 
-San   Pedro  docks,   with  fittings  extra. 

STOCKTON,  Snn  Joaquin  Co.,  Cal.  — 
I  ntil  May  17.  5  p.  m..  bids  will  be  rec 
!:\.  •  ■  ^•i"ks.  city  clerk,  to  install 
^.f.L "  rl"'l^  system  in  Yosemite  Lake 
Park  Cert,  check  10 Tc  payable  to  city 
audit -r  req.  Spec,  on  file  in  office  of 
clerk.  W.  B.  Hogan.  city  eng. 


Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BA  FES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY   1885  SAN    FRANCISCO 


Pi..\CERVILLE.  El  Dorado  Co..  Cai 
-Until  June  7,  8  P.  M.,  bids  will  be 
rec.  by  Esther  Mahler,  city  clerk,  to 
tur.  and  del.: 

2250  It.  4-in.  bell  and  spigot  joint 
deLavaud  centrifugal  c.  I.  pipe,  random 
lengths. 

27ti  ft.  2-in.  threaded  and  coupled 
stand,  black  wrought  iron  pipe,  ran- 
dom  lengths. 

Four  4-in.  hell  and  spigot  joint  de- 
Lavaud  centrifugally   c.   I.    ^th   bends. 

Two  4\4-in.  boll  and  spieot  joint 
deLavaud  centrifugally  c.  1.  tees. 

One  6x4-in.  bell  and  spigot  joint 
Class  B,  c.  i.  tees. 

Two  4-in.  to  3-in.  bell  and  spigot 
.loint  deLavaud  centrifugally  c  1  re- 
ducers,   bell    at    3-in.    end. 

One  4-in.  to  o-in.  boll  and  spigot  joint 
deLavaud  centrifugally  c.  i.  reducer 
bell   at   4-in.   end. 

See  call  for  bids  under  official  pro- 
posal  section    in    this    issue. 
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YREKA,  Siskiyou  Co.,  Cal. — Until 
Mav  20,  8  P.  M.,  bids  will  be  rec.  by  U. 
F.  Brown,  city  clerk,  for  new  lining 
and  covering  for  city  water  works 
reservoir.  Cert,  check  10%  payable  to 
Pres.  of  City  Bd.  of  Trustes  req.  Spec, 
obtainable    from   city   clerk. 


SEWERS  &  STREET  WORK 


PASADENA,  Cal. — Holly  Street  Im- 
provement Dist.  votes  bonds  of  $1,150,- 
000  to  finance  extension  and  widening 
of  several  streets. 


PASADENA,  Cal. — City  rejects  bond 
issue  for  $550,000  to  finance  widening 
and  imp.  of  Lake  St.,  bet.  Colorado  and 
Orange   Avenues. 


LOS  ANGELES.  Cal.— Until  D  A.  M., 
IVIav  10.  bids  will  be  rec.  by  harbor 
comm..  1017  S.  Figueroa  St.,  for  resurf. 
Budger  Ave.  and  Dock  St..  involv.  500,- 
000  sq.  ft.  Warrenite-Bitul.  w.  s.  2-in. 
thick,  and  200  tons  rock  hinder.  C.  H. 
Spear,   ilgr. 


.  SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  May  20,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk  (365)  for  the 
irnprovement  of  Grant,  Button,  Belmont, 
Fernside.  Lee  Wendell,  Sutphen,  Eme- 
line,  Jackson,  Routier  Sts.,  and  Brook- 
side  Ave.,  involv.  const,  of  vit.  clay 
pipe  main  sanitary  sewer;  br  manholes; 
vit.  wye  branches;  5-in.  hyd.  cem.  cone, 
base  with  1^2 -in.  asph.  macadam  sur- 
face pavement.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  Jas.  K.  James, 
city  engineer. 


SANTA  BARBARA,  Cal.— Until  5  P. 
M.,  May  13,  bids  will  be  rec.  to  imp. 
Mountain  Ave.,  bet.  Sola  St.  and 
Micheltorena  St..  etc.,  involv.  1%-in. 
asph.  Conor,  w.  s.  on  o-in.  cem.  concr. 
base,  combined  curb  and  gut.,  concr. 
driveways,  6-in.  vit.  sewer,  hse.  conn.; 
1911  at.     C.  W.  Moore,  city  engr. 


GLENDALE,  Cai.  —  Proceedings 
started  to  imp.  Newby  St.  and  "Willard 
Ave.,  from  San  Fernando  Rd.  to  Glen 
Oaks  Blvd.,  involv.  5-in.  pave.,  sewers, 
etc. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Granite.  Const.  Co.,  Watsonville,  at 
$14,807,  awarded  cont.  by  city  to  imp. 
portion  of  STierman  St.,  involv.  grade, 
e.xcav.  and  fill,  pave  with  5-in.  Port, 
hydraulic  cem.  cone,  cone,  curbs, 
gutters,  catchbasins,  vitrified  clay  pipe 
sewers,   laterals,    wyes,    drain    pipe,   etc. 

Thompson  Bros.,  Fresno,  only  othei- 
bidders,   $14,991. 

IMPERIAL  COUNTY,  Cal— Until  June 
7,  bids  will  be  rec.  by  State  Highway 
Commission  to  grade  and  surface  with 
crushed  gravel  or  stone  or  with  de- 
composed granite,  6.5-mi.  bet.  Brawley 
and  Westmoreland.  See  call  for  bids 
niider  official  propo.snl  section  in  this 
i!!sue. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Until  June  7,  8  p.  m.,  bids  will  be  rec. 
by  E.  W.  Foster,  city  clerk,  to  imp.  El. 
Camino  Real,  9th  and  11th  Aves.,  in- 
volving hyd.  cone,  pave.,  7-in.  to  9-in. 
thick;  hyd.  cone.  curb.  1911  Act,  Bond 
Act  1915.  Cert,  check  10%  payable  to 
fity  req.  Plans  on  file  in  office  of 
clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  declares  inten.  (367)  to  imp.  King 
St.,  bet.  Missin  and  Bay  Sts.,  involv. 
cone,  walks  and  driveway  approaches; 
manholes;  cone,  curb;  corru.  metal  cul- 
verts; grade;  5-in.  cone,  pave  with  l\i- 
in.  asph.  cone,  surface;  portions  of  Bay, 
Peyton,  Dodero  Streets,  etc.,  involving 
walks,  driveway  approaches,  etc.  1911 
Act.  Protests  May  27.  S.  A.  Evans,  city 
clerk.  Jas.  K.  James,  city  eng. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Jaa. 
Currie,  1100  Penninsula  Ave.,  Burlin- 
game,  at  $38,093  (county  to  furnish 
culverts)  and  $2.49  for  rock  surfacing 
awarded  cont.  by  county  to  imp.  Ti- 
buron  Blvd.  from  Tiburon  to  Madera 
town  limits. 


SACRAMENTO,  Cal.— City  Eng.  A.  J. 
Wagner  making  surveys  to  imp.  Y  St., 
bet.  3rd  and  9th  Sts. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
June  7,  1:45  P.  M.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  pave 
old  Oroville-Wyandotte  rd.,  from  Gar- 
den Ranch  to  Wyandotte.  Est.  cost 
$18,500.  Plans  obtainable  from  Co.  Rd. 
Eng.  Harry  H.  Hume. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
County  Surveyor  Lloyd  Bowman  pre- 
paring spec,  to  pave  Connell,  Green 
Valley  and  Larkin  Valley  rds.  in  Pa- 
jaro  dist. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  H.  E.  C.  Feusier  preparing 
spec,  for  asph.  cone,  pavement  in  Sais, 
Nokomis  and  Madrone  Aves.,  property 
owners  having  petitioned  for  the  work. 


BERKELEY,  Alameda  Co.,  Cal.— City 
declares  inten.  (573)  to  imp.  Montecito 
-Ave.,  bet.  Spruce  St.  and  Santa  Barbara 
rd..  involv.  grade;  pave;  cone,  curbs, 
gutters;  6-in.  san.  sewer;  cone,  walks; 
4-in.  lateral  se'wers;  culverts.  1911  Act, 
Bond  Act  1915.  Protests  May  25.  M. 
Hann,   city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  (2981)  to  imp.  por- 
tions of  Virginia  St.,  bet.  Western 
Pacific  R.  R.  right-of-way  and  Twelfth 
St.,  involv.  grade;  1%-in,  Durite  asph. 
cone,  surface  pave  with  3-in.  asph 
cone,  base;  cem.  cone.  curb,  gutter; 
cone,  walks:  4-in.  vit.  sewer  lateral.'- 
6-in.  vit.  san.  sewer.  1911  Act,  Bond 
Act  1915.  Protests  May  24.  J.  J. 
Lynch,  city  clerk.  Wm.  Popp,  city 
engineer. 


SACRAMENTO  COUNTY,  Cal. — Until 
June  7,  bids  will  be  rec.  by  State  High- 
way Commission  to  widen  and  surface 
with  asph.  cone.  1.1  mi.  bet.  Globe  Iron 
Works  and  El  Camino  Ave.  See  call 
for  bids  nnder  official  nroposal  section 
in   thi.s  issue. 


MODOC  COUNTY,  Cal. — Until  June  7, 
bids  will  be  rec.  by  State  Highway 
Commission  to  grade  and  surface  with 
crushed  gravel  or  stone,  10.8  mi.  bet. 
Alturas  and  Royce  Ranch.  See  call  for 
bid.s  under  official  proposal  section  in 
this  issue. 


REDDING,  Shasta  Co.,  Cal.  —  Until 
May  17,  S  p.  m.,  bids  will  be  received  by 
Leslie  Engram,  city  clerk,  to  fur.  10 
class  B  35-ft.;  45  class  B  40-ft.  and  10 
class  A  45-ft.,  Western  Red  Cedar  poles, 
butt  creosoted  3-8ths  in.  guaranteed 
penetration.  See  call  for  bids  under  of- 
ficial  proposal   section   in   this   issue. 


PASADENA,  Cal. — Odell  Constr.  Co., 
702  Lane  Mtge,  Bldg.,  Los  Angeles, 
awarded  cont.  by  city,  at  $11,085,  to 
constr.  of  Annandale  reservoir  in  the 
Linda  Vista  Hills,  of  approx.  600,000- 
gal.  capacity,  involv.  approx.  5053  cu. 
yds.  excav.,  8947  sq.  ft.  concr.  lining, 
wood  rf.,  driving  and  backfilling  for 
tunnel. 


OAKLAND,  Cal.— W.  J.  Tobin,  527 
Santa  Ray  Ave.,  Oakland,  awarded  con- 
tract by  city  to  sewer  E-28th  St.,  bet. 
23rd  Ave.  and  pt.  205  ft.  west,  involv. 
8-in.  sewer,  $1.86;  manholes,  $25;  wye 
branches,   $1.00. 

Thos.  F.  Geary,  567  Valle  Vista  Ave., 
Oakland,  awarded  cont.  for  sewer  in 
Diana  Ave.,  bet.  73rd  and  76th  Aves., 
involv.  8-in.  pipe,  $3.75;  lampholes,  $25; 
wye   branches,    $1.00. 


GLENDALE,  Cal.— Until  10  a.  m.  May 
20,  bids  will  be  rec.  to  imp.  Justin  Ave. 
Flower  St.  and  Lake  St.,  involv.  55,093 
sq.  ft.  grade.  29,696  sq.  ft.  4-in.  asph. 
cone,  pave.,  3090  sq.  ft.  5-in.  cone.  gut. 
2217  lin.  ft.  "B"  curb,  1060  lin.  ft.  8-in. 
vit.  sewer,  2  f.  t.,  35  6-in.  hse.  conn., 
one  single  nozzle  fire  hydrants;  1911 
act.  John  F.  Johannsen,  city  eng.  A.  J. 
Van  Wie,  city  clerk. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Frank  Ferreira,  Oakland,  at  $3340  (eng 
est.  S3500)  awarded  cont.  by  city  to 
sewer  portions  of  Cortes  St.,  Del  Monte 
Ave.,  and  Anthony  St.,  involv.  1715  ft. 
6-in.  vit.  pipe,  $1.75  ft;  54  wye  branches 
$1  en:  3  manholes,  $75  ea;  4  inspection 
manholes,    $15    each. 

NORTH  SACRAMENTO,  Cal.  -  ;ity 
Eng.  J.  N.  Bidwell  preparing  spbv,.  for 
asph.  cone,  pavement  in  El  Camino, 
Redwood  and  Cedar  Aves.  Prop,  own- 
ers petitioned  for  work. 


LONG  BEACH,  Cal.  —  Until  9  a.  m.. 
May  25,  bids  will  be  rec.  to  imp.  Peter- 
son, Vernon,  Orizaba  Aves.,  involv.  350 
lin.  ft.  curb,  75  ft.  curb  armor,  1530  sq. 
ft.  walk,  250  sq.  ft.  cross-walk;  1911 
act.  R.  D.  Van  Alstine,  city  engr.  H.  C. 
Waughop,  city  clerk. 


OROVILLE,  Butte  Co.,  Cal.— Chico 
Contracting  Co.,  Chico.  at  $12,991.50 
awarded  cont.  by  city  to  imp.  portions 
of  Safford  and  High  Sts.,  involv.  550 
cu.  yds.  grading,  excavation,  $3.52;  120 
cu.  yds.  grading,  enbankment,  $3.52; 
46,500  sq.  ft.  Warrenite-Bit.  pave  on 
asph.  cone,  base,  $.21;  650  lin.  ft.  cone, 
curb,  $.60;  650  lin.  ft.  cone,  gutter,  $.45; 
reset  4  manholes,  $10;  reset  3  lamp- 
holes,  $10;  12  lin.  ft.  No.  8  corru.  cul- 
verts, $3;  40  lin.  ft  part  circle  cul- 
verts,   $2. 


LOS  ANGELES,  Cal.— B.  P.  Radich  and 
P.  S.  Tomich.  1253%  Sunset  Blvd.,  at 
$53,136.50  awarded  cont.  by  city  to 
const,  main  sewer  at  $40,000  and 
house  sewer  connections  at  $1.30  ft. 
in  Venice  Blvd.,  bet.  Cattaraugus  and 
Hutchinson   Aves. 


ET,  3EGUNDO,  Cal.  —  Petition  to 
widen  Collingwood  Ave.  as  a  portion 
of  114th  St.  is  in  circulation.  This  will 
provide  a  connection  through  to 
Orange  county.  Charles  Cramp,  di- 
rector of  the  association  for  El  Se- 
gundo. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
R.  McGray,  Taft,  at  approx.  $12,000 
awarded  cont.  by  county  to  const,  side- 
walks and  curbs  in  Birch.  Date,  Cedar, 
Elm  Sts.,  etc.,  in  Ford  City.  Dean  & 
Stroble.  Bakeisfleld,  at  approx.  $13,000 
cnly  other  bidders. 


LOS  ANGELES,  Cal.— Until  2  P.  M. 
June  1,  bids  will  be  rec.  by  county  to 
const,  sewer  sys.  in  West  Hollywood 
under  C.  I.  No.  140,  involv.  approx.  12.66 
mi.  sewer  mains.  Est.  contr.  price, 
$157,415.45. 


OAKLAND,  Cal. — J.  H.  Fitzmaurice, 
354  Hobart  St.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  Logan 
St.,  involv.  grade,  $.06;  cone,  curb,  $.77; 
cone,   pave.,    $.23. 


GRAND  CANYON,  Ariz.— U.  S.  Engrs. 
completing  spec,  for  36.2  mi.  section  of 
highway  along  the  southern  rim  of  the 
Grand  Canyon.  An  appropriation  by 
dept.    of    inter,    is    expected.      Est.   cost. 


SAN  BARB.ARA,  Cal.— Until  5  P.  M., 
May  26.  bids  will  be  rec.  to  imp. 
Samarkand  Dr.,  Serena  Rd.,  Lomita  Rd., 
Herraosa  Rd.  and  Wyola  Rd.,  involv. 
2-in.  to  3-in.  asph.  concr.  pave;  1911 
act.  S.  B.  Taggart,  city  clerk.  C.  W. 
Moore,   city  engineer. 


LOS  ANGELES.  Cal.— M.  N.  Guho, 
5316  8th  Ave.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $75,559.89  for  sewer  in  Hobart 
Blvd.,  bet.  Florence  Ave.  and  79th  St. 
(Denker  Ave.  and  78th  St.  Sewer  Dist.), 
involv.  main  sewer  at  $54,755  and  36,- 
142   ft.  hse.  conn,  at  88c  ft. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  May  25,  2:30  P.  M.  (previously 
reported  Mny  24),  bids  will  be  rec.  by 
H.  E.  Miller,  county  clerk,  to  imp.  por- 
tion of  Coast  Rd.,  in  Seaside  Rd.  Dist. 
Cert,  check  10%  req.  with  bid.  Spec, 
obtainable  from  Co.  Surveyor  Lloyd 
Bowman   on  deposit  of   $5,   returnable. 


OAKLAND,  Cal. — City  declares  inten. 
t'l  imp.  Seminary  Ave.,  bet.  Foothill 
lUvd.  and  Camden  St.  and  portion  ol 
V.'alnut  St.  adjacent  to  Seminary  Av,i., 
involv.  grade;  pave;  curbs;  corru.  iron 
and  cone,  culverts;  storm  water  inlet. 
l:Ul  Act.  Protests  May  27.  Eugene  K. 
Sturgis,  city  clerk.  W.  W.  Harmon, 
city   engineer. 

MARYSVILLE,  Yuba  Co.,  Cal. — War- 
ren Const.  Co..  28th  and  Poplar  Sts., 
Oakland,  at  approx.  $52,000  awarded 
(ont.  by  city  to  imp.  portions  of  Pine 
St.,  Lemon,  Maple  Orange,  Willow,  E 
and  B  streets,  involv.  grade,  pave  with 
Warrenite,  concrete  curbs,  gutters, 
sidewalks,  catchbasins,  headwalls,  and 
wingwalls,  6,  8  and  10-in.  cone,  sewer 
pipe  and  wood  headerboards. 
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WASHOE  CO.,  Nevada.  —  As  previ- 
ously reported,  bids  vi^ill  be  rec.  by 
State  Highway  Comm.  for  7.57-nii. 
highway  bet.  Sparks  and  Hafed.  Pro- 
ject involves:  7.57  mi.  prepare  sub- 
grade  and  should.,  5200  cu.  yds.  crush- 
ing', screening  and  loading  surf,  ma- 
terial at  Depos.  No.  1  (600  ft.  N.  Sta. 
200),  17,400  yd.  mi.  haul  surf,  material 
using  two  deposits.  11,100  cu.  yds. 
crush,  screen  and  load.  surf,  material 
at  Depos.  No.  2  (600  ft.  N.  Sta.  400  plus 
50),  14,900  cu.  yds.  spread  surf,  ma- 
terial, furnish  water  equip.,  1146  M. 
gals,  water  applied,  400  hr.  rolling 
surf.,  4100  lin.  ft.  wire  mesh  guard 
fence.  Alternate  Items  (to  be  includ- 
ed if  entire  contr.  is  surf,  from  Depos. 
No.  2)  (100  ft.  N.  Sta.  400  plus  50): 
16,300  cu.  yds.  crush,  screen,  and  load 
surf,  material,  33,250  yd.  mi.  haul  surf, 
material.  Plans  may  be  seen  at  high- 
way dept.,  Reno,  Nev.,  Las  Vegas,  Ely, 
and  Elko,  and  at  Bureau  of  pub.  rds., 
9  Main  St.,  San  Francisco.  Geo.  W. 
Borden,    Carson    City.    engr. 


HAYWARD,  Alameda  Co.,  Cal.— City 
will  start  proceedings  at  once  to  pave, 
etc.,  in  Second  St.,  bet.  A  St.  and  south 
city  limits.  Jesse  B.  Holly,  city  eng. 
M.  B.  Templeton,  city  clerk. 


TAPT.  Kern  Co.,  Cal.— Calif.  Const. 
Co.,  58  2nd  St.,  San  Francisco,  awardea 
cont.  by  city  to  imp.  portions  of  Main 
St.,  involv.  grade.  $0.0375;  bit.  pave 
with  Warrenite-Bit.  surface,  $0.2325, 
cone,  walks,  $0.23;  cone,  curb,  $0,715; 
cone,  gutter,  $0.0335;  remove  curbs, 
$0.10  lin.  ft.;  remove  walks,  $0.15;  cul- 
verts, A  type,  $95  ea. ;  culvert.s.  B  type, 
$500   ea.;   culverts,    C   type,    $600    ea. 


EL  DORADO  COUNTY,  Calif.— Fol- 
lowing bids  rec.  May  10  by  State  High- 
way Commission  to  grade  and  surface 
with  crushed  gravel  or  stone,  8.5-mi. 
in  El  Dorado  county  bet.  2-mi.  east  of 
Sportsman's  Hall  and  Riverton: 
Irey  &  Holden,  Lodi,  Cal.   (low)   $51,488 

C.    R.   Adams    53,981 

Ariss-Knapp     54,405 

A.    Heiden     54,836 

J.    F.    Collins     55.230 

J.    P.    Holland    57,145 

F.    C.    Payton    71,631 

Kaiser   Paving   Co 72,828 

Teislau    Bros 99,850 

Engineer's    estimate     54,819 


PLACEK  COUNTY,  Cal.— Following 
bids  rec.  May  10  by  State  Highway 
Comm.  to  const,  rein.  cone,  girder 
bridge,  24-ft.  wide,  over  Auburn  Ravine 
at  Lincoln  consisting  of  4  30-ft.  spans 
on  cone,  pile  bents  and  abutments  with 
grading  and  surfacing  of  approaches: 
Holdener   Construction   Co.,    2608 

R,     Sacramento     (low) $14,660 

Chas.    F.    Heintz     $16,888 

C.  F.   Bender    16,892 

Alfred  L.   Howe    17,775 

Renner    Foundation    Co 18,515 

C.    R.    Adams     19,975 

Engineer's    estimate     14,788 

SANTA-  BARBARA  COUNTY,  Cal.— 
Cornwall  Construction  Co.,  227  Eques- 
trian St.,  Santa  Barbara,  at  $134,709.25 
awarded  cont.  by  State  Highway  Comm. 
to  widen  with  Port.  cem.  cone,  anil 
surace  with  asph.  cone.  5.1  mi.  in  Santa 
Barbara  eounly,  bet.  Santa  .  Barbara 
<Tnd  Goleta. 


POMONA,  Cal.— City  Eng.  1< .  C. 
Froehde  preparing  spec,  to  pave  4th 
St.,  bet.  Parle  and  Towne  Aves.,  and 
White  Ave.,   bet.   2nd   and   Texas   Sts. 


LOS  ANGELES,  Cal.— Awards'  by  Bd. 
Pub.  Wks.  May  7  for  sewers  are: 

La  Cienega  Blvd.,  bet.  L.  A.  city 
boundary  n.  from  Romaine  St.,  and  L. 
A.  city  boundary  s.  from  Melrose  Ave., 
to  Joe  Garbovich,  2307  E.  2nd  St.,  at 
$17,447.05. 

Centinela  Ave.,  bet.  Santa  Monica  and 
Pico  Blvds.,  to  M.  Miller,  208  W.  2nd 
St.,   at    $36,119. 

Oak  Glen  Dr.,  bet.  Oakshire  Dr.  and 
n.  w.  terminus  of  that  portion  of  Oak 
Glen  Dr.  n.  w.  from  Broadlawn  Dr.  to 
Olivarri  Contr.  Co..  107  S.  Main  St., 
Santa    Ana,    at    $26,672.75. 

POUTL.\ND,  Ore.  —  Parker-Schram 
Co.,  Couch  Bldg..  at  $149,455,  sub.  low 
bid  to  city  to  const.  Rhine  St.  sewer 
extension;  engineer's  estimate,  $193,- 
543. 


REDDING,  Shasta  Co.,  Cal.— County 
orders  plans  to  widen  and  imp.  Pine 
Grove-Shingletown  unit  of  Mt.  Lassen 
Rd.  and  Igo-Arbuckle  mountain  unit  in 
rd.  to  Harrison  Gulch;  former  will  be 
approx.    2V^ -miles    long. 


NAPA,  Napa  Co.,  Cal. — Until  May  2  4, 
7:30  P.  M.,  bids  will  be  rec.  by  H.  H. 
Thompson,  city  clerk,  to  imp.  Randolph 
St.,  bet.  Colfax  and  Ash  Sts.,  involv. 
grade;  cone,  curb;  2-course  asph  ma- 
cadam pave,  42-ft.  wide;  cone,  catch- 
basins.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office   of  clerk. 


KERN  COUNTY,  Cal.  —  Warren 
Constr  Co.,  28th  and  Poplar  Sts.,  Oak- 
land, at  $49,419  awarded  cont.  by 
State  Highway  Comm.  to  widen  and 
surface  with  asph.  cone.  2.8  miles  in 
Kern  County,  bot.  1  mi.  south  of  Dt- 
lano    and    north    boundary. 

HAYWARD,  Alameda  Co.,  Cal.— 
Until  May  19,  8  P.  M.,  bids  will  be  rec. 
by  M.  B.  Templeton,  city  clerk,  to  imp. 
Front  St.,  bet.  B  and  A  Sis.,  involv. 
grade;  cone,  curb  and  gutter;  3'/^-in. 
asph.  cone,  base  with  li^-in.  Warren- 
ite-Bit. surface.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Jesse  B.  Holly, 
city  engineer. 


MONROVIA,  Cal.— Until  7:30  P.  M.. 
May  17,  bids  will  be  rec.  to  imp.  Plum 
Ave.,  and  California  Ave.,  involv. 
grade,  oil  tamped  pave.,  curb,  gutte'", 
cone,  swale,  cem.  walk,  san.  sewer, 
with  laterals:  1911  act.  Lewis  P. 
Bla'^k,    city    clerk. 


SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  Cal. — City  declares  inten.  (195)  to 
imp.  portion  of  Buchon  St.,  involv. 
grade;  6-in.  hyd.  cone,  pave;  hyd.  cone, 
curb,  walks,  driveway  approaches.  1911 
Act,  Bond  Act  1915.  Protests  May  21. 
Callie   M.   John,   city  clerk. 


SACRAMENTO,  Cal.— Until  Mav  20, 
5  P.  M.,  bids  will  be  rec.  by  H.  G. 
Denton,  eitv  clerk,  to  imp.:  (2076)  55th 
St.,  bet.  Filsom  Blvd.  and  pt.  920  ft. 
north,  involv.  vit.  pipe  sewer;  cone, 
manholes  with  c.  i.  covers. 

(2077)  alley  bet.  K  and  L.  15th  an.1 
16th  Sts.,  involv.  c.  i.  St.  drains  with 
vit.  sewer  connections;  vit.  pipe  sewers; 
1-in.  water  main  connections;  gradi: 
hyd.  cone,  pavement.  1911  Act,  Bond 
Act,    1915. 

Cert,  check  10%  payable  to  city  req. 
A.   J.   Wagner,   city    eng. 


BEVERLY  HILLS,  Cal.— Until  8  P. 
M.,  May  18,  bids  will  be  rec.  by  city  to 
imp.: 

Wilshire  Blvd.,  bet.  city  limits,  21^ 
mi.,  involv.  6-in.  concr.  base  wnth  2-in. 
Warrcnite  w.  s.,  under  1911  act.  Ap- 
pro.K.  quan.  are:  1,070,787  sq.  ft.  grade, 
668,131  sq.  ft.  6-in.  concr.  base,  4980 
sq.  ft.  6-in.  cDncr.  pave,  20,305  sq.  ft. 
8-in,  concr.  pave.,  931.901  sq.  ft.  2-in. 
Warrenitc  w.  s.,  11,432  sq.  ft.  314-in. 
a.«ph.  concr.  pave.,  206,000  sq.  ft.  wall., 
159,939  sq.  ft.  gut.,  25,619  ft.  "A"  curb, 
one  subway,  one  storm  sewer,  one  culv. 
1764  ft.  6-in.  hse.  sewers,  13  fire  hy- 
drants, 200  tons  asph.  concr.  patchintr. 
24,967  lin.  ft.  1%-in.  conduit,  2728  lin. 
ft.    2-in.   conduit. 

Stanley  Dr.,  from  Gregory  Way  to 
n.  city  limits,  involv.  95.769  sq.  f 
grade,  79,057  sq.  ft.  2-in.  Warrenite 
pave,  on  3-in.  asph.  concr.  base,  11,350 
sq.  ft.  G-in.  gut.,  2586  sq.  ft.  8-in.  gut.. 
2370  sq.  ft.  walk,  27  ft.  class  "B"  curb 
392   sq.   ft.  driveways. 

Realtor  Rd.,  and  other  Sts.,  involv. 
94,640  sq.  ft.  grade,  79,583  sq.  ft.  2-in. 
Warrenite  pave,  on  3-in.  asph.  concr. 
I'ase,  11,435  sq.  ft.  6-in.  gut..  2586  sq. 
ft.  8-in.  gut..  1036  sq.  ft.  walk,  83  ft 
"B"  curb. 

Hamilton  Dr.,  bet.  Gregory  Way  and 
Sail  VicLMUe  Blvd.,  involv.  75,152  sq.  f'. 
grade,  58,913  sq.  ft.  pave.,  10.669  S(i.  ft. 
6-in.  gut.,  881  sq.  ft.  8-in.  gut.,  4209  sq. 
ft.  walk,  6  ft  "'B"  curb,  560  sq.  ft. 
driveways. 

I'lans  obtainable  from  J.  C.  Albors 
city  engr.  Allan  U.  Matthews,  asst. 
city   engr.      1911    act. 


.\LHA.MBRA,  Cal.— City  selects  5-in. 
iisph  toner,  pavo.  for  Commonwealth 
Ave.,  bet.  Alarguerita  ami  Fremont 
Aves.     Harry  E.  Blake,  city  engr. 


LODI.  San  Joaquin  Co..  Cal.  —  Until 
May  24,  8  P.  >L,  bids  will  be  rec.  by 
J.  F.  Clakely,  city  clerk,  to  fur.  f.  o. 
b.  cars  Lodi,  1920  lin.  ft.  8-in.  and  1250 
lin.  ft.  6-in.  single  strength  ,S.  G.  V. 
sf-wer  pipe  L.  F.  Karzellotti,  city  eng. 
See  fall  for  bldw  nnder  fifliclal  pro- 
pOKul  Nectlon   fn   tbiH   iMnue. 


COLTON,  Cal. — City  votes  to  pave 
La  Cadena  Ave.,  bet.  8th  St.  and  Mt. 
Vernon  Ave.  with  5-in.  concr.  pave.  C. 
A.   Hutchinson,   city   engineer. 

NEVADA  STATE— Until  May  26,  2  P. 
M.,  bids  will  be  rec.  by  State  Highway 
Comm.  to  .surface  7.57  mi.  in  Washoe 
county,  bet.  Sparks  and  Hafed.  Geo. 
W.  Borden,  state  highway  engineer. 
See  onll  (or  bidM  under  ofllrial  prwpoaal 
Hection   In   tlilM   iwMue. 


LOS  ANGELES.  Cal. — Perry  L.  Hed- 
rick,  1016  Sanborn  Ave.,  awarded  cont. 
by  city  at  $53,765  to  imp.  N  Sherman 
Way,  bet.  Mulholland  St.  and  San  Fer- 
nando Rd.,  involv.  243,705  sq.  ft.  cone. 
pave,  and  incidental  items. 

OAKLAND,  Cal.  —  Until  May  20,  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis,  city  clerk,  to  const,  cement 
walks  in  Ocean  View  Dr.  1911  Act.  Cert. 
check  10%  payable  to  city  req.  Spec. 
on  file  in  office  of  clerk. 


ALHAMBRA.  Cal.— City  Eng.  H.  B. 
Blake  preparing  plans  for  sewers  In 
newly  annexed  Midwiek  Addition. 


M.ARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Surveyor  R.  R.  Arnold  prepar- 
ing spec,  to  grade  and  macadamize 
Avon  rd.,  bet.  Avon  and  Santa  Fe 
Crossing.   J.    H.   Wells,   county   clerk. 

GLENDALE,  Cal— City  plans  to  imp. 
r.nder  1911  act  as  follows:  Linden  Ave 
bet.  San  Fernando  Rd.  and  150  ft.  s.w. 
and  portions  of  other  sts:  grade,  6-ln. 
cone.  pave..  curbs,  walks.  wooden 
headers;  protests  May  20.  Olive  St,  bet. 
Broadway  and  Wilson  Ave.:  grade 
cem.  walks;  protests  May  20 


S.ACRAMENTO,  Cal.  —  Citv  declares 
inten.  2079  to  imp.  56th  St.,  from  J  St. 
to  pt.  608  ft.  south,  involv.  vit.  sewers- 
rone,  manhole.-!.  1911  Act.  Protests  May 
20.  H.  G.  Denton,  city  clerk.  A.  J.  Wag- 
ner, city  eng. 


SACRAMENTO.  Cal.  _  Citv  declares 
inten.  to  imp.  (20S1)  portion.-!  of  2nd 
Ave.,  61  Pt  St..  and  63rd  St..  involv  c.  I 
rlrains  with  sewer  connections;  const. 
vit.  sewers:  cone,  mnnholes:  1-in.  water 
"■■nin  connections:  asph.  cone.  pave 
I'*!!  Act.  Bond  Act  1915.  Protests  May 
''O.  H.  G.  Denton,  city  clerk.  A.  J.  Wag- 
ner, city  eng. 


'^'VRTINEZ,  Contra  Costa  Co..  Cal. — 
T'nHi  June  7,  11  A.  '\L.  bids  will  he  rec. 
bv  J.  H.  'Wolls.  county  clerk,  to  pave 
portion  of  Division  1.  countv  hiehwa.v 
svstem:  2  mi.  long.  R.  R.  Arnold.  Co 
.=!nrveyor.  Plans  on  file  in  office  of 
clerk. 


ARROYO  GRANDE.  San  Luis  Obispo 
Co..  Cal. — Oakland  Sewer  Construction 
Co..  Oakland,  at  $36,826.70  awarded 
contract  by  citv  to  const,  sewer  sys- 
tem, involv.  4-in.  and  8-in.  vit.  pipe. 
Burch  &  Beck.  enpin«'ers.  Commercial 
Bank  Bldg.,  San  Luis  Obispo.  Other 
bids:  Drainage  Construction  Co..  Santa 
.Ana.  $37,965:  O.  K.  Hearte,  Pasadena. 
$38,833:  W.  J.  Tobin.  Oakland.  $42,805: 
R.  -V.  Watson.  Los  .\ngeles.  $43,103; 
Frank  H.  Brigham,  Los  .Angeles  $43  - 
295;  Geo.  C.  DeGloyer.  Oakland.  $43- 
739:    T.    R.    Clinch.    Richmond,    $46.98?.' 

LIVINGSTON.  Merced  Co..  Cal. — A  E 
Cowell,  consulting  engineer,  Merced. 
commissirned  to  prepare  plans  for  sew- 
erage system  and  water  supply  svstem 
Plans  will  provide  for  purification  of 
sewage  before  running  Into  Merced 
river. 


TAFT.  Kern  Co..  Cal.— Until  Mav  17, 
S  P  M..  bids  will  be  rec.  bv  C.  A  Page 
city  clerk.  (173)  to  Imp.  Sixth  St.  bet' 
Warren  St.,  and  north  bddv.  line  of 
city  involv.  grade,  bituminous  asph. 
cone,  base  with  Warrenite-Bithulithic 
surface,  cone,  gutters,  curbs  and  side- 
walks. .Act.  1911,  Bond  Act  1925 
Cert,  check  10%  payable  to  city  req. 
Plans  on   file  in   oflflce  of  clerk. 
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LOS  ANGELES,  Cal.— Bids  rec.  by 
purch.  agent  for  materials  for  Sec.  28, 
X  Outfall  Sewer,  are: 

Pre-cast  cone,  pipe;  Bent  copper 
Pipe  Co.,  Grosse  Bldg.,  $3.62  ft  light 
and  $1.12  ft.  medium;  Western  Cone. 
Pipe  Co.,  ?4.12  light,  $4.42  medium; 
United  Cone.  Pipe  &  Constr.  Co.,  $4  35 
light  $4.42  medium.  This  firm  was  also 
low  on  24-in.  cem.  pipe  at  $1.6o  ft; 
Western  Cone.  Pipe  Co.  bid  $1.  (o  and 
United  Cone.  Pipe  Co.,  $1.8.5. 

Sewer  Brick:  Acme  Brick  Co.,  Hill- 
street  Bldg..  was  low  at  $14.40  per  1000 
for  200  M  common  sewer  brick.  Stand- 
ard Brick  Co.,  Western  Brick  Co.,  and 
Simons  Brick   Co.   each   bid   $14. 

Vitrified  Lining  Blks.:  Gladding,  Mo- 
Bean  Co.,  $122  and  Pac.  Clay  Products 
$122   per  M  ft.  ^         t,-        m 

Sand:  Blue  Diamond  Co.,  Big  iu- 
junga  Rick  &  Grav.  Co.,  Tjnion  Rock 
Co  Consumers  Rock  &  Gravel  Co.,  Re- 
liance Rock  Co..  Mayhugh-McGaffey 
Co  ea  sub.  bid  of  $1.70  per  ton  for 
mortar  sand  and  $1.60  per  ton  for  cone. 

sand.  ,.  T-,      1      /-I 

Crushed  Rock:  Reliance  Rock  Co.. 
Big  Tujunga  Rock  A  Grav.  Co.,  Union 
Rock  Co  Consumers  Rock  and  Gravel 
Co  Mavhugh-McGaffey  Co.,  and  Blue 
Diamond  Co.  ea.  sub.  bids  of  $1.9a  pel- 
ton  for  1-in.,  11/2 -in.  and  2 1/2 -in.  crushed 
rock  or  gravel.  ^   ™       /-.„ 

Portland  Cem.:  Riverside  Cem.  Co., 
Harris  &  Hull,  Calif.  Portland  Cem.  Co., 
Southwestern  Portland  Cem.  Co.,  and 
Mon  lith  Portland  Cem.  Co.  ea.  subm. 
b'd  of  $2.72  per  bbl.   for   1500  bbl.  cem. 


ARCADIA,  Cal.— Bids  rec.  by  city  to 
imp  Haven  and  Lorena  Aves.  rejected 
by  city  council  unopened  due  to  error 
in  proceedings.  This  imp.,  which  in- 
volv.  concr.  curbs  and  oil  mac,  will  be 
started  over  again. 

GLEXDALE.  Cal.— J.  C.  Hickey  320  S 
Palm  Ave..  Alhambra,  sub.  low  bid  to 
city  at  $87,667  for  sewers  in  Dist.  No. 
4  Palmer  Ave.,  Magnolia  Ave..  Cypress 
St  Fernando  Ct.,  Madison  Way,  and 
other  sts..  involv.  418  ft.  lO-m.  vit. 
pipe,  30,632  ft.  8-in.  vit.  pipe.  138  ft.  8- 
in  vit.  pipe  encased  in  cone,  12  tt.  b- 
in'  c  i  pipe,  12,246  ft.  6-in.  hse.  conn, 
incl  wyes,  25  ft.  6-in.  hse.  conn  en- 
cased in  cone,  7  6-in.  wyes  only.  34  m. 
h.,  8  drop  m.  h.,  17  jet.  cham.,  43  f.  t.. 
water  svs.  compl.  comprising  2010  ti. 
6-in  class  "B"  c.  i.  water  mains,  302 
ft  %-in.  serv.  conn.,  4  6-in.  single  fire 
hydrants.  Tther  bids  are:  B.  D.  Zaich. 
$94  174-  Joe  Grabovich,  798, 0o3;  Gogo 
and  Rados,  7109,552;  O.  K.  Hearte, 
$134,561.  

SACRAIMENTO,  Cal.  —  City  declares 
inten  (20Sn)  to  imp.  portions  of  53rd 
St  El  Dorado  St.,  etc.,  involv.  concrete 
curb,  walks,  gutters:  c.  i.  drains  with 
sewer  connections;  reset  c.  i.  gutter 
drains;  const,  vit.  sewers;  cone,  man- 
holes: 1-in.  water  main  connections;  4- 
in  tile  drains;  asph.  oonc.  pave  with 
seal  coat.  1911  Act,  Act  1915.  Protests 
May  20.  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,   city  eng. 

CONCORD.  Contrn  Costa  Co.,  Cal.-- 
Until  Mav  19.  bids  will  be  rec.  bv  town 
trustees  to  pave  6 'A  blocks  of  Sts., 
involv.  grading:  fi-in.  cone,  and  asph 
macadn.rn  pavements;  curbs,  gutters. 
Ross  L.  Calfee.  engineer,  221  So.  22nd 
St.,  Richmond.  Plans  on  file  in  office 
of  town  clerk. 

MONROVIA,  Cal.— City  plans  to  imp. 
Violet  .\vc.,  bet.  Orange  Ave.  and 
Whmite  Oak  Ave.,  and  portions  of 
other  Sts.:  curb,  gut.,  concr.  swalo. 
sewer  laterals,  oil  mac.  pavve.;  1911 
act.     Protests,  May  17. 


SAN  BERNARDINO,  Cal. — Geo.  Herz. 
San  Bernadrino,  awarded  cont.  by  city 
at  $14,490  to  imp.  Genevieve  St.,  bet. 
Arrowhead  Square  and  29th  St..  29th 
St.,  Mountain  View  Ave.  and  portions 
of  other   Sts.,   involv.   4-in.   concr.   pave. 

OROVILLE.  Butte  Co.,  Cal.— Super- 
visors approve  spec,  to  pave  Gardena 
Ranch  Rd.  to  Wyandotte;  est  .  cost, 
?18,500.  Harry  H.  Hume,  county  road 
(elngineer. 

SA.CRAMENTO,  Cal. — Clark  &  Henerv 
Constr  Co..  Chancerr  Bldg.,  Sacra- 
mento, at  $5484  awarded  cont.  by  city 
to  imp.  12th  St.,  bet.  North  B  St.  and 
pt.   40  ft.   north   of  subway  gates. 


TAFT,  Kern  Co.,  Cal. — California 
Consul-.  C^  .  08  2nd  St..  San  Francisco, 
awarded  c  nt.  by  city  '^  imp.  po'ions 
of  Center,  Third  and  I  th  Sts.,  1  .'olv. 
grade,  $0.0375  sq.  ft.,  bt.  pave  with 
Warrenite-B:t.  surface,  $0.02325;  cone, 
walks,  $0.23;  cone,  curb,  $0,715;  cone, 
gutter,  $0,335;  remove  existing  cone, 
curb,  $.10  lin.  ft. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  24,  5  P.  M.,  bid.s  will  be'  re<-. 
by  .\.  L.  Banks,  city  clerk,  to'  const, 
comb,  curb  and  gutter  walks;  retain- 
ing wall;  pedestals,  stens  and  electro- 
lier standards  around  portions  of 
Block  21 V2.  v.-est  of  Center  St.  Ceri. 
check  10%  payable  to  city  auditor  req. 
Spec,  on  file  in  office  of  clerk.  W.  B. 
Hogan,   city   engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  24,  5  P.  M.,  bids  will  be  re-:, 
by  A.  L  Banks,  city  clerk,  to  imp.  por- 
tions of  Oak  and  Center  Sts.,  Steam- 
boat Leve  and  Fremont  St.,  in  vicinit.' 
of  Memorial  Auditorium.  Cert,  check 
10%  piyable  to  city  auditor  req. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,  city  engineer. 

BERKELEY,  Alameda  Co.,  C.tI. — .1. 
M.  Heafey,  2030  High  St.,  Oakland 
awarded  cont.  by  city  to  imp.  portions 
of  Center  St.  and  Milvia  St..  with  10- 
in.   sewer,   manholes,   lampholes,   etc. 


LONG  BEACH,  Cal.— City  plans  to 
imp.  Golden  Ave.,  bet.  4th  and  6th  Sts 
etc..  involv.  6-in.  concr.  base  pave,  with 
2-in.  asph.  concr.  w.  s.,  curb,  walk.«. 
gut.,  reinf.  concr.  pipe  and  cem.  pipe 
storm  drain,  8-in.  cem.  concr.  pave.,  etc. 
1911  act.  Protests,  June  1.  H.  C. 
Waughop,  city  clerk. 

SANTA  ROSA,  Sonoma  Co..  Cal.  — 
Until  May  18,  8  p.  m.,  bids  will  be  rec. 
by   C.   B.   Reid,   city  clerk,   to   imp.: 

(1070)  portions  of  King  St.,  from  5th 
Street  to  Benton  St.,  involv.  grade,  3- 
in.  Willite  Process  Asphaltic  Concrete 
surface  on  4-in.  base  formed  by  re- 
constr.  of  existing  water  bound  ma- 
cadam, hyd.  cem.  cone,  curbs  and  gut- 
ters. 

(1062)  Wilson  St..  from  2nd  St.  to 
3rd  St.,  involv.  grade,  3-in.  Willite 
Process  Asph.  cone,  surface  on  4-in. 
base  formed  by  reconstr.  of  existing 
waterbsund  macadam,  hyd.  cem.  cone, 
curbs    and    gutters. 

(1073  Sonoma  Ave.,  from  "B"  St.  to 
18  ft.  east  of  Sonoma  Ave.  bridge,  in- 
volv. grade,  3-in.  Willite  Process  Asph. 
cone,  surface  on  4-in.  base  formed  by 
reconstr.  existing  water  bound  ma- 
cadam, hyd.  cem.  cone,  curbs  and  gut- 
ters. All  under  1911  Act,  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.   Paul  Green,  city  eng. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  Crummey,  Sharon  Bldg.,  San 
Francisco,  awarded  cont.  by  city  to 
imp.  Washington  St.,  bet.  10th  and  16th 
Sts.,  involv.  1%-in.  Warrenite-bit.  sur- 
face on  3-in.  bituminous  cone,  base 
pave;  const,  hyd.  cem.  cone,  curb,  gut- 
ter; cone,  walks;  4-in.  vit.  sewer  lat- 
erals. 

BERKELEY,  Alameda  Co.,  Cal.— 
Until  May  18,  10  A.  M.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  to  re- 
const,  portion  of  parkway  curbs,  etc., 
in  Piedmont  Ave.,  bet.  Dwight  Way 
and  Piedmont  Place.  Cert,  check  10% 
payable  to  city  req.  Spec,  obtainable 
from   clerk  on  deposit  of  $5  returnable. 


SAN  BENITO  COUNTY,  Cal— Granite 
Constr.  Co..  Watsonville.  at  $133,879.40 
awarded  cont.  by  State  Highway  Com- 
mission to  widen  with  Port.  cem.  cone, 
and  surface  with  bituminous  macadam 
6.9  mi.  bet.  San  Juan  Bautista  and  Hol- 
IJster. 


SACRAMENTO,  Cal.— Until  May  20. 
5  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  Imp.:  (2078)  allov 
Let.  M  and  N,  8th  and  9th  Sts.,  involv. 
c  i.  street  drains  with  vit.  pipe  sewer 
connections;  vit.  pipe  sewers;  1-in. 
wnt'  r  main  connections;  grade;  hyd. 
cone,   pavement. 

(2075)  Weller  Way,  bet.  Freeport 
Blvd.  to  pt.  560  ft.  east,  involv.  con.", 
curb,  gutter;  c.  i.  drains  with  sewer 
connections  of  vit.  pipe;  vit.  pipe 
f^ewers;  4-in.  dia.  tile  drains;  cone, 
manhole;  1-in.  water  main  connections: 
grade:  asph.  cone,  pave  with  seal  coat. 
1911  Act,  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  A.  J.  Wag- 
ner,   city   engineer. 


EL  MONTE,  Cal. — City  plans  to  imp. 
Brocl^way  Ave.,  bet.  Nevada  St.  and 
12.5  ft.  west  from  lot  66,  Tr.  5428,  and 
portions  of  other  Sts.:  5-in.  to  7-in. 
concr.  pave.,  curb,  walk,  4-in.  std. 
screw  water  pipe,  6-in.  vit.  hse.  sewera, 
m.  h.;  1911  act.  Protests,  June  7.  E. 
B.    Moore,    city   clerk. 


BERKELEY,  Alameda  Co.,  Cal.— 
Until  May  18,  10  A.  M.,  bids  will  be  r-^c. 
by  Emma  M.  Hann.  city  clerk,  to  const, 
combined  storm  and  sanitary  sewer  in 
Bancroft  Way,  bet.  Telegraph  Ave.  and 
Bowditch  St.  -Cert,  check  10%  payable 
to  city  req.  with  bid.  Spec,  obtainable 
from  clerk  on  deposit  of  $5.  return- 
able. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Un- 
til May  18,  8  p.  m.,  bids  will  be  rec.  by 
C.   B.   Reid,   city   clerk,   to   imp.: 

(1066)  Glenn  St.,  from  Carrillo  St.  to 
College  Ave.,  involv.  grade,  3-in.  Wil- 
lite Process  Asph.  cone,  surface  on  4- 
in.  base  formed  by  reconst.  of  existing 
water  bound  macadam,  constr.  hyd. 
cem.    curbs  and   gutters. 

(1068)  Johnson  St.,  from  Orchard  St. 
to  Beaver  St.,  involv.  grade,  3-in.  Wil- 
lite Process  Asph.  cone,  surface  on  4- 
in.  base  formed  by  reconstr.  of  existing 
water  bound  macadam,  const,  hyd.  cem. 
curbs  and  gutters. 

(1064)  Tenth  St.,  from  Washington 
St.  to  "B"  St.,  involv.  grade,  3-in.  Wil- 
lite Process  Asph.  cone,  surface  on  4- 
in.  base  formed  by  reconstr.  of  existing 
ing  water  bound  macadam,  constr.  hyd. 
cem.  curbs  and  gutters.  All  under  1911 
Bond  Act.  Cert,  check  10%  payable  to 
city  req.  Paul  Green,  city  eng. 


TUCSON,  Ariz. — Lee  Moor  Const.  Co., 
El  Paso,  Texas,  awarded  cont.  by  city 
to  const.  East  Side  Sewer  Dist.  Approx. 
quan.  and  unit  prices  are:  4  cu.  yds. 
"A"  concr.  $28  yd.,  3  cu.  yds.  "C"  concr. 
$28  yd.,  43  m.  h.  with  6-ft.  inside  bot- 
tom diam.,  78  m.  h.  with  5-ft.  inside 
bottom  diam.,  82  1.  h.  $18  ea.,  21.  f.  t. 
$153  ea.,  47,000  cu.  yds.  excav.  8  ft.  or' 
less  in  depth  $1.35  yd., -1.8,000  cu.  yds. 
excav.  over  S  ft.  in  depth  $1.35  yd., 
52,500  ft.  8-in.  cem.  pipe  59.5c  ft.,  1500 
ft.  12-in.  cem.  sewer  91c  ft.,  9600  ft. 
16-in.  cem.  sewer  $1.51  ft.,  11,500  ft. 
24-in.  cem.  sewer  -3.80  ft.,  97  survey 
mon.  -10  ea.,  104  ft.  12-in.  c.  i.  pipe  -4 
ft;  addition  over  8  ft.  in  depth  6-ft. 
m.  h.  at  $1  per  vert,  ft;  additional  over 
8  ft.  In  depth  5-ft.  m.  h.  $1  per  vert. 
ft. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
o2o  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New    ;in(I    Used.   Bought.  Sold.  Exchanged,   Rented  and   Repaired 

Iiidnstrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 
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LOS  A.N'OKLICS,  Cal. — Until  10  A.  M, 
May  24,  bids  will  be  rec.  by  Bd.  Pub. 
Wk.s.   to   imp.: 

Atesian  St.,  bet.  Ave.  33  and  Ave.  2b: 
371  c.  y.  cut,  168  c.  y.  fill,  42,086  2-in. 
asph.  concr.  w.  s.  on  4-in.  A.  C.  bas3, 
3998  s.  f.  6-in.  concr.  pave.,  1491  f*. 
light  unpla.s.  curb,  6464  s.  f.  one- 
course  wallc,  reinf.  concr.  cudv.,  san. 
sewer,    145   ft.   hse.   sewers. 

Rosanna  St..  bet.  Riverside  Dr.  and 
800  ft.  n.  e.  from  Ripple  St.:  8988  c.  y. 
cut.  247  c.  y.  fill,  208,965  s.  f.  .'i-in.  concr. 
pave,  with  7-in.  expan.  jt.  on  centr" 
line,  51C0  ft.  lig-ht  unplas.  curb,  23,997 
s.  f.  one-course  cem.  walk,  storm  drain, 
san.  sewer,  5830  ft.  hse.  sewers.  Re- 
move  110   ft.   curb  and   615  s.   f.   walk. 

Grand  View  St.,   bet.   7th   and   8th  S's 

grade,    remod,    with    asph.    pave.,    asph. 

concr.    pave.,    concr.    pave.,    curb,    walk, 

■  combin.    gut.,    concr.     gut.,     vit.    siorn 

drain,    vit.    hse.    sewers,    reinstall    2    or- 

» nam.    lights. 


GLENDALE,  Cal.— Until  10  A.  M 
May  27,  bids  wil  Ibe  rec.  to  imp.  Arden 
.'.ve.  and  Kenilworth  Ave.,  involv.  31,- 
620  sq.  ft.  grade,  incl.  raising  f.  t.,  17,- 
629  sq.  ft.  5-in.  mac.  pave.,  3042  sq.  ft. 
Tj-in.  cem.  concr.  gut.,  1556  ft.  "li"  curb, 
one  6-in.  single  nozzle  fire  hydrant, 
1911  act.  John  F.  Johannsen,  city  en- 
gineer.     A.   J.    Van   Wie,   city   clerk. 


GLENDALE,  Cal. — Until  10  A.  M., 
May  27,  bids  will  be  rec.  to  imp.  Orange 
St..  Colorado  St.,  Harvard  St.,  Haw- 
thorne St.,  and  Broadway,  involv.  15,- 
647  sq.  ft.  grade,  30,114  sq.  ft.  asph. 
concr.  pave.,  27,706  sq.  ft.  grade  and 
oil,  3426  sq.  ft.  walk,  3381  sq.  It.  5-in. 
concr.  gut.,  251  ft.  armored  curb,  2272 
ft.  "B"  curb,  1006  sq.  ft.  5-in.  concr 
pave.,  one  reinf.  concr.  culv.,  32  water 
services  to  be  extended  and  re-con- 
nected, 2  fire  hydrants  to  be  moved 
and  re-connected,  move  and  re-connect 
ornam.  light  sys.;  1911  act.  .John  F. 
Johannsen,  city  engr.  A.  J.  Van  Wie. 
city  clerk. 


MONTEREY,  Monterey  Co.,  Cal. — J. 
L.  Conner,  Monterey,  at  $43,146.75 
awarded  cont.  by  city  to  imp.  D.'l 
Monte  Ave.,  involv.  152,200  sq.  ft.  cone, 
pave.,  $.22;  25,700  sq.  ft.  cone,  walks, 
$.16;  6130  lin.  ft.  cone,  curb,  $.40;  21 
sidewalk  crossings,  12-ft.  wide,  $1C 
each;  1  sidewalk  crossing,  25-ft.  wide, 
$20;  354  lin.  ft.  30-in.  vit.  pipe  culvert, 
$6;  50  lin.  ft.  12-in.  cem.  pipe  culvert, 
$2;  2  catchbasins,  $50  ea. ;  470  lin.  ft. 
6-in.  san.  sewer,  $.75;  2  manholes,  $75 
ea.;  175  lin.  ft.  4-in.  house  sewers,  $.75. 
Other  bids:  J.  J.  Janes,  .$51,455.35;  En- 
gineer's   est.,    $51,135.7&. 


PASADENA,  Cal. — Until  10  A.  M.,  May 
25,  bids  will  be  rec.  to  imp.  under  1911 
act: 

Craig  Ave.,  bet.  Walnut  and  Colora- 
do Sts. :  Grade,  curb,  gutter,  walk. 
culvert. 

Blanche  St.,  bet.  Greenwood  Ave.  and 
Huntington  Dr.:  grade,  curb,  walk,  gut., 
culv. 

Plans  on  file  at  office  of  city  engr., 
W.  C.  Earle.  Bessie  Chamberlain,  city 
clerk. 


EUREKA,  Humboldt  Co.,  Cal. — Bids 
will  be  asked  at  once  by  county  to 
pave  with  Warrenite,  roads  at  Loleta; 
const,  approach  to  lower  Mad  River 
bridge;  Warrenite  pavement  in  rdwy. 
from  Janes  Creek  school  to  Mad  River 
bridge.  Fred  M.  Kay    county  clerk. 


MODESTO,  Stanislaus  Co.,  Cal.— 
Until  June  15.  bids  will  be  rec.  by 
county  to  pave  McHenry  ltd.  from 
Stoddard  school  to  Stanislaus  river 
bridge,  also  to  pave  %  mi.  of  Oakdale 
ltd.  I'lans  obtainable  from  J.  H 
Hoskins,    county   surveyor. 


PASADENA,  Cal.— Until  10  A.  M., 
May  25,  bids  will  be  rec.  for  san. 
sewer  in  Chamberlain  St.,  bet.  West 
Ave.  and  Avalon  St.  Plans  on  file  at 
office  of  City  Engr.  W.  C.  Earle.  Bessie 
(  hamberlain,   city   clerk. 


Whatever 

Your 

Question 

Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word — the  meaning  of  overhead, 
novocaine,etc.,thi3 "Supreme  Authority" 

WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  407,000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimcn  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


GET  BUSINESS  BY  MAIL 

60    pages    of    vital    business    facis    and 
figures.      Wlio,    wliere    and    liow    many 
your    y.rnspecis    are. 
8,0100    line's   of    business    qovered.     Com- 
plied   bv    tl:e    Largest    Directors'     Vnb- 
llsliers    ill    Iho   world,    tliru    infomiation 
obtained     bv     actual     door-to-door     c:\n- 
tass.         Write  for  vour  FREE  copy 
R  L  POLK  &  CO..  Detroit,  Mich. 
810   POLK     DIRECTORY     BLDG 


OFFICIAL    PROPOSALS 

(Continued   from  Page   20) 


\OTirK   TO    BinrJKKS 


(Odar     Polex — (it     of     Itptldinn;) 

NOTICE  IS  HEKIOKy  GIVEN  that 
sealed  bids  or  proposal.s  will  be  re- 
ceived by  the  FJoard  of  Trustees  of  the 
City  of  Reddintc.  California,  at  the 
office  of  the  Clerk  of  said  Board,  in 
the  City  Hall  of  sard  City  of  Rf-ddinR, 
unUI  8  oVIock  P.  M..  on  May  17.  1928. 
for  furnishing  the  following  described 
cedar  poles,   to-wit: 

10  Class  B  3.'>  feet,  45  Class  B  40 
feet,  and  10  Cla.ss  A  45  feet.  Western 
Red  Cedar  poles,  quality,  workman- 
ship and  measurement  guaranteed  to 
comply  strictly  with  N.  E.  L.  A.,  speci- 
fications, butt  creosoted  %ths  inch 
guaranteed  penetration. 

Proposals  must  be  sealed  and  marked 
"Proposals  for  furnishing  Cedar  Poles," 
,nnd  addressed  to  Board  of  Trustees  of 
City    of    Jiedding,    California. 

Bids  will  be  opened  in  public  at  the 
office  of  said  Board  of  Trustees,  In 
the  City  Hall,  at  8  o'clock  P.  M.,  on 
the  17th  of  May,  1926,  and  the  contract 
If't  to  the  lowest  responsible  bidder. 
The  Board  reserves  the  right  to  reject 
niiv    and   all    bids. 

Dated  May  5,   1926. 

LESLIE    ENGRAM, 
(  lerk   of  Board   of     Trustees,     City      jf 
Redding. 


XOTICK    TO    IIIDDKK.S 


(Sewer    Pipe — Loili,    Calif.) 


The  Board  of  Trustees  of  the  City  oi 
r>odi  will  receive  sealed  proposals  for 
the  furnishing  of  the  following  size." 
and  quantities  of  single  strenght  S.  G. 
V.  Sewer  Pipe  to  be  priced  f.  o.  b.  cars 
at  Lodi,  California,  or  if  delivered  by 
truck,  price  quoted  will  be  for  deliv- 
er.v  at  nearest  accessible  point  on  the 
job  for  which  pipe  is  to  be  used,  (Cali- 
tcrnia    .Street    Sanitary    Sewer). 

Bids  must  be  delivered,  sealed  and 
plainly  marked  to  indicate  contents, 
into  the  hands  of  the  City  Clerk  of 
the  City  in  his  office  in  tlie  City  Hall 
of  the  City  of  Lodi  prinr  t<>  the  hour 
of  S  o'olofk  II.  m.,  of  Monday,  May  24. 
lS>2Ci,  at  which  time,  the  said  Board 
of  Trustees  will  publicly  open  and 
declare  all  bids  received.  Bid.'?  must 
be  accompanied  by  cash,  certified 
check  or  acceptable  bidders  bond  in 
the  amount  of  10  per  cent  of  the 
amount  bid  made  payable  to  the  City 
as  a  guarantee  of  delivery. 

Pipe  required' — 

1920  lin.  ft.  more  or  less  of  8  inch 
diameter. 

1250  lin.  ft.  more  or  less  of  6  inch 
diameter. 

All  pipe  furnished  must  be  of  num- 
ber one  grade  and  n,ust  conform  to 
the   tests   prescribed   for  such  grade. 

The  Board  of  Trustees  reserves  the 
right   to   reject   any   and   all   bids. 

By  order  of  the  Board  of  Trustees 
of  the  City  of  Lodi. 

J.    F.    BLAKELT, 
City   Clerk. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work — work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pipe  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION    STREET  SAN    FRANCISCO,   CALIF. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 

lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  you  want  competition — if  you  want  independent 
contractoi-8  to  figure  your  job — if  you  want  the 
loivest  possible  hid — send  particulars  of  your 
project  to 

Ijuilding  &  ELingineering  INews 


Saturday,    May    15,    1926 


BUILDING    AND    ENGINEERING     Xi:v.S 
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Contracts  Awarded  ycnsjVccepiancesjEtc. 


I 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1542 

]{ummelsbu 

rg             Carson 

2000 

ir)4  3 

Mazucatto 

(Jwncr 

1250 

1544 

Olmo 

Woodside 

9000 

1545 

Hig-gins 

Barrett 

2000 

K)46 

Marra 

Owner 

5200 

1547 

Marra 

Owner 

14000 

1548 

Johnson 

Owner 

18000 

1549 

Johnson 

Michel 

1998 

1550 

Blanck 

Owner 

4000 

1551 

Eckstein 

Lundy 

2000 

1552 

Tadwick 

Meyer 

4000 

1553 

Klein 

Klein 

7000 

1554 

Krafft 

Owner 

4000 

1555 

St.    Joseph 

Leonard 

1556 

Leahy 

Weismann 

6000 

1557 

01den.s 

Melz 

1400 

1558 

Oser 

Schultz 

100.) 

1559 

Berti 

Owner 

20000 

1560 

Harkins 

Wiander 

3000 

1561 

McAdam 

Owner 

3500 

1562 

Jenson 

Workingman's 

1925 

1563 

Moll 

Owner 

3000 

1564 

Smith 

Owner 

6000 

1565 

King 

Owner 

1000 

1566 

Hubert's 

Glaser 

1000 

1567 

Dalgero 

Dal    Bon 

7850 

1568 

Cresta 

Cuneo 

5000 

1'569 

R  C  Archbishop          Owner 

10000 

1570 

Figone 

Owner 

25000 

1571 

Parkes 

Andrews 

4000 

1572 

Ohlsen 

Owner 

3000 

1573 

Pauson 

Owner 

1500 

1574 

Barsotti 

Tazavza 

1180 

1575 

Rauschen 

Trollman 

3000 

1576 

Barman 

Owner 

6000 

1577 

Beltrano 

De   Lucca 

6900 

1578 

McLeod 

Owner 

2500 

1579 

Chicks 

Owner 

6000 

1580 

Brown 

Owner 

18000 

1581 

Burns 

Disston 

20000 

ALTERATIONS' 

(1542)      NO.   555   HAIGHT.   Remodel  for 

store. 
Owner — T.    Rummelsburg 

St.,  San  Francisco. 
Architect — None. 
Contractor — Otto    Carson, 

St.,  San  Francisco. 


940      Sutter 


180 


Jessie 
$2000- 


STORE 

(1543)      W  THIRD  78   S  Bay  View.  One 

story   frame   store, 
(pwner — E.  Mazucatto,  4911   3rd  St.,  San 

Francisco. 
Architect — None.  .f;i250 


DWELLINGS 

j;i544)      W  NEBRASKA  —  S  Powhattan 

'.-"      Three      one-story      and      basement 

.  ■       fi'ahie  dwellings.        ' 

Owner — Frank  Olmo,  3359  Mission  St., 
San    Francisco. 

Architect — J.  D.  Woodside,  2661  Sac- 
ramento St.,  San  Francisco. 

Contractor — J.  D.  Woods,  2661  Sacra- 
mento St.,  S.  F.  $3000  each 


BOILER   HOUSi; 

(1545)  NE  JER"ROLD  &  SAN  BRUNO 
Ave.  One-story  boiler  house  for 
dry   kiln. 

G>wner — Higgins  Lumber  Co. 

Architect — J.   Miller. 

Contractor — Barren  &  Hilp,  918  Harri- 
son  St.,   San   Francisco.  $2000 


FL  A.TS 

(i5'40)  N  TAYLOR  PLACK  155-6  E 
Taylor  St..  Two-story  and  base- 
ment frame   (2).  flats. 

Owner — F.   Marra. 

Architect — P.  Kighetti,  12  Geary  St., 
San   Francisco.  $5:dU0 


FLATS 

(1547)      S    FILBERT    155    E    Taylor    St. 
I'vYo-story     and     basement     frame 

(4)    flats. 
Owner — F.   Marra. 
Architect — P.     Righetti,     12    Geary     St., 

San  Francisco.  $14,000 


nWELLINGS 

(1548)  S  SANTIAGO  45,  70,  95.  120.  145 
and  170  R  Twenty-second  Ave. 
Six  one-story  and  basement  frame- 
dwellings. 

Owner — Johnson  &  Erlendson,  5312 
Mission   St.,  S'an  Francisco. 

Architect— None.  13000       a 


SERVICE    STATION 
(1549)       NE    FOLSOM    AND    16TH    STS. 

1-story  steel   seivice   station. 
Owner  —  Johnson    &    Wilson,    7th    anJ 

Brannan    Sts.,    S.    F. 
Architect — None. 
Contractor    • —    Michel    &    Pfeffer    Iron 

Works,    1415    Harrison   St.,    S.   F. 

$1998 


DWELLING 

(1550)  W  MIRAMAR  AVE.  75  S  Wild- 
wood.  1-story  and  basement  frame 
dwelling. 

Owner — Dr.  William  A.  Blanck,  2832 
Mission   St.,   S.  F. 

Architect — G.  A.  Berger,  309  V.-^lencia 
St.,   S.   F.  $4000 


DWELLING 

(1551)  N  ALVARADO  155  E  Diamond 
2-story   and    basement   frame  dwlg. 

Owner — Wilfred  J.  Eckstein,  542  Lin- 
den   St.,   S.   F. 

Architect — None. 

Contractor — A.  L.  Lundy,  106  11th  St, 
San     Francisco.  $2000 


STORE.   FLaT 

(1552)  N  TARAVAL  82-6  E  32XD  AVE. 
2-story  and  basement  frame  store 
and   fiat. 

Owner — A.    M.    Tadwick. 

Architect — None. 

Contractor  —  Meyer  Bros.,  First  Na- 
tional   Bank    Bldg.     S.    F.  $4000 


FLATS 

(1553)      E    SEVENTH    AVE.    100    N    Ca- 

brillo.         2-story       and       basement 

frame    (2)    flats. 
Owner — L.    and    E.    Klein,    1568    Fulton 

St.,   S.   F. 
Architect — None. 

Contractor — E.    Klein,    1568    Fulton    St. 
San    Francisco.  $7000 


DWELLING 

(1554)  N     TURK     168-4     W     SCOTT. 

1-story  and  basement  frame  dwlg. 
Owner— H.  Kraft,  1744  Turk  St.,  S.  F. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,   S.   F.  $400'J 

nUlLDING 

a555)  BAY  VIEW  and  NEWHALL. 
One-story  concrete  help's  quarter 
building. 

Owner — St.  Joseph's  Orphanage,  prem- 
ises. 

Architect — None. 

v^ontractor — John  J.  Leonard,  180  Jes- 
sie  St.,  S.  F.  Cost,   not  stated. 


ALTEliATlONS 

(1556)  NE  CLEMENT  and  19TH  AVE. 
Remodel    Hat    for    2    apartments. 

Owner — D.    K.    Leahy,    3334    Fulton    St., 

San    Francisco. 
Architect — I'lans    by   owner. 
Contractor  —  L.    M.    Weismann    &   Son, 

4067    18th   St.,   S.   F.  $6000 

BAKE    OVEN 

(1557)  E  I'OLK  32  N  Green.  Con- 
struct  brick    balve   oven   for  baker.v 

Owner  —  Olden's  Confectionery,  44  3 
Castro   St.,   San   Francisco. 

-Viehitect — None. 

Contractor — I'aul  Metz,  855  44th  St., 
Oakland.  $140  J 
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Eddy. 


ALTERATIONS 

(1558)      W     FILLMORE 

Alter    stores. 
Owner— Harry    Oser,    Call    Bldg.,    S.    F. 
Architect — None. 
Contractor  —  Schultz     Constr.    Co.,     46 

Kearny   St.,   San   Francisco.        $100(.' 


ALTEltATIOXS 

(1559)  NO.  2171-73  PACIFIC  AVE. 
litmodel  and  general  alterations  io 
apartments. 

Owner — J.    M.    O.    Berti,    251    Sutter    St., 

San    Francisco. 
Architect — J.    I.      Mitrovich,      DeYoung 

Bldgr..    San    Francisco.  $20,000 

DWELLING 

(1560)  E  EXETER  125  S  Paul  Ave. 
1-story   and   basement   frame  dwlg:. 

Owner — C.    P.    Harkins. 
A  rch  i  tect — None. 

Contractor  —  E.  Wiander  &  .Son,  641 
Broderick    St.,    S.    F.  $3000 


DWELLING 

(1561)  W  THIRTIETH  AVE.  200  S 
Taraval.  1-story  and  basemeD*^ 
frame    dwelling. 

Owner — A.  McAdam  and  J.  Bernie,  218 
Holloway   Ave.,    S.    F. 

Architect  —  —  Hershfield,  2650  Har- 
rison   St.,    S.    F.  $3500 


ADDITION 

(1562)      174   BON   VIEW   ST.      Additions 

for    dwelling. 
Owner — Harry    Jensen. 
Architect — None. 
Contractor  —  W  orkingmans"     Building 

Co.,    50    Edgar    Place,    S.    F.        $1925 


DWELLING 

(1563)      SE    FELTON    AND    HOLYOKE. 

One-story      and      basement      frame 

dwelling. 
Owner— S.    Moll,    21    Sweeney    St.,    San 

Francisco. 
Architect — None. 


$3000 


DWELLINGS 

(1564)  E  TWENTY-FIFTH  AVE  125 
and  150  N  UUoa.  Two  one-story 
and     basement    frame    dwellings 

Owner — Byrd  O.  Smith,  155  Montgom- 
ery  St.,  San   Francisco. 

Architect — None.  $3000  ea 

RETAINING   W^ALL 

(lobo)      N     HAlGliT     137-6     E     SteinT 

Construct    retaining    wall 
Owner— W.   E.   King,  Hearst   Bldg..   .Sa'. 

Francisco. 
Architect — None.  $1000 


BAKE  OVEN 

(1566)      SO.   151   POWELL.   Install   bake 

oven. 
Owner— Herbert's    Grill    Co.,    Premises. 
Architect — None. 
Contractor— J.  P.  Glaser  Co..  2480  Union 

St.,    San    Francisco.  $10>0 

FLATS 

tlot,7)  E  POWELL  133-3  S  Green- 
wich. Two-story  and  basement 
irame    (2)    Hats. 

Owner — E.  Dalgero.  459  Chestnut  St. 
San    Fiancisco. 

Architect — L.  Traverse.  854  Union  St. 
ban  Francisco.  * 

Contractor— G.  Dal  Bon  and  O.  Vjoito. 
852A  Union   St.,   San   Francisco. 

$7S>0 

DWELLING 

(156S)      E  VARNI  COURT  100  N  Geneva 

Ave.        One-story      and      basement 

iraine    dwelling. 
Owner— Frank    Cresta.      6'^      '  ii<.uj.^Ai, 

Ave.,    San    Franci»vu 
Architect — .None. 
Contractor — J.   p.    Cuneo      &      Son.      loi 

Amazon  Ave.,   S.  F.  $5000 

ALTERATIONS 

(1569)      NO.    ::117       VAN       NESS      AVE. 

General     alterations     and     changes 

and   additions    to    residence. 
Owner — Roman   catholic  Archbishop  of 

San    Francisco,    1100    Franklin    St.. 

San   i  rancisco. 
Architect — Beezer    Bros.,     1915    Steiner 

St.,   San   Francisco.  $10,00o 


30 


BUILDING    AND    ENGINEEltING    NEWS 


Saturday.    May   15,    192C 


APARTMENTS 

(157'J)      NW  BAKER  AND  UNION  STS. 

Five-story    and    basement    concrete 

(10)    apartments. 
Owner — Antone  Figone,  2631  Baker  St., 

San  Francisco. 
Architect — None.       '  $25,000 


ALTERATIONS 

(1571)  S  IRVING  107-6  ^Y  Twenty- 
third  Ave.  Remodel  and  make  ad- 
ditions   for    stores    and    partments. 

Owner — Frank   Parkes,   2409   Irving  St., 

San    Fi'ancisco. 
Architect — None. 
Contractor — .Jan.       A.       Andrews,       442»i 

Irving    St.,    S.    F.  ?4000 

DWELLING 

(1572)  W  TWENTIETH  AVE  175  S 
Noriega.  One-story  and  basement 
frame   dwelling. 

Owner — A.   H.   Ohlsen,  2869   Howard  St., 

San    Francisco. 
Architect — None.  ?3000 


ALTERATIONS 

(1573)  N  ELLIS  64  E  Powell.  Cement 
stucco  on.  brick  front;  ntw  cornice 
etc. 

Owner — J.  W.  Pauson,  Flatiron  Bldg., 
San    Francisco. 

Architect — Milton  Latham,  454  Mont- 
gomery St.,   S.   F.  $1500 


(1574)      NO.    1059    TENNESSEE.      Raise 

and  remodel  for  flats. 
Owner — Lawrence    Barsolti,     Premised. 
Architect — None. 
Contractor — P.     Tavazza,     3025     Laguna 

St.,  San  Francisco.  $1130 


DWELLING 

(1575)      S    RICE    175    W    San    Jose    Ave. 

One-story     and       basement       frame 

dwelling. 
Owner — Martin     Rauschen,     1069     York 

St.,   San   Francisco. 
Designer — J.    Trollman,    49    Lieblg    St., 

San   Francisco. 
Contractor — J.   Trollman,   49   Liebig   St., 

San   Francisco.  $3000 


(1576)  E  FORTY-FOURTH  AVE  125 
and  200  N  Kirkham.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Harry  Barman,  945  S'tanyan 
St.,   San  Francisco. 

Architect — None.  $3000  ta 


FLATS 

(1577)  S  CHESTNUT  88-9  E  Jones  St. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Stefana  Beltrano,  310  Califor- 
nia  St.,    San   Francisco. 

Architect — F.  W.  Dakin,  310  California 
St.,  San  Francisco. 

Contractor — De  Lucca  &  Son,  180  Jes- 
sie   St.,    San    Francisco.  $6900 


DWELLING 

(1578)      N   GAMBIER   100   W   Felton   St. 

One-story      and      basement      frame 

dwelling. 
Owner — M.  R.  McLeod,  1120  Jackson  St., 

San    Francisco. 
Architect — None.  $2500 


PLATS 

(1579)  N  JACKSON  137-6  E  Mason. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Steve    Chicks,    1124    Broadway, 

San   Francisco. 
Architect — None.  $6000 

APARTMENTS 

(1580)  NW  CLAY  AND  COLLIER  STS. 
Three-story  and  basement  rein- 
forced   Concrete    (12)    apartments. 

Owner — W.    D.    Brown,    525    California 

St.,   San  Francisco. 
Architect — None.  $18,000 


ADDITION 

(1581)  SE  MISSION  AND  SIXTEENTH 
One-storv  brick  addition  to  furni- 
ture display  rooms. 

Owner — John    H.    Burns,    %    Architect. 

Architect — C.  O.  Clausen,  Hearst  Bldg.. 
San   Francisco. 

Contractor — A.  D.  Disston,  Hearst 
Bldg..    San    Francisco.  $20,000 

RELKASK    OF    lU  U.DiAiG    UOHTR.^CT 


Sun    Fraiifisco    County 


May  7,  1926 — SE  WASHINGTON  and 
Powell  S  68-6  W  4-4  S  0.3  W  60 
N  68-9.  C.  F.  Low  to  J.  Del  Fa- 
vero  &  Co.,  Albert  Farr  and  J.  F. 
Ward    


BUILOmc  CONTEACTS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

695 

Chapman 

Lindberg 

4140 

6116 

Cuneo 

Foliotto 

16380 

69', 

Campiche 

Farnocchia 

19070 

698 

Western 

Eaton 

699 

Brown 

Wengard 

5130 

<00 

Gleeson 

Ingraham 

10800 

.01 

Associated 

Conev 

1500 

,02 

Alleigh 

Michel 

10635 

703 

Humboldt 

O'Mara 

3145 

.04 

Low 

Del    Favero 

63000 

705 

Jones 

Short 

12000 

.06 

Leahy 

Weismann 

6000 

707 

Wiefel 

Cox 

13970 

708 

Lindeman 

Llndenaan 

16000 

VO.) 

Lindeman 

Lindeman 

28400 

VIO 

Dalgero 

Dal    Bon 

7723 

'.11 

McCarthy 

Arnott 

2988 

V12 

Mensor 

Paratore 

12450 

ALTERATIONS. 

(695)      351-353    MONTGOMERY. 

All  work  except  electric  work,  lino- 
leum flo-rs  and  pneumatic  tubes, 
for  alterations  and  additions  to 
irame    building. 

Owner — Chapman  De  Wolfe  Co.,  425 
Kearny    St. 

Architect — W.  H.  Crim,  Jr.,  425  Kearny 
St. 

Contractor — C.  E.  Lundberg,  1  Naylor 
St. 

Filed  May  6,  1926.  Dated  May  4,  1926 
Payments  1st  and  15th  each  mo.. 75% 

35  days  after,  balance    25% 

TOTAL  COST,   $4140 

Bond,     $2070;     sureties,     Chas.     Monson 

and  Gus  Lundberg;  forfeit,  none;  limit, 

60   days;   plans  and  specifications   filed. 


ALTERATIONS 

(696)  W   GUERRERO    60   N   19th    N   36 
X  W   81.11  M  B   78. 

All  work  except  shades  and  chandeliers 
for     alterations     and     additions     to 
building. 
Owner — Guiseppe    Cuneo,    523    Guerrero 

St. 
Architect — J.   A.    Porporato,    619    Wash- 
ington  St. 
Contractor — R.      Foliotti,      1351      Grant 

Ave. 
Filed  May  6,   1926.  Dated  April  27,   1926 
Rough   frame  up,  grav  roof  on  $3500 

Brown     coated     4000 

Comp.   and  accepted    4280 

35  days  after   4600 

TOTAL  COST,  $16,380 
Bond,  $8500;  sureties,  Frank  Oddone, 
Frank  Mallamaci;  forfeit,  none;  limit, 
90  days;   plans   and  specifications,  filed. 

FLATS 

(697)  W  LARKIN  100  S  Lombard  W 
100.9  X  S  25  W  A  27. 

All  work  of  2-story  and  basement 
frame    flat    building. 

Owner — Paul  Campiche,  Flood  Bldg. 

Architect — Ferseo    Righetti,    12    Geary. 

Contractor — J.  Farnocchia  &  Co.,  1812 
Powell   St.,   S.   F. 

Filed  May  6,   1926.  Dated  April  26.   1926 

Frame    up     $3567.50 

Roofed   over   and   enclosed    .  .    3567.50 

Plastering  finished    3567.50 

Completed   and    accepted    ....    3567.50 

35     days    after     4800 

TOTAL  COST,   $19,070 

Bond,     $9600;     sureties,    G.     Mosca,    L. 

Lombardi;  forfeit,  none;  limit,  120  days. 

Plans    and   specifications,    filed. 

GRADING,    ETC. 

(698)  BRANNAN,  HARRIET,  GIL- 
bert,  Langton,  Harrison  and  9th. 
All  work  for  grading,  track  con- 
struction, paving,  sidewalks,  sew- 
ers,   etc.,   and   crossings,    etc. 

Owner — Western    Pacific    Railroad    Co. 

Architect — None. 

Contractor — Eaton  &  t>mith,  715  Ocean 
Ave.,    S.    F. 

Filed    May    7,    1926.    Dated   May   6.    1926. 

20th   of  each   month    75% 

."Mi    days    :i£ter    25% 

TOTAL  COST — Actual  cost  plus  10%. 

Bond,  $30,547.     Sureties,  Jas.  Smith  and 

Geo.     E.     Hart.         Forfeit,     limit,    none. 

Plans    and    specifications    filed. 


RESIDENCE 

(699)  E  BAKER  100  S  Beach  S  25  x 
E  100.  All  work  for  1-story  and 
basement   frame   residence. 

Owner — A.  Brown,   1560  Green  St.,  S.  F. 

Architect — None. 


Contractor — C.    Wengard,    1374    Portola 

Drive,  S.  F. 
Filed  May   7,   1926.   Dated  Apr.   26,   1926. 

Roof   sheathing   on    $1282 

Rough   coat   plaster  on    12'?2 

Completed    and    accepted    168o 

Usual    35    days    1683 

TOTAL  COST.  $5130 
Bond.  $2565.  Sureties,  Chas.  Monson 
and  S.  L.  Forsyth.  Forfeit,  $5.00  per 
day.  Limit,  none.  Plans  and  specifi- 
cations   filed. 


RESIDENCE 

(700)      LOT    19    BLK.    3    ON    MONCAD.*. 
Way    and    Paloma    Ave.,    Ingleside 
Terraces.     All  work  for  frame  res- 
idence. 
Owner — Ellen  Gleeson,   135  Sanchez  St., 

San   Francisco. 
Architect — Pring    &    Lesswing,    35    Sut- 
ter  St.,    S.    F. 
Contractor— M.    C.    Ingraham,    120    Otis 

St.,    S.    F. 
Filed  May   7,   1926.  Dated  Apr.  19,   1926. 

Rough    frame   up    $2700 

Brown   coated    2700 

Completed   and  accepted    2700 

Usual    35    days    2700 

TOTAL  COST,  $10,800 
Bond,  $5400.  Sureties,  J.  C.  Moore,  Jr., 
and  J.  C.  Moore.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  spec- 
ifications   filed. 


ALTERATIONS 

(701)  SIXTEENTH  AND  ILLINOIS. 
Rearrange  and  install  lighting  and 
power  distributing  system  at  dis- 
tributing  plant. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery   St.,   San   Francisco. 

Architect — None. 

Contractor — Coney  &  Kuchel  Electric 
Works,    468    5th   St.,   San   Francisco. 

Filed   May   8,   '26.      Dated   Mar.    20,    '26. 

10  days   after   completion 75% 

Usual    35    days 25% 

TOTAL    COST,    $1500 

Bond,    $1500.      Surety,     Indemnity      Ins. 

Co.    of    North    America.      Limit,    forfeit, 

none.     Plans   and   specifications   filed. 


BUILDING 

(702)      NW      ANZA         AND        THIRTY- 
fourth   Ave    W    95xN    25xE    95.      All 
work    for    two-story   and    basement 
frame  building. 
Owner — Miss  L.  E.  Alleigh. 
Architect — E.    A.    Neumarkel,    547    Mar- 
ket St.,   San  Francisco. 
Contractor — R.     M.     Michel,     1292     48th 

Ave.,   San  Francisco. 
Filed   May    8,   '26.      Dated   May    8,   '26. 

2  coats  paint  on $366.00 

Completed   and    accepted 430.00 

Usual    35    days 267.53 

TOTAL  COST,  $1063.BU 
Bond,  none.  Limit,  20  days.  Forfeit, 
none.     Plans  and   specifications   filed. 


SEWERING,    ETC. 

(703)      783  MARKET  ST.     All  work  for 

sewering    and    plumbing,    etc.,       in 

Humboldt   Bank   Bldg. 
Owner — Humboldt    Bank. 
Architect    —    Smith    O'Brien,    49    Geary 

St.,    San    Francisco. 
Contractor    —    O'Mara    &    Stewart,    218 

Clara   St.,   S.   F. 
Filed  May   10,   1926.   Dated  May  7,   1926 

1st    of    each    month    75% 

Usual    35    days    25% 

TOTAL  COST,  $3145 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  as  fast  as  required. 
Plans  and  specifications  filed 


APARTMENTS 

(704)  SE  WASHINGTON  and  Powell 
E  34-4  x  S  68-9;  S  Washington 
34-4  E  Powell  E  30  S  68-6  W  4-4 
S  3  in.  W  25-8  N  68-9.  All  work 
for  5-story  and  basement  class  C 
apartment  house. 
Owner — Mrs.    C.    F.    Low,    983    Jackson 

St.,    S.    F. 
Architect — Albert  Farr  and  J.  F.  Ward, 

68    Post   St.,    S.    F. 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie    St.,    S.    F. 
Filed  Alay  10,   1926.  Dated  May  4,  1926. 

27th   of  each   month    75% 

Usual   35   days    25% 

TOTAL  COST,  $63,000 
Bond,  $31,500.  Sureties,  A.  Delmonte 
and  Angelo  Petri.  Forfeit,  $180  per 
day.  Limit,  25  days.  Plans  and  spec- 
ifications  filed. 
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RESIDENCE 

(705)  LOT  8  AND  NW  10.83  ft.  Lot 
9  Blk.  19  Resub.  Blks.  18  and  21 
and  ptn.  Blk.  19  and  Lot.s  lettered 
P,  I,  R,  S,  St.  Francis  Wood  Extn. 
No.  2.  All  work  for  frame  resi- 
dence. 
Owner — J.  Walter  Jones  and  Freder- 
ica  Jones,  1564  Chestnut  St.,  S.  F. 
Architect — Binder   &   Curtis,    35    W    San 

Carlos,    San   Jose. 
Contractor — Wm.    Short,    2121    Waverly 

St.,    Palo    Alto. 
Filed  May  10,   1926.   Dated  May   i,   1926. 

Frame   up    $3000 

Brown   coated    3000 

Completed    and    accepted    30J0 

Usual    35    days    3000 

TOTAL  COST,  $12,000 
Bond,  $6000.  Sureties,  Gray  Thorning 
Lumber  Co.  Forfeit,  $5.00  per  day. 
Limit,  150  days.  Plans  and  specifica- 
tions filed. 


ALTERATIONS 

(706)     N  E  19th  Ave.  and  Clement  32.6 

on  Clement  x  100  on   19th  Ave. 
Alterations   to   building. 
Owner — Mr.  and  Mrs.  D.  F.  Leahy,  3334 

Fulton    St., 
Architect — None. 
Contractor — L.  M.  Welsman  &  Son,  4067 

18th   St. 
Filed  May  10,   1926.  Dated  May   5,   1926. 

Ready   for   plastering    $1165 

Brown    coated     1165 

Ready  for  painting    1165 

Completed   and  accepted    1165 

35  days  after   1500 

TOTAL  COST,  $6,000 
Bond,  sureties,  forfeit,  none;  limit,  90 
days;   plans   and   specifications   filed. 


APARTMENT  BLDG. 

(707)   W  WOOD  397.31/^   N  GEARY 

251.11^   X  120. 
All    work    2-story   and   basement   frame 

apartment  building. 
Owner — Harold    A.    and    Marguerite    A. 

Wiefel,    2503    California   St. 
Architect — Plans   by   owner. 
Contractor — Cox  Bros.,   1309   9th  Ave. 

Filed Dated   

Roof    on    $3492.60 

Brown    coated     3492.60 

Completed   and   accepted    ....    3492.65 

35   days   after    3492.65 

TOTAL  COST,  13,970.50 
Bond,  $5000;  sureties.  National  Surety 
Co.  of  N.  Y.;  forfeit,  none;  limit,  90 
days.  Plans  and  specifications,  filed. 


DWELLING. 

(708)      E   43RD   AVE.    150   S   CLEMENT 

S   50   X  E   120. 
All     work     2     1-story     and     basement 

frame  bungalows. 
Owner — H.   O.   Lindeman,  619   27th  Ave. 
Architect — None. 
Contractor — W.    R.   Lindeman,    619    27th 

Ave. 
Filed  May  11,  1926.  Dated  April  9,  1926 

Frame    up   and    enclosed    $4,000 

Brown    coated    4,000 

Completed    4,000 

35   days  after    4,000 

TOTAL  COST,  $16,000 
Bond,  sureties,  forfeit,  none;  limit,  160 
days;   plans   and   specifications   filed. 


Bond,  $3,862;  sureties,  Gluceppe  Per- 
ccinl,  Domenic  Trevlsav;  forfeit,  none; 
limit,  90  days;  plans  and  specifications 
not  filed. 


APARTMENT    BLDG. 

(709)      W   lOTH  AVE.   200  S   CLEMENT 

S   35   X   W    120. 
All   work   3-story   and   basement   frame 

apartment   bldg. 
Owner — H.   O.   Lindeman,   619   27th  Ave. 
Architect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave. 
Filed  May  11,   1926.  Dated  Jan.  20,  1926 

Enclosed    $6,600 

Brown    coated    6,600 

Completed     6,600 

35    days    after    6.600 

TOTAL  COST,  $28,400 
Bond,  sureties,  forfeit,  none;  limit,  120 
days;  plans  and  specifications  filed. 


BUILDING. 

(710)      E     POWELL     133.3     S     GREEN- 

wich    S   23    X    E    137.6. 
All   work    2-story   and   basement   frame 

building. 
Owner — E.   Dalgero,   459   Chestnut  St. 
Architect — L.  Traverse,   854  Union  St. 
Contractor — G.  Dal  Bon  and  O.  Nicotto, 

8.52   A   Union   St. 
Filed  May  11,  1926.  Dated  May  10,  1926 

Enclosed    and    roof    on    $1930.76 

Brown    coated     1930.75 

Completed   and   accepted    ....   1930.75 

3&  days  after   1930.75 

TOTAL  COST,   $7,723 


BUNGALOW 

(711)      W    ROUSSEAU    275    S    Bosworth 
S   25xV/   100   Ptn   Lot   12   Blk   7,    De 
Boom    Tract.       All    work    for    one- 
story  frame  bungalow. 
Owner — The    McCarthy    Co.,    316    Bush 

St.,   S'an   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,    San   Francisco. 
Filed  May   12,  '2ti.     Dated  May  7,   '26. 

30    days    after    frame    up 25% 

30   days   after  brown    coated...      25% 
30  days  after  completed   and   ac- 
cepted           25% 

Usual  35  days 25% 

TOTAL  COST,  $2988 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   filed. 


APARTMENTS 

(712)      E    POWELL    91    S    Washington. 
All    work    for    three-story    Class    (} 
building    (apartments    and    store). 
Owner — G.    W.    Mensor,    3025    Van    Ness 

Ave.,   San   Francisco. 
Architect — R.  R.  Irvine,  New  Call  Bldg  , 

San  Francisco. 
Contractor — R.    Paratore,    289    Natoma 

St.,  San  Francisco. 
Filed  May  12,   '26.      Dated  Feb.   4,  '26. 
Concrete    poured    to      3rd      story 

joists     $2000 

All    concrete     walls    poured    and 

roof    on     200') 

Plastering    done     2000 

Accepted      2850 

Usual    35    days 3800 

TOTAL  COST,  $12,450 
Bond,  none.  Limit,  120  days.  Forfeit, 
plans   and   specifications,    none. 


CESSATION  OF  LABOR 


SAN   FHANCISCO   COUNTY 


May  8,  1926— E  FOUNTAIN  286-4  S 
24th  St.  S'  alg  Fountain  N  25.\E  125. 
Micheal  and  Eiigenia  Churkin  with 
Kingsley  J  Minor.  Work  ceased 
April    6,    192G 

May  8,  1926— NO.  56  LAIDLEY  ST. 
and  situate  on  SW  Laidley  bet. 
30lh  and  Harry  Sts.  Mamie  Ellis 
and  Mrs.  Bryant  Ellis  with  Bay 
Realty  Co.  or  George  M  Merritt  (as 
Bay  Realty  Co),  Work  ceased.... 
A\n-n    6,    1926 


COMPLETION  NOTICES 


SAN    FIl.ANCISCO   COUNTY 
Recorded  Accepted 


Mav  5,  1926— LOT  29  BLK  2886  Maps 
Blks.  27  to  34  Forrest  Hill  Exten- 
sion. P.  E.  Hansen  to  whom  it 
may    concern    Apr.    30,    1926 

May  5,  192G— I-OT  2  BLK.  3113  Mar 
Westwood    Park.      Allicrt    J.    Olson 

to    whom     it    may    concern 

Mav    5,    1926 

May  5,  1926— W  38TH  AVE.  200  N 
Irving  N  100  X  W  120.  Wnx.  Mc- 
Donald to  whom  it  may  concern.. 
Mav   ,'■).    1921 

May  5,  1920  _  LOWERING  GI^ADE 
Southern  Pacific  Co.  Ocean  View 
line  int.  of  San  Jose  and  Mt.  Ver- 
non. Southern  Pacific  Co.  U  Bond 
Construction    Co Apr.    25,    193  > 

May  5,  1926— NW  COR.  PERSIA  .AVE 
and  Paris,  being  25x100.  James 
F.  Wand  to  John  Brynimer  and 
John   Oliva    May    1,    192o 

May  5,  lilL'fi— W  PIERCE  50  S  Black 
S  and  alg.  said  line  25  x  W  10ii. 
Thos.  Hamill  and  R.  J.  Hall,  Inc. 
to    Tlios.    Hamill    Mav    5,    1926 

May  5,  1926— ALL  LOT  29  BLK.  23 
Amended  Map  Injileside  Terraces. 
Raymond  D.  Smith  to  whom  It 
may    concern     Ma\-     1,     192'.i 

May  5,  1926— E  SANTA  PAUL.A  AVE 
402  S  Portola  Drive,  Lot  10  Blk  24, 
St.  Francis  Wood  Extn  2.  Garret 
M  Buckley  to  Ivar  D  Peterson... 
April     2'^,     l92i; 

May  5,  1926--LOT  7  BLK  31.  .'in. end- 
ed Map  Ii  j-leside  Terraces.  Cecelia 
B  Morris  to  George  M  Merritt  (as 
Bay    Realty   Co)    April    28,    192rt 

Mav  5.  1926— SE  TWENTY-FOURTH 
and  York  S  lOOxE  25.  Roy  Van 
Vliet  to  Alvin   J  Stern... May  4,    1926 


May  5,  1926— W  OLIVER  63  N  Belle- 
vue  N  31xW  61-6  Ptn  Lets  11  and 
48  Blk  2  Hd  Realty  Co  Suo  Lots 
140  to  153,  We.st  End  Hd  Assn. 
Homestead   Realty    Co    to    whom    it 

may   concern May   4,    1926 

May  5,  1926— W  BELLEVUE  32  N 
Bellevae  N  alg  Oliver  31xW  61-6 
Ptn  Lots  47  and  48  Blk  2,  Home- 
stead Realty  Co.  sub.  Lots  140  to 
153,  West  End  Hd  Aasn.  Home- 
stead   Realty   Co    to    whom    It    may 

concern May    4.    1926 

May  5,  1926— NW  BELLEVUE  AND 
Oliver  W  61-6xN  32  Ptn  Lots  47  & 
48  Blk  2,  Homestead  Realty  Co. 
Sub.  West  End  Hd  Assn.  Home- 
stead   Realty    Co    to    whom    it    may 

concern May    4,    1926 

May  6,  1926—25  x  99  on  S  PAGE  131.6 
W  Fillmore.  Magnuson  —  Peter- 
son to  whom  it  may  concern 

May     6,     1926 

May  6,  1926—25  x  100  on  N  B  Mal- 
lorca  Way  50  N  W  Alhambra.  T. 
Jacobson  to  whom  it  may  con- 
cern     May   6,   1926 

May  6,  1926— S  REVERE  75  B  NEW- 
hall  25  X  100  S  Revere  50  E  New- 
hall  25  X  100.    C.  Wengard  to  whom 

it  may  concern   May  6,  1926 

May  6,  1926— W  40TH  AVE.  235  N 
Balboa  N  50  X  W  120.  E.  Glnley  to 
whom  it  may  concern.. May  5,  1926 
May  6,  1926— E  25TH  AVE  200  N  JTL- 
loan,  25  X  E  120.  Fred  L.  Camp- 
bell to  whom  it  may  con. May  6,  1926 
Mav  6,  1926— .\  JUDSON  AVE  125  W 
Edna  N  Judson  Ave.  100  W  Edna. 
Lindsay   Construction  Co.   to  whom 

it  may  concern   May  6,  1926 

Mav  6,  1926  —  E  40TH  AVP:.  100  N 
Irving  N  100  x  E  120.  Benj. 
Schnler  to  whom  it  may  concern.. 

May   3.   1926 

Mav  5,  1926  —  W  34TH  AVE.  100  S 
Taraval  S  25  x  W  120.  Lawrente 
A.   Bovle,   Jr.   to   Henry  Erickson.. 

May   3.    1926 

Mav  7,  1926  —  S  IRVING  57-6  W 
24th  Ave.  S  100  x  W  25.  Elizabeth 
G.    and    Wm.    W.    Magill    to    C.    T. 

Magill    May    7.    1926 

Mav  7,  1926— W  29TH  AVE.  200  N 
Cabrlllo  N  25  x  W  120.  Wm.  A. 
Miller    to    whom    it    may    concern.. 

May   6,   1926 

Mav  7,  1926— SW  CERVANTES  Blvd 
95  NW  Avilla  NW  35  SW  85.914 
E    48.062    NE    52.975.      W.    C.    Ahard 

to   Schultz  Construction   Co 

May   1,    1925 

Mav  7,  1926— W  17TH  AVE.  100  S 
Balboa  W  120  X  9  25.  C.  T.  and 
Mabel  Magill  to  whom  it  may  con- 
cern         May    7;    1926 

May  7,  1926— LOT  26  BLK.  A  Mis- 
sion   Terrace.      Walter    E.    Hansen 

to    whom    it    mav    concern    

Mav   6.    1926 

Mav  7,  1926  —  W  OAKWOOD  107  S 
18th  S  25  W  90  N  20  E  64  N  5  E 
2fi.  Saturnin  E.  and  Veronica 
Xouraux  to  John  Sioblom.May  6,  *2fc 

Mav  7,  192fi  —  W  OAKWOOD  132  S 
18th  S  25  X  W  90.  Cassmir  L.  and 
Noelie  N.  David  to  John  Sioblom 
Mav    6.   192S 

Mav  7.  1926  —  S  SADOW.V  200  W 
Plymouth  .A.ve.  W  50  x  S  125. 
Peter  Sarmatei  to  J.  H.  Johnson.. 
Mav   4.    1926 

May  7,  1926— NE  POLK  and  Fran- 
cisco X  100  on  Polk.  Herman  C. 
Hogrefe  to  whom  it  may  concern 
Mav    1.    1926 

Mav  7,  1926— E  IITH  AVE.  100  N 
Geary  N  25  x  120.  Mr.  Wm.  P. 
Goss  and  Louisa  Goss  to  whom  it 
mav   concern    May   7,    1926 

Mav  7,  1926  —  S  FULTON  216  W 
Franklin  W  58-6  x  58-6.  E.  V. 
Lacey  to  Mission  Concrete  Co.  .  . 
Mav   6,   1926 

Mav  7,  1926 — N  MORE.VGO  and  Dick- 
inson NE  61.0*4  NW  109.11%  S 
42.71,4  SE  104. 9>4  ptn.  Gift  Map  4. 
Raymond    Doidge    and    Roy    Koren 

to  John   J.    and  J.    P.   OBrien 

Mav    7.    1926 

Mav  7,  1926  —  SW  KIRKH.xSl  .\ND 
4'6th  Ave.  S  100  x  W  37-6.  Blan- 
chard  Co.  to  John  E.  McCarthy .... 
May   4,    1926 

Mav  7,  1926— N  CABRILLO  83-6  W 
4'Oth  Ave.  W  25  x  N  100.  Samuel 
A.  Wood  to  whom  it  may  concern 
Mav    3.    1926 

Mav  7,  1926— SW  VALLEY  and  San- 
chez 26-6  X  104,  .No.  1550,  1552 
Sanchez.  John  Michael  and  Chris- 
tian Bomerer  to  whom  it  may  con- 
cern        May    6,    1926 
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May  7,  1926 — SE  8TH  and  Market. 
Associated  Oil  Co.  to  George  Wolf 
Apr.    30,    19£G 

Mav  7,  1926 — SE  8TH  and  Market. 
As.sociated  Oil  Co.  to  West  Coast 
Nursery    Co May    5.    1926 

Mav  8,  1926— E  TWENTY-THIRD  ST. 
known  as  3327-3337  23rd  St.  Henry 
A  Thorn  Wohrden  and  Otto  Thorn 
Wohrden  to  William  Horstmeyer 
Co May    — ,    1926 

Mav  8,  1926— COM.  PERPIN.  279-11 
NE  Olive  and  perpin  106-6  NW 
Brunswick  NE  and  pari  with  NW 
Brunnswick  25xNW  106-6  Ptn  Lots 
30  and  31,  West  End  Hd  Assn. 
William  R  McKnight  to  whom  it 
may    concern May    7,    1926 

Mav  8,  1926— SE  ELLIS  AND  HYDE 
rung-  th  alg  E  on  S  line  Ellis  56- 
71/2x8  8"-6.  William  Helbing  to 
whom  it  may  concern ...  .May  8,   1928 

May  8,  1926— E  FIFTEENTH  AVE 
175  N  Clement  N  alg  E  15th  Ave  25 
xE  127-6  known  as  266-268  15th  Av 
Catherine  Moriarty  or  Kate  Mor- 
iarty   to  Alex  G  Mattson.May   5,   1926 

May  8,  1926— NW  HOLLOWAY  AVE 
and  Miramar  Ave  N  alg  said  line 
Miramar  Ave  25xW  70  Ptn  Lots  1, 
2,  3  Blk  15,  Lakeview.  Wm  P 
Berneli  to  whom  it  may  concern.. 
May     7,     1925 

Mayq  8,  1926 — W  MIRAMAR  AVE  50 
N  Holloway  Ave  W  70xN  25  Ptn 
Lots  1,  2  and  3  Blk  15,  Lakeview 
Addn.  Wm  P  Bergell  to  whom  it 
may    concern May    7,    1926 

May  8,  1926— W  MIRAMAR  AVE  25 
N  Holloway  Ave  W  70xN  25  Ptn 
Lots  1,  2  and  3  Blk  15,  Lakeview 
Addn.  Wm  P  Berneli  to  whom  it 
mav    concern May    8,    192  5 

Mav  "8,  1926— LOTS  30  TO  35  BLK 
2982  Sub.  No.  1,  Miraloma  Park. 
Meyer  Bros  to  whom  it  may  con- 
cern  May     7,     1926 

Mav  10,  1926— NAV  FRANCISCO  and 
Scott  50  x  87-6.  M.  P.  Storheim 
to  whom  it  may  concern.  .May  10,  '26 

May  10,  1926— W  21ST  AVE.  325  N 
Taraval  N  25  x  W  120.  Einar  J. 
W.  Berg  to  whom  it  may  concern 
Dated    

May  10,  1926 — SW  PARIS  and  Ex- 
celsior Ave.  25  X  100.  Tim  O'Con- 
nor to  whom  it  may  concern 

May    8,    1926 

May  10,  1926 — LOT  25  BLK.  4  Forest 
Hill.  John  C.  Helbing  to  whom  it 
may  concern    May   10,   1926 

May  10,  1926— W  FAXON  AVE.  125  N 
Holloway  Ave.  N  25  x  112-6.  Caesar 
Turri  to  whom  it  may  concern.... 
Completed    

May  10,  1926— W  FAXON  AVE.  150 
N  H-olloway  Ave.  N  25  x  112-6. 
Caesar  Turri  to  whom  it  may  con- 
cern        May   10,   1926 

May  10,  1926— E  43RD  AVE.  250  S 
Anza  S  25  X  E  120.  J.  F.  Dow- 
ling  to  whom  it  may  concern  .  . 
May    10,    1926 

May  10,  1926— N  STAPLES  AVE.  125 
E  Detroit  E  25  x  112-6.  E.  Ben- 
son to  whom  it  may  concern.... 
Completed    

May  10,  1926— E  28TH  AVE  125  N 
KJrkbam  N  50  x  120.  Eugene 
S'mith  to  Robinson  &  Johnston  .  . 
May    8.    1926 

Mav  10,  1926— PTN.  LOTS  2  and  20, 
Blk.  3113  Westwood  Park.  Albert 
J.  Olson  to  whom  it  may  con- 
cern         May    8,    1926 

May  11.  1926— LOT  ]?  BLK  2976. 
Merritt  Terrace.  Alfred  T  Morris 
to  w'nom   it  may  concern. May   6,   1926 

May  11,  1926— S  GREENWICH  197 
W  Kearny  25x137-6.  John  Valente 
to  Joe   Ghez'/A May   10,   1926 

May  11,  1926— S  BAY  125  W  Octavia 
W  50xS  100.  Stock.  Maas  &  Sauer 
to  whom  it  may  concern.  Feb.  19,  1926 

May  11,  1926— SE  MARKET  AND 
itomain  No.  3601  Market.  Hugo  H 
Haun  to  whom  it  may  concern... 
May    11,    1926 

May  11,  1926 — E  BAKER  Comg  at 
pt  55  N  North  Point  th  rung  N  35 
x93-9.  William  Staller  to  whom  it 
may   concern Mar.    10,    1926 

May  10,  1926— E  FORTY- FIRST  AV 
150,  175  and  200  N  Geary.  George 
A  Bertram  to  whom  it  may  con- 
cern  May    10,    1926 

May    10,    1926— W    24TH    AVE.    200    N 
Judah    N    25xW     120.      O    J    Ohlson 
to  whom  it  may  concern. May  10,  1926 
May     10,     192o 

May  8,  1926— S  PERRY  dist.  150  W 
Third  rung  W  25x80.  A  Madsen  to 
Larsen  &   Dybdal May   8,   1926 


May    10,    1926— W    24TH    AVE.    175    N 
Judah    N    25xW     120.      O    J    Ohlson 
to  whom  it  may  concern.  May  10,  192'1 
May    10,    1926 

May  10,  1926 — LOT  15  BLK.  11  For- 
est Hill  NW  Magellan  Ave.  80  NE 
Pacheco.  Wm.  A.  Newman  to 
whom'tt    may    concefrt  .  !'Ma:s>'  8."  19i6 

May  11,  1926— S  TWENTY-EIGHTH 
125  W  Dolores  W  32-9xS  117  E 
57-11  N  114.  1  and  Josephint  Cav- 
agna    to    Louis    Pillon  .  .  .  .May    3,    1926 


1.1ENS  FILED 


SAN   FR.4kNCISCO    COUNTY 


Kecorded  An  ^m.x 

May  6,  1926 — E  FOUNTAIN  133-4  S 
24th  S  alg  B  Fountain  28  x  E  125 
ptn  blk  16  Noe  Garden  Hd  Union. 
P.  Daly  vs.  Adolph  Johnson,  Har- 
riett Johnson,  Mabel  Johnson  and 
Kingsley    J.    Minor    $18 

May  6,  1926— E  FOUNTAIN  133-4  S 
25th  N  along  E  Fountain  25  x  E  125 
ptn  blk  16  Noe  Garden  Hd  Union. 
W.  Pairbairu  vs.  Adolph  Johnson, 
Harriett  Johnson,  Mabel  Johnson 
and    Kingsley    J    Minor     $15.75 

May  6,  1926— E  FOUNTAIN  208-  B  N 
24th  S  alg  E  Fountain  28  x  E  125 
ptn  blk  16  Noe  Garden  Hd  Union. 
Q.  Leonard  vs.  Michael  and  Eugenia 
Churkin  and  Kingslev  J    Minor  $25.90 

May  6,  1926— E  FOUNTAIN  133-4  S 
24th  S  along  E  Fountain  28  x  E  125 
ptn  blk  16  Noe  Garden  Hd  Union. 
Q.  Leonard  vs.  Adolph  Johnson, 
Harriett  Johnson,  Mabel  Johnson 
and   Kingsley   J.   Minor    $23.65 

May  6,  1926— E  WOODLAWN  Ave., 
near  Irving  and  70  Woodlawn  Av. 
Sam  A.  Holmes  vs.  H.  Kreutzman, 
Geo.    Merritt    $31 

May  6,  1926— B  FOUNTAIN  208-8  N 
25th  N  25  x  B  125  ptn  blk  16  Noe 
Garden  Hd  Union.  P.  Daly  vs. 
Michael  and  Eugenia  Churkin, 
Kingsley    J.    Minor $27 

May  6,  1926— B  43RD  AVE  325  S 
Clement  S  30  x  B  102.6.  Malott  & 
Peterson  vs.  F.  A.  Gawthorne,  N.  E. 
and  Uda  C.  Haley  and  John  Doe 
Abraham     $21.25 

May  5,  1926— S  W  OAK  &  LAGUNA 
R  along  W  Laguna  120  to  N  Lily  x 
W  30  Ptn  W  A  219. F.  W.  Weight 
find  R.  W.  Young  as  Weight  & 
Young  vs.  Henry  an^l  Marie  Biben.  . 
$1043 

May  6.  1926— B  FOUNTAIN  208-8  N 
25th  N  along  E  Fountain  25  x  B  125 
ptn  blk  16.  Noe  Garden  Hd  Union. 
W  F'airbairn  vs  Adolph  Johnson, 
Eugenia  Churkin  and  Kingsley  .1. 
Minor     $29.25 

May  6,  1926 — S  E  GOLDEN  GATE 
Ave  and  Masonic  E  31.3  x  S  100. 
Growe  Glass  Co.  Inc.  vs.  Dr.  P.  A. 
Kawthorne    and    J   Kenny $177.25 

Mav  7.  1926— S  SUTTER  30  E  Brod- 
erick  rung.  th.  alg.  S  Sutter  25  x 
S  87-6.  Esper  Korgo  vs.  P.  Shew- 
bridge.  George  M.  Merritt  and 
George   M.   Merritt,   Inc $8.10 

May  7.  1926-*S  UNION  143-9  E  Stein- 
er  E  25  x  S  137-6.  Esper  Korge 
vs.  H.' Rublfe  and  George  M.  Mer- 
ritt   .  .■. $48.75 

Mav  7,  1926 — E  32ND  AVE.  125  R 
Clement  S  alg.  32nd  Ave.  25  x  B 
120.  Esper  Korge  vs.  George  M. 
Merrit,  Alice  and  Geo.  L.  Murphv 
and   Matilda  E.   Murphv    $42.25 

May  7.  1926— W  WEBSTER  175-101/2 
S'  Washington  S  alg.  W  Webster 
24-6  X  W  90.  Esper  Korge  vs.  L. 
A.  and  Anna  M.  Rethwillin  &  Co. 
and    Geo.    M.    Merritt.    alies $55.25 

May  8,  1926— W  FORTY-THIRD  AVE 
ISO  S  Anza  S  alg  W  43rd  Ave  30 
W  120-51/8  NE  31  E  113-6  to  W  43rd 
Ave  and  pt.  of  beg.  D  and  R  M 
Leonhardt    vs    Dr.    F    A   Gawthorne 

May  8,  1986— N  point' LOBOS  AVE  ' 
E  therefrom  72  and  a  fraction  from 
intersection  N  Point  Lobos  Av  with 
B  43rd  Ave  E  alg  N  I'oint  Lobos 
Ave  dist  30-5^  N  82-11%  W  30 
S  77-10%  to  N  Point  Lobos  Ave  and 
pt  of  beg.  D  and  R  M  Leonhardt 
vs   Dr  F   A   Gawthorne    $53.89 

Mav  10,  1926  —  N  PRECITA  AVE. 
93.075  SW  Bryant  th.  alg.  Precita 
Ave.  32.907  N  62.8  V2  B  30  S  42. 
Esper  Korge  .vs.  Richard  A.  and 
Freda  C.  Hasenpunsch^  George  M. 
Merritt  and  George  M.  Merritt 
Building^.C©.    .    ,>:s^^^^*'^,.i-fr.-'^h6.i^ 


May  8,  1926 — S  GRANEVILLE  WAY 
175  N  Ulloa  N  alg  N  Granevilie 
Way  30xE  100.  J  Righini  vs 
Marion  Eleanor  Heath  and  Robert 
.A     Roche $2(i6 

May  11,  1926— E  SCOTT  87-6  N  EUrs 
_N  25xE  93.,  Ferrera  Variety  Store 
vs  Witi  Aslier  and  George  Merritt 
$102 

May  11,  1926— W  THIRTY-FIFTH 
Ave  225  S  Clement  S  25xW  120. 
Habenicht  &  Howlett  vs  Harry  F 
I'ooi    and    Pool    Constr    Co $9.3 


RLJ,i!3ASE   uF   LIENS 


hMt.VNCIsrO    COUNTY 


|{eiorde<.  \mniin-> 

May  6,  1926— LOT  55  BLK  C,  PARK 
Lane  Tract.  The  Lawson  Roofing 
Co.  to  H.  Thorman,  J.  and  Judida 
Pacionetti    jgo 

May  7,  1926— X  1279  OR  73  E  Edin- 
burgh 125  S  Russia  Ave.  S  alg.  E  , 
Russia  Ave.  25  x  B  100,  ptn.  Ex- 
celsior Hd.  Assn.  Excelsior  Hard- 
ware Co.,  Inc.  to  Leon  and  Rose 
Hepple    $56.53 

May  7,  1926 — N  PULTON  S  52-6  W 
30th  Ave.  W  alg.  N  Fulton  25  x 
N  100.  J.  E.  Higgins  Lumber  Co. 
to  J.  Hartman  and  S.  A.  Schwartz 
■ $198 

May  7,  1926  —  N  '  PACIFIC  " 'm  E 
Leavenworth  N  120  x  E  23.  R. 
Castellini  &  Co.  and  Golden  Gate 
Atlas  Materials   Co.  to  A.   L.  Lundy 

May  7,  192G  —  S  BERNARD  137  E 
Leavenworth  E  23  x  60.  Ginsberg 
Tile  Co.  to  Elizabeth  Roe  and  A. 
L.    Lundy 

May  8,  1926—559  OR  75  W  JULES  AV 
125  N  De  Montford  Ave  N  alg 
Jules  Ave  25xW  100.  Patrick  Cor- 
coran to  Sarah  A  Canty  fmly  Sarah 
A  Alexander  and  John  J  Canty. $1000 

May  10,  1926 — E  43RD  AVE.  250  S 
Anza  S  alg.  43rd  Ave.  25  x  E  120. 
Holmes  Lime  &  Cement  Company 
to  Frank  B.  Solin  and  J.  F.  Dow- 
ling 

May     10,     1926— E     43RD    AVE.     25     S      . 
Anza  S  alg.  E  43rd  Ave.  25  x  E  120. 
Western     Lime    &    Cement    Co.      to 
Frank   B.    Solin    and   J.    F.    Dowling. 

May    11,    1926 — W      TWENTY-THIRD 
Ave  90  S  Ulloa  S  25xW  120.  Holmes      . 
Lime    &   Cement    Co    to      Fran.k      D 
Solin    and   Julius    Schnapp ". .  .  > 

May  11,  1926— W  SCOTT  50  S  Bay. 
Alexander  Rowan  to  Dr.  Gaw- 
thorne      $5'3o 

May  11,  1926 — 1273  or  89  E  EDIN- 
burgh  125  S  Russia  Ave  S  alg  Edin- 
burgh 25xE  100.  G  Mazzera  &  Son 
to    Leon    and    Rose    Hepple ...  .$157.50 


BUILDING  PERMIT 
APPLICATIONS 

(ALAMEDA  COUNTY) 


No. 

Owner 

Contractor 

20S1 

Helbush 

Anderson 

2082 

Stokes 

Owner 

2083 

Everett  , 

Rose^: 

2084 

King 

Stewart 

2085 

Lannom 

Own.er 

2086 

Dutra 

Owner 

2087 

Louis 

Anderson 

208S 

Epperson 

Unger 

2089 

Sloettzing 

Erdmann 

2090 

Smith 

Owner 

2091 

Nelson 

Anderson 

2092 

Patterson 

Owner 

2093 

Haldeman 

Owner 

2094 

Shaw.    . 

.   Busby 

2095 

Salera 

Windish 

2096 

Syndicate 

Bartlett 

2097- 

Bernardo 

Coward 

2098 

Tarzian 

Hildebrand 

2099 

Shea 

Pfrang 

2100 

Frankel 

Severns 

2101 

Waldman 

Owner 

2102 

.Hanson 

Owner 

2103 

Miller 

Owner 

2104 

Out  waters 

Baker 

2105 

Murdock 

Owner 

2106 

Krka 

Delucchi 

2107 

Dether 

Owner 

2108 

Blitch 

Stanley 

2109 

Wideson 

Wideson 

2110 

Thorsted 

Owner 

2111 

Chicago 

Owner 

2112 

Hodgson 

Owner 

2113 

Fjancole 

Benassini 

2114 

Mayes 

F«« 

.{Jl-tS--. 

^M-cM-iHen' -■■•"-" 

='-^-  ■-- FQrew"- 

Amt. 
4000 
^800 
'  1000 
1743 
1250 
4500 
6450 
1000 
2750 
3200 
6500 
6400 
4000 
2800 
6400 
2665' 
7500 
10500 
13500 
15000 
10500 
1200 
3000 
3000 
4000 
3675 
3000 
3100 
4000 
1000 
1700 
3800 
4000 
140Q0. 
^00 
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2116 

Waddill 

Coughlan 

5000 

2117 

Husley 

Kidder 

1945 

2118 

Hosmer 

Owner 

3000 

2119 

Ilman 

Owner 

3000 

2120 

Realty 

Owner 

2000 

2121 

Yellow 

National 

1500 

2122 

Itogers 

Rogers 

7300 

2123 

Asars 

Schneck 

2509 

2124 

Dolaji 

Owner 

5510 

2125 

Pfrang 

Owner 

7000 

2126 

Voss 

Meckert 

6500 

2127 

Taylor 

Allen 

1700 

2128 

Musgrove 

Rose 

2510 

2129 

Wichmann 

McKallor 

5000 

2130 

Irig 

Thorpe 

7200 

2131 

Godfrey 

Thorpe 

8000 

2132 

Rowe 

Knowles 

10000 

2133 

Laragna 

Owner 

2000 

2134 

Pederson 

Owner 

2800 

2135 

Sheridan 

Owner 

3000 

2136 

Tantau 

Bradhoff 

18450 

2137 

F'redrickson 

Owner 

1000 

2138 

Woodburn 

Owner 

7500 

2139 

Loomis 

Owner 

1000 

2140 

McFaul 

Barr 

7492 

2141 

VanVliet 

Owner 

9500 

2142 

Rankin 

Owner 

4500 

2143 

Shealey 

Owner 

7300 

2144 

Anderson 

Owner 

3000 

2145 

Haugen 

Haugen 

2000 

2146 

Freitas 

Lloyd 

1000 

2147 

Richardson 

Hocker 

3900 

2148 

Purvis 

Owner 

6000 

2149 

Redinger 

Owner 

2000 

2150 

Zwaal 

Owner 

11000 

2151 

Buezynski 

Owner 

4950 

2152 

Willis 

Crane 

8500 

2153 

Crane 

Owner 

7000 

2154 

Johnson 

Owner 

4500 

2155 

Cornwall 

Owner 

8000 

2156 

Warner 

Owner 

2000 

2157 

Crocker 

Poster 

4000 

2158 

Kennedy 

Hermsen 

4600 

2159 

Kennedy 

Hermsen 

5000 

2160 

Lindquist 

Owner 

2600 

2161 

Lindquist 

Owner 

3000 

2162 

Anderson 

Ballard 

1500 

2163 

Schammel 

Nichols 

7500 

2164 

Bishop 

Rich 

5700 

2165 

Fairfax 

National 

9600 

2166 

Andersen 

Schwind 

4100 

2167 

Horn 

Taylor 

3500 

2168 

Nelson 

Conner 

1500 

2169 

Hood 

Orton 

4000 

2170 

Hubbert 

Owner 

6000 

2171 

Hubbert 

Oakland 

5200 

2172 

Smith 

Moe 

2400 

2173 

Strainer 

Shapero 

8500 

2174 

Hubbard 

Owner 

3000 

2175 

Hildebrand 

Greenwald 

4500 

2176 

Chadwick 

Chadwick 

3500 

2177 

Green 

Owner 

2500 

2178 

Jackson 

Owner 

5250 

2179 

Pagels 

Owner 

2000 

2180 

Dooley 

Owner 

3000 

2181 

Wilson 

Owner 

4000 

2182 

Davis 

Rose 

1400 

2183 

Heafey 

Owner 

1000 

2184 

Kick 

Owner 

2500 

2185 

Bardwell 

Owner 

6000 

2186 

McMullen 

Monez 

7950 

2187 

Hugham 

Owner 

3000 

2188 

Burns 

Owner 

3150 

2189 

Filter 

Lawton 

1750 

2190 

Greer 

Brown 

2900 

2191 

Whalman 

Allan 

4000 

2192 

Rinkert 

Owner 

12500 

RESIDENCE. 

(2081)      945    FTiEJSNO    AVE.    1-story    6- 

room  1-family  residence. 
Owner — H.  H.  Helbush,  929  Camelia  St. 

Berkeley. 
Architect — None. 
Contractor — H.  C.  Anderson,  47   Vallejo 

St.,  Berkeley.  Oat,  J4000 


RESIDENCE. 

(2082)       499    COLUS'A    AVE.,    Berkeley. 

1-story    6-room    1-family   residence. 
Owner — F.  H.  Stokes,  574  Fairmont  St., 

Oakland. 
Architect — None.  Cost,    $3860 


ALTERATIOJSrS. 

(2083)      2809     CHERRY     ST.,     Berkeley. 

Alterations. 
Owner — Mrs.  E.  Everett. 
Architect— None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  Cost,   $1000 


RESIDENCE. 

(2084)     1730      CURTIS      ST.,      Oakland. 

1-story    4-room    1-family    residence. 
Owner — James    King,     1730    Curtis    St., 

Berkeley. 
Architect — None 
Contractor— M.    A.    Stewart,    1616    67th 

Ave.,   Oakland.  Cost,   $1743 


ALTERATIONS. 

(2085)     N    BULLARD    DR.,    near    Inter. 

of   Estates.     Alterations. 
Owner — Lannom     Bros.     Mfg.     Co.,     5th 

and  Magnolia  Sts.,  Oakland. 
Architect — None.  Cost,    $1250 


DWELLING. 

(2086)  S  ALLENDALE  AVE.,  40  W 
Lilac  St.,  Oakland.  1-story  6-room 
dwelling. 

Owner — A.  V.  Dutra,  713  52nd  St.,  Oak- 
land. 

Architect — None.  Cost,    $4500 


DWELLING 

(2U87)  936  38TH  ST.,  Oakland.  1-story 
7-room  dwelling  and  1-story  ga- 
rage. 

Owner — Eugene   Louis. 

Architect — None. 

Contractor — A.  F.  Anderson,  1093  Long- 
ridge    Rd.,    Oakland.  Cost,    $5450 


ALTERATIONS 

(2088)  215  SANTA  CLARA  AVE.,  Oak- 
land.     Alterations   and   addition. 

Owner — Frank  W.  Epperson,   215  Santa 

Clara   Ave.,   Oakland. 
Architect — None. 
Contractor — E.  L.  Unger,  1212  82nd  Ave 

Oakland.  Cost,  $1000 

DWELLING 

(2089)  S  DALE  PLACE,  198  E  38th 
Ave.,  Oakland.  1-story  4-room 
dwelling  and   1-story  garage. 

Owner— L.    F.    Sloettzing,    539    33rd    St.. 

Oakland. 
Architect — None. 
Contractor — F.    F.    Erdmann,    5851    Dale 

Place,   Oakland.  Cost,    $2750 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  lOTH.    1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

^il^J^JS  cc^^^,?  n OA  K.V-ii Mission  and  21st  Streets 

r.'l?A'i^^f-^l^'^'r^.?A^K*rr^w Clement  St.  and  7th  Ave. 

wPQ^"Jr.lX-'l?^Ji.'lK,'^^^" ""■?,''«  a"d  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


DWELLING 

(2090)  N   IRIS    ST..    75    E    82ND   AVE., 
•   Oakland,      l-story   5-room   dwelllngr 

and    l-story  garage. 

Owner— G.  P.  Smith,  351   17th  St.,  Oak- 
land. 

Architect — None.  Cost,  $3200 

DWELLINGS      ~^~~~~' 

(2091)  6120    6126    CAMDEN    ST.,    Oak- 
land.     2    l-story   5-room   dwellings. 

Owner — Minnie   Nelson,    3131   63rd  Ave., 

Oakland. 
Architect — None. 
Contractor — C.    H.    Anderson,    3131    63rd 

Ave.,   Oakland.         Cost,  each,   $2750 


DWELLINGS 

(2092)  S   E   80TH  AND   HILLSIDE  ST. 
and    S   Dowling   St.,    45   W    gist   Ave., 

Oakland.  2  l-story  5-room  dwell- 
ings and   l-story  garages. 

Owner — J.  F.  Patterson,  82nd  Ave.  and 
Hillside    St.,   Oakland. 

Architect — None.  Cost,  each  $3200 

DWELLING. 

(2093)  665  56th  Street,  Oakland.  1- 
story    5-room    dwelling. 

Owner— Wm.    Haldeman,    715    45th    St., 

Oakland. 
Architect — None.  Cost,  $4000 


DWELLING 

(2094)  3071  CURRAN  ST.,  Oakland, 
l-story   4-room   dwelling. 

Owner  —  David    Shaw,    2130   Brush    St., 

Oakland. 
Architect — None. 
Contractor — Sam     Busby,     2130     Brush 

St..    Oakland.  Cost.   $2800 

DWELLING 

(2095)  928-930  62ND  ST.,  Oakland.  1- 
story  S-room  2-family  dwelling  and 
l-story    garage. 

Owner — A.  Salera,  924  62nd  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  Wm.  Windish,  895  61st 
St.,    Oakland.  Cost,    $5400 


ALTERATIONS 

(2096)  1440   BROADWAY,   Oakland. 
Alterations. 

Owner    —     Syndicate     Bldg    Co.,     1440 

Broadway,    Oakland. 
-Architect — None. 
Contractor    —    John    Bartlett,    Builders 

E.xchange,  Oakland.  Cost,  $2565 

DWELLING 

(2097)  S  FLORIO  ST.,  200  E  HAR- 
board,  Oakland.  2-story  7-room 
dwelling. 

Owner — E.   Bernardo. 
Architect — None. 

Contractor — Jos.  Coward,  1930  E  27th 
St.,    Oakland.  Cost,    $7500 

APARTMENTS 

(2098)  S  E  14TH  ST.,  85  E  38TH  Ave. 
2-story  9-room  apartments  and 
stores. 

Owner— B.  Tarzlan,  589  12th  St.,  Oak- 
land. 

.\rchitect — None. 

Contractor  —  C.  G.  Hildebrand.  1700 
Fremont  Way,  Oak.    ..Cost,  $10,500 

DWELLING. 

(2099)  W  CONTRA  COSTA  RD,  near 
Buena  Vista  Ave.,  Oakland.  2-story 
10-rooni    dwelling. 

Owner— Wm.     W.     Shea,     Birch     Court, 

Oakland. 
-Architect — None. 
Contractor— H.    C.    Pfrang,    5659    Ocean 

View   Dr.,   Oakland.        Cost,    $13,500 

ADDITION 

(2100)  W  BROADWAY  120  N  24TH 
St..  Oakland.     2-story  tile  addition. 

Owner— L.     Frankel,     178    Grand    Ave. 

Oakland. 
-Architect — None. 
Contractor — L.  Severns,  178  Grand  Ave 

Oakland.  Cost.   $15.00() 

DWELLINGS 

(2101)  W    SIST   AVE.    160-192-224-256- 
2S8  S  Dowling.     5  l-story  5-room  dwel- 
lings and   garages. 

Owner — -A..    E.    Waldman,    437    45th    St 

Oakland.  ' 

.\rchitect — None.  Cost,  each  $21.00 

A  LTERATIONS. 

(2102)  W  50TH  AVE..  150  S  VICKS- 
burg    .Ave.,    Oakland.      Alterations. 

Owner— R.  L.   Hanson,  Jr.,  5103  Fairfax 

Ave..   Oakland. 
-Architect — None.  Copt,   $1300 
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DWELLING  „„    „ 

(2103)      S    MONAL.rOCK     WAY,     100     E 

Seminary    Ave.,    Oakland.       1-stoty 

4-room   dwelling. 
Owner — G.    W.    Miller,    222    Kearny    St., 

S.   F. 
Architect — None.  Cost  |3000 


DWELLINGS.  ^   „^ 

(2104)      W   59TH   ST.,   2uO   E  IDAHO   ST. 

1-story    5-room    dwellings. 
Owner — A.     Outwaters,     1060     60th     St., 

Oakland. 
Architect — None. 
Contractor— Baker  Bros.,   2903  Montana 

St.,   Oakland.  Cost,    $3000 


DWELLINGS.  ^  ,,„^ 

(210.3)      LOTS         87-413-460-474         MEL- 

rose  Highlands,  Oakland.     4  1-story 

3-rooni  dwellings. 
Owner— C.   P.   Murdock,   1440   Broadway 

Oakland.  ,     »,„„„ 

Architect — None.  Cost,   each    $1000 

DWELLING                                     ^„  ^    ,„„,xr 

(2106)  W  PERALTA  ST.,  50  S  13TH 
St.,  Oakland.  1-story  4-room 
dwelling. 

Owner— M.    Krka,    1479    12th    St.,    Oak- 
land. 
Architect — None. 

Contractor — P.     Delucchi,     5443     Clare- 
mont    Ave.,    Oakland.  Cost,    $3675 

DWELLING 

(2107)  2136  FUNSTON  PLACE.  1-story 
5-ro:m   dwelling. 

Owner- J.    Dether,     2928    Schuyler    St., 

Oakland. 
Architect — None.  Cost,    $3000 

DWELLING  ^^^„ 

(2108)  E  92ND  AVE.,  30  N  HOLLY 
St.,  Oakland.  1-story  5-room  dwel- 
ling and   1-story   garage. 

Owner — J    Blitch,    92nd  Ave.   and   Holly 

St.,  Oakland. 
Architect — None. 
Contractor — G.    W.    Stanley,    467    Turk 

St     S    F.  Cost,   $3100 


DWELLING. 

(2109)  W  MAGEE  AVE.,  175  N  Wis- 
consin St.,  Oakland.  1-story  6- 
room  dwelling. 

Owner — Harry  &  May  S.  Wideson,  4035 

Magee   Ave.,   Oakland. 
Architect— None. 
Contractor — Harry     J.     Wideson,      4035 

Magee  Ave.,  Oakland.        Cost,  $4000 

ALTERATIONS. 

(2110)  2923  FRUITVALE  AVENUE, 
Oakland.     Alterations. 

Owner — P.  J.  Thorstad,   Jr.,   2949   Fruit- 
vale  Ave.,  Oakland. 
Architect — None.  Cost,    $1000 


SHED 

(2111)      N    ^V    68TH    AVE.    AND    SPEN- 

cer   St..    Oakland.      1-story   shed. 
Owner — Chicago  Lumber  Co.,   6Sth  Ave. 

and   Spencer   St..   Oakland. 
Architect — None.  Cost,    $1700 


DWELLING 

(2112)  S  E  COR.  66TH  AVE.  AND 
Arthur  St.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner — H.    R.    Hodgson,    San    Leandro, 

Cal. 
Architect — None.  Cost,    $3850 

STORE 

(2113)  9725  E  14TII  ST.,  Oakland.  1- 
story   store. 

Owner— P.    Giancole,    9725    E    14th    St., 

Oakland. 
Architect — None. 
Contractor — Pio    Benassini,    5239    Boyd 

Ave.,   Oakland.  Cost,   $4000 


APARTMENTS. 

(2114)  E  CAPITAL  AVE.,  200  N  WES- 
ley  Ave.  3-story  IS-room  apart- 
ments. 

Owner — Maude  L.   Mayes,   5615  Beaudry 

St.,   Emeryville. 
Arcliitect — None. 
Contractor— Fee    Bros.,    2705    Derby    St., 

Berkeley.  Cost,    $14,000 

ALTERATIONS 

(2115)  NO.  27  19  PIEDMONT  AVE., 
Berkeley.      .\Uerations. 

Qwoer — M.  N.   McMillen. 
Architect — None. 

Contractor — Glen,  Connally  Co.,  Mer- 
cantile   Bank     P.ldg.,     Borkpley 

$1000 

RESIDENCE  ,  „„ 

(2116)  NO.  624  SAN  MIGUEL  AVE.. 
Berkeley.      Two-story    6-room    onu 


family   stucco   residence, 
owner — J.  L.  AVaddill,  Giant,   Calif. 
Architect — Di.xon     &    Hillen,     5th    Ave., 

Oakland. 
Contractor — W.  S.  Couglan,  506  Arling- 


ton Ave.,  Berkeley. 


faOO': 


ST., 


Ber- 


ALTERArtONS 

(2117)  NO.     2001      PRINCE 
iceloy.      Alterations. 

Owner — J.   Husley. 
Architect — None. 

Contractor — H.  C.  Kidder,  1923  Fran- 
cisco  St.,   Berkeley.  $194=) 

RESIDENCE 

(2118)  NO.  21  MENLO  PLACE,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — E.    W.    Hosmen,    1926    3rd    St.. 

San   Francisco. 
Architect — None.  $30iiJ 


RESIDENCES 

(2119)  NO.  1409-11-13  ADDISON  ST., 
Berkeley.  Three  one-story  3-room 
1    family   residences. 

Owner — A.  Ilmann,  2311  10th  St.,  Ber- 
keley. 

Architect — None.  $1000   e:; 


DWELLINGS 

(2120)      LOTS     2S4-350     MERRIEWOOD 

Tract,   Oakland.     Two   one-story   '!- 

room    dwellings. 
Owner — Realty     Syndicate       Co.,       14J. 

Broadway,   Oakland. 
Architect — None.  $1000   ea 


SIGN 

(2121)      NO.    1433    WEBSTER    ST.,    Oak 

land.      Electric  sign. 
Owner — Yellow    Driveyourself    Station. 
Architect — None. 
Contractor  —  National    Elec.    Sign    Co 

950  30th  St.,  Oakland.  $1530 


DWELLINGS 

(2122)      NO.      1421-1427     GRANT     AVE., 

Oakland.        Two   one-story      5-roon: 

dwellings    and   one-story   garages. 
Owner — A.   J.    Rogers,    4129G   Penniman 

Ave.,  Oakland. 
Architect — None. 
Contractor  —  Rogers    &    Rogers,     3901 

Foothill    Blvd.,    Oakland. 

$3650   each 


DWELLING 

(2123)NO.  30.''3  KANSAS  ST.,  Oaklanl 
One-story   4-room    dwelling. 

Owner — L.  J.  ASARS,  2815  38th  Ave., 
Oakland. 

Architect — None. 

Contractor — A.  W.  Schneck,  3344  Flor- 
ida  St.,   Oakland.  $2500 


RESIDENCE 

(2124)      1150    WINSOR   AVE.,   Piedmont. 

2-story  6-room  frame  residence  and 

garage. 
Owner — L.   J.    Dolan,    1404    Franklin   St., 

Oakland. 
Architect^ — None.  $5500 

RESIDENCE 

(212.5)  229  WILDWOOD  AVE.,  Pied- 
mont. 2-story  6-room  frame  resi- 
dence  and   garage. 

Owner  —  C.  J.  Pfrang,  480  Forest  St., 
Oakland. 

Architect — None.  $7000 


BUNGALOW 

(2126)  152,-)  GIBBONS  DRIVE,  Ala- 
meda. 1-story  6-room  bungalow 
(stucco  finish). 

Owner — B.  F.  Voss,  5480  Broadway. 
Oakland. 

Architect — E.   J.   McCord,   Oakland. 

Contractor — Fred  A.-Meckert,  545  Blvd 
Way,    Piedmont,    Cal.  $6500 


DWELLING 

(2127)      1710    SHERMAN    ST.,    Alameda. 

1-story     4-room     dwelling     (cement 

plaster    finish. 
Owner — Wm.    Taylor,    1310    Pacific    Ave. 

Alameda. 
.Architect — None. 
Contractor — James  Allen,   7S30  Alder  St 

Oakland.  $1700 


ALTERATIONS 

(2128)  1011  FAIR  OAKS  AVE.,  Ala- 
meda.   Alterations. 

Owner^J.  E.  Musgrave,  Edith  St.,  Ber- 
keley,  Cal. 

Architect — None. 

Contractor — A.  ilj.Rose,  4-78  25th  St.j. 
Oakland.  $2510 


DWELLING 

(2129)      3034     THOMPSON     AVE.,     Ala- 
meda.   1-story    6-room    dwelling. 
(stucco   finish). 

Owner — Carolina    Wichmann,    522    Lake 
St.,   San   Francisco. 

.Architect — None. 

Contractor — H.  ■  T.     McKallor,- -2231     E 
39th    St.,    Oakland.  $5000 


DWELLINGS 

(2130)  1127  &  1131  BROADWAY, 
Alameda.  Two  1-story  5-room 
dwellings    (cement    plaster    finish). 

Owner — Wm.  Irig,  1172  Broadway,  Ala- 
meda. 

Designer  &  Contractor — W.  C.  Thorpe, 
1177   Regent  St.,  Alameda.  $3600  ea. 

DWELLING 

(2131)  1542    VERDI    ST.,    Alameda.    2- 
story   S-room  dwelling   (cement   plaster 

rinish). 
Owner   —    Milton    C.    Godfrey,    1547    St. 

Charles   St.,   Alameda. 
Designer    «&    Contractor — V.    E.    Thorpe, 

1718  Alameda  Ave.,  Alameda.   $8000 


STORE  BL.DG. 

(2132)      1521-23     PARK     ST.,     Alameda. 

1-story  brick   building   (2  stores). 
Owner — Dr.  Albert  Rowe,  248  Moss  Ave 

Oakland. 
.Architect  &  Contractor — Wm.  Knowles, 

1214   Webster  St.,  Oakland.     $10,000 


RESIDENCE 

11:133)  1329  SANTA  FE  AVE.,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner  —  A.  Laragna,  1333  Santa  Fe 
Ave.,   Berkeley. 

Architect — None.  $2000 


RESIDENCE 

(2134)  1445  CORNELL  AVE.,  Berkeley 
1-stcry    5-room    1-family    residence. 

Owner  —  K.    Pederson,    1425    Santa   Fe 

Ave.,   Berkeley. 
.Architect — None.  .$2800 

RESIDENCE 

(2135)  1505       HARMON    ST.,    Berkeley. 
1 -story    5-room    1-family    residence. 

Owner — P'hil     SheridaJi,     1510     Harmon 

St.,    Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(2136)      228  TUNNELL  RD.,  Berkeley.  2' 

story    11-room     1-famlly    residence 

(stucco). 
Owner — C.   H.   Tantau,   5730  Keith  Ave., 

Oakland. 
Architect— C.    H.    Tantau,      5730      Keith 

Ave.,  Oakland. 
Contractor — C.    O.    Bradhoff,    911     55th 

St.,    Oakland.  $18,450 


SHED 

(2137)  E     EIGHTY-FIRST     AVE.     S 

Rudsdale.      1-story   shed. 
Owner  —  Frederiekson    &    Watson    Co.. 

354    Hobart    St.,    Oakland. 
Architect — None.  $lo00 


DAVELLING 

(2138)  1030  LONGRIDGE  RD.,  Oak- 
land. 2-story  7-room  dwelling 
find  1 -story  garage. 

Owner — P.  E.  Woodburn,  624  Prospect 
Ave.,    Oakland. 

Architect — None.  $7500 


DWELLING 

(2139)    E    SIXTIETH   AVE.    210    S   Tevis 

St.,   Oakland.    1-story   2-room   dwlg. 
Owner — J.    J.    Loomis,    1154    60th    Ave.. 

Oakland. 
Architect — None.  $1000 


DAVELLING 

(2140)    •       W    ALLSTON    AVE.       296    N 

Acacia    Ave.,    Oakland.      2-story    6- 

room   dwelling  and    1-story   garage 
Owner — J.  McFaul. 
Architect  —  :Miller    &    AVarnecke,    14th 

and   Franklin    Sts.,    Oakland. 
Contractor — Barr    &    Son,    900    Everett 

Ave.,    Oakland.  $7492 


STORE 

(2141)      E    GRAND    AVE.    400    S    Man- 

dana.    Oakland.      1-story    store. 
Owner — VanVliet    &    Meyer,    1    DeHaro 

St.,    S.    F. 
Architect— S.  Heiman,  57  Post  St.,  S.  F. 

$9509 


DAVELLING 

(2142)  6115  HARWOOD  AVE.,  Oak- 
land.     2-story   6-rooni   dwelling. 

Owner — J.  L.  Rankin,  6082  Claremont 
Ave.',    Oakland.        --—•-• 

Architect — None.  $4500 
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UWICLLIN'OS 

(2143)      SE   CHURCH   and   Krause    Sts., 

and   K    Church   St.    36    S   Krause    JJt. 

Oakland.         Two       1-story       5-rooin 

dwellings    and    l-story    garages. 
Owner— J.    H.    A.    Shealey,    4800    i!;-14th 

.St.,    Oakland. 
Architect — None.  Each    $3650" 


DWELLING 

(2144)        W     PATTERSON     AVE.     150    N 

California   St.,  Oakland.      1-story  5- 

room    dwelling. 
Owner — F.     J.     Anderson,     2732     Garden 

St.,  Oakland. 
Architect — None.  $3000 


DWELLING 

(2145)  3418  SHEFFIELD  AVE.,  Oak- 
land.      1-story    4-room    dwelling. 

Owner — Minnie  M.  Haugen,  4U01  Ever- 
ett   Ave.,    Oakland. 

Architect — None 

Contractor— iVi.  M.  Haugen,  4001  Ev- 
erett  Ave..    Oakland.  $2000 


SHOP 

(2146)         721    E-TENTH    ST.,    Oakland. 

2-story   shop. 
Owner — J.    A.    Freitas,    721    E-lOth    St., 

Oakland. 
Architect — None, 
v^oniracior — J.    A.    Lloyd,     4017     E-15th 

St.,    Oakland.  $1000 

DWELLING 

an  I)  922,    922A    ARLINGTON    ST.. 

Oakland.      1-story    (i-rooni    2-iainJJy 

■dwelling  and  1-story  garage. 
Owner    —    Mrs.    Jennie    A.    liicnardson, 

4070   Lyon   Ave.,   Oakland. 
Architect — In  one. 
i^ontractor — John   M.   Hocker,   2406   27th 

Ave.,    Oakland.  $jauvj 


f    DWELLING 

(2148)  7870    GARFIELD    AVE.,    Oak- 
land.     2-story    7-rooni    uvveuiiig. 

Owner — Geo.    T.    Purvis,    7870    Garfield 
Ave.,    Oakland. 
[    Architect— None.  $6000 

DWELLING 

(2149)  VV     ALTAMONT     AVE.     120     S 
Sunnymere,     Oakland.       1-story     4 

room    dwelling. 
Owner — M.    Redinger. 
.Architect — None.  $2000 


DWELLING 

(2150)      848    LONGRIDGE    ROAD,    Oak- 
land.     2-story    7-room    dwelling. 
Owner — L.   Zwaal,   2748   50th  Ave.    Oak- 
land. 
Architect — None.  $11,0  jT 


RESIDENCE 

(2151)      NO.     1903-05-07       CURTIS       ST., 

Berkeley.       Two-story     12-room     4 

family   rustic   residence. 
Owner— S.    M.    Buezyrsh'i,    1727    5th    St., 

Berkeley. 
Architect— None.  $4950 


RESIDENCE 

(2152)      NO.    618    SAN      LOUIS      ROAD, 

Berkeley.        One-story      5-room      1 

family   residence. 
Owner — Mrs.   C.    W.   Willis,   Berkeley. 
Architect — None. 
Contractor — P.    L.    Crane,       1291       Glen 

Ave.,   Berkeley.  $8500 


RESIDENCE 

(2153)      NO.   554   SANTA  BARBARA   RD 

Berkeley.       Two-story    7-rooiii    ono 

family    stucco    residence. 
Owner— P.    L.    Crane,     1231    Glen    Ave., 

Berkeley. 
Architect— None.  $7000 


(2154)      NO.       440       MICHIGAN       AVE.. 

Berkeley.      Two-story    7-room    one 

family    residence. 
Owner — E.    H.    Johnson,    644    Woodland 

Ave.,    San    Leandro. 
Architect — None.  $4500 


RESIDENCES 

12155)  NO.  1111-1115  JONES  ST.,  Ber- 
keley. Two  one-story  5-room  1 
family    residences. 

Owner — N.  Cornwall,  3424  Hudson  St.. 
Oakland. 

Architect — None.  $4000   ea 


RESIDENCE 

(2156)      NO.    1111      WARD      ST.,      Ber- 
keley.     One-story   4-room    1    family 

l*6Sid6nC6 

Owner — S.    A.    Warren,    850    Cleveland 

Ave.,   Oakland. 
Architect — None.  $2000 


RESIDENCE 

(2157)  NO.  1619  ASHBY  AVES.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — Wm.  Crocker,  1603  Ashby  Ave. 
Berkeley. 

Designer — Fred  Foster,  3001  Dohr  St., 
Berkeley. 

Contractor — Fred  Foster,  3001  Dohr  St 
Berkeley.  $40J'i 


DWELLING 

(2158)      N    JOAQUIN    MILLER    RD.    230 

W    La   Puerta,    Oakland,    l-atory   5- 

room   dwelling. 
Owner — K.  A.  Kennedy,  Caldwell  Court 

Apts.,   Oakland. 
Architect — None. 
Contractors.   A.   Hermsen,   1112   1st  Ave 

Oakland.  $4600 


DWELLING 

(2159)      N    JOAQUIN    MILLER    RD.    240 

W    La   Pueria,    Oakland.    1-story   6- 

room  dwelling. 
Owner    —    K.     A.     Kennedy,     Caldwell 

Court   Apts.,   Oakland. 
Architect — None. 
Contractor — E.    A.     Hermsen,     1112     1st 

Ave.,  Oakland.  $4600 


DWELLING 

(2160)      W    SEVENTY-SIXTH   AVE.    192 

N  Ney  Ave.,  Oakland.   1-story  4-rm 

dwelling. 
Owner    —    Chas.    W.      Lindquist,      4107 

Brookdale  Ave.,  Oakland. 
Architect — None.  $2600 


DWELLING. 

(2161)  W  76TH  AVE.,  35  S  DIANA  ST 
1-story  5-room   dwelling. 

Owner — Chas  W  Lindquist,  4107  Brook- 
dale   Ave.,   Oakland. 

Architect — None. 


ADDITION. 

(2162)      6102  ROCK  RIDGE  BLVD., 

land.    Addition. 
Owner — Dr.  R.  C.   Anderson. 
Architect — None. 
Contractor — J.     Chester     Ballard, 

Belgrave   Place,   Oak. 


$3000 
Oak- 


6382 
$1500 


DWELLING. 

(2163)  278  EUCLID  AVE.,  Oakland.  2- 
story  7-room  dwelling  and  1-story 
garage. 

Owner — Geo.  Schammel,  2S25  Park  Blvd 

Oakland. 
Architect — None. 
Contractor— R.    D.    Nichols,    2825    Park 

Blvd..   Oakland.  $7500 

DWELLING. 

(2164)  924  39TH  STREET,  Oakland. 
1-story  6-room  dwelling  and  1- 
story   garage. 

Owner— Mrs.  B.  A.  Bishop,  920  39th  St., 

Oakland. 
A  rchitect — None. 
Contractor — Jas.    L.    Rich,    743    Hillgirt 

Circle,   Oakland.  $5700 

SIGNS.- 

(2165)  5347  FT.  BLVD..  Oakland.  Roof 
sign    and   electric   sign. 

Owner— Fairfax  Theatre,   5347  Ft.  Blvd. 

Oakland. 
Architect — None. 
Contractor — National  Electric  Sign  Co., 

950  30th  St.,  Oak.  Each,  $4,800 


DWELLING. 

(2166)      1324-1326      E      24TH      STREET, 

Oakland.    1-story  2-family  dwelling 

and   1-story   garage. 
Owner- — Annie  and  Peter  Andersen,  1332 

E  24th   St.,   Oakland. 
Architect — None. 
Contractor — M.    Schwind,    R.    3,   Box    85, 

Oakland.  $4100 


STORES. 

(2167)  2700-2704  HOPKINS  ST.,  Oak- 
land      1-story    stores. 

Owner — T.  W.   Horn. 

.\  rchitect — None. 

Contractor — Guy  Taylor,  1730  Parker 
St.,    Berkeley.  $3500 

ADDITION. 

(216S)  2835  HOPKINS  STREET,  Oak- 
land.   Addition. 

Owner — Clyde  .Nelson,  2835  Hopkins  St. 
Oakland. 

Contractor — Conner  &  Hinds,  815  Man- 
dana  Blvd.,  Oak.  $1500 


SERVICE    STATION. 

(2169)      N   E   COR.   90TH  AVE.   AND   E. 

14th     St.,     Oakland.       1-story     Tile 

Service  Station. 


Owner— J.  E.  Hood,  E  14th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  E.  Orton  Master  Bldrs., 
5748   E   14th  St.,  Oak.  $4000 


DWELLINGS. 

(2170)  S  MARGUERITE  DR.,  100-140 
E  Hillvlew,  Oakland.  2  l-story  4- 
room  dwellings. 

Owner — M.  E.  Hubbert,  Colt  Hotel,  Oak- 
land. 

Architect — None.  Eoch,   $3000 


nWELLI.VG. 

(2171)      N    EDITH    ST.,    120    E    BUCK- 

eye    St.,    Oakland,     l-story    6-room 

dwelling  and  l-story  garage. 
Owner — M.     E.     Hubbert,     Hotel     Colt, 

Oakland. 
Architect — None. 
Contractor — Oakland    Const.     Co.,     2574 

Grove    St.,    Oakland  $5200 


ALTERATIONS. 

(2172)  1028  28TH  ST.,  Oakland.  Alter- 
ations  and  addition. 

Owner— Mrs.  Elizabeth  Smith,  1028 
2Sih  St.,  Oakland. 

Architect — None. 

Contractor — H.  A.  Moe,  4116  Allendale 
Ave.    Oakland.  $2400 


I  iE  PORTS 

ItESlDENCE 

(2173)  No.  1586  LE  ROY  AVE.  Ber- 
keley. Two  3-story  9  room  1  fam- 
ily   residence,    plaster. 

Owner — Dr.  J.  C.  Strainer.  Stockton. 

Designer  and  Contractor — S.  M.  Sha- 
pero,    2421    Durant    Ave.,    Berkeley. 

$8,500 


RESIDENCE 

(2174)  No.  1524  ROSE  ST.,  Berkeley. 
Oae-story,  5-room,  1-family  resi- 
dence. 

Owner— j'.  P.  Hubbara,  3118  College 
Ave.,     Berkeley. 

Architect — None.  $3000 


RESIDENCE. 

(2175)      No.      1326      BERKELEY      WAY, 

Berkeley.       One-story,     8-room,     2- 

famlly    residence. 
Owner — P.    Hildebrand. 
Architect — None. 
Contractor — F.  Greenwald,   317  olst   St.. 

Oakland.  $4500 


(2176)  No.  1159  MO.N'TEREY  AVE.. 
B<»rkeley.  One-story,  6-room,  1- 
family    residence. 

Owner — Jessie  Chadwick  1354  North 
Side    Ave.,    Berkeley. 

Designer  and  Contractor — A.  A.  Chad- 
wick. 1354  .North  Side  Ave.,  Ber- 
keley. $3500 


DWELLI.XG. 

(2177)      N  OLIVE  ST.,  175  W  98TH  AVE 

Oakland,     l-story    5-room   dwelling. 
Owner — Gayle     Green,     9901     Olive     St., 

Oakland. 
Architect — None.  Cost,  $2,500 


(2178)  874  -  87S  -  882  69TH  AVENUE, 
Oakland.  3  l-story  3-room  dwel- 
lings and  garages. 

Owner — C.  A.  Jackson,  901  106th  Ave.. 
Oakland. 

Architect — None.  Cost,  each,  $1750 


DWELLING 

(2179)  S  AILEEN  ST.,  90  W  DOVER 
St.,  Oakland,  l-story  4-room  dwel- 
ling. 

Owner — Herman  Pagels,  637  44th  St., 
Oakland. 

Architect — None.  Cost    $2,000 


119    S    TOMP- 
l-story   5-room 


DWELLING 

(2180)      E    VALE    AVE. 

kins   St.,   Oakland. 

dwelling. 
Owner — F.   T.    Dooley   &   T.   E.   Scanlon, 

1233    Broadway,    .\lameda. 
Architect — None.  Cost,    $3,000 


DWELLING 

(21S1)      2701    77TH    AVEN^UE,    Oakland. 

l-story  6-room  dwelling. 
Owner — Chas.    W.    Wilson,    763    Hillside 

St.,  Oakland. 
.Architect — None.  Cost,  $4,000 


FIRE   REPAIRS 

(21S2)      1023  AILEEN  ST,  Oakland.  Fire 

repairs. 
Owner — C.    A.    Davis. 
Architect — None. 
Contractor — A.    H.    Rose,    47S    25th    St., 

Oakland.  Cost,  $1,400 
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ASPHALT  PLANT. 

(2183)      344     HIGH     STREET,    Oakland. 

Asphalt  Plant. 
Owner — Heafey   Moore   &  Co.,   344  High 

St.,    Oakland. 
Architect^Xone.  Cost     $1,000 


DWELLING 

(2184)  2707  75TH  AVENUE,  Oakland. 
1-story   4-rooni   dwelling-. 

Owner — Paul  Louis  Kick,  2325  Hum- 
boldt Ave.,    Oakland. 

Architect — None.  Cost,    $2,500 


Contractor — H.  C.  Pfrang,  5659  Ocean 
View    Dr.,    Oakland. 

Filed  May   7,   1926.  Dated  April  15,  1926 

When    frame    is    up    $3375 

When    plastered    3375 

When    completed    3375 

Usual   35   days    3375 

TOTAL  COST,    $13,500 

Bond,    none;    sureties,    none;    forfeit,    $5 

per  day;  limit,  150  working  days;  plans 

and   specifications   filed. 


Bond,  $1642;  sureties.  Fidelity  and  De- 
posit Co.  of  Ind. ;  forfeit,  none;  limit, 
30  days  from  beginning;  plans  and 
specifications,  filed. 


DWELLING 

(2185)      N       CLARENDON       CRESCENT 

No.    1064,    Oakland.    1-story    6-room 

dwelling. 
Owner — C.    E.    Bardwell,    Jr.,    522    Santa 

Ray  Ave.,   Oakland. 
Architect— None.  Cost,   $6,000 


DWELLINGS 

(2186)  2616-2622-2628  23RD  AVENUE, 
Oakland.  3  1-story  4-room  dwelling 
and  1-story  garages. 

Owner — R.  J.  McMuUen,  Tribune.  Tow- 
er,  Oakland. 

Architect — None. 

Contractor^A.  H.  Monez,  4036  Everett 
Ave.,  Oak.  Cost,   each,   $2,650 


(613)      BLK      BOUNDED      BY      DAVIS, 
Carpenteria,     Ward    and    Park     Sts.,, 
San    Leandro. 
General  construction  of  convent  school 

building. 
Owner — The      Roman      Catholic      Arch- 
bishop  of   S.    F. 
Architect — John   J.   Foley,   770  5th  Ave., 

S.  F. 
Contractor   —    George      Petersen,      San 

Lenadro. 
Filed  May  7,  1926.     Dated  April  30,  1926 

1st    each    month,    of   value    75% 

Balance    usual    35    days     25% 

TOTAL  COST,  $114,000 
Bond,  $57,000;  sureties.  New  Amster- 
dam Casualty  Co.;  forfeit,  none;  limit, 
liO  working  days;  plans  and  specifica- 
tions, filed. 


HALL 

(621)      "SMITH    RESERVE"    Oakland. 

All  work  for  lecture  hall. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,  Oakland. 
Architect — Hamilton    Murdock,      Build- 
ers  Exchange,   Oakland. 
Contractor — John    M.    Bartlett,    354   Ho- 

bart  St.,  Oakland. 
Filed   May    7,    1926.    Dated   May   5,    1926. 

Completed    and    accepted $4060.50 

Usual    35    days    1353.50 

TOTAL  COST,  $5414 
Bond,  Sureties,  Forfeit,  none;  Limit,  15 
days;  Plans  and  specifications  filed. 


DWELLING 

(2187)      3027    STANLEY  AVE..  Oakland. 

1-story    5-room    dwelling. 
Owner — Henry    Hugham,     3019     Stanley 

Ave.,   Oakland. 
Architect — None.  Cost,   $3,000 


DWELLING 

(2188)      2653    66TH    AVENUE,    Oakland. 

1-story     5-room     dwelling    and     1- 

story  garage. 
Owner — C.    D.    Burns,    2636    65th    Ave., 

Oakland. 
Architect — None.  Cost,    $3,150 


SHOP 

(2189)      N   E  COR.   4TH  AND  JACKSON 

Sts.,    Oakland.      1-story   shop. 
Owner — Oliver      Filter      Co.,     47th     and 

Jackson    Sts.,    Oakland. 
Architect — None. 
Contractor — Lawton  &   Vezey,    354   Ho- 

bart  St.,  Oakland.  Cost,  $1,750 


LODGE    BLDG. 

(614)      ALAMEDA    AVE.     100-2     FT    W 

ot  Park  St.,  Alameda. 
General      Construction      2-story      steel 
frame      and      reinforced      concrete 
store  and  lodge  bldg. 
Owner — Masonic     HaU     Association     of 

Alameda. 
Architect    —    Edwin    J.     Symmes,     713 

Shreeve  Bldg.,  S.  F. 
C:ntractor — Jacks  A.   Irvine,    180   Jessie 

St      S    F 
Filed   May    7,    1926.    Dated   May    6,    1926 
Monthly    payments   of   value    ....75% 
On     acceptance     amt     sufficient     to 
increase   payments   to   75%    total   cost 

Balance    usual    35    days     

TOTAL  COST,  $50092 
Bond,  sureties,  forfeit,  none;  limit,  180 
days  from  beginning;  plans  and  speci- 
fications,  filed. 


GARAGE 

(2190)      S    E    COR.    E    14TH    ST.    AND 

58th   Ave.     1-story   tile  garage. 
Owner — L.     R.     Greer,     1414     Fru|ltvale 

Ave.,  Oakland. 
Architect — None. 
Contractor — W.     C.     Brown,     1624     64th 

Ave.    Oakland.  Cost,  $2,000 


(615)      INSTALLING      ELEVATOR      ON 

above. 
Contractor — Spencer    Elevator    Co.,    166 

7th    St.,    S.   F. 

Filed  Dated   

Payments    Not  given 

TOTAL  COST,  $3805 
Bond,  sureties,  forfeit,  none;  limit, 
60  days  from  beginning;  plans  and 
specifications,    filed. 


DWELLING 

(2191)      N  CHABOT  RD.,  219  W  MANOR 

Crest,     Oakland.       1-story     5-room 

dwelling. 
Owner — L.   A.   Whalman,   Oakland. 
-Architect — None. 
Conti-actor — Allan  Bros.,  1615  83rd  Ave. 

Oakland.  Cost,    $4,000 


APARTMENTS 

(2192)      1637    33RD    AVE.,    Oakland.    2- 

story   14-rcom   apartments. 
Owner — Otto    Rinkert,     4020    Lusk    St., 

Oakland. 
Architect — None.  Cost,   $12,500 


Bl 

JILDING 

(ALAMED 

CONTRACTS 

lA  COUNTY) 

1 

No. 

Owner 

Contractor 

Amt. 

fi12 

Shea 

Pfrang 

13500 

613 

Roman 

Peterson 

114000 

fil4 

Masonic 

Jacks 

50092 

615 

IMasonic 

Spencer 

3805 

616 

Masonic 

Doell 

2653 

617 

Masonic 

Latourrette 

10833 

618 

Masonic 

Ansels 

6335 

619 

Masonic 

California 

19400 

620 

Masonic 

Raphael 

3284 

621 

Realty 

Bartlett 

5414 

622 

Swayne 

Sprow 

4100 

623 

Waddill 

Coughlan 

5482 

624 

Whiteeotton 

Madsen 

625 

Masonic 

Knowles 

10878 

626 

Southern 

Ariss 

(616)  PLUMBING    ON    ABOVE 
Contractor — Carl   T.   Doell,   467   21st  St, 

Oakland. 

Filed Dated   ■ 

Payments    Not    given 

TOTAL  COST,  $2653 
Bond,  sureties,  forfeit,  none;  limit,  60 
days  from  beginning;  plans  and  speci- 
fications, filed. 

(617)  HEATING    AND    VENTILATING 
on  above. 

Contractor — Latourrette-Fical  Co..  2612 
9th  St.,   Berkeley. 

Filed   Dated   

Payments    Not    given 

TOTAL  COST,  $10833 
B:nd,  $5416.50;  sureties.  Globe  Indem- 
nity Co.;  forfeit,  none;  limit,  100  work- 
ing days  from  beginning;  plans  and 
specifications,  filed. 


(618)      ELECTRIC   WORK    ON   ABOVE 
Contractor — Ansel's       Electric       Service 
Shop,   Chestnut  and  Encinal,  Ala 

Filed. Dated   

Payments    Not    given 

T>      A  ..         , TOTAL  COST.   $6335.55 

Bond,  sureties,  forfeit,  none;  limit,  120 
days  from  beginning;  plans  and  speci- 
fications,  filed. 


RESIDENCE. 

(612)  LOTS  8  AND  9,  BLK  4  RESUB 
of  Blks  9-10-11-12-13-14  and  ptn 
of  16,  Rock  Ridge  Terrace,  Oak- 
land. 

General  construction  10  room  2-story 
rcsiddic© 

Owner — Willard  W.  and  Elizabeth  D. 
Shea,    Birch    Court,    Oakland. 

Architect — H.   C.   Pfrang,  Oakland. 


(619)  STRUCTURAL     STEEL  WORK 
on  above. 

Contractor— Calif.      Steel     Co.,  Hobart 

Bldg.,  S.   F.  xauoari 

Filed Dated   

Payments    Not    given 

■o      ^  *.  TOTAL    COST.    $19,400 

Bond,  sureties,  forfeit,  none;  limit  45 
days  trom  beginning;  plans  and  speci- 
fications,   filed, 

(620)  PAINTING   ON   ABOVE 

Con t meteor— Raphael    Co.,    270 '  Tehama 

Piled  - — '-  Dated  

Payments    Not    given 

TOTAL,  COST,   $3284 


RESIDENCE 

(622)      S   SAN  LORENZO  AVE.   121  FT. 
E  of  Ensanada  Ave.,  Berkeley. 
All  work  for  5-room  residence  and 
garage. 
Owner — R.   B.   Swayne,    252   Lake  Blvd., 

Oakland. 
Arch-tect — Fred    Franklin    Sprow. 
Conti-actor — Fred    Franklin    Sprow,    727 

Curtis  St.,  Berkeley. 
Filed  May  7,  1926.  Dated  April  20,  1926. 

Floor  laid    20% 

Frame   up    20% 

When     plastered     20% 

Completed  and  accepted    20% 

Usual    35    days    20% 

TOTAL  COST,  $4100 
Bond,  $4100;  Sureties,  Fidelity  &  Cas- 
ualty Co.  of  N.  Y. ;  Forfeit,  none;  Limit 
90   days;   Plans  rnd  specifications  filed 


DWELLING   AND    GARAGE 
(623)      LOT     7      BLK     10,     THOUSAND 
Oaks,  Berk.,   (W  San  Miguel  300  ft. 
S  of  San  Louis  Ave.) 
General  construction   of  2-story  6-room 

dwelling  and  garage. 
Owner   —   J.    L.    Waddill,    Giant   Contra 

Costa   Co. 
Architect — Dixon    &    Hillen,    5th    Ave., 

Oakland. 
Contractor — Walter  S.  Couglan,  506  Ar- 
lington   Ave.,    Berkeley. 
Filed  May  10,  1926.  Dated  April  26,  1926 

When    frame    is    up     % 

Vl^hen   1st  coat  plaster  is  on   % 

When    completed     ^4 

Usual  35   days    %   plus  10% 

TOTAL  COST,  $5842  plus  10% 
Bond,  sureties,  forfeit,  none;  limit,  90 
working  days;  plans  and  specifications, 
not    filed. 


&    ALLSTON 


Realty 
AUston 


BRICK   BUILDING. 

(624)      SHATTUCK    AVE. 
Way,   Berkeley. 

General    construction     of    1-story    con- 
crete  and  brick  building. 

Owner — W.  W.  Whiteeotton 
Corp.,  Shattuck  Ave.  and 
Way,  Berkeley. 

Architect — None. 

Contractor — John    Madsen,    619    Fulton 
St.,    Palo    Alto,    Cal. 

Filed  May   10,   1926.   Dated  Apr  26,   1926 

1st  each  month  actual  cost,  plus  10% 

TOTAL  COST,  plus  10% 

Bond,    sureties,    foreit,    none;    limit,    90 

days  after  May  1,  1926.  plans  and  speci- 
fications,  not   filed. 


LODGE  BLDG. 

(625)      NO    PROPERTY    GIVEN. 

Plastering      work      of      2-story      Lodge 

Building. 
Owner — Masonic    Temple   Assn   of  Ala- 
meda. 
Architect — Edwin      J.      Symmes      (1700 

Pearl    St.,    Alameda),    1325    1st   Nat. 

Bank  Bldg.,   S.  F. 
Contractor — A.     Knowles,     Call     Bldg., 

San   Francisco. 
Filed   May   10,    1926.    Dated   May   6,    1926 

.Monthly  pay  of  value  inc 75% 

On    acceptance    and    sufficient    to 

increase  total  payments  to  75% 

of  cost. 

Balance,   usual    35  days 

TOTAL  COST,  $10,878 
Bond,  sureties,  forfeit,  none;  limit,  60 
days  from  beginning;  plans  and  speci- 
fications filed. 


ROADBED  „„ 

(626)       NEAR    RAILROAD'S    16TH    ST. 

station,    Oakland.      Construction   of 

roadbed. 
Owner — Southern    Pacific    Co. 
Architect — Division   Engineer   for   S.   P. 

Co.,   Oakland  Pier. 
Contractor — Ariss   Knapp   Co.,   Inc.,    961 

41st   St.,  Oakland.  _    ^^„^ 

Filed  May   12,   1926.  Dated  May  3,  1926. 
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Close    of   each    month,    of   value 

incorporated     75% 

Usual    35    days    Balanc? 

TOTAL   COST — 75c   per   cu.    yd.    exca- 
vated. 
Bond,   $2,025.  Sureties,   Royal  Indemnity 
Co.     Forfeit,   none.   Limit,   30   days  from 
beg-.      Plans   and    specifications   filed. 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepter 

May  5,  1926  —  929  RAMONA  AVE., 
Albany.  Sam  Steindol  to  wliom  it 
may   concern    May   3,    1926 

May    5,    1926— LOT    4    BLK.    7,    MAP 
Kensington      Park,      Contra      Costa 
Co.      Ralph    B.    Cowan    to    whom 
it   may  concern    May  2,   1923 

May  5.  1926— E  MORAGA  ROAD  202 
ft.  S  of  Ramona,  Oakland.  Charles 
R.  and  Nettie  Avis  to  Fox-  Bros. 
April    26,    1926 

May  5,  1926— 30P.9  THOMPSON  ST.. 
Alameda.  Nels  L.  Bergstrom  to 
Charles  W.   Lindquist    .  .    May   4,   1926 

May  4,  1926 — 1720  E-23RD  ST.,  Oak- 
land. Hodge  Bros,  to  whom  it 
may   concern    May   5,    1926 

May  4,  1926 — E  LINE  E-14fH  ST. 
1000  ft.  N  of  Castro  Valley  Road, 
Alameda  Co.  C.  P.  Murdock,  Inc. 
to  Hughes  &  Beach    ....    Apr.   6,   1926 

May  5,  1926— LOT  16  BLK.  F.  Lake- 
wood  Park,  Oakland  and  Piedmont. 
Edward  Shearer  to  whom  it  may 
concern    May    4,    192d 

May  5,  1926— LOT  48  BLK.  9,  MAP 
Havenscourt,  Oakland.  F.  W. 
Conloque  to  whom  it  may  con- 
cern        May    4,    1926 

May  5,  1926— PTN.  LOTS'  37,  38,  39 
BIk.  10,  Map  No.  4,  Regents  Park, 
Albany.  J.  E.  Shatzer  to  whom  it 
may    concern    May    4,    1926 

May  5,  1926— PTN.  LOTS  31  AND  32 
Blk.  14,  Chevrolet  Park,  Oakland. 
Wm.  A.  Houghton  and  John  P. 
Jensen  to  whom  it  may  concern  .  . 
May   4,    1926 

May  5,  1926 — LOT  1  MAP  OF  THE 
Subdiv.  of  Lot  8  of  the  Dunnigan 
Tract,  etc.,  Alameda  Co.  Wm.  H. 
Parker  to  Wm.  C.  Applewhite.... 
Apr.    17,    1926 

May  5,  1926 — 7966  FOOTHILL  BLVD. 
Oakland.  B.  J.  Petterson  to  F. 
Johnson     May    1,    1926 

May  5,  1926  —  LOT  17  MAP  HOP- 
kins  23rd  Ave.  Tract,  Oakland.  L. 
C.  Fish  to  whom  it  may  concern 
May     1,     1926 

May  5,  1926— SE  COR.  EIGHTH  and 
Addison  Sts.,  Berkeley.  M.  A. 
Walters  to  whom  it  may  concern 
Apr.    5,    1926 

May  5,  1926— VARIOUS  STREETS  IN 
Oakland,  Alameda  and  Berkeley. 
Southern  Pacific  Co.  to  Hutchin- 
son   Co Apr.    30,    1926 

May  5,  1926— VARIOUS  STREETS  IN 
Oakland,  Alameda  and  Berkeley. 
Southern  Pacific  Co.  to  John 
Bangs     Apr.    30,    1926 

May  5,  1926— VARIOUS  STREETS  IN 
Oakland,  Alameda  and  Berkeley. 
Southern  Pacific  Co.  to  Hutchin- 
son   Co Apr.    30.    1925 

May  5,  1926 — 3320  RANDOLPH  AVE., 
Oakland.  Fred  A.  Meckcrt  to 
whom    it    may    concern.. May    4,    1926 

May  5,  1926—1433  BARROWS'  RD., 
Oakland.  W.  W.  Landgrebe  to 
whom    it    may    concern.. May    5,    1926 

May  5.  1926  —  INTERSECTION  SW 
line  lot  17  with  S  E  line  Harrison 
St.  map  survey  824  for  Henry  C. 
Lee  100  acre  tract  N  E  31  ft.  S  E 
130.81  ft.  S  W  131  ft.  N  W  to  beg., 
Oakland.  Young  Womens  Christian 
Assn.  of  Oakland  to  Villadsen  Bros. 

,  Inc.    May   4,    1926 

May  5.  1926- SE  HARRISON  S'T.  31 
ft.  NE  of  intersection  thereof  with 
SW  boundary  line  lot  17  map  sur- 
vey 824  for  Henry  C.  Lee  100  acre 
tract.  NE  53.07  S  87°  14'.  The 
bearing  of  said  line  of  lot  17  being 
taken  a  S  17°  48'  E  for  this  de- 
scription 109.33  ft.  S  3°  31'  E  51.08 
ft.  to  a  pt.  dist.  S  87°  14'  E  130.81 
ft.  from  pt.  of  beg.  N  87°  14'  E 
130.81  ft.  to  beg.,  Oakland.  Young 
Women's  Christian  Assn.  of  Oak- 
land   to    Villadsen    Bros.,    Inc 

May    4,    1926 

May  5,  1926—2311  ACTON  ST..  Oak- 
land. Lee  and  Amy  Hansen  to  V. 
N.  Strang    Apr.  28,   1926 


May  5,  1926—1403  CHANNING  WAY. 
Berkeley.  Lee  and  Amy  Hansen  to 
V.    N.    Stranig    Apr.    28,    1926 

May  6,  1926—1357  BERKELEY  WAY 
Berkeley.  Robert  N.  Hughe.s  and 
Robina  A.  Hughes  to  whom  it  may 
concern    May  5,   1926 

May  6,  1926  —  LOT  1  BLK.  21  MAP 
of  Blks.  20,  21,  22,  23  and  24  Thou- 
sand Oak.«,  Berkeley.  Winifred 
Calvin  to  Thomas  Galvin..May  3,  '26 

May  6,  1926—129  TAMALPIAS  ROAD 
Berkeley.  Jf  E.  Allison  to  Brooks 
Parker    May   4,    1926 

May  6,  1926—115  WILDWOOD,  Pied- 
mont. J.  H.  Byrne  to  Carl  C.  Les- 
sen        May   5,    1926 

May  6,  1926  —  3875  WHITTLE  AVE., 
Oakland.  L.  D.  Henninger  to  Carl 
C.  Lassen    Apr.   30,   1926 

May  6,  1926— LOT  21  BLK.  10  HAV- 
enscourt,  Oakland.  Sarah  Alice 
Pezet  to  C.  M.  Dean    ....   May  6,  1926 

May  6,  1926 — LOT  28  BLK.  13  MAP 
No.  6  of  Regents  Park,  Oakland. 
H.  M.  Walker  to  whom  it  may  con- 
cern        May   1,    1926 

May  6,  192G— LOT  39  MAP  OF  DUT- 
ton  Manor  Addition,  San  Leandro. 
Laura  E.  Baker  to  Sandusky  & 
Harwood    May    1,    1926 

Mav  6,  1926— LOT  13  MAP  OF  Moor- 
lands, San  Leandro.  Joseph  Frank- 
lin  to  whom  it  may  concern 

May   5,    1926 

May  7,  1926— S  ASHBY  AVE  75  E 
Fulton  St.,  Berkeley.  William  P 
and  Johanna  Jacoby  to  Manuel 
Costa May    6,    1926 

May  7.  1926— INTERSECTION  SW 
Johnson  Ave  and  NW  Mound  St., 
Alameda.  D  Vallerga  to  Carl  C 
Lassen April    20,    1926 

May  7,  1926— PTN  LOTS  14  AND  15 
Map  North  Terrace  Tract,  Ber- 
keley. Thornwald  Pedersen  to 
whoiTi   it  mav  concern ...  .May  6,  1926 

Mav  7,  1926 — PTN  LOT  27,  Amended 
Map  Rhoda  Tract,  Oakland.  E  T 
Matteson  to  whom  it  may  concern 
April    29,    1926 

May  7,  1926— NO.  2532  TAYLOR  AVE, 
Oakland.  C  O  Russell  to  whom  it 
may    concern May    7.    1926 

May  7,  1926— NO.  3514  SIXTY- 
fourth  Ave.,  Oakland  .  Charles  H 
Sherman   to   Charles  H   Sherman... 

May  8,  1926— LOT  265  Unit  No.  2. 
Avenue  Terrace,  Oakland.  A  W 
Schneck  to  A  W  Schneck.May  7,  1926 

May  8,  1926— LOT  17,  Edith  Terrace 
Tract,  Oakland.  Margaret  E  Hub- 
bert  to  whom  it  may  concern... 
May    3,    1926 

May  8,  1926 — LOT  16  Edith  Terrace 
Tract,  Oakland.  Margaret  E  Hub- 
bert  to  whom  it  may  concern... 
M    ay3,    1926 

May  8,  1926 — LOT  18  Edith  Terrace 
Tract,  Oakland.  Margaret  E  Hub- 
bert  to  whom  it  may  concern... 
May    3,    1926 

May  8  1926— PTN  LOT  3  BLK  2, 
Amended  Map  Thousand  Oaks 
Court,  Berkeley.  P  L  trane  to  P 
L   Crane May    5,    1926 

May  8,  1926~NE  EIGHTY-SEVENTH 
Ave  and  Holly  St..  Oakland.     Jacob 

Many  to  Nelson  J  Buckland 

Mav     3,     1926 

May  8,  1926— PTN  LOT  32,  Alap  Di- 
mond  Terrace,  Oakland.  Frank  C 
Myers  to  whom  it  may  concern.. 
May    6,    1926 

May  8,  1926 — LOT  118  Map  Hennie 
■Tract,  San  Leandro.  Ale.\  Felizi- 
aiietti  Sr  to  A  H  Alonez..iMay  7,   1926 

May  8,  1926— LOT  42  and  N  Mi  Lot 
41  T,  Amended  Map  Regents  Park, 
Oakland.  Bernard  F  Ohrtland  to 
whom  it  may  concern ....  May   7,  1920 

May  8,  1926— LOT  13,  Toler  Heights, 
Oakland.  Mrs.  Duncan  King  to 
Duncan   King : May    1,    1926 

May  6,  1926  —  4U69  MAPLE  AVE.. 
Oakland.  Helen  Kanouse  to  whom 
it   may   concern    May   5,   1926 

May  7,  1926—1076  WARFIELD,  Oak- 
land. Hugh  E.  Williams  to  whom 
it   may   concern    May    6.   1U26 

May  7.  1926-434  MICHIGAN  AVE., 
Berkeley.  H.  Elmer  Juhnson  to 
whom  it  may  concern ....  May  6,  192'". 

May  10.  1926— PTN.  PLOT  84  V.  & 
D.       1  eralta       Ranchos,       Berkeley. 

Ethel   M.    Hale   to   G.   W.    Hale    

Mav    6,    1926 

May  10,  1926  —  PTN.  E.  11.  NIEL- 
sen's  Company  Lands,  Oakland. 
Coast  Metal  Products  Company 
and  J.  C.  Harding,  Jr.  to  whom 
it  may   concern    May   8.    1926 


May  10.  1926— LOT  40  BLK.  7.  Map 
of  Key  Route  Terrace  No.  2,  Al- 
bany W.  G.  Fester  to  W.  G.  Fos- 
ter        May   7.    1920 

May  10,  1926—2401,  2407  19TH  AVE., 
1840  E-24th  St.,  Oakland.  W.  L. 
Duhem  to  whoml  it  may  concern.. 
May   8.    1926 

May  10,  1926  —  LOT  64  A.\D  PTN. 
Lot  65  Blk.  7.  Havenscourt,  Oak- 
land. David  McCue  to  whom  it 
may    concern    Mar.    12.    1926 

May  10,  1926— PTN.  LOTS  14  AND  15 
-Mpine  Terrace.  Oakland.  Guy  Tay- 
lor to  whom  it  may  concern    

May   5.    liZ^i 

May  10,  1926  —  2236  CHURCH  ST., 
Oakland.  Margaret  Knipe  to  J  U. 
Baugh    May    6,    1926 

May  10,  1926  —  LOT  15  BLOCK  13 
Daley's  Scenic  Park,  Berkeley. 
Bessie  Gallagher  to  Barr  &  Son.. 
May   8.    1926 

May  10,  1926 — PT.X.  LOT  15  BLK.  19 
Map  North  Cragmont,  Berkeley. 
Mrs.  Mary  Roth  to  Charles  F.  B. 
Koth    May    8,    1926 

May  10.  1926— PTN.  LOT  16  BLK.  19 
Map  North  Cragmont,  Berkeley. 
Mrs.  Ivla.-y  Roth  to  Charles  F.  B. 
Roeth    Completed    

-May  10,  1926—4639  FLEMING  AVE., 
Oakland.  J.  F.  McCorkle  to  L.  C. 
Young    May   7,   1926 

May  10,  192G— 4633  FLEMING  AVE.. 
Oakland.  J.  F.  McCorkle  to  whom 
it  may  concern    May    7.    1926 

May  10,  1926—962  SUNNYHILLS  RD., 
Oakland.  Carlton  A.  Osgood  to 
whom    it    may    concern.. May    7,    1926 

May  10,  1926— LOT  50  BLK.  18  MAP 
of  Havenscourt,  Oakland.  Joseph 
and  Mary  Flittner  to  Jos.  Flilt- 
ner    May   7,   1926 

May  10,  1926 — PTN.  LOT  46  MAP  OF 
the      Tenipleton      Tract,      Oakland. 

Fritz  Rinkert  to  F.   Rinkert    

May    10.    1926 

May  11,  1926— NO.  1739  Vl.VE  ST.. 
Berkeley.  C  E  Eakin  to  whom  it 
may    concern May    7,    19:;6 

May  11,  1926— PTN  LOT  78,  Map  of 
Piedmont  .Manor,  Piedmont.  W  J 
Baker   to   Manuel   Davila.Mav   5.   1926 

May  11,  1926— NO.  6340  CONTRA 
Costa  Road,  Oakland.  F  C  Bishop 
to  C  J   Pfrang May   3,    1926 

May  11,  1926— LOT  26  and  Ptn  Lot 
27  Blk  B,  Everett  Tract.  Oakland. 
S  A  Warner  to  whom  it  may  con- 
cern  May    10.    192i 

May  11,  1926— .NO.  3407  MORRISON 
St.,  Oakland.  .\els  C  Jerden  to 
whom   it   may   concern.. Mav   10,    1926 

May  11,  1926— NO.  2827  t  E.\TR.A.L 
.\ve,  .\lameda.  Albert  E  and 
Carolina  Diel  to  Charles  W  Falk 
May    10,    1926 

May  11,  1926— PTN  LOT  y  iil.K  ». 
Thousand  Oaks  Tract,  Berkeley.  A 
G  Davis  to  whom  it  mav  concern 
May     10,     1926 

May  11.  1926— NO.  1414  MORTIMER 
Road,  Oakland.  Clesson  A  Rogers 
to    Rogers   i:    Rogers .May    S,    1923 

May  11,  1926— LOT  34  BLK  D.  Lake- 
shore  Hills,  Oakland.  C  C  Luis  to 
whom    it    may   concern.. May    10.    1926 

May  11.  1926— NW  EDEMALE  PL 
and  Seminary  Ave.,  Oakland  Harry 
L  and  Lena  E  Hewitt  to  whom  it 
may    concern Mav    lo.    1926 


LIENS  FILED 


.\I...\ME:D.V    COIXTY 

Recorded  Amounr 

May  5,  1926  —  S74  TRESTLE  GLEN 
Road,  Oakland.  Ferd  A.  Slosa  vs. 
A.  R..  A.  H.  and  R.   E.   Lapham..J400 

May  5,  1926—850  TRESTLE  GLEN 
Road.  Oakland.  Rigney  Tile  Co.  vs. 
A.  R..  A.  H.,  R.  E.  Lapham  and 
Lapham    Bldg   Co J229 

May  5,  1926—874  TRESTLE  GLEN 
Road,  Oakland.  Rigney  Tile  Co.  vs 
A.  R..  A.  H..  R.  E.  Lapham J622.50 

May  5.  1926—934  LARKSPUR  ROAD 
Oakland.  Rigney  Tile  Co.  vs.  A.  R. 
and  A.  H.  Lapham  and  Lapham 
Bldg.    Co $548.50 

May  6,  1926—966  lOTH  ST..  Oakland 
Oakland  Bldg  Material  Co.  vs.  C 
De  Benedetti,  W.  J.  Yarak  and 
Miles  Hubagan    $114  go 

-May  6.  1926—937  5TH  AVE.,  Oakland! 
Oakland  Bldg  Material  Co.  vs.  J.  R 
Putnam  and   D.   Osb.rn    $74 

May  6,  1926— LOTS  9  A.XD  10,  SANTA 
Fe  Tr  No.  8.  Alameda  County.  R  C 
^^  angan  vs.  J.  E.  and  Grace  Hem- 
raings    J395 
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May  6,  1926— LOT  12,  BLK  W,  Amnd 
Map  of  Regents  Park,  Berkeley. 
Baldwin  Bros.  vs.  A.  B.  Eastman.. 

$57.20 

May's."  1926— LOT  10  BLK  13,  THOU- 
sand  Oaks,  Berkeley.  Wallace  W. 
Randall  vs.  O.  F.  Darling,  Darling 
Investment    Co $69.50 

Mav  6,  1926— LOT  19  AND  N"  Vz  LOT 
IS  blk  4,  Havenseourt,  Oakland. 
Neighbor's  Lumber  Yard  vs.  Antone 
F    Feio,   S.  Kemp,   John  Doe    ..$202.01 

Mav  6,  1926— LOT  16  BLK  C,  Map 
Kenwood  Park.  Oakland.  Neigh- 
bor's Lumber  Yard  vs.  W.  W.  Sher- 
bourne,   John   Doe    $378.85 

Mav  7,  1926— PTN.  LOT  33  BLK.  7. 
Map  of  Park  Blvd.,  Oakland.  W. 
M.  V.'allis  vs.  Marie  T.  Comstock 
and   C.   A.    Davis    $189.85 

May  7  1926— PTN.  LOT  4  BLK.  A. 
Map  Glenwood,  Oakland.  Marcus 
&  Merrick  vs.  A.  K.  and  D  (Ma- 
zier, C.  H.  Frandsen,  M.  H.  Sea- 
holm  and  Oaklana  Construction 
Co 145.70 

May  7,  1926— PTN.  LOT  4  BLK.  A, 
Map  Glenwood,  Oakland.  M  irous 
&  Merrick  vs.  O.  E.  and  Myrtle 
Zierau,  C.  H.  Frandsen,  lu.  H.  c^ea- 
holm  and  Oakland  Construction 
Co 522.73 

May  7,  1926 — W  104TH  A\  Jil.  30u  iS 
Diggereau  St.,  Oakland.  H.  B. 
Mathison  and  W.  Nisson  vs.  E.  B. 
Stone,  Jr $35.16 

May  7,  1926 — E  104TH  A\'h:.  1 5o  S 
Royal  Anne  St.,  Oakland.  H.  B. 
Mathison  and  W.  Nisson  vs.  K.  a. 
Stone.  Jr $3b.o8 

May  7,  1926— PTNS.  LOTS  4  and  5, 
Blk.  6,  Matthews  Tract,  Berkeley. 
Tyre  Bros.  Glass  Co.  vs.  S.  Pao- 
lini  and  O.    S.   Lyon    $289.95 

May  8,  1926— PTN  LOTS  12  AND  13 
Blk  14,  Map  Eastlawn,  Oakland. 
Sunset  Lumber  Co  vs  Lulu  York  & 
J     C    Williams $302. 8o 

May  8,  1926— NE  94.75  LOTS  33,  34, 
35,  36,  Pleitner  Heights  Tract, 
Oakland.  Smith  Lumber  Co  vs  C 
R  Shaw  and  V  B  Henderson .  .$155. 4r 

May  10,  1926— LOT  42  BLK.  10  Map 
of  Thousand  Oaks,  Berkeley.  Sun- 
set Lumber  Co.  vs.  Blanch  Wehr- 
lie   and   W.    H.    Wehrlie    $867.56 

May  11  1926 — LOT  10  BLK  13,  Map 
Thousand  Oaks,  Berkeley.  Clifton 
A  Wood  vs  Dexter  Darling,  Susie 
L.  Darling,  O  F  Darling  &  Darling 
Bros     $250 

May  11,  1926— PTN  LOTS  8  AND  7 
Blk  16,  Map  Eastlawn,  Oakland.  J 
C  and  C  E  Middlekauff  vs  Henry 
Tweed      $5C5 


RiiiLiJASE  OF  LIENS 


ALAMEDA    COUNTY 

Uecoider  Amouni 


April  29,  1926— LOT  29  BLOCK  3, 
N  Cragmont,  Berkeley.  A.  Nurse 
alias  Alfred  Nurse  to  H.  R.  Rob- 
inson        $1768.86 

May  6,  i926— LOT  129  UNIT  NO.  2, 
Avenue  Terrace,  Oakland.  E.  L. 
Blackman  Co.  to  C.  T.  and  H.  O. 
Roan   and   R.   H.   Elston    $409.84 

May  6,  1926 — LOT  129  BLK  1869, 
Unit  No.  2  Avenue  Terrace,  Oak- 
land Henderson  and  Churchill  to 
C.    T.    and    H.    O.    Roan    $39 

May  6,  1926— LOT  129,  UNIT  NO.  2, 
Avenue  Terrace,  Oakland.  J.  E. 
Casey  and  C.  W.  Watson  to  C.  T. 
and  H.  O.  Roan  and  R.  H.  Elston.  .  . 

Mav  7,  1926 — E  MARKET  136%  S  of 
SW  Cor.  Market  and  16th  Sts.,  Oak- 
land. H  Friedman  &  Co  to  Jos 
Kann     $265.24 

May  7,  1926— PTN  LOTS  21  AND  22 
Blk  42.  Beverly  Terrace,  Oakland. 
Tilden  Lumber  Co.  to  Henry  Bourne 
$476.45 

May  7.  1926 — LOTS  20  AND  21  BLK 
42,  Beverly  Terrace,  Oakland.  Til- 
den Lumber  Co  to  Benjamin  Frank- 
lin     $519.60 

May  7,  1926— LOT  12  BLK  10,  Map 
Thousand  Oaks,  Berkeley.  Inlaid 
Floor  Co  vs  Shirley  Poore  and  Fred 
F    Sprow     $247 

May  7,  1926— LOT  12  BLK  10,  Map 
Thousand  Oaks,  Berkeley.  West- 
ern Door  &  Sash  Co  to  Shirley 
Poore   and   Fred   F   Sprow $266.50 

May  7,  192C— NO.  286  TWELFTH  ST. 
Oakland.  C  C  William  to  Arling- 
ton Holding  Co,  Am  Record  Pub- 
lishing Co.,  Union  Labor  Publish- 
ing Co,  E  Morris  Cox  Jr,  Fred  E 
Reed   and   Stanton   W  Lore    ..$109.07 


May  7,  1926— E  MARKET  ST.  136 V4 
S  of  SW  Cor.  Market  and  Sixteenth 
Sts.,  Oakland.  Pacific  Heating  Co 
to  Jos  Kann  and  Solomon  Brown 
$306.60 

May  11,  1926— LOTS  34-35-36-37-38 
map  of  Bray  Tract,  Oakland.  San 
Leandro  Mill  &  Lumber  Co.  to  Ro- 
man Catholic  Archbishop  of  S.  F. ; 
P.    J.    Bold     $476.85 


BUILDING  CONTRACTS 


SAN   MATEO    COUNTY 

RECORDED 

BUNGALOW 

LOT  25  BLK  59  EASTON  NO.  7,  San 
Mateo.  All  work  for  bungalow  and 
garage. 

Owner — George  W.  Childs,  Burlingame. 

Architect — None. 

Contractor — T.    C.    P.    Farris    Jr.,    1201 

Burlingame    Ave.,    Burlingame. 

Filed    May    1,    1926.   Dated   May    1,    1926. 

Frame    up    $1610 

Brown    coated    1610 

Completed    and    accepted    1610 

30    days    after     1610 

TOTAL  COST,    $6440 

Bond,   Sureties,  Forfeit,  none;  Limit,  90 

days;   Plans  and  specifications,   none. 


RESIDENCE 

SAN   MATEO.     All     work     for      1-story 

frame    residence. 
Owner — E    T.  McLean,  San  Francisco. 
Architect — Pollack  &  Smith. 
Contractor  —  L.   Warren     Wedde,     105 
Montgomery    St.,    San    Francisco. 
Filed  April  29,   1926.  Dated  — . 

Frame     up     $900 

Plastered     900 

Completed  and  accepted 900 

36    days    after     900 

TOTAL  COST,  $3600 
Limit,    by   July   28,    1926. 


All 


RESIDENCE 

SAN    MATEO    PARK,     San    Mateo, 
work   for   residence. 

Owner — Edward   E.   Leinstedt,   San  Ma- 
teo. 

Architect — George    E.    Ralph,    110    Sut- 
ter St.,    San   Francisco. 

Contractor — Lengfeldt  &  Olund. 

Filed  April  29,  1926.  Dated  April  26,  '26. 

As   work   progresses    75% 

Usual    35    days    25% 

TOTAL  COST,   $9210 

Bond,  Sureties,  Forfeit,  none;  Limit,  by 

July   30,   1926;   Plans  and   specifications 

filed. 


SCHOOL   BLDG. 

SAN  BRUNO.  All  work  for  2-story  re- 
inforced   concrete    school    bldg. 

Owner — San    Bruno    School   District. 

Architect — None. 

Contractor — J.  A.  Bryant,  180  Jessie  St. 
San   Francisco. 

Filed  May  4,  1926.  Dated  April  27,  1926. 

As   work   progresses    75% 

Usual    35    days    25% 

TOTAL   COST,    $19,782 

Bonds   (2)   $9819;  Sureties,  Fidelity  and 

Deposit   Co.    of   Maryland;    Forfeit,    $10: 

Limit,  93  days;  Plans  and  specifications 

filed. 


BUNGALOW 

LOT  22  BLOCK  45  EASTON,  San  Ma- 
teo. All  work  for  bungalow. 

Owner — I.  F.  McCullough. 

Architect — None. 

Contractor — Harkins    Bros. 

Filed  May  4,  1926.  Dated  April  26,  1926. 

Roof    ^4 

Plastered     Vt. 

Completed   and  accepted *4 

Usual    35    days    ^4 

TOTAL   COST,    $5311 

Plans   and    Specifications    filed. 

BUNGALOW 

LOT  24  BLOCK  24  Burlingame.  All 
work  for  bungalow. 

Owner — Tom    Lowing. 

Architect — None. 

Contractor — H.    A.    McClure. 

Filed  May  5,  1925.  Dated  April  28,   1926. 

Sheathed    $1125 

Brown    coated    1125 

Completed    and    accepted    1125 

Usual    35    days    1125 

TOTAL   COST,    $4500 

Bond,   $2500;  Sureties,     Mathew     J.     W. 

Graham    and      ."^dam     Lowry;      Forfeit, 

none;    Limit,    90    working    days;    Plans 

and  specifications  filed. 


BUNGALOW 

PART  LOTS  30  &  31  BLOCK  102  South 
San  Francisco.  All  work  for  bun- 
galow. 

Owner — Corrado  Bolcioni,  South  San 
Francisco. 

Architect — None. 

Contractor  —  A.  Pianca,  South  San 
Francisco. 

Filed  May  5,   1926.  Dated  Aprly  27,  '26. 

Completed  and  accepted   1120 

Usual    35    days    1000 

TOTAL  COST,  $2120 

Bond,    $1060;    Sureties,    W.    H.    Dinning 

and    S.    Pianca;    Forfeit,    Limit,    none; 

Plans   and   specifications   filed. 


PERMITS 

BUNGALOW  and  garage,  $4000;  Lot  14 
Corbitt  Sub  Oak  Grove  Ave.,  Bur- 
lingame;  owner,   G.   R.   Anderson, 

BUNGALOW  and  garage,  $4000;  Lot  7 
Blk  10  Marquita  Ave.,  Burlingame; 
owner,   I.   Sorensen,    1128   Lincoln. 

BUNGALOW,  $3000;  Lot  7  Blk  17  Chula 
Vista,  Burlingame;  owner,  E.  T. 
McLean;   contractor,   L.    W.   Weddle 

BUNGALOW  and  garage,  $5000;  Lot  15 
Blk  63  Easton  Dr.,  Burlingame; 
owner,  W.  S  Banon;  contractor,  H. 
H.  Putnam,  2508  Easton  Dr.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $4300;  Lot  25 
Blk  45  Vancouver,  Burlingame; 
owner,  Ernest  Hills;  contractor,  A. 
O.  Brown. 

RESIDENCE  and  garage,  $6000;  Lot  25 
Blk  59  Easton,  Burlingame;  owner 
Geo.  B.  Childs,  1209  Lincoln,  Bur- 
lingame; contractor,  T.  C.  Farris, 
1201   Burlingame  Ave.,  Burlingame. 

ALTERATIONS,  $1000;  160  Pepper  Ave. 
Burlingame;  owner,  L.  S.  Howard; 
contractor,  L.  Regner,  650  North  St 
San  Mateo. 

APARTMENT  HOUSE,  $26,000;  Lot  8 
Blk  13  Highland  Ave.,  Burlingame; 
owner,  T.  J.  Broderick,  Cypress 
Ave.,    Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  32 
Blk.  45  Vancouver,  Burlingame; 
owner,  I.  F.  McCullough;  contract- 
or,  Harkins  Bros. 

BUNGALOW  and  garage,  $5000;  Lot  19 
Blk  T  B  St.,  Burlingame;  owner, 
Don  Vaughn,  San  Mateo;  contrac- 
tor, Frank  Ferrea,  712  5th  Avenue 
San  Mateo. 

ADDITION  to  Oak  Tree  Inn,  $1500;  100 
E  of  Highway  So.  side  of  3rd,  San 
Mateo;  owner.  Vision  Realty  Co., 
215  De  Young  Bldg.,  S.  F.;  contrac- 
tor, Gns  A.  Thollander,  Call  Bldg., 
San  Francisco. 

REMODEL,  $1000;  1251  E  of  Highway 
S  side  3rd  San  Mateo;  owner.  Vis- 
ion Realty,  215  De  Young  Bldg., 
S.  F. ;  contractor.  Marrow  &  Mar- 
row,  1605  De  Young  Bldg.,  S.  F. 

STORES  &  ARTS.,  $20,000;  Lot  4  &  5 
Blk  B  S  8th  Ave.,  San  Mateo;  own- 
er, J.  A.  Gaffigan  estate,  San  Ma- 
teo; contractor,  Leadly  &  Wiseman 
207    2nd   St.,    San   Mateo. 

ADDITION,  $1000;  Lot  4  Blk  51  Hay- 
ward,  San  Mateo;  owner,  J.  H.  Con- 
roy,    51    Hayward   Ave.,    San   Mateo. 

BUNGALOW  and  garage,  $3000;  Lot  4 
Blk  37  4th  Ave.,  San  Mateo;  owner, 
Ashley  &  Powers;  contractor,  Ash- 
ley  &   Powers. 

RESIDENCE,  $10,000;  NW  cor.  of  Lot 
271  Cor.  W  Poplar  &  Midway,  San 
Mateo;  owner,  E.  E.  Leinstedt,  68 
Post  St.,  San  Francisco;  architect, 
Geo.  Ralph,  110  Sutter  St.,  S.  P.; 
contractor,  Lengfeld  Olund,  195 
County    Rd.,    San    Mateo. 

ALTERATIONS.  $2000;  North  Por.  77- 
709  Hurlingham,  San  Mateo;  owner 
J.  D.  Cuthbert,  1210  Bellevue,  Bur- 
lingame; contractor,  L.  R.  Heyck, 
241  Bellebue,   San  Mateo. 

RESIDENCE,  $6000;  Lot  256  N  Vi  Edge- 
word  Rd.,  San  Mateo;  owner,  J.  B. 
Oswald,  1700  Sherman  Ave.,  Burlin- 
game. 

BUNGALOW  and  garage,  $3500;  Lot  10 
Block  37  Channing,  Burlingame; 
owner,  E.  S.  West,  708  Howard, 
Burlingame. 

BUNGALOW  and  garage,  $4500;  Lot  24 
Blk  43  Bancroft,  Burlingame;  own- 
er, Thomas  Lowry;  contractor,  H. 
A     IVIcClsr©. 

BUNGALOW  and  garage,  $5000;  Lot  10 
Blk  54  Drake  Burlingame;  owner, 
Geo.  F.  Larsen,  502  Inez  St.,  Bur- 
lingame.   , . 

BUNGALOW,  $5500;  Lot  29  BLOCK  44 
Vancouver,  Burlingame;  owner, 
Patrick  A.  Doherty;  oontractor, 
Sinfield  &  Butler. 
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BUNGALOW  and  garage,  $4000;  Lot  8 
Blk  38  Howard,  Burlingame;  own- 
er, John  Sorensen;  contractor,  P. 
Grove  Pedersen,  1110  c:apuchino, 
Burlingame. 

COTTAGE,  duplex,  $4000;  Lot  F  Blk  5 
Floribunda,  Burlingame;  owner, 
Walter  Johnson,  1225  Floribunda, 
Burlingame;  contractor,  Morris 
Sorensen     16    Dwight,    Burlingame. 

BUNGALOW,'  $4000;  Lot  6  Blk  28  1st 
Ave.,  San  Mateo;  owner,  J.  J.  Lee, 
101   So.   D  St.,   San  Mateo 

BUNGALOW,  $1000;  B  Bay  View  opp. 
4th  Ave.,  San  Mateo;  owner,  John 
F.  Lee,  101  So.  D  St.,  San  Mateo. 

REPAIRS  to  bldg.,  $3000;  Lot  8  Blk. 
13  B  St.,  San  Mateo;  owner,  I.  O.  O. 
F.,  San  Mateo;  architect,  Mitchell 
A  Jackson;  contractor,  J.  Looman, 
1251   Park   Rd.,   San   Mateo. 

BUNGALOW  $1000;  E  Bay  View  opp. 
4th,  San  Mateo;  owner,  F.  W.  Dar- 
by,  811  Highland,   San  Mateo. 


COMPLETION    NOTICES 


SAN   MATEO    COUNTV 


Recorded  Accepted 

May  1,  1926— LOT  99  SUB  1  Wellesby 
Park,  San  Mateo.  Atway  J.  Cos- 
grave  to  whom  it  may  concern.... 
May     1,     1926 

May  1,  1926— PART  LOT  12  BLOCK 
C  University  Heights,  San  Mateo. 
J.  L.  Eiselstein  to  whom  it  may 
concern    April    30,    1926 

May  1,  1926— LOT  97  SUB  1  Wellesby 
Park,  San  Mateo.  Atway  J.  Cos- 
grave  to  whom  it  may  concern.... 
May    1,    1926 

May  1,  1926— LOT  10  BLK  15  CROCK- 
er   Estate  Tract,  San  Mateo.   Harry 

Shapiro   to   Robert   Mullen.. Apr.    12,   '26 

May  1,  1926— LOT  11  BLK  15  CROCK- 
er  Estate  Tract.  Harry  Chapiro  to 
Robert   Mullen May   12,   1926 

May  3,  1926— LOT  33  BLOCK  46  EAS- 
ton  No.  4.  Geo.  W.  Williams  to 
whom  it  may  concern.  .April  30,  1926 

May  3,  1926  LOT  19  BLK  17  CROCK- 
er  Estate.  P.  J.  Murray  et  al  to 
whom  it  may  concern ...  .April  30,  '26 

May  3,  1926— LOT  33  BLOCK  46 
Easton  No.  4.  George  W.  Williams 
to  whom  it  may  concern .  .Apr.  30,  '26 

May  4,  1926— LOT  2  BLOCK  71  EAS- 
ton  No.  7.  Charles  George  Adams 
to  whom   it  may  concern.. May  4,  '26 

May  5,  1926— PART  LOT  4  BLOCK  14 
Lomita  Park.  Carl  J.  Vinther  to 
whom  it  may  concern ...  .May  3,  1926 

May  5,  1926— LOTS  30  &  31  BLK  3 
San  Bruno.  Arnom  P.  Willits  to  F. 
C.  Grisez    April  28,  1928 

April  27,  1926— LOT  13  BLK  B  OAK 
Grove  Park.  Maurice  Marchals  to 
whom  it  may  concern.  .April  26,  1926 

April  27,  1926— LOTS  4  &  5  BLOCK 
20  Lomita  Park.  Leo  Kawalkowski 
to  whom   it  may  concern. Apr.  23,  '26 

April  30,  1926— LOT  36  &  B  %  LOT 
37  Block  9  Schwerin  Sub.  F.  Har- 
rison to  whom  it  may  concern.... 
April     26,     1926 

April  30,  1926- LOT  7  BLOCK  61  Eas- 
ton No.  7.  James  Horn  et  al  to 
whom    it   may   concern.  .Apr.    24,   1926 

April  28,  1926— LOT  3  BLOCK  66 
Easton  Add,  Redwood.  Irene  T. 
Curran  et  al  to  B.  C.  Zimmerman 
April     27,     1926 

April  28,  1926— LOT  54  BLOCK  6  Bur- 
linghome.  J.  B.  Oswald  to  whom  It 
may  concern    April   21,   1926 

April  29,  1926— LOT  23  BLOCK  2 
Partridge  Sub.  Menlo  Park.  Mar- 
garet Acord  to  whom  it  may  con- 
cern      April    26.    1926 

April  29,  1926— LOTS  20  21  22  BLOCK 
2    De    Coulou    Sub.,    Burlingame.    R. 

F    Colyer  to  C.  W.   Finnell 

.: April     24,     1926 

April  29,  1926— ON  FIRST  AVENUE 
Homestead.  Walter  Pilling  to  whom 
it   may    concern April   29,    1926 

May  6,  1926— LOTS  79  &  80  GRAY 
Tract.    Florence    Craig    to    whom    it 

may    concern May    6,    1926 

May  6,  1926— LOT  3  BLK  16  CROCK- 
er  Tract,  Lot  4  Blk  16  Crocker  Tct. 
Edward    Daniels   et    al    to   whom    it 

may   concern April   28,  1926 

May  7,  1926- LOT  17  BLK  H  HAY- 
ward  Park.  Carl  Sjostrom  to  whom 

It    may   concern     May    7,   1926 

May  8,  1926— LOT  34  BLOCK  11  SAN 
Bruno  Park.  H  J  Stockton  to  whom 
it  may  concern    May   10,   1926 


May  10,  1926— LOT  10  BLK  12  EAST 
San  Mateo.  Wallace  Waterhouse  to 
whom    it    may    concern .  .April    30,    '26 

May  10.  1926— LOT  8  BLK  22  EAS- 
ton  No.  2.  Martha  A.  Crapley  et  al 
to   Charle   Hammer   et  al..May    8,   '26 

May  10.  1926— LOT  10  BLK  29  EAS- 
ton  No.  2.  J.  B.  Oswald  to  whom  it 
May    Concern     

May  11.  1926— LOT  11  BLK  44  EAS- 
ton  No.  3.  Edward  S.  Shaver  to 
whom  it  may  concern.  .  .May  26,  1926 

May  11,  1926— LOT  34  BLK  47  EAS- 
ton  No.  4.  Roy  Allen  to  whom  It 
may    concern     

May  11  1926  —  LOT  9  BLOCK  29 
Crocker  Estate  Tract.     Lyle     C.     R. 

Anderson  to  Walter  F.  Hughes 

April     28,     1926 

May  11,  1926— PART  LOT  8  BLOCK  9 
Pariso   Park.  Kenneth  L.  Martin  et 

al  to  whom  it  may  concern 

May  11,  1926 

May  12,  1926 — LOT  3  BLOCK  19  ROB- 
inson  Sub.  Cecil  D.  Williams  to 
whom    it   may   concern.. May   12,    1926 

May  12,  1926— LOTS  17  &  18  BLOCK 
23  Huntington  Park.  Andrew  Asp- 
lund  et  al  to  whom  it  may  concern 
May    3,     1926 

May  12,  1926— LOT  21  BLOCK  30 
Easton.  Emma  C.  Bumbaugh  to 
whom    it    may    concern.. May    8.    1926 

May  12.  1926— LOT  7  BLOCK  20  SAN 
Bruno  Park.  G.  W.  Brazelton  to 
whom  it  may  concern    ...May  8,  1926 


LIENS  FILED 


SAN   MATEO    COUNT\ 


Recorded  Amount 

April  27,  1926  —  LOT  19  BLOCK  29 
Crocker  Estate  Tract.  W.  B.  Gra- 
zini    vs    Henry    East    $470 

April  30,  1926— W  '^  LOT  12  UN- 
recorded  may  Ravenswood  Poultry 
Ranch.  Advance  Lumber  Co  vs  J.  H. 
Stubbe    et    al    $160.60 

April  30,  1926— LOT  3  BLOCK  C  OAK 
Grove  Park.  Advance  Lumber  Co. 
vs  J.  S.  MulPeter   $22.70 

May  3,  1926— LOTS  3  5  7  8  10  12  24 
25  27  29  45  46  48  49  &  50  Hermosa 
Tract.  V.  E.  Allen  Alias  vs  Louis 
J.    Cohn    et    al     $179 

May  10,  1926— PART  LOT  284  SUB. 
No.  3  San  Mateo  Park.  M.  Lucas  et 
al    vs    Louise    Freeman    $212.85 


BUILDING  CONTRACTS 


SANTA    CLARA   COUNTY 


RECORDED 

STORE    BLDG. 

NO.    218  UNIVERSITY  AVE.,   Palo   Alto. 
All     work     for    one-story     concrete 
store    building. 
Owner — George    J.    Carey,    218    Univer- 
sity  Ave.,   Palo   .-Mto. 
Architect — Birge  M.   Clark,   310   Univer- 
sity Ave.,  Palo  Alto. 
Contractor — Wells    P.    Goodenough,    31) 

University   Ave.,    Palo    Alto. 
Filed    May   6,   '26.      Dated    May    4,    '26. 

Weekly    payments    

TOTAL  COST,  $12.fiM 
Bond,  JGf.OO.  Sureties,  W.  M.  Stalker 
and  Joseph  A.  Jury.  Limit,  Sept.  15, 
1926.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


THEATRE 

S  29.7.">  FEET  LOT  4  and  N  3  inches  of 
Lot  5  Blk  B  3  R  1  S  also  Beg.  at 
Cor.  Lots  3,  4,  5  and  6  Rlk  3.  N 
150  ft.  W  105  S  140  W  34.85  to 
Market  St.  SE  to  South  11  of  Lrc 
?..  K  139.85  ft.  to  bea-  Ft  Lots  2  and 
3  Blk  3  R  1  S  and  right-of-wav. 
San  Jose.  All  work  for  revised 
heating  and  ventilation  system  in 
thpnf>--  bu'Mina'. 
Owner — West    Coast    Theatres,    Inc.    of 

Northern    Valifornia. 
Arclii  i^rt    ,<:    ICngineers — Weeks   &   Day, 

921    CaliforniP    St..    .S'an    Francisc". 
Contractor — Air    Condition      Eng.      Co., 
Monadnock   Bldg.,   San  Francisco. 

On    nth    of    each    month 75% 

Usual     3'<    days 2"^'" 

TOTAL  COST,  $18,545 
Bond,  $1}?.545.  Surety.  The  Metropoli>; 
Casualty  Insurance  Co.  of  New  "^orK, 
Limit,  forfeit,  none.  Plans  and  speci- 
fications  filed. 


RESIDE.VCE,  5-room,  $6000;  Tilnvan 
St..  near  Mariposa.  San  Jose;  own- 
er, B.  J.  Smith.  276  Mariposa  St., 
San  Jose. 

ADD  to  factory,  $4790;  Alameda  and 
•Stockton  S'ts.,  San  Jose;  owner, 
F.  H.  Boynton,  227  The  Alameda. 
San  Jose:  contractor,  Thermoti*e 
Constr.  Co.;  390  Stockton  St.,  San 
Jose. 

RESIDENCE,  4-rocm,  $2000;  No.  1101 
Vine  St.,  San  Jose;  owner,  Tony 
Davi,  Premises;  contractor.  E. 
Scatti,   4^2   S-8th   St..   San   Jose. 

RESIDENCE.  4-room.  $2380;  24th  St. 
near  Santa  Clara,  San  Jose;  own- 
er, Lydia  Frazier.  42  S-19th  St.. 
San  Jose;  contractor  B.  H.  Painter 
17  W-Santa  Clara  St..  San  Jose. 

ItESIDENCES  (2)  5-rcom,  $3750  each; 
Greenwood  St.  near  Davis,  San 
Jose;;  ownr.  Wm.  H.  O'Nell,  50 
Sierra    St.,    San    Jose. 

ALTERATIONS,  $3300;  No.  152  Martin 
St.,  San  Jose;  owner,  Florence 
Gray,  I'lemises;  contractor,  C.  V. 
Brown,    521    N-16th    St.,    San    Jose. 

ItE.SIDENCE.  6-room,  $3500;  No.  1398 
E-San  Fernando  St..  San  Jose; 
owner.  Mrs.  A.  Scorsur,  1398  E-San 
Fernando  St.,  S'an  Jose;  contractor, 
C.  W.  Spotswood,  79  S-22nd  St., 
San  Jose. 

liESIDENCE,  5-room,  $4250;  Hester  St. 
)ier  Sequoia,  San  Jose;  owner,  Geo. 
Kelley,  47  Hester  St..  San  Jose; 
contractor,  Chas.  Williams,  357  S- 
Eleventh   St.,   S'an   Jose. 

RESIDENCE,  4-room,  $2500;  21st  St. 
near  San  Antonio,  San  Jose;  own- 
er, Phil  Dangelo,  242  S-21st  St., 
San  Jose. 


ALTER  bu.^iness  building,  $600;  No.  87 
E-San  Fernando  St.,  .San  Jose; 
owner,  L.  B.  Archer,  1st  National 
Bank  Bldg..  San  Jose;  contractor.  J. 
C.    Thorpe,    Porter   Bldg.,    San   Jose. 

RESIDENCE,  4-room,  $2000;  Willis  St. 
near  Jerome,  St.,  San  Jose;  owner, 
J.  L.  Haskins,  Bank  of  San  Jose 
Bldg.,  San  Jose;  contractor,  A.  F. 
Haskins,    26    Glenn    Ave.,    San    Josse. 

RESIDENCE,  4-room,  $3350;  Reed  St. 
near  Thirteenth,  San  Jose;  owner, 
M.  Muzzio,  120  Reed  St.,  San  Jo.se; 
contractor,  Henry  Bolwin,  1041 
Garland  St.,  S'an  Jose. 

DUPLEX  residence,  $6250;  Julian  St. 
near  5th,  San  Jose;  owner,  P.  J. 
Halloran,  296  N-5th  St.,  San  Jose: 
architect,  Wolfe  &  Higgins,  Realty 
Bldg.,  San  Jose;  contractor.  How- 
ard Waltz,  132  Balbach  St.  .  San 
Jose. 

RESIDENCE.  6-room.  $6000;  Riverside 
St.  near  Bird.  S'an  Jose;  owner,  F. 
O.  Nelson,  173  S-First  St.,  San  Jose 
contractor,  F.  C.  Nelson,  173  S- 
First   St.,   San   Jose. 

ALTER  residence  into  apartments, 
$5800;  No.  50  N-Seventh  St..  San 
Jose;  owner,  L.  C.  Trousdell,  Prem. 
architect,  Herman  Krause,  Bank 
of  San  Jose,  S'an  Jose;  contractor. 
Johnson  &  Rodriguez,  686  Willow 
St.,  San  Jose. 

ALTER  business  building,  $865;  No.  180 
•S-First  St.,  San  Jose;  owner,  Cim- 
ino  Bros.,  Premises;  architect, 
Herman  Krause,  Bank  of  San  Jose 
Bldg.,  San  Jose;  contractor,  Megna 
&  Newell.  49  N-San  Fernando  St.. 
San   Jose. 

.VLTER  business  building.  $5585;  No. 
235  S-First  St..  San  Jose:  owner, 
J.  S.  Williams,  44  N-Market  St., 
San  Jose:  architect,  Herman  Krause 
Bank  of  San  Jose  Bldg.,  San  Joss; 
contractor,  H.  C.  Jorgensen.  63  W- 
Ganta  Clara  St.,  San  Jose. 

ALTERATIONS.  $950;  No.  224  S-lltn 
St.,  S'an  Jose:  owner,  Andrew  Mal- 
ovas,  224  S-llth  St.,  San  Jose;  con- 
tractor, Vincent  Maggio,  452  N-15th 
St.,  San  Jose. 


COMPLETION    NOTICES 


S.*XT.V   CL,.\R.\   COIXTY 


Recorded  Accepted 

May  3.  1926— LOT  12  BLK  D.  South- 
gate.  Palo  Alto.  C  M  Cook  to 
whom   it   may   concern ..  .May    1,    1926 

May  3.  1926— LOT  9  BLK  D.  South- 
gate.  Palo  Alto.  C  M  Cook  to 
whom    it    mav   concern ...  Mav    1,    1926 

May  3,  1926— LOT  8  BLK  3.  Roose- 
velt Park,  San  Jose.  Salvatore 
Sunzeri  et  al  to  whom  it  may  con- 
cern  April   30,    1926 

May  4,   1926 — LOT  13,  Manzanita  Tct, 
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Saturday,    May    15,    1926 


San  Jose.  G  A  Esterberg  et  al  to 
whom    it   may   concern .  April    30,    IJib 

May  4,  1926— LOTS  35  AND  36.  Boyn- 
ton  Subd.,  San  Jose.  K  C  Wash- 
burn to  whom  it  may  concern..... 

May    3,    1926 

May "4,"  "1926— NE  GUIXDA  ST.  100 
XW  Addison  Ave  NW  50xXE  12o 
Pt  Blk  87,  Palo  Aito.  Fred  L 
Cozard  to  whom  it  '"ay  concern  .. . 

April    30,    19Zb 

May'5,"l926— LOT  11,  Atlas  Sub.,  San 
Jose.  J  Atlas  to  whom  it  may  con- 
ce-n        ^lay   5,    1926 

Mav  5,  1926— LOT  9,  Atlas  Sub.,  San 
Jose.  J  Atlas  to  whom  it  may  con- 
cern   May    5,    1926 

May  5,"l926— LOT  11  BLK  38,  Seale 
A.dd  No.  2,  Palo  Alto.  John  Han- 
son   to    whom    it    may   concern..... 

May    4,    1926 

May  5"i926— W  BOYCE  AVE  243.16 
NE  Forest  Ave  S  81.06  SW  702.60 
NW  50  NE  166.41  to  beg  Ptn  Blk 
84,  -Palo  Alto.  D  H  Nichols  to 
whom  it  may  concern.  .April  — ,  IJ-o 

May  6,  1926— LOT  24  BLK  6,  Garden 
City  Addn.,  San  Jose.  Bert  Gamble 
to  whom  it  may  concern. May  1,   l9Zb 

May  6,  1926— LOT  1  and  Vz  Lot  16 
Permanente  Park,  San  Jose.  C  A 
Adon  to  whom  it  may  concern.  . 
May    1,    19.  b 

Mav  6  1920— CENTER  STEVENS 
L-reek  Rd  62.5  E  from  N\\  Cor. 
11  11  ac  tr  of  Bernard  S  193.35xE 
62.'5  Pt  SE  14  of  Sec.  15  T  7  SRI 
W"  Margaret  Wynn  to  whom  it 
may    concern May    5,    1926 

May  7,  1926— LOTS  15  AND  16  BLK 
4,  College  Terrace,  Palo  Alto.  My- 
ron Campbell  to  whom  it  may  con- 
cern     April     5,     1920 

May  7,  1926 — LOT  8  BLK  5,  Snow  & 
Pettis-  Addn,  Mt.  View.  Dean  O 
Nichols    to    whom    it    may    concern 

May    4,    1926 

May  "7,  1920- LOT  10,  J.  J.  Morris 
Sub  of  Blk  45,  Palo  Alto.  William 
B  Benning  to  whom  it  may  con- 
cern     May    5,     1926 

May  7,  1926— S  HESTER  AVE  876.67 
W  Alameda  W  50xS  70,  San  Jose. 
B  J  Smith  to  whom  it  may  con- 
cern   jMay    6,    1926 

May  8,'l926— S  52  FT  OF  LOT  1  BLK 
1  R  2  S  Villa  Lands  Mt  View.  F.  L. 
Campen  to  whom  it  may  concern.. 

May    5,    1926 

May  8,  1926— NO.  315  N  HOBSON  ST. 
between  Anita  St.  and  Vendome 
Ave.  Frank  Schiavone  to  whom  it 
may  concern May   1,  1962 

May  S,  1926 — LOT  8  WALSH  RESI- 
lence  Tract  No.  1.  Albert  Malek  to 
whom  it  may  concern ...  .May  8,   1926 

May  8,  1926— LOT  5  BLOCK  7  ROSE 
Lawn.  Joseph  Mannina  et  al  to 
whom   it  may  concern.  ..  .May   8,   1926 

May    S,    1926— W    THIRTY-THIRD    ST.. 
94   ft.   N   Whitton   Ave.   N   40   Ft.   by 
120    ft     ptn.    Lots    14    15    &    16    Len- 
druno   Tract.   Chester   H.   Crosby   et 

al    to    whom    it    may    concern 

May     1,     1926 

May's,  1926— NW  THIRTY-THIRD  & 
Whitton  Ave.  W  40  by  N  94  ft. 
Chester  H.  Crosby  et  al  to  whom  it 
may    concern    May    1,    1926 

May  8,  1926— N  WHITTO.V  AVE  SO  W 
33rd  St.   W   40   X  94   ft.   ptn.  Lot  16 


Lendrum  Tract.  Chester  H.  Crosby 
et  al  to  whom  it  may  concern.... 
May    1,    1926 

May  10,  1926— LOT  7  COOKSEY  SUB. 
on  Stanford  Campus,  Palo  Alto. 
Truman  L.  Keely  to  whom  it  may 
concern     May    6,    1926 

May  10,  '26— LOT  7  &  PORTION  LOT 
S  Blk  35  Seale  Add.  Palo  Alto.  Geo. 
W.  Parkers-n  to  whom  it  may  con- 
cern     May   5,    1926 

May  10.  1926 — LOT  12  SIERRA  PARK 
Tract.  Frank  T.  Launin  to  whom  it 
may    concern    May    10,    1926 

May  10,  1926— MIDDLEFIELD  RD. 
at  E  Cor.  Lot  153  NW  100  x  SW 
180  ft.,  ptn.  Lot  153  Wooster  Go's 
Subd.  South  Palo  Alto  Improve- 
ment Club  to  whom  it  may  concedn 
May    5,    1926 

May  11,  1926 — PTN.  LOT  12  Auzerais 
Sur.  &  r  of  way.  Isabel  M.  Bensberg 
to  whom  it  may  concern.. May  10.  '26 

May  11,  1926— LOT  5  BLK  D  SOUTH- 
gaie,  Palo  Alto.  C.  M.  Cook  to 
whom    it   may   concern  ..Maj-    11,    1926 

May  11,  1926  —  LOT  7  BLK  6  Seale 
Tract  N;.  5,  Palo  Alto.  Peter  Lar- 
sen  et  al  to  whom  it  may  concern 
May     7,     1925 

May  11,  1926— LOTS  12  &  13  RESUB 
of  Blk  88  Palo  Alto.  Mathilda  Rob- 
erts to  whom  it  may  concern 

May    10,    1925 

May  11,  1925— LOT  98.5  FT  ON  ALUM 
Rock  Ave.  &  88  ft.  on  Capital  Ave. 
H.  B.  Jackson  to  whom  it  may  con- 
cern     May   5,    1926 


LIENS  FILED 


SANTA   CLARA   COUNTY 


Recorded  Amount 
May  3,   1926 — LOT  1  BLK  P  and  Lots 
2  to  8  Blk  P,  Southgate,  Palo  Alto. 
G    E.    Lenzen    Co    vs    Uhler    et    al 
$445.44 

May  10,  1926— LOT  3  POLA  RCH. 
Tilden  Lumber  &  Mill  Co.  vs  Emma 
C.    Tellier    $259.80 

May  11.  1926— LOT  59  BUENA  VISTA 
Sub.  H.  J.  Pascoe  vs  Stella  C.  Gar- 
cia          $875 

May  11,  '26—18.20  AC.  BEG.  NW  MA- 
bury  &  King  Rds.  NW  17.54%  chs 
SW  12.S2V2  SE  7.64%  SW  0.12  S  8.18 
SW^  0.12  SE  8.18  chs  NE  9.46  chs 
to  beg.  Clairmont.  G.  E.  Lenzen  Co 
vs  Nazareno  Tassi  et  al    $115 

May  11,  1926— BEG.  PT  188  FT  E  & 
182.40  ft.  S  of  SE  Park  &  Lincoln 
Ave.  S  45.50  by  W  94  ft.  Tilden 
Lumber  &  Mill  Co.  vs  A.  J.  Taylor 
et  al    $517.65 

Mav  11,  1926^BEG.  PT.  188  FT.  E  & 
227.9  ft.  S  of  SE  Park  &  Lincoln  S 
45.50  X  W  94  ft.  Tilden  Lumber  & 
Mill  Co.  vs  A.  J.  Taylor  et  al..$752.30 

May  11,  1926— BEG.  PT.  188  FT.  E  & 
227.90  ft.  S  from  SE  Park  &  Lincoln 
S  45.50  X  W  94  ft.  C.  N.  Gollner  vs 
A.   J.    Taylor   et   al    $113.40 

:\:ay  11,  1926— BEG.  PT.  188  FT.  E  & 
182.40  ft.  S  from  SE  Park  &  Lin- 
coln Ave.  S  45.50  ft.  x  W  94  ft.  C. 
N.  Gollner  vs  A  J  Taylor  et  al  $110.25 

May  5,  1926 — LOTS  3,  13,  14  and  15 
Blk  M,  Southgate,  Palo  Alto.  Karl 
Mann   vs   J    E   Quails   et   al $252.15 


May  5,  1926— LOT  8  BLK  5,  South- 
gate,  Palo  Alto.  Karl  Mann  vs 
A    L    Uhler    $89.75 

May  0,  1926 — SE  OAKLAND  AND 
Calaveras  Rd  S  149.10xE  232.84,  San 
Jose.  Pacific  Mf'g  Co  vs  F  A 
.A.maral    Jr    et    al $1494.26 

May  7,  1926— CENTER  E  TERRACE 
Ijrivri  and  line  bet.  Lots  6  and  7 
NE  43.84  SE  532.26  SW  132  SW  2.03 
NW  440.23  to  East  Terrace  Drive 
NW  20  N  53.55  NW  114.99  to  beg 
Pt  Lot  7,  Los  Altos  Country  Club 
pioportiea.  H  H  Smith  to  Lena 
-Ueieck     $70) 

May  1,  1926— E  SECOND  ST.  45  5/6 
S  Empire  S  45  5/6xE  137.50,  San 
Jose.  A  R  Benning  vs  Elsie  A 
Preston      $134.50 


RELEASE   OF   LIENS 


SANTA   CLARA   COUNTY 


Renorded  A.pioVin' 

May  7,  1926— LOTS  13,  14  and  17  BLK 
M,  Southgate,  Palo  Alto.  Walter 
M   Anderson    to  J    E   Quails 

May  7,  193i5— LOT  8  BLK  C,  South- 
gate,  Palo  Alto.  Manuel  Sato  to 
Paul    L   Offenheiser    et    al    $81.48 

April  28,  1926— NE  COR.  OF  NE  14 
of  NE  1/4  of  Sec  30  T  6  S  R  2  W  S 
iOOxW  435.60  Pt  NE  ^4,  of  NE  14  of 
Sec  30  T  6  S  K  2  W,  Los  Altos. 
Ohas  M  Raymond,  John  B  Miller  to 
Betty  Jean,  Inc  et  al 


BUILDING  CONTRACTS 


SACRAMENTO  COUNTY 


RECORDED 

SCHOOL 

PTN.  LOTS  3  AND  4.  F,  G,  8th  and  9th 

Sts.,    Sacramento;      All    work      fo' 

school    building. 
Owner — Roman   Catholic  Archbishop  of 

Sacramento.   Corp.,   by   P.   J.   Keane. 
Architect — None. 
Contractor  —  ^\'m.    C.    Keating,    Forum 

Bldg.,    Sacramento. 
Filed  April  30,  '26.     Dated  April  27,  '26. 
TOTAL  COST,   $64,0o0 


PERMITS 

DWELLING,  3-room  and  garage,  $1100; 
No.  5201  9th  Ave.,  Sacramento; 
owner,  Goldie  Terell,  302  11th  St, 
Sacramento;  contractor,  J.  M. 
Bonds,    302    11th    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2000; 
No.  2937  Sacramento  Blvd.,  Sacra- 
mento; owner,  W.  T.  Foster,  3400 
4th   Ave.,   Sacramento. 

DWELLINGS,  3,  5-room  and  garages, 
$2500  each;  No.  3648  7th  St.  and 
3214  37th  St..  Sacramento;  owne/, 
Wm.  T.  Martin,  3616  40th  St.,  Sac- 
ramento. 

DWELLING,  11-room  and  garage,  $20,- 
000;  No.  1318  45th  St.,  Sacramento; 
owner,  J.  R.  Kruse,  3948  J  St.,  Sac- 
ramento; contractor,  Lindgren  & 
S'winnerton,  1406  Calif.  State  Life 
Bldg.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3250; 
No.  2112  25th  St.,  Sacramento;  own- 
er, John  Fernandez,  4354  8th  Ave., 
Sacramento. 


Carson  (EonHtrurtton  IJrporta 

Issued  every  busiiiesB  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  aewer  and 
highwav  projects,  bridges,  dams  and  harbor  works. 
^  -  ■         Send  for  rates  in   your  territory,  ad- 


>hinery    etc.      Send   for  rates  in   your  i.erriiui> 
ng  class  of  work  in  which  you  are  interested. 


machinery 

visi 


818    MISSION    STREET 


SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

(;Ei\ER.AL   LUMBER    YARD 

Dry   Kiln  Capacity,  10  Million  Feet  pei    Annum 
(ieiieral    Mill    nnd    Cahliiet    Work,    Stock    D«»or«.    Sanh 

Krnmrn    anrt    Mo«ldln«f«  

JERROLD   AVE.  &  VARNEVELD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    9400 i 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch'tnge 


9S6I    'Sl   •^•BH    'Xtjpjn^BS 

STORES,  3,  $12,000;  No.  2832-2848  35th 
St.,  Sacramento;  owner,  W.  &  K., 
817  J   St.,   Sacramento. 

DWELLING,  4-room  and  garage,  $1800; 
No.  1332  57th  St.,  Sacramento;  own- 
er, W.  H.  Bush,  204  South  Gate  Rd. 
Sacramento. 

FLATS  (2)  3-rm,  $1500;  No.  2117  9th  St., 
Sacramento;  owner,  John  J.  Mat- 
timoe.   Premises. 

REMODEL,  7-room  dwelling  and  gen- 
eral repairs,  $1000;  No.  6100  11th 
Ave.,  Sacramento;  owner,  E.  T.  & 
Emily    Williams,    Premises. 

DWELLING,  5-room  and  garage,  $3900; 
No.  2532  Curtis  Way,  Sacramento: 
owner,  Fred  Seifert,  2540  Curtis 
Way,    Sacramento. 

DWELLING,  5-room  and  garage,  $2750; 
No.  2301  36th  St.,  Sacramento;  own- 
er, Walter  Henderson,  3922  Y  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2000; 

No.  50S2  U  St.,  Sacramento;  owner, 
Erving  M.  Canfield,  2916  35th  St., 
Sacramento. 

DWELLING,    8-room   and   garage,    $12,- 
000;  No.   2025  22nd  St.,  Sacramento; 
owner,    James      T.    Ransdall,      1055 
41st   St.,   Sacramento. 
SCHOOL,    10-room,   $65,000;  No.   710   9th 
St.,   Sacramento;   owner,   St.   Joseph 
Academy,      815   G  St.,     Sacramento; 
contractor,    W.      C.      Keating,      925 
Forum   Bldg.,   Sacramento. 
BUSINESS    building,    $12,491;    No.    1730 
Y    St.,    Sacramento;    owner,    Boyle 
Bros.,    3905      5th    St.,      Sacramento; 
contractor,    J.    A.      Saunders,      1045 
45th    St.,   Sacramento. 
DWELLING,   5-room  and   garage,   $3500 
No.  1251  34th  St.,  Sacramento;  own- 
er,   Carl    Koch,    3418    L    St.,    Sacra- 
mento; contractor,  Edward  Lee,  410 
13th   St.,  Sacramento. 
DWELLING,  5-room  and  garage,  $3900; 
Nu.  2532  42nd  St.,  Sacramento;  own- 
er,  John   Loddik,  2510   28th  St.,  Sacto. 
DWELLING,  5-room  and  garage.  $5200; 
No.  641   36th  St.,  Sacramento;  own- 
er,   W.      W.      Nelson,      Sacramento 
No.  TJnibn  Station;  contractor,  A.  W. 
Pattiani,    2100    I    St.,    Sacramento. 
DWELLING,  5-room  and  garage,  $4300; 
No.    2820   Castro   Way,   Sacramento; 
owner,    R.    W.      Brown,      Congress 
Hotel,   Sacramento. 
DWELLING,  6-room  and  garage,  $4950; 
No.     2173     Portola       Way,       Sacra- 
mento;    owner,     Flora    C.     Harvey, 
1324   43rd   St.,   Sacramento. 
GAS    &    OIL    STATION,     $4000;    owner 
Belschart  &  Inderkum,  31st  and  Q, 
Sacramento. 
STORE    BLDG.,    $2500;    2801    59th,    Sac- 
ramento; owner,  A.  C.  Van   Winkle 
2857    59th,    Sacramento. 
DWELLING  and  garage,   5-room,   $3200 
1363       57th,       Sacramento;     owner, 
Thorwald  M.  Olsen,   1365   57th,  Sac- 
ramento. 
GENERAL    REPAIRS,    $2000;    1326    4th, 
Sacramento;   owner,   Mrs.   F.   G.   Sil- 
va,  Sacramento;  contractor,  T.  Ko- 
bayashi,    221    N     Sacramento. 
DWELLING,  4-room  and  garage,  $2500; 
4633   10th  Ave.,  Sacramento;  owner, 
W  .B.  Harris,  816  17th,  Sacramento 
contractor,      F.     L.      Francis,      3454 
Stockton     Blvd.,     Sacramento. 
DWELLING,    5-room   and  garage,   $3900 
2116  15th,  Sacramento;  owner,  Earl 
L.   Crowder,   1919   11th,  Sacramento; 
contractor.  Jos  Redone,  914  S,   Sac- 
ramento. 
GAS  &  OIL  SERVICE  STATION,   $1500; 
4801    J,    Sacramento;    owner,    J.    A. 
Saunders,    1045    45th,    Sacramento. 
DWELLING.   4-room   and   garage,    $2900 
1127   56th,   Sacramento;     owner,     G. 
W.  Wolfe,  57th  and  H,  Sacramento; 
contractor,   J.   A.   Loddic,    2510    28tb 
Sacramento. 
DWELLING,    6-room   and  garage,   $3800 
2110    Markham    Way,     Sacramento; 
owner,  F.  G.  Zimmerman    2306  28th 
Sacramento. 
DWELLING    5-room    and   garage,    $3250 
2130    Markham    Way,    Sacramento; 
owner.  F.  G.  Zimmerman,  2306   28th 
Sacramento. 
DWELLING,    2-tamily    (3-room    and    5- 
5-room)    and    garages,    $5500;    2621 
X.   Sacramento;   owner.   Otto   Crane, 
2631   V,   Sacramento;  contractor,   G. 
O.    Griffith,    4320    12th    Ave.,    Sacra- 
mento. 
DWELLING,    4-rot)m,      $2300;      2920      C 
Sacramento;  owner,  C.  S.  Van  Roy, 
2920     C,      Sacramento;     contractor, 
^enry   Willis,    3009    D,   Sacramento. 
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DWELLING,  6-room  and  garage,  $3750; 
2566  Harkness  Way,  Sacramento; 
owner,  John  E.  Chesson,  2559  16th, 
Sacramento. 

APARTMENT,  2-room  and  2-stall  gar- 
age, $2000;  Lots  1301  A.  1302  W  & 
K  Tract  29,  Sacramento;  owner,  D. 
W.  Winters,  3658  Bret  Harte  Sac- 
ramento. 


COMPLETION    NOTICES 

SACRAMENTO     COUNTY 

Recorded  Accepted 
April    29,     1926— NO.     718-720    K    ST., 
Sacramento.       MacDonald    &    Kahn 
to  whom  it  may  concern  .April  21,  '26 
April  29,   1926— W   14  FT.  LOT  50  and 
E   27   ft.  Lot   49,   Schulze   Terr,   Sac- 
ramento.      Robert    W      Brown       to 
whom  it  may  concern .  .April  29,   1923 
April    30,    1926— LOT    925,    Elmhurst. 
W  W  Stewart  to  whom  it  may  con- 
cern  April     29,     1926 

April  30,  1926— LOT  39,  Heilbron  Oaks 
Sacramento.  M  E  Heyden   to   whom 

it    may    concern April    22,    1926 

April  30,  1926— LOT  86,  Ridge  Park, 
Sacramento.  Michael  Furtado  and 
Mary  D  (ux)  to  whom  it  may  con- 
cern  April     23,     1926 

April  30,  1926— W  20  FT.  LOT  7  and 
all  Lot  8,  I,  J,  11th  and  12th  Sts., 
Sacramento.  Sacramento  Elks  Hall 
Assn.  to  whom  it  may  concern  (4 
completions)    April   29,   1926 

April  ;u>,  1926— COLLEGE  SITE,  Sac- 
ramento. Sacramento  Junior  Col- 
lege Dist  to  whom  it  may  concern 
(4    completions) April    26,    1926 

May  3,  1926 — LOT  1126,  Elmhurst. 
William  H  Bush  to  whom  it  may 
concern Feb.     26,     1926 

May  3,  iy26— PTN  LOT  6  BLK  11, 
North  Sacramento  Sub.  No.  8,  Sac- 
ramento. .Sarah  Laura  Higginson 
to  whom   it  may   concern. Apr.   26,   '26 

May  4,  1926— LQT  154,  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  May   3,    1926 

May  4,  1926— W  20  FT.  LOT  7  and 
all  Lot  L',  I,  J,  11th  and  12th  Sts., 
Sacramento.  Sacramento  Elks  Hall 
Assn  to  whom  it  may  concern  (5 
completions)     

May  6,  1926— B  %  LOT  6806  Hill- 
trest  Park,  Sacramento.  Harry  & 
Helen  Smith  to  whom  it  may  con- 
cern   May    5,    1926 

May  6,  1926— LOT  84,  Ridge  Park, 
Sacramento.  W  N  Hill  to  whom 
it   may   concern April    28,    1926 

May  6,  l!i26— LOT  83.  Ridge  Park, 
Sacramento.  W  N  Hill  to  whom 
it   may   concern May   1,   1926 

May  6,  1926— W  20  FT.  LOT  7,  all 
Lot  8,  I,  J,  11th  and  12th  Sts.,  Sac- 
ramentj.  Sacramento  Elks  Hall 
Assn  to  whom  it  may  concern.... 
May    6,    1926 

May  7,  1926 — LOT  6,  Saoramonu" 
Ave.  Heights,  Sacramento.  J  Eail 
Green  to  whom  it  may  concern.. 
May    7.    1926 

May  8,  1926  —  LOT  112  CENTRAL 
Nichols  Park.  James  B.  &  Rotha 
Petti.john  to  whom  it  may  concern 
May    8,    1926 

May  8,  1926— LOT  924  ELMHURST. 
Walter  E.  &  Alice  M.  Darby  to 
v\-hom   it  may  concern .  .April   29,   1926 

May  8,  1926— LOT  1  BLK  8  NORTH 
Sacraments    Heights.    Geo.    F.    Bard 

May  10,  1926— LOT  44  DAWSON  PL. 
John  Fernandez  to  whom  it  may 
concern    May   1,   1926 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


May  11,  1926 — PTN.  OF  NW  ^A  SEC. 
17  8-5,  Map  of  Surveys  of  10  pels 
of  land  of  Mrs.  Johanna  Glueck. 
U.  S.  Steeves  to  whom  it  may  con- 
cern     May   1,    1926 

May  11,  1926— LOT  169  SOUTH  CUR- 
tis  Oaks  Sub.  No.  5.  Erich  Berndt 
to  whom   it  may  concern.. May  7.   '26 

May   11,   1926 — LOT  165   SOUTH  CUR- 
tis   Oaks   Sub.   No.   5.   R.   Castlglioni 
and  The  Architectural  Bldg.   Co.   to 
wh'.m  it  may  concern ...  .May  7,  1926 
to   whom   it  may   concern.. May   8,   '26 

May  10,  1926— LOT  9  BLK  20  NORTH 
Sacramento  Sub.  No.  3.  Geo.  Town- 
send    to    whom    it   may   concern.... 


LIENS  KLbEP 


SACRA  ME.NTO     COUNTY 

Rpoorded  Amo'inl 

May  4,  1926— LOT  88,  Drehf-r  Tract. 
.Sacramento.  Willard  S  Davis  vs 
Wm    Auhgen    $275 

May  4,  1926— LOT  32,  Showier  Ter- 
race, Sacramento.  F  J  Ewers  vs  J 
J    O'Hare    $75.50 

May  4,  1926— LOT  88,  Wm.  Dreher 
Tract,  Sacramento.  W  J  Van 
Winkle  and  A  E  Kinney  vs  Wm 
Auhagen  and  Agnes  P   (u.x)  ....  $47.50 

May  4,  1926— S  50.32  FT.  LOT  4,  J,  K, 
11th  and  12th  Sts.,  Sacramento.  The 
Allyn  L  Burr  Co  vs  Anna  M  Gas- 
kill      $330.50 

May  7,  1926— TCT  184,  Citrus  Hgts 
Addition  No.  8,  Sacramento.  The 
Diamond  Match  Co  vs  Estate  of 
Chauncy    H    Dunn    et   al $577  70 

May  8,  1926— W  >^  OF  S  %  LOT  8 
T  U  11  12  Sts.  Tilden  Lumber  and 
Mill  Co.  vs  Frank  C.  and  Anna  B. 
Boone    (ux)    $151.75 

May  11,  1926  —  LOT  5517  BONITA 
Vista.  Lester  W.  Foster  vs  Henry 
E.   and   Pearl   Gaughan $179  49 

May  11  1926— S  V2  LOT  11  SAN  JUAN 
Acres.  Sacramento  Lumber  Co.  vs 
Floyd  E.  and  Anna  M.  Thompson  $329 

April  30,  1926— E  V4  LOT  14,  Golf 
Terrace,  Sacramento.  Dolan  Bldg 
Materials  Co  vs  A  G  Christensen 
and  Grace    (u.x)    $591.55 

.^pril  30,  1926—2  ACRE  PT.X  OF  E  % 
of  S  %  Sec.  16,  8-5  ,  Sacramento. 
Dolan  Bldg  Materials  Co.,  Inc  vs 
D  A  Scougall  and  Thema   (ux). $67.96 

♦ 

BUILDING     CONTRACTS 


CONTUA    COST.4    COUNTIIY 


PERMITS 


COTTAGE.  $3500;  W  McLaughlin  St., 
bet.  Barrett  and  Roosevelt  Sts., 
Ilichmond;  owner,  CBas.  E.  Little, 
1924  Woolsey  St.,  Berkeley. 

ADDITION  to  cottag>,  52000:  W  16th 
St.,  bet.  Wright  ana  Hermann  Sts., 
Richmond:  owner,  J.  Falcimi  7"5 
S-16th    St.,    Richmond. 

(^i.XSOLINE  service  station,  $4200;  S 
MacDonald  St.,  bet.  5th  and  6th 
Sts.,  Richmond:  owner,  O.  R.  Lud- 
wig.  5.")8  nth  St..  Richmond;  con- 
tractor. W.  Snelgrove.  160  18th  St., 
Richmond. 

COTTAGE,  $3300;  S  Roosevelt  St.,  bet 
29th  an(!  30th  Sts.,  Richmond: 
owner,  W.  E.  Anderson,  3000  Bar- 
rett St..   Richmond. 

.ADD  to  cottage,  $2000;  W  Carlstin  St. 
bet.  Barrett  and  Silva  Sts.,  Rich- 
mond; owner,  E.  L.  Scofield:  archi- 
tect, E.  Flives,  Richmond;  contrac- 
tor, A.  Peterson,  3918  Linwood  St 
Oakland. 

COTTAGE,  $3500:  W  22nd  St.,  bet. 
Grant  and  Burbeck  Sts..  San  Jose: 
owner.  J.  H.  Plate,  610  MacDonald 
Ave.,  Richmond;  contractor  F  C 
Hosking,  932  Pennsylvania  St, 
Richmond. 

COTTAGE.  $3500;  W  45th  St.,  bet.  Mac- 
donald  and  Nevin  Aves.,  Rich- 
mond: owner.  R.  Hansen,  lOfiO 
<'urtis    St.,    Albany. 

i;.\.\K  and  oflicc  Vmilding,  4-storv  Class 
C.  $136,000:  N  Macdonald  Ave.,  bet. 
lOth  and  lUh  Sts.,  Itichmond;  own- 
er, Mercantile  Trust  Co..  6th  St. 
.Tnd  Macdonald  Ave.,  Richmond; 
architect.  N.  Blaisdell,  255  Califor- 
nia St.,  San  Francisco:  contractor, 
C.  R.  CoUupy,  464  C.alifornia  St., 
San    Francisco. 
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COTTAGE,  $4800;  E  29th  bet.  Macdon- 
ald  and  Nevin,  Richmond;  owner. 
William  AUister,  765  8th,  Rich- 
m  nd;  contractor,  John  Odling, 
2427    Clinton,    Richmond. 

COTTAGE,  $4000;  S  Richmond  Avenue 
bet.  Linden  and  Vernal;  owner, 
Giis  Cheesinits,  Pt.  Richmond;  con- 
tractor, T.  P.  Bolger,  3215  Fernside 
Blvd..   Alameda. 

COTTAGE,  $2200;  W  35th  bet.  Wall  &. 
Waller,  Richmond;  owner,  Chas. 
Boehm,  525  S  35th.  Richmond;  con- 
tractor, 'X.  E.  Anderson.  3000  Bar- 
rett,  Richmond. 

COTTAGE,  $3600;  N  Waller  bet  37th 
and  38th,  Richmond;  owner,  N.  E. 
Boltin,  1521  MacDonald  Ave.,  Rich- 
m  nd;  contractor,  Chas.  Washa- 
baugh,     1913     Chanslor,     Richmond. 


COMPLETION  ?jOTICES 


PIN    JOAQ.IIIN    ^OVyii 

Recorded  ^  -oept<>d 

DWELLING  and  garage.  $4500;  1027  W 
-Acaria  St  ckton;  owner.  C.  W. 
Belknas,  1021  S  Hunter  St.,  Stock- 
ton; owner,  C.  W.  Belknap,  1021  S 
Hunter  St.,  Stockton;  contractor, 
T.  E.  Williamson,  1859  W  Park  Ave 
Stockton. 

RESIDENCE  and  garage,  $5000;  No.  19 
W-Cleveland  St.,  Stockton;  owner, 
E.  L.  Jones,  1823  N-Center  St., 
Stockton;  contractor,  G.  W.  Don- 
aldson, 111  E-Jefferson  St.,  Stock- 
ten. 

RESIDENCE  and  garage,  $5200;  No.  928 
N-San  Jose  St.,  Stockton;  owner. 
Floyd  Brown;  contractor,  A.  B. 
Gold.smith,  1007  Vernal  Way. 
Stockton. 

DWELLING.  $5000;  No.  236  W-Knoles 
St..  Stockton;  owner,  L.  A.  Ran- 
dolph; contractor,  Randolph  & 
West. 

RESIDENCE  and  garage,  $5000;  No. 
1203  W-Elm  St.,  Stockton;  owner. 
Sterling  Building  Co.,  Savings  & 
liOan  Bldg.,  Stockton;  contractor, 
J.  A.  Plecarpo,  Savings  &  Loan 
Bldg.,     Stockton. 

RESIDENCE  and  garage,  $4000;  No. 
1021  N-Argonaut  St.,  Stockton; 
owner,  M.  P.  Burgeson,  921  N- 
Argonaut    St.,    Stockton. 

RESIDENCE  and  garage,  $4000;  No. 
153  W-Flora  St.,  Stockton;  owner, 
E.    O.   Drake. 

RESIDENCE  and  garage,  $1800;  No. 
1117  W-Fremont  St..  Stockton; 
owner,  Robert  Wagner,  1050  W- 
Harding  Way,  Stockton;  contrac- 
tor, F.  M.  Liscom,  1234  N- Baker 
St.,    Stockton. 

ADD  room,  $1200;  No.  1015  W"-Willow 
St.,  StocHton;  owner.  C.  B.  Hart, 
815  W-Willow  St.,  Stockton;  con- 
tractor, R.  Melville,  Waterloo  Rd., 
Stockton. 

BOILER  room  and  garage,  $10,000;  No. 
526  E-Lafayette  St.,  Stockton; 
owner,  Exculsive  Laundry,  Prem.; 
contractor,  O.  H.  Chain.  Farmers 
&   Merchants   Bldg.,    Stockton. 

DWELLING  and  gara.ge,  $7000;  No.  19 
E-Pine  St.,  Stockton;  owner.  Dr.  J. 
J.  Sippy,  1329  N-Lincoln  St., 
Stockton;  contractor,  H.  W.  John- 
son, 1229  W-Magnolia  St.,  Stock- 
ton. ^ 

PUBLIC  garage,  $5000;  No.  1601  E- 
Sonora  St.,  Stockton;  owner,  Paci- 
fic Gas  &  Electric  Co.;  contractor, 
W.  J.  Scott,  36  N-Sutter  St.,  Stock- 
ton. 

RESIDENCE  and  garage,  $3500;  No.  o27 
W-Walnut  St.,  Stockton;  owner,  L. 
H.  Crowe,  415  S-Ccnter  St..  Stock- 
ton;  contractor,   F.   E.   Hibbard. 

DWELLING  and  garage,  $2300;  No 
2615  Dwight  Way,  Stokcton;  own- 
er,   E.    N.    Johnson. 


DWELLING  and  garage,  $2400;  No.  467 
S-Sharon  St.,  Stockton;  owner,  H. 
Leisering. 

DWELLING  and  garage,  $3000;  No.  1147 
N-Harrison  St..  Stockton;  owner. 
M.  Bernelson;  contractor,  Lewis  .t 
Green.  Commercial  &  Savings  Bank 
Bldg.,    Stockton. 

DWELLING  and  garage,  $3000;  No. 
1139  N-Harrison  St.,  Stockton; 
owner,   E.   R.  Lewis. 

RESIDENCE,  $3000;  No.  1912  S-Cali- 
fornia  St.,  Stockton;  owner.  A;. 
Christ;   contractor,   H.   E.   McKee. 

ADDITION  to  apartment  building,  $10U(.| 
No.  1245  S-San  Joaquin  St.,  Stock- 
ton; owner,   K.  S.  Howe. 


COMPLEXION    NOTICES 


SAN   JOAQ,UIN    COUNTY 


Record'  d  Accepted 

May  6,  1926— LOTS  19  AND  21,  West- 
erly Extension  of  North  Stockton. 
Arthur  Hollenbeck  to  whom  it  may 

concern May    5,    1926 

May    6,    1926— LOTS    X,    2.    3,    6.    7,    8,    12 
and   13   Blk   13,   City  Park  Terrace, 
Stockton.      Vincent    Dave    Vaio    to 
whom    it    may    concern    (8    comple- 
tions)      May    5,    1926 


LIENS  FILED 


SAN    JOAQUIPT    COUNTY 


I'ecDrdei-'                                                  Amount 
May    7,    1926— LOT    9    BLK    2,    Sunny- 
side   Addn.    Stockton.      San    Joaquin 
Lumber  Co   vs  W  C  and  C   E   Ken- 
nard     $116.25 


BUILDING  CONTRACTS 


Snn    An.seliiio,   Mnrin    County 


PERMITS,    APRIL,    192« 

Following     building       permits       were 
granted    by    the    town    trustees    of    San 
Anselmo,     Marin     County,     during     the 
month   of   April: 
DWELLING,    $3500;    NW    Ptn    Lot    19A, 

Bush    Tract,    San    Anselmo;    owner. 

AVm.   Loach. 
ADD   room   to  dwelling,    $200;   Ptn  Lots 

4  and  5,  Tamal  Park,  San  Anselmo; 

owrer,  Mrs.   E.   Keating. 
DWELLING,   $3000;  Lot   29   Blk  D,   Car- 

rigan    Tract,    San    Anselmo;    owner, 

A.   Harral. 
DWELLING,  f2000;  Lot  8  Blk  3.  Sequoia 

Park,    San      Anselmo;      owner,      H. 

Bergh. 
DWELLING.   $2850;  N    Vz    Lot  113,   Ross 

Valley   Park,   Sub.    2,   San   Anselmo; 

owner,   Kent  &  Minto. 
GARAGE,  $150;  Ptn.  Lots  97,   98  and  99 

Ross    Valley    Pai-k.    Madrone    Ave., 

San   Anselmo;    owner,   Mr.    Miller. 
GARAGE,     $300;     Palm     and     Red     Hill 

Ave.,    Ptn    Kleinworth    Ppty,    Ancha 

Vista    Tract,    San    Anselmo;    owner, 

H.    Sherwood. 
GARAGE,    $150;    Lot    332    Sub.    2,    Short 

Ranch,   San   Anselmo;   owner,   E.   J. 

Lough. 
DWELLING,    $3500;    Lot      11,      Yolanda 

Park,    San      Anselmo;      owner,      W 

Bryne. 
DWELLING.    $3500;    Lot'     54,      Lincoln 

Park,    San    Anselmo;      owner,      Mr. 

Malloy. 
DWELLING,    $4000;   Lot      21,    Sub.    Lots 

26    to    37,    Linda    Vista    Tract,    San 

Anselmo;   owner.   M.   Dos   Reis,   Jr. 
REPAIR    building,    $300;    Ptn    Lot    107, 

Bush    Tract.    San    Anselmo;    owner, 

J.   McPherson   and  W.   Osthoff. 
REPAIR    building,    $100;    Ptn.    Lot     18, 

Linda    Vista    Tract,    San    Anselmo; 

owner.  Valley  Cash  Market   (Hecht 

&   Freitas). 


Saturday,    May    15,    1920 

BUILDING  CONTRACTS 


FRESNO    COLNTV 


ADDITIONS    &    ALTERATIONS,    $1500; 

H   &   Monterey   Sts.,   Fresno;   owner 

Fresno   Planing   Mill   Co.,    premises. 
DWELLING,    $6750;      3702      Huntington 

Blvd.,    F'resno;    owner,      Verna      N. 

Sporleder;    contractor,    Fisher    and 

McNulty,    Matte  0    Bldg.,    Fresno. 
DWELLING,    $2600;    451    D    St.,    Fresno; 

owner,       John       Rufe;       contractor, 

Adam  Haas,  620  E  St.,  Fresno. 
WAREHOUSE,     $3000;    No.    2019     H    St. 

Fresno;    owner,    Pennzoil    Co.,    1824 

Tulare       St.,       Fresno:       contractor, 

Thos.    M.    Paulsen.    3666    Illinois   St.. 

Fresno  . 
BOILER    room,    $5380;      No.    66      G      St., 

Fresno;   owner,   California   Packing 
Corp.;    contractor,    F.    J.    Stone,    Mason 

Bldg.,    Fresno 
ALTERATIONS     and   additions,      $1000; 

No.  257  U  St.,  Fresno;  owner,  Grace 

.Niblock;  contractor,  C.   P.  Cain,  703 

Mildreda    St.,    Fresno. 
DWELLING,    $2500;    No.       1543      O      St.. 

P^resno;   owner,   E.  Caruthers;  con- 

tracior,   D.   J.   Behen. 
DWELLI'G,    $5000;    No.      1637      College 

Ave.,    Fresno;    owner,    Susie    Nibio; 

contractor,    W.    H.    Richmo:id,    1238 

Farris   St.,   Fresno. 
ADDITIONS,    $1250;    No.       265      B      St., 

Fresno;    owner,    Banduski. 


COMPLETION    NOTICES 


FRK&NO    COUNTY 


P^ecorded  Accepted 

May  8,  1926— LOTS  32  &  33  BLK  10 
Belmont  Add.  A.  F.  Lambert  to 
whom  it  may  concern ...  .May  8,  1926 

May  10.  1926— LOTS  13  &  14  BLK  65 
K  B  Hts.,  Fresno.  Gustav  Osten- 
dorf  to  whom  it  may  concern.... 
May    10,    1926 

May  10,  1926— LOTS  15  &  16  BLOCK 
373.  Dan  Malone  to  whom  it  may 
concern    May   10,  1926 

May  7,  1926— LOTS  8  TO  11  BLK  4, 
Blackstone  Ave.  Tr.  No.  2,  Fresno. 
Henry  Krum  to  whom  it  may  con- 
cern  May    1,    1926 

April  29,  1926— LOT  24  W  10  ft.  Lot 
23  Blk  14,  N.  Park  Terrace,  Fresno. 
J  E  York  to  whom  it  may  concern 
April     29,     1926 

April  30,  1926 — S  27  FT.  LOT  2  N  23 
ft.  Lot  3  Blk  17,  Wilson,  North 
Fresno  Terrace.  J  D  S'horb  to 
whom  it  may  concern.  .  .Apr.  29,  1926 

April  30,  1926— LOTS  17  TO  20  BLK 
346,  Fresno.  R  A  Davis  to  whom 
it  may   concern ...April    30,    1926 

April  30,  1926— LOTS  10  AND  11  BLK 
5,  Highland  Villa.  Fresno.  W  S 
Proctor  to  whom  it  may  concern.. 
April     30,     1926 

May  3,  1926— LOTS  8  TO  11  BLK  4, 
Blackstone  Ave.  Terrace  No.  2, 
Fresno.  Cons.  Inv.  Corpn  to  whom 
it   may   concern May    1.   1926 

May  3,  1926— LOT  24, Producers  Col- 
ony, Fresno.  Est.  H  S  Manoogian 
to  M  Manoogian April   4,   1926 

"liens  FILED 


FRESNO    COUNTY 


Recorded                                               Amount 
May    7,    1926— LOTS    1    TO    5    NW    % 
Lot  6  Blk  68,  Fresno.     Fresno  Mar- 
ble  &  Tile   Co   vs   J   H  Mendel   and 
L   W   Wilson    Co $88 


Blue  Line  Construction  Co.,  of  San 
Francisco,  has  been  incorporated  with 
a  capital  stock  of  $200,000.  Directors 
are:  F.  W.  Camp,  Lloyd  Aldrich  and 
F.   S.   Smith. 


J.  A.  MOHR  &  SON     1 

General  Painting;  Contr«et*m 

Speolallats  In  j 

Cimpressed  Air  Painting 
and  Sind  Blasting  i 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dle^c    j 


THE  CONTRACTORS'  ROOM 

BUILDINO  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  Bpeclficatlons  may  be  filed  by  Architects,  Engineers  and 
Owners  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architect*.  Engineers  and  Owners  are  invited  to  forward  plans  of 
their  prolects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
thia  service.  The  plans  will  be  returned  in  good  condition  when  contract 
for  work  Is  let. 


Pablloatlon  OfQo« 

S18  Mlaslon  Street 


SAN  FRANCISCO,  CALIF.,    MAY  22,  1926 


Published    ENerr   Satard*y 
'Ttveiitr-MUth    Ye«r   Xo.   21 


A  smooth  one-piece  wall 


nrHERE  are  a  multitude  of 
-•-  plaster  boards  designed  to 
build  walls  quickly.  But  those 
that  build  a  really  fine  inte- 
rior  are  mighty  scarce. 

Look  at  this  interior  built 
withSchumacherPlasterWall 
Board.  No  battens  here  to 
hide  the  joints.  The  joints 
disappeared  when  the  wall 
was  finished.  They  don't 
need  hiding.  There  are  no 
warped  surfaces.  Plaster  Wall 
Board  makes  a  straight  rigid 
wall  and  it  stays  that  way. 

When  you  use  Schumacher  Plas- 
ter Wall  Board,  count  on  more 
than  speed  in  construction.  Plan 
for   a  fine,  permanent  interior, 

SCHUMACHER   WALL  BOARD   CORP. 
Los  Angeles        Seattle        San  Francisco 

Warehouses — Tacoma    -    Portland    -    Stockton 

San  Rafael  -  Oakland  -  San  Francisco 

San  Jose    -    San  Diego 


Schumacher 
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wall 

Board 


KOEHRINC    7-S 


Mixer 


7-S  Dandie  Mixer 

Two  or  four  cylinder 
gasoline  engine!  Power 
charging  skip,  or  low 
charging  platform, 
automatic  water 
measuring  tank, 
and  light  duty  hoist. 
Rubber  tires  and  disc 
wheels, or  steelrimmed 
wheels.  Complies  with 
A.G.C.  standards. 


Worm  gear  reduction  unit 
mounted  on  roller  bearings, 
enclosed  in  dust  tight  housing 
and  running  in  oil  bath! 

To  know  the  Dandie  is  to 
be  informed  on  outstanding 
values  in  light  mixer  per- 
formance and  construction. 
It's  money  to  you  to  know  the 
Dandie  before  you  buy  a  mixer. 

Send    back     the     coupon. 


FIND,  if  you  can,  another  mixer  that  com- 
bines all  the  outstanding  features  and  values 
of  the  Dandie  and  still  sells  within  the 
price  range  for  light  mixers! 

Find  another  with  4  cylinder  radiator  cooled  engine  with 
choice  of  two  cylinder  hopper  cooled  engine  or  electric 
motor  —  another  with  the  same  high  grade  construction 
including  worm  gear  drive  shaft  mounted  on  roller  bear- 
ings and  reduction  gears  running  in  oil  bath!  Bronze 
bushed  drum  roller  bearings,  the  rollers  pinned  to  shafts 
and  the  shafts  turning  in  the  big  bearings!  Double  gear 
drum  drive!    Fast  clean  charging,  and  fast  discharging! 

The  Koehring  Dandie  is  not  only  a  mixer  of  long  trouble- 
free  service,  but  a  fast  worker.  Big  volume,  standardized 
production  alone  make  possible  this  remarkable  mixer 
within  the  range  of  light  mixer  prices.  Send  back  the 
coupon  today  for  full  detailed  facts  about  tljiis  money- 
making  mixer,  this  great  value  for  a  light  mixer  price! 

Representatives : 

HARRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


> 


Send  Back  the  Coupon  €or  Full  Details! 

Take  our  word  for  it,  you  will  be  putting  yourself  in  the  way 
of  extra  profits  and  extra  value  if  you  learn  all  about  the 
details  of  this  Dandie  Model  before  you  decide  on  a  one  bag 
light  mixer.  No  obligations.  Send  back  the  coupon  today! 
A  3200-1 


HAHHOX.     mCKAHD    &     McCOXIO     CO.,     .S:iii     FraiieiNrn. 

Without  obligation  to  me  of  any  kind,  send  me  free  Information  about 
the  Koehring  Dandie  Light  Mixer. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building.  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO.  CAL1P\,    MAY  22.  1926 


Twenty-sixth    Year    Xo,    21 


Building  (P 
Engineering 


News' 


Xo.    81S    Mission    Street 

San    Francisco,   Calif. 

Telephone    Garfield    3140 


THK    MEKCURY    PRESS 

(E.  J.  Cardinal  &  J.  1  .Stark) 
Piibli.sliers    and    Proprietors  • 


.1,    P.    FARRBMi,    Editor 

E.  J.   CARDIXAIi,   General   Manager 

.«.     E.     ODGERS,     AdvertlsinK     Mnnagrer 


Devoted  to  the  Engineering,  Archi- 
tectUi'al,  Building  and  Industrial  Ac- 
tivities  of  the   Pacific   Coast. 


OFFICIAL,    PAPER    OP 

Stockton       .Areliiteots'      As.soeiatlon 

Riehniond       Bnilders'       Etxchani^e 

Stookton    Bnllders'    Exchange 

Fre.sno   Bnllders'   Exchange 

Vallejw  Builders'  Exchange 


Subscription  terms  payable  in  advance 
U.  S.  and  Possessions,  per  year... $5. 00 
Canadian  and  Foreig'n,  per  year..  6.00 
Single     Copies     25c 

Enterecl  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March   S,   1870. 


STATE     HARBOR      COMMISSION 
SETTLE    P.ATENT    SUIT 


Suit  for  $407,639  brought  against  tho 
California  State  Board  of  Harbor  Com- 
missioners a  year  ago  for  the  infringe- 
ment of  the  Ferguson  concrete  dock 
patents  was  settled  out  of  court  with 
the  payment  of  $50,000  by  the  harbor 
commission. 

The  action  in  the  Federal  courts  in 
June,  1925,  was  brought  by  Albert  Ia 
Lawrence  and  James  D.  Carey,  repre- 
senting; the  Terminal  Dock  and  Engi- 
neering Company  of  Cleveland,  owners 
of  the  patent.  It  was  charged  that  the 
State  had  constructed  from  six  to 
twelve  piers  and  docks  at  costs  run- 
ning into  millions  of  dollars,  usina: 
the  patent  without  authorization.  The 
infringements  toolv  place  during  the 
six  years  prior  to  the  filing  of  the  suit 
in    1925,    it    was    alleged. 

In  the  settlement,  the  harbor  com- 
mission is  given  the  use  of  the  patent 
for  five  years  without  cost  and  all  lia- 
bilities for  the  infringement  in  the  past 
are   wiped  out. 


IV*:W  PLAN   IS   OFFERED  FOR 
COLORADO  RIVER  PROJECT 


A  plan  whereby  a  revolving  fund 
which  preliminary  estimates  indicate 
might  accrue  at  the  rate  of  $:i.OiM),ooo 
a  year  would  set  aside  by  the  govern- 
ment for  development  of  power  and 
irrigation  in  the  Colorado  river  basin 
from  the  continental  divide  to  the  Gulf 
of  California,  has  been  submitted  to 
the  Utah  Water  Storage  Commission 
(Salt  Lake  City)  by  William  R.  Wal- 
lace, chairman.  Wallace  is  also  Colo- 
rado   river   commissioner    for   Utah. 

Wallace  said  that  estimates  sub- 
mitted to  Congress  by  Secretary  of  the 
Interior  Work  show  that  it  is  believed 
that  the  $125,000,000  cost  of  Boulder 
canyon  development  can  be  repaid  to 
the  government,  with  interest  at  4  per 
cent,  within  25  years.  The  b'wing- 
Johnson  bill  calls  for  such  repayment 
in  50  years,  he  said.  Secretary  Work, 
Wallace  said,  estimates  surplus  from 
sale  of  Boulder  canyon  power,  over  all 
operation  and  maintenance  expenses, 
at  $6,000,000  a  year.  A  50-year  repay- 
ment program  would  require  only  $3,- 
000,000  of  this  surplus  annually.  Wal- 
lace argued  that  tremendous  pressure 
will  be  brought  to  bear  on  Dr.  Work  to 
devote  the  $3,000,000  to  southern  Cali- 
fornia, unless  Congress  will  immedi- 
ately in  planning  Boulder  canyon  de- 
velopment provide  that  not  one  part  of 
the  Colorado  river  basin,  but  the  en- 
tire basin,  shall  benefit.  The  com- 
m.ission    promised    Wallace    support. 


LUMBE/R   THERMOMETER 


May  issue  of  the  National  Lumber 
Survey,  published  by  the  National  Lum- 
ber   Manufacturers'    Association,    says: 

Marked  increase  in  building  con- 
tracts. 

Construction  costs  slightly  lower, 
and  lumber  production  heavier. 

Wages   unchanged. 

Building  material  prices  decline  one 
point. 

Agricultural  conditions  less  satisfac- 
tory than  a  month  ago. 

Farm    purchasing    power    unchanged. 

Luml)er    exports    slightly    larger. 

Lumber  retail  sales  in  reporting  dis- 
tricts 36  per  cent  larger  in  March  than 
in   February. 

Increased  demand  by  wood  consum- 
ing  industries. 

Costs  of  lumber  production  generally 
lower. 

Sash,  doors  and  millwork  industry 
generally  good. 

Full  time  or  over-time  operation  pre- 
vailing in  72  per  cent  of  the  reporting 
southern    pine   mills. 

Lumber  shiviments  from  North  Paci- 
fic  Coast   to   Florida  decline. 

Box  and  crate  industry  reports  im- 
proved volume  in  New  England,  in- 
active in  Buffalo,  fair  in  Memphis. 
Louisville  busy.  Operations  extend  in 
New   York,   unsatisfactory  in   Far  West. 

Furniture   industry  spotted. 

Lumber  buying  for  automobile  trade 
generally   active. 

Railways  buying  liberally  of  car  ma- 
terial   in    the   Pacific   Northwest. 

S'me  lumber  railway  buying  plans 
abandoned. 


matf:rials    i.\    the   finish    co.at 
of  pl..aster  8tldied 


In  1922  there  were  erected  at  the 
Bureau  of  Standards  98  experimental 
panels  of  plaster  in  the  finish  coat  of 
wliich  were  incorporated  various  ma- 
terials of  several  sizes,  as  being  likely 
to    cause    trouble    if    present. 

Xovv,  after  four  years,  the  panels 
have  been  examined  with  the  follow- 
ing  results: 

Core  (ground  limestone)  and  mica 
have   no   effect  regardless   of  size. 

Magnesium  sulphate  and  sodium 
chloride   cause   efflorescence. 

Iron  carbonate,  iron  sulphide  (pyrite) 
and  lime  burned  during  hydration  tend 
to  cause  unsoundness  but  not  seriously 
if  fine. 

Overburned  lime  will  always  give 
trouble  regardless  of  size. 

Tannic  acid  is  deleterious  because  it 
discolors  the  plaster  and  gives  rise  to 
"checking." 

In  view  of  this  work  the  following 
is  recommended  as  a  basis  for  a  speci- 
fication for  the  soundness  of  hydrated 
lime: 

Examine  microscopically  to  insure 
the  absence  of  calcium  oxide  (index 
of  refraction  —  l.Sl). 

Wash  the  sample  through  a  No.  50 
sieve.  Dry  and  weigh  the  residue  and 
figure  it  as  per  cent  of  the  sample. 
If  the  residue  is  more  than  5  per  cent, 
it  should  be  analyzed.  If  this  is  found 
to  contain  less  than  90  per  cent  cal- 
cium, the  shipment  represented  by  the 
sample  should  be  rejected. 

Pyrite  can  hardly  occur  in  hydrated 
lime,  but  may  be  a  constituent  of  the 
sand.  A  specification  for  sand  is  re- 
quired, which  should  also  carry  limits 
en  the  quantity  of  salt  and  organic 
matter   permissible. 


X-RAY    SI  (CESSFl  LLY'    ISEU    BY 
CONTRACTORS 


A  new  and  suggestive  practical  ap- 
plication of  X-Ray  apparatus  was 
demonstrated  recently  in  Schenectady, 
.\.  Y.,  when  a  builder  made  use  of  the 
X-ray  to  ascertain  the  location  of  some 
pipes  and  timbers  hidden  beneath  the 
floor  of  a  structure.  For  good  and 
sutflcient  reasons,  it  was  not  desirable 
to  remove  the  flooring  for  exploratory 
purposes;  and  experts  of  the  General 
Electric  Company  proposed  the  use  of 
a  powerful  X-ray  tube  instead.  The 
outcome    was   highly   satisfactory. 

The  procedure  is  described  in  Com- 
pressed .\ir  Magazine  as  follows.  The 
X-ray  tube  was  exposed  on  the  ceiling 
.><ido  of  the  floor  while  an  observer 
above  made  his  examination  with  the 
aid  of  a  fluorescent  screen,  which  is 
sensitive  of  the  action  of  X-rays.  In 
this  way,  shadowgraphs  of  the  piping 
and  the  timbers  were  reproduced  on  the 
screen:  and  the  observer  was  able 
quickly  to  determine  the  exact  spot 
where  the  flooring  would  have  to  be 
i.mmed  to  reach  the  objective.  The 
X-ray  tube  used,  so  it  is  said,  weighs 
;(bout  20  pounds,  and  is.  therefore, 
portable  and  easy  to  handle.  The  need- 
ful electric  current  can  be  obtained  by 
lonneding  with  any  ordinary  electric- 
light  socket. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


A  slowing-  up  in  building  operations 
throughout  the  country  was  Indicated 
in  the  reports  of  permits  issued  in  the 
484  leading-  cities  and  towns,  made  by 
S.  W.  Straus  &  Co.  These  cities  re- 
ported new  building  plans  of  $439,376,- 
535  compared  with  $479,833,247  in  April, 
1925,  a  loss  of  8  per  cent.  There  was  a 
slight  gain  from  March,  however,  when 
the  volume  of  permits  Issued  In  these 
places  was  $433,852,219.  Since  the  first 
of  January,  permits  for  $1,410,826,336 
have  been  issued  compared  with  $1,432,- 
126,681  last  year.  The  first  third  of  the 
year,  therefore,  wound  up  with  activi- 
ties slightly  behind  the  record  for  the 
same  period  last  year.  Whether  these 
losses  will  continue  and  bring  the  in- 
dustry to  the  end  of  the  year  with  a 
considerable  shrinkage  of  activities 
compared  with  the  phenomenal  record 
of  1925  or  whether  there  will  be  a 
revival  later  in  the  year  are  points 
that  cannot  now  be  determined,  al- 
though no  one  familiar  with  building 
conditions  throughout  the  country  is 
looking  for  a  pronounced  falling  off. 


Forty  days  of  rain  out  of  60  cannot 
be  termed  "an  act  of  God"  in  a  govern- 
ment contract,  according  to  Comptroller 
General  McCarl,  who  has  refused  a  $475 
refund  to  the  Cunningham  Construc- 
tion Co.,  holding  a  contract  for  the 
erection  of  barracks  at  Langley  Field. 
Va.  The  company  was  penalized  for  a 
31-day  delay  in  completing  the  work 
and  appealed  to  the  comptroller  gen- 
eral, blaming  the  delay  on  40  days  rain 
in  two  months,  and  citing,  as  possible 
relief,  the  "acts  of  God"  clause  of  the 
contract.  The  comptroller  decided  that 
the  protracted  rain  was  a  "common, 
natural  event,"  and  a  hazard  assumed 
by  the  contractor. 


A  bonus  i)lan  by  which  employees 
will  receive  at  Christmas  time  a 
check  equal  to  $5  for  each  month  of 
service  up  to  $60.  is  announced  by 
J.  H.  Clark,  secretary  and  treasurer  of 
the  Buttress  Manufacturing  Company, 
manufacturers  of  wall  and  plaster 
board.  The  plan  is  operative  as  of 
January  1,  1926,  ajid  is  applicable  to 
all  employees  after  they  have  been 
w'ith    the   company    for   one    year. 


The  Common  Brick  Manufacturers 
Association  of  America  calls  attention 
to  the  fact  that  in  1925  approximately 
fifty  million  Belgian  brick  were  placed 
on  the  market  in  the  United  States  in 
competition  with  domestic  brick.  The 
first  importations  of  European  brick 
was  in  1923  when  about  2%  million 
common  brick  were  received.  The  As- 
sociation is  exerting  every  effort  to 
have  Congress  remove  brick  from  the 
free  list. 


deAA'aard  &•  Sons  of  San  Diego  se- 
cured a  judgment  in  the  U.  S.  court  at 
San  Diego  against  the  Phoenix-Tempe 
Stone  Company  for  $16,500  for  alleged 
breach  of  contract  on  a  subcontract  for 
work  on  the  Phoenix-Prescott  high- 
way in  Arizona.  Defendants  gave  notice 
of  appeal. 


Continued  improvement  in  the  in- 
dustrial employment  situation  in  Cali- 
fornia is  shown  in  the  April  report, 
just  released,  of  the  industrial  di- 
vision of  the  Department  of  Labor  em- 
ployment service  for  the  Pacific  dis- 
trict. The  district  includes  California, 
Oregon  and  Washington.  "Work  is 
progressing  on  building,  municipal  im- 
provements and  road  construction,"  the 
report  states,  in  commenting  on  the 
California  situation.  "A  plentiful: 
supply  of  building  craftsmen  and  all 
other  workers  is  available  in  the 
State."  A  surplus  of  labor  with  un- 
skilled workers  predominating,  is  re- 
ported for  the  San  Francisco  industrial 
district,  including  Oakland,  San  Lean- 
dro,  Berkeley,  Alameda,  Richmond, 
Pittsburg,  Crockett,  Napa,  Vallejo  and 
South  San  Francisco.  In  that  district 
all  plants,  with  the  exception  of  can- 
neries, are  in  operation,  some  at  ca- 
pacity. 


State  Department  of  Public  Works, 
Division  of  Water  Rights,  has  issued 
four  permits  to  San  Joaquin  Light  & 
Power  Corporation,  Power  Building, 
Fresno,  calling  for  the  generation  of  a 
total  of  232.613  theoretical  horsepower 
and  the  estimated  expenditure  of  $42,- 
300,000  in  the  construction  of  addi- 
tional powerhouses  and  increasing  the 
capacity  of  the  powerhouses  no-w  under 
construction  on  the  main  channel  and 
the  North  Fork  of  the  Kings  River. 
The  diversions  under  these  permits  are 
to  be  made  from  the  North  Fork  of 
the  Kings  River,  Helms  Creek.  Racheria 
Creek  and  certain  small  tributaries, 
and  the  completed  project,  together 
■with  work  now  under  construction, 
will  provide  for  the  generation  of  a 
total  of  559,599   theoretical  horsepower. 


A  report  of  the  United  States  Depart- 
ment of  Agriculture  shows  that  states, 
municipalities  and  the  federal  govern- 
ment will  spend  more  than  $1,000,000,- 
000  this  year  in  the  construction  and 
maintenance  of  highways  in  the 
United  States.  State  highway  depart- 
ments will  spend  $598,590,948  in  the  de- 
velopment of  roads,  municipal  authori- 
ties have  authorized  expenditures  of 
$431,696,000  and  federal  aid  funds 
available  to  states  total  $118,768,488. 
States  plan  to  construct  29,216  miles 
of  new  highways  this  year  and  im- 
prove .234,582  miles  of  roads. 


About  two  billion  dollars  was  spent 
in  highway  work  in  this  country  last 
year  and  the  greater  part  of  the  money 
alreadj-*  has  been  repaid  in  saving  to 
motorists,  William  H.  Connell,  retir- 
ing president  of  the  American  Road 
Builders'  Association,  told  the  execu- 
tives of  that  organization  at  their 
twenty-third  annual  meeting  in  New 
York  May   14. 


To  finance  installation  of  a  modern 
adequate  sewage  system  and  other  im- 
provements in  Big  Basin,  Santa  Cruz 
county,  the  California  State  Redwood 
Park  Commission  has  instituted  a  cam- 
paign charge  of  50  cents  a  day  or  $3 
a  week  for  each  automobile  camping 
party  in  the  park. 


MacDonald  &  Kahn  of  San  Francisco, 
bidding  $1,068,140  and  15  per  cent  for 
extra  work,  submitted  the  lowest  bid  to 
the  East  Bay  Municipal  Utility  Dis- 
trict to  construct  the  Claremont  Tun- 
nel. The  next  lowest  bidder  was 
Grier  &  Mead  at  $1,374,374  with  15  per 
cent  for  extra  work.  The  highest  bid 
was  that  of  Stewart  &  Welch  at  $1,- 
548,507.  The  principal  item  in  the 
work  involves  18.000  feet  of  tunnel  at 
$40  per  ft. 


Santa  Monica  is  to  be  the  scene  of 
the  United  States  Good  Roads  Asso- 
ciation's 1926  National  Convention, 
which  will  be  held  in  conjunction  with 
the  Bankhead  National  Highway  As- 
sociation and  the  United  States  Good 
Roads  S'how.  during  the  week  of  June 
7th  to  12th,  1926.  J.  A.  Rountree,  Mir- 
amor  Hotel,  Santa  Monica,  Cal.,  is  di- 
rector general. 


A.  R.  McCullough.  San  Francisco 
lumberman  and  president  of  the  Mc- 
Cullough Lumber  Company,  ended  his 
life  in  Sutro  Forest.  San  Francisco, 
May  13.  by  sending  a  bullet  through  his 
heart.  McCullough  left  a  note  where- 
in he  explained  he  was  "weary  of  life 
and  felt  himself  failing  mentally  and 
physically." 


Santa  Barbara  city  council  will 
shortly  select  an  engineer  to  handle 
breakwater  construction  to  be  financed 
under  the  recently  voted  $200,000  bond 
issue.  Private  interests  have  donated 
$200,000  to  city  which  will  be  added  to 
the  bond  fund,  making  the  total  ex- 
penditure for  improvements  approxi- 
mately $400,000. 


George  B.  McDougall,  chief  of  the 
Division  of  Architecture,  California 
State  Department  of  Public  Works,  has 
been  named  a  director  of  the  American 
Institute  of  Architects,  according  to 
word   received  at  Sacramento. 


W.  S.  Caruthers,  assistant  engineer 
with  the  California  State  Highway 
Commission  at  Sacramento,  has  been 
appointed  division  engineer  of  Division 
Xo.  9,  with  headquarters  at  Bishop, 
Inyo  County. 


Burlingame  contemplates  a  second 
election  to  vote  bonds  of  $225,000  to 
finance  improvements  to  municipal 
water  system.  Previous  election  was 
defeated. 


John  J.  Fuller,  interested  in  Dolan 
Building  Material  Company  of  Sacra- 
mento, died  in  that  city  May  17.  He 
was   a   native   of    Ireland,    59    years   old. 


Chas.    T.    Dozier   succeeds   E.   A.    Rol- 
ison  as  city  manager  of  Redding,  Calif. 


H.  W.  Shuck  succeeds  Frank  Mar- 
shall, deceased,  as  superintendent  of 
the  municipal  water  works  at  Burlin- 
game, Calif. 

Andrew  H.  Brown,  62,  general  con- 
tractor of  Fresno,  died  in  that  city 
May  11  from  applexy. 
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A.  C.  HORXKR,  STOCKTON  BUILDING 
INSPECTOR,   RESIGNS 


DAY     LABOR    ON    TRIAL, 


A.  C.  Horner,  city  building  inspector 
of  Stockton  for  the  past  three  years, 
has  tendered  his  resignation  to  Chas. 
E.  Ashburner,  city  manager.  The 
resignation  is  effective  June  1  at  which 
time  Horner  will  become  connected 
with  the  Los  Angeles'  office  of  the 
Portland  Cement  Association  in  promo- 
tion and  research  work.  Horner  be- 
fore his  acceptance  of  the  Stockton 
city  buildng  inspector  position  was  an 
engineer  on  maintenance  for  the  South- 
ern Pacific  in  Nevada.  He  went  to 
Stockton  to  supervise  the  first  pie- 
liminary  survey  of  the  Calaveras  flood 
control  project  and  while  engaged  in 
that  work  was  appointed  city  building 
inspector  as  a  successor  to  Peter  L. 
Sala,  who  resigned.  He  was  also  sec- 
retary of  the  Pacific  Coast  Building  Of- 
ficials'  Conference. 


CITY   BUILDING   OFFICIALS   TO 
CONVENE-IN   SACRAMENTO 


Pacific  Coast  Building  Officials'  Con- 
ference, composed  of  city  engineers 
and  city  building  inspectors  of  the 
Pacific  Coast,  will  meet  in  Sacramento 
May  24,  2.5  and  26.  The  meeting  will 
be  held  to  do  further  work  toward  the 
completion  of  the  proposed  uniform 
building  code.  This  work  has  been 
under  way  for  several  months  and  is 
rapidly  nearing  completion.  Its  pur- 
pose is  to  standardize  building  regu- 
lations on  the  Pacific  Coast.  A.  C. 
Horner,  building  inspector  of  Stock- 
ton, who  is  secretary  of  the  conference, 
will    preside. 


PUBLICITY    BRINGS       DEMAND      FOR 
HIGH    STANDARD   FIXTURES 

Pictures  of  elaborately  equipped 
bathrooms  projected  on  screens  of  mo- 
tion picture  theatres  were  blamed  by 
delegates  to  the  opening  session  of  the 
2.Tth  annual  convention  of  the  state 
association  of  master  plumbers  in  Los 
Angeles  for  the  high  standards  of 
plumbing  fixtures  demanded  by  home 
builders.  People  view  these  pictures, 
speakers  said,  and  demand  finer  equip- 
ment for  their  own  homes.  Si.x  hun- 
dred delegates  were  present  at  the 
opening    business    session. 


L.  A.   STRIKE   CALLED   OFF 


Associated  Press  dispatch,  dated  Los 
Angeles,  May  17,  says:  The  strike  of 
union  carpenters  scheduled  to  start 
here  today  failed  to  materialize  be- 
cause, union  leaders  said,  the  order 
had  been  directed  only  against  "open 
shop"  contractors  and  "organized"  con- 
ditions were  found  for  all  worlvCrs  this 
morning.  No  demands  for  higher  wages 
nor  changed  working  conditions  were 
made. 


INSTALL    PRESIDENT 


Peninsula  Kloctric  Development 
League  at  a  recent  meeting  in  Sail 
Mateo  installed  Seth  Cohn  of  that  city 
as  president  of  the  organization.  The 
League  has  as  its  principal  objective 
uniform  wiring  in  homos  according  to 
the  Red  Seal  Plan.  The  San  Mateo  or- 
ganization  meets  monthly. 


A  bill  known  as  H.  R.  8902  was  re- 
cently introduced  in  Congress  by  Rep- 
resentative Guy  E.  Campbell,  of  Penn- 
sylvania, to  "regulate,  control  and 
safe-guard  the  disbursement  of  Fed- 
eral funds  expended  for  the  creation, 
construction,  extension,  repair,  or  or- 
namentation of  any  public  building, 
highway,  dam,  excavation,  dredging, 
drainage  or  other  construction  project 
and  for  other  purposes."  The  purpose 
of  the  bill  is  to  make  it  impossible  for 
the  Federal  government  to  undertake 
major  construction  projects  using  the 
day   labor   method. 

One  of  the  important  provisions  of 
the  measure  is  "that  before  expending 
Federal  funds  on  any  construction  pro- 
ject estimated  to  cost  more  than  $5,000, 
and  not  constituting  maintenance  or 
repair,  said  department  shall  publicly 
advertise,  through  the  usual  mediums, 
for  competitive  bids  to  perform  such 
project,  and  after  receiving  bids,  if  such 
bids  be  reasonable,  shall  award  the 
contract  to  the  lowest  bidder  capable 
of  performing  said  construction  pro- 
ject." 

The  bill  provides  that  in  case  of 
public  emergency,  declared  by  th« 
President  of  the  United  States,  the 
provisions  of  the  measure  shall  become 
inactive. 


COLUMBUS     CARPENTERS     SIGN     UP 
ON    TWO    YEAR    AGREEMENT 

Following  a  recent  strike  of  car- 
penters in  Columbus,  Oho.,  a  two  year 
agreement  has  been  signed  with  this 
craft  which  calls  for  a  wage  rate  of 
$1,121/2  an  hour  until  April  1,  1927,  and 
$1.25  per  hour  thereafter  until  the  ex- 
piration of  the  agreement.  Following 
a  walkout  of  lathers  a  scale  was  signed 
for  15  months,  fixing  $10.50  per  day  as 
the  wage  to  July  7,  1926,  when  it  will 
advance  to  $11.00  a  day.  Metal  bead 
cone  workers  will  receive  $9.50  per  day 
until  July  1  when  it  is  advanced  to  $10 
a  day.  Soft  wood  lathers  will  receive 
$6.85  per  M.  until  July  1  when  the 
scale  will  go  to  $7.60  per  M.  Hardwood 
lathers  will  receive  $7.85  per  M.  until 
July  1,  when  the  rate  will  go  to  $8.20 
per  M. 


LATHERS  IN   CHIC.AGO   SIGN  THREE- 
YE.\R    AGREEMENT 


Lathers  in  Chicago  recently  signed  a 
three-year  agreement  with  their  em- 
ployers at  the  present  rate  of  $1.50  per 
hour.  There  is  a  clause  in  the  agree- 
ment, however,  to  the  effect  that  should 
any  other  union  get  an  increase  their 
rate  will  automatically   be   raised. 


The  Citizens  Committee  to  enforce 
the  Landis  Award  in  Chicago  reports 
that  during  the  four  years  of  its  ex- 
istence that  contracts  amounting  to 
$329,620,000  have  been  completed  by 
Landis  Award  contractors  without  a 
single  job  being  interrupted  during  its 
construction   on  account  of  strikes. 


The  anual  convention  of  the  Pacific 
Coast  Electrical  Association  will  be 
held  in  Los  Angeles  June  7  to  11,  Wil- 
liam Baurhyte,  head  of  the  association, 
announces.  Public  relations,  service 
and  other  phases  f>f  public  utility  op- 
•  ration  are  subjects  slated  for  discus- 
sion. 


'J'he  "open  shop"  was  unanimously 
adopted  at  Tacoma,  Wash.,  May  11,  by 
fifty-seven  general  building  contrac- 
tors and  sub-contractors.  One  reserva- 
tion was  made  by  those  who  voted, 
that  no  attempt  to  reduce  the  stand- 
ard of  wage  scales  in  the  variojs 
building  crafts  that  are  being  paid  at 
present  would  be  countenanced  by  any 
of  the  contractors  entering  the  agree- 
ment. A  majority  of  the  contractors 
present  reported  to  the  meeting  that 
their  work  was  progressing  on  sched- 
ule with  ample  labor,  regardless  of  the 
present  contr-.versy  between  contrac- 
tors and  union  carpenters  regarding  a 
raise    in    wages   from    $8    to   $9    per   day. 


After  a  10-day  strike,  construction 
work  in  Vancouver,  B.  C,  was  resume-l 
May  12.  Carpenters  obtained  an  in- 
crease of  50  cents  daily,  making  their 
wage  $7.50,  but  the  working  week  of 
five  and  a  half  days,  which  they  sought 
to  reduce  to  five,  was  continued  until 
May  1,  1927.  Other  unionists  who 
struck  in  sympathy  with  the  carpen- 
ters,  went   back   to   work   with    them. 


A  warning  tl^t  increasing  labor 
c  sts  will  eventually  bring  about  cur- 
tailment of  building  construction 
throughout  the  country  is  contained  in 
a  statement  issued  by  the  associated 
general  contractors,  in  convention  at 
Washington.  While  the  cost  of  living 
has  remained  comparatively  stationary 
and  the  cost  of  building  materials  has 
declined  materially  since  19.23,  the 
statement  said,  wages  have  increased 
sharply.  This  increase,  it  added,  has 
prevented  a  decline  in  general  con- 
struction costs.  The  statement  de- 
clared that  the  spread  between  average 
luilding  wages  and  average  building 
materials,  based  on  the  1913  average 
of   100,   is  about  fifty  points. 


Major  building  and  construction  pro- 
jects in  Grays  Harbor  district,  Wash- 
ington state,  were  indefinitely  suspend- 
ed when  leading  contractors  notified 
(■arpenters  that  they  would  not  grant 
the  new  wage  scale  of  $9  a  day  de- 
manded by  the  local  union.  The  men 
were  paid  off  on  the  old  wage  scale. 
Kfforts  to  reach  a  compromise  are  be- 
ing made  by  bankers  and  business 
men. 


The  Philadelphia  Builders'  Exchange 
at  its  March  meeting  expressed  its  at- 
titude in  the  following  tiiuely  resolu- 
tion: "That  it  is  to  the  immeasurably 
greater  advantage  of  the  mechanics  in 
the  building  trades  and  to  the  industry 
as  a  whole,  that  90  per  cent  of  all  me- 
chanics be  afforded  steady  employ- 
ment at  a  fair  and  adequate  wage  than 
that  a  much  smaller  proportion  should 
be  paid  an  excessive  wage  with  cur- 
tailment of  employment,"  etc.  The 
resolution  goes  on  to  deplore  wage  ad- 
vances in  certain  crafts  and  strongly 
recommends   the   1925  scale. 


.\n  eleven-week  strike  of  4000  union 
building  laborers  which  tied  up  $80,- 
(i(>0,(iOO  worth  of  construction,  ended 
May  16  in  t'leveland.  Ohio,  when  the 
men  decided  to  return  to  work  at  the 
old  scale.  87Vs  cents  an  hour.  Thev 
demanded  $1  and  offered  to  comprise 
for  97 >2  cents. 
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TRADE  NOTES 


Plans  for  the  establishment  in  Sac- 
ramento county  of  a  clay  products 
plant  were  revealed  with  the  filing  of 
articles  of  incorporation  with  the  Sec- 
retary of  State  by  the  Natoma  Clay 
Company  of  San  Francisco.  The  com- 
pany proposes  to  establish  a  plant 
within  the  next  eighteen  months  and 
to  use  the  clay  deposits  from  the  gold 
dredgers  in  the  Natomas  district  in 
manufacturing  all  kinds  of  clay  prod- 
ucts. Until  the  Sacramento  county 
plant  is  established  the  company  plans 
on  shipping  the  clay  deposits  to  pot- 
teries in  other  parts  of  the  state.  The 
company  has  a  capital  stock  of  $10,- 
000  and  the  directors  are  Frank  W. 
Griffin,  vice  president  of  the  Natomas 
C-mpany  of  California;  A.  E.  Austin 
and  A.  J.  Paul  of  San  Francisco;  D.  R. 
Lewis  of  Piedmort  and  O.  B.  Perry  of 
New   York   City. 

At  the  annual  meeting  of  the  Pacific 
States  Lumber  Company  of  Delaware, 
held  in  San  Francisco  May  18,  the  fol- 
lowing directorate  was  unanimously 
elected  for  the  ensuing  year:  Charles 
R.  Johnson,  president  Union  Lumber 
Company,  San  Francisco;  M.  J.  Scanlon, 
president  Brooks,  Scanlon  Lumber  Co.. 
Minneapolis;  David  N.  Winton,  presi- 
dent Winton  Lumber  Co.,  Minneapolis; 
F.  A.  Warner,  vice-president  and  gen- 
eral manager.  Pacific  States  Lumber 
("o. ;  G.  S.  Arnold,  attorney-at-law,  San 
Francisco;  Homer  W.  Bunker  of  Pierce, 
Fair  &  Co.,  bankers.  San  Francisco; 
Ale.xander  V.  Ostrom  of  Wells  Dickey 
Co.,   bankers.  Minneapolis. 


Finishing  touches  are  being  put  to 
the  new  plant  of  the  Bakersfield  Rock 
&  Gravel  Co.,  located  two  miles  north- 
east of  Bakersfield  and  when  com- 
pleted will  represent  an  expenditure 
of  $150,000.  The  plant,  company  of- 
ficials declare,  will  have  a  capacity  of 
100  tons  an  hour.  Officers  of  the  con- 
cern are:  A.  H.  Karpe,  president;  J. 
B.  Dowd,  vice-president;  C.  F.  Smith, 
secretary  and  treasurer;  J.  N.  Harvey. 
Fred  C.  Macomber,  J.  R.  Hughes  and 
George    W.    McCutchen,    directors. 


An  extra  dividend  of  $1  a  share  on 
the  comm  n  stock  of  the  United  States 
Gypsum  Company  was  declared  May  12 
in  addition  to  the  regular  quarterly 
disbursement  of  40  cents.  The  regular 
quarterly  of  1%  per  cent  in  the  pre- 
ferred also  was  authorized.  The  extra 
dividend  is  payable  May  31  to  stock  of 
record  May  22,  and  the  regular  divi- 
dends on  .June  30  to  holders  of  record 
June   15. 


Lloyd  E.  Smead,  manager  of  the  Rus- 
sian River  Gravel  Co.,  has  with  C.  R. 
Powrie  of  Berkeley,  purchased  the  So- 
noma Gravel  Company  holdings  north 
of  Geyserville  on  the  Russian  River 
and  will  relinquish  his  work  at  the  for- 
mer plant  to  devote  his  entire  atten- 
tion to  the  new  business.  Ben  Grant 
takes  over  the  management  of  the  Rus- 
sian   River   plant. 


Pacific  Home  Conustruction  Co..  said 
to  be  a  branch  of  the  Pacific  Ready- 
Cut  Homes  organization,  has  opened 
an  office  at  Belmont.  San  Mateo  coun- 
ey.  with  F.  E.  Birr  of  Burlingame.  as 
manager. 


Robin  Construction  Co.  of  San  Fran- 
cisco, capitalized  at  $5000  has  been 
incorporated  with  the  following  di- 
rectors: B.  F.  Rabinowitz,  F.  A. 
Kethers  and  M.  H.  Hutchinson. 


Allied    Architects,    Attacked    In 

Courts,    Issue    Defending   Statement 


Suit  in  quo  warranto  was  filed  in  Los 
Angeles  c  unty  superior  court  by  Dis- 
trict Attorney  Keyes  in  the  name  of 
State  Attorney  General  "Webb  asking 
that  the  Allied  Architects'  Association 
be  restrained  from  receiving  further 
payments  from  the  county  under  their 
contract  for  architectural  services  on 
the  new  general  hospital  buildings.  It 
is  claimed  in  the  petition  the  Allied 
Architects'  Association  is  an  illegal 
corporation  and  the  court  is  asked  to 
order  its  dissolution  and  to  assess  a 
fine  for  violation  of  law. 

In  defense  of  its  position  the  Allied 
Architects  Association  has  issued  the 
foil   wing   statement: 

"During  recent  weeks,  in  the  course 
of  a  series  of  attacks  on  the  govern- 
ment of  Los  Angeles  county,  the  valid- 
ity of  the  contract  empowering  this 
association  to  prepare  plans  for  the 
new  unit  to  the  general  hospital  has 
been  attacked  and  an  err  neous  im- 
pression has  been  given  the  public  as 
to  the  ability  of  the  members  of  the 
association  to  design  and  supervise  the 
construction  of  such  a  building. 

"Plans  for  the  urgently  needed  new 
hospital  unit  are  rapidly  being  com- 
pleted by  this  association  after  the 
most  careful  study  and  attention  to 
every  detail  by  the  members  of  the  as- 
sociation, every  one  of  whom  is  a  li- 
censed arci^itect  under  the  laws  of  the 
state   of   California. 

"During  the  past  year  constant 
meetings  have  been  held  at  the  draft- 
ing rooms  of  the  association,  attended 
by  members  of  the  association,  by  the 
loard  cf  supervisors,  by  the  board  of 
visiting  physicians  and  surgeons  of  the 
hospital  and  by  members  of  the  staff, 
together  with  members  of  the  hospital 
management. 

"While  additional  land  required  for 
the  new  hospital  unit  was  in  process  of 
acquisition  by  the  county,  an  oppor- 
tunity for  the  m:st  intensive  study  of 
the   problem   has   been    afforded   us. 

"Every  phase  of  the  work  has  been 
given  exhaustive  research  by  hospital 
consultants,  by  the  jury  on  design  in 
charge  of  the  preparation  of  the  plans 
and  by  the  individual  members  of  the 
association  of  whom  many  have  had 
wide  experience   in  hospital  design. 

"It  is  the  sincere  belief  of  the  beard 
of  directors  of  this  association  that  the 
plans  for  the  new  unit,  when  carried 
out,  will  give  the  county  of  Los  Ange- 
les a  hospital  which  will  rank  first  in 
the  United  States  for  efficiency  in  han- 
dling the  patients,  for  general  economy 
of  operation,  for  its  scientific  equip- 
ment and  for  its  design. 

"It  must  be  understood  that  the  hos- 
pital building  program  now  contem- 
plated at  a  total  cost  estimated  at  $8.- 
000,000,    is  to   be   completed  only  as   the 


demands  upon  the  county  for  in- 
creased hospital  facilities  require.  The 
wcrk  undertaken  by  the  association 
for  the  board  of  supervisors  in  this 
connection,  therefore,  comprises  plans 
for  the  entire  building  construction  of 
the  complete  unit  together  with  full 
architectu-ral  services  on  that  part  of 
the  unit  which  is  to  be  immediately 
provided  at  a  budgeted  cost  of  $5,750,- 
000. 

"The  fees  to  be  paid  to  this  associa- 
tion for  its  architectural  services  to 
the  board  of  supervisors  on  this  hospi- 
tal construction  cover  two  divisions: 
First,  the  fee  for  the  preparation  of 
plans  for  the  building  of  the  entire 
unit,  and,  second,  the  fee  covering  ar- 
chitectural services  for  the  supervision 
of  that  part  of  the  work  which  is  im- 
mediately to  be  done.  The  fee  provided 
in  the  contract  is  a  proper  and  usual 
fee  in  accordance  with  common  prac- 
tice among  licensed  architects  through- 
out the  United  States. 

"Membership  in  the  Allied  Archi- 
tects' Association  is  by  election  and  is 
open  to  licensed  architects  in  sympa- 
thy with  the  ideals  of  the  organiza- 
tion, men  who  appreciate  the  oppor- 
tunity which  the  membership  affords 
for  public  service. 

"During  the  nearly  five  years  of  its 
existence  this  association  has  supplied 
or  is  now  supplj-ing  paid  architectural 
services  on  the  following  public  works: 

"Design  for  exterior  of  the  Hall  of 
Justice;  complete  design,  engineering 
and  supervision  of  constructicn  of  the 
first  unit  of  the  Museum  of  History, 
Science  and  Art  and  plans  for  the 
completion  of  the  building;  complete 
design,  engineering  and  supervision  of 
construction  for  Patriotic  Hall;  designs 
and  supervision  of  construction  of 
buildings  and  grounds  for  the  play- 
ground department  of  the  city  of  Loa 
Angeles  at  Griffith  Park,  Central 
Playground,  Echo  Park  Playground, 
Poinsettia  Playground,  Sawtelle  Play- 
ground, Manchester  Playground  and 
Elysian  Playground;  design  for  Olive 
View  Sanatorium  addition;  full  plans 
and  supervision  of  construction  of  new 
Hollywood  Bowl.  The  portions  of  this 
work  carried  out  through  the  associa- 
tion  speak   fcr   themselves. 

"As  a  community  service  this  asso- 
ciation has  provided  without  charge 
plans  for  the  Los  Angeles  civic  center; 
architectural  designs  for  seven  bridges 
and  viaducts  for  the  city  of  Los  An- 
geles and  designs  for  safety  zones  for 
the   b  ard   of  public   utilities. 

"Out  of  its  earnings  the  association 
has  assisted  in  the  cost,  maintenance 
end  instruction  of  a  school  of  archi- 
tecture for  students  of  the  University 
of  Southern  California  and  has  pro- 
vided a  night  school  for  draftsmen.  A 
fine  arts  library  for  the  free  use  of  the 
public  has  also  been  provided  and 
maintained    by    the    association. 


The  E.  L.  Blackman  Co  of  Oakland 
sells  lumber  on  the  installment  plan, 
20%  down  and  80%  in  10  months  at  C 
per  cent.  He  has  not  lost  an  account 
and  says  no  other  method  can  increase 
sales    like    it. 


A  Revert,  president  of  the  Verdi 
Lumber  Co..  announces  construction 
will  be  started  at  once  on  new  saw- 
mill to  replace  structure  recently 
destroyed  by  fire  at  Verdi,  Nevada. 


One  hundred  members  of  the  Central 
California  Lumbermen's  Club  were 
guests  of  the  Calaveras  Cement  Com- 
pany at  the  company's  plant  near  San 
Andreas.  May  16.  Luncheon  was 
served   at   the   Kentucky   House. 


Sawmill,  one  dry  kiln  and  300,000 
feet  of  lumber  at  Lynden.  north  of 
Bellingham,  Wash.,  the  property  of  the 
Imperial  Fir  Company,  were  destroyed 
by  fire  May  17.  The  loss  is  estimated 
at    $80,000. 


V.  Pierucci  will  operate  in  San 
Francisco  under  the  firm  name  of 
Pierucci  Concrete  Company  with  head- 
quarters   at    1723    Greenwich    street. 


Joseph  Lubatti,  Pietro  Ghilotti  and 
Jack  Quaglia  will  operate  in  San  Fran- 
cisco under  the  firm  name  of  Roma 
Kardwocd  Company  with  headquarters 
at   3539   Market  Street. 


Chas.  W.  Fonton  and  lioy  N.  Francis 
will  operate  from  1346-1354  Polk  St.. 
San  Francisco,  under  the  firm  name  of 
Golden  Gate  Electric  Company. 


Harold  Ray  Owen,  6453  Harmont  St., 
Oakland,  will  operate  in  the  East  Bay 
section  under  the  firm  name  of  Na- 
tional  Electric   Sign    Co. 


Clarence  Gibson  Collier,  9316  Olive 
street,  Oakland,  will  operate  under  the 
trade   name   of  Elmhurst   Roofing  Co. 


H.  C.  Maginn,  Sacramento,  plans  to 
expend  $25^000  in  establishing  a  sand 
plant  on  the  Yuba  River  near  Marys- 
ville. 


Saturday,   May   22,    1926 


LVMBKai    CHIF3IFS    IIVVOL.VED    IX    Hi 
LEGAL,   STOCK   SALES 


Chas.  E.  Virden,  head  of  the  Virden 
Packing  Corporation,  and  five  others 
were  indicted  by  the  Federal  Grand 
Jury  at  Fresno,  May  13,  of  using  the 
mails  to  defraud  in  connection  with 
the  sale  of  stock  in  the  Mitchell-Vir- 
den    Lumber    Company. 

Those  indicted   were: 

Charles  E.  Virden,  head  of  the  Virden 
Packing    Corporation. 

W.  D.  Mitchell,  president  of  the  Val- 
ley Bank   of  Fresno. 

J,  M.  Bruere,  secretary-treasurer  and 
general  manager  of  the  Mltchell-Vir- 
den  Lumber   Company. 

S.  E.  Whiting,  San  Francisco  stock- 
broker and  stock  salesman  for  the 
Mitchell-Virden    Lumber   Company. 

W.  Fink  Mitchell,  son  of  "W.  D. 
Mitchell,  and  also  a  salesman  for  the 
lumber  company   stock. 

A.  L.  Hanscome,  of  San  Francisco, 
also  a  stock  salesman  for  the  lumber 
concern. 

Bonds  for  each  were  set  at  $10,000 
and  later  reduced  to  $2500  each. 

The  Mitchell-Virden  Lumber  Com- 
pany operated  the  Duncan  Mills,  So- 
noma county,  plant,  which  was  pur- 
chased by  W.  D.  Mitchell  and  a  relative, 
Sally  Mitchell,  in  1921  for  $81,000.  It 
was  mortgaged  for  $71,000,  according 
to  the  complainants,  before  it  was  sold 
to  the  Mitchell-Virden  Lumber  Com- 
pany for  $300,000,  stock  being  taken  in 
payment. 

The  allegations  were  that  conditions 
at  the  lumber  mills  were  misrepresent- 
ed as  to  the  stock  of  lumber  on  hand, 
as  to  dividends  to  be  paid  stockholders 
and  as  to  the  conduct  of  the  business. 


BUILDING    AND    ENGINEERING    NEWS 

C.   O.   Clausen,   S.   F.   Architect   In 

Europe,  Deplores  New  Architecture 


f 


U.    S.    FOREST      BOARS      IDENTIFIES 
ANCIENT  WOOO 


A  piece  of  wood  from  a  barge  or 
yacht  of  ancient  Rome  has  recently 
been  identified  by  the  wood  technolo- 
gists of  the  Forest  Products  Labora- 
tory of  the  U.  S.  Forest  Service  here  as 
a  species  of  spruce.  The  specimen  iden- 
tified was  recovered  from  Lake  Nemi, 
near  Rome.  The  timber  from  which  it 
was  taken  is  in  the  museum  of  the 
American  Academy  of  Fine  Arts  at 
Rome,  the  identification  being  request- 
ed by  an  American  friend  of  the  di- 
rector of  that   institution. 

Microscopic  examination  of  the  frag- 
ments from  the  old  yacht  showed  the 
presence  of  normal  resin  ducts,  a  cir- 
cumstance which  at  once  indicated 
that  it  must  be  either  pine,  spruce, 
larch,  or  Douglas  fir.  Other  microscopic 
characteristics  in  the  annual  growth 
rings,  which  were  still  visible,  fixed 
the  identity  of  the  wood  as  a  species 
of  spruce. 

Lake  Nemi,  still  famous  for  its 
beauty,  was  a  fashionable  resort  of 
Roman  nobles  at  the  time  of  Caligula, 
about  40  A.  D.,  as  well  as  the  site  of 
an  ancient  temple  of  Diana,  a  fact 
which  caused  it  to  be  called  "the  mir- 
ror of  Diana." 

It  is  probable  that  the  yacht  frag- 
ments recently  recovered  have  been 
submerged  from  1500  to  2000  years. 
Several  other  ancient  pleasure  craft 
have  been  raised  from  the  same  lake. 
Two  of  these,  now  displayed  in  mu- 
seums are   over  300   feet  In   length. 


NEW   ROAD   MARKER 


A  new  marker,  just  perfected,  con- 
sists of  a  rubber  block  carrying  the 
necessary  markings  vulcanized  under 
heavy  pressure  to  a  steel  plate  hi  in. 
thick.  This  is  imbedded  in  the  road 
flush  with  the  level  of  the  pavement. 
The  new  rubber  marker  is  being  ex- 
ploited by  the  American  Road  Mark- 
ing System. 


"All  throughout  Europe  the  design  of  the  new  architecture  is  very 
poor  and  in  some  cases  grotesque,"  writes  C.  O.  Clau.sen,  San  Francisco 
architect,    from    Berlin.      "The    new   architecture    of    the   United    States," 
Clausen    continues,    "is   so   far   above    that   there   can    be   no   attempt   at 
comparison." 

Architect  Clausen  left  San  Francisco  March  12  and  went  to  New 
York,  via  New  Orleans,  where  he  sailed  on  the  Steamship  "De  Grasse" 
on  March  22  for  Havre,  France.  Arriving  at  Havre  on  March  30  he 
went  to  Paris  where  he  stayed  until  April  4.  From  this  point  he 
traveled  to  Nice  and  thence  to  Rome  for  three  days. 

Extracts  from  a  letter  written  at  Berlin  telling  of  wonderful  cities 
and  his  encounter  with  the  Fascisti     denomination     in     Rome,     follow: 


"Was  in  Rome  the  day  Mussolini's 
life  was  attempted  and  there  was  the 
most  terrific  excitement.  After  the 
days  excitement,  flags  were  raised 
everywhere  and  the  "black  shirt" 
throngs  gave  demonstrations.  We  were 
riding  in  a  carriage  at  the  time  and 
these  Fascisti  were  parading  in  groups 
and  doing  much  shouting  and  singing. 
As  we  passed  these  groups  they  pointed 
to  their  heads  for  us  to  take  off  our 
hats  and  we  lost  no  time  in  comply- 
ing. The  coachman  on  the  box  was 
also  obliged  to  doff  his  "stove  pipe" 
and  we  kept  on  saluting  them  as  they 
passed.  The  next  day  we  toured  to 
Amalfi  and  on  our  way  bade  a  Fascisti 
soldier  requested  (?)  a  ride  in  our  car 
from  Sorrento.  We  consented  and  he 
sat  next  to  the  driver  in  his  gay  uni- 
form and  all  along  the  road  everybody 
was  giving  him  the  high  sign  which  is 
the  old  Roman  salute  of  raising  the 
right  hand  high  in  the  air.  As  we 
went  along  Mr.  Fisher  and  myself  sat 
in  the  rear  like  two  big  Italian  States- 
men and  joined  in  the  saluting  and 
were  received  all  along  the  line  with 
great  applause." 

From  Rome  to  Naples  for  two  days 
and  then  to  Florence  for  three.  On  to 
Venice  for  two  days  and  then  to  Milan 
arriving  April  17th  then  to  Como  ai^d 
to   Lucerne. 

•Switzerland    is    wonderful    and    the 


views  of  the  snow  covered  Alps  and 
the  beautiful  Lakes  of  Lucerne  and 
Geneva  are   beyond   description." 

On  to  Zurich  April  24th  and  then  to 
•Munich.  From  there  to  Dresden  and  on 
to  Berlin  where  he  spent  five  days. 

"In  Germany  everything  is  running 
along  in  good  shape  and  the  people  are 
most  courteous  and  could  not  do  too 
much  for  us.  They  like  Americans  and 
welcome    them." 

"The  building  business  over  here  i.s 
fairly  active  and  particularly  so  'n 
Italy  as  the  Mussolini  government  is 
making  inducements  to  those  who  will 
construct   new   buildings. 

"In  France  many  of  the  buildings 
destroyed  in  the  war  have  been  re- 
built and  at  Rheims  the  great  Cathedral 
has  been  greatly  restored  and  the  en- 
lire   roof    re-constructed. 

"I  also  noticed  many  new  buildings 
In  Germany  while  passing  in  the  train.s. 

"All  throughout  Europe  the  design 
of  the  new  architecture  is  very  poor 
and  in  some  cases  grotesque  and  it 
seems  strange  that  here  where  there 
are  so  many  beautiful  old  master- 
pieces of  architecture  that  they  are 
not  better  influenced.  I  cannot  unde  - 
stand  this  unless  it  is  a  mania  for 
'something  different'  at  all  hazards.  The 
new  architecture  of  the  United  States 
is  so  far  above  that  there  can  be  uo 
attempt  at  comparison." 


OPENS    DISPLAY    ROOMS 


FlUE-UESISTIXG       ROOFING       TESTS 
TO    UK    .M.\DE 


The  Frank  Dixon  Painting  Com- 
pany of  Sacramento  has  opened  an 
elaborate  office  and  display  room  on 
the  main  floor  of  the  Builders'  In- 
stitute of  Sacramento,  1508  J  street, 
Sacramento.  The  display  was  prepared 
under  the  personal  supervision  of  Dix- 
on assisted  by  W.  S.  Hall,  a  represen- 
tative of  the  U.  S.  Gypsum  Company, 
and  features  the  latest  developments 
in  wall  paper  and  color  schemes  in 
painting.  Hall  was  instrumental  in 
assisting  Dixon  in  preparing  a  display 
of  different  styles  of  textures  by  the 
use  of  the  company's  interior  paint 
called  Textone. 


INCREASE      SHOAV      IN      LAYING      OF 
ASPHALT     PAVEMENTS 


An  increase  of  nearly  150  per  cent  in 
the  yardage  of  asphalt  paving  laid 
throughout  the  country  is  shown  in 
the  annual  report  of  J.  E.  Pennybacker. 
secretary  and  general  manager  of  The 
Asphalt  Association.  The  asphalt 
yardage  last  year  according  to  early 
reports  was  140,000,000  sq.  yd.,  com- 
pared to  55.700,000  sq.  yd.  in  1919,  73.- 
800,000  sq.  yd.  in  1920,  71,200,000  in  1921, 
89,900,000  in  1922,  108,000,0  in  1923  and 
124,800,000    sq.    yd.    in    1924. 


All  dead  wire  should  be  considered 
alive,  states  G.  E.  Sanford  of  the  Na- 
tional Safety  Council,  who  further  sayo 
that  while  electricity  is  the  essence  of 
life,  too  much  of  it  is  the  essence  of 
sure  death.  A  live  wire  may  mean  a 
dead  man. 


An  extensive  study  of  fire-resisting 
roofing  is  to  be  made  by  the  U.  S. 
bureau  of  standards,  according  to  Dr. 
George  K.  Burgess,  director  of  the 
bureau.  In  his  opinion  "a  good  ma- 
terial combines  a  reasonable  fire  re- 
sistance with  only  a  slight  tendency 
to  produce  sparks  after  the  material  is 
ignited." 

This  investigation.  Dr.  Burgess 
states,  has  made  necessary  the  design- 
ing of  some  interesting  equipment.  In 
the  spread  tests  of  section  of  the  roof 
about  3  feet  wide  by  12  feet  long  is 
built  up  in  the  usual  way,  and  is 
mounted  on  a  sloping  frame  work  giv- 
ing the  test  "deck,"  as  it  is  called,  the 
position  it  would  occupy  on  an  ordinary 
bouse.  The  lower  end  of  the  deck  is  in 
front  of  an  air  duct  which  communi- 
cates with  an  electrically  driven  blow- 
er. Wind  speeds  of  any  desired  velocity 
can   be   produced. 

Equipment  is  also  provided  for  rais- 
ing the  temperature  of  the  air  as  high 
as  300  degrees  F.  to  simulate  the  con- 
dition existing  near  a  burning  build- 
ing or  area  in  a  conflagration.  This 
healed  air  is  blown  over  the  deck  for  a 
certain  length  of  time,  aJter  which  the 
roofing  material  is  ignited  at  the  lower 
end.  The  progress  of  th«  flre  up  the 
sloping  deck  is  then  recorded  and  close 
watch  is  kept  on  the  number,  size  and 
condition  of  the  brands  produced. 


I'alto  Alto  topped  the  Peninsula 
cities  in  building  operations  f«*r  the 
month  of  April  with  a  total  of  $213,- 
030.  Redwood  City  following  with 
$117,456  and  Burlingame  with  $103,890. 


BUILDING    AND    ENGLNEERING    NEWJ^ 


Saturday,    May    22,    1926 


APARTMENTS 


Contract  Awarded. 

APARTMENTS  Cost,    $150,000 

SAN  FRANCISCO,   N  Vallejo   150  E  La- 

guna. 
Eleven-story      and      basement      class   A 

(10)    residencial    apartments. 
Owner— Nineteen     Fifty-Eight     Vallejo, 

Inc.,    2240   Green    St.,   S.   F. 
Contractor — Denke  &  Bowes,  1317  Hyde 
Architect— E.   H.   Denke,   1317  Hyde   St., 

San   Francisco. 

St.,   San   Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,    $10,000 

BERKELEY,    1905   Parker  St. 

Two-story  frame  and  stucco  (4)  apart- 
ments 

Owner — N.  G.  Nielson,  2543  Grove  St., 
Berkeley. 

Plans  by  Contractor. 

Contractor — W.  B.  Wells,  762  Encen- 
ado   Ave.,   Berkeley. 


Contract   Awarded. 

APARTMENTS  Cost,    $24,200 

SAN   JOSE.    Santa    Clara   Co.,    Cal.      SW 

First    St.   and   Fox   Ave. 
Two-story  frame  and  stucco  apartments 
Owner — F.  A.  Heitzman,   73  N-First  St., 

San  Jose. 
Architect — None. 
Contractor — Geo.    L.    Honore,    156    Race 

St.,   San   Jose. 


Segreerated    Figures    Being    Taken. 

APARTMENTS.  Cost,    $25,000 

BERKELEY.       1850    ARCH    ST. 

Two-story  frame  and  stucco  36-room 
(8)    apartments. 

Owner — ^V.  F.  Price,  1435  Harrison  St., 
Oakland. 

Architect — Leonard  H.  Ford,  1435  Har- 
rison   St.,    Oakland. 


Contract    Awarded. 

APARTMENTS  Cost,    $32,000 

OAKL.AND,  Alameda  Co.,  Cal.  655 
Wesley   Ave. 

Three-story    36-room    apartments. 

Owner — F.  A.  Hill,  319  14th  St.,  Oak- 
land. 

.Architect — Slocom  &  Tuttle,  337  17tn 
St..   Oakland. 

Contractor— Hill  &  McCorkle,  319  14th 
St.,    Oakland. 


Sub-Figures  lieing  Taken   By  Owner. 
APARTMENTS  Cost,   $60,000 

SAN    FRANCISCO.        W   side    of   Taylor 

St.   74   N   of  Jackson,   63.\137-6. 
Three-story   frame   apartment   house   72 

rooms,   2-   and    3-room  apts. 
Owner — California     Realty     &     Finance 
Co.,    (O.    A.    Brown,    president),    319 
De    Young    Bldg.,      San    Francisco, 
telephone   Kearny  5446. 
^.rchitect — Albert    H.    Larsen,    447    Sut- 
ter St.,  S.  F. 
Segregated  figures   being  received  on 
all    parts   of    work.      Structure   to   have 
brick    veneer    front,    composition    roof- 
ing,   steam    heating,    tile    baths,    hard- 
wood  floors,    elevator,    etc. 


Contract  Awarded. 

APARTMENTS  Cost,    $48,968 

PALO    ALTO,    Santa    Clara    Co.,    Calif., 

Stanford    University    Campus. 
Two-story  fran>e  and  stucco  apartment 

house. 
Owner— Stanford    University    (a  private 

project    financed    by    Profs.    Frank 

Golder,      lialph     Lutz,     Dr.     Alonzo 

Taylor  and  John  A.  Sellards,  all  of 

Stanford    University. 
\rchitect   —   Bakewell   and   Brown,    251 

Kearny    St.,    San    Francisco. 
Contraotcr  —  Stephenson     Construction 

Co.,    Hearst    Bldg.,    S.    F.,    $48,960. 
Other    bidders    were: 
Wells  P.  Goodenough,  Palo  Alto  $52,045 
Mintun  Const.   Co.,  Palo   Alto....    53,000 
Osborn    &    Knight,    Mt.    View....    53,600 
George    Wagner,    San    Francisco   54,606 


Vreliminarv    Plans    Being    Prepared. 

\PT.   HOUSE  Cost,   $19,000 

BERKELEY,  Cal.,  Berkeley  Way  near 
Bonita   Ave. 

■f\vo-story  frame  and  stucco  apartment 
house  (6  2-room  and  2  3-room  apts. 
built-in  fixtures,  hardwood  floors} 
etc. 

Owner — Name   withheld   for  present. 

.Architect — B.  Reede  Hardman,  Berke- 
ley Bank   Bldg.,   Berkeley. 


Sub-Figures   Being  Taken  By  Owner. 

.\PARTMENTS  Cost,   $50,000 

SAN  FRANCISCO,  West  side  of  Tay- 
lor   St.    north    of   Jackson. 

Three-story  frame  apartment  house,  45 
rooms,    2-    and    3-room    apts. 

Owner — California  Realty  &  Finance 
Co.,  (O.  A.  Brown,  president),  319 
De     Young    Bldg.,    S.    F. 

.Architect — R.   R.  Irvin,  New  Call  Bldg., 
San   Francisco, 
otructure     will     have     brick     veneer 

f.'-"Tit,   composition  roofing,   steam  heat- 

in„-   plant,    tile    baths,    hardwood   floor.3, 

ei't.v-ators,   etc.    Bids   are  wanted   for  all 

parts   of    work. 

Contract    Awarded. 

APTS.,   STORES  Cost,   $65,000 

OAKLAND,  Alameda  Co.,  Cal.  S  E-14th 
St.   100   W  23rd  Ave. 

Three-story  brick  apartments  and 
stores. 

Owner — Kronenberg    Bros.,    premises. 

Architect  —  L.  F.  Hyde,  372  Hanover 
Ave.,   Oakland. 

Lontractor — C.  W.  Heyer,  Jr.,  372  Han- 
over  Ave.,    Oakland. 


Ready    for    Segregated    Figures    in    Ten 

Days. 
APARIMENTS  Cost,    $140,000 

SAN    FRANCISCO.      SE    Geary    St.    and 

Thirty-third  Ave. 
.Si-K-story  steel   frame   concrete   Class   C 

apartment  house. 
Owner — Withheld. 
Architect — A.  H.  Knoli,  222  Kearny  St.. 

San    Francisco. 
Structure    will    have    2    4-room,    2    3- 

room  and  2  2-room  apts.  to  a  floor. 


Contract  Awarded. 

APARTMENTS  Cost,    $40,000 

SAN    FRANCISCO,    S   E    Oak   &   Laguna 

Streets. 
Three-story   and    basement    (23)    apart- 
Kients. 
Owner  —   Kenneth   D.    Vose,    1239    34th 

Ave..   San  Francisco. 
Designer  &  Contractor  —  Johnson  and 

Erlendsen,  5312  Mission  St.,  S.   F. 


Contract   Awarded. 

APARTMENTS  Cost    $20,000 

SAN    FRANCISCO.    N    Lake    107'  W    2nd 

Ave. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — O.  Louis,  4340  California  St. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg. 
Contractor — I.    Epp,    4747    Geary    Street. 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


iids    Wanted    For    Bath    and    Roof    Tile 

and  Hardwood  Floors. 
APT.    BLDGS.  Cost,    $125,000 

oAN  FRANCISCO,  Geary  and   38th  Avs. 
Three     2-     and     3-story     and     basement  I 

frame   and   brick   veneer   apartment 

bldgs.,     (96    rooms,    2-    and    3-roo'n 

apts.) 
Owner — California   Realty   and   Finance 

Coip.    (O.   A.    Brown,    president,    319 

De  Y'oung  Bldg.,  S.  F.;  Tel.  Kearnv 

5446). 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    San    Francisco. 


Segregated    Figures     Being    Taken. 

APARTMENTS  Cost,    $45,00<> 

SAN  FRANCISCO,  N  Vallejo  150  E 
Polk. 

Three-story  and  basement  frame  apart- 
ments, eighteen  2-,  3-  and  4-room 
apts. 

Owner — A.  Ramazotti,  1450  Vallejo  St., 
San   Francisco. 

Architect  —  W.  H.  Armitage,  72  New 
Montgomery    St..    S.    F. 


Contract   Awarded. 

APARTMENTS  Cost,    $30,000 

SAN     FRANCISCO,     NW    Fillmore     and 

Grove    Sts. 
Thrte-story    and    basement    frame    (21) 

apartments. 
Owner — A.  O.  Fields  and  Joseph  Laren, 

14G5    20th    Ave.,    9.    F. 
.\rchitect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F. 
Contractor  —  A.    O.    Fields,    1465    20thl 

Ave.,    S.    F. 


Contract   Awarded. 
APARTMENTS  Cost,   $20,000 

SAN  FRANCISCO,   E  Octavia  50   S  Bay. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner— W.    S.    Hoffman,    1931    Oak    St.,' 

San   Francisco. 
Architect — H.   C.   Baumann,  251  Kearny. 

St.,    San   Francisco. 
Contractor    —    Hoffman    and    McGahey, 

1931  Oak  St.,  San  Francisco. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Film  E.xchange  Bldg.,  Washington  Si. 
and  Vermont  Ave.,  is  preparing  plans 
for  4-story,  96-room  24-famiIy  brick 
apartments  at  corner  of  4th  St.  and 
.\le.\andria  Ave.,  owner's  name  with-, 
held:  132x88  ft.,  plaster  exterior,  struc- 
tural steel,  tile  and  composition  roof, 
stone  trim,  fire  escapes,  wrought  iron, 
tiled  baths  and  drainboards,  steam 
heating  sj-stem,  hardwood,  tile  and  ce- 
ment floors,  maible  work,  refrigerat- 
ing  plant,    elevator. 


LOS  ANGELES.  Cal— J.  P.  Stein,  914 
Westchester  PI.,  will  build  4-story  and 
part  basement,  101-rm.,  47-fam.  class 
C  apt.  bldg.,  60x109  ft.,  at  2914  W  8th 
St.,  for  Western  Holding  Co.  Plans  by 
Arthur  L.  Minassian,  5863  S  Hoover; 
cast  stone  trim,  comp  rf.,  fire  escapes, 
struc.  steel,  met.  sash,  skylights,  inter- 
communicating teleph  sys..  tiled  baths 
and  sinks,  wall  beds,  aut.  elec.  elevator, 
gas    rads;    $100,000. 


LOS  ANGELES.  Cal.— James  P.  Tay- 
lor Co.,  1117  Insurance  Exchange  Bldg., 
has  contr.  and  is  taking  bids  on  sub- 
contracts for  4-story  and  basement 
brick  and  steel  apartment  bldg.  on  N 
\\'estern  Ave.,  between  Hollywood 
Blvd.  and  Russell  St.,  for  Archt.  Emory 
M.  Frasier.  1117  Insurance  Exchange 
r>ldg.  Mr.  Frasier  prepared  the  plans: 
stone  facing,  steam  htg.  sys.,  2  Llewel- 
lyn aut.  elec.  elevators,  ornam.  iron  wk, 
tiled  baths  and  drainbds.,  refrigerating 
sys.,  cem.,  pine  and  hdwd.  firs.,  tile 
and  marble  wk.;  $150,000.  Work  will 
be  started  at  once. 
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BONDS 


ALBANY,  Alameda  Co.,  Cal.  —  Pro- 
posal to  form  high  school  district 
failed  to  carry  by  vote  of  758  in  favor 
and  787  agriainst.  It  was  proposed  that 
district  after  formation  would  vote 
bonds  of  $1.')0,000  to  finance  erection 
of   new  hig-h   school. 


HANFORD,  Kings  Co.,  Cal.— Hanford 
Elementary  School  District  sets  June 
3  as  date  to  vote  special  tax  for  $26,000 
to  furnish  additional  school  facilities, 
including  finishing  of  auditorium  and 
improvements  to  grounds  at  Woodrow 
Wilson  School. 


SANTA  BARBARA,  Cal.  —  Cold 
Spring  Scliool  District  votes  bonds  of 
$21,000  to  finance  erection  of  3-clas3- 
room  elementary  school  on  Sycamore 
Canyon  road. 


DAVIS,  Yolo  Co.,  Cal.— Davis  High 
School  District  votes  bonds  of  $115,000 
to   finance   erection   new    high   school. 


BURLINGAMB,  San  Mateo  Co.,  Cal. — 
Burlingame  Grammar  School  District 
votes  bonds  of  $90,000  to  finance  addi- 
tional classrooms  for  Howard,  McKin- 
ley  and  Roosevelt  schools  in  addition 
to  new  school  on  Burlingame  Grove  site 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
June  7,  bids  will  be  received  by  super- 
visors for  purchase  of  $15,000  bond 
issue  of  Palermo  School  District;  pro- 
ceeds of  sale  to  finance  erection  of  new 
school. 


HAWTHORNE,  L.  A.  Co.,  Cal.— Haw- 
thorne school  dist.  will  call  bond  elec- 
tion soon  to  vote  on  question  of  issu- 
ing bonds  in  sum  of  $60,000  to  $80,000, 
proceeds  of  which  would  be  used  to  fi- 
nance new  school  bldg.  in  vicinity  of 
Williams  and  Strawberry  Sts.,  Haw- 
thorne. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
— County  supervisors  reject  bids  for 
purchase  of  $19,500  bond  issue  of  Car- 
michael  School  District  and  new  bids 
will  be  asked.  Proceeds  of  sale  are  to 
finance   erection   of  new   school. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Election  will  be  called  shortly  by  su- 
pervisors to  vote  bonds  to  finance  erec- 
tion of  new  county  courthouse.  Pre- 
liminary plans  for  proposed  structure 
are  being  prepared  by  Architects  and 
Engineers  Davis-Pearce,  Inc.,  Weber 
and  California  Streets,  Stockton. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
County  supervisors  contemplate  bond 
issue  fcr  $135,000  to  finance  erection 
of  American  Legion  club  buildings  in 
various  sections  of  the  county.  Pro- 
posed to  erect  five  structures,  as  fol- 
lows: Turlock,  $40,000;  Newman,  $35,- 
000;  Patterson.  $25,000;  Oakdale,  $20,- 
000    and    Riverbank,    $15  000. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Until  June  7,  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$55,000  bond  issue  of  San  Juan  School 
District;  proceeds  of  sale  to  finance 
erection   of  new  school. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


MARYSVILLE,  Yuba  Co.,  Cal.— 
Marysville  High  School  District  votes 
bonds  of  $400,000  to  finance  erection  of 

new  high  school. 


FRESNO,  Fresno  Co.,  Cal.— Super- 
visors sell  $36,000  bond  issue  of  River- 
dale  School  District  for  premium  of 
$2,105.68;  proceeds  of  sale  to  finance 
erection    of    new    school. 


CHURCHES 


Taking  Figures — Bids  Close  May  22.  '2G 
CHURCH  Cost,    $50,000 

UKIAH,   Mendocino   Co..   Calif. 
One-story      colonial      church      building 

with    brick    exterior      (auditorium, 

social    hall   and    classrooms). 
Owner    —    First    Methodist      Episcopal 

Church,    South. 
Architect  —  Rollin    S.    Tuttle,    363    17t'n 

St..    Oakland. 
Bids    are    being    taken    for    a    general 
contract. 


Contract   Awarded. 

CRHURCH  Appro.x.    $40,000 

GILROY,    Santa   Clara   Co.,   Cal.      North 

Monterey  and  First  Sts. 
Reinforced  concrete   church. 
Owner — Gilroy    Catholic    Church,    Wal- 
ter    G.     Fitzgerald,     Chairman     of 
Building    Committee,    Gilroy. 
Architect   —  Creston    H.   Jensen,   Santa 

Fe   Bldg.,   San   Francisco. 
Contractor — Monson   Bros.,    251    Kearny 
St.,  San  Francisco. 
Will    be    of    Roman    type   of  architec- 
ture.    Old  Mission   tile  roofing,  seating 
51U    persons. 


Contract  Awarded. 
.'HURCH  Cost,  $35  000 

,(.L    CERRITO,    Contra    Costa    Co.,    Cal. 

"rame   and   stucco   church    building. 

Owner  —   St.    Johns   Church    (Rev.   An- 
thony J.  Heneshaw,  Pastor). 

Architect — Shea    and   Shea,    454    Kearny 
St.,  San  Francisco. 

Clontractor — Maclntyre  &  Metzger,  2600 
19th   Ave...    Oakland. 


i.^ians    Being    Prepared. 

CHURCH  Cost,    $250,000 

.SACRAMENTO,   Calif.      13th   and   N   St>,. 
C-'iurch      building,      (construction      will 

probably  be  of  brick  and  concrete) 
;^u-ner    —     Westminister     Presbyterian 

Church. 
A.chitect — Dean    &   Dean,   City   Library 

Bldg.,    Sacramento. 


1  . jnibing   Contract    Let. 

CHURCH  Cost,    $— 

SAN    FRANCISCO,    W    Masonic    Ave.    N 

Page   St. 
Steel    and    reinforced    concrete    church 

building    (1st   unit). 
Owner  —  Roman   Catholic   Archbishop, 

1100    Franklin    St.,    San    Francisco. 
A'-chitect — Leo  J.   Devlin,   Pacific  Bldg., 

.San    Francisco. 
Contractor    —    Vogt    &    Davidson,    185 

Stevenson    St.,    S.    F.,    at    $46,400. 
riunibiiiK    —     O'Maia     &     Stewart,     218 

Clara  St.,  S.  P. 
.As     piLviously     reported,     structural 
sieel    awarded    Schrader    Iron    Works, 
1247    Harrison    St.,    S'an   Francisco. 


Preliminary    Plans    Being    Prepared. 

CHURCH  ,  Cost,    $35,000 

I'itES.NO,  PRES.XO  CO.,  CAL.  Uni- 
versity Ave.,  between  Van  Ness  and 
College. 

Two-story  and  base  brick  church, 
school  and  chapel  with  tile  roof 
(1st   unit.)   ,, 

Owner — Trinity  M.  E.  Church  and 
Wesley    Foundation. 

Architect — Rollin  S.  Tuttle,  363  17lh 
St.,  Oakland. 


ALBANY,  Alameda  Co.,  Cal. — Com- 
munity Methodist  Episcopal  Church, 
liev.  Daniel  Stevens,  pastor,  is  making 
campaign  to  raise  $;iO,000  to  finance 
erection  of  new  church  building  to  re- 
place  the   present  structure. 


Sub-Figures    To    Be    Taken. 

CHURCH.  Cost,    $25,000 

SAN  JOSE,   Santa   Clara  Co.,  Cal.  Morse 

Ave.  and  Nagle*. 
K'rame   and    stucco   church. 
Owner — Calvarv    Methodist    Church. 
Architect — Rollin     S.     Tuttle,     363     17th 

St.,   Oakland. 
Supt. — Lloyd    Winans,    Morse    Ave.    and 

Naglee,   San   Jose.   „ 


I'lans  Being'  Prepared. 

CHURCH.  ,  Cost,  $60,000 

LOS    ANGELES,    Cal.      Santa    Barbara 

Ave. 
First  uiilt  of  brick  or  concrete  church. 
Owner-^Sant      Barbara      Ave.      M.      B. 

church.  , 

Architect — Rollin     S.     Tuttle,     363     17th 

St..  Oakland  and  Los  Angeles. 


Plans    Being    Prepared. 

CHURCH.  Cost.   $25,000 

ALAMEDA,    Alameda    Co.,    Cal. 

Frame    and    stucco    church,    school    and 

social   hall. 
Owner — Santa    Clara    M.    E.    Church. 
Architect — Rollin     S.     Tuttle.     363     17th 

St.,   Oakland. 
Present    building    will   be    wrecked. 


TAFT,  Kern  Co.,  Cal.— First  Presby- 
terian Church  is  having  plans  complet- 
ed by  a  Fresno  architect  for  propose-l 
$17,000  edifice  to  be  erected  at  Fifth 
and  Kern  Sts.  Rev.  F.  L.  Benedict  is 
pastor. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Arthur  G.  Lindlej-,  410  American  Bank 
Bldg.,  is  preparing  preliminary  plans 
for  a  new  Class  A  church  building  at 
the  corner  of  Kenwood  St.  and  Wilson 
Ave.,  Glendale.  for  First  M.  E.  Church, 
Glendale.  Gothic  style,  auditorium  to 
seat  1800  people;  tower  120  ft.  high, 
social  hall  with  stage  equipment, 
kitchen  and  service  rooms;  standard 
gymnasium  with  visitors'  galleries; 
graded  Sunday  school  building  to  ac- 
commodate 2500;  Gothic  chapel  to  seat 
250;  reinforced  concrete  construction, 
cast  stone  exterior,  slate  roofing;  $450,- 
000. 


LOS  ANGELES.  Cal. — Architects  Al- 
lison &  Allison,  1005  Hibernian  Bldg., 
have  been  commissioned  to  prepare 
plans  for  a  Sunday  school  building  as 
an  addition  on  adjoining  property  for 
the  Wilshire  Boulevard  Congregational 
Church  at  Wilshire  and  Plymout?i 
Blvds.  It  will  be  two-story  and  base- 
ment. Class  A  reinforced  concrete  con- 
struction, tile  roofing,  and  will  cost 
$100,000. 


LOS  ANGELES,  Cal.— .\rchitect  Harry 
L.  Pierce,  701  Wright-Callander  Bldg., 
is  preparing  plans  for  3-story  brick  ad- 
dition to  community  building  on  6th 
St.  near  Gladys  St.,  for  Church  of  All 
.Nations;  clubrooms,  reading  rooms  and 
gymnasium;  61x74  ft.,  brick  walls,  art 
stone  trim,  structural  steel,  cement  and 
pine  floors,  pine  trim.  First  unit  now 
being  completed  by  contractor.  J.  C. 
Bannister. 


I..OS  ANGELES,  Cal. — Mutter  Bros., 
San  Gabriel,  were  low  bidders  and  were 
awarded  general  contract  at  $95,030 
for  erecting  new  church  at  Wilton  PI. 
and  3rd  St.  in  St.  Brendin's  parish  for 
lioman  Catholic  Bishop  of  Il.os  Ange- 
les and  San  Diego;  Emmett  G.  Martin, 
Citizens  National  Bank  Bidg.,  archi- 
tect. Contract  for  sandstone  was  let 
to  Boise  Stone  Co.  at  $16,000  and 
woodcarving  to  M.  Barbier  at  $2240. 
Bids  will  be  taken  at  once  by  the  ar- 
chitect for  wiring,  painting,  lieating 
and  plastering.  Bids  for  cast  stone 
work  are  under  advisement.  Building 
will  be  of  steel  frame,  brick  and  stone 
construction,  slate  roofing  and  will  cost 
ijno.OOO  completed.  Other  bids  on  gen- 
eral contract  were:  Sumner  Sollitt  Co.. 
f<i5,539;    Macdonald    &    Driver.    $98,189; 


Member  S.  F.  Builders'  B<xchans« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slale 

Roofing 

and 

Random  Yariogatcd  Colors  Tile 

Roofing 

Compoaltion   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180   J«sale    .st^   San   Frttnelmto 

Res.    4201    Mission    St 

Phone    Randolph    (982 
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Wurster  Constr.  Co.,  $102,279;  Pozzo 
Constr.  Co.,  $114,500;  J.  C.  Bannister, 
ni6,12S;  C.  J.  Kubach  Co.,  $121,864;  L. 
A.   Planing  Mill  Co.,   $127,458. 


FACTORIES  ^  WAREHOUSES 


Contract  Awarded. 

ADDITION  Cost,    $32,800 

SAX  JOSE,   Santa  Clara  Co.,  Cal.   Plant 

No.   39. 

One-stOry    and    basement    brick,    frame 
and    concrete   addition    to    plant. 

Owner — California    Packing    Corp.,    101 
California  St.,  San  Francisco. 

Kngineer   —   Philip    L.    Bush,    101    Cali- 
fornia St.,  San  Francisco 

Contractor — R.   W.    Littlefield,    357    12th 
St.,   Oakland. 
NOTE — Owner    will    furnish    roofing, 

etc. 


Plans  Being   Prepared. 
SERVICE    STATION  Cost,    $6,00) 

SANTA   CLARA,    Santa    Clara    Co.,    Cal. 
Service  station. 
Owner — Foster   &   Stewart. 
Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,   San   Jose. 


Plans    Complete — Figures    To    Be    Tak- 
en   Sliortly. 
WAREHOUSE  Cost,   $12,00) 

SAN    JOSE,       Santa    Clara    Co.,       Calif. 

First   St. 
Frame    and    brick   veneer   warehouse    & 

office    building. 
•Owner — Foster  Bros. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 


Segregated  Bids  to  be  Taken   in  About 

a   Week. 
LAUNDRY   BLDG.  Cost,    $35,000 

SAN   FRANCISCO.      California    St.    near 

Broderick    St. 
Three-story   and    basement   steel    frame 

concrete    and    brick    laundry    bldg. 
Owner — J.  Mon. 
Architect   —   Fabre    &    Hildelirand,    110 

S'utter  St.,  San  Francisco. 


Sub-Bids    Being    Received. 

OFFICE   BLDG.,   ETC.  Cost,   $100,000 

SAN    FRANCISCO.         NW    Fourth    and 
Townsend  Sts. 

Two-story      class    B      office    and    ware- 
house   building. 

Owner — American    Radiator    Co.,    R.    M. 
Clark,    Manager. 

Engineer    —    H.     J.     Brunnier,     Sharon 
Bldg.,    S.   F. 

Contractor — Lindgren    &    Swinerton. 
Structure   is   so   designed   as   to   carr" 

additional  stories   in   future. 

Steel    Contract    Let. 

WAREHOUSE  Cost,    $30,000 

SAN    FRANCISCO,    Beach    and    Leaven- 
worth. 
One-story    frame    and    steel    warehouse 

and   dock 
Owner — Southern    Pacific    Co. 
Architect— Engineering   Department   of 

owner. 
Contractor— K.    E.    Parker    &    Co.,    13o 

So.    Park    St.,   S.    F. 
Structural   steel — Judson    Mfg.    Co.     604 

Mission  St.,   S.  F. 

o  OAKLAND,  Cal.— W.  R.  Ballingen  & 
^3pn,  94  New  Montgomery  St.,  San  Fran- 
cisco, have  purchased  property  on 
U  ood  Street,  Oakland,  upon  which  they 
Will  build  a  group  of  warehouses.  Date 
cf   construction    indefinite. 

^  OAKLAND,  Alameda  Co.,  Cal. — The 
c,alifornia  Steel  Products  Co.,  452  Bay 
St.,  San  Francisco,  have  purchased  2^ 
acres  at  20th  and  Campbell  Sts.,  Oak- 
land, as  a  site  for  a  factory  for  the 
manufacture  of  refrigerator  equip- 
ment,, pipe,  boilers,  etc.  Construction 
will   not  start  for  at   least  six  months. 

LOS  ANGELES,  Cal.— Architect  John 
M.  Cooper,  321  Rives-Strong  Bldg.,  is 
oreparing  plans  for  one-story  and  part 
4-story  mill  and  warehouse  building 
and  one-story  garage  building  on  Mir- 
asol  St.,  Union  Pacific  Manor,  for 
Poultrymen's  Co-oporative  Milling  As- 
sociation; 177.\300  ft.  and  30x167  ft., 
rnill  construction,  composition  roofing, 
cement  and  hardwood  floors,  skylights, 
steel  sash,  probably  sprinkler  system, 
stucco   exterior;   $100,000. 


OAKDALE,  Stanislaus  Co  ,  Cal. — C.  S. 
McKnight  of  Oakland  is  conferring 
with  Chamber  of  Commerce  regarding 
erection  of  plant  for  manufacture  of 
theatre  and  church  organs.  Approx. 
$15,000  would  be  expended  for  con- 
structicn   and   equipment. 


MODESTO,  Stanislaus  Co.,  C^tl.— Mo- 
desto Refrigerator  Co.,  recently  or- 
ganized, capitalized  at  $500,000,  plans 
early  erection  of  a  $140,000  pre-cooling 
|)lant  in  the  southern  section  of  the 
city.  George  Beard.  912  Eleventh  St., 
Modesto,  is  president  of  the  company. 
Other  interests  include:  W.  F.  Beard, 
H.  L.  Beard,  Juhn  B.  Beard  and  Ethel 
G.   Hoover,   all   of   Modesto. 


OAKLAND,  Cal.— Kirsch  Manufactur- 
ing Co.,  4514  Hollis  St.,  Oakland,  man- 
ufacturers of  flat  curtain  rods,  is  hav- 
ing plans  prepared  for  a  1-story  rein- 
forced concrete  factory  and  warehouse, 
to  be  erected  at  45th  and  Holden  Sts., 
Emeryville.  Site  covering  126,000  sq.  ft. 
has  been  purchased  which  will  permit 
jDlant  expansions  as  demand  is  re- 
quired. 

Plans  are  being  prepared  by  the  En- 
gineering Department  at  the  Home  Of- 
fice of  the  Kirsch  Mfg.  Co.,  at  Sturgin, 
Michigan.  Construction  will  not  be 
started  until  Fall. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Foster  Packing  Co.,  is  reported  to  have 
purchased  the  Kates  Block  at  the  foot 
of  19th  St.  fronting  on  the  Santa  Fe 
R.  R.  spur  and  plans  early  construc- 
tion of  a  fruit  and  vegetable  cannery. 
Further  details  on  this  project  will  be 
given  when  plans  are  further  ad-, 
vanced. 


SAN  FRANCISCO.— Packing  Plant  ot 
Cudahy  Co.,  55  Union  St.,  San  Fran- 
cisco, on  May  15,  suffered  $200,000  fire 
loss. 

Building  owned  by  Wm.  T.  S'esnon, 
58  Sutter  St.,  San  Francisco,  who  has 
awarded  the  contract  for  repairs  to 
Barrett  &  Hilp,  918  Harrison  St.,  San 
Francisco.  Cost  of  improvements  has 
not    been    estimated. 


CORCORAN,  Kings  Co.,  Cal.— Globe 
Cotton  Sales  Co.  has  purchased  five 
acres  of  land  and  is  assembling  ma- 
terials preparatory  to  erecting  cotton 
gin  of  Centinental  type,  five  stands, 
with  brush  equipment.  Machinery  has 
been  purchased.  E.  P.  Cain  is  local 
manager. 


VALLEJO,  Solano  Co.,  Cal.  —  Cali- 
fornia Textile  Co.,  with  headquarters 
in  Vallejo,  has  been  incorporated  with 
a  capital  stock  of  $]  0,000,000,  and 
contemplates  early  construction  of  the 
9rst  unit  of  a  textile  plant  on  a  50- 
4cre  tract  in  South  Vallejo.  Est  cost 
jf  first  unit,  $250,000.  E.  R.  Moore  of 
Berkeley  and  S.  M.  Snyder  and  A.  Dos 
Reis  of  \'allejo  are  directors  of  the 
concern. 


:2i^^i:2e^i:2&e^i:: 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandt  &  Sons 

Painters  •  Decora  rors 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FBANCISCO 

Los  Angeles 


GARAGES 


SAN    JOSE.    Santa    Clara    Co.,    Cal. — 
te  "Hotels"  this  issue. 


GOVERNMENT   WORK 
AND  SUPPLIES 


MENDOCINO  COUNTY,  Cal.— Stee 
"Sewers  and  Street  Work,"  this  issue 
Bids  wanted  by  U.  S.  Bur.  Pub.  Roads 
to   grade   highway.   , 

SAN  FRANCISCO— Until  May  25,  11 
a.  m.,  bids  will  be  received  by  Con- 
struction Quartermaster,  Fort  Mason 
lor  cast  iron  outfall  drains  at  Crissy 
Field.  Plans  obtainable  from  above 
■'-  ff  ice. 


SAN  FRANCISCO  —  Following  bids 
received  under  Specification  No.  5197 
by  District  Public  Works  Office.  12th 
Naval  District,  100  Harrison  Street,  to 
erect    temporary    garage    building. 

Ded     Ded  Dys 
Elliot   &    Grant, 

ISOJessieSt.     S.F.$6682        $390     $400   75 
F  R  Siegrist    ....    6997  393        420    40 

E  K  Nelson    .  .     .  .    7500        185        225 
Grant   &   Hart    .  .    7898  380        390  60 

C.  H.  Petersen   . . .    8377        450        460   60 

Jno.     Spargo     9100        160        172   60 

R.   E.    Burgund, 

Beverly    Hills    .  .  .    6486        500        525   60 


EMPIRE,  Ore. — Bids  are  being  re- 
ceived (date  not  yet  determined)  by 
Bureau  of  Yards  and  Docks,  Navy 
Dept.,  Washington,  D.  C,  under  Speci- 
fication No.  5208,  to  erect  operating 
building  at  Naval  Radio  Compass  Sta- 
tion, Empire,  Ore.  Will  be  one-story 
brick,  18  by  25  ft.,  on  concrete  wall, 
with  slate  roof  and  lighting  system. 
Deposit  of  $10  req.  for  plans  obtainable 
from  Bureau. 


EMPIRE,  Ore. — Bids  are  being  re- 
cti\ed  (date  not  yet  set)  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No.  5198,  far  timber  wharf  and  2  radio 
masts  at  Naval  Radio  Compass  Sta- 
tion, Empire,  Ore.  Deposit  of  $10  req. 
for  plans  obtainable  from  Bureau. 


HALLS  AND  SOCIETY 
BUILDINGS 


Completing    Plans — Contract    Awarded. 

FRATERNITY  HOUSE.  Cost,   $50,000 

BERKELEY,  Alameda  Co.,  Cal.  Hill- 
side  Ave.,    near   Dwight   Way. 

Remodel  and  add  to  present  3-story 
frame  fraternity  house(  exterior  to 
be     bricR    veneered.) 

Owner — Delta  Tau  Delta  Fraternity. 

Architect — Warren  C.  Perry,  260  Cali- 
fornia St.,  San  Francisco. 

Contractors — Lawton  &  Vezey,  357  12th 
St.,   Oakland. 


LONG     BEACH,     Cal.— See     "Hotels," 
this   issue. 


Permit  Applied  For. 

CLUB  Cost,    $150,000 

OAKLAND,  Alameda  Co.,  Cal.  N  Se- 
quoyah  Rd.    150    N   Sequoyah. 

Two-story  31-room  frame  and  stucco 
countrv   club. 

Ovv-ner  —  Oak  Knoll  Land  Corp.,  1918 
Broadway,    Oakland. 

Architect  —  W.  J.  McCormack,  iBlS 
Broadway,   Oakland.  •' 


Contracts   Let. 

MEMORIAL  BLDG.  Cost,   $ 

BERKELEY,    Alameda    Co.,    Cal.      Uni- 
versity Campus. 
Memorial     building      (gift     of     Phoebe 

Hearst). 
Owner — University   of  California. 
Architect — B.     R.     Maybeck     and     Julia 

Morgan,    Mer.    Ex.    Bldg.,    S.    F. 
Tile — Rignev    Tile    Co.,     ;<012     Harrison 

St.,    Oakland. 
Rou^h    nnd    flintshed    hartUTarr — K.    E. 

Parker   Co.,    135   So.   Park   St.,   S.    F. 
Orunniental    sheet    copper   —    Forderer 

Cornice  Wks.,  269  Potrero  Av.,  S.  F. 
(>l:iSN    and    K'laKiiig' — Cobbledick-Kibbe 

Glass   Co.,    666   Howard   St.,    S.   F., 
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PlaslerlDR  and  lathing  —  \Vm.  Makin, 
1048    Excelsior,    Oakland. 

Painting; — J.  A.  Mohr  &  Son,  Inc.,  433 
nth    St.,    S.    F. 

Harilwoort  floorliiK — Inlaid  Floor  ('o.. 
600   Alabama  St.,   S.  F. 

riiiiiibiiiK — James  Ranltin  &  Son,  1972 
San    I'ablo  St.,  Oakland. 

HeatiiiK — Wm.  F.  Wilson  Co.,  328  Ma- 
son   St.,    S.   F. 


List   of  Contractors   Figuring. 
CATHRDRAI.  Cost,    $1,2.50,000 

OAKLAND,   Alameda   Co.,   Cal.,   Oak    St. 

facing  Lake   Merritt. 
Four-story    class    A    Scottish    Rite    Ca- 
thedral  of   steel     and     stone     con- 
struction. 
Owner — Masonic   Cathedral   Assn. 
Architect  —    Carl    Werner,      Santa     Fe 
Bldg.,  San  Francisco. 

Structure  to  be  of  Greek  classical 
archiLccture  equal  to  14-story  build- 
ing in  height.  Bids  are  being  taken  for 
a  general  contract.  Bids  close  May  29, 
1926  at  noon. 

Lindgren-Swinerton  Co.,  225  Bush  St. 
San    Francisco. 

MacDonald  &  Kahn,  130  Montgomery 
Street,   San   Francisco. 

Clinton  Const.  Co.,  923  Folsom  Street, 
San    F'rancisco. 

Cahill  Bros.,  Inc.,  55  New  Montgom- 
ery  Street,   San  Francisco. 

K    E.   Parker  Co..   125  So.  Park,  S.  F. 

Barrett  &   Hilp,   918  Folsom   St.,  S.   F. 

K     W.    Litlleflold,    357    12th    St.,    Oak- 
land.    Dinwiddie    Const.    Co.,    Crocker 

Bldg.,    San    Francisco. 

H.  C.  Vensano  &  Co.,  58  Sutter  Street 
Tan  Francisco. 

C.  W.   Heyer,  Mills  Bldg.,  S.  F. 

Chas.    Stockholm,    Hearst  Bldg..   S.   F. 

The  Foundation  Co.,  Kohl  Bldg.,  S.  F. 


WOODLAND,  Yolo  Co.,  Cal. — Lester 
Caldwell,  Woodland,  at  appro.x.  $5000 
awarded  contract  to  erect  2-sto.  frame 
banquet  hall  addition  to  American  Le- 
gi    n    Building. 


MODESTO,  Stanislaus  Co.,  Cal.— See 
"Bonds"  this  issue.  Bond  election  con- 
templated to  finance  erection  of  Amer. 
Legion  club  buildings. 


OROVILLE),  Butte  Co.,  Cal.— Hern- 
don  and  Finnegan,  Sacramento,  at  $52,- 
538,  awarded  contract  by  cuonty  su- 
pervisors to  erect  American  Legion 
Memorial  Building  in  upper  Montgom- 
ery Street.  Other  bids:  Wm.  .7.  Scholz, 
Chico,  $53,250:  Geo.  W.  Tolley,  Gridley 
$.'4,796;  H.  W.  Robertson,  Sacramento, 
$57,639.  Concrete  construction  with 
stucco  finish.  Geo.  C.  Sellon  &  Co.,  ar- 
chitects.   Sacramento. 


Segregated    Figures    To    Be    Asked 
Shortly. 

LODGE  BLDG.  ETC.  Cost,  $400,000 

OAKLAND,  Alameda  Co.,  Cal.,  Elev- 
enth  and   Franklin   Streets. 

Four-story  and  basement  reinforced 
concrete  Class  B  store,  office  and 
lodge  building,  100  by  137%  with 
wing  60  by  50  feet. 

Owner — Oakland    Labor    Temple    Assn. 

Architect— Schirmer-Bugbee  Co.,  Thay- 
er   Bldg.,    Oakland. 

Additional   Subcontracts   Awarded. 
CLUB  Cost,   $1,250,000 

SAX    FRANCISCO,    SW   Sutter   and   Ma- 

son    StrGcts. 
12-story  class  A  steel  frame  club   bldg. 
Ovviier — San   Francisco  Woman's  Build- 
ing  Association. 
Architect   —   Bliss   &      Faville,      Balboa 

Bldg.,   San  Francisco. 
Contractor    —    Ralph    McLeran    &    Co., 

Hearst  Bldg.,  San  Francisco. 
Brick  work — M.    B.   McGowan,    180    Jes- 
sie St.,   San  Francisco. 
I>Ia.Htt>rins  —  Peter  Bradley,   180  Jessie 

St.,   San   Francisco. 
Reinforced   steel   —   Truscon    Steel    Co., 

709   Mission   St.,   San   Francisco. 
IloofinK — Bender    Roofing    Co.,    Bryant 

at   18th  St.  .      .   ^, 

Ornamental  iron  —  California  Artistic 
.Metal  .%  Wire  Co.,  San  Francisco. 
lU-'atinK — Scott  Co.,  243  Minna  St.,  San 
Francisco. 
As  previously  reported,  glass  award- 
ed W.  P.  Fuller  &  Co.,  301  Missi  .n  St 
San  Francisco;  mill  work  to  Reinhart 
Lumber  &  Planing  Mill  Co..  Jerrold 
and  Barneveld  Sts.,  S.  F.;  plumbing  to 
Alexander  Coleman,  746  Ellis  St.,  San 
Francisco:  art  stone  to  P.  Grassi,  1945 
San  Bruno  Ave.,  S.  F.;  structural  steel. 
Dyer  Bros.,  17th  and  Kansas  Sts.,  San 
Francisco;  grading  to  Sibley  Grading 
&  Teaming  C  i.,  165  Landers  St.,  S.  F.; 
elevators  to  Spencer  Elevator  e  o.,  Ibb 
7th  St.,  San  Francisco. 

Contract  Awarded.  »,„,,>» 

REMODEL   ETC.  Cost,   $13,400 

RICHMOND,  Cal.,   S  Macdonald  bet.  7th 

and  8th. 
Remodel    and    addition   to   business   and 

lodge  building.  . 

Owner — Masonic  Hall  Assn.,   Richmond. 
Architect — Narbett  &  De  Sanno. 
Contractor— C.    Overaa,    2105    Roosevelt, 

Richmond. 

BEIvKELEY,  Alameda  Co.,  Cal. — City 
will  provide  $30  000  in  1926-27  budget 
for  purchase  of  site  for  proposed  \  et- 
erans'  Memorial  Building.  Proposed  to 
locate  structure  in  proposed  civic  cen- 
ter plot  bounded  by  Milvia,  Grove, 
Allston  Way  and  Center  Sts.  Emma  M. 
Hann,   city   clerk. 


GRIDLEY,  Biitte  Co.,  Cal.  —  Until 
June  11,  new  bids  will  be  received  by  C. 
F.  Belding,  county  clerk,  at  Oroville, 
to  erect  American  Legion  Memorial 
club  building.  Geo.  C.  Sellon  &  Co.,  ar- 
chitects. Calif.  State  Life  Bldg.,  Sacra- 
mento. Bids  are  wanted  on  a  general 
contract  basis.  Previous  bids,  on  segre- 
prated  contract  basis,  were  rejected. 
Previus  low  bids  were  submitted  as 
follows:  W.  G.  Tolley.  Gridley,  general 
contract.  $26,000;  T.  F.  Scollan.  2919  T 
St..  Sacramento,  plastering,  $7300:  Gas 
Klpctric  Service  Co.,  Chico.  electric 
work.  $6252:  Allyn  L.  Burr.  11th  and  R 
Sts.,  Sacramento,  roofiner,  $1748;  Booth 
pnd  Herbo  th,  Marysville,  heating  and 
sheet  metal  work  combined.  $4588;  La- 
tourette-Fical  Co.,  901  Front  St..  Sac- 
ramento, plumbing,  sheet  metal  and 
electric  work  combined,  $10,740;  Ernest 
Weir.  Gridley.  painting.  $1500.  Plans 
on  file  in  office  of  clerk  and  obtain- 
able from  architect  on  deposit  of  $25 
returnable. 


SAN  FRANCISCO,  Cal.— Syndicate  of 
IjOs  Angeles  and  San  Francisco  capit- 
alists, headed  by  Justice  B.  Detwiler, 
represented  by  Heller,  Ehrman,  White 
and  McAuliffe,  has  purchased  a  site  l'/^ 
blocks  of  the  old  Sutro  estate  over- 
looking the  Golden  Gate  and  the  Paci- 
fic Ocean  and  plan  erection  of  a 
$1,000,000  family  club  building,  the 
main  club  building  to  cost  $750,000 
surrounded  by  tennis  courts,  putting 
sreens  and  outdoor  swimming  pool. 
The  new  club  will  be  opened  to  all 
members  of  families  of  those  included 
in  the  membership.  Preliminary  de- 
signs have  been  made  by  Francis  Tod- 
hunter,   2424  Larkin   St.,   San   Francisco. 


HOSPITALS 


Preliminarv  Plans  Being  Prepared. 
HOSPITAL  Cost,  $100,001? 

SALINAS,   Monterey  Co.,   Cal. 
Fireproof  County   Hospital. 
Owner — C   unty  of  Monterey   (T.  P.  Joy, 

countv  clerk,)   Salinas,  Cal. 
Architect — Reed    and    Corlett.    Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
The  structure  will  be  erected  on  the 
unit  system  to  permit  additions  and 
extensions  when  required.  Dr.  R.  G. 
Rroderick  of  San  Francisco,  will  act  as 
a  consultant  to  the  architects  in  plan- 
ning the  structure. 


CROWE 

GLASS 

CO. 

674  Eddy  8L 
Phone  Propped  612 

Eq nipped   To   Handle 
Any    Size   Job. 

DIRECT    FACTORY    BUYERS 


Plans  Being  Figured — Bids  Close  Ma.y 
24,   1926,  10  A.  M. 

HOSPITAL  Cost,    $250,000 

OAKLAND.  Alameda  Co.,  Cal.  Fifty- 
first   and  Dover  Sts. 

Two-story  steel  frame  and  brick  hos- 
I)ital    buildings    (75    bed    capacity^. 

Ovvner — The  Baby  Hospital  of  Ala- 
meda County,  (Mrs.  Geo,  C.  Jensen, 
president). 

Architect — E.    W.    Cannon,    1924    Broad- 
way, Oakland. 
Bids     are     being     taken     as     follows: 

general     contr.ict,     plumbing,     heating. 

electrical    work    and    elevators. 


Preliminaries  Being  Completed. 
HOSPITAL  Cost,    1100.000 

NAPA,  Calif.,  N  Brown  St. 
One      or      two-story    fireproof    hospital 

building.    40    bed    capacity. 
Owner    —    Napa    C'jmmunity    Hospital 

Corp..   Mrs.    O.    E.    Clark,   chairman. 
.Architect   —    Donald    Miles   Cr   oks,    532 
-    16th   St..   Oakland. 


SAN  LUIS  OBISPO,  Cal.— As  previ- 
ously reported,  bids  will  be  received 
June  14,  10:30  a.  m..  by  J.  G.  Driscoll, 
county  clerk,  to  erect  two-story  class 
A  40-bed  capacity  county  hospital. 
Wm.  Mooser,  architect.  Nevada  Bank 
Bldg..  San  Francisc  ■.  Segregated  bids 
are  wanted  for  (1)  general  work;  (2) 
lilumbing;  (3)  heating;  (4)  electric 
work;  (5)  plumbing,  heating  and  elec- 
tric work,  combined;  (6)  painting;  (7) 
allowance  deduction  for  men's  ward 
.No.  2.  Plans  obtainalile  from  county 
clerk  or  architect  on  deposit  of  $50. 
returnable.  See  call  for  bidii  under  ot- 
fieiai   propoMal   section   In   thin   fjwiae. 


SAN  FRANCISCO— Green  Opthalmic 
Institute,  853  Hyde  St.,  seeks  author- 
ization of  Board  of  Supervisors  to 
erect  a  $100,000  ophthalmic  hospital 
at  n.w.  Bush  and  Octavia  Streets.  Con- 
siderable landscape  work  is  involved 
in  the  proposed  improvement. 


SAN  FRANCISCO— Until  May  26.  3 
P.  M.,  bids  will  be  received  by  Boar-i 
of  Public  Works  to  fur.  and  install 
curtain  rods  and  drapes  in  Relief  Home 
buildings.  Est.  cost,  $750.  Speclflc3- 
tioiis  obtainable  from  Bureau  of  Archi- 
tecture,   2nd    floor.    City    Hall. 


EUREKA,  Humboldt  Co..  Cal. — Hals- 
by  and  Lax.  Eureka,  at  $46,975  award- 
ed $46,975.  awarded  contract  by  coun- 
t.v  supervisors  to  erect  detention 
home;  2 -story  frame.  Colonial  type. 
Fiank  T.  Georgeson,  architect.  Eu- 
reka. Other  bids:  F.  J.  Maurer  and 
Son,  Eureka,  $47,495;  Mercer-Fraser 
Co..  Eureka,  $49,049.  Will  accomodate 
from   30    to   35   children. 


SAN  FRANCISCO— Until  May  26.  "i 
p  M.,  bids  will  be  received  by  Board 
oi  Public  Works  to  fur.  and  install 
window  shades  in  Relief  Home  build- 
ings; est.  cost,  $4,100.  Specifications 
ol)tainable  from  Bureau  of  Architec- 
ture,   2rd    floor.    City    Hall. 

OAKL.AND.  Alameda  Co.,  Cal. — Bids 
received  May  10th  by  Geo.  E.  Gross, 
t'ountv  Clerk.  Alameda  County,  fur 
fire  alarm  system  to  be  installed  in 
Highland  Hospital,  Alameda  County, 
at  14th  Ave.  and  Valleclto  Place,  have 
been  rejected.  Architect  H.  H.  Meyers, 
Kohl  Bldg..   San   Francisco. 

OAKL.VND.  Alameda  County.  Cal.  — 
liids  received  May  10th  by  Geo.  E. 
Gross.  County-  Clerk.  Alameda  Conty. 
lor  "Certain  Aluminum  Ware.  Kitchen 
Itensils  and  Household  Ware.  Kitchen 
le  installed  in  Highland  Hospital,  Ala- 
meda C':unty.  at  14th  Ave.  and  Valle- 
ciio  Place.  Oakland,  are  still  under  ad- 
visement. Architect.  H.  H.  Meyers, 
Kohl  Bldg..  San   Francisco. 


HOTELS 


ANACORTES.  Wa.<=h.  —  Archts.  Chas. 
\\  Suindors  and  Emil  Guenther,  asso- 
,  ;iio<i  Railway  Exchange  Bldg.,  Se- 
itile  commissioned  to  prepare  plans 
i.y  .\nacortes  Chamber  of  Commerce 
tor  4-storv  and  basement  class  A  steel 
md  concrete  hotel  at  s.e.  Commercial 
and  6th  Sts:  SO  by  100  feet:  66  rooms 
with   stores   on    trround   floor. 
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Preliminary   Plans   Being    Prepared. 

HOTEL  Cost,    $1,500,000 

SAX  .lOSE,  Santa  Clara  Co.,  Cal.  West 
Santa    Clara. 

Five-storv  fireproof  hotel,  class  A  the- 
atre "building-,  one-story  marke:, 
one-story  garage,  one-story  auto 
sales  building  and  4  or  5  other 
buildings  and  amusement  park, 
dance    hall,    etc. 

Owiiei — Samuel  Hamburger  and  Albert 
E.   Kern,    110    Sutter   St.,   S.    F. 

Architect — S.  Heiman,  57  Post  St.,  S.  F. 


OXXARD,  Ventura  Co.,  Cal.  —  Chas. 
Reed  Saticoy,  will  erect  2-story  50-rm 
hDtel  bldg  on  the  main  street  in  Sati- 
coy. 


Plans  Being  Prepared. 

HOTEL  Cost,  $2,400,000 

OAKLAND,  Alameda  Co.,  Cal.  18th, 
19th,  Jefferson  Sts.  and  San  Pablo 
Ave. 

Twenty-one    story   class   A   hotel. 

Owner  —  Drake  Inv.  Co.,  including 
Emile  E  Kahn,  Felix  Kahn,  Hugo 
Abrahams :n  and  D.  W.  Johnson  of 
San  Francisco;  Harmon  Bell,  Frank 
L.  Hain.  H.  O.  Hotchkiss  and  H.  W. 
Leach  of  Oakland,  and  Theodore 
Gier  of  Piedmont. 

Architect— Miller  &  Pflueger,  580  Mar- 
ket  St.,    S.   F. 

LOS  ANGELES,  Cal.— Leon  Kauf- 
mann,  Ov  Metcalf  &  Ryan,  Sun  Finance 
Bldg.,  has  purchased  a  site  at  north- 
west corner  of  6th  St.  and  Virgil  Ave., 
and  contemplates  the  erection  of  a  12- 
story  Class  A  hotel  building  on  the 
propertv.  The  site  is  120x105  feet.  The 
building   will   cost   $700,000. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith.  Film  Exchange  Bldg., 
V.'ashington  St.  and  Vermont  Ave.,  Los 
Angeles,  is  completing  plans  for  13- 
story  and  basement  Class  A  hotel  and 
clubhouse  on  Ocean  Blvd.,  bet.  Atlantic 
Ave.  and  Lime  Way,  Long  Beach,  for 
Consolidated  Properties  Co.;  George 
Cowan,  president.  A  portion  of  the 
building  will  be  occupied  by  the  Sea- 
side Commercial  Club;  there  will  be 
176  hotel  rooms  with  baths;  reinforced 
concrete,  stucco  and  cast  stone  ex- 
terior, hardwood  and  pine  trim,  marble 
and  tile  work,  elevators,  steam  heat- 
ing  system. 


LOS  ANGELES,  Cal.— Lee  Callahan  & 
Sons.  71S  Edwards-Wildey  Bldg.,  have 
compl.  plans  and  will  start  -^vork  at 
once  for  a  4-storv  class  C  brick  156-rm 
hotel  149x96  ft.,  at  3043  W  Sth  St.,  for 
Ella  K.  Ginsberg,  747  S  New  Hampshire 
Ave;    $200,000. 


SANTA  BARBARA,  Cal— It  is  re- 
ported that  Architect  Roland  Sauter, 
Mission  Ridge,  is  preparing  sketches 
for  new  Arlington  Hotel  for  A.  L. 
Richmond;    4-story,    200-room;    $600,000. 


BRAWLEY,  Imperial  Co.,  Cal.— Ar- 
chitects Noerenberg  .%:  Johnson.  401  L. 
A.  Ry.  Bldg..  Los  Angele?:,  are  taking 
bids  from  a  sel.  list  of  bidders  for  4- 
story  class  B  h  tel  at  Brawley,  for 
Sears  &  Patterson;  125  rms.,  stores 
I'.nd  loliliy;  steel  frame  constr.,  concrete 
walls,  wd.  fl.  joists,  tile  and  comp.  rfg., 
stucco  cxter.,  elec.  elevator,  plate 
glass,  cem.  and  pine  firs.,  pine  trim: 
$150,000.  Bids  being  taken  separately 
on  genl.  contr.,  plbg.,  htg.,  elec.  wiring 
and   elevator. 


TRACY,  San  Joaquin  Co.,  Cal. — J.  F 
Shepharil,  First  National  Bank  Bldg., 
Stockton,  at  $105,000,  submitted  low 
bid  to  Tracy  Chamber  of  Commerce 
to  erect  two-story  reinforced  concrete 
hotel  for  Tracy  Community  Hotel  Co. 
Paul  V.  Tuttle  and  H.  V.  Slocomb.  ar- 
chitects, 337  Seventeenth  St.,  Oakland. 
Structure  will  be  of  Spanish  type  of 
architi'cture,  containing  60  rooms  and 
baths,  assembly  hall  and  offices  for 
Chamber  of  Commerce.  Other  bids,  all 
taken    under   advisement,    were: 

Sam    Eyre,    Tracy     $105,726 

C.    N.    Swenson,    Turlock    106,686 

H.     H.    Hennings.     Stockton....    107,180 

F.    H.    Betz,    Sacramento    108, 82t; 

Cobby  &  Gwsley,   S.   F 114,000 

Bid  of  H.  E.  VicUroy,  Stockton,  was 
not  considered  as  same  was  not  ac- 
companied   by    Certified    check. 

Complete  list  of  alternates  on  file  in 
office  of  Larsen  Advance  Construction 
Reports. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cat, — Architects  Farrell  &  Miller, 
700  Western  Mutual  Life  Bidg.,  Los 
Angeles,  have  completed  plans  for  3- 
story  brick  store  and  hotel  building  on 
S.  Pacific  Blvd.,  Huntington  Park,  for 
J.  F.  McSwain;  5  stores  and  60  hotel 
rooms;  114x140  feet,  face  brick,  tufa 
stone  trim,  structural  steel,  composi- 
tion roof,  tile  baths  and  showers,  gas 
radiators,  hardwood,  terrazzo  and  ce- 
ment floors,  pine  trim,  copper  store 
fronts,  marble  base,  plate  glass,  ele- 
vator; $75,000.  Bids  are  being  taken 
from  a  selected  list  of  contractors  by 
owner. 


ICE  &  COLD  STORAGE 
PLANTS 


HOLLISTER.  San  Benito  Co.,  Cal. — 
National  Ice  Cream  and  Cold  Storage 
Co.,  Postal  Telegraph  Bldg.,  San  Fran- 
cisco, contemplates  erection  of  corru- 
gated iron  &  frame  ice  manufacturing 
and  cold  storage  plant  here.  Theodore 
A.  Donahue  and  John  Hazlett,  repre- 
senting the  company  are  looking  over 
sites.  Plans  are  being  prepared  in  the 
Engineering  Dept.  of  the  owner. 


POWER  PLANTS 


PASADENA,    Cal.— Bids    rec.    by    city 
for  transformers   for   power  dept.   are; 

Westinghouse    Elec.    &    Mfg.    Co. —  (1) 
$10,714,     (2)     $20,140,     (3)     $30,460. 

Packard   Elec.   Co. —  (1)      " 
$16,249,     (3)     $26,196. 

Aliis-Chalmers    Co. —  (1) 
$18,288,    (3)    $28,198. 

General     Elec.     Co. —  (1) 
$19,632,    (3)    $30,974.      On    items    (1) 

(2)  there  was  submitted  a  bid  of  $5520 
each  on  item  (1)  and  $3365  each  on 
item    (2). 

Pittsburgh     Transformer     Co.  — 
$10,722,    (2)    $19,379,    (3)    $29,605. 

Wagner    Elec.     Co. —  (1)     $10,524, 
$20,094,    3)    $30,618. 

Moloney    Elec.    Co. —  (1)       $54S6, 
$3496,   (3)  $3486  ea.  for  six,  or  $5406  ea. 
for  two. 

Kuhlman     Elec.     Co. —  (1)      $4352     ea., 

(3)  $"691  ea.    (?->   no  bid. 


$10,477, 
$10,774, 
$10,834, 


(2) 
(2) 


(2> 
and 


(1) 
(2) 
(2) 


LOS  ANGELES,  Cal— Bids  rec.  bv 
water  and  power  comm.  for  lead  cover- 
ed cable   under  spec.   P-382   are: 

Safety  Utility  Wire  &  Cable  Co. — 
(1)  $20,261,  reels,  $91  and  $37,  (2)  $13,- 
960,  reels  $31,    Vi  %    10  da. 

Standard  Underground  Cable  Co. — 
(1)  $19,619.80,  reels  $55  and  $45,  (2) 
$13,210,    reels,    $45,    %%.      Frt.    allowed. 

U.  S.  Steel  Prod.  Co. —  (1)  $19,501.66, 
reels   $65  and  $45,    (2)    $12,892. 

J.  A.  Roebling  Sons  Co. — (1)  $19,115, 
reels  $40   and   $45,    (2)    $13,520. 

Graybar  Elec.  Co. —  (1)  $21,478.20, 
reels   $85.80   and   $43.25,    (2)    $13,680. 

Okonite  Co.— (1)  $20,100.75,  Los  An- 
geles,  reels   $50.    (2)    $13,210. 

Pac.  States  Elec.  Co. —  (1)  $19,374, 
reels  $50  and  $36,   (2)   $13,350. 


LOS  ANGELES,  Cal.— Until  3  P.  M, 
May  28,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
streee  lighting  transformers;  spec.  P- 
383.      Jas.   P.   Vroman,   secretary. 


JOOST  BROTHERS 

Builders'  Hardwa'e 
Tools,  Etc. 

(Mennbers    Builders     Kxchange) 

lOJMl    M4RKICT    .HT. 

Phone  Market  891      San  Francisco 


OAKLAND,  Cal.— Until  June  3,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
S'turgis,  city  clerk,  to  fur.  rubber  in- 
sulated lead  covered  single  cable.  Bond 
of  $1000  req.  of  successful  bidder.  Spec, 
obtainable  from  clerk. 


CALIFORNIA— Pacific  Gas  and  Elec- 
tric Co.,  245  Market  St.,  San  Francisco, 
has  applied  to  State  Railroad  Commis- 
sion for  permission  to  const.  98-mi.  of 
single-circuit  transmission  line,  start- 
ing at  Manteca,  San  Joaquin  county, 
through  the  foothills  to  Pacheco  Pass, 
thence  across  the  Santa  Clara  Valley  to 
Salinas,  Monterey  county  Construc- 
tion is  estimated  at  $598,000. 


PUBLIC  BUILDINGS 


LOS  ANGELES,  Cal.  —  Architects 
Austin,  Parkinson  &  Martin,  Chamber 
of  Commerce  Bldg.,  are  completing 
plans  for  the  new  city  hall  building  for 
Los  Angeles  city.  Bids  will  be  ad- 
vertised for  shortly  after  June  1.  Bids 
will  be  taken  separately  on  general 
contract,  elevators,  heating  and  ven- 
tilating, plumbing  and  sprinkling  sys. 
•  The  general  contract  is  estimated  to 
amount  to  about  $3,000,000.  Bids  for 
marble  and  tile  work  and  decorating 
will  be   taken    later. 


LOS  ANGELES,  Cal.— Until  May  28th 
at  2  o'clock  P.  M.,  bids  will  be  received 
by  Architect  Geo.  B.  McDougall,  Di- 
vision of  Architecture,  Forum  Bldg, 
Sacramento,  for  the  remodeling  of  the 
interior  of  the  Exposition  building  at 
Los  Angeles.  The  cost  is  estimated  at 
$30,000. 


SACRAMENTO.  Cal — At  J48fi8  T.at- 
ourrette-Fical  Co..  907  Front  St..  Sac- 
ramento. •  p  warded  cr.nf-ract  for  Elec- 
trical work  and  at  $7342.  contract  for 
Lawn  S'nrinklers  in  cinnection  with 
repairs  to  State  Buildings  at  Sacra- 
mento. H  Brown  was  awarded  con- 
tract at  $35  018  for  excavating  and 
concrete  work. 


SAN  FRANCISCO     —     .At        SR4.380 

Schrader  Iron  Works.  Inc.,  1247  Harri- 
son St..  San  Francisco,  awarded  con- 
tract for  structural  steel  in  connection 
■^\Mth  the  construction  of  roof  and 
remodeline:  of  State  Armorv  Building 
at  14th  and  Mission  Sts.,  San  Fran- 
cisco. 


M.ARTiyE%,  Contra  Costa  Co..  Cal. — 
Aristo  Painting  C"^.,  169  Russ  Bldg.. 
San  Francisco,  Cal..  at  $630.  awarded 
contract  by  County  for  painting  walls 
and  corridors  of  the  County  Court 
Pou!=e.   Other  bidders  were: 

Joseph    Burden.    Richmond $667.00 

'""has.    L.    Swartout    720.00 

Fmil    Solve.    San    Francisco    883.00 

ATQptercraft    Tile    &   R'^ofing   Co.    1332.87 
Moreton   A:    Brooks,    Martinez..    1737.00 


CALIFORNIA— State  Dept.  of  Public 
Works,  Division  of  Water  Rights,  has 
issued  four  permits  to  San  Joanuin 
r.iebt  and  Power  Corp..  Power  Bldg"., 
Fresno,  calline:  for  generation  of  a 
•  ritnl  of  232,613  theoretical  h.  p.  and  the 
estimated  expenditure  of  $42,300,000  in 
the  construction  oC  additional  power 
houses  and  increasin.e-  the  capacity  of 
the  powerhouses  now  under  construc- 
tion on  the  main  channel  and  the  North 
Fork  of  the   Kings  River. 

S.ACRAMENTO,  Cal.— County  ^uner- 
visors  contemplated  erection  of  new 
county  building  at  Seventh  and  H  Sts. 
for  additional  niicirt^Ts  for  roun'v  .ia'l. 
as  recommended  by  County  Grand  Jury 
in  annual  report. 

SAN  BERNARDINO,  Cal.  —  Karl  P. 
T^iihnau.  Riverside,  awarded  contract 
by  county  superv.  at  $18,700  for  inter, 
painting  and  decorating  in  new  county 
courthouse  nt  3rd  and  Arrowhead. 
Commercial  Fixture  Co..  6000  South 
Park  .Ave..  T.os  .Angeles,  award,  contr. 
at  $104,204.20  for  inter,  cabinet  work 
fixtures,  hardware  and  inter,  drs.  and 
trim. 


MODESTO.  Stanislaus  Co..  Cal.— See 
"Bonds"  this  issue.  Bond  issue  for 
courthouse    contemplated. 
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BERKEI^EY,  Alameda  Co.,  Cal.— City 
will  provide  funds  at  once  to  finance 
erection  Of  branch  library  in  south 
Berkeley  section.  Emma  M.  Hann,  city 
clerk. 


RESIDENCES 


Contract   Awarded. 

DWELLING  Cost,  $12,000 

SAN    FliANCISCO,   Scenic      110      E      Sea 

Cliff  Ave. 

One-story  and  basement  frame  dwlg. 

Owner — John   S.   Parker,   639    10th  Ave., 

San    Francisco. 
Architect — -None. 
Contractor — A.   T.   Morris,   639   10th  Ave. 

San   Francisco. 


Contract  Awarded 

DWELLING  Cost,    $10,000 

OAKLAND,    Cal.      310    LEE    STREET. 

Orie-story    8-room    dwelling. 

Owner — -H.  Davis,  829  Broadway,  Oak- 
land,  Cal. 

Architect — None. 

Contractor — A.  J.  Yerrick,  5255  College 
Ave.,  Oakland,  Cal. 


Plans  To  Be  Ready  for  Figures,  May  22. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.  N  Pacific  Ave.  near 
Presedio  Ave. 

Two-story  frame  and  stucco  residence, 
S   rooms. 

Owner — Dr.  Chester  B.  Moore. 

Architect — Warren  C.  Perry,  260  Cali- 
fornia St. 


Contract  Awarded 

RESIDENCE  Cost,    $20,000 

BERKELEY,  Alameda  Co.,  Cal. — Roble 
Court,    Claremont    District. 

Two-.story  frame  and  stucco  Italian 
style  residence;  10  rooms  and  two 
baths. 

Owner — Dr.  A.  M.   Meads,   786  Kingston. 

Architect^Warren  C.  Perry,  260  Cali- 
fornia St.,  S.  F; 

Conti'actor  —  Brooks  P'arkeny,  110,'2 
Amador. 


Plans   Being  Prepared. 

RESIDENCE  Co.st,    $10,00.i 

SARATOGA,    Santa    Clara    Co.,    Calif, 
'i'wo-story    frame   and   stucco   residence 
Owner — General    F.    L.    Winn. 
Architect — Binder    &    Curtis,    35    West 
San    Carlos.    San    Jose. 


Contract    Awarded. 

KES1DKN(  E  Co.st,    fU.OOC 

BERKELEY,    Alameda    Co.,    Calif.      602 

.Santa    Barbara. 
Two-story     9-room     frame     and     stucco 

residence. 
Owner — LaNora  &   Haines,   999   60th   St.. 

Oakland. 
Designer — H.    Goodpastor,    2728    Duranf 

Ave.,    Berkeley. 
Contractor    —    Bell    &    Anderson,     29  13 

Magnolia    Ave.,    Berkeley. 


Plans  Being  Revised — New  Bids  To  Be 

RESIDENCE  Cost,   $65,000 

SAN  FRANCISCO,  Seacliff  Ave. 
Two-story  Spanish   type   residence. 
Owner — Oliver    Ol.«on. 
Architect— Earl  B.  Bertz,  168  Sutter  St. 
San    Francisco. 


Award. 

HESIDENCE  Cost,    approx.    J20,000 

SAN    FRANCISCO,     St.     Francis     Wood. 
Two-story   frame   and   stucco   residence 

with    tile   roof. 
Owner — J.    M.    Moss. 
Architect    —    Henry    H.    Gutterson,    526 

Powell    St.,    San    Francisco. 
Contractor  —  Dowsett    &    Ruhl    Co.,    77 

O'Farrell   St.,    S.    F. 


Contract  Awarded. 

RESIDENCE  Cost,  $37,600 

SAN   MATEO  COUNTY,  Bowie  Estate. 

Two-story  and  basement  frame  and 
stucco    residence. 

Owner — Barnaby  Conrad,  490  Califor- 
nia  .St.,    San    P'rancisco. 

Architect  —  Clarence  A.  Tantau,  210 
Post   St.,    San    Francisco. 

Contractor  —  Dowsett-Ruhl  Co.,  77 
O'Farrell    St.,    San    Francisco. 


To    Call    Bids    In    A    Week. 

I{ESIDENC7.  Cost,    $50,000 

SAN  FRA.N'CISCO.  Pacific  Ave.  near 
Lyon. 

Thrt'.^-story  and  basement  frame  and 
stucco  Italian  type  residence  with 
lile  roof  (hot  water  with  oil  burn- 
ing system). 

Owner — Louis  SIoss,  Jr..  3808  Clay  St.. 
San    Francisco 

Architect — Henry    Gutterson.    526    I'oi- - 
>\\    St..    S.    F. 
Bids  will  be  taken  for  a  general  oon- 

Macl. 


(."ontract  Awarded. 

RESIDENCE  Cost,  110.000 

OAKLAND,  Cal..  3  Chabor  Tract. 

Two-story    frame    residence. 

Owner, — Withheld. 

Architect — H.  lieede  Hardman,  Berke- 
ley  Bank   Bldg.,   Berkeley. 

Contractor  —  E.  F.  Henderson,  2114 
Shattuck   Ave.,   Berkeley. 

Contract    Awarded. 

RESIDENCE  Cost,     $17,137 

PALO    ALTO.    Santa      Clara      Co..      Cal. 

Maple   Street.  . 
Frame    and    stucco    residence,    garage, 

garden    walls  and   paving. 
Owner — Maude  S.  Christy. 
Architect — Charles    K.   Sumner,   57    Poai 

St.,   San   Francisco. 
Contractor  —   Frank       W.       Fox,       1101 

Waverly   St.,    Palo   Alto. 


Ready    For   Figures    Next    Week. 
RESIDENCE  Cost.    $20,000 

SAN     FRANCISCO,     St.     Francis    Wood, 

Santa  Paula  Ave. 
Two-story   frame  and  stucco  residence. 
Owner — Mrs.    Catherine   Boyd. 
Architect    —    Henry    H.    Gutterson,    .i^o 

Powell  St.,   S.   F. 


To  Be  Done  By  Day's  Work. 
I'vESIDENCE  Cost.   $8000 

PIEDMONT,    Alameda      Co.,      Cal.      327 

Bonita   Ave. 
'I'wo-story   9-room  frame  residence  and 

garage. 
Owner — M.    A.    Rose,      2442      Actnn      St.. 

Berkeley. 
Architect — None. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

.\ew  style  duplex,  type 
as  illustrated,  "Westest" 
Dead  i'ront  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  1'^  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels  are  approved  by 
the   National   Board    of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Division  of  BroiL-n  k  Pengilly,  Inc. 

M€Tnber    Cnlifornin    Development    Anaoclntlon 
CaHfornln   Eloetrn»jlstH'   Aanoointlon 
Alnniifnotnrer!!   nnd 
Tllstrlbntorsi   of 


wood. 
Finish. 


Plates    and    trim 
All     "Westest" 


u 


WESTEST" 

KLECTRIC  rRODl'CTvS 

1264  Folsom  Street 

Sflii  Francisco 


Urmlook 
Hemlock 


3874 
a875 


Enclosed  oxternaHy  oi)erat«Hl 
Safofv  S  w  I  i  c  li  e  s.  Knife 
SAvItclies,  Hlotsil  Switcli  and 
fnt-out  Roxes,  Safety  Panel 
Roards. 

f'ntnloB  nnd  Prices   itn   Requcat 


A  TlttsboTfif  Antomatlc 
Ga«  Water  Heater  in- 
stalled in  the  Home  indi- 
cates high  qnality 
thronjfhoni. 

Recommended  and  speot- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "  PittsbuFK  Perf.?c( 
Service." 

"Hot  water  quick  as  a 
>v!nk  " 


PITTSBURG  WATER  HEATER  CO. 

.Makers  of 
"PFTTSBITKG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
.ind  "LION"  TANK  WATER  HEATEP? 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FR.\NCISCO 

Send  For  Catalogs 
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Contrapt    Awarded. 

RRSIDENCES  Approx.    $9000   each 

BERKELEY,     Alameda     Co.,     Cal.       No. 

962    Arlington    Ave.    and    2018    Los 

Angeles   Ave. 
Tvso  two-story  and  basement  frame  and 

stucco   residences    (1    6-room   and    1 

7  room). 
Owner  —  J.   M.    Cummings,    2535    Ridge 

Road,   Berkeley. 
.Architect — Hasten     &     Hurd,     278     Post 

St.,    San   Francisco. 
Contractor — F.    N.    Strang,    5540    Manil.i 

St.,  Oakland. 


Cost,     $23,280 
Clara      Co.,      Cal. 


Contract    Awarded. 

RESIDENCE 

PALO    ALTO,    Santa 
Crescent   Park. 

Two-story   frame   and   stucco   residence 
and   garag  e. 

Owner — Cora   S.  Jones. 

Architect — Charles   K.   Sumner,    57   Post 
St.,   San   Francisco. 

Contractor — The    Minton    Co.,    130    Uni- 
versity  Ave.,    Palo   Alto. 


Segregated   Figures   Being   Taken. 
COTTAGE  .  Cost,   $6500 

BERKELEY,    Cal.,   Armore    Road. 
English   type  of  cottage. 
Owner — Robert   M.   Crumme. 
Architect — B.    Reede    Hardman,    Berke- 
ley  Bank    Bldg.,   Berkeley. 


To   Be  Done  By   Day's  Work. 

RESIDENCE  Cost,    $12,000 

PIEDMONT,  Alameda  Co.,  Cal.,  60  Pa- 
cific   Ave.,    Oakland. 

Two-story  9 -room  frame  "residence  and 
garage. 

Owner— C.  M.  Anderson,  1853  E  9th  St., 
Oakland. 

Architect — None. 


Contract   Awarded. 

RESIDENCE  Cost,    $15,000 

BERKELEY,    89    South    Hampton    Road. 

Two-story  10-room  frame  and  plaster 
exterior    residence. 

Owner — Grant  Smith. 

Architect — B.  Reede  Hardman,  Berke- 
ley  Bank   Bldg.,   Berkeley. 

Contractor — E.  F.  Henderson,  2737  For- 
est  Ave.,  Berkeley. 

Award. 

RESIDENCE  Cost,  approx.   $30,000 

SAN    FRANCISCO,    SE    Marina    Blvd.    & 

Broderick. 
Three-story    and    basement    frame    and 

stucco  residence,  about  10  rooms. 
Owner — Mrs.    Frank    E.    Ross,    175    15th 

Ave.,    San    Francisco. 
Architect — Morris    M.    Bruce,    859    Flood 

Bldg.,   San   Francisco. 
Contractor — Geo.  H.  Arthur. 


Permit  Applied  For. 

liESIDENCE  Cost,  $25,000 

SAN  FRANCISCO,  SE  Marina  Blvd.  & 
Broderick. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Frank  E.  Ross,  175  15th 
Ave.,   San   Francisco. 

Architect — Morris  M.  Bruce,  859  Flood 
Bldg.,   San   Francisco. 


SACRAMENTO,  Cal.— Until  May  24, 
10  a.  m.,  bids  will  be  received  by 
Harry  W.  Hall,  county  clerk,  for  fur- 
nishings for  residence  of  supt.  of 
county  hospital,  now  in  course  of  con- 
struction. Cert,  check  10%  payable  to 
chairman  of  bd.  of  supts.  req.  with 
bid.  I.,ists  of  materials  desired  ob- 
tainable  from   clerk. 


PASADENA.  Los  Angeles  Co.,  Cal.— 
Architect  F'aul  R.  Williams,  1400  Stock 
Exchange  Bldg.,  Los  Angeles,  is  pre- 
paring plans  for  two-story  and  base- 
ment 10-room  frame  and  stucco  Spanish 
residence  at  Pasadena,  for  .1.  S.  Shep- 
pard;  tile  roofing,  gas  unit  heating- 
system,  automatic  water  heater,  quarry 
tiled  and  hardwood  floors,  pine  and 
hardwood  trim,  tiled  baths  and  drain- 
boards,    two-story    garage;    $22,000. 

LOS  ANGELES,  Cal.  —  Architect 
Arthur  Kelly  and  Joe  Estep,  associate, 
2512  W.  7th  St.,  have  completed  plans 
for  two-story,  10-room  Spanish  dwell- 
ing on  N  .Vermont  Ave.  near  Los  Feliz 
Blvd.  for  L.  A.  Hauser,  90x80  feet, 
frame  tnd  stucco,  tile  roof,  wrought 
iron,  ;<  tiled  bath.s,  storage  water  heat- 
er, unit  heating  system,  hardwood  and 
til-i  floors,  hardwood  and  pine  trim, 
electric  refrigerator,  landscaping; 
$25,000.  Day  work  and  subcontracts, 
under   supervision    of   architect. 


FRESNO  Fresno  Co.  Cal. — Architects 
Swartz  and  Ryland  Rowell  Bldg.  Fres- 
no, taking  bids  for  two-story  10-room 
brick  and  stucco  residence  to  be  erect- 
ed in  Terrace  Ave.  near  Van  Ness 
Blvd.  f?r  Mrs.  R.  W.  Barnwell.  Will  be 
English  type;  thatcher  roof  of  compo- 
sition  shingles;   est.   cost   $15,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Frank  W.  Fox,  1101  Waverly  St.,  at 
$17,137  awarded  contract  by  Maude  S. 
Christy  to  erect  residence  and  garagre 
in  Maple  Street,  Crescent  Park  Addi- 
tion. 


LOS  ANGELES',  Cal.— Architect  Roy 
S,  Price,  Heegaard  Bldg.,  Beverly  Hills, 
is  taking  segregated  bids  for  a  two- 
story  25-room  brick  veneer  and  stucco 
dwelling  on  Angelo  Dr.  north  of  Bev- 
erly Hills,  for  Geo.  Fitzmaurice;  80x 
103  ft.,  and  97x21  ft.,  tile  and  com- 
position   roof;'  $50,000. 


LOS  ANGELES,  Cal. — Architect  Paul 
R.  Williams,  1400  Stock  Exchange 
Bldg.,  is  preparing  plans  for  two-story 
and  basement,  10-room  brick  veneer 
English  residence,  on  Las  Palmas  Ave., 
for  Oscar  Wassmer;  whitewashed  ex- 
terior, slate  roofing,  tiled  floor  in  en- 
trance hall,  hardwood  floors,  tiled 
wood    trim,    mantel,    gas    unit    heating 


CONCPETE 


)y  ^doAwC 


SOUTHERN  PACIFIC  BUILDIIVG  AVORI.D'S  LARGEST  RAILROAD  RE:SE:RV0IK 

The  largest  oil  storage  reservoir  ever  built  by  a  railroad  company,  and 
one  of  the  largest  oil  containers  in  the  world,  is  now  under  construction  for 
the  Company  at  Tracy,  California. 

With  a  capacity  of  3,000,000  barrels,  the  reservoir  is  intended  to  hold  a  re- 
serve supply  of  fuel  oil  for  the  Company's  oil  burning  equipment.  It  is 
strategically  located  both  with  regard  to  source  of  oil  supply  and  convenient 
shipping  facilities.  Within  about  half  a  mile  are  the  pipe  lines  of  two  of  Cali- 
fornia's largest  oil  companies,  to  either  of  which  the  reservoir's  filling  line 
could  be  connected,  and  the  same  line  is  to  be  utilized  for  delivery  to  the  rail- 
road's tank  car  loading  rack  near  Tracy. 

The  size  of  the  reservoir  may  well  be  described  by  comparison  with  a 
large  athletic  stadium.  The  floor  area  is  such  that  four  football  fields  could 
be  accommodated  side  by  side  with  additional  space  for  at  least  a  "sand  lot" 
baseball  game  at  each  end.  This  large  area  and  the  embankment  surrounding 
it,  totaling  together  over  14  acres,  is  covered  with  a  lining  of  reinforced  con- 
crete. This  lining  is  of  sufficient  area  to  build  a  20-foot  highway  six  miles 
long.  Fourteen  acres  of  roof  will  cover  the  reservoir,  the  entire  structure,  in- 
cluding embankment,   occupying  nearly   19   acres. 

About  300  men  and  400  head  of  stock,  together  with  a  vast  amount  of  large 
construction  equipment,  are  working  night  and  day  on  the  .iob,  which  is  being 
carried  on  under  the  general  supervision  of  W.  H.  Kirkbride,  engineer  of 
Maintenance  of  Way  and  Structures.  J.  M.  Evans  is  construction  engineer  in 
charge  of  the  work,  and  Bent  Bros.,  Inc.,  are  the  contractors. — From  Southern 
Pacific  Bulletin  of  May  1926. 


AND   THE   sand. 

*  *      * 

FOR  THIS  wonderful    reservoir. 

*  *     * 

WAS   SHIPPED  from   Prattco. 

*  *      * 

IN  MONTEREY  County. 

*  •      * 

TWO  MILES  from  Hotel   Del  Monte. 

*  *      * 

BY   SANDY  Pratt,   President. 

*  •      * 

OF    THE   Pratt   Building    Material    Co. 

*  *      * 

CENTRAL  OFFICE — San   Francisco. 

*  *      * 

A   MIXED    sand   was    shipped. 

*  «      * 

50%   OF  fine   (No.  2)   sand. 

*  •     * 

CALLED  "PRATTCO  Amber  Sand"  No.  2. 

*  *      * 

WAS  MIXED. 

*  •      * 

WITH   50%   of  coarse   (No.  4)    sand. 

*  •      * 

CALLED   "PRATTCO   Amber"    No.   4. 

*  *      * 

MAKING   A   sand   mixture. 

*  «      * 

SAID   BY   railroad  engineers. 

*  *     * 

TO   BE   a    perfect    sr.nd. 
«     •     * 

THE  SOUTHERN  Pacific  offlcinls. 

*  A  * 

AGAIN   DISPLAYED   their    wisdom. 

*  *      • 

BY  USING   %"  crushed   rock. 

*  •      • 

FROM   PRATTROCK    (near  Folsom). 

*  •      * 

HOME  OF  Sandy's  $250,000  plant. 

*  *      • 

THAT   CRUSHES    rock    and    gravel. 

*  •      * 

AND    WHILE    Sandy's    company. 

*  •      • 

DID   NOT   furnish. 


ALL  THE    %"  crushed   rock. 

*  •      • 

FOR  THIS  mammoth    iob. 

*  •      • 

THE  SOUTHERN  Pacific  Co.  used. 

*  *      • 

ENOUGH   OF   Sandy's   crushed   rock. 

*  •      • 

TO  MAKE  the  most  wonderful  concrete. 

*  •      • 

IN  THE  world. 

*  •      • 

AND  IF  vou. 

*  •      « 

DON'T  BELIEVE   Sandy. 

*  *      • 

DRIVE  OVER  to  Tracy. 

1'      •      • 
AND  SEE   for  yourself. 

*  •      • 

•I   THANK  you." 


Sandy  mixes  his  coarse  and  fine  sand 
from  Prattco  (Monterey  County)  in  any 
mixture  that  Mr.  Engineer.  Mr.  Archi- 
tect or  Mr.  Contractor  desires.  This 
is  the  reason  the  Southern  Pacific 
Railroad  bought  "Prattco  Amber"  sand 
for  the  above  job.  S'and.v  also  pro- 
duces good  sand  at  Sacramento,  Marys- 
ville   and    Pratt  rock    (near   Folsom). 
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baths  and  drainboards,  pine  and  hard- 
system,  automatic  water  heater,  ga- 
rage. 


SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal. — R.  R.  Wilcox,  712  Orange 
Ave.,  South  Pasadena,  has  prepared 
plans  and  will  build  2-story  14-room 
residence,  .53x82  feet,  at  340  S.  McCad- 
den  PI.  for  E.  E.  Calvin,  Omaha,  Ne'o. 
Shingle  roof,  wrought  iron,  leaded 
glass,  4  baths  (3  tiled  and  1  composi- 
tion), gum  and  O.  1'.  trim,  oak  and 
pine  floors,  tiled  lavatory  and  entry, 
gas  furnaces,  sprinkling  system,  re- 
frigeration   system;    $27,000. 


SCHOOLS 


Contract  Awarded. 

SCHOOL  Cost,    $58,865 

SAN  FRANCISCO,  S  Fell  137-6  B  Fill- 
more. 

Three-story  reinforced  concrete  school 
(all  work  except  plumbing  and 
heating). 


Owner — Roman   Catholic  Archbishop  of 

S.   F.,   1100  Franklin  St.,  S.  F. 
Architect — Jno.    J.    Foley,    770   5th   Ave., 

San    Francisco. 
Contractor    —    Leibert  &    Trobock,    185 

Stevenson  St.,   San  Francisco. 
Heating:  and     ventilating     awarded     to 

Henry   Ernst   Co.,   551  Hayes  St.,  at 

approx.  $4600. 


Figures  To  Be    xaken   Shortly. 

SCHOOL  Cost,    $ — 

OAKLAND,  Alameda  Co.,  Cal.,  Clare- 
mont  School,  College  Ave.  &  Birch. 

One-story  6-room  reinforced  concrete 
school    (annex    to    present    school). 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect — Reed  &  Corlett,  Oakland  Bk 
cf   Savings   Bldg.,  Oakland. 


Completing  Plans. 

AUDITORIUM  Cost,   $30,000 

FAIRFIELD,   Solano  Co..  Cal. 

One-story  4-room  and  auditorium  brick 
and   frame   school. 

Owner — Fairfield  Grammar  School  Dis- 
trict. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 


Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

Yon  tan  buy  Whitcofnm  your  Hardware  Dealtr 


Vincent  Whitney  Company 


Arcliitect— Geo.    C.    Sellon    A.    Co.,    Call- 
lornla  Life  Bldg.,  Sacramento. 

Plans    win    be    ready    for    figures    In 
about  a  month. 


Plans   Being   Prepared. 

ADDITION  Approx.   $15,000 

I'-EIIKELEY,  Alameda  Co.,  Cal.,  2538 
Channing  Way. 

One-story  frame  gymnasium  addition 
to  school. 

Owner — The  Anna  Head  School,  2538 
Channing   Way,    Berkeley. 

Architect — W.  H.  Ratcliff  Jr.,  Mercan- 
tile Bank  Bldg.,  Berkeley. 

Contractor — Walter    Sorensen. 


Plans   To    Be    Prepared. 

ADDITION  Cost,  $79,000 

ALMADEN,   Santa  Clara  Co.,  Cal. 

Eight-classroom  addition  to  present 
structure. 

Owner — Almaden  Grammar  School  Dis- 
trict. 

Architect — Wm.  H.  Weeks,  369  Pine  St. 
S.   F.  and   1924   Broadway.  Oakland. 


<-'jmmissioned   To   Prepare   Plans. 
SCHOOL  BUILDING  Cost,   $260,000 

CAMPBELL,    Santa   Clara    Co.,    Cal. 
Croup  of   high   school   buildings. 
Owner — Campbell    Union    High    School 

District. 
Architect — Wm.  H.  Weeks,  369  Pine  St.. 

S.  F.  and   1924   Broadway,  Oakland. 


Contract  Let. 

SCHOOL  Cost,    $100,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  Ad- 
joining Holy  Cross   Parish. 

Two-story  and  basement  reinforced 
concrete  and  frame  school. 

Owner — Holy  Cross  Parish,  Rev.  Father 
O'Reilly,   pastor. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  Eddy  and  Powell  Sts.,  San 
P'rancisco. 

Contractor  —  C.  S.  McCray,  San  Luis 
Obispo. 


Preliminaries    Being    Prepared. 

ADDITION  Cost,   $13,000 

SUNNYVALE,   Santa  Clara  Co.,   Calif. 

Addition  of  four  classrooms  to  pres- 
ent school. 

Owner — Sunnyvale    School    Bistrict. 

Architect — Wolfe  &  Higgins,  Auzorais 
Bldg.,  San  Jose. 


Working   Drawing    Being   Prepared. 

COLLEGE    BLDG.  Cost,    $125,000 

DAVIS,  YOLO  CO.,  CAL.  College  of 
Agriculture. 

One  and  two-story  steel  frame  and 
reinforced  concrete  agriculture  en- 
gineering building. 

Owner — University    of    California. 

Architect — Wm.  C.  Hays,  1st  National 
Bank   Bldg.,    San   Francisco. 


VENTURA,  Cal.— Architect  Mott  M. 
Marston,  507  Douglas  Bldg.,  Los  An- 
geles, is  preparing  plans  for  2-story, 
4-classroom  brick  addition  to  the 
Washington  school,  Ventura,  for  City 
of  Ventura  School  District:  brick  walls, 
tile  roof,  maple  floors,  pine  trim,  re- 
inforced concrete  corridors  and  stair- 
ways, gas  radiators,  blackboards;  $40,- 
UOO. 


LOS  ANGELES,  Cal.— Darrell  Cond- 
ley,  309  S.  Western  Ave.,  submitted  low 
bid  to  Los  Angeles  Board  of  Education 
at  $64,820  for  new  3-story  gymnasium 
building,  84x135  feet,  at  Hollywood 
high  school,  1521  N.  Highland  Ave. 
Other  low  bidders  were:  Heating  and 
ventilating.  J.  Herman  Co.,  757  Towne 
-Vve.,  $2035:  plumbing.  Lohman  Bros.. 
232  S.  Spring  St..  $7600;  painting.  Mc- 
kinley Bros..  657  La  Jolla.  $2490.  Paul 
('.  Pape.  architect;  brick  construction, 
composition   roof. 


SAN  FRANCISCO.— Until  May  26,  3 
!'.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  fur.  and  install 
window  and  door  shades  in  Alvarado 
School.  22nd  and  Douglas  Sts.;  est. 
cost,  $1000.  Specifications  obtainable 
from  Bureau  of  Architecture,  2nd  floor. 
City   Hall. 


WcMonoiScai 

as   Mukn    S<1«« 

Su  Fnocbca 


SfJ  til  infniriii  f  •fttt  Offitt 


OROVILLE,  Butte  Co..  Cal.— Until 
May  29,  4  P.  M..  bids  will  be  receiv«»d 
by  Mildred  P.  Martin,  clerk,  Oroville 
Schi'ol  District,  to  erect  2 -classroom 
addition  to  Hurbank  School.  Cole  & 
Brouchard.  architects.  First  National 
Bank  Bldg..  Chico.  Cert,  check  10% 
reii.  with  bid.  Plans  obtainable  from 
architect. 
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BEitKELEY,  AlanieOa  Co.,  fal. — Bids 
were  received  May  17,  1926,  8  P.  M. 
by  the  Board  of  Education  of  the  CAty 
of  Berkeley,  for  the  construction  of 
a  two-story  steel  and  reinforced  con- 
crete school  building  at  Regal  Road 
and  Spruce  street  to  be  known  as  the 
Cragmont  School.  W.  H.  Ratcliff  Jr., 
ISIercantile  Trust  Bldg.,  Berkeley,  i.s 
the  architect.  Bids  were  taken  under 
advisement. 

Kxeavntiiig;,    Grading    anal    Coiiorvte 
Work 

Alt.  ded. 

per.  yd. 

Sniilie     &    Baker     |18,75U        $1U.U0 

E.  T.   Leiter   &    Son    19,937  22.50 

L,.    J.    Immel     23,303  22.00 

Frank   Jepson    24,750  22.00 

Schuler    &    McDonald    .  .    25,800  19.00 

F.  L.    Hansen     27,660  26.00 

J.    L.     Green     31,377.50     

Steel  Work 
Steel    Constr.     Co.,     200     Paul 

St.,    S.    F 110,587 

Schrader    Iron    Wks.,    S.    F 11,292 

Minneapolis   Steel   &   Bridge   Co.      ll,7Kii 

Jensen    Iron    Wks.,    Oakland 11,783 

Pacific    Coast    Eng.    Co Il,y86 

Herrick    Iron    Wks.,    Oakland...    12,483 

Judson    Mfg.    Co 12.500 

Caipenier   Work 

Alt. 
add 
S.    J.    Bertelsen,     354    Hobart 

St.,   Oakland    $31,000      |   61 

Chas.   H.    McCullough, 

Berkeley      31,816  90 

E.  T.  Leiter  &  Son,   Oak...    31,887        200 
A.    P.    Vickroy,    Stockton..    33,000        100 

Schuler    &    McDonald     34,500  90 

Heath    &    Wendt    36,978  90 

Lathingr,    Plastering,    Brick    and     Stone 
cronin    &    Burnett,    354    Hobart 

St.,    Oakland    $9,745 

Geo.    C.    Lester,    Oakland     10,600 

Michael     Ebinger     Oakland     ....    10,820 

F.  M.   Clausen,   Oakland    11,095 

Vincent    Fatta,    Oakland    11,25") 

A.    Sayers,    Oakland     11,553 

Geo.    Dixon,    Oakland     11,873 

Sheet    Metal    antl    Tile    Rooting 
Walter    Mork,    Bri.stol   and    San 

Pablo    Ave.,    Berkeley     54,350 

Power    &    Pike,    S.    F 5,23J 

Al    Feary,    Oakland    5,405 

Superior    Sheet   Metal    Products 

Co.,    Oakland     5,604 

Dickson    &    Holbrook,    Oakland..    o,63i) 

Guill'oy    Cornice    Wks 5,650 

Mastercraft  Tile  &  Roofing  Co...    5,792 

G.  &    R.    Sheet    Metal    Co 6,144 

Berkeley    Sheet    Works,    Berkeley   5,852 

H^lectrical    Work 
Berkeley   Elec.    Co.,    2056    Univer- 
sity   Ave.,    Berkeley     $2,190 

Latourrette-Fical     Co.,     Berkeley.    2,227 
Kenyon    Elec.    Co.,    Oakland     ....    2,300 

Spott    Elec.    Co 2,429 

Newbery-Pierce     CO 2,48i 

White     Elec.  ,  Co 2,525 

Capitol    Elec.    Co 2,694 

E.    P.    Heister     ^.8J-i 

Roberts    Mfg.     Co 3,521 

College  Ave.  Elec.  Shop  bid  was 
$1,734  uut  was  not  accompaiiitd  by  a 
check. 

Plumbing 

Al  Fearey,  4  377  Adeline,  Oakland  $4,932 

Tnos.    li.    C^atton,    Berkeley    4.998 

Fearey    &    Moll    5,128 

Geo.     H.     Schuster     5,170 

H.    T.    Murphy    5,27u 

W.    H.    Picard     5,378 

I'owers   &    Pike    5,380 

Scott    Co 5,48  J 

Latourrette-Fical    Co.,    Berkeley  5,585 

General    l^lunibing    Co 6191^ 

Carl    T.    Doell     6,4lo 

H.     G.     Newman     6,508 


Painting 

Jos.     Burdon,     Jr.,     1426    Mac- 

donald   Ave.,    liichniond  .  .  •  .  $2 

Emil     Solve     2 

J.    e  haban,    S     F 2 

W.     P.     Baker     2 

Raphael     Co 2, 

Linrtah!    &    Hurtig    2, 

D.    E.    Burgess    2 

Harry   McManus    3 

Heating 


Latpurrette-Fical   Co.,    2612 

9th    St.,     Berlick-.v $.'),407 

\V.    A.    Ashen     5,942 

Feary     &     Hall     5,943 

W.    K.    Nottingham    5,444 

Geo.    A.    Schuster    5,551 

Waller    Mork 5,565 

Carl    T.    Doell     5,822 

F.    J.    Edwards    5,993 


017.50 
100. Oj 
485.011 
497.00 
583.00 
700.0.1 
992. Ov 
366.00 

Alt. 
add 

$30") 
8.i 
200 
200 
140 
300 

35 


Geo.  T.  Bell  . 
W.  H.  Picard 
H.    G.    Newman 


6,140 
6,67S 

7,879 
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FRES-NO,  Fresno  Co.,  Cal.— Shorb  & 
Neads,  Fresno,  at  $27,979  submitted 
low  bid  for  general  cont.  of  additions 
to  Clie&teT  Rowell  school.  R.  B. 
Hotchkin,  architect,  Fresno.  Electric 
Const.  Co.,  1019  Kutner  St.,  Fresno,  at 
$1530  low  for  electric  work;  Stewart 
School  Supply  Co.,  San  Francisco,  at 
$440  foi-  blackboards;  Fresno  Planing 
Mill  Co.,  Fresno,  at  $1828  for  millwork; 
Barrett-Hicks  Co.,  Fresno,  at  $10,672 
for  heating  and  plumbing;  Harrison  *;, 
Hancock,  Fresno,  at  $1530  for  painting 
and  Fresno  Hardware  Co.,  at  $490  for 
finish  hardware.  Following  is  com- 
plete list  of  bids  received  for  this 
work : 


(";en«-rai   ijonstruction 

Shorb   &   Neads,    Fresno $ 

\Y.    T.    Harris,    Fresno 

E.  A.    Mellencamp,    Fresno 

W.   J,    Ochs,    Fresno 

Jas.   L.    Daly,   Fresno 

Cowan    &    Triffle,    Fresno 

Jolly    &    Jolly,    Fresno 

Graham    &    Sons.    Dinuba 

Thos.  H.  Reed,  Los  Angeles 

F.  R.    Siegrist,    San    Francisso... 

J.  P.  Williams,   Fresno 

H.   E.   Miller,    Fresno 

Electric    Work 

Electric   Constr.    Co.,   Fresno 

Wessel   Electric   Co.,    Fresno 

Robinson   Electric  Co.,   Fresno.... 
Valley  Elec.    Supply   Co.,    Fresno.. 
Blackboards 

Stewart   School    Supplv,    S.    F 

C.  F.  Weber  Co 

Healy    &    Oilman 

F.   W.   Wentworth,  San  Francisco 

Pacific    Coast    B.    B.    Co 

Millwork 
Fresno    Planing    Mill,    Fresno.... 
Madarys   Planing  Mill,   Fresno.... 
Heating — Plumbing 

Barrett-Hicks     Co.,     Fresno $ 

B.    A.    Newman    Co.,    Fresno 

Painting 

Harrison   &   Hancock,   Fresno 

Finish    Hardware 
Fresno   Hardware   Co.,    Fresno.... 


27,97;^ 
28,320 
28,565 
29,350 
30,438 
31,350 
31,960 
33,503 
35,842 
36,420 
36,425 
37,307 

,$1530 

,    1610 

1672 

1830 

,  .$440 
.  495 
.  .  538 
,  .  641 
.    700 


Muir  School.  Chas.  E.  Butner,  archi- 
tect, Fresno.  Wessel  Electric  Co..  at 
$836  low  for  electric  work;  Stewart 
School  Supply  Co.,  at  $428  for  black- 
boards; Madarys  Planing  Mill  at  $224  3 
fot-  glass  and  glazing;  B.  A.  Newman 
Co.  at  $3491  for  heating  and  plumbing, 
H.  E.  Miller  at  $1693  for  painting  and 
Fresno  Hardware  Co.,  at  $322  for  flriish 
hardware.  Complete  list  of  bids  fol- 
low : 

General     Construction 

Irwin    &   Hopkins,    Fresno $21,225 

VV.    T;    Harris,    Fresno 21,89  j 

Shorb    &   Neads,    Fresno 21,998 

E.  A.    Mellentamp,    Fresno 22,054 

Graham    &    Sons,    Dinuba 23,446 

Jas.   L.   Daly,   Fresno 24,480 

Jolly    &    Jolly,    Fresno 24,925 

W.    J.    Ochs,   Fresno....: 25,450 

J.    P.   Williams,   Fresno 26,487 

Thos.    H.    Reed,    Los   Angeles....    26,625 

F.  R.    Siegrist,   San   Francisco...    27,990 

IClectrical  Work 

Wessel   Electric   Co.,    Fresno $   833 

Elec.    Constr.    Co.,    Fresno 846 

Fresno    Electric   Co.,    Fresno 896 

Valley  Elec.  Supply  Co.,  Fresno..  950 
Robinson    Electric    Co.,    Fresno...      361 

C.   A.    Morehouse,    Fresno 1135 

Blackboards 

Stewart   School   Supply    Co $428 

Healy     &     Oilman 510 

C.   F.    Weber   &   Co 539 

Pacific  Coast   B.    B.    Co 550 

F.    W.   Wentworth   Co 589 

Glass    and    Glaxing 
Madarys  Planing  Mill,   Fresno  ....  $2243 

Fresno    Planing   Mill,    Fresno 2244 

Heating — Plumbing 

B.   A.  Newman   &   Co.,   Fresno $3491 

Barrett-Hicks    &    So.,    Fresno 3499 

Painting 

H.    E.    Miller,    Fresno $1693 

Harrison   &  Hancock,   Fresno 1740 

Hardware 
Fresno   Hardware   Co.,   Fresno $322 


$1828 
1868 


10,672 
11593 


$1530 
.$490 


FRESNO,  Fresno  Co.,  Cal. — Irwin  & 
Hopkins,  Fresno,  at  $21,22o  submitted 
low  general  contract  bid  to  Board  of 
Education    to     erect    addition     to    John 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
Anton  Johnson,  74  New  Montgomery 
St.,  San  Francisc-,  at  $14,363  awarded 
contract  by  Turlock  Union  High  School 
District  to  finish  first  floor  of  admin- 
istration unit  now  in  course  of  con- 
struction. W.  H.  Weeks,  architect,  369 
Pine  St.,  San  Francisco.  Other  bids: 
Neil  and  Wirtner,  Turlock,  $14,733; 
Hillberg  and  Wallstrum,  Turlcck, 
$14,853. 
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BRODERICK,    Yolo    Co.,    Cal.    —    The 
following  bids  were  received  May  17,  8 
p.   m.,    by   the   Washington   School   Dis- 
trict  Trustees,   for   the   construction   of 
a    one-story    frame    and    stucco    school 
building.  Geo.   C.   Sellon  &  Co.,  Califor- 
nia State   Life   Bldg.,   Sacramento.   Bids 
were    taken   under   advisement. 
General   Construction 
Geo.   W.    Kopp,    1514    15th,    Sac- 
ramento      $13,870 

H.  W.  Robertson,  Sacramento.  .  14,134 
L.  Fred  Gould,  Sacramento  ....  14,890 
Holdener  Const.  Co.,  Sacramento  15,119 
Martin  Const.  Co.,  Sacramento..  15,481 
Herndon  A  Finnigan,  Sacra- 
mento         15,654 

T     ¥'.    Bender,    Sacramento 15,945 

PIunibinK   and   Heatlne 
Latourrette  &  Fical,   907  Front 

Street,     Sacramento     $3924 

Geo.   Cowles,    Sacramento    4045 

Scollin    Plumbing   Co.,   Sacramento  4071 
Luppen    &    Fawley,    Sacramento..    4263 

SAN  FRANCISCO.— Until  May  26,  3 
P  M  bids  will  be  received  by  P.oard 
of  Public  Works  to  fur.  and  install 
electrical  fixtures  in  Alvarado  School, 
22nd  and  Douglas  Sts.;  est.  cost,  $750. 
Specifications  obtainable  from  Bureau 
of    Arcihtecture,    2nd    floor.    City    Hall. 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Bakersfield  High  School  District  con- 
templates early  construction  of  gym- 
nasium building  on  high  school 
grounds,  to  eliminate  present  crowded 
conditions. 

WATTS,  Los  Angeles  Co.,  Cal. — John 
Harder,  1808  W.  Adams  St.,  Los  An- 
geles submitted  low  bid  to  Board  of 
Education  at  $58,485  for  N.  Wilmington 
Ave  school  at  Watts.  Other  bidders 
were-  Plumbing,  Alhambra  Wall  Paper 
&  Paint  Co,.  Alhambra,  $2760;  heating 
and  ventilating,  Lohman  Bros.,  Z3J  b. 
Spring  St.,  $7699;  plumbing,  Ashworth 
&   Gallop,   5853   S.   Broadway,   $637o. 

YUBA  CITY,  Sutter  Co.,  Cal.— Bids 
will  be  asked  shortly  by  Robbins 
School  District  to  erect  central  audi- 
torium and  2  classroom  wings  school 
for  which  bonds  of  $25,000  were  recent- 
ly voted.  Spanish  type  of  architecture, 
stucco  exterior;  tile  roof.  Plans  by  En- 
gineer Edward  von  Geldern,  Yuba  City. 

SAN  FRANCISCO.— Board  of  S^uper- 
visors  awards  contracts  for  school  fui- 
niture  as  follows:  _ 

2,000  primary  tables,  $3.29  ea.,  SUJ 
do.   at   $3.37   ea.   to   R.   B^-andlein   &   Co. 

250  kindergarten  tables,  .  ?^-°«  e?^' 
250  do.   $2.73   ea.,   to   California  Mill   Co 

156  freehand  drawing  tables,  $6.t0 
ea.,    to    Mullen    Mfg.    Co.  ,.,ki^„ 

168  mechanical  drawing  tables. 
$87.25   ea.,   to  R.   Brandlein   &  Co. 

80  sewering  tables,  p.io  ea..  ^o 
teachers'  cabinets,  $32.40  ea.  and  300 
typewriter  tables,  $3.95  ea.,  to  H. 
Schulte   &   Son.      

EAGLE  ROCK,  L.  A.  Co..  cal— Archt. 
Carleton  M.  Winslow,  Van  Nuys  Bldg.. 
has  compl.  plans  for  new  high  school 
bldgs  to  be  erected  at  Eagle  Kock. 
admin  bldg.,  2-sto..  187x395  ft.,  shop 
bldTl-so!  65x121  ft.,  and  gymnasium 
l-st^'  100x154  ft;  brick  constr  stucco 
Ixter..  clay  tile  rfg.;  $344,009  B'd^^^"! 
be  advertised  for  by  bd.  of  educ.  as 
soon  as  plans  are  approved. 

OAKLAND,  Cal.— Until  June  1.  9^45 
4  M  bids  will  be  received  by  John  w. 
Edfemond,  Secty.,  Board  of  K^^^cat^on 
to  erect  addition  to  Jefferson  ^-^hool 
in  40th  Ave.,  bet.  Carrington  and  Mira 
Sts  Will  be  of  reinforced  /"""f^e 
construction,  one  story  in  h^-iS^h  lans 
were  prepared  in  the  Architectural 
Dept.  of  the  Board.  Cert,  check  0% 
payable  to  Bd.  of  Educ  req.  Hans 
obtainable  from  S'upt.  of  Bldgs..  iij 
17th  St.  See  call  for  buls  uudor  oinolal 
ll^opo^Mll  section   in  tliis   i.ssue. 

OAKLAND,  Cal.— Until  June  1,  9:45 
A  M.,  bids  will  be  received  by  John  W. 
Edgemond.  Secty.,  Board  ot  Education, 
to  erect  John  Swett  School  at  norlheasc 
termination  of  Lee  St.  Will  be  of  re- 
inforced concrete  construction,  one 
story  in  height.  Plans  were  prepared 
in  the  Architectural  Dept.  of  the  board 
Cert,  check  10%  payable  to  Bd^  ot 
Educ.  req.  Plans  obtainable  from  bupt. 
of  Bldgs.,  337  17th  St.  Se*  call  for 
bids  lutder  offlcial  propo.sal  .section  in 
this  iMSue. 


CROCKETT,  Contra  Costa  Co.,  Cal.— 
Following  additional  contracts  have 
been  awarded  by  the  trustees  of  the 
,ithn  Swett  Union  Higli  School  Districi 
in  connection  with  the  construction  of 
a  two-story  reinforced  concrete  and 
brick  high  school  building  from  plans 
prepared  by  Engineer  A.  A.  Brown, 
Matson  Bldg.,  San  Francisco.  Frank 
Cress  of  Crockett,  has  the  general  con- 
tract. Other  awards  were  reported  in 
these  reports  of  May  3rd. 
Heating    and    vcntilatinK    to    Scott    Co., 

113   10th  St.,  Oakland,  $20,800. 
Sheet   metal   worlt    to      Superior      Metal 
Prf  ducts  Co.,   400   Market  St.,   Oak- 
land,  at   $3312. 
RoofinK   to  Mastercraft  Tile  and   Roof- 
ing Co.,   136  McAllister  St.,   S.  F. 
(using  Johns-Manville  Co.  roofing) 
Laboratory  equipment  to  Kiwanee  Mfg. 

Co.,    816    Folsom    St.,    b'.    F.,    $8377. 
Linoleum    to    W.    &    J.    Sloane    Co.,    224 

Sutter    St.,    S.    F.,    $8657. 
Dampproofingr   to    Mastercraft   Tile   and 
Roofing   Co.,    136   McAllister   Street. 
Time  clocits  to  Standard  Elec.  Time  Co., 
De    Young    Bldg.,    S.    F.,    $1783. 
Bids  for  the  cafeteria  equipment  and 
steel  lockers  and  auditorium   seats  are 
still   under  advisement. 


FRESNO,  Fresno  Co.',  Cal. — Bids  to 
erect  additions  to  Chester  Rowell 
School  will  probably  be  rejected  by  the 
Board  of  Education  ,  being  above 
amount  ($30,000)  available  for  con- 
struction. Contracts  on  the  Muir 
School  will  probably  be  awarded  as 
same  came  within  $30,000  appropria- 
tion. Complete  list  of  bids  received 
were  published  in  issue  of  May  15. 

LANKERSHIM,  L.  A.  Co.,  Cal.— Until 
9  a.  m.,  June  4,  bids  will  be  rec.  by  L. 
A.  bd.  educ.  for  group  of  high  school 
bldgs.  (genl.  cont.)  proposed  for  Lan- 
kershim  high  school  site,  n.w.  corner 
4th  St.  and  Colfax  Ave.,  Lankershim. 
Plans  and  spec,  on  file  at  761  L.  A. 
Cham,  of  Comm.  Bldg.  Cert,  or  cash, 
chk.  or  bond,  5%.  Wm.  A.  Sheldon,  sec- 
retary. Myron  Hunt,  archt;  adminis- 
tration and  classrm.  bldg.,  home  econ- 
omics bldg.,  auditorium,  boys'  and 
girls'  gymnasium  and  manual  train- 
ing bldg;  brick  consir.,  stucco  exter., 
cast  stone  trim,  tile  rfg.,  pine  inter, 
trim,    maple   firs.,   steam   htg. ;    $350,000. 

WOODLAi\D,  Yolo  Co.,  Cal.  —  Until 
May  27,  8  p.  m.,  bids  will  be  received 
by  Wm.  M.  Hyman,  secy.  Woodland 
High  School  District,  to  fur.  and  install 
range,  range  hood,  peeling  machine, 
dish  washer  and  refrigerator  in  high 
school.  See  call  for  bids  under  official 
proposal  section  in  this  issue. 

NEAR  INDIO,  Riverside  Co..  Cal.  — 
Arclits.  T.  C.  Kistner  &  Co..  1121  Det- 
wiler  Bldg..  Los  Angeles,  have  been 
commissioned  to  prepare  plans  for  new 
grammar  school  bldg.  near  Indio,  for 
Coachilia  Valley  Grammar  Sch.  dist.; 
bonds  to  the  amount  of  $41,000  have 
been  voted. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


WHITTIEK,  Lob  Angeles  Co.,  Cal. — 
Blue  Ribbon  Constr.  Co.,  Ontario,  was 
low  bidder  at  $35,200  for  erecting  shop 
building  at  Whittier  High  School;  Lloyd 
Pally,  Wright  &  Callender  Bldg.,  ar- 
chitect. Stiles  Constr.  (,'o.,  35  N.  Broad- 
way, Pasadena,  was  low  on  alternate 
l^roposal  and  will  probably  oe  aw.irdeJ 
the  contract.  The  bids  were:  Blue 
itibbon  Constr.  Co.,  $35,200;  P.  A.  Hel- 
anger,  $35,492;  Stiles  Constr.  Co.,  $36,- 
'J^jl;  E.  M.  Wheatland,  $40,500;  J.  Mar- 
kel,  $36,928;  Woodin  &  Wilson.  $37,389; 
Steed  Bros.,  $36,825:  O.  T.  Moore,  $38,- 
831;  Geo.  W.  Hoggan  &  Son,  $37,814;  J. 
H.    Linkletter,    $36,537. 

YUBA  CITY,  Sutter  Co.,  Cal. — Until 
June  5,  bids  will  be  received  by  Trus- 
tees of  Robbins  School  Dist.  to  erect 
2-classroom  and  auditorium  school  for 
which  bonds  of  $25,000  were  recently 
voted.  Will  be  Spanish  type.  Plans 
obtainable  from  clerk  at  Yuba  City  or 
from  Starks  &  Flanders,  architects, 
Ochsner  Bldg.,  Sacramento. 

DOWNEY,  Los  Angeles  Co.,  Cal. — 
Architects  T  C.  Kistner  &  Co.,  1121 
Detwiler  Bldg.,  I>os  Angeles,  are  com- 
pleting working  plans  and  will  adver- 
tise for  bids  next  week  for  gymnasium 
building  and  an  manual  arts  building  at 
Downey,  for  Downey  Union  High  Sch 
Dist.:  gymnasium,  112x90  ft.,  with 
locker  rooms,  showers,  bleachers,  etc. 
Manual  arts  building,  180x52  ft.  witn 
work  shops,  offices,  etc.;  stucco  ex- 
terior, brick,  tile  and  composition  roof- 
ing cement  and  maple  floors,  skylights, 
storage  water  heater,  pine  trim;  $45,- 
000  for  gymnasium  and  $30,000  for 
manual  arts  and  $10,000  for  equijtmfnt 
of  both   buildings. 


FRESNO,  Fresno  Co.,  Cal.— Bids  will 
be  asked  at  once  by  Board  of  Educa- 
tion to  const,  ceiling  in  Lincoln  school 
and  install  electric  clock  system  In 
John  Muir  school.  Bids  will  probably 
l:e   opened  June   10. 


PORTLAND,  Ore.— Until  June  7,  7:30 
p.  m.,  bids  wMll  be  received  by  E.  T. 
Stretcher,  school  clerk,  to  erect  Fre- 
mont school  in  Fremont  St.,  between 
Horthwick  and  Kirby  sts;  est.  cost 
$250,000.  Geo.  H.  Jones,  architect.  Two- 
story  reinforced  concrete  with  brick 
veneer  exterior,  cast  stcne  and  terra 
cotia  trim;  2S  classrooms,  gynanasium 
and   auditorium. 


HOOD  RIVER,  Ore.  —  Bids  will  be 
asked  shortly  by  A.  M.  Cannon,  supt. 
of  schools,  to  erect  two-story  brick 
school.  Raymond  W.  Hatch,  architect, 
Henry  Bldg.,  Portland.  Est.  cost  $169.- 
000;  21-classro:  ms  and  auditorium 
seating    1200;    terra   cotta  trim. 


SAX  FRANCISCO — Until  May  26.  3 
P.  M..  bids  will  be  received  by  Board  of 
Public  Works  to  move  and  alter  Sher- 
man School  buildings  in  south  side  of 
Union  St..  bet.  Franklin  and  Gough 
Sts.  Est.  cost  $8500.  Bond  of  $2125  req. 
of  successful  bidder.  Plans  obtainable 
frm  Bureau  of  Architecture,  2nd  floor 
City  Hall. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til May  31,  8  p.  m.,  bids  will  be  received 
by  Geo.  S.  Mouser.  secy.  Board  of  Edu- 
cation, 2133  AUston  Way,  to  furnish 
one  woodworking  single  surfacer;  one 
Meihle  vertical  press  or  equal:  one 
casting  machine  with  keyboard  and 
necessary  miscellaneous  parts.  Board 
will  sell,  at  time  of  submitting  bids, 
one  Power's  (Philadelphia)  24-in.  belt 
driven  single  surface  with  G.  E.  1800 
r.  p.  m.  220-volt  3-phase.  7.5-h.p. 
equipped  with  mot/r  and  compensator 
belting  and  counter  shafting,  no  long- 
er required  fur  use. 

BANKS.  STORES   &   OFFICES 


Segregated    Bids    Being    Taken    Next 
Week. 

BlILDING  Cost.  $ — 

0.\KL.VND.  Alameda  Co..  Cal.,  Wash- 
ington St. 

One-story    class   C    market    building. 

Owner — Sherwood  B.   Sw.in. 

.\rehitect — Wm.  Knowles.  Hearst  Bids- 
San  Francisco,  and  1214  Webster  St 
Oakland. 


IS 
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Plans  Being-  Prepared. 

ADDITION  Cost,   $200,000 

OAKLAND,    Washington   St.,    from    10th 

to   11th. 
Three-story    reinforced    concrete    addi- 
tion   to   present   department   store. 
Owner   —   Whitthorne    and    Swan,    1103 

Washington  St.,  Oakland. 
Architect  and  Manager  of  Construction 

— Wm.  Knowles,  Hearst  Bldg.,  S.  F. 

and  1214  Webster  St.,  Oakland. 
The  proposed  addition  will  occupy 
l)resent  site  of  Crellin  Hotel  which  will 
1)6  razed.  When  coinpleted  department 
•store  will  have  frontage  on  Washing- 
ton St.  of  200  ft.  and  floor  space  of 
134,800  sq.  ft.  Structure  will  be  designed 
so  as  to  carry  three  additional  stories. 


Steel  Contract  Awarded. 

ADDITION  Cost,   $500,000 

SAN    FRANCISCO,    S   Sumner      46-8      W 

Montgomery. 
Fourteen-story    addition    to    two-story 

wing    to    conform      with       16-story 

class    A    main    structure    (addition 

will  provide  for  168  offices). 
Owner — California  Union  Assurance  Co 

Ltd.,  Cal.  Ins.  Co.  &  Ocean  Accident 

&  Guarantee  Cptn.  Ltd. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,    San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San   Francisco. 
General    Contractor— P.    J.    Walker   Co., 

Sharon   Bldg.,   San   Francisco. 
Structural  steel     awarded     to     Pacific 

Rolling  Mills,    17th   and  Mississippi 

Sts.,   San   Francisco. 

Figures   Being   Taken — Bids  Close   May 

22,   1924. 
TELE.    EXCHANGE.  Cost,    $45,000 

REDDING,   Shasta   Co.,    Calif. 
One-story     brick     telephone     exchange 

building. 
Owner — Pacific    Tele.   &    Tele.    Co.,    444 

Bush  St.,   S.  F. 
Architect — E.    V.    Cobby,    444    Bush    St., 

San  Francisco. 
Bids    are    being    taken    for    a   general 
contract. 


Taking  Bids  on  Sub-Contracts. 

OFFICE    BLDG.  Cost,    $5,000,000 

SAN  FRANCISCO,  W  Montgomery  St., 
from  Bush  to  Pine  Sts. 

Class  A  steel  frame  office  building,  30 
stories  high  with  double  basement 
for  garage. 

Owner — E.  H.  Rollins  &  Sons  300  Mont- 
gomery St.  (S.  Waldo  Coleman, 
president),  315  Montgomery  Street, 
San  Francisco. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,    San    Francisco. 

Mechanical  Engineer — Hunter  &  Hud- 
son,   Rialto   Bldg.,   San   Francisco. 

Contractor    —    Dinwiddle     Constr.    Co., 
Crccker  Bldg.,   San   Francisco. 
Property   is    275    feet   on   Montgomery 

St.,    1371/^    feet    on    Bush    St.    and    160% 

feet  on  Pine  St. 


Sub  Contracts  Awarded. 
STORES  Cost,   $15,000 

SAN   FRANCISCO,      S   W     Market      and 
Tenth  Sts. 


One-story   and  basement  concrete  store 
building. 

Owner    —     Western    Auto    Supply    Co., 

Architect — S.    Heiman,    57    Post   St.,    San 
Franeisco. 

Contractor — L.   J.   Cohn,   3   De   Haro   St., 
San  Francisco. 
The    following   sub      contracts      have' 

been  let: 

Urick^vork  —   Harry   Drake,   180   Jessie 
St.,    San   Francisco. 

I'lumbiug  —  Jack    Camp,    1093    Natonia 
St.,  San  Francisco. 

Itoofinii — Bender   Roofing  Co.,    180   Jes- 
sie St.,  San  Francisco. 

Tile — Mallott  &  Peterson  20th  and  Har- 
rison, San  Francisco. 

Glass — Habenicht    &    Hewlett    Co.,    529 
Clay   St.,   San   Francisco. 

Sheet   metal   work — Morrison  &    Co.,    74 
Duboce  Ave.,  San  Francisco. 

Painting — M.    Cohh,    1151    Golden    Gate, 
San  Francisco. 

Structural      .ste*l   —    Withington      Iron 
works,   780  Brannan  St.,  S.  F. 
Plastering    and    electrical    work    will 

be  let  shortly. 


Taking    Bids    for    Structural    Steel,    Ex- 
cavation and  Concrete  Work. 
OFFICE     BLDG..  Cost,     $625,000 

STOCKTON,   San  Joaquin  Co.,   Cal.     Vi- 
cinity of  Miner  and  California   Sts. 
Twelve-story  steel  frame  Class  A  office 

building. 
Owner — Stockton    Medico-Dental    Bldg., 
Inc.,    represented      by      Woodward 
Briggs   &   Blewett   of   Stockton   and 
L.   H.   Mann  of  San   Francisco. 
Architect — Mayo    Bissell    Co.,    21    S'-San 

Joaquin    St.,   Stockton. 
Structural   Engineer — W.   L.   Huber,    1st 

National    Bank    Bldg.,    S.    F. 
Mechanical      &      Electrical   Engineer  — 
Symons  &  St.   John,  Flatiron  Bldg., 
San  Francisco. 
Bids   are   now   being  taken  for  struc- 
tural   steel,     excavation    and    concrete; 
within    30   days   additional   bids   will   be 
taken   on   brick   work,   terra   cotta,   cast 
stone,    roofing,   ornamental   metal,    mar- 
ble   and    tile    work,    furring,    lath    and 
plaster    work,    glass       work,       elevator 
work,   painting-  and  decorating,   plumb- 
ing and  mechanical  equipment. 

Plans  can  be  obtained  from  Archi- 
tects, Mayo,  Bissel  &  Co.,  Stockton.  Ad- 
ditional plans  for  structural  steel  can 
be  had  from  the  office  of  Walter  Huber, 
*'.  E.,  First  National  Bank  Bldg.,  San 
Francisco. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Western  States  Constr.  Co.,  1337 
3rd  St.,  Santa  Monica,  has  contract  for 
a  two-story  and  full  basement.  Class 
C  store  building  at  the  corner  of  6th 
St.  and  Santa  Monica  Blvd.,  Santa 
Monica,  for  Plummer  Furniture  Co.; 
100x100  feet,  composition  roof,  plate 
glass,  copper  front,  cement,  hardwood 
and  pine  floors,  hardwood  and  pine 
trim,  freight  elevator,  structural  steel, 
stucco  exterior  with  cast  stone  trim, 
gas  steam  radiators,  storage  water 
heater;   $50,000. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical    Key. 


Plaster 
Wall    Board 

(Patent   applied    for) 
The  Last  Word  In   Wall   Board. 


CALIFORNIA  CEDAK   PRODUCTS   COMPANl 

STOCKTON,    CALIFORNIA 


S.WTA  MONR'A,  Lo.s  .\ngeles  Co., 
Cal. —  Western  States  Constr.  Co.,  1337 
did  St.,  Santa  Monica,  awarded  general 
contract  for  a  six-story  Class  A  tele- 
phone building  at  Santa  Monica,  for 
Santa  Monica  Telephone  Co.;  60x80  ft., 
steel  frame,  brick  filler  walls,  rein- 
forced concrete,  terra  cotta  facing, 
plate  glass,  fire  escapes,  elevators, 
steam  heating  system. 


LOS  ANGELES,  Cal. — Archt.  W.  J. 
^.aunders,  227  Laughlin  Bldg.,  has  pre- 
pared plans  for  a  2-stGry  class  C  store 
and  loft  bldg.,  at  n.w.  cor.  of  12th  and 
Wall  Sts.  for  Leon  Harder;  150x65  ft., 
designed  to  carry  a  third  story;  10 
-stores,  loft  in  2nd  story;  brick  walls, 
iBce  brick,  plate  glass,  steel  sash,  comp 
rfg.,  cem.  and  wood  firs.,  elevator, 
Summerbell  roof  trusses;  reinf.  cone, 
lintels. 


LOS  ANGELES,  Cal.— C.  A.  Schweis- 
smger  Jr.,  627  Loomls  St.,  awarded 
genl.  contr.  at  $107,000  to  erect  a  4-stLi. 
class  A  automobile  sales  and  service 
bldg.  at  s.e.  cor.  of  Figueroa  and  12th 
Sts.  for  Adelaide  P.  Mitchel  and  Mrs. 
Marie  de  Doulet;  T.  Beverly  Keim,  Jr., 
Haas  Bldg.,  archt.  Roofing,  plumbing, 
liardware.  Fenestra  sash,  sprinkler 
sys.,  steel  rolling  doors,  elevators  and 
elevator  doors,  wiring,  painting  and 
ventilating  system  are  not  included 
and  will  be  let  separately.  Reinf.  cone, 
constr;  104x155  ft.,  stucco  and  cast 
stone  exter.,  plate  glass,  wrought  iron, 
steel  sash,  metal  skylights,  2  automo- 
bile   elevators;    total   cost,    $165,000. 


FRESNO,  Fresno  Co.,  Cal.— Maisler 
Bros.,  2244  Railroad  Ave.,  Fresno,  at 
appr.x.  $10,000  have  contract  to  erect 
one  story  and  mezzanine  frame  and 
stucco  stores  at  Fresno  and  Divisa- 
dero  sts.,  for  French  Furniture  Co., 
517  Blackstone  Ave.,  Fresno.  Will  be 
50    by    125    ft. 


CROCKETT,  Contra  Costa  Co.,  Cal. — 
Ferche  and  Childs,  Crockett,  at  approx. 
.fl2,000  have  contract  to  remodel  store 
and  baking  plant  for  M.  Imerone. 
Structure  will  undergo  interior  and 
exterior  alterations;  Spanish  type  of 
architecture. 


LOS  ANGELES,  Cal. — Security  Title 
Co.,  105  N  Broadway,  contemplates  the 
erection  of  a  12-story  and  basement 
class  A  store  and  office  bldg.  on  the 
west  side  of  Broadway  nortli  of  First 
St.  for  itself.  The  site  is  54x165  ft.  and 
the  bldg.  will  be  steel  frame  constr.  It 
will  cost  about  $750,000.  Prelim,  plans 
have  been  prepared  by  John  Brauns- 
walder,  engr.,   1413  Quintero  Street. 


SAN    JOSE,    Santa    Clara    Co.,    Cal. — 
See  "Hotels"  this  issue. 


LOS  ANGELES,  Cal.— Archts.  Walk- 
er &  Eisen,  701  Great  Republic  Life 
Bldg.,  are  preparing  plans  for  a  2-story 
class  C  store  and  office  bldg.,  at  n.w. 
cor.  of  Vermont  Ave.  and  Jefferson  St. 
tor  United  Stores,  Inc.;  13  stores,  10 
offices;  L-shaped,  130x136  ft.,  brick 
walls,  steel  beams,  face  brick  and  cast 
stone  exter.,  wrought  iron,  plate  glass, 
comp.  rfg.  metal  skylights,  hdwd  inter, 
trim  in  offices,  oak  flrs.,  marble  and 
tile  work,  gas  radiator  heating. 


SAN  FRANCISCO,  Cal. — The  General 
Electric  Co.,  Mr.  Alvord,  manager, 
Rialto  Bldg.,  plans  to  erect  a  large 
office  building.  Preliminary  sketches 
are  being  prepared  by  architects  Miller 
and  Pflueger,  581  Market  street.  De- 
finite information  as  to  the  location, 
etc.,  will  not  be  decided  for  a  month. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
June  14,  2  p.  m.,  bids  will  be  received 
by  State  Highway  Commission,  603 
liowell  Bldg.,  Fresno,  to  erect  division 
office  building  in  Fresno.  Will  be  one 
story.  45  by  85  ft.,  brick  walls,  con- 
crete floors  and  foundation  with  part 
Inisement;  tile  roof.  Interior  will  be 
plastered  and  finished.  Segregated  bids 
wanted  for  (a)  structure  complete  ex- 
cept plumbing-  and  heating;  (b)  plumb- 
ing and  heating;  (c)  structure  com- 
plete including  plumbing  and  heating. 
Deposit  of  $25  req.  for  plans  obtainable 
from  Sacramento  or  Fresno  offices  of 
Com  mission  and  the  Divi.sion  offices  at 
I.,os  Angeles  and  San  Francisco.  See 
call  for.  bids  under  official  proposal 
section  in  this  Issue^ 
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SAN  FRANCISCO,  Cal.— Cahill  Bros.. 
55  New  Montgomery  Street,  have  taken 
a  99-year  lease  on  the  property  on  the 
southeast  corner  of  I'ine  and  Sansome 
street,  44x87  ft.,  and  plan  the  erection 
of  a  large  class  "A"  office  building 
about  fifteen  stories  high.  The  archi- 
tect   has   not   been    selected. 

FELLOWS,  Kern  Co.,  Cal.  —  Until 
May  26,  7:30  p.  m.,  bids  will  be  received 
l)y  M.  .1.  Scott,  clerk,  Midway  School 
District,  to  const.  2-classroom  addition 
to  present  school.  I'lans  btainable  from 
Principal's  office  at  Midway  School. 

SALINAS,  Monterey  Co.,  Cal.— "Walter 
N'orris,  Salinas,  having  plans  cam- 
pleted  for  postoffioe  and  store  quar- 
ters to  be  leased  to  Government;  est. 
cost  $9000  and  equipment  $7000;  will  be 
erected  at  West  Gabilan  St.  and  Lin- 
coln  Ave. 


THEATRES 


LOS'  ANGELES,  Cal. — Wm.  Simpson 
Constr.  Co.,  Hollywood  Guaranty  Bldg., 
awarded  contract  for  legitimate  theatre 
on  the  west  side  of  Vine  street  near 
Hollywood  Blvd.,  Harry  E.  .Tones  rep- 
resents the  owners;  Edward  W.  Row- 
land, managing  director;  Architects 
and  Engineers,  Gogerty  &  Weyl,  820 
Hollywood  Guaranty  Bldg.;  seating  ca- 
pacity, 1150,  balcony,  4  stores,  offices, 
open  patio,  100x181  feet,  S5  feet  high, 
i-einforced  concrete  construction,  struc- 
tural steel,  cement  plaster.  Provisions 
for  pipe    organ;    $300,000. 


PORTLAND.  Ore.  —  Sax  Investment 
Co.,  (.Julius  Sax),  Princess  Theatre, 
Portland,  has  had  plans  prepared  for 
a  two-story  fireproof  theatre  and 
dance  hall  to  be  erected  at  Foster  and 
Power  Valley  roads;  est.  cost  $2.50,000; 
masonry  construction,  200  by  187  ft. 
DeYoung  and  Roald,  architects,  Spauld- 
ing  Bldg.,   Portland. 


SAN    JOSE,    Santa    Clara    Co.,    Cal.- 
S'ee  "Hotels"  this  issue. 


LOS  ANGELES',  Cal. — Architects  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  Class 
A  theatre  building  on  east  side  of  Hill 
St.,  between  10th  &  11th  Sts.  for  N.  W. 
S'towell;  it  has  been  leased  to  a  syndi- 
cate headed  by  Edward  Belasco  and  G. 
L.  Davis.  -Scofield  Engr-Constr.  Co., 
Pacific  Finance  Bldg.,  will  be  the  con- 
tiactors.  Building  will  be  lOOxl.'jO  ft., 
1600  seats,  stage,  40x100  ft.;  rcinf.  con- 
crete construction,  stucco  an  d  cast 
stone  exterior,  marble  and  tile  work; 
hardwood  trim,  heatiug,  ventilating, 
opera  chairs;   $600,000. 


SANTA  BARBARA,  Cal.— !<:.  .\.  .Tohu- 
son,  president  of  California  Theatre, 
Santa  Barbara,  jilans  erection  of  $60,- 
000  theatre,  75  by  165  ft.,  seating  800 
persons  at  Milpas  and  Montecito  Sts. 
Work  will  be  started  in  airdome  for 
the  present,  the  theatre  structure  to  be 
started   this  Fall. 


WHARVES  &  DOCKS 


SAN  FRANCISCO  BAY  —  Southern 
Pacific  R.  R.,  65  Market  St.,  Snn  Fran- 
cisco, at  hearing  on  application  of 
Golden  Gate  Ferry  Co.,  to  operate  a 
vehicular  ferry  betw.  San  Francisco 
and  Berkeley,  announced  plans  were 
under  way  by  the  company  to  expend 
$17,720,000  in  the  construction  nf  three 
new  boats  and  the  construction  of  new 
piers. 


OCEANRIDE.  Cal.— A  $100,000  muni- 
cipal pier  has  been  practically  guar- 
anteed by  a  petition  signed  by  726 
citizens,  asking  that  the  city  trustors 
back    the    project. 


EMPIRE.  Ore. — Bids  are  being  re- 
ceived Cdat  enot  yet  set)  by  Bureau  of 
■\'ards  and  Docks.  Navy  Department. 
Washington.  D.  C,  under  Specification 
No.  519S,  for  timber  wharf  and  2  radio 
masts  at  Naval  Radio  Compass  Station. 
Empire.  Ore.  Deposit  of  $10  req.  for 
plans  obtainable  from  Bureau. 


RICHMOND,  Contra  Ccsta  Co.,  Cal.— 
All  bids  received  May  17,  8  p.  m.,  by 
A.  C.  Faris,  city  clerk  of  Richmond,  for 
the  erection  of  a  band  stand  and  wom- 
en's rest  room  in  Memorial  Park,  have 
been  rejected.  Plans  will  be  revised  by 
the  architect,  Ernest  Flores,  814  Chans- 
lor  Ave.,  Richmond,  Cal.,  and  new  bids 
called.  The  following  is  a  complete 
list   r  f  bids   received: 

N.  G.  Holmes,  Richmond    $10,687 

W.    Snelgrove,    Richmond    11,510 

.1.  A.  Fagerstrom,  Richmond   ....    11,992 
Mina  Company,  Richmond   12,960 


MISCELLANEOUS    BUTLDTNC 
CONSTTUJCTTON 


SACRAMENTO,  Cal.— Architect  Clar- 
ence L.  .Jay,  845  East  Washington  St., 
Pasadena,  preparing  plans  for  $300,000 
m:iusoleum  to  be  erected  for  West 
Coast  Mausoleum  Association  in  Ma- 
sonic Lawn  Cemetery;  reinforced  con- 
crete and  marble  cnstruction;  Span- 
ish Mission  type  of  architecture  con- 
taining 1200  crypts  in  addition  to  pri- 
vate family  rooms  and  de  luxe  sections. 
Considerable  art  glass  will  be  used  in 
construction. 


MARYSVILLE,  Yuba  Co.,  Cal.— H.  C. 
Maginn,  11th  and  K  Sts.,  Sacramento, 
authorized  by  city  council  to  establish 
rock  and  gravel  plant  on  Yuba  river 
south   of  Marysville. 


LOS  ANGELES,  Cal.— Archts.  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  class 
C  garage  bldg.  at  Adohr  Creamery 
plant  near  Beverly  for  M.  H.  Adamson 
Corp;  108x120  ft.,  brick  walls,  stucco 
exter..  Summerbell  roof  trusses,  comp. 
rfg.,  tile  coping,  cem.  and  wood  firs; 
May  &  Grimwood,  Inc.,  Haas  Bldg., 
contractor. 


SAN  FRANCISCO.— Until  May  27,  12 
r.oon,  bids  will  be  received  by  B.  P. 
Lamb,  Sec.  Park  Commission,  Golden 
Gate  Park,  for  (1)  millwork  and  glaz- 
ing; (2)  sheet  metal  work;  (3)  roofing 
in  connection  with  donkey  stables  at 
the  Fleishhacker  Playfield,  Sloat  Blvd. 
and  Great  Highwav.  John  Reid,  Jr. 
City  Architect,  60  Sansome  St.  Ceri. 
check  10%  payable  to  Board  of  Park 
Commissioners  req.  with  bid.  Plans 
obtainable    from   architect. 


SAN  FRANCISCO— Finance  Commit- 
tee, Board  of  Supervisors,  in  1926-27 
budget,  recommends  expenditures  as 
follows:  $100,000  for  Civic  Center  Fa- 
cade at  Fulton  St.  approach;  $100,000 
for  municipal  air  port,  (initial  appro- 
priation); $75,000  for  purchase  of  traf- 
fic signals;  $100,000  to  rebuild  Palace 
of  Fine  Arts. 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $80,- 
000  to  finlance  const,  of  two  municipal 
swimming  pools.  H.  G.  Denton,  city 
clerk.  A.  J.  Wagner,  city  eng. 


SACRAMENTO,  Cal. — Election  will 
be  called  shortly  to  vote  bonds  of  $67.- 
200  to  finance  erection  of  new  fire  sta- 
tion and  purchase  of  equipment.  H.  CJ. 
Denton,  city  clerk. 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $24,- 
000  to  finance  construction  of  three 
comfort  stations  in  downtown  section. 
H.  G.  Denton,   city  clerk. 


VALLEJO,  Solano  Co.,  Cal.— The  fol- 
lowing bids  were  received  May  IS,  1926, 
8  p.  m.,  by  Elmer  L.  Cave,  Secy.  Board 
of  Education,  foj-  the  erection  of 
bleacher  seats  at  Senter  High  School 
Athletic  Field.  (1)  12  sections,  (2)  15 
sections: 

(1)        (2) 
Frank    Lamb,    .S27    Capitol 

Ave.,    ValleJT    $1375     $1720 

S.   .1.   AVeeks,  Vallejo 1496        1871 

Jas.    Bitcon.    Vallejo     1560        1950 

W.   M.   Croal.   Vallejo    2035.20   2544 

O.    W.    Farrow.    Vallejo    .  .  .    3192 

.\rchitect.  W.  .X.  ,lones.  40  .Alameda 
St.,  Vallejo,  Cal. 


SAN  FRANCISCO,  Cal.— Macdonald  & 
Kahn,  130  Montgomery  .St..  at  $2,228, 
submitted  low  bid  to  Board  of  Public 
\Vorks  for  underpinning  in  connection 
with  r':ngine  House  No.  17  in  Mint  Ave. 
bet.  5th  and  6th  sts.  Other  bids:  Pear- 
son and  Johnson,  $2,750;  Frank  Reilly. 
$2,935;    Thos.    F.    Mulcahy,    $3,780. 

ALAMEDA,  Alameda  Co.,  Cal  — Bldn 
jv-ere   cpened  May   18th,   8   p.   m.    by  W 

in.  ft.  60-in.  woven  wire  fencing  Va- 
"^^nal  Pence  .So.,  type  CO-1  or  eouai- 
one    10-ft.    gate,    two    gate    posts      Rid« 

standard    Fence    Co.     432^"'''         ^'''' 

Bryant   St.,   S.   F $1776  50     Jiq^n 

National     Fence    Co..  1928  9??2 

•Michel  .%   Pfeffer   / . .  2321  lAt 

West  Coast  Wire  &  iron  ^*^^ 

^^'"■'^•''    2617  2925 


BUSINESS    OPPORTUNITIES 

SAN    FRAXriscO— Further    informs 
be''"ohf*'f '!,'"?  '^^^'-  opportunities  3; 
a'^u^o'^I^J"'^^.!'-""'    the   office    of   Larsen 


Number  of  each  opportunity. 


D-2103--Berkeley.      Cal.        Industrial 

wicb '-fi'  '""«";«'•  of  rock-wood  roofini 
wich  fireproofs  wooden  shingle"  b- 
copper  or  zinc  plating  through  a  new 
metallurgical  process,  wishes  to  got 
in  touch  with  a  .San  Francisco  plant 
eou.pned  to  manufacture  his  product 
ihe  shingles  are  not  expensive,  and  are 
very  attractive  and  non-breakable  U 
b.  and  foreign  patents  applied  for. 

D-2104— Denver.  Colo.  Large  manu- 
facturers of  an  automatic  oil  burner  for 
heating  homes  are  very  desirous  of 
appointing  a  suitable  party  to  repre- 
sent^ thernin  San  Francisco. 

D-2105 — Lincoln.  Nebraska.  Manu- 
facturers of  a  pushless  lawnmower. 
called  Boh-.A-Lawn.  wish  to  appoint  a 
sales  agent  to  introduce  their  product 
in  this  territory.  A  sample  is  avail- 
able in  San  Francisco  and  upon  the 
establishment  of  suitable  arrangements 
with  a  San  Francisco  organization  or 
individnal  it  could  be  delivered  im- 
mediately. 

10292 — Hamburg,  Germany.  Export- 
ers of  iron  and  steel  material  wish  to 
establish  business  connections  witlj 
.^:in  Francisco  imuorters  of  these  pro- 
oucts. 

10294 — Haml)urg.  Germany.  An  im 
port  and  export  broker  established  in 
Hamburg.  with  agents  throughout 
Europe,  desires  to  establish  connec- 
tions with  San  Francisco  importers 
and  exporters  wishing  to  take  advant- 
age of  his  services. 

10j96 — Brussels,  Belgium.  Warty 
wishes  to  communicate  with  San  Fran- 
cisco importers  and  exporters  of  c»f- 
ment. 

10302 — San  Francisco.  Cal.  Quantit>' 
of  radio  sets  of  high  quality  manufac- 
ture available  in  San  Francisco  for  im- 
mediate shipment.  Can  be  sold  for  ex- 
portation only  but  at  a  particularly 
good  price.  Stock  divided  amongst  six 
models  and  can  be  purchased  in  part 
or  whole. 

10303 — San  Francisco.  Cal.  Gentli- 
man.  leaving  early  in  June  for  Chile 
and  Bolivia,  where  he  will  remain  about 
twii  years."  desires  to  represent  San 
Francisco  manufacturers  while  in  that 
territory,  or  will  transact  business 
matters  for  firms  requiring  such  ser- 
vice. 

1030."> — San  Francisco,  Cal.  Rad:o 
sales  engineer  with  up-to-date  know 
ledge  of  broadcast  .^nd  commeroial 
maricets,  going  to  Vancouver,  B.  C.  d«»- 
sires  to  represent  an  American  firm 
for  the  Vancouver  territory.  Well 
posted  technically.  At  present  with  ban 
Francisco  wholesaler.   Reference  givei: 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(County    Hospital — San    Luis    Obispo) 

Pursuant  to  an  order  of  the  Board 
of  Supervisors  of  San  Luis  Obispo 
Countv,  State  of  California,  made  on 
the  lOth  day  of  May.  1926,  notice  is 
hereby  given  that  sealed  bids  will  be 
received  until  lOiSO  A.  M.,  June  14th. 
1S2«,  by  the  Beard  of  Supervisors. 
County  of  San  Luis  Obispo,  State  of 
California,  at  their  rooms  in  the 
Countv  Court  House,  in  the  City  of 
S'an  Luis  Obispo  County  of  San  Luis 
Obispo.  State  of  California,  said  bids 
then  and  there  will  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  material  and  labor  and  doin? 
the  work  required,  for  the  construction 
and  erection  of  the  General  Hospital, 
at  the  County  Hospital  site.  City  of- 
San  Luis  Obispo,  County  of  San  Luis 
Obispo.  State  of  California,  in  accor- 
dance with  the  plans  and  specifica- 
tions -herefore,  made  by  William 
Mooser  Company,  Architects,  copies  of 
which  mav  he  obtained  on  application 
from   Countv  Clerk.   San   Luis  Obispo. 

Such  bids  will  be  received  for  the 
work   as  follows: 

Bid  (1)  General  work,  excludinp- 
Plumbing-.  Heating,  and  Electrical 
Work,    and    Painting    f 

Bid    (2)    Plumbing-   Work    $ 

Bid    (3)    Heating    $ 

Bid    H)    Electrical    Work    $ 

Bid  (B""  Plumbing,  Heating  and  Elec- 
trical   Work    all    combined    I 

Bid    (fi)    Painting    $ 

Bid  (7)  Allowance  deduction  for 
Mens'  Ward  No.   2   as  follows: 

Partitions  and  lath  and  plaster  work 
and  finished  cement  floor  to  be 
omitted:  but  to  include  the  windows, 
glazed  and  exterior  rear  door  and  door 
for  connecting  Corridor  to  "Ward  Cor- 
ridor, including  the  partition  in  Re- 
cieation  rooi-n  No.  2  and  partition  be- 
tween Stairs  and  Room  15-16  and  tha 
outside   Runway  to   Second  Story. 

AW  Plumbing.  Heating  and  Elec- 
trical Connections  ready  for  future 
connections  for  Fixtures  and  Finish 
shill  be  installed  con'.plete:  Fixturc-s 
and  Finish  omitted — all  rough  work 
properly    capped. 

For   General    Work    $ 

For    PlumDing    Work    % 

For    Heating    $ 

For   Electrical    Work    j 

For  a  Combination  of  Plumbing, 
Heatins:  and  Electrical  Work,  com- 
bined    $ 

Bid    (8)    For    Painting    $ .'.'." 

Bid  (9)  If  Brick  and  Tile  combina- 
tion for  Exterior  walls  are  used  in 
place  of  reinforced  concrete  walls 
from  First  Story  floor  line  to  top  of 
Buildings. 

Additions   or   Deductions. 

Bid    in    two    ways    to    be    given:      For 

entire     Buildings    $ 

,„For    Entire      Buildings      less      Mens' 
Ward. 

No.    2    as    stated    in    Bid      Seven      (7) 

Bid  (10)  State  Unit  price  per  yard 
for  excavating  and  form  work  for  "said 
Excavating    work    only    $.... 

Bid  (11)  State  Uniit  Price  per'yavti 
for  form  Work,  Reinforcing  Steel,  Con- 
crete and  Back  Filling.  Dampproofiny. 
etc.,     I 

All  proposals  must  be'suianiitted  "o'li 
lorms   prepared   by   the  Architects 

Cash,  a  Bidders  Bond,  or  a  Certi- 
fied check,  in  the  sum  of  at  least 
*-V^  per  centum  (10%)  of  the  amoun^ 
of  the  bid  must  accompany  each  bid 
and  be  payable  to  the  Chairman  of  the 
Board  of  Supervi^()rs  of  the  County  of 
San  Luis  Obispo.  .State  of  California 
as  a  guarantee  that  the  Bidder  whose 
proposal  is  accepted  will  enter  into  a 
contract  with  the  County  of  San  Luis 
Obispo,  for  the  work  bid  upon  other- 
wise said  cash  or  Bidder's  Bond  or 
certified  check  will  be  forfeited  to'  the 
County  of  San  Luis  Obispo. 

A    deposit    of    Fifty    Dollars    will    be 


required  for  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  plans  and  specifica- 
tions in  good  condition  to  the  Clerk  of 
the  Board  of'  Supervisors,  County  Court 
House  at  San  Luis  Obispo,  City,  Countv 
of  San  Luis  Obispo,  or  to  the  Archi- 
tects, Nevada  Bank  Building,  San 
Francisco,  State  of  California. 
RIGHTS   RESERVED: 

The  County  of  San  Luis  Obispo,  re- 
serves the  following  rights:  (a)  to  re- 
ject any  or  all  proposals;  (b)  to  waive 
any  informalii  ies  in  any  proposal;  (c) 
to  award  this  contract  to  some  other 
than  the  lowest  bidder,  as  this  clause 
expressly  ))uts  the  bidder  on  notice 
that  his  financial  and  business  stand- 
ing and  ability  properly  and  expedi- 
tiously to  carry  out  work  hereunder, 
or  tliel  consideration  of  desired  alter- 
nates, make  his  proposal  more  advan- 
tageous to  the  County  of  San  Luis 
Obispo;  (d)  to  accept  any  alternate  or 
any  independent  part  of  any  proposal 
submitted  by  the  successful  bidder  at 
the  price  stated  in  such  proposal  for 
such  alternate  or  separate  part  of  the 
v.ork,  under  this  provision;  (e)  to  de- 
duct any  separate  item  mentioned  in 
any  pi-oposal  at  the  price  therein  stated 
therefor;  (f)  to  make  any  additions  to, 
omissions  from,  changes  in,  or  sub- 
stitution for  the  work  or  materials  or 
articles  called  for  by  the  contract, 
subject  to  the  requirements  of  the 
paragraph  tliereof  headed  under  that 
particular  item  and  without  notice  to 
the  sureties  on  the  bond,  if  any,  guar- 
anteeing the  performance  of  the  con- 
tract. 

All  bids  must  be  addressed  to  the 
County  Clerk  of  San  Luis  Obispo 
County,  City  of  San  Luis  Obispo,  State 
of  California,  and  have  endorsed 
thereon: 

Proposal  for  San  Luis  Obispo 
County  Hospital,  San  Luis  Obispo 
County,  California,  and  the  particu- 
lar part  of  the  work   bid  upon. 

JOHN    NORTON, 

Chairman. 
J.     G.     DRISCOLL, 
County    Clerk    and    Ex-Officio    Clerk    of 
the    Board    of    Supervisors. 


NOTICE   TO    CONTRACTORS 


(John    Svrett    School — Oakland 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF 
THE  CITY  OF  OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board. 
Room  211,  City  Hall,  Oakland,  Califor- 
nia, until  Tuesday,  the  iMt  day  of  June. 
101'«,  at  !):4."i  A.  M.,  at  which  time  said 
bids  will  be  opened  for  the  erection 
and  completion  of  the  John  Swett 
School  Building,  of  the  Oakland  School 
District,  located  at  the  northeasterly 
termination  of  Lee  Street,  in  the  Cit.v 
of  Oakland,  County  of  Alameda,  State 
of  (California.  These  bids  shall  be  pre- 
sented in  accordance  with  plans  and 
specifications  for  said  building  on  file 
in  the  office  of  the  Secretary  of  the 
Board  of  Education,  City  Hall,  ind  in 
the  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland. 
California. 

On   a   deposit   of  Twenty-five    (.$2."). 00) 


QUANTITY    SURVEYOR 

\aluation   lOnKiiK'or 

ARTHUR     'F'RIDDLE 

V,'.r.t    Mission    Street,    at    Third    St. 
San     Franosico.    Calif. 

T.-lcplione    Douplas    S-l-K-.-! 

ACCREDITED  APPRAISER 


Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Superin- 
tendent of  Buildings  at  his  office  here- 
shf?ri.  '"^"tioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
IZ^f^^  o«  Buildings.  If  the  plants  and 
specifications  are  not  returned  within 
Dosit*'^vf=;,rH'^  mutilated,  the  said  dl" 
posit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liquidtt- 
tentior^"  ''"'  '^'^  mutilation  or  de- 
Bids  must  be  made  on  proposals  ob- 

dentof^L'nl  ^'^^  °i  ^^e"^  sSplrlnten- 
aent  ot  Buildings,  and  be  signed  bv  the 

Chick'  cmifi^'.^r^^"'^'^  by^r  certified 
cneck,  certified  to   by  some   responsible 

the  BoJ'rrt^^'}"^':;  '''"*^-  '"^'^e  payable  to 
tne  Board   of  Education   of  the  Citv  of 

?Ao}^1^  ^nd  of  Oakland  School  Dis- 
D istHct  .^  '■etained  by  said  School 
yistrict,  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  should  be  Awarded 
award  T.'\  '"*^  the  contract  afTer  the 
flTe  faithfnl°^^'y^  ^"""^^  required  for 
t!?f  /aithful  performance  of  the  con- 
tract, or  any  bond  required  by  law 
Jeed^#lvp"k°^  ^^'^  ^'^^^'^  «hall  n'^t  ex-■ 
hnt%^  ®,,^^°^^^"<i  (J5000.00)  Dollars 
but  for  all  bids  of  less  than  Ti'fft,; 
Thousand  ($50,000.00)  Do  lar"  sIV 
check  shall  be  for  at  least  ten'  (lol> 
per  cent  of  the  amount  of  the  b"d  Ea^h 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained  from 
the  Superintendent  of  Buildings 

Bids  will  be  opened  bv  the  Board 
of  said  District  on  Tuesday,  the  Is? 
day  of  June,  1926,  at  9:45  A.  M.,  in  thi 
cftv^M.^r"'-  211  Second  Floor 'of  said 
Rn/.?  '  '"  said  City  of  Oakland.  The 
fn^fi/K?..^''^^^  ^^^  "Sht  to  reject  any 
bids  °''  ^"^  "'■  ^"  '^^'"^  °^  ^^"^ 

JOHN   W.    EDGEMOND 
Secretary    of    the    Board    of    Education 
of  Oakland,  California  ^'*""n 


NOTICK    TO    CONTRACTORS 

(Jefferson    School    Additions— Oakland) 

OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF 
THE    CITY   OF   OAKLAND 

nn^'rn''^  '/  pi""'''^-^'  ^'^6"  that  th.j 
Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board 
Room  211,  City  Hall.  Oakland.  Cali- 
fornia, until  Tuesday,  the  1st  day  of 
June,  l»a<i,  at  »:4.->  A.  M..  at  which 
time  said  bids  will  be  opened  for 
the  erection  and  Completion  of  the 
.Jefferson  School  Addition,  of  the  Oak- 
land School  District,  located  on  the 
West  side  of  40th  Avenue,  between 
Carrington  and  Mira  Streets,  in  the 
City  of  Oakland,  County  of  Alameda 
State  of  California.  These  bids  shall 
be  presented  in  accordance  with  plans 
and  specifications  for  said  building  on 
file  in  the  office  of  the  Secretary  of 
the  Board  of  Education,  City  Hall,  and 
in  the  office  of  the  Superintendent  of 
Buildings,  337  17th  Street,  Oakland. 
California. 

On  a  deposit  of  Twenty-five  (J25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superintend- 
ent of  Buildings  at  his  otfice  herein- 
before mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
•■iftcr  securing-  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  arc  not  returned  within 
said  time,  or  if  inutilatecl,  the  said 
deposit  shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  o' 
(ii'tention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  ilie  Superin- 
tendent   of    Buildings,    and    be    signed 
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by  the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by 
said  School  District,  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract 
should  be  awarded  fail  to  enter  into 
the  contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required  by  law.  The  amount  of  said 
check  shall  not  exceed  Five  Thousand 
($5000.00)  Dollars,  but  for  all  bids  of 
less  than  Fifty  Thousand  ($50,000.00) 
Dollars,  said  check  shall  be  for  at 
least  ten  (10%)  per  cent  of  the  amount 
of  the  bid.  Each  bidder  shall  execut 
the  affidavit  accompanying  the  pro- 
posal obtained  from  the  Superinten- 
dent of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  1st  dav 
of  June,  1926,  at  9:45  A.  M.,  in  the 
Board  Koom,  211  Second  Floor,  of  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 

JOHN     W.     EDGEMOND, 
Secretary    of    the    Board    of    Kducation 
of  Oakland,   CaliforrH. 


NOTICE    TO    BIDDERS 


(Pipe    and    Fittings — Yreka,    CaMf.) 


Notice  is  hereby  given  thav  the  Board 
cf  Trustees  of  the  Town  of  Yreka  City 
will  receive  sealed  proposals  for  fur- 
nishing the  following  materials  F.  O. 
B.   Yreka,  California: 

780  feet  10  inch  double  riveted  soil- 
proof  pipe  12  gauge  in  thirty  foot 
lengths. 

20  feet  10  inch  double  riveted  soil 
proof  pipe  12  gauge  in  twenty  foot 
lengths. 

1  10-inch  to  8  inch  double  riveted 
soil-proof  reducer  12  gauge. 

1  8  inch  double  riveted  soil-proof 
elbow  12  gauge  38  degrees. 

30   10   inch   Dayton   couplings. 

1   8   inch   Dayton   coupling. 

6  10  inch  OD  double  strap  saddles, 
three-quarter  inch   tap.     . 

6  Corporation  cocks  three-quarter 
inch    (Crane   or   Mueller). 

Pipe  to  be  used  with  Dayton  coup- 
lings. 

Bids  will  be  received  up  to  8  o'clock 
p.   lu.   of   June  3rd,   1026. 

All  bids  to  be  accompanied  by  certi- 
fied check  for  5  per  cent  of  the  amount 
bid. 

Endorse  all  bids  "Bids  for  pipe  and 
fittings"  and  address  to  U.  F.  Brown, 
City   Clerk,   Yreka,  California. 

U.   F.   BROWN,    City    Clerk. 


STATE    OF    CALIFORNIA 


CALIFORNIA   HIGHWAY   COMMISSION 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  California  Highway 
Commission,  603  Rowell  Building, 
Fresno,  Cal.,  until  2  o'clock  p.  m.,  on 
June  14,  1926,  at  which  time  they  will 
be  publicly  opened  and  read,  for  con- 
struction in  accordance  with  the  plans 
and  specifications  therefor  ,  to  which 
special  reference  is  made,  as  follows: 

The  erection  and  completion  of  a 
Division  Office  Building,  in  the  City 
of  Fresno,  County  of  Fresno,  California. 

The  Office  Building  will  be  a  one- 
story  structure  45'-0"x85'-0"  with  brick 
walls,  concrete  floors  and  foundation, 
with  a  basement  under  part  and  with 
a  tile  roof.  The  interior  will  be  plas- 
tered  and   finished. 

Proposal   "A" 

The  erection  and  completion  of  all 
items  as  called  for  in  the  plans  and 
specifications  except  "Plumbing"  and 
Heating". 

Propotsal    "B" 

The  erection  and  completion  of  all 
items  as  called  for  in  the  i)lans  and 
specifications  for  "i'luinbing"  and 
"Heating". 

PropoNal   "C" 

The  erection  and  completion  of  all 
items  as  called  for  in  the  plans  and 
specifications  including  all  materials 
and  all  incidental  work. 

NOTE:  Bidders  may  submit  separate 
proposals      for      the      construction      of 


either  portion  of  the  Division  Office 
Building  or  both  as  indicated  in  Pro- 
posals "A"  and  "B".  Bidders  may  also 
submit  proposals  combining  the  two 
portions  in  a  .single  contract,  as  indi- 
cated in  Proposal  "C"  the  prices  being 
conditioned  upon  the  award  of  the  en- 
lire  work  to  one  bidder. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  offices 
of  the  California  Highway  Commission 
515  Forum  Building,  Sacramento,  Cal 
and  603  Rowell  Building,  Fresno,  Cal 
and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Ljs  An- 
geles   and    San    Francisco. 

A  deposit  of  twenty-five  (25.00)  Dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission  in  good  condition. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnshed  by  the 
Commission.  The  special  attention  of 
I)rospective  bidders  is  called  to  the 
"Instructions  to  Bidders"  annexed  to 
the  blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  etc. 

The    California    Highway   Commission 
reserves   the  right   to   reject  any   or  all 
bids    or    to   accept   the    bid   deemed    for 
the  best  interests  of  the  State 
HARVEY   M.   TOY. 
LOUIS  EVEKDING, 
N.   T.   EDWARDS, 
California   Highway    Commission. 
R.  M.  MORTON, 

State  Highway  Engineer. 
W.  F.  MIXON,  Secretary. 
Dated   May    17,    1926. 


NOTICE    TO    CONTRACTOnS 


(Meiiflocino  Pax.s  National  Forest  Road; 


Sealed  proposals  for  grading  the  Co- 
velo  Section  of  the  Mendocino  Pass  Na- 
tional Forest  Rd.  project  located  in  the 
California  National  Forest,  Mendocino 
County,  Calif.,  will  be  received  by  thL' 
District  Engineer,  Bureau  of  Public 
Roads,  at  400  Bay  Bldg.,  9  Main  St.. 
San  Francisco,  Calif.,  until  10:00  o'clock 
A.  i>I.  on  the  2nd  day  of  June,  192(i, 
at  which  time  and  place  they  will  l>e 
publicly  opened  and  read.  The  right 
is  reserved  to  reject  any  and  all  bids 
and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be    experienced    and    responsible. 

Responsibility  of  Bidders.  —  Bidders 
must  furnish  on  forms  to  be  supplied 
by  the  DL-strict  Engineer  a  statement 
covering  their  experience  on  similar 
work,  a  list  of  equipment  available 
for  the  proposed  work  and  a  state- 
ment of  their  financial  resources.  The 
bidder  must  furnish  this  information 
and  it  must  show  him  to  be  qualified 
for  the  work  to  be  undertaken  or  bid 
may    be    rejected. 

The  project  is  located  between  the 
Covelo  Ranger  Station  and  Mendocino 
Pass  and  is  16.3  miles  lorig.  The  prin- 
cipal items  of  work  are  as  follows: 
Clearing  58  Acres;  Overhaul  24,000 
Sta.  Yds.;  Excavation  (unclassified) 
130,000  Cu.  Yds.;  Corr.  Metal  Pipe, 
7,714    Lin.    Ft.;    Log    Bridge    3    Spans. 

The  work  embraced  in  this  contract 
shall  be  completed  within  200  working 
days  following  ten  (10)  days  after 
formal  notice  from  the  engineer  to  be- 
gin   the    work. 

The  contract  form  and  the  plans, 
specifications,  special  provisions  and 
estimated  ciuantilies  may  be  examined 
b.v  prospective  bidders  at  the  follow- 
ing   addresses: 

i:)istrict  Engineer,  400  Bay  Bldg., 
San  Francisco;  Forest  Supervisor, 
Willows,  Calif.;  County  Clerk's  Oifice, 
Ukiah,   Calif. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding  upon  deposit  of  a  certified 
check  for  $10.00  payable  to  the  Secre- 
tary of  Agriculture  of  the  United 
States.  The  check  will  be  returned 
upon  receipt  of  plans  and  specifica- 
tions at  any  time  within  a  period  of 
fifteen  da^  .s  after  bids  are  opened, 
otherwise  check  will  be  forwarded  the 
Treasury    for    collection. 

The  Bureau  has  available  for  loan 
lo  contractors,  on  a  rental  basis, 
equipment  at  Government  Island,  Oak- 
land, Calif.,  as  listed  in  tlie  proposal. 
Bidder  will  state  in  his  proposal  the 
Government  equipment  that  he  wi'i 
use   during-   construction   and   minimu-n 


time  required.  The  estimated  rentaiK 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  proposal 
lo  the  best  advantage  of  the  Govern- 
ment. Explosives  furnished  by  the 
Government  must  be  used  in  the  per- 
formance of  this  work.  Corrugated 
metal  pipe  will  also  be  furnished  b/ 
the    Government. 

All  proposals  must  be  made  on  forms 
Hnd  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
above  referred  tq,  and  must  be  accom- 
panied by  cash  or  certified  check  pay- 
able to  the  Secretary  of  Agriculture  o'. 
the  United  States  in  an  amount  at 
least  equal  to  five  (5)  per  cent  of  th" 
total   amount   of   the   proposal. 

$210,0OU.0O  has  been  apportioned  for 
the  entire  work  on  this  project  in- 
'luding  engineering  supervision.  The 
cost  of  bridges  included  in  this  amount 
is  not  included  in  this  contract.  In 
case  the  contract  awarded  for  the 
above  work  shall  leave  availabU  any 
portion  of  the  funds  allotted  therefor, 
the  right  is  reserved  to  extend  this 
contract  to  such  extent  as  will  absorb 
the  funds  so  remaining  available  oy 
increasing  quantities  of  work  to  be 
performed:  I'rovided,  that  no  such  in- 
crease will  be  made  which  will  exceed 
in  amount  25%  of  the  original  amount 
or  this  contract.  The  Secretary  also 
reserves  the  right  to  reduce  the  quan- 
tities of  work  to  be  performed  it 
necessary  to  keep  the  cost  of  the  work 
within    the    above    funds. 

C.    H.    SWEETSER, 
May    13,    1926.  District   Engineer. 


NOTICK    TO    UIDDKRM 


(Kitchen     I'yquipnient — \\'<M>dland     HiKli 
School     DiMtrict> 


The  Woodland  High  School  Board  of 
Educatif^n  will  receive  bids  on  or  be- 
fore Thursday,  May   'J7.  8  P.   M.,   at    the 

ottUe  of  the  Board  of  Education  in  the 
Higli  School  Building,  for  furnishins 
the  following  equipment  for  the 
Woodland    High    School    cafeteria: 

The  board  reserves  the  right  for  the 
l*est  interest  of  the  school  to  accep* 
any  or  reject  any  or  all  of  the   bids. 

(1).  Range — To  be  equal  to  the  Lang 
Super-heatsd  air  and  gas  range,  com- 
plete with  double  deck  liigh  shelf, 
'ihis  range  to  have  two  ovens,  each  24 
inches  wide  with  6  inch  Hue  pipe  con- 
structed of  24  gauge  blue  polished 
Arco  Iron,  which  shall  be  run  into 
Hue  opening  as  shown   on   plan. 

(2).  Range  Hood — To  be  11  feet  6 
inches  long,  4  feet  wide,  constructed 
of  No.  22  gauge  blue  polished  iron  and 
shall  be  of  the  oval  type  with  two 
mitred  ends  with  1  inch  standing 
seams  with  edges  well  turned  over  and 
riveted.  The  lower  edge  of  this  hood 
shall  be  reinforced  with  a  nickel 
plated  2x2x1^  inches  angle  iron  which 
shall  be  securely  bolted  in  places. 
This  angle  shall  act  as  a  stiffener  and 
condensation  gutter.  This  hood  shall 
be  suspended  from  the  wall  and  se- 
curely fastened  to  the  same.  The  bid 
tor  this  should  be  separately  for 
equipment  and  for  installation.  This 
hood  shall  be  properly  breeched  and 
vented  with  the  vent  running  into  the 
Hue  as  shown  on  the  blue  print.  A 
wall  lining  of  the  same  material  as 
tne  hood  shall  extend  down  to  the  base- 
board. 

(3).  I'eeling  Machine — To  be  the 
equal  to  the  Sterling  Potato  Peeline 
Machine,  capacity  15  lbs.  in  ont 
minute,  complete  with  one-fourth  H. 
1*.  motor. 

(4).  Dish  Washer — To  be  equal  to  No. 
30  B — Blakeslee  Niagara  right  hand 
dish  washer,  complete  with  three- 
lourths  H.  P.  motor,  four  baskets,  and 
one   silver   basket. 

(5).  Refrigerator:  One  No.  619  Her- 
rick  Refrigerator  or  similar  contri- 
vance for  the  production  of  cold  stor- 
age, to  fit  space  shown  on  plan.  The 
refrigerator  to  have  solid  oak  case, 
mortised  and  tennoned  with  mineral 
wool  insulation  and  odorless  spruce 
lining.     Ice  capacity,  500  lbs. 

Send  sealed  bids  to  Wra.  M.  Hvman 
Woodland  High  School,  Woodland' 
Calif. 

JOSEl'H     HAltL.\N. 
Iresident  \\  oodland  High  School  Board 
of  Education. 

WM.    M.    HYMAN, 

Secretary. 
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BRIDGES 


PORTLAND.  Ore. — Until  10  A.  M., 
May  25,  bids  will  be  rec.  by  state  high- 
way comni.,  360  Multnomah  county 
court  house,  Portland,  for  bridges  as 
follows: 

Lincoln  County — Bridge  over  Yachats 
pav.,  s.  of  Waldport,  involv.  100  cu.  yds. 
excav.,  240  cu.  yds.  concr.,  19,000  lbs. 
met.  reinf.,  150,000  lbs.  struc.  steel,  115 
ft.    trestle    superstruc. 

Lincoln  County — Bridge  over  Rocl^y 
Crk.  nea'-  OUer  Rock,  involv.  160  cu. 
yds.  excav.,  1000  cu.  yds.  concr.,  165,000 
lbs.  met.   reinf.,  745   lin.   ft.   handrail. 

Lincoln  County — Bridge  over  Del'oe 
Bay  near  Otter  Rock,  involv.  70  cu. 
yds.  excav.,  975  cu.  yds.  concr.,  160,000 
lbs.   met.   reinf.,   610  lin.   ft.   handrail. 

Tillamook  County — Bridge  over  the 
South  Fork  of  Nehalem  Riv.,  near 
Mohler,  involv.:  520  cu.  yds.  excav.,  160'J 
lin.  ft.  piling,  590  cu.  yds.  concr.,  65,000 
lbs.  met.  reinf.,  215,000  lbs.  struc.  steel, 
210  lin.  ft.  handrail. 

Plans  obtainable  from  highway  com- 
niis.  at  above  address,  or  i-om  comm. 
at  Capital  Bldg.,  Salem,  Ore.  Cert.  chk. 
or   bond,   5%. 


Filacer  county,  Cal.  -  -  Holdener 
Constr.  Co.,  2608  R  St..  Saciamento,  at 
$14,660.60  (eng.  est.  $14,788. oO)  award- 
ed cont.  by  State  Highway  Comm.  to 
const,  lein.  cone,  girder  type  bridge 
over  Auburn  Ravine,  south  of  Lincoln; 
120  ft.  long  with  clear  rdwy.  width  oi." 
24  ft. 


SAN  FRANCISCO— Application  of 
Richard  S.  Chew,  engineer,  Rialto  Bldg., 
San  Francisco,  for  a  franchise  to  const, 
a  toll  bridge  across  San  Francisco  bay, 
will  be  considered  by  the  Board  of 
Supervisors  on  June  28.  Proposed 
structure  will  have  its  westerly  ap- 
proach from  Telegraph  Hill  running 
east  to  Yerba  Buena  (Goat)  Island; 
thence  east  across  the  Island  a  rdwy. 
or  viaduct  will  be  constructed  for  a 
distance  of  4000  ft.  and  from  this  point 
easterly  for  a  distance  of  22,000  ft.  a 
bridge,  viaduct,  causeway  and  (or)  fiil 
will  be  made  to  connect  with  highways 
and  ra  1  lines.  Bridge  of  cantilever 
type,  s..€el  construction,  cone,  supports; 
100  ft.  width. 


EUREKA,  Humboldt  Co.,  Cal.  — 
Henry  Padgett,  Eureka,  at  $890  award- 
ed cont.  by  county  to  const,  culvert  and 
fill     on     old     Bald     Mountain     co.     road. 


EUREKA,  Humboldt  Co.,  Cal. — Co. 
surveyor  preparing  estimates  of  cost 
for  bridges  over  Larabee  creek  near 
Blocksburg  and  Salmon  creek  on  south 
fork  of  Eel  River. 


SANTA  ROSA,  Sonoma  Co.  Cal. — A. 
T.  Howe,  Santa  Rcsa,  at  $1469  award- 
ed cont.  by  county  to  const,  timber 
bent  bridge  at  Sta.  615  on  Jenner  to 
Mendocino  Co.  Line  Highway,  at  Tim- 
ber Cove,  5th  Super.  Dist.,  involv.  14,000 
ft.  b.  m.  lumber;  912  lin.  ft.  post  caps 
and  sills;  Other  bids:  Frank  Bryant, 
$1704;  C.  H.  Gildersleeve,  $1900;  H.  A. 
Richardson,  $2127. 


EUREKA,  Humboldt  Co.,  Cal. — Fred 
M.  Kay,  county  clerk,  will  ask  bids  at 
once  to  conPt.  wood,  steel  or  concrete 
bridge  over  Grizzly  Creek. 

SAN  LUIS  OBISPO,  Cal.— Until  June 
7,  2  p.  m.,  bids  will  be  rec.  by  J.  G. 
Driscoll,  county  clerk,  to  const,  rein, 
cone,  bridge  on  Nipomo-Guadalupe  rd. 
V^-mi.  west  of  state  highway.  Plans 
on   file  in  office   of  clerk. 


LOS  ANGELES,  Cal.— E.  G.  Perham, 
4711  Willowbrook,  sub.  low  bid  to 
county  at  $23,000  to  const,  wooden 
truss  bridge  on  Slauson  Ave.  over  Los 
Angeles   River. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
City  contemplates  bond  issue  for  $75;- 
000    for    harbor   developments. 


SAN  LUIS  OBISPO,  Cal.— Federal  en- 
gineers will  start  shortly  on  repairs  lo 
the  breakwater  at  Port  S'an  Luis;  est. 
cost,    $20,000. 


IRRIGATION  PROJECTS 


LA  MESA,  Cal. — Until  10  A.  M.,  May 
31,  bids  will  be  rec.  by  La  Mesa,  Lemon 
Grove  and  Spring  Valley  Irrig.  Dist., 
La  Mesa,  for  constr.  of  the  Murray 
Pipe  Line.  "Work  incl.  (1.  trenching 
for  approx.  3550  lin.  ft.  36-in.  by  54-in. 
deep,  incl.  backfill;  (2)  constr.  of  3550 
ft.  24-in.  pipe  line,  alternative  bids  on 
riv.  steel  pipe  and  Lock-bar  being  re- 
quested; (3)  haul  approx.  115  tons  24- 
in.  pipe  from  cars  at  La  Mesa  to 
trenchside;  (4)  fur.  and  install  fittings. 
Cert.  chk.  or  bond,  5%.  Bids  to  be  on 
blanks  furnished  by  dist.,  John  C. 
Scott,    Secy.      T.    H.   King,   chief   engr. 


LIGHTING  SYSTEMS 


UPLAND,  Cal.— City  plans  C.  I 
lighting  system  in  Second  Ave.,  bet 
C  and  12th  Sts.;  1911  act.  E.  C.  Mehl. 
city    clerk.      Protests,    June    3. 


SAN  BERNARDINO,  cal. — Harry  M 
Rouse,  San  Bernardino,  awarded  cont. 
by  city  at  $12,542  for  ornam.  lights  in 
E  St.,  bet.  5th  St.  and  Third  St.,  involv. 
No.   1500  Marbelite   posts. 


RIVERSIDE,  Cal. — City  Eng.  A.  P. 
Campbell  preparing  spec,  for  Marbelite 
lighting  system  in  New  Magnolia  Ave. 
and    Terracina   Dr. 


BERKELEY,  Alameda  Co.,  Cal.— 
City  Electrician  Frank  R.  Rae  complet- 
ing plans  for  electrolier  system  in 
Shattuck  Ave.  Emma  M.  Hann,  city 
clerk. 


MODESTO,  Stanislaus  Co.,  Cal. — F 
A.  Taggard,  Modesto,  at  $3255  awarde  1 
cont.  by  county  to  install  14  elec  • 
trolier  standards  in  courthouse  park. 
Other  bids:  A.  O.  Nash,  $3300;  Night- 
ingale Electric  Co.,  $3325.  Will  be  cast 
iron  standards. 


Carbide   Flare   Lights 

OxyAcctyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

S((5   HOWARD   STKI<:t:T 
San    PrancUro,   Cnlif. 

Douglas  6320 


GLENDALE,  Cal.— City  of  Glendale 
(by  P.  Diedrich,  plant  supt.),  sub.  low 
bid  lo  city  council  at  $10,300  for  or- 
nam. lights  in  Glenmore  Blvd.,  Corwin 
.-^ve.,   etc.,    involv.    GO   Marbelite   posts. 

FOWLER,  Fresno  Co.,  Cal. — Proceed- 
ings have  been  started  by  city  for 
electrolier  system  in  Merced  St;  stand- 
ards will  be  18  ft.  6  in.  high  of  West- 
inghouse   type,    400-c.p.    Est.    cost    $3200. 

PASADENA,  Cal.— Until  10  A.  M.,  May 
25,  bids  will  be  rec.  for  ornam.  lights 
in  Michigan  Ave.,  bet.  Washington  St. 
and  n.  city  limits.  Plans  on  file  at 
office  of  City  Engr.  W.  C.  Earle.  Bessie 
Chamberlain,  city   clerk. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  plans  installation  of  electroli'^r 
system  in  California  Dr.,  bet.  South 
Lane  and  Peninsula  St.  Jas.  J.  James, 
city  engineei". 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
June  14,  bids  will  be  rec.  by  county  for 
ornam.  lights  in  San  Gabriel  Blvd.,  east 
of  the  city  of  S'an  Gabriel,  involv.  48 
union   met.   posts;   C.    I.   No.    o46. 


MACHINERY  &  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal. — 
Until  May  31,  8  P.  M.,  bids  will  be  rec. 
by  Geo.  S.  Mouser,  Secty.,  Board  of 
Education,  2133  Allston  Way,  to  fur- 
nish one  woodworking  single  surfacsr; 
one  Meihle  vertical  press  or  equal; 
one  casting  machine  with  keyboard  and 
necessary  miscellaneous  parts.  Board 
will  sell,  at  time  of  submitting  bids, 
one  Powers  (Philadelphia)  24-in.  belt 
driven  single  surface  with  G.  E.  1800 
r.  p.  m  220-volt.  3-phase,  7.5-h.  p. 
equipped  with  rhotor  and  compensat'.r 
belting  and  counter  shafting,  no  longer 
required  for  use. 


MADERA,  Madera  Co.,  Cal. — Until 
June  S,  2  p.  m.,  bids  will  be  rec.  by  L. 
\V.  Cooper,  county  clerk,  to  fur.  one 
new  Haynes  road  grader,  f.o.b.  Madera. 
Bids  will  also  be  considered,  at  same 
time,  for  sale  of  second-hand  Haynes 
road  grader  no  longer  required  by 
county. 


OILFIELDS,  Fresno  Co.,  Cal.— Until 
May  28,  4:30  P.  M.,  bids  will  be  rec.  by 
Oil  King  School  District,  to  fur.  one 
Graham  Bros.  IVi-ton  chassis  with  140- 
in.  wheel  base,  equipped  with  dual 
wheels   and    32.\5-in.    tires. 


OILFIELDS,  Fresno  Co.,  Cal.— Until 
May  28,  4:30  P.  M.,  bids  will  be  rec.  by 
T.  A.  Riggin,  clerk,  Oil  King  School 
District,  to  fur.  school  bus  body;  ca- 
pacity 16  pupils;  to  be  installed  on  l^z 
ton  Graham  Bros,  chassis,  140-in.  wheel 
base. 


SAN  FRANCISCO.  Cal.— Fagoel  Co., 
at  $8,400,  awarded  cont.  by  Board  of 
Public  Works  to  furnish  four  and  to 
Mack  Co.,  at  $9,107.82,  to  fur.  two 
motor  busses  for  Municipal  Railway 
bus   line   on    the   Embarcadero. 


RAILROADS 


KOSEVILLE,  Placer  Co.,  Cal.— Utah 
i'onstruction  Co.,  I'helan  Bldg.,  San 
Francisco,  awarded  cont.  by  Southern 
Pacific  Co.,  to  const.  4  additional 
tracks,  each  with  capacity  of  100  cars, 
lor   receiving  purposes. 


KLAMATH  FALLS,  Ore.— Central 
Pacific  Railway  authorized  by  inter- 
state commerce  comm.  to  const,  line 
from  2  mii.  so.  of  Klamath  Falls,  Ore., 
to  Cornell,  Calif.,  36  mi.,  and  one  from 
Cornell  to  Alturas,  Modoc  county, 
Cal.,    62    mi. 
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OAKLAND,  Cal. — Key  System  Tran- 
sit Co.,  22nd  and  Grove  Sts.,  Oakland, 
will  expend  $250,000  in  const,  series  of 
.street  car  loops  in  downtown  section. 
IVIaJor  construction  follows:  small 
loops  from  8th  St.  into  P'ranklin  and 
in  !)th  St.  into  iJroadway,  $20,000;  new 
track  and  reconst.  of  another  in  8th 
St.,  bet.  Broadway  and  Washington, 
$65,000;  new  tracks  in  KUh  St.,  bet. 
Washington  to  Jeffersori,  in  Jefferson  to 
12th  with  curVes  into  Washington  and 
12tli  Sts.,  $55,000;  reconst.  Washington 
St.,  bet.  8th  and  13th  Sts..  $55,000;  re- 
const. in  13th  St.  east  of  Broadway  and 
install  crossings  at  Webster  St.,  $30,- 
1)00. 


FIRE  ALARM  SYSTEMS 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vole  bonds  of  $257,- 
000  to  finance  installation  of  central 
manually  operated  fire  alarm  system, 
fire  gongs  and  fire  alarm  boxes.  H.  G. 
IJenton,    city   clerk. 


FIRE  EQUIPMENT 


COALINGA,  Fresno  Co.,  Cal. — Until 
May  31,  5  p.  m.,  bids  will  be  rec.  by  L. 
A.  Buchanan,  city  clerk,  to  fur.  1,500  ft. 
2%-in.  double  jacket  cotton  rubber- 
lined  fire  hose  with  couplings;  deliver- 
ed f.  o.  b.  Coalinga.  Submit  samples 
with  bid.  Cert,  check  10%  req.  with 
bid. 


SACRAMENTO,  Cal. — Election  will 
be  called- shortly  to  vote  bonds  of  $67,- 
200  to  finance  erection  of  new  fire  sta- 
tion and  purchase  of  equipment.  H.  JJ. 
Denton,   city  clerk. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO— Until  June  1,  3 
p.  m.,  bids  will  be.  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  to  fur. 
class  room  supplies  and  janitorial  sup- 
plies for  school  rtept.  Lifjts  of  materials 
desired  obtainable  from  above  oftice 
on    reqi  2St. 


SAN  FRANCISCO— Until  June  1,  3 
p.  m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy.  city  purchasing  agent,  to  fur. 
•1,000  padlocks  required  for  school  dept. 
Blanks  for  Lidding  obtainable  from 
above   office   on   request. 


OAKLAND,  Cal.  —  Until  June  3,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  fur.  traffic  sig- 
nal Innterns  and  control  apparatus. 
Bond  of  $1500  req.  of  successful  bidder. 
Spec,    obtainable    from    clerk. 


RESERVOIRS  &  DAMS 


SAN  DIEGO,  Cal.— Fred  A.  Noetzli, 
Los  Angeles,  dam  const,  expert,  has 
been  called  into  consultation  by  City 
Mgr.  F.  A.  Rhodes  to  assist  in  selection 
of  typje  of  dams  to  be  erected  at  Suth- 
erland  and    San   Vicente. 


LAGUNA  BEACH,  Cal.— O.  T.  Moore 
Santa  Ana,  sub.  low  bid  to  Laguna 
Beach  Co.  Water  Dist.,  at  $29,434  for 
const.  Reservoir  No.  1,  involv.  7600  ju 
yds.  excav.,  810  yds.  reinf.  concr.,  12- 
yOO  ft.  concr  in  fioor,  14,300  sq.  ft 
framed   roof. 

Nead  Constr.  Co.,  8  Comml.  Nat'l.  Bk. 
Bldg.,  Wilmington,  low  at  $12,867  i., 
const.  Iteservoir  No.  2,  a  cin-niMf  concr 
reservoir,  involv.  2800  cu.  yds.  excav.i 
338  cu.  yds.  reinf.  concr.  in  walls,  foo'- 
ings,  etc..  6230  sq.  ft.  reinf.  concr.  in 
floor,   69C0  so    ft.   framed   roof. 


PR  ADO,  Cal. — According  to  a  ri^port 
of  J.  B.  Lippincott,  A.  L.  Sonderegger, 
Geo.  S.  Hinckley  and  Paul  Bailey,  stat;' 
engr.  in  charge  of  Santa  Ana  rivei 
survey,  the  site  at  Prado  is  more  suit- 
able for  a  $5,000,000  storage  dam  than 
any  other  available  site  in  the  Santa 
Ana  .i^iver 


OROVILLE,  Butte  Co.,  i .al.— Oroville 
— Wyandotte  Irrigation  District  auth- 
orized by  State  Dept.  of  Public  Works, 
Division  of  Water  Rights,  to  appro- 
priate waters  to  irrigate  30,000  acres. 
Construction  includes  Sly  Creek  reser- 
voir with  capacity  of  25,000  acre  ft., 
created  by  dam  175-ft.  high.  Waters 
to  be  talien  from  Lost  Creek. 


PIPE  LINES,  WELLS,  ETC. 


UPLAND,  Cal.— H,  G.  Klusmaii. 
Cucamonga,  awarded  cont.  by  city  at 
approx.  $8840  for  17,000  ft.  12-in.  cem. 
pipe  line  from  new  municipal  well  a: 
23rd  S't.  and  Mountain  Ave.  to  cit>' 
reservoir  at  i3th  St.  and  Campus  Ave", 
at  52c  ft. 


LI.N'DSAY,  Tulare  Co.,  Cal.  —  Until 
June  8,  8  p.  m.,  bids  will  be  rec.  by  E. 
\'.  Bogart,  city  clerk,  to  drill  and  case 
well  near  north  city  limits.  Spec,  on 
file   in   olfice   of  clerk. 


SEPVAGE   DISPOSAL  PLANTS 


CARMEL,  Monterey  Co.,  Cal.  —  Bids 
will  be  asked  shortly  by  city  to  pro- 
vide filter  bed  unit  to  increase  septic 
tanl<  capacity  to  serve  2500  in  place  of 
1200   as   at   present. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.— McDonald  &  Kahn, 
130  Montgomery  St.,  San  Francisco,  sub 
low  bid  to  East  Bay  Municipal  Utility 
District,  to  const.  Claremont  tunnel  3- 
mi.  in  length,  through  Alameda-Contra 
Costa  Hills.  Complete  list  of  bids  fol- 
low: (a)  lump  sum  bid,  all  bids  for 
extra  work  being  15%  with  exception 
of  Smith  Br  s..  Inc.  bidding  20%: 
McDonald    &    Kahn— (a)    $1,068,140;    (b) 

15%. 
Grier     and     Mead— (a)     $1,374,374;     (b) 

15%. 
A.   Guthrie  Co.— (a)    $1,394,337;   (b)   15% 
L'tah  Const.  Co— (a)   $1,401,573;  (b)   15% 
Betchel   &  Co.— (a)    $1,410,130;   (b)    15%. 


Contractors  Machine  Works 

See   the   New 

B.  &  C.  GR  WEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

.S7  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan  St. 
Phone  KEARNY  1885  SAN    FRANCISCO 
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Smith    Bros.,    Inc.— (a)    $1,428,576;     (b) 

20%. 
rwohy    Bros.— (a>    $1,548,062;    (bj    15%. 
Stewart    &    Welch— (a)    $1,548,507;    (b) 

15%. 
I'roject  involves  18,000  lin.  ft.  tun- 
nel excavation,  20,200  cu.  yds.  cone,  in 
tunnel  lining,  100  cu.  yds.  earth  exca- 
vation; 800  cu.  yds.  rock  excavation; 
1085  cu.  yds.  rein.  cone,  exclusive  of 
cement  and  steel;  8500  lbs.  .structural 
steel  in  pave;  107,000  lbs.  rein,  steel; 
^1.700  bbls.  Portland  cement;  doors, 
door  frames,  windows,  steel  window 
frames  and  other  wooden  parts  of 
house,  lump  sum,  19.5  sq.  ft.  of  labora- 
tory ro.f  In  place;  all  hollow  tile  in 
partitions  and  floor,  lump  sum;  electric 
conduit  system  complete,  lump  sum; 
plumbing  fixtures  in  place,  lump  sum; 
i'06,000  lbs.  steel  pipe  in  place;  three 
i)4-in.  gate  valves,  in  place;  4075  lbs. 
c.i.  pipe  in   place. 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $55,- 
■'00  to  finance  const,  of  subway  at  H  St. 
levee  crossing  and  $17,500  to  finance 
const,  of  flood  control  features  of 
Brighton  subway.  H.  G.  Denton,  city 
clerk.   A.  J.   Wagner,   city   engineer. 


WATER  WORKS 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $550,- 
000  to  finance  water  main  extension's 
and  installation  of  fire  hydrants.  H  G 
Denton,  city  clerk. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  contemplates  second  election  to 
vote  bonds  of  $225,000  to  finance  imps 
to  water  system.  Previous  election 
failed  to  carry.  Jas.  J.  James,  city  eng. 

SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $350  - 
000  to  finance  const,  of  S  additional 
nitration  beds  and  purchase  of  equip- 
ment in  connection  with  the  water  sys- 
tem. H.  G.  Denton,  city  clerk.  A.  J. 
\\  agner,  city  eng. 

MANTECA,  San  Joaquin  Co.,  Cal.  — 
Fire  Dept.  recommends  extensions  of 
water  mams  and  installation  of  addi- 
tional fire  hydrants. 

BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  Eng.  Jas.  S.  J.'imes  preparing  es- 
timates of  cost  lo  install  water  mains 
in  Easton  No.  6,  7  and  8,  west  of  Van- 
couver Ave. 


LOS  ANGELES,  Cal.— Republic  Sup- 
ply Co.,  2122  E.  7th  St.,  awarded  cont 
by  water  and  power  comm.  for  galv 
v\  rt.  steel  pipe  under  spec.  P.  A.  Adv. 
No.  W-616,  us  follows:  30,000  ft  ^- 
in.  at  $5.08  per  C  ft.,  33.000  ft  1-in 
pipe   at   $8.87   per  C   ft. 

Crane  Co.,  a2i  E.  3rd  St.,  awarded 
cont.  at  $237. oy  ea.  f.  o.  b.  San  Fran- 
cisco, with  Irt.  ahowed  for  windmills 
under  spec.   1'.    A.   Adv.   No.    615. 

LAS  MESA,  Cal.— See  'Irrigation 
Projects,"    this    issue.      Bids    wanted. 

SAN  LUIS  OBISPO  Cal.  —  County 
Waterworks  District  No.  2,  on  July  1 
will  vote  bonds  of  $35,000  to  finance 
Const,  of  water  system.  J.  G  Driscoll 
county   clerk. 

FOKT  BRAGG,  Mendocino  Co..  Cal — 
Ed.  Holmes,  chairman  of  city  street 
committee,  preparing  estimates  of  cost 
lor  additions  and  extensions  to  water 
and  fire  protection  systems. 

ARCADIA.  Cal.— Until  8  P.  M..  Mav 
lit,  bids  will  be  rec.  by  city  for  water 
system    work   and   equip,    as    follows" 

Excav.  and  backfiil  for  8-in.  C.  I.  pipe 
along  Arcadia  Ave. 

Cast  iron  pipe  (8-ln.)  class  "B",  with 
alternate  bid  for  8-in.  No.  15o  centri- 
fugal   pipe    trenohside    Arcadia   Ave 

Cert,  check  or  bond,  10%.  G  G 
Meade,  city  clerk.  G.  B.  Waison.  "city 
engineer. 


LOS  -ANGELES,  Cal— Bids  rec  bv 
water  and  power  comm.  Mav  14,  for 
gate  valves  under  spec.  W-6iy  arc- 
Grinnell  Co..  (I)  $6.43,  ^2)  $8.75,  .3) 
»!t.04;  N.  O.  Nelson  Mfg.  Co.  (1)  $6  63 
(2)  $9.07,  (3)  $9.07;  Crane  Co..  (1)  $5.S2 
(2)    $7.90,   (3)   $8.05.  ' 
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T_,AGUNA  BEACH,  Cal.  —  Peerless 
rump  Co.,  1902  E.  67th  St.,  Los  Angeles, 
sub.  low  bid  to  Laguna  Beach  Co. 
Water  Dist.  at  $1994  for  two  deep  well 
turbine  pumps.  Pacific  Pump  Work.s, 
350  Bickett,  Huntington  Park,  was  lov/ 
at  $5388  for  2  horizontal  centrif. 
pumps'. 

UPLAND,  Cal. — City  plans  installa- 
tion of  automatic  sprinkler  system  in 
Euclid    Parkway. 


YREKA,  Siskiyou  Co.,  Cal.  —  Until 
June  3,  8  p.  m.,  bids  will  be  rec  by 
U.  F.  Brown,  city  clerk,  to  fur.  f.  o.  b. 
Yreka:  „        ■,  t 

780  ft  10-in.  double  riveted  soilproof 
pipe,  12-gauge,  in  30-ft.  lengths;  20  ft. 
10-in  d-uble  soilproof  pipe,  12-gauge 
in  26-ft.  lengths;  one  10-in.  to  8-in. 
double  riveted  soilproof  reducer  12- 
gauge;  one  8-in.  double  riveted  soil- 
proof  elbow,  12-gauge,  3S-deg;  thirty 
10-in  Davton  couplings;  one  8-in.  Day- 
t  n  coup'ling;  six  10-in.  O  D  double 
strap  saddles,  %-in.  tap;  six  corpora- 
tion cocks  %-in.  (Crane  or  Mueller). 
1  ipe  to  be  used  with  Dayton  couplings. 

See  call  for  bids  under  officUil  pro- 
posal section  in   this  issue. 

SAN  DIEGO,  Cal. — City  plans  to  imp., 
under  1911  act,  C  and  28th  Sts.,  involv. 
29,400  sq.  ft.  paving  with  3-in.  asph. 
concr.  base  and  2-in.  asph.  concr.  top; 
153,014.6  sq.  ft.  paving  with  5-in.  Port- 
land cem.  concr.,  590.79  lin.  ft.  cem. 
concr  curb;  300  sq.  ft.  cem.  concr.  side- 
walk; 2580  lin.  ft.  of  6-in.  C.  I.  water 
main;  80  lin.  ft.  of  10-in.  C.  I.  water 
main;  SO  lin.  ft.  of  4-in.  C.  I.  water 
main:  3125.8  cu.  yds.  embank,  195  lin. 
ft  of  12-in  D.  S.  cem.  concr.  pipe. 
4  6-in.  2-way  fire  hydrants,  40  %-in. 
water  serv.,   4   curb   inlets;   1911   act. 

LAGUNA  BEACH,  Cal. — Bids  rec.  by 
Laguna   Beach   County   Water   Dist.    for 

(1)  two   deep   well  turbine   pumps,    and 

(2)  two  centrif.  horizontal  pumps,  are. 
(I)  Byron  Jackson  Pump  Co.,  $2,120.o0: 
Frank  J.  Kimball  Co.,  $2260;  Peerless 
Pump  Co.,  $2342;  Pac.  Pump  Co.,  $2400; 
Pomona  Mfg.  Co.,  $2478;  (2)  Pac.  Pump 
Co.  $4.i88;  Fairbanks,  Morse  &^  Co-' 
$6708;  Smith,  Booth,  Usher  Co.,  ^6904; 
DeLaval  Steam  Turbine  Co.,  $iOOO; 
Fluor   Constr.   Co.,   $7300. 

SACRAMENTO,  Cal.— United  States 
C  I.  Pipe  &  Foundry  Co.,  Monadnock 
Bldg.,  San  Francisco,  at  $3480. b9 
awarded  cont.  by  city  to  fur.  c.  ;. 
water   pipe   and   fittings. 

SA.N  FRANCISCO  —  Finance  Com- 
mittee of  Bd.  of  Supervisors  recom- 
mends $65,000  appropriation  to  extend 
high  pressure  v/ater  system  in  soutn- 
ern   section   of   city. 


PLAYGROUNDS   AND   PARKS 


FRESNO,  Fresno  Co.,  Cal. — Board  of 
Education  petitions  city  council  to  closo 
B  St  bet.  Lincoln  school  and  school 
annex;  proposed  to  improve  school 
grounds,  involving  considerable  land- 
scape work. 

SACRAMENTO,  Cal.  —  City  will  call 
electicn  shortly  to  vote  bonds  of  $75,- 
000  for  imps,  of  lands  in  eastern  sec- 
tion of  city  for  park  purposes  in  ad- 
dition to  $375,000  to  purchase  for  park 
purposes  a  tract  of  land  adjoining 
Southern  Pacific  Station  at  H  and  I, 
5th  and  6th  Sts.  A.  J.  Wagner,  city 
eng.  H.  G.  Denton,  city  clerk. 


SEWERS  &  STREET  WORK 


SANTA  BARBARA.  Cal.— City  Eng'. 
Moore  will  start  spec,  at  once  to  imp. 
East  Blvd.  from  State  St.  to  Booth  s 
Point;  60  tt.  rdwy.  with  28-ft.  walk; 
est.    cost,    $490,000. 

RED  BLUFF,  Tehama  Co.,  Cal.— City 
Eng  W.  F.  Luning  making  surveys  to 
pave  portions  of  "Washington,  Pine, 
Oak   Sts.,   etc. 

OAKLAND,  Cal.— City  will  ^  start 
proceedings  at  once  to  repave  Grand 
Ave  bet  Euclid  Ave.  and  Mandana 
Blvd.;  est.  cost,  $45,000.  W.  W.  Har- 
mon, city  engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Conners,  Hansen  &  Ede,  Santa  Rosa,  at 
$11.40,  sq.  ft.  awarded  cont.  by  county 
to  pave  approx.  1.1-mi.  of  Dutton  Ave., 
concrete  pavement.  Other  bids:  R  Press 
Smith,  $11.85;  A.  T.  Howe,  $11.95;  R. 
Johnson,  $12.25;  Proctor  and  Cleghorn, 
$14.48. 
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OAKL.-^ND,  Cal.— Until  May  27,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portion.s 
of  76th  Ave.  and  Foothill  Blvd.,  involv. 
grade;  pave;  curbs,  gutters,  walks; 
corru.  iron  and  cone,  culvert.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.   W.    Harmon,   city   eng. 


OAKLAND,  Cal.— Until  May  27,  j2 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Ney  Ave.,  bet.  75th  and  82nd  Aves.,  in- 
vo'v.  grade;  curb?,  gutters,  pave.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
W.    W.   Harmon,   city   eng. 


SANTA  MONICA,  Cal. — Griflith  Co  , 
502  L.  A.  Ry.  Bldg..  Los  Angeles, 
awarded  cont.  by  city  at  15c  sq.  ft.  for 
asph.  concr.  pave,  and  5c  sq.  ft.  for 
grade,  in  2nd  St.,  bet.  Santa  Monica 
Blvd.    and   California   Ave. 


ALHAMBRA,  Cal. — City  Eng.  H.  E. 
Blake  preparing  spec.  to  imp.  Los 
Higos  St.,  bet.  Garfield  Ave.  to  Sierra 
Vista    Ave.,    involv.    5-in.   asph.   concr. 

SANTA  BARBARA,  Cal. — Geo. 
Simpson  Co.,  Olson  Bldg.,  Burbank, 
awarded  cont.  by  city  at  $10,760  to  imp. 
Mountain  Ave.,  bet.  Sola  St.  and  Mich- 
eltorena  St..  etc.,  involv.  IVz-in.  asph. 
concr.  w.  s.  5-in.  cem.  concr.  base, 
comb,  curb  and  gut.,  concr.  driveways, 
6-in.  vit.  sewer,  hse.  conn. 


SACRAMENTO,  Cal.— H.  H.  Parker, 
1045  41st  St.,  Sacramento,  awarded 
cont.  by  city  to  const,  cone,  walks  in 
portions   of  45th  St. 

ALHAMBRA,  Cal. — City  plans  5-in. 
asph.  concr.  pave,  in  intersection  of 
8th  and  Shorb  Sts.,  and  portions  or 
other  Sts.,  incl.  curb,  6-in.  gut.,  3^-in. 
walks;  1911  act.  Protests.  June  1.  R. 
B.   Wallace,  city  clerk. 


S\NTA  MONICA,  Cal. — Griffith  Co. 
502  L.  A.  Ry.  Bldg.,  Los  Angeles,  sub. 
low  bid  to  city  at  15c  sq.  ft.  for  asph. 
concr.  pave,  and  5c  sq.  ft.  for  grade,  for 
imp.  of  2nd  St.,  bet.  Santa  Monica  Blvd. 
and  California  Ave. 

EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer-Fra.'^er  Co  ,  Eureka,  at  $12,395.24  (2 
sections)  awarded  cont.  by  county  to 
pave  1339  ft.  Areata  Rd.  from  Hub- 
bard's store  toward  Eureka,  $3.18  lir». 
ft.;  and  second  unit,  3904  ft.  at  $2.63 
iin.   ft. 

GLENDALE,  Cal.— City  plans  sewers 
in  Sewer  Dist.  No.  5.  incl.  Chevy  Chase 
Dr.  Adams  St.,  Park  Ave.,  Cedar  St., 
Everett  St.,  Mayle  St.,  and  other  Sts.. 
involv.  8-in.  vit.  main  sewer,  6-in.  hse 
conn..  6-in.  class  "B"  C.  I.  water  pipe. 
4-in.  valves,  serv.  piping,  etc.;  1911  act. 
John  F.  Johonsen,  city.  engr.  A.  J.  Van 
Wie,   city   clerk.      Protests.   May    27. 

MONTEREY,  Monterey  Co.,  Cal. — 
Clark  &  Henery  Constr.  Co.,  Chancery 
Bldg,  San  Fra.ncisco,  at  $57,548.75 
awarded  cont.  by  city  to  imp.  Park 
Ave.,  bet.  Del  Monte  Ave.  and  Fremont 
St.,  and  Ocean  Ave.  from  Del  Monte 
Ave.  to  Fremont  St.,  involving  grade. 
IV^-in.  asph.  cone,  surface  on  3i^-in. 
asph.  cone.  base.  cone,  curbs,  gutters 
and  sidewalks,  catchbasins  with  12-in. 
cem.  culverts,  cone,  headvvalls.  6-in. 
vit.  salt-glazed  ironstone  pipe  sewer, 
ten  4-in.  wyes,  ten  4-in.  house  connec- 
tions etc.  Other  bids:  San  Jose  Pav- 
ing   Co.,    $60,688.75;    eng.    est.,    $60,000. 

NORTH    SACRAMENTO,    Cal.  —  City 
Eng.    J.    N.    Bidwell    completes    spec,    to 
pave   with  asph.   cone.  El  Camino,   Red 
v/ood.    Stanford   and   Cedar  Aves. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  June  7,  11  A.  M..  bids  will  be  rec. 
by  Henry  A.  Pfister.  county  clerk,  to 
imp.  Florence  Ave.  in  Sup.  Dist.  Nos.  2 
and  3.  Deposit  of  $1  req.  for  spec,  ob- 
tainable from  County  Surveyor  Robt. 
Chandler. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
J.  E.  Johnston,  Stockton,  at  $12,176. 
awarded  cont.  by  city  to  imp.  North 
Sutter  St..  from  Hampton  St.  to  Mont- 
erey Ave.,  involv.  grade,  constr.  con- 
crete curbs,  gutters,  side'wUlks  and 
roadway,    sanitary    sewer    system,    etc. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Kaiser  Paving  Co.,  Amer.  Bank  Bldg., 
Oakland,  at  $8,764,  awarded  cont.  by 
supervisors  to  rock  and  oil  in  Division 
No.  21,  bet.  Martinez  and  Peyton.  Mrs 
E.  E.  O'Brien.  Martinez,  at  $10,915, 
awarded  cont.  to  grade  and  gravel  Di- 
vision .\o.  25.  Marsh  Creek  rd..  and  C. 
W.  Wood,  Manteca,  at  $21,329.98.  to 
oil  and  rock  reads  in  Division  No.  41, 
Lone  Tree   section. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Ross  L.  Calfee,  engineer,  221  South 
22nd  St.,  Richmond,  preparing  spec,  for 
sewer  mains  in  block  east  of  Norvell 
St.,   bet.  Lincoln  and  Everett  Sts. 


SALINAS,  Monterey  Co.,  Cal.— Until 
June  7,  bids  will  be  rec.  by  T.  P.  Joy, 
county  clerk,  to  oil  4  mi.  of  road  from 
State  Highway  to  Spreckels  and  from 
Spreckels  to  Hilltown.  Est.  cost  $5000. 
Spec,  obtainable  from  County  Surveyor 
Howard    Cozzens. 


SAN  FRANCISCO  —  Finance  Com- 
mittee of  Board  of  Supervisors  in  1926- 
27  budget  recommends  expenditures  for 
street  imps,  as  follows:  Bay  Shore 
highway.  §135,000;  Ocean  Shore  high- 
way, $45,000;  Bernal  cut,  $135,000; 
.Market  extension,  $90,000;  Third  St., 
Berry  to  Eighteenth,  $67,500;  Mission, 
viaduct,  $12,600;  Grand  View  Ave..  $45.- 
000;  Turk  St.,  Masonic  to  Willard.  $36,- 
000;  Masonic  Ave.,  McAllister  to  Turk, 
$6480;  Harrison  St..  Sixth  to  Eleventh, 
$29,700;  Telegraph  Hill  Blvd.,  $13,500; 
Vermont  St.,  Twentieth  to  Twenty- 
second.  $20,518;  San  Jose  Ave..  Cotter 
to  Monterey  Blvd.,  $27,000;  Silver  Ave. 
widening,  $22,500;  Southern  Heig'hts 
diagonal,  $9000;  Portola  drive.  Twenty- 
fourth  to  Laguna  Honda.  $18,000;  Cali- 
fornia St.,  Powell  to  Mason,  Leaven- 
worth to  Hyde,  $14,400;  Garfield  St.. 
Junipero  Serra  Blvd.  to  Grafton  Ave., 
$18,000;  Capitol  Ave..  Montana  to  Lake 
View.  $9000. 


SANTA  BARBARA,  Cal. — Bids  will 
be  asked  shortly  by  Owen  H.  O'Neill. 
Howard-Canfleld  Bldg..  to  pave  approx. 
264.000  sq.  ft.  of  Sts  in  Samarkand 
Hills   subdivision;    est.    cost.   $50,000. 


NORTH  SACRAMENTO,  Cal. — City 
will  ask  bids  shortly  for  approx.  240,- 
000  sq.  ft.  paving  in  Del  Paso  Blvd. 
Details  of  this  work  will  be  published 
when  date  for  opening  bids  is  set.  N. 
J.  Bidwell,  city  engineer. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Granite  Const.  Co.,  Watsonville.  at  $49,- 
936  awarded  cont.  by  county  supervis- 
ors to  pave  various  roads.  J.  H.  Con- 
nor, Monterev,  $54,905  onlv  other  bid- 
der.    Eng.  est.   $60,000. 


VALLEJO,  Solano  Co.,  Cal. — Proceed- 
ings have  been  started  by  city  to  imp.: 
George  St.,  bet.  Sonoma  and  El  Do- 
rado Sts.,  3  blocks;  Sacramento  St.,  bei. 
Louisiana  and  Indiana  Sts.,  2  blocks; 
Louisiana  St.,  bet.  Marin  and  Sutter 
Sts..  2  blocks;  Branciforte  St..  bet. 
George  and  Virginia  Sts..  1  block; 
Marin  St..  bet.  Louisiana  and  Ala- 
bama Sts..  1  block.  T.  D.  Kilkenny. 
city  engineer. 


CALIFORNIA — Tentative  apportion- 
ment of  $2,000,000  for  road  imps,  in  Na- 
tional I'arks  and  Monuments  announced 
by  the  Dept.  of  the  Interior,  include: 
Yosemite,  Calif.,  $425,500  to  continue 
paving  from  El  Portal  to  Yosemite  Vil- 
lage and  for  roads  on  valley  floor; 
Lassen  Volcanic  National  Park,  $100,- 
000  to  continue  road  const,  around  Las- 
sen Peak;  Sequoia  National  Park,  Calif. 
$90,000  to  reconst.  and  surface  Generals' 
Highway  through  to  Giant  Forest; 
Mount  Rainier  National  Park.  Wash- 
ington state,  $165,000  principally  for 
partial  construction  of  west  side  high- 
way. 

NEWMAN,  Stanislaus  Co..  Cal. — 
Sykes  &  Allen  of  Patterson.  Cal..  at 
$1.20  cu.  yd.  awarded  cont.  by  city  to 
lur.   600  cu.  yds.   gravel   for   st.   imus. 
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OJAI.  Cal.— Until  8  P.  M..  June  14. 
bids  will  be  lec.  by  city  for  sewers  in 
Signal  St.,  bet.  Santa  Ana  St.  and 
Grand  Ave.,  Ventura  Ave.,  bet.  Santa 
Ana  and  Sumner  Sts.,  and  portions  of 
other  Sts.,  involv.  vit.  pine  sewer,  C.  I. 
pipe,  wrt.  iron  pipe,  reinf.  conor.  piers. 
1  h.,  tees,  sewag-e  disposal  plant  con- 
sisting of  sand  filter  beds,  concr.  re- 
taining walls,  brick  m.  h..  centrifugal 
sewage  ejector  numps.  elec.  motors,  etc. 
1911  and  1915  acts.  Lena  D.  Conklin, 
city  clerk.  Plans  prepared  by  City 
Kngrs.  Waud  and  Consuuting  Engr. 
Dan  S.  Miller  of  Long  Beach. 


SANTA  BARBARA.  Cal. — C.  T.  Rich- 
ardson. .'i2!>  K.  Haley  St..  awarded  con*^. 
city  at  $4910  to  imn.  Salispnedes  St., 
bet.  Anapamu  and  Victoria  Sts.:  1%- 
in.  asph.  concr.  w^.  s.  on  .'S-in.  cem.  concr. 
base,  combined  curb  and  gut.,  concr. 
driveways,  one-course  cem.  walk.  6-in. 
vit.  hse.  conn.,  curb  removed,  etc.;  195 1 
act. 


RAN  BERNARDINO.  Cal. — Until  7:30 
P.  M..  .lune  7.  bids  will  be  rec.  to  imp. 
under   1911    Act: 

2.'ith  St..  bet.  E  and  F  Sts.:  cement 
walks,   curbs.   4-in.   concr.   pave. 

18th  St..  bet.  Sierra  Way  and  Arrow- 
head   Ave.:    4-in.    concr.    pave. 

Edelen  St..  bet.  Mountain  View  Av«> 
and  Arrowhead  Ave.:  4-in.  cem.  concr 
pave. 

Pear  St.  bet.  227.2.';  ft.  so.  of  Ponlnr 
St.  and  "Walnut  St.:  curbs,  gut..  4-in. 
oil   mac    pave. 

Sierra  Way.  bet.  37th  and  40th  Sts  : 
curbs,  walks.  5-in.  concr.  pave..  10-in. 
vit.  sewer,  one  f.  t..  3  m.  b..  fi9  4-in. 
conn  sewers,  convert  one  f.  t.  into  n. 
h. 


SAN  BERNARDINO.  Cal.— Until  7:30 
P.  M..  June  7.  bids  will  be  rec.  bv  citv 
for  10-in.  vit.  sewer  compl.  in  Sierra 
Way.    bet.    37th    and    40th    Sts. 

.  LINCOLN  AND  WHITE  PINE  COUN- 
TIES, Nevada — Dodge  Bros.,  Fallon, 
Nevada,  at  $60,539.48  awarded  cent,  by 
State  Highway  Comm.  to  grade;  const, 
structures  and  placing  surface  ma- 
terial bet.  Dutch  John's  and  7  mi.  north 
of  county  line,  22.48   mi.   in   length. 

EL  CENTRO,  Cal. — County  plans  38 
mi.  highway  of  5-in.  to  6-in.  pavement 
from  2%  mi.  east  of  Bond  Corner 
Store  to  Seeley,  via.  Calexico.  Est.  '^ost, 
$600,000.  Paul  E.  Kressly.  H.  W.  Hell 
man  Bldg..  Los  Angeles.  Protest  hear- 
l^ng,  June  7. 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Until  May  31,  8  p.  m.,  bids  will  be 
rec.  by  A.  M.  Morris,  city  clerk,  to 
const,  approx.  50,000  ft.  6-in.  vit.  sew- 
ers in  various  sts.  Plans  obtainable 
from  Ross  L.  Calfee,  consulting  engin., 
221    S    22nd    St.,    Richmond. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
May  24,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  imp.  Florence  Ave.,  bet.  South 
Park  and  Vermont  Ave.,  and  other  sts., 
involv.  32,955  cu.  yds.  cut,  385  cu.  yds. 
fill,  542,757  sq.  ft.  8-in.  concr.  pave, 
with  10-in.  expan.  .its.,  24,221  sq.  ft. 
3-in.  asph.  concr.  base,  2366  sq.  ft.  re- 
mod,  with  2-infl  rock  and  oil  surf., 
14,485  ft.  unplas.  curb,  205,332  sq.  ft. 
one-quarter  walk,  371  sq.  ft.  gut.,  cem. 
pipe  storm  drain,  6620  ft.  hse.  conn, 
san.  sewer,  ornam.  lights.  Remove  6150 
ft.  curb.  21,900  sq.  ft.  walk,  20,200  sq. 
ft.  asph.  concr.  pave.,  900  sq.  ft.  gut.. 
1900  sq.  ft.  asph.  concr.  w.  s. 

Rrsanna  St.,  bet.  Riverside  Dr.  and 
800  ft.  n.  e.  from  Rinple  St.:  8988  c.  y. 
out,  247  c.  y.  fill.  208,965  s.  f.  5-in.  concr 
pave,  with  7-in.  expan.  .it.  on  centre 
line,  5150  ft.  light  unplas.  curb,  23,997 
s.  f.  one-course  cem.  w-alk  storm  drain, 
san.  sewer.  5830  ft.  hse.  sewers.  Re- 
move 410  ft.  curb  and  615  s.  f.  walk. 


LONG  BEACH.  Cal. — Until  9  A.  M.. 
May  25,  bids  will  be  rec.  to  imp.  under 
1911  Act:  Ocean  Blvd..  bet.  49th  P). 
and  n.  e.  prolongation  of  52nd  PI.; 
curbs,  v/alks;  Ocean  Blvd..  bet.  Ala- 
mitos  Ave.  and  so.  prolongation  of  20th 
PI.:   curb,   gut.,   asph.,   concr.   pave.,  c.   b. 


CULVER  CITY,  Cal.— Until  8  P.  M., 
May  24.  bids  will  be  rec.  to  imp.  Del 
Rey  Blvd.,  etc.,  involv.  grade,  pave., 
curb,  walk,  culv.,  c.  b.  Plans  obtain- 
able from  city  eng.  H.  O.  Hanford. 
Cert,  check  or  bond,  10%.  Nellie  Brown 
Haus,    city   clerk. 


MENDOCINO  COUNTY.  Cal.— T'ntil 
June  2,  10  A.  M.,  bids  will  be  rec.  hy 
C.  H.  Sweetser.  dist.  eng..  U.  S.  Bureau 
of  Publio  Roads.  9  Main  St..  San  Fran- 
cisco, to  grade  Covelo  Section  of  Men- 
docino Pass  .N'at'l,  Forest  Rd.,  16.3  mi. 
in  length,  involv.  58  acres  clearing;  24.- 
000  sta  vds.  overhaul:  130000  cu.  yds. 
unclassified  excavation:  7714  lin.  ft, 
corru.  metal  pipe;  3  spans  lf)g  bridrc 
Seo  onll  for  hiil.w  iiniler  ofllrinl  pr<>poKal 
Nertion    in    thlM    iNKiie. 


LOVG  BT^.ACH  r-al. —Until  9  A.  M. 
Mav  95.  bids  will  bp  rec.  to  imp.  Bur- 
nett St..  bet.  Harrison  Ave.  and  n.  nro- 
l^neation  of  Bc'lf  Ave.,  etc.  fPump 
Dist.  No.  fi).  =nvolv.  vit.  p'ne  sewer,  m. 
»'..  centrifugal  pumps.  plec.  motor"--, 
force  main  of  C  I.  nipo.  vit.  h^^e. 
conn.;  1911  s^ct.  R.  D.  Van  Alstine,  city 
engineer. 


MONTEREY.  Monterev  Co..  Cal.— A-s 
nreviously  reported,  contract  awarded 
bv  city  to  '"'lark  •%•  H^nerv  Constr.  Co  . 
'^hancerv  Bldg..  .S'an  Franc'sco.  at  $.t7  - 
548.75  to  imn  nortions  of  Park  and 
Ocean  Aves.  Unit  bids  are:  161.400  sn. 
ft.  asph.  cone.  pave..  $.2275  sq.  ft.:  8100 
lin.  ft.  cone,  ctirh-giitter.  $1.10;  ."2,Ono 
«n.  ft.  cone.  walk«.  S.19;  255  lin.  ft.  6- 
in.  sewer.  SI. 50:  250  lin.  ft.  4-in.  hsf. 
sewers.  $1.25;  1  inspection  hole.  $16: 
ten  4-in.  ■vvye  branches.  $1.50  ea. ;  1 
corru.  iron  culvert.  $178.50;  28  s.  w. 
crossings.  12  ft.  wide.  *20  ea. ;  4  s.  w. 
crossings.  16  ft.  wide.  S24  ea. ;  1  s.  w. 
crossing.  18  ft.  widp.  $27;  1  s.  w.  cross- 
ine  20  ft.  wide.  $30;  1  s.  w.  crossing. 
73-ft.  5-in.  wide  $117.50;  2  catchbasins. 
$70  ea.-  70  lin.  ft.  12-in.  cem.  pipe  cui- 
vert.    $2.50    lin.    ft. 


RAVT-A  CPTT7.  Santa  Cruz  Co..  Cal. — 
T^ntil  Ma-"  '7.  9  A.  AT.,  bid's  w>11  bo  rpo. 
bv  S.  \.  Fi'!»ns  citv  clork.  (■3«6-C'»  to 
i'vip  "V^ii-.o  «t.,  hpt  Mission  and  Locust 
.Rtc  in-<'olv.  grade:  5-in.  bvd.  core 
j'over^ent:  bvd.  c«>m.  cone,  curbs.  xvalk<3: 
v'*-.  flmr  nin''  sewfr  laterals:  6-in.  \-\t 
clav  nine  mqin  san.  se-vverc;;  manholon;: 
T^'ater  s«Tvir"»  oonrioot  ions  ptc.  I'll! 
Aot.  Cert  '>heck  10%  nayable  to  citv 
req.      .Iks.    K.    .Tames,    city    eng. 

fiv^'  DTEGO.  Cal — King  S.  Heath, 
c..n  D'."o.  sub.  low  bid  to  citv  at  <'*?.- 
O" '  to  iirin.  N'^Avton  Ave.,  involv.  I''?- 
517..'^''  !"••  't  5-in.  con'^f  pave..  ifi.PflP 
so.  ft.:  144s. in  s".  ff.  walk.  20c  so.  ft  : 
162.42  ft  curb  6nn  ft.;  35  %-in.  water 
serv     conn..    $16    each. 


COT-o-  \.  r'al. —  A.  T.  Tngalls.  Ifi0.l 
W.  SOth  S't  .  TjOo  Angeles,  sub.  low  bid 
t-^  citv  at  $43,050  to  iriin.  9th  St.,  Bell. 
Vicentiii  Ave.,  and  <^*h  «t  .  involv.  1^.- 
2.';o  cu.  yds.  excav.  ''98  S8P  sq.  ft.  R-in 
oil  mac  nave..  39.725  sq.  ft.  walk.  1S- 
600  ft.  curb.  19.188  so.  ft.  gut..  '•« 
concr.  curb  Inlets.  2  intake  boxes,  5nn 
rt.  4-in  vit.  sewer.  24  ft.  8-in  vit 
sewer.  200  ft.  10-in.  coner.  nine.  31  f1. 
8-in  corr.  iron  pipe.  34  ft.  30-in.  concr. 
pipe.   2   concr.   headwalls. 


T^APTFir  GROVE.  Monterev  Co..  Cal. 
—nark  &  Henery  Constr.  Co..  Chan- 
cery Bldg..  San  Francisco,  at  $34,982.45 
owpided  cont.  bv  citv  to  imn.  Ligb"- 
bnuse  Ave.,  bet.  ]9th  and  .Alder  Sts.. 
invnlv.  grade;  2'A-in.  ^sph.  cone.  base. 
lV..-in.  asph.  cone,  s-irface  pavement; 
cone,  curb  and  gutters;  10  corru.  iron 
culv'-i-ts:  4  catchbasins.  Other  bids: 
A.  Teichert  K-  Son.  $39,295.60;  San  Jose 
Po,.i.-,,v  c,o..  $38,109.  Eng.  estimate. 
$35,000.  ' 


S.\N  DIEf^O.  Cal. — Fred  AV.  Steffgen. 
221  Spreckels  Bldg.,  sub.  low  bid  to  city 
at  $43,447  to  imp.  across  municipal  tide- 
lands  at  foot  of  Front,  First  and  Third 
Sts..  IR-in.  to  54-in.  concr.  pii^c  incl. 
some  ATasse.v  pipe,  c.  b.,  redwood  lun-i- 
ber,  etc. 


SACRAMENTO.  Cal.  —  McGillivray 
Const.  Co..  4th  St.  and  5th  Ave.,  Sacra- 
mento,  awarded   cont.   by   city   to   imp.: 

Sfith  St..  from  H  to  J  Sts.,  involv. 
grudo,  a -in.  asph.  cone,  surface:  con^. 
curbs  and  gutt(>rs,  c.  i.  drains.  vit. 
sewer,  4-in.  tile  drains,  cone,  manholes, 
etc. 

Portions  of  35th  St.  and  Santa  Vnev! 
Way.  involv.  grade,  4  and  5-in.  aspli. 
cone,  pave,  ctmc.  curbs  and  gutters.  4- 
in.  tile  drains,  c.  i.  drains,  vit.  sewer 
pipe,   cone,   manholes,   etc. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  f2082)  to  Imp.  portions  of  11th. 
12th,  13th  Aves.,  etc.,  involv.  cone.  curb, 
gutters;  C.  I.  drains  with  vit.  sewer 
connectiens;  reset  C.  I.  drains;  vit. 
sewers;  cone,  manholes;  cone,  walks: 
grade;  asph.  cone.  pave.  1911  Act.  Bond 
Act  1915.  Pr-tests  Mav  27.  H.  G.  Den- 
ton, city  clerk.   A.  J.  Wagner,  city  eng-. 


LOS  ANGELES,  Cal.— County  declares 
inten.    to   Imn; 

C.  I.  No.  363.  Centre  St..  bet.  Ingle- 
wood  and  Hawthorne  Aves..  0.64  ml., 
involv.  4791  c.  v.  excav..  49.870  sq.  ft. 
2-in.  Willlte.  49.870  sq.  ft.  3-ln.  a.  c. 
base.  52.571  sq  ft.  5-ln.  d.  g.  sub-base. 
48  ft.  curtain  wall.  160  so  ft.  8-ln. 
cross-gut.   Est.   cont.   price.   $16,073. 

C.  I.  No.  554.  Seville  Ave.,  betw.  Olive 
St.  and  n.  boundary  of  South  Gate.  0.2 
mi.,  involv.  1096  c  v.  excav..  1994  ft. 
curb.  1899  so.  ft.  walk.  1780  sq.  ft.  gut., 
2026  ft.  curtain  wall,  37.548  so.  ft.  concr 
pave..  1975  ft.  8-in.  cem.  main  sewer, 
10.T  ft.  8-in.  cem.  lateral,  800  ft  6-in. 
hse.  conn..  3  fl.  m.  h..  3  m.  h..  n2)  4 
jet.  Cham.  Est.  contr.  price  $14,716. 


.STOREY  COUNTY.  Nevada— J.  V. 
Tedford.  Fallon.  Nev..  at  $19fi89 
awarded  cont.  bv  State  Highwav 
Comm.  for  surfacing  material  on  5.40 
mi.  from  west  county  line  to  Virginia 
Citv. 

MARTINEZ.  Contra  Costa  Co..  Cal.— 
E.  E.  O'Brien.  Martinez,  at  $10,915  sub. 
low  bid  to  CO.  for  rd.  -wk.  in  Division 
No.  25.  Other  bids:  C.  A.  Bruce  *  Son. 
$10,929;  Willard  and  Vlasatti.  $11. Sg.'?; 
Geo  J.  Frate.s.  $11,703;  C.  W.  Wood. 
$11,767. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Kaiser  Paving  Co..  American  Bank 
Bldg..  Oakland,  at  $8764  subm.  low  bid 
to  CO.  to  grade  and  pave  In  Division 
No.  21.  Other  bids:  M.  S.  Sullivan.  $8609 
Chid  withdrawn):  Peres  Bros..  J9170: 
Geo.  A.  Frates.  $9535:  A.  J.  Grier.  $9925 
Hutchinson  Co..  $11,310. 


O.AKLAND.  Cal. — City  declares  Inten. 
to  sewer  Wood  St..  bet.  22nd  St.  and 
north  termination  and  portion  of 
sewer  right-of-way  adjacent  to  Wood 
St.,  includ.  cone,  and  plank  founda- 
tions: cone.  Jackets;  manholes;  catch- 
basins and  conduits.  1911  Act.  Pro- 
tests June  3.  Eugene  K.  Sturgis.  city 
clerk.      W.   W    Harmon,   city   engineer. 


WHITTIER.  Cal.— Gritnth  Co..  502  L. 
A.  Ry.  Bldg..  Los  Angeles  ,  awarded 
cont,  by  city  to  imp.  Comstock  Av^ . 
bet.  Bailey  and  Philadelnhia  Sts..  and 
Magnolia  .Ave.,  bet.  Hadley  St.  and  s. 
w.  city  limits.  Unit  bids  are:  Com- 
stock Ave.:  2.5c  grade.  20c  pave.  55c 
beavv  curb.  45c  light  curb.  15c  walk, 
25c  driveways,  $150  culv..  $3500  lieht 
svs.  and  Magnolia  .Ave.:  3.5c  grade,  17c 
pave    45c   light   curb. 


CULVER  CITY.  Cal.— Warren  Const. 
Co.  2221  E.  25th  St..  Los  Angeles, 
awarded  cont.  by  city  at  $89,735  to  imp. 
Washington  Blvd..  bet.  Hughes  Ave. 
and  Overland  Ave.,  etc..  involv.  2-in. 
AVarrenite  pave,  on  6-in.  bitum.  concr. 
pave..  2-in.  Warrenite  w.  s.  curb.  walk. 
c.  b..  12-in.  reinf.  concr.  pipe  storm 
drain.  This  firm's  previous  bid  (Apri' 
19)    was    $90,856.15. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
City  petitioned  to  macadamize  Moun- 
tain View  Ave.  Council  favors  cone. 
I>avement.  Referred  to  City  Eng.  Jas. 
K.   James  for  report. 


ALH.AMBRA.  Cal. — City  plans  sewers 
in  Meridian  Ave.,  bet.  Norwood  PI.  and 
lot  122.  Tr.  5931.  and  portions  of 
Hampden  Terrace,  Ross  Ave.,  Midwick 
Dr..  Grand  View  Dr.,  Alta  Vista  Dr.. 
Park  View  Dr.  and  other  Sts.:  8-in.  to 
12-in.  vit.  sewer,  4-in.  wye  branches, 
m.  h.,  f.  t..  jet.  chani.,  etc.:  1911  act. 
Protests,  May  31.  R.  B.  Wallace,  city 
clerk. 


SAN'  JOSE,  Santa  Clara  Co.,  Cal. — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  S'ts..  San  Jose,  awarded  cont. 
by  cit.v  to  imp.  i-^anta  Teresa  St.,  bet. 
Santa  Clara  and  Julian  Sts..  involv. 
grade,  I'^-ln.  Warrenite-Bithillthic 
surface  on  3-in.  bituminous  cone,  base 
hydraulic  cem.  cone,  curbs,  gutters  and 
storm  water  drains.  lO-in.  vit.  pipe 
sewer,  8-in.  vit.  pipe  drains,  4-in.  vit. 
pipe  sewer,   etc. 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Mav  24,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lvnch.  city  clerk,  (2965)  to 
imp.  Third  St.,  bet.  Martha  and  Keyes 
Sts.,  involv.  grade:  11/2 -in.  Durite  asph. 
cone,  surface  on  3-in.  asph.  cone,  base; 
hyd.  cone,  curb,  gutter,  walks:  4-in.  and 
6-in.  vit.  house  sewer  drains:  1911  Ac*, 
Bond  Act  1015.  Cert,  check,  10%  pay- 
able to  city  req,       Wm.   Popp,  city  en^-. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
June   1,   bids   will   be   rec.    to   imp.: 

26th  and  Schley  Sts.,  Involv.  62.912.51 
sq.  ft.  5-in.  cone,  pave.,  2186.58  sq.  ft. 
cem.  walk,  589.09  ft.  curb.  869.9  cu.  yds. 
excav.,  67.5  cu.  yds.  embank.,  131.3  ft. 
12-in.  d.  s.  cem.  pipe,  2  c.  b. 

University  Ave.,  bet.  Euclid  Ave.  and 
east  city  limits,  involv.  359,988.53  sq. 
ft.  5-in.  concr.  pave..  39,085.7  cu.  yds. 
excav.,  38,839.4  cu.  yds.  embank.,  IC- 
261.18  ft.  curb,  8417.6  ft.  10-in.  C.  I. 
pipe,  576.66  ft.  6-in.  C.  I.  pipe,  8  culv. 
of  d.   s.   cem.   pipe   of  from   12-in.   to   48- 


in.  diam. 

SAN  RAFAEL,  Marin  Co.,  Cal. — City 
starts  proceedings  to  imp.  under  1911 
Act  and  Bond  Act  1915:  Belle  Ave.,  bei. 
Irwin  and  Grand  Ave.;  Elm,  Watt. 
Pacheco  and  Walnut  Aves.;  grade,  curb 
and  permanent  pavement.  City  peti- 
tioned to  grade  and  pave  Cottage  Ave., 
full   width. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  declares  inten.  (2987)  to  imp.  San 
Fernando  St.,  bet.  24th  St.  and  King 
Rd.  involv.  grade;  11/2 -in.  Durite  asph. 
cone,  surface,  3-in.  asph.  cone,  base 
pavement;  hyd.  cone.  curb,  gutter, 
w^alks;  4-in.  vit.  hse.  sewers;  6-in.  vit. 
sewer  drains;  2  hyd.  cone,  storm  water 
inlets;  8-in.  vit.  pipe  drains;  hyd.  cone, 
and  corru.  iron  culveris.  1911  Act, 
Bond  Act  1915.  Protests  June  1.  J.  ■>. 
Lynch,  city  clerk.     Wm.  Popp,  city  eng. 


SAN  FRANCISCO — Bureau  of  Eng;- 
heering,  Dept.  of  Public  Works,  com- 
letes  spec,  to  imp.  Elizabeth  St.,  bef. 
Hoffman  Ave.  and  Burnham  St.,  includ. 
Intersection  of  Burnham  and  Marker 
Sts.,  involv.  J  41  cu.  yds.  1:2:4  Jortland 
cem.  cone,  in  wall,  balustrade,  steps 
and  copings;  6973  lbs.  bar  rein,  steel; 
1333  lin.  ft.  cone,  curb;  638  sq.  ft.  art. 
etone  walks;  21,865  sq.  ft.  cone:  pave- 
ment; 72  lin.  ft.  12-in.  ironstone  pipe 
sewer;  2  wye  branches;  2  br.  man- 
holes.     Est.   cost,   $14,000. 


SAN  BERNARDINO,  Cal.— H.  IL 
Llenau,  426  Brookside  Ave.,  Redlands, 
awarded  cont.  by  city  to  imp.  High- 
land Ave.,  bet.  Waterman  Ave.  and 
Sierra  Way,  involv.  4-in.  concr.  pave., 
I4c  sq.  ft.,  resurf.  with  1/2 -in.  crushed 
rock  and  asph.   oil,  5c  sq.  ft. 

Geo.  Herz  &  Co.,  San  Bernardino, 
awarded  contr.  to  imp.  Genevieve  St., 
bet  Arrowhead  Square  and  29th  Sts., 
at  $14,490 'lump  sum  for  walk,  curb,  4- 
in  concr.  pave. 

RED  BLUFF,  Tehama  Co.,  Cal.— 
Sewer  exiension  from  Brickyard  creek 
to  Sacramento  river,  will  be  done  by 
city  forces,  bids  for  work  running  too 
high.  Materials  will  be  purchased  in 
open  market.     W.  F.  Luning,  city  eng. 

GLENDALE,    Cal. — R.    J.   East,    225    S. 

Glendale,  Glendale,  sub.  low  bid  to 
city  at  14.5c  sq.  ft.  for  approx.  10.146 
Bq  ft.  cem.  walk,  incl.  grade,  in  Thomp- 
son Ave.,  Flower  St.  and  Lake  St. 

S\N  FR.A.NCISCO— Bureau  of  Engi- 
neering, Dept.  of  Public  Works  com- 
pletes spec,  to  imp.  crossings  of  47th 
Ave  and  Rivers  and  47th  Ave.  and  San- 
tiago St.,  involv.  189  lin.  ft.  ,  cone, 
curb-  1321  sq.  ft.  art.  stone  walks;  8 
br.   catchbasins;   280  ft.   10-in.  jrons^tone 
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ipe  culvert;  70  ft.  8-in.,  40  ft.  12-in. 
„0  ft.  15-in.  and  35  ft.  18-in.,  >ronston« 
pipe  sewer;  2  br.  manholes;  978b  sq. 
ft  asph.  cone,  pavement,  (6-in.  base, 
%-in.   surface);   Est.   cost,   $5000. 

OROVILLK,  Butte  Co.,  Cal.— Super- 
visors instructed  Co.  Rd.  Eng.  Harry 
H  Hume  10  re-survey  proposed  Great 
Western  Power  Co.  road,  bet.  Las 
Plumas  in  Butte  county  and  BucKc 
Ran^h  in  Plumas  county;  12  ft.  wide; 
est  cost.  $150,000.  Butte  county  would 
pay  one-third  of  total  cost  and  Plumas 
county  and  Great  Western  Power  Co., 
each  one-third. 


INGLEWOOD,  Cal.— City  plans  concr. 
pave,  and  sewers  in  Centinela  Ave., 
bet.  Stepney  and  Market  Sts.;  est.  cost, 
$13,369.05.     . 


SAN  FRANCISCO — Bureau  of  Engi- 
neering, Dept.  of  Public  Works,  com- 
pletes spec,  to  imp.  35th  Ave.,  bet. 
Judah  and  Kirkham  Sts.,  involv.  75  lin. 
ft.  cone,  curb;  600  ft.  12-in.  ironstone 
sewer;  1  br.  manhole;  3  vvy  branches: 
1500  sq.  ft.  asph.  cone,  pave.,  (6-in. 
base,    iy2-in.    surface);    est.    cost,    $900. 


WHITE  PINE  COUNTY,  Nevada— 
Wm.  Hoops,  McGill,  Nevada,  at  $41,- 
131.18  awarded  cont.  by  State  High- 
way Comin.  to  grade;  const,  structures 
and  place  surface  material  bet.  7  mL 
north  of  county  line  and  5  mi.  south  vi 
Connor's   Pass,    15.15   mi.    in    length. 


SACRAMENTO,  Cal. — City  will  caM 
election  shortly  to  vote  bonds  of  $371,- 
500  to  finance  imp.  of  main  artery 
.streets  and  park  roads.  H.  G.  Denton, 
city   clerk.     A.   J.   Wagner,   city   eng. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cal.— Geo.  J.  Fraties,  at  $22,140  sub. 
low  bid  to  city  to  imp.  Vera  Ave.. 
Madison  Ave.,  Myrtle  St.,  Nevada  St., 
Opal  St.,  Pearl  St.,  Quartz  St.,  Ruby  St., 
Sapphire  St.,  Topaz  St.,  Taft  St.  and 
Ramona  Ave.,  involv.  4-in.  vit.  salt- 
glazed  tile  sewer  laterals;  6  and  8-in. 
vit.  salt-glazed  tile  sewer,  wyes,  brick 
manholes,    etc. 


BURLIXGAME,  San  Mateo  Co.,  Cal. 
— Proceedings  started  by  city  to  widen 
and  install  electrolier  system  in  Cali- 
fornia Dr.  bet.  South  Lane  and  Pen- 
insula Ave.  Est.  cost,  $15,000  e:<clusive 
of  electrolier  system.  Jas.  S.  .lames, 
city   engineer. 


SACRAMENTO,  Cal.— City  will  call 
election  shortly  to  vote  bonds  of  $371,- 
500  to  finance  sewer  extensions  and 
purchase  of  sump  equipment.  H.  G. 
Denton,  city  clerk.  A.  J.  Wagner,  city 
engineer. 


LOS  ANGELES,  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St.,  sub.  low  bid  to 
county  at  $116,527  for  imp.  work  in  C. 
I.  524,  114th  St.,  bet.  Hawthorne  Blvd. 
and  Western  Ave.,  2.49  mi.,  involving 
18,728  cu.  yds.  excav.,  1209  ft.  curb, 
2818  sq.  ft.  gut.,  5798  sq.  ft.  walk,  418,- 
546  sq.  ft.  cone,  pave.,  431,659  sq.  ft. 
d.  g.  sub-base,  25,971  ft.  shape  should., 
80  ft.  24-in.  corru.  iron  pipe,  12  ft.  36- 
in.  corru.  iron  pipe.  695  ft.  8-in.  vit. 
main  sewer,  1910  ft.  12-in.  vit.  main 
305  ft.  8-in.  vit.  lateral,  8  ft.  12-in.  vit. 
lateral,  1640  ft.  6-in.  vit.  hse.  conn.,  1 
fl.  m.  h.,  2  drop  m.  h.,  2  drop  m.  h.,  4 
jet.   Cham. 


LOS  ANGELES,  Cal.— Laguna-May- 
wood  Land  Corp.,  602  Consolidated 
BIdg-..sub.  only  bid  to  county  at  11. lie 
sq.  ft.  for  270,150  sq.  ft.  cone.  pave,  in 
Slauson  Ave.,  bet.  Laguna  Rd  and  flood 
control    line,    9005    ft.    west. 


SAXTA  BARBARA,  Cal. — City  plans 
to  imp.  Park  Ave.,  bet.  Milpas  and  East 
Sts.,  Cabrillo  Rd.,  bet.  Spring  St.  and 
Park  Ave.,  Front  St.,  bet.  Ferrello  Rd. 
and  150  ft.  west:  5-in.  cone,  pave.,  com- 
bined curb  and  3-ft.  gut.,  curb  returns, 
gut.,  cone,  driveways,  walks,  6-iji.  vit. 
sewer,  c.  b.,  m.  h.,  rubble  masonry  wall 
etc;   1911   act.   Protests,   June   3. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  cont.  by  city  to  improve 
portions  of  8th  St.,  bet.  Jackson  and 
Taylor  Sts.,  involv.  grade,  iVn-in.  Du- 
rite asph.  cone,  surface  on  3-in.  base, 
hydraulic  cem.  curb,  gutter  and  storm 
water  inlets,   8-in.  vit.   pipe  drains,   etc. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
June  14,  bids  will  be  rec.  by  county  to 
imp.  Second  St.  Extension  from  Pomona 
Blvd.  to  w.  city  limits  of  Pomona,  1.22 
mi;  cash  c  ntr.  No.  277,  involv.  '6615 
cu.  yds.  excav.,  39,458  cu.  yds.  borrow 
(at  viaduct),  9971  lin.  ft.  shape  should., 
2709  ft.  curb,  7744  sq.  ft.  gut.,  190,432 
sq.  ft.  cone,  pave.,  12,370  sq.  ft.  oil  and 
screenings  2  c.  b.,  one  settling  basin 
compl..  47  ft.  21-in.  corr.  iron  pipe,  1724 
ft.  30-in.  corr.  iron  pipe,  2  m.  h.  compl., 
culv.  compl.  at  Sta.  1171  plus  72.50, 
viaduct  at  U.  P.  Ry  nr.  Pomona,  1112 
ft.  wire  guard  fence,  cost  per  cu.  yd. 
class  "A"  cone,  below  elevations  show^n 
on  viaduct  plans,  cost  per  cu.  yd.  class 
"C  enc.  below  elevations  shown  on 
viaduct  plans. 


OAKLAND,  Cal.— City  starts  proceed- 
ings t  improve  Hopkins  St.,  bet.  14th 
-Ave.  and  Excelsior  Blvd;  est.  cost  $30,- 
000.    E.   K.   Sturgis,   city  clerk. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
.Tune  7,  bids  will  be  rec.  by  county  to 
improve: 

C.  I.  441,  streets  in  Bellflower,  7.36 
mi.,  involv.  32,418  cu.  yds.  excav.,  71,- 
1S3  ft.  curb,  288,720  sq.  ft.  walk,.  149,- 
328  sq.  ft.  6-in.  gut.,  7445  sq.  ft.  8-in. 
cross  gut.,  1,101,773  sq.  ft.  disint.  gran. 
Est.   contr.   price,    $170,308. 

C.  I.  433,  Cameron  St.  and  other  sts. 
in  Tr.  5224,  2.17  mi.,  involv.  21,788  cu. 
yds.  excav.  incl.  shape,  23,570  ft.  curb, 
93,478  sq.  ft.  4-ft.  walks,  45.852  sq.  ft. 
6-in.  gut.,  4299  sq.  ft.  S-in.  cross-gut., 
244,610  sq.  ft.  4-in.  d.  g.  rdwy.,  part 
circle   culv.    Est.   contr.   price,    $56,599. 

C.  I.  468,  Peck  Rd.,  bet.  Medina  Ct. 
and  9866  ft.  n.,  1.87  mi.,  involv.  10,054 
cu.  yds.  excav.,  303,185  sq.  ft.  "Vibro- 
lithic  cone,  pave.,  19,128  ft.  shape 
should.,  52  sq.  ft.  2-ft.  gut.,  57  ft.  6x9x 
15-in.  curb,  142  ft.  curtain  wall,  c.  b. 
and  drainage  struc.  compl.  Est  contract 
price   $82,200. 


SALINAS,  Monterey  Co.,  Cal.  —  City 
rescinds  proceedings  to  imp.  Auburn 
Clay  and  Riker  Sts.  Howard  Cozzens, 
city   engineer. 


SAN  BERNARDINO,  Cal.  —  Petitions 
are  in  circulation  to  pave  Rialto  Ave., 
to  west  city  limits.  Paving  will  cost 
$128,000,  bridge  on  Rialto  Ave.  across 
Warm  Crk..  $12,000,  and  moving  of  P. 
E.    Ry   tracks    $35,000. 


SANTA  BARBARA,  Cal. — Until  June 
19,  bids  will  be  rec.  by  county  super- 
visors for  Ontare  rd.  and  bridge  imps; 
est.  est  $13,500;  bridge  will  be  30  ft. 
long,  rein.  cone,  const;  18  ft.  wide  oil 
macadam  and  asph.  cone.  pave.  Plans 
obtainable  from  Co.  Surveyor  Owen 
O'Neill. 


EL  DORADO  COUNTY,  Cal.— Irey  & 
Holden,  Lodi.  at  $51,488  (eng.  est.  $54,- 
819)  awarded  cont.  by  State  Highway 
Comm.  to  grade  and  surface  with 
crushed  rock,  8.5  mi.  bet.  2  mi.  east  of 
Sportsman's  Hall  and  Riverton  on 
Placerville-Lake    Tahoe    route. 


HAMPTON 

ELECTRIC  AND  MFG.  CO 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 
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ArchItects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 

last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — if  you  want  independent 
contractore  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  Engineering  INews 


Saturday,    May    22,    1926 


BUILDING    AND    ENGINEERING    Xi: 


.  PACIFIC  GROVE,  Monterey  Co.,  Cal. 
-^Clark  &.  Henery  Constr.  Co.,  Chan- 
i-i-iy  liltly.,  San  Francisco,  at  $12,433.52 
jjwarded  cont.  by  city  to  imp.  Llght- 
ht»UMe  Ave.,  bet.  Alder  and  west  city 
lijmits,  involv.  grade;  21/2 -in.  a.spli.  cone. 
6fi.se  with  IVi-in.  asph.  cone,  surface. 
CVther  bids:  A.  Teichert  &  Son,  $13,- 
HlH-oO;  San  Jose  I'aving  Co,  $13,745.60, 
IJng.  est.,   $13,000. 


SAN  FKAN'CIKCO— Until  May  25,  11 
a.  m.,  bids  will  be  rec.  by  Construction 
Quartermaster,  Fort  Mason,  for  cast 
iron  outfall  drains  at  Crissy  Field. 
Plans    obtainable    from    above    ocice. 


\A'HITE  I>1NK  COUNTY,  Nevada— 
Jphn  lioss,  Yerington,  Nevada,  at  $22,- 
181.85  awarded  cont.  by  State  Highway 
Comm.  for  surfacing  material  from  ti 
mi.  west  of  Kobinson's  Summit  to 
Kobinson's    Summit,    6    mi.    in    lenght. 

SACRAMENT,  Cal.— A  Teichert  & 
Son,  1846  37th  St.,  Sacramento,  award- 
ed cont.  by  city  to  imp.  62nd  St.,  from 
5th  Ave.  south  1319  ft.,  involv.  grade 
4-in.  asph.  cone,  surface  with  seal  coat, 
vit.  sewer  pipe,  c.  i.  drains,  place  curbs, 
etc. 


LOS  ANGELES',  Cal.— City  council 
adopts  patented  paving  for  s.  side  of 
.Sherman  Way,  bet.  Van  Nuys  and 
Owensmouth,    ets.    to    cost   $350,000. 


SAN  MATEO  COUNTY,  Cal.— Follow- 
ing bids  rec.  May  17,  by  John  H.  Slieggs 
Division  Engineer,  State  Highway 
Comm.,  to  const.  29,200  lin.  ft.  right  of 
way  fence  bet.  South  San  Francisco 
and  Kurlingame  on  Bay  Shore  High- 
way: 
Lozier  &  (^arr,  Santa  Cruz  and 

San  Jose    $8438.80 

Standard   Fence  Co.,   S.   F 8760.00 

Atlas  Constr.  Co.,  Menlo  Parlv..    S964.40 
Frank   Bryant,   San   Francisco..    8984.84 

Mauser   ,&    Caffon,    Oakland 9052.00 

National   Fence   Co.,    S.   F 9636.00 

Stephenson   Const.  Co.,   S.   F. .  .    10.117.80 
Grant    &    Hart,    San    Francisco   10,655.08 


SAN  FRANCISCO  —  Until  May  26,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Public 
Wks.  to  imp.  Bluxomc  St.,  bet.  4th  and 
6th  Sts.,  involv.  1150  cu.  yds.  fill;  const. 
10  br.  catchbasins;  reset  6  br.  catch- 
basins;  500  lin.  ft.  10-in.  ironstone  pipe 
culvert;  reset  6  storm  water  inlets; 
62,050  sq.  ft.  S-in.  cone,  pavement;  1000 
lbs.  Mi -in.  rein,  steel.  Est.  cost  $26,000. 
Plans  obtainable  from  Bureau  of  En- 
gineering,   3rd    floor,    City    Hall. 


SAN  FRANCISCO— Bureau  of  Engin- 
eering, Bd.  Pub.  Wks.,  completes  spec, 
to  imp.  18th  St.,  bet.  Rhode  Island  and 
De  Haro  Sis.,  involv.  220  ft.  S-in.  iron- 
stone pipe  sewer;  11  wye  branches;  11 
side  sewers;  1  br.  manhole.  Est.  cost 
$1400. 


MARTINEZ,  Contra  Costa  Co,  Cal. — C 
W.  W<-od,  Manteca,  at  $21,328  subm. 
low  bid  to  CO.  t3  pave  in  Division  No. 
4  1.  father  bids:  Geo.  A.  Frates,  $21,768; 
M.  F.  Sullivan,  $22,321;  Kaiser  Paving 
Co.,  $22,986;  Peres  Bros.,  $25,320;  A.  J. 
Gfieri   $25,562. 


;;M0>NTEREY,  Monterey  Co.,  Cal.— 
(DSty  declares  inten.  2312  to  imp.  Mon- 
roe St.,  bet.  Madison  and  Jefferson  and 
bet.  Jeffer.son  and  Franklin  and  bet. 
Franklin  and  Monroe  Sts.,  in  addition 
to  portions  of  Clay  St.,  involv.  grade: 
pave  portions  with  2-in.  asph.  cono. 
pave  and  portions  with  2V2-in.  asph. 
cone,  base  with  IVz-in.  asph.  cone,  sur- 
face; cone,  curbs  and  gutters;  catch- 
basins  with  12-in.  cem.  pipe  oulv.  con- 
nections; 13  s.  w.  crossings;  eorru.  iron 
culvert.  1911  Act  and  Bond  Act  1915. 
Protests  June  1.  A.  J.  Mason,  city  clerk. 
H.    D.    Severance,    city    engineer. 


SANTA  MONICA,  Cal.— City  plans  to 
widen  Santa  Monica  Blvd.  bet.  Ocean 
Ave.  and  city  limits.  Howard  H.  Car- 
ter,  city   engr. 


•  LODI,  San  Joaquin  Co.,  Cal. — Clark 
&  Honery  Const.  Co.,  Chancery  lUdg., 
San  Francisco,  at.  approx.  $36,0tH) 
awarded  cont.  by  city  to  imp.:  Portions 
of  Loekeford  St.,  Main.  Stockton  and 
Washington  Sts.,  involv.  grade,  hy- 
draulic cone,  curbs  and  gutters,  1%- 
in.  Warrenlte  wearing  surface  on  2 1/2 - 
in.  asph.  cone.  base.  Unit  bid  is:  grade, 
2c;  pave,  18.5c;  gutters,  25e;  curb,  48c. 


SAN  BERNARDINO,  Cal.— Until  7  30 
P.  M.,  June  7,  bids  will  be  rec.  by  ci'y 
to  imp.:  K  St.,  bet.  13th  and  14th  Sts  • 
cem.  walks,  curbs,  4-in.  concr.  pave  • 
Hanson  St.,  bet.  I  and  J  Sts.:  4-in.  cone/' 
pave.;  Livingstone  St.,  bet.  Mill  and 
White  Sts.:  walks,  curbs,  4-in.  concr. 
l)avement. 


SANTA  ANA,  Cal. ^County  plans  10 
imp.  Westminster  Ave.,  bet.  Golden 
West  and  Oak  St.s.,  involv.  7-in.  to  9-in. 
cem.  concr.  pave.  (3-ft.  widening  on  ed. 
side  of  existing  18-ft.  pave.>,  curbs,  and 
curb  returns.  Co.  Imp.  No.  2.  Hearia? 
June  1.     J.  M.  Backs,  county  clnrk. 

LONG  BEACH,  Cal.— Until  9  A.  M.. 
May  25,  bids  will  be  rec.  by  city  to  imu. 
under  1911  Act:  Ocean  Blvd.  bet.  49th  p'l. 
and  n.  e,  prolongation  of  52nd  I'l.;  curbs 
walks;  Ocean  Blvd.,  bet.  Alamitos  Ave. 
and  so.  prolongation  of  20th  PI.:  curb, 
gut.,  asph.  concr.  pave.,  c.  b.;  Peterson 
Ave.,  bet.  Anaheim  and  Fourteenth  Sts.: 
curbs  and  walk. 


RIVERSIDE  COUNTY,  Cal.— Matich 
Bros.,  Elsinore,  Calif.,  at  $103,395  (enK- 
est.  $110,175)  awarded  cont.  by  State 
Highway  Comm..  to  widen  to  20  ft.  with 
cem.  cone,  shoulder,  17.3  mi.  in  River- 
side County,  bet.  Whitewater  River  and 
Edom. 


OROVILLE,  Butte  Co.,  Cal.— Until 
June  7,  1:30  P.  M.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  imp. 
Sections  A  and  C  of  Humbug  Rd.  near 
Inskip.  Ceft.  check  10%  with  bid. 
Plans  obtainable  from  Co.  Surveyor 
Harry  H.  Hume. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Peninsula  Paving  Co.,  58  2nd  St., 
San  Francisco,  at  $38,555.28  awarded 
cont.  by  city  for  114-in.  Warrenite-Bit. 
surface,  3-in.  broken  stone  base  pavt- 
ment  in  Davis,  King,  Oliver,  Sequoiu, 
liamona  Sts.,  etc.  Other  bids:  Han- 
rahan  Co.,  $43,818;  Union  Paving  Co, 
$45,505. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  June  8,  8  P.  M.,  bids  will  be  rec. 
by  Walter  L.  Bachrodt,  Secrety,  Board 
of  Education,  to  pave  Santa  Teresa  St., 
fronting  school  property.  Spec,  obtain- 
able  from    Win.    I'opp,   city  eng. 


SANTA  BARBARA,  Cal.— Until  7:30 
P.  M.,  June  3,  bids  will  be  rec.  to  imp. 
Volunlario  St.,  bet.  Cota  and  Haley 
Sts.:  comb,  curb  and  3-ft.  gut.,  cem. 
concr.  driveways,  c.  b.;  1911  act.  C.  W. 
Moore,   city   engr. 


LODI,  San  Joaquin  Co.,  Cal.— Until 
June  21,  8  P.  M.,  bids  will  be  rec.  by 
J.  F.  Blakely,  city  clerk,  (71)  to  imp. 
West  Pine  St.,  bet.  Hutchins  and  Coi- 
dier  St.  and  bet.  (.  ordier  and  Rose  St., 
involv.  grade;  hyd.  cone,  curb,  gutter; 
IVa-in  Warrenite-Bit.  surface  on  2 ',2 - 
in.  asph.  ccnc.  base.  1911  Act,  Bond 
Act  1915.  Cert,  cheek  107o  payable  to 
city  req.  Plan.^  obtainable  from  Citv 
Eng.   L.»  F.   Brazellotti. 


OAKL.VXD,  Cal. — City  declares  inten. 
to  imp.  E-18th  St.,  bet.  4th  and  14t,i 
Aves.,  involv.  grade;  curbs;  gutters; 
liave;  conduits;  manholes;  storm  water 
inlets;  catchbasins.  1911  Act.  Protests 
.)une  10.  W.  \V.  Harmon,  citv  enfj. 
Eugene   K.    Sturgis,   city   clerk. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
—City  Eng.  Jas.  S.  James  preparin.;- 
estimates  of  lost  to  pave  Sts.  in  Easton 
No.  6,  7.  and  8,  west  of  Vancouver 
Ave.  Water  mains  will  also  be  pro- 
vided. 


SAX  DIEGO,  Cal.— John  Hansen,  41.; 
Bancroft  Bldg.,  sub.  low  bid  to  city  at 
$43,189  to  imp.  Armada  Terr,  and  other 
Sts.,  involv.  8681.7  cu.  vds.  excav„  9128.7 
cu.  yds.  embank.,  123,828.82  sq.  ft.  pav- 
m,^  Willi  5-in.  Portland  cem.  concr., 
6844.91  lin.  ft.  cem.  concr.  curb,  6-in.  C. 
1.  water  main;  2-in.  C.  I.  water  main, 
o3  ^i-inch  water  service.,  2  1-incn 
water  service,  5  fire  hydrants  .  4  6- 
in.  cem.  sewer  laterals,  55  4-in.  cem. 
sewer  laterals,  culv.  and  sewer  main 
compl. 


SAN  FERNANDO.  Cal.— Bebek  * 
Hrkich,  425  VV.  78th  St.,  Los  Angeles, 
sub.  low  bid  to  city  at  172,864.96  for 
sewers  in  N.  Brand  Blvd..  and  other 
Sts.  (Sf.wer  Dist.  No.  2),  involv.  41,1  8 
ft.  8-in.,  4897  ft.  10-in.,  4663  ft.  12-ic., 
4099  ft.  16-in.  concr.  pipe,  162  std.  bri'k 
m.  h.,  5  drop  m.  h.,  11  brick  f.  t.,  lO'O 
vi-in.  galv.  steel  water  lines,  6792  lin. 
ft.  4-in.  mac.  pave.,  4105  lin.  ft.  4-I'j. 
asph.  concr.  pave.,  103  lin.  ft.  6-in.  con. 
pave.;  1911  act.  Black  &  Veatch,  Fer- 
guson Bldg.,  3rd  and  Hill  Sts..  Los  An- 
geles, engineers.  Award  deferred  one 
week.  Other  bids:  Olivarri  Constr.  Co. 
$79,752.59;  R.  A.  VVattson,  $81,330.:<3; 
Janes  Contr.  Co.,  $82,248.50;  O  K 
Hearte,  $82,783.40;  J.  C.  Hickey,  188,- 
176.05. 


PHOE.XIX,  Ariz.  —  Engineers  of 
Bureau  of  Pub.  Rds.  start  preliminary 
Aork  for  22.2  mi.  forest  road,  bet.  7% 
mi.  s.  of  Stafford  and  a  point  in  the 
Graham  Mts.  at  an  elevation  of  10,000 
ft.  C.  G.  Morrison,  engr.  Est.  cost. 
$200,000. 


GLE.XDALE,  Cal.  —  Until  10  A.  M., 
June  3.  bids  will  be  rec.  to  imp.  Gray- 
nold  Ave.,  Idlewood  Rd.,  8th  .^..  and 
other  Sts.:  asph.  concr.  base  pave,  and 
asph.  w.  s.  curb,  gut.,  walk,  wooden 
headers,  concr.  retaining  wall,  C.  I. 
water  pipes,  fire  hydrant,  vit.  pipe 
sewer  complete;  1911  act.  John  F 
Johannsen,  city  engr.  A.  J.  "Van  Wle 
city  clerk. 
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BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

1582 

S'lverstein 

Halpern 

3000 

1583 

Kearns 

Owner 

3000 

1581 

Kennedy 

Ferroni 

1700 

1585 

Collin 

Anderson 

5800 

1586 

Holmes 

Gaither 

4000 

1587 

Schroeder 

Owner 

2700 

1588 

Johnson 

Owner 

5000 

1589 

Anderson 

Owner 

7000 

1590 

Berg 

Petterson 

5000 

1591 

Meyer 

Owner 

15000 

1592 

Louis 

Epp 

15000 

1593 

Ross 

Owner 

25001 

1594 

Silverstein 

Neish 

3000 

1595 

Klein 

Moore 

3400 

1596 

Wold 

Owner 

3500 

1597 

Fitzpatrick 

Jensen 

6085 

15;i8 

Franco 

Sarino 

4400 

1599 

Baldinl 

Owner 

3000 

1600 

Keller 

Steiger 

4500 

1601 

McCarthy 

Arnott 

3000 

1602 

Curry 

Peterson 

7000 

1603 

Weymouth 

Sprague 

2000 

1604 

Schmieden 

Vogt 

3500 

1C05 

Ohlsen 

Owner 

3000 

1606 

Arnott 

Arnott 

24000 

1607 

McDcnough 

Owner 

18000 

1608 

Dunn 

Lindgren 

16000 

1609 

Nineteen 

Denke 

150000 

1610 

State 

Owner 

115000 

1611 

Crocker 

Owner 

1500 

1612 

TRAVERSO 

Chiappe 

1500 

1613 

Jam 

Moren 

5000 

1614 

Hozin 

Owner 

7000 

1615 

Buckbee 

Franzen 

6700 

1616 

Lohman 

Ludwig 

1000 

1617 

Ravagoli 

Owner 

3000 

1618 

Fireman 

Owner 

2000 

1619 

Heyman 

Owner 

10000 

1620 

Thompson 

Owner 

5000 

1621 

Grahn 

Owntd 

350C 

1622 

Stewart 

Owner 

3000 

1623 

Matzger 

Owner 

1800 

1624 

Cahill 

Owner 

2700 

1625 

Wesendunk 

Owner 

3000 

1626 

Michael 

Owner 

3009 

1627 

Bianchi 

Faggini 

3000 

1628 

Muheim 

Owner 

3800 

1C29 

Anderson 

Owner 

6000 

1630 

Johnson 

Owner 

3000 

1631 

Lopez 

Haley 

5000 

1632 

Sambado 

Owner 

1000 

1633 

California 

Owner 

4950 

1634 

Rosselli 

Owner 

5000 

1635 

Chase 

Thomas 

4000 

1636 

Heyman 

Owner 

6000 

1637 

Harder 

Owner 

5500 

1638 

Trevor 

Owner 

3000 

1639 

Brown 

Arnott 

4000 

1040 

Jelm 

Owner 

4000 

1641 

Miller 

Hebel 

4000 

1642 

Field 

Field 

30000 

1643 

Morris 

Owner 

21000 

1644 

Curry 

Arnott 

32000 

1645 

Costello 

Owner 

24000 

1646 

Meyer 

Owner 

28000 

1647 

Kamazotti 

Owner 

30000 

1G48 

Varney 

Owner 

16000 

1649 

Morris 

Owner 

8000 

1650 

de  Jonge 

Owner 

3900 

1651 

Brown 

Band 

6000 

1652 

Same 

Same 

6500 

1653 

Holden 

Terry 

4000 

1654 

Bundle 

Owner 

3000 

1655 

Dinneen 

Lindsay 

4000 

1656 

Zellerbach 

Barrett 

3000 

1657 

Smith 

Owner 

90no 

1658 

Napolelano 

Paratore 

9000 

1659 

Parker 

Morris 

12000 

1660 

Xi                         I 

•apenhausen 

20000 

1661 

Hoffman 

Hoffman 

20001 

1662 

Vose 

Owner 

40000 

1663 

P.  C  Archbish 

)p        Liebert 

60000 

1664 

Commercial 

Walker 

500000 

ALTERATIONS 

(1582)      NO.    635    GOLDEN    GATE    AVE. 
Remodel  for  auto  repair  shop. 


Owner — Al.    Silverstein, 
San   Francisco. 

Architect — None. 

Contractor — J.     Halpern, 
St.,   San  Francisco. 


25    Sutter    St. 


DWELLING 

(1583)  W  MADRONE  92  N  Vicente. 
Two-story  and  basement  frame 
dwelling. 

Owner — Mr.  and  Mrs.  M.  J.  Kearns,  38 
Sheridan    St.,    San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San   Francisco.  $3000 


ALTERATIONS 

(1584)  S  GREENWICH  137-6  E  Web- 
ster.    Remodel   flats. 

Owner — Eugene  T.  Kennedy,  1953 
Greenwich    St.,    San    Francisco. 

Architect — None. 

Contractor — G.  Ferroni  &  Son,  1970  Fil- 
bert  St.,   San   Francisco.  $1700 


ALTERATIONS 

(1585)      NE  POLK  AND  NORTH  POINT 

Remodel   for   stores;  construct  rear 

entiance;  plaster  front. 
Owner — Helene    M.    Collin,       58      Sutter 

St.,   San   Francisco. 
Designer — Walter       C.       Clifford,       1129 

Jackson    St.,   San   Francisco. 
Contractor — J.       M.       Anderson,       1612 

Pacific  Ave.,   S.   F.  $5800 


DWELLING 

(1586)  E  CLAYTON  226-8  N  Corbett 
Ave.  Two-story  and  basement 
frame    dwelling. 

Owner — F.    C.    Holmes,    747    Call    Bldg , 

San  Francisco. 
Architect — R.   R.  Irvine,   747  Call  Bldg., 

San  Francisco. 
Contractor  —  G.    W.    Gathier,    1983    9th 

Ave.,    Sf^n    Francisco.  $4000 

DWELLING 

(1587)  E  TWENTY-FIFTH  AVE  105  S 
Ulloa.  One-story  and  basement 
frame    dwelling. 

Owner— E.    A.    Schroeder,    866    San   Jose 

Ave,   San   Francisco. 
Architect — None.  $2700 


GARAGE 

(1588)  W  FORTY-EIGHTH  AVE  150 
N  Irving.  One-story  concrete 
public  garage. 

Owner — M.    Johnson,    2230    Steiner    St., 

S'an    Franciseo. 
Architect — J.    C.       Hladik,      MonadnocU 

Bldg.,  San  Francisco.  $5000 

FLATS 

(1589)  E  TWENTY-SEVENTH  AVE. 
100  S  Irving.  Two-story  and  base- 
ment frame    (2)    flats. 

Owner — Edwin    Anderson,     382    Eureka 

St.,    San    Francisco. 
Architect— J.       C.    Hladik 

Bldg.,    S.   F. 


Monadnock 
$7000 


DWELLING 

(1590)  W  MAGELLAN  150  N  Mont- 
calm. Two-story  and  basement 
frame    dwelling.  • 

Owner — Mrs.  Alice  Berg,  69  Sharon  St., 
San    Francisco. 

Architect — None. 

Contractor — G.  Petterson,  46  Divisadero 
St.,    San    Francisco.  $5000 


1440 


Steiner 
$3000 


DWELLINGS 

(1591)  W  OTTOWA  75,  100,  125,  150 
and  175  N  Ellington.  Five  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Meyer    Bros..    1st    National    Bk. 

Bldg.,   S'an  Francisco. 
Architect — None.  $3000   eaen 

APARTMENTS 

(1592)  N  LAKE  107-6  W  Second  Ave. 
Thr»je-story  and  basement  frame 
(12)    apartments. 

Owner — O.    Louis,    4340    California    St., 

San   Francisco. 
Architect — J.      C.    Hladik,      Monadnock 

Bldg.,    San   Francisco. 
Contractor — I.  Epp,  4747  Geary  St.,  San 

Fj-anclsco.  $15,000 

RESIDENCE 

(1593)  SE  MARINA  BLVD.  AND 
Broderlck.  Three-story  and  base- 
ment frame  residence. 


Owner — Mrs.    Frank    E.    Ross,    175    15th 

Ave.,  S'an  Francisco. 
Architect — Morris   M.    Bruce,    859    Flood 

Bldg.,    San    Francisco.  $25,000 


DWELLING 

(1594)  E  HAMPSHIRE  100  N  19th. 
One-story  and  basement  frame 
dwelling. 

Owner — L.  Silverstein,  2471  S'an  Bruno 
Ave.,   San   Francisco. 

Architect — James  G.  Neish,  235  Leiand 
Ave.,    San    Francisco. 

Contractor — James  G.  Neish,  235  Le- 
iand Ave.,   San   Francisco.  $3000 


DWELLING 

(1595)  S  PALOU  150  E  Revere.  One- 
story    and    basement    frame    dwlg. 

Owner — Rose  O.  Klein,  330  Prospect 
Ave.,   San  Francisco. 

Architect — None. 

Contractor  —  Moore  &  Kaufman,  731 
Cortland  Ave.,   S.  F.  $3400 


DWELLING 

(1596)     W    OXFORD    100    N    Silliman. 

One-story      and      basement      frame 

dwelling. 
Owner— J.   L.   Wold  and  L.   Larsen,   85 

Guerrero   St.,    San   Francisco. 
Architect — None.  $3bOO 


DWELLING 

(1597)  N  PORTOLA  60  W  Kensingon. 
One-story  and  basement  frame 
dwelling. 

Owner — Jas.  A.  Fitzpatrick,  729  Waller 

St,.    San    Francisco. 
Architect — None. 
Contractor— James  Jensen,  354  Pine  St., 

San    Francisco.  $6085 

DWELLING 

(1598)  SW  DELANO  AND  SAN  JOSE 
Ave.  One-story  and  basement 
frame    dwelling. 

Owner — Dennis  Franco,  2761  22nd  St., 
San  Francisco. 

Architect — M.  G.  Bugbee,  019  Wash- 
ington   St.,    San    Francisco. 

Contractor— Joseph  Sarino,  203  Seneca 
Ave,.    San    Francisco.  $4400 


DWELLING 

(1599)     NE     PALOU     225     SE     Rankin. 

One-story    and       basement      frame 

dwelling. 
Owner — Joe   Baldini,    2099    Quesada   St., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(1600)      W    THIRTIETH    AVE       125      N 

Judah.     One-story     and     basement 

frame   dwelling. 
Owner — Ludwig  Keller,   1379   30th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — H.     Steiger,     1630     Ii^aight 

St.,  San  Francisco.  $4500 


DWELLING 

(1601)      S  SANTA  ROSA  100  E  Cayuga. 

One-story      and      basement      frame 

dwelling. 
Owner — The  McCarthy  Co.,  Kearny  St., 

San  Francisco. 
Architect — None. 
Contractor   —    Jas.    Arnott    &    Son,    235 

Granville   Way.   S.   F.  $3000 


FLATS 

(lloO'lj  W  FOURTEENTH  AVE  220  S 
Judah.  Two-story  ai  d  basement 
frame    (2)    flats. 

Owner — Catherine  Curry,  1821  McAl- 
lister St.,  San   Prancslco. 

Architect — None. 

Contractor — Arivd    Peterson,     1620    8th 

Ave.,   San   Francisco.  $7000 

NOTE: — Recorded    contract    rejjorted 

today. 


ALTERATIONS 

(1603)  N  TWENTY-FIFTH  70  W  Mis- 
sion. Raise  and  make  additions  to 
stores. 

Osvner — Frank  P.  Weymouth,  Alexan- 
der Bldg.,   San  Francisco. 
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Architect — None. 

Contractor — J.    B.    Sprague,    397    Colo- 
ridfie   St.,   San   Francisco.  $2000 


Architect — None. 

Contractor — Franzen     and    Parent,     145 

Natoma  St.,   S.  F.  $6700 


ALTERATIONS 

(1604)  NO.  1172  MARKET.  Remodel 
foro  ^5tore;  carpentry,  electric 
work,   etc. 

Owner — Schmieden  Estate,  203  Cali- 
fornia St.,  San  Francisco. 

Architect — N.  Blaisdell,  255  California 
St.,   San   Francisco. 

Contractor — Vogt  &  Davidson,  185 
Stevenson  St.,  S.  F.  $3500 


DWELLING 

(1605)      W     TWENTIETH     AVE     175     S 

Noriega.      One-story   and    basement 

frame  dwelling. 
Owner — A.     H.     Ohlsen,     2869     Harrison 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLINGS 

(1606)  SW  RALEIGH  AND  PAULDING 
and  W  Raleigh  25,  52-6,  80,  107-6 
and  135  S  Paulding.  Six  one-stori 
and  basement  frame  dwellings. 

Owner — Jas.  A.  Arnott,  235  Granville 
Way,   San   Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  Son,  235 
Granville  Way,  S.   F.  $4000  ea 


DWELLINGS 

(1607)  W  42ND  AVE.  325,  350,  375,  400 
425,  450  N  Fulton.  6  1-story  and 
basement   frame  dwellings. 

Owner — M.  McDonough,  148  Randall  St. 
Architect — None.  Each,    $3,000 

BUILDINGS 

(1608)  E  GREAT  HIGHWAY  250,  287, 
324,  361  N  Balboa.  4  1-story  frame 
concession   buildings. 

Owner — Dunn-Williams,  156  Montgom- 
ery  St. 

Architect — S.   Heiman,   57  Post   St. 

Contractor  —  Lindgren-Swinerton,  Inc., 
Standard   Oil   Bldg.  Each,   $4,000 

APARTMENTS 

(1609)  N  VALLEJO  150  E  LAGUNA. 
11-story  and  basement  Class  "A" 
(10)   residential   apartments. 

Owner — Nineteen    Fifty-Eight    Vallejo. 

Inc.,  2240  Green  St 
Architect — E.    H.   Denke,    1317   Hyde   St. 
Conti'actor — Denke     and     Bowes.     1317 

Hyde  St.  Cost,  $150,000 

(1610)  JULIAN  AVE.  AND  14TH  ST. 
Construct  roof  over  drill  court; 
miscellaneous  repairs  and  altera- 
tions  for  armory. 

Owner — State   of  California. 

Architect — Geo.  B.  McDougall  (state 
architect).  Forum  Bldg.,  Sacra- 
mento,   Calif. 

Contractor — State  Dept.  of  Public 
Works,  Forum  Bldg.,  Sacramento, 
Calif.  Cost,   $115,000 

ALTERATIONS 

(1611)  N  MARKET  125  W  Montgom- 
ery Street.  Remodel  front;  erect 
tile  and  plaster  wall. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San   Francisco. 
Architect — None.  $1500 


DWELLING 

(1612)  392  LOMBARD  STREET.  Re- 
model  for  dwelling. 

Owner — B.  Traverse,  392  Lombard  St., 
San  Francisco. 

Architect — None. 

Contractor — G.  Chiappe,  2244  Leaven- 
worth,  S.   F.  $1500 


ALTERATIONS  ETC. 

(1613)      SW    BRENHAM   PL.  &   WASH- 

ington   St.   Alterations  and  one-sto. 

addition    for    dwelling. 
Owner — Low    Jam,    310    California    St., 

San   Francisco. 
Architect — F.   W.   Dakin,   310  California 

St.,  San  Francisco. 
Contractor  —  Geo.   R.   Moren,    192    19th 

Ave.,   San    Francisco.  $5000 


FLATS 

(1614)  SW  TWENTY-SECOND  &  DE 
Haro  Streets.  2-story  and  basement 
frame   (2)    flats. 

Owner — Jim  Hozin,  2205  22nd  St.,  San 
Francisco 

Architect— Merenbach  &  Co.,  1116  Fill- 
more St.,  S.  F.  $7000 

(1615)  584-586  HOWARD  STREET. 
Repair  fire  damage  to  lofts. 

C^vner — Buckbee-Thorne  Co.,  151  Sut- 
ter St.,  San  Francisco. 


ALTERATIONS 

(1616)      1222     GEARY     STREET.     Move 

dwelling;      ratproofing;        concrete 

foundation,   etc. 
Owner — John    Lohman,    1222    Geary    St., 

San   Francisco. 
Architect — None 
Contractor — U.    i".   Ludwig,   960   Natoma 

St.,   San    Francisco.  $1000 


DWELLING 

(1617)  N  GIRARD  52  E  FELTON.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — C.  Ravagoll,  2602  San  Bruno 
Ave.,   San   Francisco. 

Architect — None.  $3000 


DWELLING 

(1618)      E  FORESTER  40  S  33rd.   1-Sto. 

and  basement  frame  dwelling. 
Owner — Benjamin    Fireman,    663    Hayes 

St.,   San   Francisco. 
Architect   —    J.    C.    Hladlk,    Monadnock 

Bldg.,    San    Francisco.  $2000 


DWELLINGS 

(1619)      NW     CRESCENT     AND     ELLS- 

worth;  N  Crescent  Ave.  30  60  85  W 

Ellsworth.    4   1-story   and   basement 

frame  dwellings. 
Owner — Heyman    Brothers,    742    Market 

St.,    San   Francisco. 
Architect — None.  $2500    each 


FLATS 

(1620)      S      TWENTY-SECOND      25      N 

Church.      Two-story    and    basement 

frame   (2)   flats. 
Owner — Hans    Thompson,    157    Bartletl 

St.,   San   Francisco. 
Architect — None.  $5000 


(1621)      E    ALABAMA    75    9    Montcalm. 

One-story      and      basement      frame 

dwelling. 
Owner — Wm.    H.    Grahn,    2965    Mission 

St.,   San   Francisco. 
Architect— None.  $3500 


DWELLING 

(1622)  E  QUESADA  25  N  Lane.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — A.  L.  Stewart,  1201  Revere 
Ave.,    San    Francisco. 

1  lans    ay   Owner.  $3000 


INDUSTRIAL   PLANT 

(1623)      N     HARRISON     300       E       Sixth. 

One-story    frame    industrial    plant. 
Owner — M.    Matzger,    780    Harrison    St., 

San  Francisco. 
Architect— None.  $1800 


(1624)  W  OXFORD  175  S  Poiche.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner— Wm.  Cahill,  285  Madison  St.. 
San  Francisco. 

Architect — T.    Callander, 
St.,   San   Francisco. 

Contractor — Wm.     Cahill, 
St.,   San   Prancisco. 


1815      Felton 


285     Madison 
$2700 


DWELLING 

(1625)  N  THIRTIETH  AVE  130  E  Not-. 
One-story  and  basement  frame 
dwelling. 

Owner — A.  A.  Wesendunk  Jr.,  1747  Do- 
lores  St.,    San    Francisco. 

Plans   by   Owner.  $3000 


DWELLING 

(162G)      S    HEARST    AVE    50    E    Baden. 

One-story      and      basement      frame 

dwelling. 
Owner — J.  Michael  and  C.  Bomerer,  76a 

De   Haro   St.,  San   Francisco. 
Architect — None. 
Contractor — Michel    &   Bomerer,    762   Dc 

Haro  St.,  San  Francisco.  $3000 


DAVELLING 

(1627)      N    OAKDALE     125       W       Third 

One-story      and      basement      framo 

dwelling. 
Owner — U.   Bianchi,   4426  Third   St.,   oan 

FranoJE-oo. 
Architect — None. 
(.  ontractor — C.  A.   Faggini,   l.'iDI   Kcv.Te 

.\ve.,    San    Francisco.  $3000 


STORES' 

(162S)      S   TARAVAL   120  E  Fourteenth 

.\ve.      One-story    frame    (2)    sto'-es. 
Owner — C.   Muheim,      68   Post     St.,      San 

Francisco. 
Architect — None.  $38'.0 


DWELLINGS 

(1629)  W  EIGHTEENTH  AVE  175  and 
200  N  Judah.  Two  one-story  and 
basement  frame   dwellings. 

Owner — S.  R.  Anderson,  1433  7th  Ave., 
San    Francisco. 

Architect — None.  $3000   each 


DWELLING 

(1630)      SE  BRUSSELS  AND  WOOLSEY 

One-story      and      basement      frame 

dwelling. 
Owner — Albert    Johnson,     157     Bartlett 

St.,  S'an  Francisco. 
Architect — None.  $30CO 


FLATS 

(1631)  S  CLEMENT  82-6  E  Twenty- 
eighth  Ave.  Two-story  frame  store 
and  flats. 

Owner — Joseph  Lopez,  Centilal  Ave., 
San  Francisco. 

Archite.;t — None. 

Contractor — Haley  &  Collins,  5t00 
Geary   St.,   S.   F.  $5000 


ALTERATIONS 

(1632)      NO.  5  SOMERSET  ST.   Remodel 
dwelling;   concrete   foundation,   etc. 
Owner — V.    Sambado,    Premises. 
Architect — None.  $1000 


ALTERATION  .-5 

((1633)  NO.  1745  PIERCE  ST.,  Under- 
pin three  flats;  plastering,  mill- 
work,    electric    work,    etc. 

Owner — (California  Tennis  Club,  SE 
Bush   and   Scott    Sts.,    S.    F. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia   St.,    San    Francisco.        $4950 


DWELLING 

(1634)     W    CAYUGA   —   N    Ocean    Ave. 

One-story    and       basement       frame 

dwelling. 
Owner — G.  B.  Rosselli,  142  Russia  Ave., 

San  Francisco. 
Architect — None,  $5000 


COMPLETE    FLATS 

(1635)  N  ALABAMA  126  E  Twenty- 
sixth  St.  Complete  work  on  two- 
story   frame   flats. 

Owner — H.   B.  Chase,  Premises. 

Architect — M.  G.  Bugbee,  619  Wash- 
ington  St.,   San  Francisco. 

Contractor — S.  S.  Thomas  and  D.  R. 
DeWitt,  81  Hillcrest  St.,  San  Fran- 
cisco. $4000 


DWELLING 

(1636)NW  THIRTY-SECOND  AVE  AND 

Fulton.      Two-story    and    basement 

frame  dwelling. 
Owner — Heyman   Bros.,   742  Market   St., 

San   Francisco. 
.Architect — None.  $6000 

DWELLING 

(1637)  W  SANTA  RITA  66  N  Mesa. 
Two-story  and  basement  frame 
dwelling. 

Owner— John     Harder,     870     39th     Ave., 

San   Francisco. 
-Architect — None.  $.t500 

DWELLING 

(1638)  W  FIFTEENTH  AVE  250  N 
Vicente.  One-story  and  basement 
frame  dwelling. 

Owner — Trevor    Constr.    Co.,     875     38th 

Ave.,   S'an   Francisco. 
.Architect — None.  $3000 

DWELLING 

(1639)  W  TWENTY-FOURTH  AVE  195 
S  Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — E.  J.  Brown,   530  Bush   St.,   San 

Francisco. 
.Architect — None. 
Contractor — Jas.    Arnott      &      Son,      633 

Taraval  St.,   San  Francisco.       $4000 

DWELLING 

(1640)  E  FORESTER  25  S  Mangels. 
One-story  and  basement  frame 
dwelling. 

Owner — Gust   Jelm,    97      Lafayette      St., 

San   Francisco. 
.Architect — None.  $4000 

DWELLING 

(1641)  W  WOOD  150  N  Geary.  One- 
story  and  basement  frame  dwelling 

Owner — Mrs.    Miller,    2016      18th      Ave, 

San  Francisco. 
.Architect — None. 
Contractor  —  A.    Hebel,    4057    Whittle 

Ave.,    San   Francisco.  $4000 
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APARTMENTS 

(1642)  N  W  FILLMORE  AND  GROVE 
Sts.  3-story  and  basement  frame 
(21)    apartments. 

Owner — A.    O.    Field   and   Joseph   Laren, 

1465    20th    Ave. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg. 
Contractor— A.   O.   Field,   1465   20th  Ave. 

S.  F.  Cost,    130,000 

DWELLINGS 

(1643)  S  W  MARSTON  AND  CIRCU- 
lar  Aves.;  W  Circular  74  N  Han- 
cock, S  Marston  55,  80,  105,  130, 
155  AV  Circular  Ave.  7  1-story  and 
basement   frame   dwellings. 

Owner — G.    W.    Morris,    11S5    Capistrano 

Ave. 
Architect — Plans  by  owner.  Each,  $3000 

DWELLINGS 

(1644)  W  HURON  32,  58,  84,  110,  136, 
162,  188,  214  N  Mt.  Vernon.  8  1- 
story  and  basement  frame  dwel- 
lings. 

Owner— Annie    Curry,    1071    Mills    Bldg. 
Architect — None. 

Contractor — James  Arnott  ."i;  Son,  633 
Taraval    St.  Cost,    each    $4000 


DWELLINGS 

(1645)  W  32ND  AVE.  150,  175,  200,  225, 
250,  275  N  Cabrillo.  6  1-story  and 
basement    frame    dwellings. 

Owner— Costello   Bros.,   821    34th   Ave. 

Architect — None.  Each,   $4,000 


DWELLING^;'. 

(1646)  S  PORTOLA  DR.  33,  66,  99.  132, 
16y.  19S,  231  E  Rex  Ave.  7  1-story 
and    basement   frame   dwellings. 

Owner — Mever  Bros.,  1st  National  Bank 
Bldg. 

Architect — None.  Each,   $4,000 


APARTMENTS 

(1647)  N  VALLEJO  150  E  POLK.  3- 
st-ry  and  basement  frame  (18) 
apartments. 

Owner — A.     Ramazotti,    1450    Vallejo    St. 

Architect — W.     H.     Armitage,     72     New 

Montgomery    St.  Cost,    $30,000 

DWELLINGS 

(1648)  S  BENTON  100,  130,  159,  188  E 
Genebern.  4  1-story  and  basement 
frame  dwellings. 

Owner— F.   W.  Varney,   860  Bush   St. 
Architect— Chas.  F.   Strothoff,  2274   15th 
St.  Cost,   each,   $4,000 


DWELLING 

(1649)      W     FIFTEENTH     AVE     130     N 

Lake.      Two-story      and      basement 

frame   dwelling. 
Owner — A.     T.     Morris,     639     10th    Ave  . 

San   Francisco. 
Architect — None.  $8000 


STORES 

(1650)      S    TARAVAL    60    E    Fourteenth 

Ave.     One-story  frame    (2)    stores. 
Owner — Harry    de    Jonge,    280    Bartlett 

St.,   San   Francisco. 
Architect — None.  $3900 


DWELLINGS 

(1651)  E  SEVENTEENTH  AVE  285  .t 
355  S  Noriega.  Two  one-story  and 
basement  frame  dwellings. 

Owner— Fred   Brown. 

Architect — None. 

Contractor — S.  W.  Band,  518  Valencia 
St.,   San   Francisco.  $3000   ea 


DWELLINGS 

(1652)  E  SEVENTEENTH  AVE  31D  .<« 
389  S  Noriega.  Two  one-story  and 
basement   frame   dwellings. 

Owner — Fred   Brown. 

Architect — None. 

Contractor — S.  W.  Band,  518  Valencia 
St.,   San   Francisco.  $3250   each 


FLATS 

(1653)      N     TARAVAL     32-6     E     Balboa. 

Two-story    frame    store      and      (2) 

flats. 
Owner— St.  George  Holden,  308  Crocker 

Bldg.,   San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San   Francisco. 
Contractor — Wm.    L.    Terry,    90    Allston 

Way,   San   Francisco.  $4000 


DWELLING 

(1654)  E  THIRTY-SIXTH  AVE  75  S 
Lincoln  Way.  One-story  and  base- 
ment  frame   d\\elling. 

Owner — Geo.  F.  Rundle,  1246  36th  Ave., 
San    Francisco. 

Architect — None.  $3000 


DWELLING 

(1655)  E  NEWHALL  100  S  Revere. 
One-story  and  basement  frame 
dwelling. 

Owner — Timothy  Dinneen,  1584  Van 
Dyke   Ave.,    San   Francisco. 

Architect — None. 

Contractor — Boyd  C.  Lindsay,  2426 
Mission    St.,    San   Francisco.        $4000 

ALTERATIONS 

(1656)  SE  BATTERY  AND  JACKSON. 
Remodel  for  warehouse  and  utility 
rooms. 

Owner  —  Zellerbach  Co.,  Battery  and 
Jackson  Sts.,  San  Francisco. 

Plans   by  Owner. 

Contractor — Barrett  &  Hilp,  918  Harr- 
son   St.,   San   Francisco.  $3000 


DWELLINGS 

(1657)  S  RANDOLPH  bet.  Ralston  and 
Delaware.  Three  one-story  and 
basement  frame  dwellings. 

Owner — C.  M.  Smith,  40  Alviso  St.,  ian 
Francisco. 

Architect — None.  $3000    ea 


MACHINE  SHOP 

(1658)   W  HAMPTON  PLACE  140  S 

Folsom.       One     and     one-half-story 

concrete   machine    shop. 
Owner — A.    Napoletano,    57    Tehai   a    Si  , 

San  Francisco. 
Architect — None. 
Contractor— R.     Paratore,     289     Natoma 

St.,   San   Francisco.  $90)0 


(1659)      N  SCENiC  110   E  Sep   Cliff  Ave. 

One-story     and       ^i/asement       frame 

dwelling. 
Owner — John    S.   Parker,    639    10th   Ave., 

San  Francisco. 
.Architect — None. 
Controctor — A.  T.  Morris,  639  10th  Ave, 

San    Francisco.  $12,000 


FRATERNITY   HOUSE 

(1660)  SE  FIFTH  AND  PARNASSUS 
Aves.  Two-story  frame  fraternity 
house. 

Owner — Xi-Psi-Phi    Building    Corp. 

Architect — Masten  &  Hurd,  278  Post 
St.,   San   Francisco. 

Contractor — H.  Papenhausen,  595  Vic- 
toria St.,  San  Francisco.  $20,000 


(1661)  E  OCTAVIA  50  S  Bay.  Three- 
story  and  basement  frame  (12) 
apartments. 

Owner — W.  S.  Hoffman,  1931  Oak  St., 
San    Francisco. 

Architect — H.  C.  Baumann,  251  Keiviiy 
St.,  San  Francisco. 

Contractor — Hoffman  &  McGahey,  1931 
Oak   St.,   San   Francisco.  $20,000 


APARTMENTS 

(1662)  SE  OAK  AND  LAGUNA.  Three- 
story  and  basement  frame  (23) 
apartments. 

Owner— Kenneth  D.  Vose  ,  1239  34th 
Ave.,   San   Francisco. 

Architect — Johnson  &  Erlendsen,  5312 
Mission   St.,    S.   F.  $40,000 


SCHOOL 

U663)      S     FELL     137-6       E       Fillmore. 

Thj-ee-story      reinforced       concrete 

school. 
Owner — Roman   Catholic  Archbishop  of 

San    Francisco,    1100    Franklin    St, 

San   Francisco. 
Architect — John  J.   Foley,   770   5th  Ave., 

San   Francisco. 
Contractor  —  Liebert    &    Trobock,    185 

Stevenson   St.,   S.  F.  $60,000 


ADDITION 

(1664)  S  SUMNER  46-8  W  Montgom- 
ery. Fourteen-story  Class  A  addi- 
tion for  offices. 

Owner — Commercial  Union  Assurance 
(5o.,  Ltd.,  California  Insurance  Co., 
and  Ocean  Accident  &  Guarantee 
Corp.,  Ltd.,  315  Montgomery  St., 
San   Francisco. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

Contractor — P  J.  Walker  Co.,  Sharon 
Bldg.,    San    Francisco.  $500, OJO 

» 

CESS.ITION    OF    LABOR 


Snn    Francisco   County 


May  xo.  1926- NW  PRECITA  126-4% 
SW  Bryant  N  62-814  m  or  1  E  3ii 
S  42  m  or  1  SW  32-907  m  or  1  to 
beg.  Richard  A.  and  Freda  C. 
Hasenprisch  to  George  M.  Merritt 
Work   ceased   April   12,   1926. 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor  Amt. 

.13  Southern  Parker  35100 

714  Curry  Peterson  8750 

71.5  Bordegary  Weddle  4in 

716  Fitzpatrick  Jensen  60*.'; 

717  Brown  Brown  20000 
i]8  Beltrano  De  Luca  9S00 

719  Sager  Rose       5408 

720  iv.oss  Dowsett      17989 

721  Roman  Leibert     58865 

AUTOMOBILE  STATION 

(713)  LOCATION    NOT   GIVEN. 

All   work  construction   automobile   sta- 
tic n. 
Owner — Southern    Pacific    Co.,    65    Mar- 
ket  St. 
Architect — None. 
Contractor — K.  E.  Parker  Co.,  135  South 

Park. 
Filed  May   14,   1926.   Dated  May   5,   1926 

Pay.    1st   each    month   of    75% 

Balance   35  days  after    25% 

TOTAL  COST,  $35,100 
Bond,  $35,100;  sureties.  Globe  Indemni- 
ty Co.;  forfeit,  none;  limit,  60  days; 
plans    and    specifications    filed. 

FLATS 

(714)  W  14TH  AVE.  220  S  JUDAH 
25    X    120. 

All  work  2-story  frame  building  (flats) 

Owner — Catherine  and  Mola  V.  Curry, 
1S21  McAllister  St. 

Architect — None. 

C:ntractor — Arvid  Peterson,  1620  8th 
Ave. 

Filed  May  14,  1926.  Dated  May  13,   1926 

Frame    up     $2187.50 

Plastered    2187.50 

Completed   and   accepted    ....    2187.50 

35   days   after    2187.50 

TOTAL   COST,    $8750 

Bond,     $4,375;     sureties,    Wm.    B.    Stue- 

binger,    E.    H.    Norman;    forfeit,    none; 

limit,  100  days;  plans  and  specifications 

filed. 


ALTERATIONS 

(715)  775    O'FARRELL,    S    O'Farrell 

bet.    Hyde    and    Larkin.      All    work 
for    alterations    #nd      additions    to 
2nd   floor- 
Owner —  P.    Bordegaray,    771    O'Farrell 

St      S     F 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,   S.   F. 
Contractor — L.    W.    Weddle,    105    Mont- 
gomery St.,   S.   F. 
Filed  May  17,   1926.   Dated  May  15,   1926 
Rough  carpentry,   rough   plumb- 
ing  and   electric   piping   done   $1028 

White    coated     

Completed    and    accepted    1023 

Usual    35    days    1030 

TOTAL  COST,  $4113 
Bond,  $2057.  Sureties,  McGary  Rob- 
son  and  Augustus  Pollack.  Forfeit, 
$10  per  day.  Limit,  60  days.  Plans 
and  specifications  filed. 


BUNGALOW 

(716)  N  PORTOLA  DRIVE  60  W  Ken- 
sington Way.  All  work  for  1- 
story    and    basement    bungalow. 

Owner    —    James     A.     Fitzpatrick,     729 

Wa:iler  St.,   S.   F. 
.Architect — None. 
Contractor   —   James    Jensen,    354    Pine 

St.,    San    Francisco. 
Filed  May   17,   1926.  Dated  May  14,  1926 
Frame    up    and    roof    rafters 

set    $1503 

Brown        coated,        plumbing 
roughed     in     and     electric 

wiring    In 1363 

Completed    and    accepted    1700 

Usual    35    days 1522 

TOTAL  COST,  $6086 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days       Plans   and    specifications    filed. 

THREE-STORY    BLDG. 

(717)  NW  CLAY  and  COLLIER  W  56-9 
X  N  57-6.  All  work  for  3-story 
concrete    building. 

Owner — W.     D.     Brown,    525    California 

St.,    S.    F. 
.Architect — H.   Hogreve. 
Contractor  —  W.    D.    Brown,    525    Cali- 
fornia   St.,    S.    F. 
Filed  May  18,   1926.  Dated  May  12,   1926. 

Frame    is    2nd    story    high 25% 

Frame    completed    and    roofing 

boards   on    25% 

Fully    completed    25% 

Usual   35   days 25% 

TOTAL  COST,  $20,000 
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Bond,  sureties,  forfeit,  none.  Limit,   120 
days.     Plans   and   specifications    filed. 

BUILDING 

(718)      COM.  AT  PT.  88-9  E  OF  INT.  OF 
E   Jones   and    S   Chestnut   E    23.9    x 
S   75. 
All   work    2-story   and   basement   frame 

building. 
Owner— Stefana      Beltrano,      310      Cali- 
fornia Street. 
Architect — F.  W.  Dakin,   310  California 

Street. 
Contractor — De  Luca  &  Son,  180  Jessie 

Street. 
Filed  May  18,  1926.  Dated  May  11,  1926 

1st  floor  joists  in  place    1800 

Roof    on     1800 

Plastering    completed     1800 

Completed    and    accepted    1900 

35    days   after    2500 

TOTAL  COST,  |9800 
Bond,  sureties,  forfeit,  none;  limit,  120 
days;  plans  and  specifications  filed. 


BUILDING 

(719)      S    E    RIVERA    AND    14TH    AVE. 

32.6  X  100. 
All   work    1-story  and   basement   frame 
'  building., 

!    Owner — Yetta    Sager,    5750    Mission    St. 
[    Architect — None. 

I    Contractor — Victor      Rose,      2231      14th 
Ave. 
Filed  May  18,  1926.  Dated  April  15,  1926 

Roof  on    $1125 

Brown    coated     1125 

Completed    and    accepted    1125 

35    days    after     1125 

Bal.    month    instal    of    10    908 

TOTAL  COST,  $5408 
Bond,  sureties,  forfeit,  none;  limit,  90 
days;   plans   and   specifications   filed. 

SCHOOL 

(721)  S  FELL  BET.  FILLMORE  AND 
Webster. 

All  work  except  plumbing  and  heating, 
3-story  reinforced  building  (school) 

Owner — The  Roman  Catholic  Arch- 
bishop, of  S.   F.    1100    Franklin    St. 

Architect — John   J.   Foley,   770   5th  Ave. 

Contractor — Lelbert  &  Trobock,  185 
Stevenson   St. 

Filed  May  19,  1926.  Dated  May  10,  1926 

Pay.    3rd    each    month    75% 

35    days    after    25% 

TOTAL  COST.    $58,865 

Bond,    $29,500;    sureties.    United    States 

Fidelity  &  Guaranty  Co.;  forfeit,  none; 

limit,  150  days;  plans  and  specifications 

filed. 


BUILDING 

(720)      LOT    3    BLK    23,    ST.    FRANCIS 

"Wood. 
All  work   2-story  and  basement  frame 

building. 
Owner — Joseph    Muia    Moss    and    Lota 

M.   Moss. 
Architect — Henry      H.      Gutterson,      526 

Powell  St. 
Contractor — Dowsett  &  Ruhl,  77  O'Far- 

rell  St. 
Filed  May  18,  1926.  Dated  May  18,  1926 

Frame    up     $4497.25 

Brown    coated    4497.25 


Completed     4497.25 

35  days  after 4497.25 

TOTAL  COST,  $17,989 

Bond,  sureties,  forfeit,  none;  limit,  Oct. 

15,   1926.   Plans   and   specifications   filed. 


BUILDERS  BOND 


SAN    FRANCISCO     COUNTY 


May  15,  1926— E  MONCADA  WAY  S 
Palomn  Lot  13  Blk  3,  Ingleside 
Terrace.  J  C  Moore  and  J  C  Moore 
Jr  with  M  C  Ingraham,  contractor; 
Sureties,  J  C  Moore  &  Ellen  Clee- 
sen;   Bond,    $10,200. 


COMPLETION  NOTICES 


SAN   FRANCISCO   COUNTY 


Recorded 


Accepted 


May  12.  1926— E  17TH  AVE.  TOO  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson .  .  .May    1,    1926 

May  12,  1926— E  17TH  AVE.  250  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  .ind  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    1926 

May  12,  1926— E  17TH  AVE.  130  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1.    1926 

May  12,  1926— E  17TH  AVE.  340  N 
Rivera  B  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    1926 

May  12  1926— E  17TH  AVE.  280  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    1926 

May  12,  1926— E  17TH  AVE.  370  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    1926 

May  12,  1926- E  17TH  AVE.  310  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
John.son    &    Erlendson ..  .May    1.    1926 

May  12,  1926— E  17TH  AVE.  400  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    1326 

May  12,  1926— E  17TH  AVE.  160  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    192r, 

Mav  12,  1!I26 — E  17TH  AVE.  220  N 
Rivera  E  120  x  N  30.  Fred  Bol- 
docchi  and  Rudolph  Ehrhart  to 
Johnson    &    Erlendson ..  .May    1,    192o 

May  12,  1926— LOT  25  x  120  ON  W 
29th  Ave.  175  S  Ulloa.  Standard 
Bldg.  Co.  to  whom  it  may  concern 
May    12,    192G 

May  12,  1926— LOT  25  x  120  ON  W 
29th  Ave.  200  S  Ulloa.  Standard 
Bldg.  Co.  to  whom  it  may  concern 
May    12,    ]')2« 

May  12,  1926  —  E  POWELL  91-6  S 
Washington  S  23  x  60.  George  W. 
Menson   to  R.  Paratore .  .  May   12,  1026 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH.  1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESlDlO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH HaiRht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (434)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


May  12,  1926  —  W  FOLSOM  85  N 
Cortland  Ave.  25x70.  Charles 
Pietro  to  whom  it  may  concern.. 
May    12,    1926 

May  12,  1926  —  W  FOLSOM  60  N 
Cortland  Ave.  25x70.  Charles 
Pietro  to  whom  it  may  concern.. 
May    12,    1926 

May  12,  1926 — LOT.S  34  AND  36  BLK. 
466-A  Marina  Court  Tct.  known  as 
167,  169,  159,  161  Alhambra.  S.  A. 
Guisti  to  wrom  it  may  concern... 
Apr.    16,    1926 

May  12,  1926— E  17TH  AVE.  190  N 
Rivera  E  120  x  N  30.  Fred  Bal- 
docchl  and  Rudolph  Ehrhart  to 
Johnson   &  Erlendson ...  .May   1,   1926 

May  12,  1^26— W  FOER.STER  50  9 
Staples  S  25  X  W  100  Lot  44  Blk. 
14,  Suniiyside.  Elmer  A.  and 
Gertrude  E.  Alt  to  whom  it  may 
concern    May    10,    1926 

May  12,  1926 — 3620  MISSION  W  Mia- 
.sion    100   N   Charles   75x39x75.     Wm. 

Fiederlein   to  John   H.   Merz    

Apr.    24,    1926 

May  12,  1926 — W  NOE  ABOUT  101-6 
N  28th  25x117.  George  Bordin  to 
Harry    Berry    May    1,    1926 

May  12,  1926— SE  VAN  NESS  AVE. 
and  Hayes  S  alg.  Van  Ness  Ave. 
120  X  E  100  N  120  to  S  Hayes  W 
alg.  Hayes  to  pt.  of  beg.  Cali- 
fornia State  Automobile  Associa- 
tion to  whom  it  may  concern 

April    12,    1926 

May  12,  1926— E  BRODEKICK  62-6 
S  North  Point  9  alg.  Broderick  25 
X  E  87-6.  Margaret  F.  and  hus- 
band Delphone  C.  Hanks  to  Mil- 
ton Brothers    May  10,   192C 

Mav  13,  1926— E  22ND  AVE.  125  S 
Kirkham  S  25  x  E  120.  John  W. 
and  Gertrude  Rogers  to  whom  it 
may  concern    May  12,  1926 

May  13,  1926— W  ATHENS  50  NE 
Russia  25x100.  C.  L.  Nelson  to 
whom    it   mav   concern.. May    13,    1926 

May  13,  1926— N  BRUNSWICK  90  W 
Newton;  NE  Prague  and  Drake, 
Lot  30  Blk.  29  Crocker  Amazon  Tr. 
A.  M.  Samuelson  to  whom  it  may 
concern    May   13,    1926 

May  13,  1926  —  W  FOLSOM  160  N 
loth  N  25  X  W  122-6.  Louis  J. 
and  Bernice  J.  Cohn  to  whom  it 
may   concern    May    5,    1926 

May  13,  1926— LOTS  3,  7,  8,  9  and  10 
Blk.  2259,  Balboa  Terrace.  E.  C. 
and  O.  M.  Hueter  to  W.  C.  Zwieg. 
May    13,    1926 

Mav  13,  1926  —  SW  DONNER  AVE. 
175  SE  Phelps  SE  alg.  SW  Don- 
ner  Ave.  50  x  SW  100.  Peter  P. 
Fratessa  to  Joseph  9.  Fratessa.. 
May    13.    1926 

May  13,  1926— S  BEACH  320  W  Fill- 
more 30  E  x  70.  James  and  Mary 
F.  Post  to  Robinson  &  Johnston 
May    3,    1926 

May  13,  1926— S  TARAVAL  32-6  W 
Twenty-seventh  Ave,  25x100.  Max  A 
Helm    to    Wm   Costello .  .May    13,    1926 

May  13,  1926— LOT  15  and  12-6  Lot 
14  Blk  14,  Sunnyside.  Anders  M 
and  Britha  Boe  to  whom  it  may 
concern May    13,    1926 

May  13,  1926 — LOT  16  and  S  12-6  Lot 
17  Blk  14,  Sunnyside.  Anders  M 
and  Britha  Boe  to  whom  it  may 
concern May    13,    1926 

May  13,  1926— N  VALLEJO  100  E  La- 
guna  E  50xN  137-6.  Nineteen 
Sixty  Vallejo  Street.  Inc.,  to  D 
Zelinskv   &    Sons.   Inc May   6.    1926 

May  13,  1926— E  THIRTIETH  AVE 
125  S  California  25x120.  George  W 
Stevens  to  whom  it  mav  concern.. 
May    13,    1926 

Mav  13,  1926—6819  S  DIAMOND  ST. 
and  9  of  Chenory  St.  C  Vellone  to 
Antonio    Draga Mav    13.    1926 

May  13,  1926— W  STEINER  187-6  S 
Chestnut  37-6  x  100.  H.  C.  Chris- 
tiansen to  whom  it  may  concern 
Completed    

May  13,  1926  —  W  MISSION  155  S 
20th,  35x90,  known  as  2428  to  2432 
Mission  St.  Marie  S.  Murphv  to 
W.    A.    McLean     Mav    3.    1926 

May  14.  1926— E  DIVI9ADERO  37-6 
N  Hayes  N  80  E  145  S  117-6  W  45 
N  37-6  W  100.  Samuel  H.  Levin, 
Inc.  to  G.  P.  Pasqualetti.  Mav  8,  "26 
May  14.  1926— E  38TH  AVE.  181  N 
Halhoa  N  7P-5  x  E  120.  Walter  G. 
Vodden  to  whom  it  may  concern 
May    12.    1926 

.Mav  14.  1926  —  NE  24TH  and  Dia- 
mond N  114  X  E  30.  Maude  E. 
fuUen  executrix  estate  Richard  M. 
Brooks,  deceased  to  V.  Filippis.. 
May    11,    1926 
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May  14,  1926— W  38TH  AVE.  150  S 
Lincoln  Way  S  25  x  W  120.  James 
P.  Fletcher  to  whom  it  may  con- 
cern        May    12.    1926 

May    14,    1926— W    GIRARD    100    S    Sil- 
ver   Ave.    S    Silliman    95    E    Somer- 
set.      Joe    Blum    to    whom    it    may 
concein    May    13,    1926 

Mav  14,  1926— W  38TH  AVE.  100  S 
Lincoln   Way   S   50   x  W   120.      R.   F. 

Galli    to    James    P.    Fletcher    

May    12,    1926 

Mav    14,    1926— W    lOTH    AVE.    200    S 
Clement    S    35    x    W    120.         H.     O. 
Lindeman    to    W.    R.    Lindeman.... 
Mav    13,    192C 

May  14  1926— E  DIVISADERO  37-6 
N  Haves  N  80  E  145  S  117-6  W  45 
N  37-6  W  100.  Samuel  H.  Levin, 
Inc.  10  Butte  Electrical  Equip- 
ment   Co May   8,    1926 

Mav  14,  1926 — X  ARMY  100  E  Har- 
rison E  25  N  102.81,4  W  24.111^  S 
101.10.  Nicola  Scrivani  to  Albert 
Bernhardt    May    14,    1926 

May  14,  1926— S  POST  110  E  Mason 
E  110.7V4  X  S  137-6.  Post  Street 
Inv.  Co.  to  Maundrell  &  Bowen.. 
Mav    5,    192G 

May  14,  1926  —  W  MONTGOMERY 
comg-.  137-6  N  California  known  as 
417  Montgomery.  Frank  H.  Woods 
Estate  Trust  to  Reed  &  Reed  .... 
Mav     8,     192C 

May  14,  1926— W  2 1ST  AVE.  90  N 
Vicente.  George  M.  Schlaffer  to 
Charles  Anderson  and  Christ  An- 
derson        May   12,   192.- 

May  14,  1926 — E  32ND  AVE.  150  N 
Fulton  N  alg.  32nd  Ave.  50  x  E 
120.  Bryan  Feerick  to  whom  it 
mav    concern     May    14,    1926 

Mav  14,  1926 — E  32ND  AVE.  300  N 
Fulton  N  25  X  E  120.  Bryan  Fee- 
rick to  whom  it  may  concern.... 
Mav    14,    192j 

May  14.  1926— E  DIVISADERO  37-6 
N  Hayes  N  80  E  145  S  117-6  W  45 
N  37-6  W  100.  Samuel  H.  Levin, 
Inc.  to  Tognelli,  Gregoire  and 
Wells    May   8,   1926 

Mav  14.  1926— E  DIVISADERO  37-6 
N  Hayes  N  80  E  145  S  117-6  W  45 
N  37-6  W  100.  Samuel  H.  Levin, 
Inc.  to  Atlas  Heating  &  Ventilat- 
ing Company    May   8.   1926 

Mav  15,  1926— W  THIRTY'-EIGHTH 
Ave  250  and  275  S  Lincoln  Way,  S 
25xW  120.  Michael  D  Hardiman 
to  ■whom  it  may  concern.  May  15,  1926 

Mav  15,  1926 — E  FORTY-FOURTH 
Ave  270  S  Balboa  S  35xE  120.  Jon- 
athan Anderson  to  Meyer  Bros... 
May    15,    1926 

May  15,  1926— NW  FOLSOM  500  SW 
Fifth  SW  25  NW  85  SW  25  NW  75 
NE  50  SE  160.  J  M  Carlson  to  In- 
dustrial  Constr  Co Mav   14,   1923 

Mav   15,   1926— NE  GRANVILLE  WAY 

304-6   NE  Ulloa   bet.  Ulloa  and  

Charles     and     Christian     Anderson 
to  whom  it  mav  concern. IMav  14,  1926 

Mav  15,  in26--E  L.\  PLAYA  50  S 
Irving,  50x90.  Arthur  H  Stiel  to 
whom    it   mav   concern.. Mav   1."),    1926 

Mav  15.  1926— NE  GR.A.NVILLE  WAY 
335-10  NE  Ulloa  bet.  Ulloa  and 
.  Charles  and  Christian  An- 
derson to  Avhom  it  mav  concern.. 
Mav     14,     1920 

May  15,  1926— W  DOLORES  101-6  S 
Duncan  25x100.  Albert  L  Wenger 
to  Henrv  Erickson May  14,  1926 

May  15,  1926— N  BUSH  137-6  W 
Pierce  rung  th  on  N  Bush  27-6  W 
by  N  137-6.  Chas  J  U  and  Alfred  C 
Koenig  (as  C  J  U  Koenig  &  Son) 
to  whom  it  may  concern.. May  12.  '26 

May  15,  1926— LOTS  24  AND  25  BLK 
A  , Mission  Terrace,  Lot  22  Blk  3046 
Map  Blks  3046  an  Ptn  Blk  3077, 
Monterey  Heights.  TA'^alter  E  Han- 
sen to  whom  it  may  concern... 
May    13,    1926 

May  15.  1926— SW  CHENERY  75.9.'5 
SE  Hamerton  Ave  Lot  4  Blk  10, 
Joost's  Addn  to  Glen  Park  being 
Sub  Blks  9,  10  and  11  Mission  & 
30th  Sts.  Extn  Hd.  Frank  Ledato 
to  whom  it  mav  concern. May  13,  1926 

Mav     17,     1926— X     TARAVAL     100     E 
19th    Ave    E    30x100.        St.      George 
Holden   to   whom   it  may   concern.. 
May    15,    1926 

Mav  17,  1926— W  NINETEENTH  AV 
150  N  Quintara  N  2nxW  120.  F  A 
and  T  G  Klein  to  whom  it  may 
concern May    15,    1926 

May  17.  1926 — NO.  3408  CLAY.  Joseph 
W  Barton  to  whom  it  ma.v  concern 

May     13,     1926 

May"i7,  1920— W  TWENTY-FIRST 
Ave  350  N  Taraval  N  25vW  120. 
Einar  J  N  Berg  to  whom  it  may 
concern May    17,    1926 


May  17,  1926 — NE  HAIGHT  AND 
Fillmore  N  95xE  63.  J  A  Sandell 
to   W   S  King May   17,    1926 

May  17,  1926— E  TWENTY-FIRST  AV 
200  and  225  S  Kirkham.  August 
Hallgren  to  v/hom  it  may  concern 
Mav     12,     1920 

May  17,  1926— NW  RAYMOND  AVE 
and  Rutland,  Reis  Tract,  25x100. 
Kelly  Gardner  to  whom  it  may 
concern May    15,    1926 

Mav  17.  1926 — N  JACKSON  57-6  E 
Ade  Alley  E  57  N  62  W  57  S  62^ 
Zellei  bach-Levison  Co  to  A  G 
Isaacs May     13,     1926 

May    17,    1926 — W   ARLINGTON    100    N 
Mateo    N    26xW    100.      V   W    Rund- 
quist  to   whom   it  may   concern.... 
May     17,     1926 

May  17.  1926 — W  SAN  BRUNO  AVE. 
200  N  Mariposa  N  25  x  100.  A.  J. 
Judnich  Jr.  and  John  Kumbic  to 
whom    it   may   concern.. May    10.    1926 

Mav  17,  1926  —  NE  3RD  AVE.  and 
F'ulton.  Edward  A.  Keil  to  Joel 
Johnson    May    17,    1926 

Mav  17,  1926— LOTS  7,  8,  10,  BLK. 
3051  Lots  25  and  26  Blk.  3052  Map 
Blks.  3050  to  3053  ptn.  Blks.  3038 
and  3054  Westwood  Highlands. 
Hans  and  wife  Esther  E.  Nelson  to 
whom    it   may   concern.. May    14,    19:;C 

May  17,  1926— NE  CASTENADA  AVE. 
at  Pacheco.  W.  B.  Parker  to  Geo. 
J.    Maurer    and    T.    D.    Courtright.. 

May    17,    1926 

May  17,  1926— S  POST  110  E  Mason 
E  alg.  S  Post  110-71/4  X  S  137-6. 
Post  Street  Investment  Company 
to  Joseph  M.  Carlson  as  Central 
Electric   Co Dec.    24,    1924 

May    17     1926— S    POST    110    E    Mason    . 
E    alg.    S    Post    110-71/4     X    S    137-6. 
Post     Street    Investment    Company 
to    Atlas    Heating    &    Ventilating^^^^ 

May  'ii'  1926— E  LEAVENWORTH  20 " 
N     Glover     Place     20x68.       Battesta 
Lucia    to    whom    it    may    concern.. 
May    18,    192t) 

May  18,  1926— SE  IRVING  and  21st 
Ave  S  alg.  21st  Ave.  100  x  E  90. 
Marian  Realty  Company  to  whom 
it    may    concern May    li,    19^b 

May  17,  1926 — N  SILVER  50  and  75 
E  Merrill.  George  Marin  and  Louis 
Peveri  to  whom  it  may  concern.. 
May    18,    1926 

May  18  1926— NE  BRUSSELS  100  SE 
Bacon  SE  2Fxl20.  Antonio  Cipriano 
to   J    Meconi May    18,    1926 

May  18.  1926— S  GREENWICH  87-6 
B  Larkin  E  73-4y2xS  137-6.  W  H 
Peaslee  to  whom  it  may  concern .  . 

May    15,    1926 

May"l8  1926- W  THIRTY-EIGHTH 
Ave  216-6  S  Irving  S  37-6xW  120. 
The  Roman  Catholic  Archbishop  of 
S    F.  to  Michael  Brueck..May  6,   1926 

May  18,  1926— E  FORTY-SECOXD 
\ve  225  S  Lincoln  Way  S  25x120. 
Mrs.  F  Kolsberg  to  Trygve  Kols- 
berg      May   17,   1926 

Mav  18,  1926— S  TWEXTY-SIXTH 
105  W  Church  25-10x114  No.  3917 
26th  St.  George  W  Witbeck  to 
whom    it    may   concern.. May    18,    1926 

May  18,  1926— NE  FILLMORE  AND 
Ellis.  Dunn  Williams  Realty  Corp 
to    D    L    Bienfield May    11,    1926 

May  18,  1926— SE  WEST  PORTAL 
Ave  and  NE  line  Lot  29  Blk  2989-B 
being  all  Lot  29  and  Ptn  Lot  28 
Blk  2989-B.  West  Portal  Park. 
Smith  O'Brien  and  C  B  Hobson  to 
C  F  Parker,  Fred  Kiesel  and  Victor 
Lemoge May    14,    1926 

May  IS,  1926— W  TWENTY-S'IXTH 
Ave  175  and  150  N  Kirkham  N  25 
xW  120.  John  McDonough  to 
whom    it   mav   concern.. May    15,    1926 

May  17,  1926— SE  COR.  SIXTEENTH 
Market  and  Noe  Sts.  Trinity  Meth- 
odist Episcopal  Church  to  Thos.  A. 
Cuthbertson May    4,    1926 

'liens  filed 


SA\    FR.ANCISCO   COUNTY 


Kecorded  An^.x^unt 

May  12,  1926— W  DE  HARO  25  S 
22nd  S  50  x  W  100.  Reinhart  Lum- 
ber and  Planing  Mill  Co.  vs.  John 
Kolmokoff    1368.33 

Mav  12,  1926— X  PT.  LOBOS  AVE. 
73-6%  V:  43rd  Ave.  E  30-514  N 
82-ll-y4  W  30  S  77-10%.  W.  P. 
Fuller  &  Co.  vs.  E.  V.  Haley  and 
F.    A.    Gawthorne    $83. 

May  12.  1926— W  43RD  AVE.  150  S 
Anza  W  113-6  m  or  1  SW  31  m  or  1 
E  125-0%  m  or  1  N  30.     W.  P.  Ful- 


ler &  Co.   vs.   J.   M.  Cody  and  F.   A. 
Gawthorne    $i  20. 

May  12,  1926— E  FOUNTAIN  286-4  S 
24th  S  25  x  E  125.  W.  E.  Trous- 
dale vs.  Michael  and  Eugenia 
•^^-urkin   and   Kinsrsley  J.   Minei-.   «•'"■'. 

May  12,  1926— N  PAGE  137-6  E  La- 
guna  E  30  X  N  120.  Golden  Gate 
Atlas  Materials  Co.  vs.  Henry  Till- 
man. Hattie  Tillman,  Harry  Pool 
as  Pool  Construction  Company,  & 
Sam    Yonan     $854. .")3 

May  «.  1»2«— E  HYDE  68-6  S  Wash- 
ington rung  th  alg  E  Hvde  23xE 
109-6.  Esper  Korge  vs  Willard  & 
Margaret  Hall,  George  M  Merritt 
or  George  M  Merritt  Bldg  Co,  Inc 
$10.97 

May  13,  1926 — W  NINETEENTH  AV 
97-2  V.  N  Judah  N  25xW  120.  J  H 
McCallum  vs  Frank  B  Solin  and 
Wm    McGavin     $150 

May  14.  1926  —  NE  GRAND  VIEW 
Ave.  42-10  NW  from  N  Romain  Lot 
7  Blk.  14,  Mkt.  St.  Hd.  J.  H. 
Kruse,  $152..'")1;  Central  Plumbing  ' 
Supply  Co.,  $165,  vs.  J.  H.  Casey 
and    Sim    Rosen    &    Son 

May  14,  1926— E  TWIN  PEAKS  Blvd. 
242.307  S  from  W  Clavton.  Pope 
&  Talbot  vs.  Philip  Collischonn, 
Jr.     and     Chas.     Haggans $1359.61 

ilay  14,  1926 — LOT  16  BLK.  418  A 
Map  Marina  District  com.  X  Rico 
Way  154.906  W  Retiro  Way  W 
48.386  N  83.235  SE  27.467  S'  66. 
Henry  Von  Sahern  vs.  P.  Bricca 
$1016.68 

May  14,  1926 — W  35TH  AVE.  225  S 
Clement  S  25  x  W  120.  Rosario 
De  Luca  vs.  Richard  and  Annie 
Rohrs  and  Pool  Construction  Co... 
$165.17 

May  14,  1926  —  N  IRVING  82-6  W 
26th  Ave.  W  50  x  N  90.  Rosario 
De  Luca  vs.  Melville  G.  and  S. 
Florence  Hoffman  and  Pool  Con- 
struction    Co $428.10 

May  14,  1926— N  FARALONE  225  E 
Plymouth  Ave.  E  25  x  N  125,  ptn. 
Railroad  Hd.  Assn.  Blk.  N.  Ex- 
celsior Hardware  Co.  vs.  Mary  E. 
Hali    and    W.    E.     Lambert     ..$134.48 

May  14,  1926— E  LAWRENCE  AVE. 
and  San  Jose  Ave.  S  77  more  or 
less  NE  34.95  more  or  less  NW  80 
more  or  less  SW  34.95  ptn.  Blk.  5 
West  End  Map  2.  Excelsior  Hard- 
ware Co.  vs.  Battista  Mazzaferri 
and    W.   E.   Lambert $164.81 

May  13.  1926— W  EDGAR  PLACE  400 
S  Bruce  Ave.  W  225  to  Harold  S  25 
E  112-6  S  100  E  95  NE  52  more  or 
less  N  75  ptn.  Blk.  B,  Lakeview. 
Daniel  Hayes  vs.  W.  E.  Gray,  Mary 
Grav  and  F.   J.   Ford    $227.50 

May  14..  1926— W  EDGAR  PLACE  400 
S  Bruce  Ave.  W  pari,  with  Bruce 
Ave.  225  to  E  Harold  Ave.  S  25  E 
112-6  S  100  E  95  more  or  less  to  E 
boundary  line  Blk.  B  Lakeview  NE 
along  boundary  line  52  more  or 
less  to  W  Edgar  Place  N  along  Ed- 
gar Place  75  to  beginning,  portion 
Blk.  B  Lakeview.  O.  Fantozzi,  B. 
Del  Fredici  and  V.  Forassiepi  as 
Star  Concrete  Co  vs  W  E  Gray, 
Mary  E  Grav  and  F  J  Ford.  .  .  .$56.35 
Mary    E.    Gay   and    F.    J.    Ford.  .$56.35 

May  15,  1926— NO.  114  HAROLD  AV. 
F  C  Dittman  vs  W  E  and  Mary  F 
Gray     $186.1:0 

May  15,  1926— E  TWIN  PEAKS  BLVD 
240.307  from  int.  S  E  in  Twin  Peaks 
Blvd.  and  W  Clayton.  California 
Door  Co,  $85.87;  S  Mariani  &  Sons, 
$164.22  vs  Philip  Collischonn  Jr.  & 
Charlis    Haggene 

May  15,  1926— LOT  49  BLK  J,  Sub 
Columbia  Heights  Tr.  Excelsior 
Hardware  Co,  Inc  vs  Salvatore  and 
Josie  Conte  and  W  E  Lambert  .$185.83 

:May  17,  1926 — W  NEBRASKA  form- 
ing intersection  with  N  Cortland 
rung.  alg.  W  Nebraska  N  155  x  W 
100.  Clarence  B.  Eaton  and  James 
M.  Smith  as  Eaton  &  Smith  vs. 
P.    A.    Donohue    $1205.75 

May  17,  1926  —  SW  POWHATTAN 
Ave.  and  Nebraska  rung.  S  alg.  W 
Nebraska  365  x  W  100.  Clarence 
B.  Eaton  and  James  M.  Smith  as 
Eaton  &  Smith  vs.  Frank  Olemo. 
$2839.70 

May  17,  1926— E  NEBRASKA  195  N 
Cortland  Ave.  rung.  alg.  E  Ne- 
braska 50  X  E  100.  Clarence  B. 
Eaton  and  James  M.  Smith  as 
Eaton    &    Smith    vs.    F.    Rosa $389 

May  17.  1926— W  SCOTT  50  S  BAY  alg 
W  Scott  25  X  W  93-9.  Theo.  Bin- 
ner    vs.    Dr.    F.    A.    Gawthorne ...  .$50. 

Mav  17,  1926  —  NE  COLLEGE  AVE. 
and  Benton  Ave.  E  alg.  N  College 
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Ave.  84. '.26  N  33.321  W  100.116  to 
!•;  College  Ave.  S  alg.  E  College 
.Ave.  dist.  17  to  beg-,  of  curve  th. 
a  Ik.  said  curve  and  E  College  Ave. 
S  23.917  to  pt.  of  beg.  Theo.  Bin- 
ner  vs.  Samuel  and  Alice  Louba 
and    Dr.    F.    A.    (Jawthorne     $45. 

.Mav  17,  1926— E  TWIN  PEAKS  Ulvd. 
dist.  242.307  W  Clayton  S  alg.  E 
Twin  I'eak.s  Blvd.  51.301  th.  to  left 
77°  4'  55"  E  99.543  N  50.733  th.  to 
left  W  9G.656  to  Twin  Peaks  Blvd. 
and  pt.  of  beg.  Theo.  Dinner  vs. 
I'l-.ilip  Collischonu  Jr.  and  Charles 
lluggane     $97.65 

Hljiy  la,  1»2«— W  TWENTY-FOURTH 
Ave  150  S  Geary  S  alg.  W  24th  Ave 
L'oxW  120.  Daniel  Hayes  vs  Bridget 
.Neville   &   Olaf   O.   Olsen $395 

.\iay  18,  1926 — NO.  56  LAIDLEY  ST. 
<'  W  Jorgensen  vs  Mrs  Mamie  lOllis 
and    Geo    M    Merritt $68.8  7 

■May  18,  1926— NO.  1324  SCOTT  ST. 
C  M  Jorgensen  vs  George  M  Mer- 
ritt  and    Wm   Asher $49 

Mav  18,  1926  —  S  FULTON  137-6  W 
Kranklin  W  40  by  S  137-6.  Sever- 
in  Electric  Company  vs.  V.  Fassio, 
White  Lighting  &  Fi.xture  Co.  .$241.75 

.\lav  18,  1926  —  S  CARMEL  19.^  W 
Cole  W  63-4  X  S  228-9%.  John 
Spargo   vs.   Rebecca   D.   Hyde ...  $1543. 

.May  18,  1926— E  BRODERICK  02-6 
S  Noith  Point  S  alg.  Broderick  25 
X  E  87-6.  J.  Daniels  and  A.  Pera 
as  Daniels  &  I'era  Decorating  Co. 
\s.  Margaret  F.  and  wife  Delphine 
C.  Hanks,  C.  J.  and  A.  J.  Milton 
as  Milton  Brothers  and  Milton 
Brothers    $270. 

REJiEASE   uF   LIENS 


;a'    fhancisco  county 


Recordeu  \mouni 

.May     15,     1926—     UNION     110-3%     W 

\'an  Ness  Ave  W  50-8%   N  143.67  E 

311-11.75    S    45    SW    38-1%     S    65-7%. 

Inlaid     Floor     Co     to     Angelo     and 

-Marv     Ghi.tjlioni     

y,.\v  \2,  1926— N  FILBERT  150  W 
.Stt'iner  W  54-3  .\  N  137-6.  C.  F. 
Parker  to  A.  Brown  and   California 

lieal    Estate    &    Finance    Corp 

,    iMav    18,     1926 — W    37TH    AVE.     100    S 

I      Balboa    S    125    x    W    120.      Western 
Lime    &    Cement    Co.,    and    Holmes 
I       Lime   and   Cement   Co.    to    Frank    B. 

Solin   and   N.   Hemminga    

i!av    17,    1926— W    19TH    AVE.    97-2i^ 

N   Judah   N   alg.    19th   Ave.    25   x   W 

I       120.   Holmes  Lime  &  Cement  Co.   to 

I      Frank   B.    Solin   and  A.   Sparrow... 

BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

2193 

Collet 

Whitford 

51)1) 

2194 

Anderson 

Fee 

6000 

2195 

Norton 

Owner 

7500 

2196 

Lang'iberg- 

Langeberg 

4150 

2197 

McHale 

Green 

3150 

2198 

La   Vergne 

Seemans 

4200 

2199 

Correia 

Petersen 

5975 

2200 

Sm  i  t  h 

Belanger 

1500 

2201 

Hummer 

Owner 

2000 

2202 

Langtry 

Langtry 

1500 

2203 

Peters 

Owner 

2910 

2204 

Jackson 

Mickelson 

1125 

2205 

Anderson 

Owner 

3000 

2206 

Same 

Safne 

3iro 

2207 

Petersen 

Owner 

3700 

2208 

Bramlage 

Bramlage 

4250 

2209 

Christenson 

Owner 

8000 

2210 

Megriam 

Megriam 

5000 

2211 

Bwados 

Arceneant 

4200 

2212 

Benassinl 

Owner 

3500 

2213 

La  Nora 

Bell 

10500 

2214 

Independent 

Connor   100000 

2215 

Ditman 

Owner 

1000 

2216 

Romano 

Owner 

1000 

2217 

Snyder 

Allan 

6600 

2218 

Bruno 

Valente 

5000 

2219 

Oakland 

Owner 

4000 

2220 

Bertoldi 

Owner 

3000 

2221 

Bartle 

Minor 

2500 

2222 

Burreston 

Owner 

2500 

2223 

Holland 

Smith 

5588 

2224 

Reimers 

De  Velbliss 

20000 

2225 

Oak   Knoll 

Owner   150000 

2.226 

Rail  ) 

Owner 

3000 

2227 

Faraghi 

Owner 

3000 

2228 

Nielsen 

Wells 

9500 

2229 

Bargiacchi 

Benassinl 

1200 

2230 

Gibbs 

Peters 

8200 

2231 

Parker 

Parker 

6000 

2232 

Drysdale 

Owner 

5800 

2233 

Murdock 

Owner 

1000 

2234 

Drews 

Myers 

3500 

22i;5 

Associated 

Owner 

1900 

2236 

Hally 

Owner 

3250 

2237 

Hally 

Owner 

3750 

2238 

Hardurck 

Durgin 

3000 

2239 

Shadburne 

Durgin 

3000 

2240 

Lundin 

Fernside 

5750 

2241 

Hinds 

Owner 

5500 

2242 

Lcnardi 

Durgin 

5U00 

2243 

l^arlett 

Barlett 

4000 

2244 

Tribune 

Stolte 

2000 

2245 

Cummings 

Strang 

7500 

2246 

Cummings 

Strang 

8000 

2247 

Hite 

Grinstead 

2100 

2248 

Spiers 

Owner 

3500 

2249 

Correia 

Owner 

3000 

2250 

Price 

Owner 

25000 

2251 

Thompson 

Smith 

3750 

2252 

Korhin 

Owner 

3300 

2253 

Adams 

Lodge 

4500 

2254 

Gagliano 

Garello 

6900 

2255 

Sutherland 

Durgin 

4000 

2256 

Diehl 

Coward 

1300 

2257 

Thigliotti 

Owner 

4500 

2258 

Smith 

Owner 

3200 

2259 

Hastings 

Owner 

4000 

2260 

Samuels 

Miller 

6000 

2261 

Hansen 

Hansen 

6500 

2262 

Livingston 

Owner 

3000 

2263 

Hill 

Hill 

32000 

2264 

KronenberK 

Heyer 

50000 

2265 

Rose 

Owner 

8000 

2266 

Anderson 

Owner 

12000 

2267 

Sommarstrom 

Kengoed 

1000 

2268 

Young 

Blithroad 

4000 

2269 

Schwere 

Smith 

1500 

2270 

Albany 

Owner 

6000 

2271 

Mailn 

Butterfleld 

1000 

2272 

Robinson 

Altermatt 

4000 

2273 

Smith 

Henderson 

15000 

2274 

Graves 

Owner 

5000 

2275 

Oakland 

Owner 

3000 

2276 

Davie 

Owner 

1000 

2277 

Brown 

Agrella 

3000 

2278 

Le  Fever 

Owner 

9400 

2279 

Maurer 

Carr 

4000 

2280 

Brann 

Hollenbeck 

3000 

2281 

Realty 

Bartlett 

5414 

2282 

Realty 

Owner 

3000 

2283 

Lindel 

Owner 

1400 

2284 

Southern 

Owner 

6550 

2285 

Fairnerimon 

Pickrell 

11000 

2286 

Pavert 

Owner 

29750 

2287 

Atkinson 

Owner 

4000 

2288 

Atkinson 

Owner 

5000 

2289 

Prescott 

Prescott 

1000 

2290 

Brown 

Owner 

4000 

2291 

Blake 

Maasberg 

8300 

2292 

Maasberg 

Owner 

4000 

2293 

Nelson 

Owner 

4000 

2294 

Pearson 

Owner 

1000 

2295 

Vaughan 

Owner 

3150 

2296 

Hill 

Hill 

5250 

2297 

Blitch 

Stanley 

3100 

2298 

Watkins 

Owner 

5000 

2299 

Sundberg 

Owner 

4200 

2300 

Tonzes 

Owner 

5000 

2301 

Davis 

Yerrick 

10000 

Owner — Edward    McHale. 
Architect — None. 
Contractor  —   Robt.     Green, 
Ave.,    Oakland. 


RESIDENCE 

(2193)      131    RICARDO  AVE.,  Piedmont. 

1% -story    6-room    frame    residence 

and  garage. 
Owner — A.    M.    Collet,    210    5th    Street, 

Oakland. 
Architect- — -None. 
Contractor — W.    T.    Whitford,    421    42nd 

St.,  Oakland.  $5100 


RESIDENCE 

(2194)      617  SCENIC  AVE.,  Piedmont.  1- 

story    5-room    frame    residence    and 

garage. 
Owner — Dr.     A.    M.    Anderson,     Healds- 

burg. 
Architect — None. 
Contractor — Fee   Bros.,    2705    Derby    St., 

Berkeley.  $6000 


RESIDENCE 

(2195)      95    SPRING   AVE.   Piedmont.    2- 

story    8-room    frame    residence    and 

garage. 
Owner— H.    A.    Norton,    1733    16tH    Ave., 

Oakland. 
Architect— L.    F.    Hyde,    1733    16th    Ave. 

Piedmont.  $7500 


DWELLING 

(2196)  NO.  2718  KINGSLAND  AVE. 
Oakland.  One-story  5-room  dwell- 
ing and  garage. 

Owner — A.  Langeberg,  3276  Hyde  St. 
Oakland. 

Architect — None. 

Contractor — C.  Langeberg,  3276  Hylo 
St.,   Oakland.  .  $4150 


1724     96th 
$3150 


DWELLING 

(2198)      S    WOODHAVEN    WAY     600     E 

Thorn    Road,    Oakland.      One-story 

4-room   dwelling. 
Owner — W.  J.' La  Vergne. 
.\ichitect — None. 
Contractor — E.    P.    Seemans,    4004    Lin- 

wood   St.,  Oakland.  $4290 


.STORES 

1 2199)      W       S'EVENTY-THIJtD       AVB 

150   N   E-Fourteenth,    Oakland.   One 

story  brick  stores. 
Ownor — J.   P.   Co-reia. 
.Architect — None. 
Contractor — J.    B.    Petersen,    4021    Agua 

Vista  St.,   Oakland.  $5975 


DWELLING 

(2200)      E    EIGHTY-SECOND    AVE   NO. 

204S,    Oakland.      One-story    3-rooni 

dwtrlling. 
Owner — Cora   L.   Smith,    1826   94th   Ave., 

Oakland. 
Aicliitect — None. 
Contiaclor — G.    G.    Belanger,    1311    89th 

Ave.,    Oakland.  $150) 


ALTERATIONS 

(22U1)  NO.  2225  THIRTY  -  FOURTH 
Ave.,  Oakland.  Alterations  and  ad- 
ditions. 

Owner — Mary  J.   Hummer,  Premises. 

Architect — None.  $200S 


GARAGE 

(ZZOZ)      E    MARKET    50    N    Mead    Ave., 

Oakland.      One-story    tile    garage. 
Owner — Geo.  Langtry,   2420   Market   St., 

Oakland. 
-Architect — None. 
Contractor — Edw.    Langtry,    2420    Mai  ■ 

kel  St.,  Oakland.  $15oo 


DWELLING 

1 220.1)  W  SIXTY-NINTH  AVE  2o0  S 
Rudsdale,  Oakland.  One-story  6- 
rooin   dwdlling   and   garage. 

Owner — L.  A.  Peters,  ty  Santa  Clara 
Ave.,    Oakland. 

Architect — None.  $2910 


ALTERATIONS 

(22U4)      NO.    26j2    TWENTY-FIFTH   AV 

Oakland.      Alterations   and    repairs. 
Owner— i\i.    Jackson. 
-ArchUecl — A  one. 
Contractor — J.    1'.    Mickelson,    1638    A'- 

catraz  Ave.,  Oakland.  $lli'5 


DWELLING 

(2205)  NO.  6149  MAJESTIC  ST..  Oak- 
land.     One-story    5-ioom    dwelling. 

Owner — Chas.  Anderson.  2142  25th  Ave., 
Oakland. 

Architect — None.  $3000 

DWELLING 

(220H)      .NO.    1240    SJCA  E.\TY-SEVENTH 

Ave.,    Oakland.       One-story    5-room 

dwelling   and    garage. 
Owner — A.   F.   Anderson,    6249   Mills   St 

Oakland. 
Architect — None.  $3150 


DWELLING 

(2207)      E    JOAQUIN     MILLER       ROAD 

300   N   Lincoln    Oakland.    One-story 

5-rooin   dwelling. 
Owner — P.    H.     Petersen,     1716    Joaquin 

Miller   Road,    Oakland. 
Architect — None.  $37rt''» 


RESIDENCE. 

(2208)      497    BOYNTON   AVE.,   Berkeley. 
1-story     6-room     family     residence. 

Owner — Mabel   M.   Bramlage,   1018  Mar- 
aposa   Ave.,   Berkeley. 

Architect — A.    L.    Herberger,    2600   Ban- 
croft,  Berkeley. 

Contractor — Bramlage     &     Rough,     202 
Berkeley   Bank   Bldg.,   Berkeley. 

Cost,    $4,250 

DWELLING 
(2209)      1141-(43-45-47     VIRGINIA      ST.. 

Berkeley.    2-story   3    and   4    room   4- 

family    stucco    dwelling    and    4-ga- 

rage    bldg. 
Owner — .\.    Christenson,    3918    High    St., 

Oakland. 
Architect — None.  Cost,    $8,000 


DWELLING 

(2197)  E  NINETY-SIXTH  AVB  60  S 
Sunnyside  St.,  Oakland.  One-story 
5-room  dwelling  and  garage. 


RESlDiiNCE 

(2210)      472   VINCENTI  AVE..  Berkeley. 

2-story      "-room      1-family      stucco 

residence. 
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Owner — Geo.     Megriiam,     533     Vincenti 

Ave.,   Berkeley. 
Architect — None. 
Contractor — J.     .1.     Megriam,     533     Vm- 

centi  Ave.,   Berk.  Cost,   ?5,000 


RESIDENCE 

(2212)      1359     ADDISON    ST.,    Berkeley. 

1-story    5-room    1-family   residence. 
Architect — None. 
Owner — Joe     Benassini,     580     46th     St., 

Oakland.  Cost,    $3,500 


RESIDENCE 

(2213)  602  SANTA  BARBARA  RD., 
Berkeley.  2-story  9-room  1-fam- 
ily  residence,    stucco. 

Owner — La    Nora    &    Haines,    999     60th 

St.,   Oakland. 
Architect— H.    Goodpastcr,    2728    Durant 

Ave.,    Berkeley. 
Contractor    —    Bell    &    Anderson,    2949 

Magnolia    Ave.,    Berk.  $10,500 

STORES  „.^ 

(2214)  2177-99  BANCROFT  WAT, 
Berkeley.  Stores  and  lodge  room. 
Class   C  building. 

Owner — Independent   Order   Oddfellows, 

Berkeley. 
.Architect — J.  W.  Placheck,  Berkeley. 
Contractor    —   Connor    &    Connor,    1233 

Francisco    St.,    Berk.  $100,000 


DWELLING 

(2215)       S    MOKELUMNE    300  W    Altr>- 

mont     Ave.,     Oakland.       1-story     3- 

roorn   dwelling. 

Owner — W.     A.     Ditman,     170  10th     St., 

Oakland.  ...n.. 

Architect — None.  $10-10 


DWELLING 

(2216)       S    SIMPSON    ST.    605    E    Buena 

Ventura,     Oakland.       1-story     3-rm. 

dwelling. 
Owner — L.    M.    Romano,    1237    1st    Ave.. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2217)      540    ROSAL   AVE.,    Oakland.    1- 

story   6-room   dwelling. 
Owner — R.  W.  Snyder,  3726  Rhoda  Ave. 

Oakland. 
Architect — None, 
(.ontractor — IMartin    Allan,     3526       Ard- 

Ity   Ave.,   Oakland.  $6600 


DWELLING 

(2218)  4919  CLARKE  ST.,  Oakland  1- 
story    5-room    dwelling. 

Owner — P.    Brano,    Oakland. 

Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley   Ave,,   Oakland.  $5000 


ALTERATIONS 

c2219)         T\VELFTH      and      Broadway, 

Oakland.      Alterations. 
Owner — The    Oakland    Bank,    12th    and 

Broadway,    Oakland. 
Architect- — None.  $4000 


ALTERATIONS 

(2220)  355  EAST-FOURTEENTH  ST., 
Oakland.  Alterations  and  addi- 
tions. 

Owner — J.  Bertoldi,  473  55th  St.,  Oak- 
land. 

Architect — None.  $3000 


ALTERATIONS 

(2221)  180."  THIRTEENTH  AVE.,  Oak- 
land.     Alterations. 

Owner— S.  J.  Bartle,  1803  13th  Ave., 
Oakland. 

Architect — None. 

Contractor  —  W.  A.  Minor,  557  Mont- 
cliiir    Ave.,    Oakland.  $250i! 


DWELLING 

^2222)        E     NINETY-NINTH     AVE.     137 

N    Birch    St.,    Oakland.      1-story    f. 

room   dwelling. 
Owner — C.  L.   Burreston,   9901   Olive  St., 

Oakland. 
Architect— None.  $2500 


ALTERATIONS 

•  2223)  1926    THIRTY-FIFTH    AVE., 

Oakland.  Alterations  and  addi- 
tion   and    1 -story    garage 

Owner  —  J.  Holland.  1926  35th  Ave.. 
Oakland. 

Architect — None. 

Contractor — Gici.  Smith,  1U20  35th  Ave.. 
Oakland.  $558o 


DWELLING 

(2224)      E     RICHMOND     BLVD.,     40     N 

Frisbie    St.,    Oakland.      2-story    20- 

room    4-family    dwelling. 


Owner — F.   H.  Reimers,  Tribune  Tower, 

Oakland. 
Architect — F.      H.      Reimers,      Tribune 

Tower,    Oakland. 
Contractor — C.   D.   De   Velbliss,   354   Ho- 

bart  St.,  Oakland.  Cost,  $20,000 


COUNTRY  CLUB 

(2225)   N  SEQUOYAL  RD.,  150  N  SE- 

quoyah,   Oakland.      2-story   31-room 

country  club. 
Owner — Oak    Knoll    Land    Corporation, 

1918  Broadway,  Oakland. 
Architect    —    W.    J.    McCormack,     1918 

Broadway,   Oak.  Cost,   $150,000 


RESIDENCE 

(2211)  2630  CALIFORNIA  ST.,  Berk- 
eley. 1-story  6-room  1-family 
residence. 

Owner — C.  A.  Bivados,  2634  California 
St.,    Berkeley. 

Designer — C.  Arcen^ant,  1621  Julia  St., 
Berkeley. 

Contractor — C.  Arceneant,  1621  Julia 
St.,    Berkeley.  $4200 


RESIDENCE 

(2226)  2141  BROWNING  ST.,  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Owner — Uno  A.  Railo,  1126  Delaware 
St.,   Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(2227)      945    ALLSTON    WAY,    Berkeley. 

1-st-ry    4-room    1-family   residence. 
Owner — G.   F.    Faraghi,    2001    Essex   St., 

Berkeley. 
Architect— None.  $3000 


APARTMENTS 

(2228)      1905     PARKER     ST.,     Berkeley. 

2-story  4-family  stucco  apartments 
Owner — N.    G.    Nielsen,    3543    Grove    St., 
Berkeley. 
Designer  and  Contractor — W.  B.  Wells, 

762  Encenado  Avenue,  Berkeley. 

$9500 


ALTERATIONS 

(2229)      SW     COR.     EIGHTH    &    KIRK- 

ham   Streets,   Berkeley.  Alterations. 
Owner — Frank  Bargiacchi. 
Architect — None. 
Contractor — Pio    Benassini,    5239    Boyd 

Ave.,  Berkeley.  $1200 


STORES 

(2230)      S    FOOTHILL      BLVD.      300      W 

Seminary  Ave.,  Berkeley.  1-story  3- 

room    brick   stores. 
Owner — Silas    D.    Gibbs,    4022    Piedmont 

Ave.,   Berkeley. 
Architect — None. 
Contractor — Fred   W.   Peters,   1424  Cav- 

anaugh  Rd.,   Berkeley.  $8200 


DWELLING 

(2231)      N    EIGHTH    AVE.    126    E    Park 

Blvd.,    Berkeley.      2-story      7-room 

dwelling. 
Owner — Mabel  V.  Parker,  336  East  16th 

St.,  Berkeley. 
Architect — Ncne. 
Contractor — A.    R.    Parker,    336    E    16th 

St.,    Berkeley.  $6000 


DWELLINGS 

(2282)  N  HAGEMANN  ST.  138  168  E 
35th  Ave.,  Berkeley.  2  1-story  5- 
room   dwellings   &   1-story  garages. 

Owner  —  Geo.  H.  Drysdale,  2321  38th 
Ave.,    Berkeley. 

Architect — None.  $900   each 


DWELLING 

(2233)      LOT     436      MELROSE        HIGH- 

lands,      Berkeley.      1-story     3-room 

dwelling. 
Owner — C.    i'.   Murdock,    1440  Broadway, 

Bferkeley. 
Architect — None.  $1000 


DWELLING 

(2234)     N  CARMEL  ST.,  100  W  Peralta 

Ave.,     Berkeley.      1-story       5-room 

dwelling. 
Owner — E.  C.  Drews. 
Architect — None. 
Contractor — W.  J.  Myers,  3214  High  St. 

Berkeley.  $3500 


SERVICE    STATION    ETC. 

(223.^)  SW  COI"..  E-FOURTEENTH  & 
24th  Ave.,  Berkeley.  1-story  steel 
service  station  and  1-story  steel 
comfort  station. 

Owner — Associated  Oil  Co.,  2395  Web- 
ster  St.,    Berkeley. 

Architect— None.  $1200  &  $700 


DWELLING 

(2236)      1801    VERSAILLES    AVE.,    Ala 

meda.       1-story     4-room     dwelling 

Cement    plaster    finish. 
Owner — Hally   &   Co.,   2315   Santa   Clar 

Ave.,    Alameda. 
Architect — Owner.  Cost,    $325 


DWELLING 

(2237)      1713    VERSAILLES    AVE.,    Ala 

meda.      1-story     5-room     dwellingj 

cement    plaster    finish. 
Owner — Hally   &   Co.     2315   Santa  Clar^ 

Ave.,    Alameda. 
Architect — Owner.  Cost,   $375 


DWELLING 

(2238)      1618    BROADWAY,    Alameda.l 

story      3-room      dwelling;      cemen 

plaster  finish. 
Owner — F.    A.    Hardurck,    1622    Broad 

way,  Alameda. 
Architect — None. 
Contractor — Ward   Durgin,   5335   E   14tl 

St.,    Oakland.  Cost,   $300 


DWELLING 

(2239)      1521   CHESTNUT   ST.,   Alameda 

1-story     4-room     dwelling;     stucc 

finish. 
Owner — Mrs.   Florence   Shadburne. 
Architect- — None. 
Contractor — Ward  Durgin,   5335   E  14tl 

St.,  Oakland.  Cost,  $3001 


DWELLING 

(2240)  1420  GROVE  ST.,  Alameda 
1-story  6-room  dwelling;  cemen 
plaster   finish. 

Owner — O.  Lundin,  Cottage  St.,  Ala- 
meda. 

Architect — B.  F.  Remmel,  966  Warfielc 
Ave.,   Oakland,   Calif. 

Contractor  —  Fernside  Builders,  140i 
Park  St.,  Alameda.  Cost.  $575C 

DWELLING 

(2241)  1730  CORNELL  DRIVE,  Ala- 
meda. 1-story  6-room  dwelling; 
stucco    finish. 

Owner — L.    J.    Hinds,    871   Oak   St.,  Ala- 
meda. 
Architect — Owner.  Cost,    $5,500 


DWELLING 

(2242)  1608  LAFAYETTE  ST.,  Ala- 
meda. 1-story  6-room  dwelling; 
cement   plaster  finish. 

Owner — Frank  Lunardi,  1612  Lafayette 
St.,   Alameda. 

Architect — None.  ^   ,.  ^ 

Contractor — Ward  Durgin,  5335  E  14th 
St.,  Oakland,   Calif.  Cost,   $5,000 


DWELLING  ^    , 

(2243)  1021  BROADWAY,  Alameda. 
1-story  6-rocm  dwelling;  stucco 
finish. 

Owner — R.  E.  Barlett,  2318  San  An- 
tonio  Ave.,    Ala. 

Architeo^t — McFarlane,  15  Moss  Ave., 
Oakland,    Calif.  „  ^ 

Contractor— R.  E.  Barlett,  2318  San  An 
tonio   Ave.   Ala.  Cost,    $4000 

ALTERATIONS 

(2244)  142S  PARK  ST.,  Alameda.  Al- 
terations  on   front  of  building. 

Owner — Tribune  Publishing  Co.,  Oak- 
land,  Calif.  ,„  ^      _^ 

Architect — Ed  F.  Foulkes,  12tn  St., 
Oakland,    Calif. 

Contractor— F.  E.  Stcltft,  3455  Laguna 
Ave.,  Oakland.  Cost,   $2000 

(2245)  962  ARLINGTON  AVE.,Berk. 
2-stQry  6-room  1-family  residence; 
stucco. 

Owner — J.  M.  Cummings,  2535  Ridge 
Road,  Berkeley.  „no    -□     * 

Architect— Masten  &  Hurd,  278  Post 
St.,    San    Francisco. 

Contractor— F.  N.  Strang.  5540  Manila 
St.,  Oakland.  Cost,  $9500 

r2f4^6T^2^0*if  LOS  ANGELES  AVE.. 
Berkeley.  2-story  7-room  1-fam- 
ily  residence;  stucco. 

Owner— J.  M.  Cummings,  2535  Ridge 
Road,  Berkeley.  ,      „.,„     „     ^ 

Architect— Masten    &    Hurd,     278     Post 

Contlkbtor— F.   N.    Strang,   554^^jM|j'o% 


St.,    Oakland. 


\Eflf^^^O^  BANCROFT     WAY      Berk- 
eley.        1-story      5-room      1-famlly 

Owne1--A"M:   Kite,   779   Pine  St..  Berk. 
Architect— None.  .o  mn 

Contractor— I.    Gnnstead.    Cost,    $2,100 
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lilCSIDENCE 

(2248)      1510    HEARST    AVE.,    Berkeley. 

1-story    5-room    1-family    residence. 
owner — James  Spiers,   1512  Hearst  Ave. 

Berkeley. 
Architect — None.  Cost,    $3,500 


RESIDENCE 

(l;24!))      2411     9TH    STREET,    Berkeley. 

1-story    5-room    1-famlly   residence, 
(jwner — A.     E.    C^-rrela,    2744    Mathews 

St.,    Berkeley. 
Architect — None.  Cost,    $3,000 


AI'ARTMENTS 

(L'2r)0)  1850  ARCH  ST.,  Berkeley.  2- 
story  36-room  8-family  apart- 
ments;  stucco. 

Owner — W.  P.  Price,  1435  Harrison  St., 
Oalcland. 

Architect — Leonard  H.  Ford,  1435  Har- 
rison  St.,  Oakland.  Cost,   $25,000 


DWELLING 

(2251)      2608    74TH    AVENUE,    Oakland. 

1-story     6-room     dwelling     and     1- 

story   garage. 
Owner — C.    Thompson. 
.Architect — None. 
C   ntractor — B.    H.    Smith,    4428    E    14th 

St.,    Oakland.  Cost,    $3750 


DWELLING 

(2252)      2614    68TH    AVENUE,    Oakland. 

1-story   5-room   dwelling. 
Owner — Fred    Korhin,    1359    64th    Ave., 

Oakland. 
Architect — None.  Cost,   $3,300 


DWELLING 

(2253)      W     BUENA    VISTA    AVE.,     100 
N    Hill    Road.     Oakland.       2-story    6- 

room    dwelling. 
Owner — Al,    Adams,    2414    65th    Avenue, 

Oakland. 
Architect — None. 
Contractor — C.  F.  Lodge,  2201  57th  Ave. 

Oakland.  Cost,   $4,500 


KLATS 

(2254)  920-922  40TH  STREET,  Oak- 
land. 2-story  9-room  flats  and  1- 
story   garage. 

Owner — L.  Fagliano,  2740  Union  St., 
Oakland. 

Architect — None. 

Contractor— P.  Garello,  920  43rd  St., 
Oakland.  Cost,  $6,900 


DWELLING 

(2255)  6310  OUTLOOK  AVENUE,  Oak- 
land.    1-story  5-room  dwelling. 

Owner — A.     C.    Sutherland. 

Architect — None. 

Contractor — Ward  Durgin,  5335  E  14th 
St.,    Oakland.  Cost,    $4,000 


GARAGE 

(2256)  W  COLLEGE  AVE.,  75  N  62ND 
St.,    Oakland.      1-story    tile    garage. 

Owner — P.  H.  Diehl. 

Architect — None. 

Ccntractor — Jos.  Coward,  1930  Easi 
27th  St.,  Oakland.  Cost,  $1,300 


(2257)  N  BUENA  VISTA  AVE.,  350 
W  Hill  Road,  Oakland.  IV2 -story  6- 
rooni    dwelling. 

Owner — R.  A.  Ghigliotti,  5503  Tele- 
graph   Ave.,    Oakland. 

Architect — None.  Cost,    $4,500 


DWELLING 

(2258)  8221  IRIS  STREET,  Oakland. 
1-story  5-room  dwelling  and  1- 
story   garage. 

Owner— G.  P.  Smith,  351  17th  St.,  Oak- 
land. 

Architect— None.  Cost,   $3,700 


DWELLING 

(2259)      W    SYLHOWE    RD.,    200    S   MT. 

Blvd.      1-story    6-room    dwelling. 
.Owner — H.    L.    Hastings,    premises. 
Architect— None.  Cost,    $4,000 


ALTERATIONS 

(2260)      S  W   COR.    13TH   AND   WASH 

ington    Sts.,    Oakland.    Alterations. 
Owner — Samuels,     890     Market     Street, 

San    Francisco. 
A.  rchitect — None. 
Contractor — H.     Miller,     180     Jessie    St., 

San    Francisco.  Cost,    $6,000 


DWELLINGS 

(2261)  W  62ND  AVE.  272-310  N  CAM- 
den  St.,  Oakland.  2  1-story  5-room 
dwellings    and    1-story    garage. 

Owner — Lee  Hansen,  2423  Edwards  St.. 
Berkeley. 

Architect — None. 

Contractor— Hansen  &  Strang,  2423  Ed- 
wards St..  Berk.       Cost,  each  $3750 


DWELLING 

(2262)      2685    68TH    AVENUE,    Oakland. 

1-story   5-ri-om   dwelling. 
Owner — Rose    M.    Livingston,    2817    67th 

Ave.,    Oakland. 
A     hitect — None.  Cost,   $3,000 


APARTMENTS. 

(2263)  65.0  WESLEY  AVE.,  Oakland. 
3-.story    36-room    apartments. 

Owner— F.  A.  Hill,  319  14th  St.,  Oak- 
land. 

Architect— Slocom  &  Tuttle,  337  17th 
St.,  Oakland. 

Ccntractor— Hill  &  McCorkle,  319  14th 
St.,    Oakland.  Cost,    $32,000 


APARTMENTS 

(2264)  S  E  14TH  ST.  100  W  23RD 
Ave.,       Oakland.  3-story       brick 

apartments    and    stores. 

Owner — JCronenberg   Bros,    premises. 

Architect — L.  F.  Hyde,  372  Hanover 
Ave.,     Oakland. 

(  ontractor — C.  W.  Heyer,  Jr.,  372  Han- 
over Ave.,  Oakland.         Cost,  $50,000 


P.ESIDENCE 

(2265)      327    BONITA    AVE.,    Piedmont. 

2-story    9-room    frame    residence    & 

garage. 
Owner — M.   A.    Rose,    2442   Acton   Street, 

Berkeley. 
Architect— None.  $8000 


RESIDENCE 

(2266)      60     PACIFIC    AVE.,    Piedmont. 
2-story    9-room    frame    residence    and 

garage. 
Owner— C.  M.  Anderson,   1853  E  9th  St., 

Oakland. 
Architect — None.  $12,000 


GARAGE 

(2267)  2441      HASTE      ST.,      Berkeley. 
Garage. 

Owner — Sammarstrom  Invest.  Co.,  Ber- 
keley. 

Designer  and  Contractor — T.  J.  Kingrea 
4116    Terrace   St.,    Oakland. 

$1000 

RESIDENCE 

(2268)  2327  CEDAR  ST.,  Berkeley.  2- 
story  5-room  1-family  stucco  resi- 
dence. 

Owner — Mrs.  F.  M.  Young,  Berkeley. 
Designer    &    Contractor — D.    F.    Blith- 
road,    182    Catalina    Ave.,    Berkeley. 

$4000 


ALTERATIONS 

(2269)      2021   FRANCISCO  ST.,  Berkeley 

Alterations. 
Owner — M.  Schwere. 
Architect — None. 

Contractor  —   H.    C.    Smith,    2011   Fran- 
cisco St.,  Berkeley.  $1500 


RESIDENCES 

(2270)  1636  &  1638  STANNAGE  AVE., 
Berkeley.  2  1-story  5-room  1-fam- 
ily  residences. 

Owner    —    Albany    Bldg.    Co.,    979    San 

Pal)lo    Ave.,   Berkeley. 
Architect— None.  $3000    each 

AUTO  WASHING  STATION 

(2271)  STUART  &  ADELINE  AVE., 
Berkeley.   Auto  washing  station. 

Owner — R.  P.  Mailn. 
Architect — None. 

Contractor  —  F.  P.  Butterfield,  2488 
Shattuck  Ave.,  Berkeley.  $1000 


(2272)  2519  HAWTHORN  TERRACE, 
Berkeley,  ".-sto.y  5-room  1-family 
residence. 

Owner — J.  T.  Robinson,  Los  Gatos,  Cal. 

Designer  &  Contractor — J.  Altermatt. 
920  Oxford  St.,  Berkeley.  $4000 


RESIDENCE 

(2273  89  SOUTH  HAMPTON  RD.,  Ber- 
keley. 2-Ktory  10-room  1-family 
residence    (plaster). 

Owner — Grant    Smith. 

Arcliitect — B.  Reede  Hardman,  Berke- 
ley   Bank    Bldt;.,    Berkeley. 

Contractor — E.  F.  Henderson,  2737  For- 
est   Ave.,    Berkeley.  $15,000 


DWELLING 

(2274)      S   E  TWENTY-SECOND  ST.   102 

W    19th    Ave.,    Oakland.    1-slory    S- 

room   2-faniily   dwelling. 
Owner— Jos    E     Graves,    105    Circle    Hill 

Dr.     Oak  bind. 
Arcl.itect — None.  $5000 


(2275)  SE  COR.  GRAND  AVE.  AND 
Bi-oadway,    Oakland.    3    roof    signs. 

Owner— Oakland  Sign  Co.,  2230  Grove 
St.,   Oakland. 

Architect— None.  $1000    each 


ALTERATIONS 

(2276)  N  WER.N'ER  COURT  400  W 
Joaquin  Miller  Rd.,  Oakland.  Al- 
terations. 

Owner — Fred  V.  Davie. 

Architect— None.  $1000 


DWELLING 

(2277)      E    SEVENTY-THIRD    AVENUE 

120    S    Halliday,    Oakland.     1-story 

4-room   dwelling. 
Owner — J.    C.    Brown,    1247    47th    Ave.. 

Oakland. 
Architect — None. 
Contractor   —    A.    J.    Agrella.    Jr.,    1340 

58th    Ave..    Oakland.  $3000 


DWELLINGS 

(;i278)  7400-06-14-20  NEY  AVE.,  Oak- 
land. 4  1-story  5-room  dwellings 
and  garages. 

Owner — Samuel  LeFever,  1745  Church 
St.,    Oakland. 

Architect — None.  $2350    each 


DAVELLING 

(2279)      W      SEVENTY-EIGHTH     AVE. 

opp.    Alder,   Oakland.    1-story    6-rm. 

dwelling. 
Owner — C.  A.  R.  Maurer,  1479  78th  Ave.. 

Oakland. 
Architect — None. 
Contractor    —    Carr    &    Anderson,    2837 

62nd   Ave..   Oakland. 


FACTORY 

(2280)      W   SAN  PABLO  AVE.  50  S  67th 

St.,  Oakland.   1-story  brick  factory. 
Owner — Chas.  Brann  Mattress  Co.,  67th 

and  San   Pablo  Ave.,   Oakland. 
Architect — None. 
Contractor  —   S.   B.      Hollenbeck,      3084 

Richmond   Blvd.,   Oakland.  $3000 


1-story 


HALL 

(2281)      SMITH       RESERVE, 
hall. 

Owner — Realty      Syndicate      Co.,      1440 
Broadway,    Oakland. 

Architect — None. 

Contractor — J.    M.    Bartlett,    Bldrs.    Ex- 
change, Oakland.  Cost,  $5,414 


DWELLINGS 

(22S2)  LOTS  235.  264  AND  290  Mer- 
riewood,  Oakland.  3  1-story  3- 
rocm   dwellings. 

Owner — Realty  Syndicate,  1440  Broad- 
way, Oakland. 

Architect — None.  Cost,   each   $1,000 


ALTERATIONS 

(2283)      4742     REDDING    ST.,     Oakland. 

Alterations    and    addition. 
Owner — Valentine    Lindel. 
.Architect — None.  Cost,    $1,400 


(22S4)      WEST   OAKLAND  YARDS,  Oak 

land.      7    1 -story    sheds. 
Owner — Southern    Pacific    Co,    Oakland 

Pier,   Oakland. 
Architect — None.  Cost,  4  at,  each  $1,000 
2  at,  each  $    900 
1  at,  $    750 


APARTMENTS 

(1'2S5)  N  E  14TH  ST.  200  E  96TH  AVE. 
Oakland.  2-story  12-room  apart- 
ments  and  stores. 

Owner — ."V.   Fairnerimon.  . 

Architect — None. 

Contractor — J.  H.  Pickrell.  696  Nevada 
St..   Oakland.  Cost.    $11.00f 


RE.STDEXCER 

(22S6)  1647-65-69-75-81-87-93  VINE  ST.. 
Berkeley.  Seven  1 -story  frame  6- 
rooni     re-^idence*:    and    garaeres. 

Owner — R.  T.  Pavent,  Mercantile  Bank 
Ride..    T'orkeley. 

Architect — None.  Each  $4250 


n\VELLlN(i 

(2287>  W    FIGHTIETH     AVE.     40    S 

Plymouth  St.,  Oakland.  1-story  4- 
room   d"-eHins'   and    l-.>!tory   iraraRf. 

Owner — C.  E.  Atkinson,  3125  61st  Ave., 
Oakland. 

Architect— None.  $4000 


DWLG.,    STORK 

(2288)       W    EIGHTIETH    AVE.    opposite 

IMymouih    St.,   Oakland.      1-story   5- 

room    dwelling,    store    and    1-story 

garage. 
Owner — C.  E.  Atkinson,   312.".   61st  Ave.. 

Oakland. 
Architect — None.  $5000 
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ALTERATIONS                                          ^    ,  RIIIl  niNn     rONTRArTS         ^'^^^^    Dated, 

(2289)  545    FORTY-THIRD    ST.,    Oak-  OU  IL.Lril'N^J     \^*^1'N  1  IVMV^  1  O  Payments   not   given. 

land       Alterations   and   addition.  TOTAL  COST,  ?50,800 

Ownei— Luella    M.     Prescott,     545     43rd  (ALAMEDA    COUNTYi  S,""*^'      sureties,      forfeit,      limit,      none. 

St.     Oakland.  Plans  and  specifications  not  filed. 

rontra^loT-^W ""■  D     Prescott,    545    43rd  ^O-     Owner                        Contractor     Amt  ,^34)      PAINTING  ON  ABOVE. 

Contractoi       W^    iJ.    i^ie  627     Tribune                               Stolte        2000  contractor— J.    A.     Mohr     &     Son.     Inc., 

fat.,    uaKidnu^ *  g28     Farmer                       Lawrence      22655  433    nni   st      S    F 

„,„^  ^  .r»T^  629     Hearst                               Rigney        8697       Fjiod   ' Dated    - 

P2Y9^^\v    ACACIA   AVE     40    S   Alston  630     Hearst                           ^^^^^^'^     ^1^^.  Payments   not   giVen.      ' 

^'''avc.       O^K^ant        1-story      5-room  ^31     Hears                        co^bSck        37?2  ^      ^                ,-         '^^T^^,    ^OST     $13,000 

^,,,1-iiine-  ^00      fi^^'^Si                       CODDiedicK      ^<i^  Bond,      sureties,      forfeit,      limit,      none. 

dwelling.                                      /-..,„„^    Of  633      Hearst                                  Makin      50800  piane;  and   sneciflofi tions   not  filed 

Owner— G.    vV.    Brown,    3115    Grove    St.,  534     Hearst                                 Mohr     13000  ^  'ans  ana  specincations  not  niea. 

Oakland.  635      Hear.st                                 Inlaid        8570  (^35)           HARDWOOD    FLOORING    ON 

Archtect — isone.             jiu'n,  g^g     Hearst                              Rankin      25425  above 

...xrT^T  T  TXT,^  ^U     ^^^l'^^  ^                     ^^  ^'^^°"        ?000  contractol-- Inlaid    Floor   Co.,    600    Ala- 

DWELLING                            ^^r^rf.^     ^^r^A^^  638     Oakland                     Thompson        1700  bama    St      S     F 

(2291)       62^1    CONTRA    COSTA    ROAD,  ggg     Mppaul                                   Barr        7894  riled                    Dated    

Oakland       2-story   ^-''oo'^^^^'^^  640     Bla'ie            Maasberg       8295  Payments  not  given.      ' 

Owner — E.    BlaKe,    biU   camuuuge    vv  a>  ,  TOTAL    COST     $8570 

Oakland.  „,,„  Bond,     sureties,     forfeit,     limit,     none. 

Archiiect — iNone.                                           ,,^    „  ALTERATIONS.  Plun.s   and    ^nr-oifirntinns   not   filpd 

co.uiactor— E.     Maasberg.     1420     We!!-  (627)      1428    PARK    ST.,    ALAMEDA.  i  ians  and  .pccincations  not  niea. 

ington    Ave.,    Oakland.                  $8300  Alterations  to  office  building.  (636)      PLUMBING   ON   ABOVE 

Owner— Tribune    Publishing    Co.,    Oak.  contractor— James  Rankin  &  Sons,  1972 

DWELLING                                          r^.,Licr-(  Architect—Edw.     T.     Foulkes.     Webster  San    Pablo    Ave.,    Oakland. 

U2i)Z)       0058    ACACIA    AVE.,    Oakland.  Blk.,   Oakland.                                                     Filed    ■ Dated . 

i-story    t)-room    dwelling.  Contractor — F.    C.    Stolte,    3455    Laguna  Payments  not  given 

Ownei— 11..    Maasberg,    14ZU     vVellington  gt.,  Oakland.  TOTAL   COST,    $25,425 

Ave.,   Oakland.  Filed  May   14,   1926.  Dated  May  13,   1926  Bond,      sureties,      forfeit,      limit,      none. 

Architect— None.                                        $40L'J  lO.th     of    each    month     75%  Plans  and  specifications  not  filed. 

Balance,    usual    35    days    25%  . 

DWELLING  TOTAL    COST,    $2,000  (gsg)      HEATING  SYSTEM  ON  ABOVE. 

^k:29b)      iu(j2    FIFTY-NINTH    ST.,    Oak  Bond,   $1,000;  sureties.  Globe  Indemnity  contractor— Wm.     F.    Wilson    Co.,     328 

land,      i-siory    5-rooin    UweUing.  Co.;    forfeit,    none;    limit,    June    1,    1926;  Mason    St.,    San    Francisco. 

Owner  —  Peter    Nelson,    1058    5yth    St.,  plans  and  specifications  filed.                             Filed.   Dated,  . 

Oakland.  Payments  not  given. 

Aichiteci— None.                                        $4003  TOTAL  COST,    $6,000 

. APART.    BLDG.                                       ^          ,  Bond,      sureties,      forfeit,      limit,      none. 

(628)      1732     WEBSTER     ST..     Oakland.  plans  and  specifications  not  filed. 

DWELLING  General    con.struction    of    2-story    store  

r2-"t4^      N    URANUS  AVE.   100   S  Broad-  and   apart,   bldg.  DWELLING 

wav    Terrace     Oakland.      1-story    3-  Owner— Robert    W.    and    Austme    Eliza  (639)      LOT   17   BLOCK  6.   ROCKRIDGE 

room   dwolline  Farmer.  554  Hobart  St.,  Oakland.  Park,   Oakland    (E  Allston  Ave.   240 

0«ner—M    Pearson,    1090    Capitol   Ave.,  Architect— Charles      W.      McCall.      1404  ft.    N   of  Acacia  Ave.) 

^L,  i-rancVsco  Franklin    St.,   Oakland.  General  construction  2-story  and  base- 

s...h^Vf.nt     None                                      $1000  Contractor— C.  H.  Lawrence.  5321  Law-  ment    frame    and    stucco    dwelling 

Aichitect     iNone^^ *  ^^^   ^^^^     Oakland.  and  garage. 

Filed   May    14,    1926.   Dated  May   7.   1926  Owner — John   and   Jane   Irving  McFaul. 

i.-vsmTiTMn  1st  and   loth   each  mth   until  pd  70%  Architect— Miller     &     Warnecke.      1404 

r.,.M.-rw«T>rTY  NINTH    AVE      85    N  When    c   mpleted    5%  Franklin    St..    Oakland. 

(2290)  W    SIXli-NlNiH    AV±L..^  8^  3^                 25%  Contractor— Barr    &    Son.    900    Everett 

Birch   St..    Oak Und^   1-sto   y    o  loom  TOTAL  COST.    $22,655  St..    Oakland. 

dwelling    and    1-btoiy   ea.iage.  ^           ^^^^.  sureties,   none;  forfeit    $10  piled  May   17.   1926.                    Dated  

owner— Dennis     Vaugh^n.    yJJO    Liitn  ^^^^_    ^^^_     ^.^.^      ^^^    ^^^^    ^^^^    ^j.^^^  When   frame   is   up    $1973.50 

St..    OaKiana.                                     tqis:,-,  contract;   plans  and  specifications  filed.  When    plastered     1973.50 

Aichitect— None^ ^^^'^'^  -^Vhen    accepted    1973.50 

Usual   35   days    1973.50 

^^,^  MEMORIAL    BLDG.  TOTAL   COST,    $7,894 

DWELLING                                    tinn  W   fi2nd  (629)      THE       PHOEBE       R        HEART  gond.     none;     sureties,     none;     forfeit, 

(2296)  S  MAJESIIC  AVE    500  W   b2nd  Memorial  Bldg,  Campus  "University  ^one     limit,   90  days  from  date  of  con- 
Ave..      Oakland.        2-stoiy      /-room  ^^    Calif.,    Berkeley.                            .  tract;   plans  and  specifications  filed. 
dwelling   and    1-story    garage.  Work    to    be    done    —    Tiling    Memorial  

Owner — Geo.  Hill,   1629   45th  Ave.,  Oak-  Bldg.  ^ALTERATIONS 

land.                                                    •          -  Owner — William   Randolph   Hearst,   Los  (638)     COR     SAN    PABLO    AVE.    AND 

Architect — None.  Angeles.                                               ,   ,.  Adeline   St.,   Emeryville. 

Contractor — Hill    &   Watters,    lb29    4&tn  Architect  —   B.    R.    Maybeck    and    Julia  Alterations  to  salesroom  and  garage. 

Ave..    Oakland.                                 $5^jU  Morgan,    1135   Merchants   Ex.   Bldg..  Owner — Oakland    Finance    Corporation. 

San   Francisco.  Architect — Samuel     Arnold.      3499      San 

Contractor— The    Rigney    Tile    Co..    3012  Pablo   Ave. 

DWELLING                                           .  ^,.^     ^„  Harrison    St.,    Oakland.  Contractor — Harvey    J.    Thompson.    878 

(2297)  E    NINETY-SECOND    AVE.    60  pij^d  Mav  13,  1926.   Dated  May  12,   1926  Cedar  St.,   Alameda. 

N    Holly    St.,    Oakland.      1-story    5-  g^j^    ^ach   month,    of   value    75%  pued  May  17,  1926.    Dated  May  15,  1926 

room  dwelling  and  1-story  garage.  Balance    usual    35    days    25%  On  completion    75% 

Owner— J.  Blitch,   1445   y2nd   Ave.,  Oak-  TOTAL  COST,   $8697  Usual    35    days    25% 

land.  Bond,     none;     sureties,     none;     forfeit.  TOTAL  COST.  $1700 

.Architect — None.  onen;    limit,    without   delay;    plans    and  Bond,     none;     sureties,     none;     forfeit, 

Contractor — Geo.   W.    Stanley.    467   Turk  specifications   filed.  none;   limit,    none;   plans   and   specifica- 

Pi't     S    F                                                 $3100  tions   filed. 

^^-   ^-              (630)    ROUGH   AND  FINISHED   HARD-  """^    "                    

DWELLING  ware,   etc.,   on   above.                 ,,,-    „  RESIDENCE 

(2298)  NW  COR.  MOUNTAIN  BLVD.  Contractor— K.  E.  Parker  Co..  135  So.  (540)  LOT  2  BLK  2  RESUB  OP  BLKS 
and  Thorn  Road.  Oakland.  1-story  Park,  San  Francisco.  9-10-11-12-13-14  and  a  ptn  of  16 
5-rooni    dwelling.                                            Filed, Dated.  .  Rock    Ridge    Terrace,    Oakland.    (S 

Owner G      Watkins,     2151     E-24th     St.:  Payments  not   given         ^^„^„    ...„^r«  side   Chabot   Road.) 

AUland  TOTAL  COST.  $17,450  General    construction    of   2-story    frame 

Architect— None                                      $5000  Bond,     sureties      forfeit,     limit,     none.  residence  and  garage 

AicniiecL     iNuue^ y  plans  and  specifications  not  filed.  Owner— Herbert     H.     and     Helene     H. 

P>^.?^^\^?1     SIXTY-SEVENTH    AVE..  '631)   ORNAMENTAL   SHEET  COPPER  Arch^tt^t— wllt?r°"  T.      Steilberg,      908 

(2299)  /651     ^/^.^„J;^'=^;,^',„  "^.^glfjr^J  on    above.                               .        ^^^     ,  Flatiron   Bldg.,    San    Francisco. 
Oakland         -stoiy   fa-ioo.n    dwellins  Contractor  —  Forderer    Cornice    Works.  contractor— Edward       Maasberg.       1420 
and   1-stoij    garage.  269  Potrero  Ave.,  S.  F.  Wellington    Ave.,   Oakland. 

Owner— M.    Sundberg.    1416    50th    Ave.       ^.^^^^ ^^^^^^  Filed  May   18,   1926.  Dated  Apr  12.  1926 

Oakland                                              ^^c,,^f,  Payments  not  given.  When  frame   is  up    $2073.75 

Architect— None                                         $42Ui.  TOTAL  COST,    $5130.  1st  coat  of  plaster    2073.75 

Bond,      sureties,      forfeit,      limit,      none.  When  accepted   2073.75 

STORES                                            ^^    ,.  Plans  and  specifications  not  filed.  Usual    35    days    2073.75 

(2300)  S    E-FOURTEENTH    ST.    56    W  '*"                 ^      ^^"*'           •"'^        TOTAL    COST,    $8296 

60th  Ave..  Oakland.     1-story  storos  gg^)        GLASS     AND      GLAZING      ON  Bond     $4150-    sureties.    Columbia   Casu- 

Owner — A.    Toiijes,    4406    Virginia    Ave..  above.  alty    Company;    forfeit,    $1.00    per    day: 

Oakland.  Contractor    —    Cobbledick-Kibbe    Glass  umlt     90    days    from    date;    plans    and 

Architect— Gates  &  Ellinger,  1723  Web-  (-(,  _    666    Howard    St.,    S.    P.  specifications    field. 

ster    St.,    Oakland.                           $5000       pjied Dated,   .  

DWELLING       ^""'"'"^'^  "''  ^'toTAL  COST,   $3712  COMPLETION     NOTICES 

(2301)  310    LEE    STREET.    Oakland.  Bond,      sureties,      forfeit,      limit,      none.                                         .    ^^^^^w,-^ 

1 -story    8-rooin    dwlg.  plans  and  spocifications  not  filed.  ALAMEDA   COUKTY 

Owner — H.   Davis,   829    Broadway,   Oak-  ■ „„♦„_ 

land.  (633)       PLASTERING    AND    LATHING  Recorded                       biRDSALL  AV^ 

Arphitfipt None  on   above.  May   11.   1926 — 3337   BlKD!sAJ-.Li  AV.By., 

Cont  actor-A      J.     Yerriok.     G255     Col-  Contractor— William    Makin.    1048    Kk-  Oakland.       W.      J.     Kenworthy     to 

lege   Ave     Oakland.                  $10,000  celsior.    Oakland.  whom   it  may  concern.  .May  10,   1926 
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May  12,  1926— N  B  14TH  STREET  and 
Broadway,  Oakland.  Central  Sav- 
ings Bank  of  Oakland  to  Dinwiddle 
Construction   Co May  6,   1926 

May  12,  1926— g  W  COR.  ACTON  AND 
Addision  St.,  Berkeley.  W.  T.  Lln- 
gard  to  W.  L.  Brodrick .  .  May  10    1926 

May  12,  1926— PTN  LOTS  16-17-18, 
Blk  16,  Electric  Loop  Tract,  Oak- 
land. Frank  L.  Silber  to  Paul  Louis 
Kick     May     12,    1926 

May  12,  1926 — LOT  256,  mp  of  Forest- 
land,  Oakland.  M.  A.  E.  Samways  to 
R.    H.    Banning    May    10,    1926 

May  12,  1926— WEBSTER  ST.,  BLK 
14th  and  20th  Sts.,  Oakland.  South- 
ern Pacific  Co.  to  Hutchinson  Co. 
May     1,     1926 

May  12,  1926—1008  105TH  AVE.,  Oak- 
land. Mrs.  C.  Vis  to  whom  it  may 
concern     May    10,    1926 

May  12,  1926—1182  ARCH  ST.,  Berk. 
Augusta  Ann  Higley  to  Herbert  K. 
Schulz    May    10,    1926 

May  12.  1926—2675  PARKER  AVE., 
Oakland.  Henry  E.  Hitchcock  to 
D.   T.   Owen    May   12,   1926 

May  12,  1926 — 2626  MADELINE  ST., 
3801    Rhoda     Ave.,     Oakland.    Mrs. 

Lucile    Jones    to   C.    W.    Reed 

May    12,    1926 

May  12,  1926— PTN  LOT  34  BLK  1, 
East  Piedmont  Heights  Extension, 
Oakland.  Josephine  H.  Loebel  to 
whom    it    may    concern.. May    7,    1926 

May  13,  1926— LOT  19,  WYMAN'S 
Subdiv.  of  Park  Place,  Oakland.  A. 
J.  Pavillard  to  whom  it  may  con- 
cern      May    10,    1926 

May  13,  1926— E  SAN  PABLO  AVE. 
123.34  ft.  S  of  Allston  Way,  Berk. 
(S   60   ft.   X   E   150   ft.)    Evalynne   D. 

Paddon   to   Joseph   A.   Lloyd    

April    15.    1926 

May  13,  1926— S  W  9TH  AND  BUSH 
Sts.,  Oakland.  Evalynne  D.  Pad- 
don to  Joseph  A.  Lloyd   ..May  6,  1926 

May  13,  1926 — 1549  STEWART  ST.. 
Berk.  Elbert  R.  Creque  to  whom  it 
may    concern    May    12,    1926 

May  13,  1926— N  E  LINE  OF  E  23RD 
St.  150  ft.  N  W  of  17th  Ave.,  Oak. 
J.  F.  Chambers  to  L.  R.  Peters.... 
May    10.    1926 

May  13,  1926— PTN  LOTS  1  AND  2 
Blk  C,  Regents  Park  map  No.  2, 
Berk.  J.  F.  Chambers  to  L.  A. 
Peters     April     23,     1926 

May  13,  1926— S  W  CORNELL  AVE. 
and  Hopkins  St.,  Berk.  J.  F.  Cham- 
bers to  L.  A.  Peters   .  .  .  .April  10,  1926 

May  13,  1926 — W  55  FT  OF  LOT  3 
Blk  23,  Thousand  Oaks,  Berk.  R. 
Beadell  and  Geo.  J.  Lane  to  Bea- 
dell    &    Lane    May    13,    1926 

May  13,  1926 — LOTS  164-165-166-167 
map  of  the  Rosa  Lee  Tract,  Oak. 
Mary  Jane  Best  to  whom  it  may 
concern     May    11,    1926 

May  13,  1926— LOT  15  BLK  A,  Bat- 
chelder  Tract,  Berk.  Constance  A. 
Meeks   to  W.   P.   Jones    ..Mav   8,    1926 

May  13,  1926— N  E  COR.  B  31ST  ST. 
and  Stuart  Ave.  Oakland.  Elher 
Lewis   to   Robt  P  Smith. May   11,   1926 

May  13,  1926— PTN  LOT  11,  BLK  14, 
map  Oakridge  Claremont,  Berk. 
Frank  E.  Silva  to  F.  W.  Thaxter.. 
May   10.    1926 

May  13,  1926— LOT  15  BLK  15,  RE- 
sub  of  a  ptn  of  Broadmoor,  San 
Leandro.  Mrs.  Zoe  Vandenberghe 
to   J.   B.    Petersen    May    10,    1926 

Mayl3,  926— LOT  5,  MAP  IN  PARTI- 
tion  of  the  Southerly  quarter  of 
Blk  10,  Oakland.  J.  H.  Frese  to  J.  B. 
Peter.sen     May    12.    1926 

May  13,  1926—1843  6STH  AVE..  OAK- 
land.  Stephen  F.  Illig  to  whom  it 
may    concern    May    13,    1926 

May  13,  1926 — 5440  EL  CAMILE  ST., 
Oakland.  Patricia  G.  Lahey  to  C. 
D.   Wilson    Mav    12.    192" 

May  14,  1926— LOTS  15  AND  16  BLK. 
33.  Map  No.  6  of  Regents  Park, 
Albany.  Vida  A.  Ives  to  whom  it 
may    concern Mav    5,    19?'? 

May  14,  1926  —  1040  RAMONA  ST., 
Albany.  A.  E.  Gould  to  whom  it 
may    concern    May   7,    192i) 

May  14,  1926— PTN.  LOTS  14,  15,  16. 
Blk.  20,  San  Leandro.  R.  E.  Condie 
to    R.    K.    Condie    May   12,    1925 

May  14,  1926— PTN.  LOT  18  BLK.  15 
Map  of  Resub.  of  a  ptn.  of  North 
C'ragmont.  Berkeley.  Milton  G. 
Morgan    to  Mac.   Jordan.  May    11,    1926 

May  11,  1926—628  E-10TH  ST.,  Oak- 
land. E.  O.  Burge  to  whom  it  may 
concern    May    13,    1920 

May  14,  1926— LOT  28  BLK.  9,  Map 
of    Eiistlawn.    Oakland.       E.    Owen 


Griffiths   to   whom    it   may   concern 

May   4,    192''. 

May    14,     1926    —    LOT    13    DUTTON 

Manor    Addition,    San    Leandro.      J. 

D.  Bldredge  to  J.  D.  Eldredge    

May    14,    1926 

May    14,     1926 — PTN.    BLK.     41    MAP 

of  the  Town   of  San"  Leandro.   Karl 

N.   Hyrup   to  Ernest   Andersen    .... 

May   1,    1926 

May   14,    1926—3329   MAYBICLLE   Ave. 

Charles  E.  Brown  to  J.   P.  Ehrman 

May    11.    1926 

May   14,   1926—1162   SEMINARY  AVE 

Oakland.      Ella    G.    Wise    to    W.    D. 

Curtis    May   14,    1926 

May    14,    1926 — E    TELEGRAPH   AVE. 

253.40    ft.    S    of    40th    St.,    Oakland. 

Transbay   Theatres   Inc.   to   Herrick 

Iron  Works May  8,  1926 

May   14,    1926— E   TELEGRAPH   AVE. 

253.40    ft.    S    of    40th    St.,    Oakland. 

Transbay   Theatres  Inc.   to  Herrick 

Iron  Works    May  8,   1926 

May   15,  '26—2242  CHURCH  STREET, 

Oakland.    Margaret    Knipe    to   J.   U. 

Baugh    May   14,   1926 

May    15,    1926— LOT      10      BLOCK      36 

Amended   May   of    Fairmount   Park. 

Melvin    C.    Davidson    to    Melvin    C. 

Davidson    May  13,  1926 

May    15,    1926— LOT    181    IN    SUBDIV. 

24    May    of    the    Resub.    of    Peralta 

Park,   Oakland.   Alex   A.   &  Amanda 

Johnson   to  R.   H.   Elliot.. May   14,   '26 
May     15,     1926—3624     LAGUNA    AVE., 

Oakland.   James   Fleming   to   James 

and  George  Fleming    May   12,  '26 

May    15,    1926—6130   COLBY   STREET, 

Oakland.   Geo.   H.      Baldwin      to      R. 

Beadell  and  Geo.  J.  Lar^    .May  13,  '26 

May  15,  1926— LOT  148  FOREST- 
land.  Oakland.  D.  W.  Van  Horn  to 
whom   it   may   concern.. May   14,   1926 

May  15,  1926— LOT  121  FOREST- 
land,  Oakland.  T.  D.  Prentice  to  E. 
Brose     May    14,    1926 

May  14,  1926— LOT  16  BLOCK  J 
Mills  Gardens,  Oakland.  A.  E.  Or- 
t  n  Master  Builders  Inc.  to  whom 
it  may  concern May  14.  1926 

May  15,  1926—1306  CHANNING  WAY 
Berkeley.  Henry  Oman  to  whom  It 
may   concern May  15,   1926 

May  17,  1926  —  2441  TO  2455  INC., 
Bonar  St.,  Berkeley.  Hal  W. 
Wakefield  to  Geo.  Van  Vlack  .... 
May    17,    1926 

May  17,  1926  —  SW  COR.  JACKSON 
and  Fountain  Sts.,  Alameda.  City 
of  Alameda  to  Dinnie  Construc- 
tion   Co May    14,    1923 

May  17,  1926—1140  WINSOR  AVE., 
Piedm.ont.  J.  R.  Armstrong  to  J. 
R.    Armstrong    Mav    14,    1926 

May  17,  1926  —  814  EUCLID  AVE., 
Berkeley.         George    A.     MacDonell 

to    whom    it    may    concern    

May   8.    192j 

May  17,  1926— LOT  6  BLK.  1  Case 
Tract,  Berkeley.  Calvin  E.  and 
Katie  F.  Stevens  to  Stevens  & 
Fletcher    May    9,    192G 

May  17,  1926— NE  COR.  lOTH  AND 
Washington  Sts.,  Oakland.  Arthur 
Brown,  Jr.  to  A.  J.  Walsworth  .  . 
Mav   6,    192o 

May  17,  1926  —  FOOT  OF  ADELINE 
St.,  Oakland.  Southern  Pacific  Co. 
to   Hutchinson   Co May    10,    1926 

May  17,  1926 — WEST  OAKLAND  R. 
\<.  yards,  Oakland.  Southern  Pa- 
cific   Co.    to    Hutchinson    Co 

May    10,    1926 

May  17,  1926— NEAR  HUNT  BROS. 
>.  annery,  Hayward.  Southern  Pa- 
c.lic  <..ompany  to  P.  H.  Hoare  .. 
Mav     10,     1926 

May  18,  1928  —  1025  BROADWAY, 
Alameda.  Magnus  Hollested  to 
Julius    Grodem     May    15,    192'! 

I>.;iy  18,  1926— W  TKLEGR.Ai'H  AVE. 
90  ft.  S  of  38th  St.,  Oakland.  Percy 
Francis  A.  and  Vivian  Olive  Rob- 
ins   to    H.    P.    Moulton,    et    al 

Mav    1,    1926 

May    18.    1926— PTN.    LOT    2    BLK.    6, 

,       Berkeley.         Lavenia      La 

Selve    to    J.    F.    Brown    ..May    5,    i;i26 

May  IS,  1926  —  145  AND  119  MOSS 
Ave.,  522,  524,  526,  528,  532  Fair- 
mount  Ave..  Oakland.  Baric  H. 
iuoori'  to  whom  it  may  concern.. 
May     17,     1926 

Ma.\  18,  l:<26  -I'TN.  LOTS  149,  150, 
Map  of  the  Jesse  Jontts  "l^ract, 
Oakland.  K.  T.  Dooley  to  whom  it 
Uiay  concern    May   17,    1926 

May  17,  ]:)26— LOT  1  RESUB.  of  Lot 
9  BIK.  C,  IMap  of  the  Buenaven- 
tura  Tct.,    Oakland.      Calif.    Mission 


Realty  Co.,  Inc.  to  Arthur  W.  Pot- 
ter        May   14,   1926 

May  17,  1926— LOT  4  RESUB.  LOT  1 
Blk.  C,  Map  of  the  Buenaventura 
Tract,  Oakland.  Calif.  Mission 
Realty  Co.,  Inc.  to  Arthur  W.  Pot- 
ter        May    14.    1926 

May  17,  1926 — LOT  2  RESTJB.  LOTS 
9  and  10  Blk.  C  Map  of  the  Buena- 
ventura Tract,  Oakland.  Caiif. 
Mission  Realty  Co.,  Inc.  to  Arthur 
W.   Potter    May    14,    1926 

May  17,  1926  —  LOT  11  MAP  OF 
Morningside   Park,   Oakland.     G.   C. 

Briggs   to  Calif.   Builders  Co 

May    14,    1926 


LIENS  FILED 


AI,.\1HEDA    CX)U!VTlf 


Recorded  Amoun' 

May  12,  1926— LOTS  62-63-64  BLK  1, 
mp  No.  4  Regents  Park,  Albany. 
G.  and  M.  Concrete  Co.  vs.  T.  P. 
and   S.  A.   Sanders    D.  Moran    ..$65.31 

May  12,  1926— LOTS  62-63-64  BLK  1, 
mp  No.  4  Regent's  Park,  Albany. 
G.  and  M.  Concrete  Co.  vs.  T.  P. 
and  S.  A.   Sanders,  D.   Moran    ..$65.25 

May  12,  1926—2606  12TH  AVE.,  Oak- 
land. Boorman  Lumber  Co.  vs.  Dex- 
ter  Darling    $528.60 

May  12,  1926— LOT  9  BLK  D,  mp  of 
the  Gaskill  Tract,  Oakland.  Oak- 
land Building  Material  Co.  vs.  M. 
C.  Cavenaugh  an  dTony  Williams 
$28.85 

May  12,  1926—933  57TH  ST.,  Oakland. 
Oakland  Building  Material  Co.  vs. 
Dante  Del  Vigna  and  Tony  Wil- 
liams      $29.97 

May  12,  1926—3131  60TH  AVE.,  Oak- 
land. Oakland  Building  Material 
Co.  vs.  C.  A.  Shipman  and  Tony 
Williams     $47  79 

Mav  12,  1926 — LOT  3  BLK  1,  mp  of 
Dwight  Way  Gardens,  Berkeley. 
Oakland  Building  Material  Co.  vs. 
G.  W.  Firebaugh  and  Tony  Wil- 
liams        $44.39 

May  12,  1926—962  44TH  ST.,  Oakland. 
Oakland  Building  Material  Co.  vs. 
L.    Schlusser  &   Tony  Williams.  $21.51 

May  12,  1926—1377  ROSE  ST.  Berk 
Oakland  Building  Material  Co.  vs. 
A.  M.  and  P.  B.  Cavagnaro  and 
Tony    Williams     $124.42 

May  13,  1926 — LOT  24  BLK  28  THOU- 
sand  Oaks,  Berk.  Berkeley  Hard- 
ware Co.  vs.  Wm.  King  George  W. 
Elliassen $17  83 

May  13,  1926— LOT  13,  BLK  5.  THOU- 
sand  Oaks,  Berk.  Berkeley  Hard- 
ware Co.  vs.  Wm.  King,  George  W. 
Elliassen     $64.07 

May  13,  1926— LOTS  27  AND  28,  Mc- 
Killop  Heights.  Oakland.  Federal 
Lumber  Co.  vs.  McKillop  Inv.  Co., 
AfcKillop  Bros.,  Daniel  McKillop, 
W.    J.    McKillop $95.40 

M.ny  13.  1926 — LOT  27  AND  PTN.  26 
Blk  2  Daly's  Scenic  Park,  Berk. 
E.  C.  T\'angan  vs.  Mrs.  E.  Clark, 
Murphy    F.    Hamilton     $92.64 

May  13.  1926 — PTN  LOTS  21  AND  22 
Blk  16,  Electric  Loop  Tract.  Oak- 
land. Kiernan-Hubbard  Lumber 
Co.  vs.  M.  Agrella.  A.  J.  Agrella, 
Jr.,   H.  W.   and  E.  M.  Shutler.  .  $338.43 

May  13,  1926 — N  LINE  E  15TH  ST. 
150  ft.  W  of  5th  Ave.  W  50  ft  X 
X  150  ft.,  Oakland.  J.  C.  Banks  vs. 
Rosetta  A.  and  W.  B.  Stokes   ....$230 

May  14.  1926  —  LOT  37  AND  PTN. 
Lot  38  Blk.  12,  Electric  Loop  Tract 
Oakland.  H.  G.  Jackson  vs.  Mrs. 
J.    C.    Clement    and    E.    F.    Beck.. $75. 

Mav  14.  1926 — N  LINE  OF  ROSE  ST. 
400.87  ft.  NE  of  right  cf  way  of 
Santa  Fe  Railwav  Co.  NE  94.21  ft. 
NW  110  ft.  SW  105  ft.  SB  110  ft. 
to  beg..  Berkeley.  Howard  R. 
Kavanagh  vs.  A.  M.  and  P.  B. 
Cavaunaro    and    M.    Walsh $285; 

May  14.  1926— NE  COR.  TWENTY- 
eighth  and  Market  Streets,  Oak- 
land. Welsh  &  White  vs  Theodore 
Gier,  Louis  E.  Engelberg,  Harry 
Klarman,  United  Income  Proper- 
ties    Inc $3500 

May  14,  1926 — 3707  3715  LINDEN  ST.. 
Oakland.  Oakland  Building  Ma- 
terial Co.  vs  Hinch  and  Brennan, 
T   ny  Williams    $60.38 

Mav  15,  1926 — PARR  TERMINAL. 
AVest  Oakland  Waterfront.  Rhodes 
Jamieson  »<c  Co.  vs  L.  P.  Price.  Cali- 
fornia Petroleum  Corp.,  Parr  Ter- 
minal, Mohawk  Oil  Co.,  City  of 
Oakland.  Fidelity  and  Deposit  Co. 
of   Maryland    $4293  10 
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May  15,  1926— LOT  13  BLOCK  2 
Havenscourt,  Oakland.  Tynan  Lum- 
ber Co.,  Oakland,  vs  Henry  &  Lucy 
Nunes,  Thomas  Hunt,  S  Victor  Da- 
vidow     $373.52 

May  15,  1926— N'W  COR.  PARK  AVE. 
and  Lincoln  St.,  Alameda.  Federal 
Lumber  Co.  vs.  Corbelli,  Sylvester, 
Meraglia  &  Le  Ferra,  J.  R.  Bennett 

?60.41 

May 'is,  1926— LOTS  107  108  BLOCK 
16  Havenscourt,  Oakland.  Federal 
Lumber  Co.  vs  Frank  P.  Brophy,  M. 
T.    Bonhani     $261.50 

May  15,  1926 — PARR  TERMINAL 
West  Oakland  Waterfront,  Oak- 
land. Sunset  Lumber  Co.  vs.  L.  P. 
Price,  City  of  Oakland,  Parr  Ter- 
minal Co.,  Calif.  Petroleum  Corp., 
Fidelity  &  Deposit  Co.  of  Mary- 
land        $1077.50 

May  17,  1926  —  2811  PARKER  ST., 
Berkeley.  C.  L.  Hungerford  vs. 
Don  and  Pauline  Finidore  and  D. 
S.    Finidore    ^\J^h^^ 

May  17,  1926— PTX.  LOTS  21  AND  22 
Blk.  16,  Electric  Loop  Tract,  Oak- 
land. Murphy  &  Murphy  vs.  An- 
thony J.  Agrella  Jr.,  Margaret 
\grella,  H.  W.  Shutler  and  Eliza- 
beth   M.    Shutler $42. ao 

May  17,  1926— SE  COR.  SAN  MIGUEL 
Ave.  and  Thousand  Oaks  Blvd., 
Berkeley.  Walter  Mork  vs.  E. 
Teicheira    $291.14 

May  18,  1926—4208  LUSK  ST.,  Oak- 
land. Oakland  Bldg.  Material  Co. 
vs.  Adeline  S.  Schultz  and  Tony 
Williams    $54.29 

May  18,  1P26— 1002  SANTA  FE,  Al- 
bany. Omer  Milligan  vs.  Louis 
Heiman   and   Tvler    Worden    ..$16o.50 

May  18,  1926-1311,  1315  CHANNING 
AVay,  Berkeley.  Oakland  Bldg.  Ma- 
terial Co.  vs.  M.  Brennan,  R.  Horn- 
burg    and    Tonv    Williams     $67. 

May  18,  1926— LOTS  29  and  30  BLK. 
37.  Amended  Map  of  Fairmont 
Park,  Albany.  Oakland  Building 
Material  Co.  vs.  J.  W.  Spunt  and 
Tonv    Williams     $44.80 


HELtiASE  9F  LISNS 


.*i.,AMEDA    COUNTY 

Recoi-der'  Amouni 


May  12,  1926— LOT  1,  BLK  B,  HOP- 
kins  Terra/ce  Map  No.  3,  Berk. 
Tilden  Lumber  Co.  to  William  W. 
Burgess,  Burgess  &  Seemans   .$334.70 

May  14.  1926— PTN.  LOT  in  BLK.  G 
Map  Oalrland  Central  Homestead 
Assn.,  Oakland.  John  "W.  Neal  to 
Lawrence  Parker  and  S.  A.  Greene 
$147 

May  14,  1926— PTN.  LOT  10  BLK.  G 
Map  Oakland  Central  Homestead 
Assn.,  Oakland.  John  W.  Neal  to 
Lawrence  Parker  and  S.  A.  Greene 
$67. 

May  14.  1926 — PTN.  LOT  10  BLK.  G 
Map  Oakland  Central  Homestead 
Assn.,  Oakland.  S.  A.  Greene  V3. 
Lawrence    Parker    $366.50 

May  13,  1926 — N  25  FT.  LOT  3  and  S 
15  ft.  Lot  4  Blk.  2035  Map  of  the 
Rowell  Tract,  Oakland.  Kiernan- 
Hubbard  Lumber  Co.  vs.  O.  L. 
Jones   and   J.   Conant    $533.69 


May  14,  1926 — NO.  5318  MARKET  ST., 
Oakland.  Max  Muller  to  C  Pregno 
and    A    N    Rowe $260 

May  14,  1926— PTN  LOT  2  BLK  O, 
Map  Santa  Fe  Tract  No.  14.  Oak- 
land. H  C  Brown  Roofing  Co,  $80; 
Joseph  A  Floria,  $63.49;  Oakland 
Bldg  Material  Co,  $98.13;  W  H 
Webb,  $75;  Raymond  E  Ford, 
$143.50  to  A  M  Rowe  and  C  Pregno 

May  15,  1926— CENTER  LINE  OF 
Orchard  Ave  dist  SW  265.82  ft.  of 
intersection  thereof  with  center 
line  of  Soto  Road,  Meek  Orchard 
Tract  Plots  15A  and  15B,  Eden 
Twp.  Melrose  Lumber  &  Supply 
Co  to  M  F  and  F  P  Ramos  and  W 
B     Bell     $1480  oy 

May  15,  1926—1678  67TH  AVE.,  Oak- 
land. M.  F.  Wise  to  E.  J.  Grant. 
$201.93 

May  15,  1926 — 3384  64TH  AVE.,  Oak- 
land. M.  F.  Wise  to  R.  J.  Grant.. 
$226.03 

May  15,  1926— LOT  25  BLK.  2  MAP 
North  Cragmont,  Berkeley.  Sun- 
set Lumber  Co.  to  L.  H.  Williams. 
$917.32 


BUILDING   CONTRACTS 


SAN    MATEO    COUNTy 


BUILDING 

PART   LOT   12    B   BOWIE    ESTATE    NO. 
1.   All    work   for   2-story   and   base- 
ment  frame    building. 
Owner — Barnaby    Conrad,    490    Califor- 
nia St.,   San   Francisco. 
Architect    — •    Clarence    A.    Tantau,    210 

Post   St.,   San   Francisco. 
Contractor  —  Dowsett-Ruhl,   77   O'Far- 

rell   St.,   San   Francisco. 
Filed  May   11,    1926.   Dated  April   28,  '26 

As   work   progresses    75% 

Usual   35  days    25% 

TOTAL  COST,    $37,600 
(guaranteed) 

10%  basis. 
B  nd,  Sureties,  Forfeit,  none;  Limit,  5 
months;  Plans  and  specifications,  none 

BUILDING 

E   SIDE      LAUREL     BETW.      CYPRESS 

Ave.    and    Holly    Sts.,    San    Carlos. 

All  work  for  brick  and  frame  bldg. 
Owner    —    The    Pacific    Telephone    and 

Telegraph  Co.,  San  Francisco. 
Engineer — C.    E.    Fleager,    Engineering 

Dept.   of  Owner. 
Contractor   —    Oscar   L.    Cavanagh,    432 

Occidental   Ave.,   San   Mateo. 
Filed   May   10,   192«.   Dated  May   6,   1926. 

As   work   progresses    75% 

40   days   after    25% 

Total  Cost.  $7600 
Bnnd,  $7600;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co;  Forfeit,  none; 
Limit,  June  1,  1926;  Plans  and  specifi- 
cations  filed. 


BUILDING     CONTRACTS 


S.-VNTA   CLARA   COUNTY 


RECORDED 

ALTERATIONS 

SW  NEW  MARKET  &  BASSETT  STS. 
W  96.2 5 -xS  60  also  W  new  Market 
St.    60    SE    Bassett    St.    SE    48    SW 


96    9/12    W    42    N    96    3/12    to    beg.. 
Sari       Jose.         Plastering,       rooting, 
plumbing,       etc.,       for       remodeling 
building. 
Owner — Mary     Teresa     Pezzolo,     Admr, 
Estate   of   Eugene   Pezzolo,    369    No. 
Market    St.,    San   Jose. 
.Architect — None. 
Contractor — Herbert    C.    Jorgensen,     6J 

W-Santa  Clara  St.,  San  Jose. 
Filed   May   12,   '26.      Dated   May   4,   '26. 

Heady     I'or    plastering $26">0 

When    plastered    Zk-yj 

\Vhen    completed    2850 

Usual   35   days 26o'J' 

TOTAL  COST,  $10,6U« 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans   and  specifications  filed. 


APARTMENTS 

SW    FIRST    ST.    X^D    FOX    A\  E.,    San 

Jose.        All      work     for     two-story 

apartment  house. 
Owner — F.  A.  Heitzman,   73  N-First  St., 

San  Jose. 
Architect — None. 
Contractor — Geo.    L.    Honore,    156    Race 

St.,  San  Jose. 
Filed  May  13,  '26.     Dated  May  13,  '26. 

As    work     progresses 75% 

Usual   35   days 25% 

TOTAL  COST,  $24,200 
Bon<3,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


RESIDENCE 

N  PTN  LOT  6  BLK  112,  Crescent  Park 
100  ft.  on  Maple  St.  by  115  ft., 
Palo  Alto.  All  work  for  frame 
residence,  garage,  garden  walls  ana 
paving. 
Owner — Maude  S.  Christy. 
Arcliitect — Charles   K.   Sumner,    57    Post 

St.,    San    Francisco. 
Contractor — Frank   W.   Fox,    1101   Wav- 

erly   St.,    Palo   Alto. 
Filed   May    13,    '26.      Dated   May   12,    '26. 

Framing    completed     $4284.25 

1st    coat   plastering   on 4284.25 

Notice    of    completion    filed...    4284.25 

Usual    35    days 4284.25^ 

TOTAL  COST,  $17,137.00 
Bond,  $8568.50.  Sureties,  Z.  T.  Thorn- 
ing  and  W.  P.  Gray.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

PT  LOT   6,  ALL  LOT  7  AND  PT.   LOT   8 
Blk   117,   Crescent   Park,   Palo  Alto. 
All  work  for  two-story  frame  resi- 
dence and  garage. 
Owner — Cora    S.    Jones. 
.Architect — Charles   K.   Sumner,   57   Post 

St.,    San    Francisco. 
Contractor — The    Minton    Co.,    130    Uni- 
versity Ave.,  Palo  Alto. 

Frame    up     $5820 

1st  coat  plaster   on 5829 

Notice  of  Completion  filed 5820 

Usual     35    days 5820 

TOTAL  COST,  $23,28') 
Bond,  $11,640.  Sureties,  W.  D.  Worre'l 
and  Margerie  Minton.  Limit,  100  day3. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PERMITS 

COTTAGE,  $4500;  E  McLaughlin  St., 
bet.  Nevin  and  Barrett,  RichmoniJ; 
owner,  A.  Waring  ,  319  42nd  St., 
Richmond. 


Carson  (Ennatrurtton  Urpnrts 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

c;e.\eral  lumber  yard 

Dry  Kiln  Capacity.   10  Million   Feet  pei    Annum 
r.eiiepnl    Mill    nnd    Cabinet    Work.    .Stock    Door*.    Saiih 
Frmnrn    nnd     Moiildlnc»  ^^ 

JERROLD   AVE.  &   VARNEVBLD  AVB. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  lLxch<(nge 
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COTTAGE,  $3850;  W  McLaughlin  St., 
bet.  Barrett  and  Roosevelt,  Rich- 
mond; owner,  A.  J.  Olsen,  176  9th 
St.,    Richmond. 

COTTAGE,  $3500;  W  McLaughlin,  bet. 
Barrett  and  Roosevelt,  Richmond; 
owner,  Ida  Scholz,  775  Brooklyn 
Ave.,  Oakland;  contractor,  D.  Bir- 
mingham, 3127  Telegraph  Ave., 
Oakland. 

REMODEL  and  additions,  $13,400;  S 
Macdonald  Ave.,  bet.  7th  and  8tb 
Sts.,  Richmond;  owner  ,  Masonic 
Hall  Assn.  Lodge  Bldg.,  731  Mac- 
donald Ave.,  Richmond;  architect, 
Narbett  and  de  Sanno;  contractor, 
C.  Overaa,  2105  Roosevelt  St., 
Richmond. 

LOCKER  room  in  bath  house,  $4500;  S 
Richmond  Ave.,  bet.  Santa  Fe  R. 
R.  and  Ganard  Blvd.,  Rochmind; 
owntr.  City  of  Richmond. 

COTTAGE,  $3650;  E  22nd  St.,  bet.  Nevl:i 
and  Barrett,  Richmond;  owner,  G. 
J.  Gordon,  1905  Nevin  Ave.,  Rich- 
mond; contractor,  S.  B.  Robinson, 
5042  Nevin  Ave.,  Richmond. 

REMODEL  theatre,  $3500;  N  Richmond 
Ave.,  bet.  Park  Place  and  Rail- 
road Ave.,  Richmond;  owner,  J. 
Lima  and  J.  Peters,  Livermore;  con- 
tractor,  W.  J.  Biddle,  Livermore. 


BUILDING    CONTRACTS 


SACRAMENTO  COUNTY 


COMPLETION    NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 
May   13,   1926— LOT   17  BLK  25,   Frey- 
schlag     Subd.,     San     Jose.       George 
Rizzo    et    al    to    whom    it   may    con- 
cern  May     11,     1926 

May  13,  1926— NE  TENTH  AND 
Julian  Sts.,  San  Jose.  Sam  Saso  to 
whom    it   may   concern.. May    12,    1926 

May  13,  1926 — NE  SANTA  CLARA 
.  Ave  88%  SW  Mace  Ave  SW  44y3X 
;  N  85,  San  Jose.  S  D  Brady  to  whom 
I     it    may    concern May    13,    1926 

May  14,  1926— LOT  2  BLK  3,  French 
Residence  Park,  San  Jose.  Frances 
Jones  to  whom  it  may  concern.. 
May     12,     1926 

May  14,  1926— LOT  6  BLK  D,  South- 
gate,  Palo  Alto.  C  M  Cook  to 
whom    it   may   concern.. May   11,    1923 

May  14,  1926— S'E  JULIAN  AND 
Fifteenth  Sts..  San  Jose.  Sebastiano 
Costantino  to  whom  it  may  con- 
cern   May   14,    1923 

May  14,  1926— LOTS  17  AND  18,  Len- 
drum  Tract,  San  Jose.  Emmie  J 
Paskie  to  whom  it  may  concern.. 
May    13,    1926 

May  14,  1926— NO.  180  MARTIN  AVE 
San  Jose.  Emmet  McQuoid  to  whom 
it    may    cor'cern May    14.    192l> 

May  12,  1926 — 1.0606  ACRE  E  Mon- 
terey Road  at  S  Cor.  Id  Herbert 
Packing  Co,  NE  416.08  NW  111.05 
SW  427.1  to  Monterey  Rd  SW  110 
to  beg.  Richfield  Oil  Co  to  whom 
it   may   concern May   7,    1926 

May  12,  1926— NE  MARKET  AND 
Post  St.,  San  Jose.  Isidor  Mar- 
cus   to   whom    it   may    concern 

May    3,    1926 

May  12,  1926 — NE  SAN  JOSE  AND 
Santa  Francisco  Rd  115  NW  Cal- 
deron  Av  NW  50xNE  114,  Mt.  View. 
Gasper  Marengo  to  whom  it  may 
concern May    8,    1926 

♦ 

RELEASE  OF  LIENS 


SANTA  CLARA  COUNTY 

Recorded  Amount 

May  12,  1926— LOT  1  BLK  7  R  7  S, 
Snow  &  Ppttes  Addn.  Mt.  View. 
Wm  Ilice,  $240.17;  Walter  M  An- 
derson, $60;  C  M  Glaze.  $413;  Wm 
Talley,  $104;  Sterling  Lumber  Co., 
$1455.49;    C    T    Blackburn.    $153;    (5 

E    Lenzen    Co,    $ to    Walter    T 

and    Bell    C    Knox 

May  12,  1926— LOT  1  BLK  7  R  7  S. 
Snow  &  Pettes  Addn.,  Mt.  View.  G 
"  .\nfi"rs'->n  et  al.  $107.7.=;:  F  A 
Pritchett,  ( to  Stanford  Engi- 
neers  Inc,    et   al 

May  14,  1926— LOTS  2  TO  8  BLK  P 
Southgatc.  Palo  Alto.  C  B  Spangler 
vs    A    L    Uhler $130.70 


DWELLING,  5-room  and  garage,  $4800 
640  Santa  Ynez  Way,  Sacramento; 
owner,  Watson  &  Bennie,  2719  5th 
Ave.,  Sacramento. 

DWELLING,  6-room  and  garage,  $3000 
2624  16th,  Sacramento;  owner,  A. 
C.  Turpen,  4310  Stockton  Blvd., 
Sacramento. 

DWELLINGS,  (2),  5-room  each  and  ga- 
rages, $2600  each;  3141  &  3147 
Marshall  Way,  Sacramento;  owner, 
O.  H.  Moore,  Oak  Park,  Sacramen- 
to; contractor,  B.  H.  Bill,  3252  Mar- 
shall Way,    Sacramento. 

DWELLING,  6-room  and  garage,  $2850 

3152    Marshall     Way,      Sacramento 
owner,   O.    H.     Moore,      Oak     Park 
Sacramento;   contractor,   B.  H.   Bill, 
3252    Marshall    Way,    Sacramento. 
REMODEL    for    2    4-room    flats,    $1000 

3350  1st  Ave.,  Sacramento;  owner. 
Dr.  F.  G.  Rees,  3350  1st  Ave.,  Sac- 
ramento; contractor,  Sollenberger 
&  Wilson.   1303   I.  Sacramento. 

GENERAL  REPAIRS  &  remodel  $1200; 
640  54th,  Sacramento;  owner,  A. 
Baldani,  640  54th,  Sacramento. 

BUILDING,  brick,  for  storage  and  re- 
tail of  ice,  $24,300;  1956  Y,  Sacra- 
mento; owner,  T.  Muramoto,  430  R, 
Sacramento;  contractor,  Chas.  Ma- 
brey.  Inc.,  Ochsner  Bldg.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2900; 
664  40th,  Sacramento;  owner,  Wm. 
J.    Rhodes,    640    40th,    Sacramento. 

GARAGE,  $4000;  2760  Castro  Way,  Sac- 
ramento; owner,  E.  A.  Carum,  2533 
Portola    Way,    Sacramento. 

ADD  2  rooms  and  bath  and  remodel 
dwelling  for  2  apts.,  $1500;  217  20th 
Sacramento;  owner,  W.  H.  Malt- 
man,   217    20th,   Sacramento. 

r.EMODEL  BUILDING  into  4  stores, 
$3000;  1116  1118  1120  1122  9th,  Sac- 
ramento; owner,  W.  W.  Chapin. 
Sacramento  Union;  contractor,  D. 
Tatti.   2118   O,   Sacramento. 

DWELLING,  6-room  and  garage,  $4600: 
1365  47th,  Sacramento;  owner,  S. 
W.   Ottinger,    3304   J,   Sacramento. 

DWELLING.  4-room  and  garage,  $2500; 
3608  34th,  Sacramento;  owner,  J. 
Guareno,  3517  7th  Ave.,  Sacra- 
mento; contractor,  Walter  Polly, 
826    17th,    Sacramento. 

CLUB  BLDG.,  $6800;  3333  I,  Sacra- 
ment:; owner,  Vets  of  Foreign 
Wars,  10171/2  10th,  Sacramento; 
contractor,  F.  Maloney.  3172  T, 
Facramento. 

DWELLING  and  garage,  7-room,  $7000 
1325  46th,  Sacramento;  owner,  W. 
P..    Phillips,    2.'^00   L.    Sacramento. 

MOVE  from  ranch  and  set  up  with  gen. 
reps  and  remodel,  $1000;  2146  6th 
Ave.,  Sacramento;  owner,  Julius 
Blauth.    3070    21st,    Sacramento 

,    $3600;    owner,     Thos.    and    Maud 

Tierney  1306  Santa  Ynez  Way,  Sac- 
ramento; contractor.  John  Fernan- 
dez.   4354    8th   Ave.,    Sacramento. 

CONSTRUCT  house,  $3275;  No.  3012  U 
St.,  Sacramento;  owner,  Jas.  Mc- 
Nair,  2216  P  St.,  Sacramento;  con- 
tractor,  I.  L.   Johnson. 

CONSTRUCT  house,  $2400;  No.  2665 
Harkness  St.,  Sacramento;  owner, 
Roy  Wells,  1105  O  St.,  Sacramento; 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICH 
ROSS  E.  PIERCE.    Manager 

905  Sixth  Strfit 


GENERAL  repairs,  $1400;  No.  1610  F 
St.,  Sacramento;  owner,  Mrs.  Jasper 
Solgmoss,  Premises;  contractor,  H. 
M.  Watrous. 

CONSTRUCT  house,  $6000;  No.  3301 
Curtis  Park  Drive,  Sacramento; 
owner,    Fred    Stuckert,    3027    . 

CO.VSTRUCT  house,  $4800;  No.  441  33rd 
St.,  Sacramento;  owner,  Thos.  B. 
Hunt,   1510   30th     St.,     Sacramneto; 

CONSTRUCT  house,  $2500;  No.  3(15  U 
St.,  Sacramento;  owner,  John  Ma- 
diera, 203 1/^  3rd  St.,  Sacramento; 
contractor,  Frank  Lopes,  321V&  U 
St.,  Sacramento. 

BUSINESS  building,  brick,  $7600;  No. 
2321  Y  St.,  Sacramento;  owner, 
Eaton  Cleaning  &  Dying  Co.,  1718 
16th  St.,  Sacrambento;  contractor, 
Herndon  &  Finnigan,  1814  17th  St., 
Sacramento. 

CONSTRUCT  house,  $3950;  433  42nd 
St.,  Sacramento;  owner,  Alice  B. 
Taylor,  1615  Greer  Ave.,  Sacra- 
mento;   contractor,    J.    G.    Taylor. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

May  14,  1926— LOTS  19  &  20  BLOCK 
9  Sierra  Vista  Addn.  Geo.  Callan 
to  whom  it  may  concern.. May  13,  '26 

May  12,  1926— LOT  31  WILLIAMSON 
Tract.  A.  R.  Cowles  to  whom  it 
may   concern    May    12,    1926 

May  12,  1926— LOT  31  BLOCK  4  MA- 
ple  Park.  L.  G.  Granger  to  whom 
it   may   concern May   11,    1926 

May  12,  1926  —  NEW  GRAMMAR 
School  Site  in  Walnut  Grove.  Bd. 
of  Tr.  of  Walnut  Grcve  Grammar 
School    District May    6,     1926 

May  14,  1926  —  LOT  41  GERBER 
Court.  Rosa  Schmidt  to  whom  it 
may  concern    May  13,   1926 

May  14,  1926— LOT  32  RIDGE  PARK. 
Michael  Furtado  to  whom  it  may 
concern    May  1,   1926 

•:May  14,  1926— S  50  FT.  OF  W  150  FT. 
Lot  35  Monte  Vista.  A.  C.  Van  Win- 

Ide   to  whom  it  may  concern 

May    14,    1926 

.May  17,  1926— LOT  59,  Eastmont. 
Geo  C  Bassett  to  whom  it  may  con- 
cern  May   14,    1926 

4 

LIENS  FILED 


SACRAMENTO     COUNTY 

Recorded  Amount 

May  12,  1926— LOT  14  GOLF  TER- 
race.  Clifford  Prudhomme  vs  A.  G. 
Christensen    $107.41 

May  14,  1926— LOT  88  DREHER  TCT. 
Sacramento  Lumber  Co.  vs  William 
.\uhagen  and  Mrs.  William  Auha- 
gen    $165.06 

May  M,  1926— LOT  S8  DREHER  TCT. 
K.  J.  Marx  &  J.  L.  Ryan  vs  Wm. 
Auhagen    $42.45 

May  17,  1926— E  %  LOT  14,  Golf  Ter- 
race, Sacramento.  AUyn  L  Burr 
Co   vs   A   G  Christensen    $22.50 

BUiLDING  CONTRACTS 


SAN    JOaQ^'IN    COUNTY 

PERMITS 

RESIDENCE  and  garage,  $3500;  No. 
1312  E-Flora  St.,  Stockton;  owner, 
G.    Pegliettini. 

STORAGE  shed,  $1200;  No.  248  N-Har- 
rison  St.,  Stockton;  owner,  Stock- 
ton Iron  Works,  Harrison  and 
Lindsay   Sts.,   Stockton. 

RESIDENCE  and  garage  ,  $4800  ;  No. 
1619  N-Edison  St.,  Stockton;  own- 
er, Harry  Hanson,  S-Garden  Ave, 
Stoclcton. 

PUBLIC  garage,  $9000;  No.  213  E- 
Channel  St.,  Stockton:  owner,  M. 
Davidson;  contractor,  L.  S.  Peletz, 
619    E-Miner   St.,    Stockton. 

.ALTERATIONS  to  hotel  and  store 
building,  $50,000;  No.  535-545  E- 
Main  St..  Stockton;  owner,  S.  and 
H.  Sanguinetti;  contractor,  L.  S. 
I'eleti;.    619    E-Miner   St..    Stockton. 

AllT  .<;hop,  $4000;  No.  701  N-Californla 
St.,  Stockton;  owner.  Misses  Jewett 
413  FJ-Weber  St..  Stockton;  con- 
tractor, W.  J.  Scott.  36  N-Sutter  St., 
Stockton. 
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Saturday,    May    22,    1926 


COMPLETION  NOTICES 


SAIV   JOAQIIN    COUNTY 


Recorded  Accepted 

May  12.  1926— LOT  1  BLK  9,  E  of 
Center  St.,  Stockton.  C  Parker, 
Edwin  S  Parker  and  Albertena 
Oullahan  (R  B  Oullahan,  Agent)  to 
F«E    Daniels May    8,    1926 

May  12,  1926— XE  Vi  SEC  45,  C.  M. 
Weber's  Grant,  Stockton.  Fisher 
Bros.  Lumber  &  Mill  Co  vs  I 
Rivara    and    wife $525 

Mav  12,  1926 — TRACT  IN  NE  M  of 
Sec.  4  3,  C.  M.  Weber's  Grant. 
Stockton.  Stockton  Lumber  Co_  vs 
I    Rivara   and   wife $574.25 

May  13,  1926— BELXG  IN  SE  V*  OF 
Sec.  33,  T  1.  S  R  8  E,  Stockton.  R 
Jansma  vs  William  J  Lampkin, 
Veterans'  Welfare  Board  of  State 
of  California,  E  J  and  Fay  R 
Voorhies    and    Chas    S   Fillon ..  $188.17 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


PERMITS 

DWELLING,  $3900;  No.  837  Carmen  Si., 
Fresno;   owner,   F.  W.   Bagley. 

DWELLING,  $5000;  No.  53b  Clinton 
Ave.,  Fresno;  owner,  J.  E.  York, 
906  Broadway,  Fresno. 

DWELLING,  $3000;  No.  844  B  St..  Fres- 
no; owner,  Ahmet  H.  Balavac; 
contractor,     Roko    Obrodovich. 

DWELLING,  $2500;  No.  728  Collins  St., 
Fresno;   owner,  J.   H.   Nuttman. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

May  15,  1926— LOTS  29  AND  30,  Vir- 
ginia Villa,  Fresno.  Jack  W  Band 
et  ux  to  whom  it  may  concern... 
Mav     14,     1926 

May  17,  1926— LOTS  5  AND  6  BLK  2, 
Blackstone  Ave  Tr.  No.  2,  Fresno. 
L  D  Lvnd  to  whom  it  may  concern 
■ Mav    15,    1926 

May  17,  1926— LOTS  34  AND  35  BLK 
2,  Blackstone  Ave  Te  No.  2,  Fresno. 
H  U  Underwood  to  whom  it  may 
concern May    15,    1926 

May  17,  1926— LOTS  21  AND  22  BLK 
10,  New  High  School  Addn.,  Fresno 
J  F  England  to  whom  it  may  con- 
cern  May    15,   1926 

May  12,  1926— LOTS  21  AND  22  BLK 
10,  New  High  School  Addn,  Fresno. 
J  F  England  to  whom  it  mav  con- 
cern  May     11,     1926 

May  12,  1926— E  i^  LOT  24  LOT  23  W 
%  Lot  22,  Fresno  Heights  No.  2. 
Fresno.  W  J  Palfrey  to  whom  it 
may    concern Maj-    1],    1920 


LIENS  FILED 


FRESNO    COUNTY 


Recorded                                               Amount 
May    14,    1926 — S    14    LOT      5,      Dar.ius 
Meyer's    Col.      J    D    Halstead   Lum- 
ber Co  vs  E  P  AVasher  et  ux $99 


The  Modesto  Refrigerating  Co.,  re- 
cently organized,  capitalized  at  $500,- 
000,  plans  early  construction  of  a  $140,- 
000  pre-c'oling  plant  in  the  southern 
section  of  Modesto.  Stanislaus  County 
George  Beard,  912  Eleventh  Street, 
Modesto,  is  president  of  the  company. 
Other  interests  include:  W.  F.  Beard, 
H.  L.  Beard,  John  B.  Beard  and  Ethel 
G.  Hoover,  all  of  Modesto. 


Hvdrated    Lime    In    Concrete    Roads 


Highway  construction  for  1926  will 
result  not  only  in  better  and  smoother 
roads,  but  new  records  are  expected  to 
be  made  in  roadway  building,  accord- 
ing to  a  survey  just  completed  by  C. 
R.  Stokes,  Manager  of  the  Highway 
Construction  Department  of  the  Na- 
tional Lime  Association. 

A  series  of  tests  made  in  various 
sections  of  the  country  show  that  by 
adding-  hydrated  lime  to  the  concrete 
mix,  a  material  saving  in  time  is 
secured,  particularly  on  grades  and 
curves,  according  to  leading  engineers 
and  contractors  who  toolv  part  in  the 
test.  Experiments  in  building  a  road 
in  Marathon  County,  Wisconsin,  showed 
that  an  average  of  77  more  lineal  feet 
of  18  ft.  road  was  laid  a  day  when 
lime  w^as  used  in  the  concrete  mix  than 
in  concrete  in  which  hydrated  lime  had 
been  left  out. 

"All  of  the  reports  show  that  lime 
added  to  the  concrete  mix  allows  it  to 
be  placed  easier,  and  permits  a  quicker 
finish,"  Mr.  Stokes  said.  "The  con- 
tractors report  that  there  is  a  lack  of 
segregation,  that  there  is  no  excess 
water  to  be  removed  from  the  pave- 
ment surface,  and  that  maximum  con- 
crete consistency  can  be  maintaind 
through  better  control  of  the  water 
content."  The  contractors  reported 
that  the  use  of  lime  not  only  con- 
served time,  with  a  resultant  reduc- 
tion in  payroll  expenses,  but  also  gave 
the  road  to  the  public  for  use  at  an 
earlier   date. 

According  to  T.  Warren  Allen,  Chief 
of  the  Division  of  Control  of  the  Bu- 
reau  of   Public   Roads,    the    "lost-time" 


element    is    a    problem    that    Is    ot    th«| 
gravest  importance  in   road  building. 

Appearing    before    the    House    Com 
mittee  on  Roads  recently  Mr.  Allen  de 
clared  that  the  Bureau  of  Public  Roadal 
was  collecting  information  to  show  the 
results    of   poor   management   and   good 
management    in    the    building    of    high- 
ways. 

"There  are  a  great  many  more  items! 
in  the  lost  time  category  than  would 
appear  possible  at  first  thought,"  he 
said,  "and  during  the  time  that  work 
is  actually  performed  there  are  widely 
varying  results,  ranging  from  excellent 
progress  due  to  good  management,  to 
slow  progress  due  to  poor  manage 
ment." 

On  the  Janesville  Road  in  Wiscon 
sin,  as  well  as  on  roads  in  Ohio,  the 
concrete  containing  lime  was  so  dry 
that  rolling  was  unnecessary,  reports 
received  by  Mr.  Stokes  from  those 
states  show. 

"The  elimination  of  this  operation 
increased  the  efficiency  of  the  .iob  and 
enabled  the  finishers  to  work  close  to 
the  machine,  which  resulted  in  a  large 
saving  in  overtime  finishing  costs, 
Mr.   Stokes   declared. 

"Reports  from  all  sections  of  the 
country  being  received  at  present  in 
dicate  that  more  headway  will  be  made 
during  the  coming  summer  months  in 
highway  construction  than  ever  before, 
and  that  the  roads  will  be  open  to  the 
public  much  sooner  as  a  result  of  our 
tests  showing  a  large  saving  of  time 
in  the  laying  of  concrete  roads,"  he 
said. 


Over-Production   Is   Predicted 

In    Portland   Cement   Industry 


So  great  were  stocks  of  portland  ce- 
ment in  the  warehouses  of  manufac- 
turers at  the  end  of  the  first  quarter 
of  1926,  and  so  unfavorably  did  pro- 
duction and  shipments  compare  with 
those  for  a  similar  period  last  j^ear  that 
the  question  has  been  raised  in  the 
minds  of  many  authorities  as  to 
whether  the  cement  industry  has  not 
expanded  to  the  point  where  over- 
production may  become  a  chronic 
state. 

Figures  given  out  by  the  U.  S.  Bureau 
of  Mines  show  that  finished  cement  in 
storage  at  the  end  of  March  totaled 
23,212,000  barrels  while  unground  ce- 
ment in  the  form  of  clinker  equalled 
12,277,000  barrels  more,  giving  a  total 
of  35,489,000  barrels.  Cement  stocks  a 
year  ago  were  20,469,000  barrels  and 
clinker  stocks  9,962.000  barrels,  or  30,- 
431,000  barrels  in  all. 

During  the  first  three  months  of  this 
year  the  portland  cement  field  produced 


25,941,000  barrels.  In  the  same  period 
last  year  the  production  was  28,145,000 
barrels.  Shipments  in  January,  Feb- 
ruary and  March  of  this  year  totaled 
20,991,000  barrels.  For  the  same  months 
last  year  they  were  21,456,000  barrels. 

The  large  stocks  now^  on  hand  re- 
flect the  recent  marked  expansion  in 
cemen't  manufacturing  facilities,  which 
is  continuing  this  year,  and  also  a  fall- 
ing off  in  demand  for  cement  from 
last  year.  Annual  productive  capacity 
at  the  beginning  of  1926  was  estimated 
at  190,000,000  barrels,  and  it  is  ex- 
pected that  mills  and  extensions  under 
construction  will  bring  this  to  the 
200,000,000  mark  this  year.  First 
Quarter  production  was  at  about  55  per 
cent  of  present  capacity. 

Total  shipments  in  1925  were  156,- 
724.000  barrels.  Manufacturers  are  ex- 
pressing doubt  that  demand  this  year 
will  equal  that  figure,  especially  in 
view  of  the  showing  for  the  first 
quarter. 


J.  A.  MOHR  &  SON 

Oenernl  Palnttng  Contrmet^rm  ■ 
Speolallsta  In 

G impressed  Air  Painting 
and  Sind  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dleflrc 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Enplneers  and 
Owners  for  the  convenience  of  bidders  in  San  FranclBco  and  the  Bay  Coun- 
ties. 

Architect*,  Engrlneers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work  Is  let. 
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More  than  a  strong  smooth  wall 

a  barrier  against  fire 


The  center  of 
Schumacher 
Plaster  Wall 
Board  is  made 
of  gypsum — a 
durable, non-in- 
flamable  min- 
eral. 


IT'S  just  human  nature  not  to  worry 
-*•  about  fire — until  after  it's  happened. 

But  each  wall  built  of  Schumacher  Plaster 
Wall  Board  is  a  protection  against  fire.  It  has 
center  of  gypsum — a  non-burnable  mineral. 
While  you  are  building  a  smooth,  sturdy  wall 
you  are  also  building  a  worthy  fire  wall.  Yet 
this  added  protection  is  without  extra  cost. 

SCHUMACHER  WALL   BOARD   CORP. 

LOS  ANGELES  SEATTLE  SAN  FRANCISCO 

WAREHOUSES— Tacoma    -    Portland    -    Stockton    •    San  Rafael 
Oakland  -  San  Francisco  -  San  Jose  -  San  Diego 

Schumacher 


'a^i 


Wall 
Board 


<T 


KOEHRINC    7-S 


Mixer 


7-S  Dandie  Mixer 

Two  or  four  cylinder 
gasoline  engine!  Power 
charging  skip,  or  low- 
charging  platform, 
automatic  water 
measuring  tank, 
and  light  duty  hoist. 
Rubber  tires  and  disc 
wheels.or  steel  rimmed 
wheels.  Complies  with 
A.G.  C.  standards- 


Worm  gear  reduction  unit 
mounted  on  roller  bearings, 
enclosed  in  dust  tight  housing 
and  running  in  oil  bath! 

To  know  the  Dandie  is  to 
be  informed  on  outstanding 
values  in  light  mixer  per- 
formance and  construction. 
It's  money  to  you  to  know  the 
Dandie  before  you  buy  a  mixer. 

Send    back     the     coupon. 


FIND,  if  you  can,  another  mixer  that  com- 
bines all  the  outstanding  features  and  values 
of  the  Dandie  and  still  sells  within  the 
price  range  for  light  mixers! 

Find  another  with  4  cylinder  radiator  cooled  engine  with 
choice  of  two  cylinder  hopper  cooled  engine  or  electric 
motor  —  another  with  the  same  high  grade  construction 
including  worm  gear  drive  shaft  mounted  on  roller  bear- 
ings and  reduction  gears  running  in  oil  bath!  Bronze 
bushed  drum  roller  bearings,  the  rollers  pinned  to  shafts 
and  the  shafts  turning  in  the  big  bearings!  Double  gear 
drum  drive!    Fast  clean  charging,  and  fast  discharging! 

The  Koehring  Dandie  is  not  only  a  mixer  of  long  trouble- 
free  service,  but  a  fast  worker.  Big  volume,  standardized 
production  alone  make  possible  this  remarkable  mixer 
within  the  range  of  light  mixer  prices.  Send  back  the 
coupon  today  for  full  detailed  facts  about  tl»is  money- 
making  mixer,  this  great  value  for  a  light  mixer  price! 

Representatives : 

HARRON,  RICKARD  &  McCONE  CO^ 

139  Townsend  Street  San  Francisco,  Calif. 

HARRON,  RICKARD  &  McCONE  CO, 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


Send  Back  the  Coupon  €or  Full  Details! 

Take  our  word  for  it,  you  will  be  putting  yourself  in  the  way 
of  extra  profits  and  extra  value  if  you  learn  all  about  the 
details  of  this  Dandie  Model  before  you  decide  on  a  one  bag 
light  mixer.  No  obligations.  Send  back  the  coupon  today! 
A  32004 


ll.\KRO>.    KKKAItn    &    MoCOM-:    CO..    San    Fraiicisoo. 

■Without  obligation  to  me  of  any  kind,  send  me  free  Information  about 
the  Koehring  Dandie  Light  Mixer. 
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^BnElRAL,    R,El.SERVE    REPORT 


The  report  covering-  conditions  in  the 
Twelfth  Federal  Reserve  District,  is- 
sii.'d   today,    in   part,   says: 

A  slight  diminution  of  building  ac- 
tivity in  this  district  is  indicated  by 
riports  of  building-  permits  issued  in 
-II  principal  cities  during  recent 
months.  Cumulative  figures  of  value 
of  permits  issued  during  the  first  four 
rnonths  of  1926  ($127,245,973)  were  be- 
low those  of  the  first  four  months  of 
1923  ($130,619,621,  1924  $141,322,454). 
and  1925  ($145,923,581).  The  latter  fig- 
uro   was   the   largest  ever   reported. 

A  large  seasonal  increase  in  lumber 
production  by  mills  which  are  members 
of  four  associations  operating  in  this 
district  was  reported  for  April,  1926, 
and  the  cut  was  8.7  per  cent  and  19.3 
per  cent  greater  than  in  March,  1926, 
and  April,  1925,  respectively.  During 
the  first  four  months  of  1926  the  lum- 
l>er  industry  of  the  district  produced 
8.7  per  cent  more  lumber  than  in  the 
first  four  months  of  1925,  yet  sl-iip- 
nients  exceeded  production  and  new  or- 
der.s  received  exceeded  shipments. 
Those  condition!!  have  been  reflected 
in  ,i  reported  tendency  to-ward  firmer 
prices  at   producing  centers. 


iVCREASlOn   PROni'CTIO.\-    OF    EI.EC- 
TRKITY    SHOAV.V    I\    REPORT 

A  complete  report  on  the  production 
of  electricity  and  consumption  of  fuel 
by  public-utility  power  plants  in  the 
United  States  in  1925  just  issued  by  the 
interior  Department,  through  the  Geo- 
logical Survey,  shows  a  notable  in- 
crease in  the  production  of  electrical 
energy  in  the  United  States  in  the  six- 
year  period   1920-25. 

The  report  comprises  10  tables  which 
show  by  States  and  groups  of  States 
the  amount  of  electricity  produced  by 
water  power,  by  fuel  power,  and  by 
both  combined;  the  percentage  of  the 
total  output  contributed  by  each  State; 
the  percentage  of  each  State's  output 
produced  by  the  use  of  water  power; 
and  the  quantities  of  coal,  oil,  and  gas 
consumed  in  generating  electricity.  The 
ranlv  of  the  ten  leading  States  in  the 
production  of  electricity  and  in  the 
(luiintities  of  the  different  fuels  con- 
sumed in  generating  electricity  is 
shown  for  the  six  years  1920  to   1925. 

There  has  been  no  change  in  the  rank 
of  the  first  seven  States  in  total  pro- 
duction of  electricity  since  1920,  and 
in  this  period  the  output  has  increased 
from  about  44  to  about  66  billion  kilo- 
watt-hours, an  increase  of  50  per  cent. 
The  ten  leading  States  in  the  total  pro- 
duction of  electricity  produced  two- 
thirds  of  the  entire  output  of  electri- 
city by  public-utility  power  plants  in 
the  United  States,  and  the  ten  leading 
States  in  the  production  of  electricity 
by  water  power  produced  nearly  three- 
fourths  of  the  entire  output  by  the  use 
of  water  power. 

The  ten  leading  States  in  the  con- 
sumption of  coal,  oil,  and  gas  in  gener- 
ating electricity  by  public-utility  power 
plants  in  each  of  the  six  years  from 
1920  to  1925  consumed  about  75  per 
cent  of  the  total  coal,  85  to  92  per  cent 
cf  the  total  oil,  and  99  per  cent  of  the 
total  gas  consumed. 

The  annual  output  of  electricity,  fuel 
consumption,  and  average  consump- 
tion of  coal  per  kilowatt-hour  are  giv- 
en for  each  year  from  1919  to  1925, 
with  the  percentage  gain  or  loss  from 
year  to  year  for  each  item.  If  as  much 
coal  per  kilowatt-hour  had  been  con- 
sumed in  1925  as  in  1919,  about  24 
millions  tons  more  of  coal  would  have 
been  required.  This  quantity  of  coal 
would  have  been  equivalent  to  an  addi- 
tional expenditure  of  about  $100,000,- 
000. 


Hiii.nix;      couE     changes     are 

.VSKEH  AT  LOS  ANGELES 


DOWD-SEID   ELECTRIC   COMPANY 
AVINS   PAYMENT   SUIT 


In  one  of  the  longest  and  hardest 
fought  civil  cases  for  many  years  the 
I>owd-Seid  Electric  Company  of  San 
Francisco  was  awarded  a  decision 
against  the  Independent  Laundry  Com- 
l)any  in  a  suit  and  countersuit  filed 
over  two  years  ago  and  amounting  to 
several  thousand  dollars.  The  differ- 
oncfs  arose  (  vor  the  electrical  work 
\Nhioh  the  laundry  claimed  was  not 
done  by  the  Dowd-Seid  Company  ac- 
<ordiug  to  specifications.  Attorney 
\!ervyn  Dowd  of  the  law  firm  of  Dowd 
■Hiul  Rcagh  reprepented  the  plectrjc 
company. 


'I'he  Lo.s  Angeles  Chamber  of  Coni- 
nierce  acting  on  the  suggesti'.n  of  its 
Construction  Industries  Committee,  has 
approved  and  forwarded  to  the  Board 
'<f  Building  and  Safety  Commissioners 
of  Los  Angeles  two  additional  recom- 
mendati'ns  relative  to  changes  In  the 
'  ity   Building  Code. 

The  sections  suggested  by  the  Cham- 
ber consists  of  the  following: 

That  the  reinforcing  steel  in  tied 
columns  be  2%  minimum  and  4%  maxi- 
mum, and  that  the  reinforcing  steel  in 
spirally  reinforced  columns  be  2%  min- 
imum and  6%  maximum,  and  that  the 
maximum  spacing  of  steel  in  spirally 
resinforced  columns  be  6  inches. 

That  the  compression  on  the  concrete 
in  a  spirally  reinforced  column  be  700 
pounds  for  li  %  and  850  pounds  for  1% 
of  spiral  reinforcement. 

The  present  provision  regarding  re- 
inforcement of  spiral  columns  permits 
s  inch  spacing  of  steel  instead  of  6 
inch  and  allows  1%  minimum  of  rein- 
forcing steel.  Consequently  the  effect 
of  the  present  provision  is  a  material 
strengthening  of  columns  and  thus 
considerable  addition  to  the  stability 
of  buildings. 

The  provision  respecting  the  allow- 
able compression  on  concrete  follows 
cl:sely  recommendations  of  other  tech- 
nical societies. 


MATHEWS  CONSTRICTION  COMPA.NY 
SUED       FOR       ?»5,»37.05 


Judgment  of  $95,937.65,  representing 
the  amount  alleged  due  for  services  and 
materials  furnished  in  constructing  the 
Melones  railway  and  wagon  road,  ad- 
jacent to  the  Melones  dam  in 
Tuolumne  county,  is  sought  by  C.  D. 
X'irgilio  and  N.  L.  Bican,  contractors, 
in  a  suit  filed  in  the  superior  court  at 
Sacramento  against  the  JIathews  Con- 
struction Company. 

The  action  states  that  on  July  14, 
1925,  the  Oakdale  irrigation  district 
and  the  South  San  Joaquin  irrigation 
district  contracted  with  the  Mathews 
company  for  work  on  the  project,  and 
that  the  latter  subsequently  awarded  a 
sub-contract   to   Virgilio   &   Bican. 

The  subcontractors  charge  that  of 
$149,657.04  to  have  been  paid  for  gen- 
eral work,  $49,481  is  due,  and  that  for 
extra  work  and  materials  not  included 
in  the  contract,  $16,456.65  remains  un- 
paid. 

Virgilio  &  Bican  demand  $30,000 
damages  because  of  the  Mathews  Con- 
struction Company's  alleged  interfer- 
ence with   their  work. 


The  State's  first  venture  in  building 
of  apartment  houses  for  State  em- 
ployes, which  may  be  extended  to  all 
institutions  as  a  mean  of  providing 
adequate  housing  facilities,  is  an- 
nounced by  George  McDcugal.  State 
architect,  who  said  that  $95,000  was 
n:w  available  for  construction  of 
homes  for  workers  at  the  Norwalk  and 
Agnpw    State    hospitals. 


BUILDING      AND      ENGINEERING      NEWS  Saturday.   May  29,   192« 

ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Xational  Lumber  Manufacturers 
Association  has  received  telegraphic 
reports  of  the  status  of  the  lumber  in- 
dustry for  the  week  ended  May  15,  from 
38S  of  the  larger  softwood,  and  148  of 
the  chief  hardwood,  mills  of  the  coun- 
try. The  373  comparably  reporting  soft- 
wood mills  showed  a  slight  increase  in 
production,  considerable  decrease  in 
shipments,  and  a  negligible  decrease 
in  new  business,  when  compared  with 
reports  for  the  week  earlier,  when, 
however,  eleven  more  mills  reported. 
Revised  reports  will  undoubtedly  show 
an  increase  in  orders.  In  comparison 
with  reports  for  the  same  period  last 
year,  despite  the  fact  that  fifteen  more 
mills  reported  then,  there  was  a  sub- 
stantial increase  in  production,  a  very 
small  decrease  in  shipments,  and  a 
marked  increase  in  new  business.  The 
hardwood  operations  showed  satisfac- 
tory increases  in  all  three  factors — 
especially  in  new  business — when  com- 
pared with  reports  for  the  previous 
week   when    134   mills   reported. 


State  Reclamation  Board  has  passed 
a  resolution  to  notify  the  State  Board 
of  Contr  1  it  had  no  recommendation 
to  make  concerning  the  $50,000  claim 
of  the  Terra  Cotta  Products  Company 
for  damages  caused  by  federal  dredges 
undermining  its  plant  near  Rio  Vista. 
The  reclamation  board  also  disclaimed 
responsibility  for  the  damage.  The 
Terra  C  tta  Products  Company  has 
been  authorized  by  the  board  of  con- 
trol to  present  a  claim  to  the  next 
legislature.  The  board  of  control,  how- 
e\er,  asked  the  reclamation  board  to 
make  recrmmendations  as  to  the  equity 
of  the  claim. 

The  housing  law  of  New  York  State 
1  ;i.-  been  signed  by  the  Governor.  It 
!ets  up  a  state  housing  board  to  study 
linusing  conditions  and  gives  the  board 
power  to  ol>tain  by  condemnation  real 
(  st:\te  for  the  use  of  "limited  dividend 
corporations"  in  building  tenement 
liou=es.  The  law  sets  up  a  maximum 
limit  for  the  rental  per  room  in  such 
houses,  specifies  the  dividends  which 
the  corporation  may  pay  and  prescribes 
its  organization  and  finncial  struc- 
ture  in   detail. 


.An  innovation  in  industrial  safety 
work  was  introduced  recently  when 
the  wives  of  two  of  the  employees  of 
the  Louisville  Car  Wheel  &  Railway 
Supply  Company  addressed  a  mass 
meeting  of  worl<ers  on  the  subject  of 
safety. 


John  L.  K.  FIrmin,  who  recently  re- 
tired as  secretary  of  the  California 
State  Association  of  Master  Plumbers, 
at  the  recent  convention  of  tliat  body 
held  in  Los  Angeles,  was  voted  a  life 
t)ensi:  ri  after  forty-five  years  of  ser- 
vice. 


A  state  plumbing  law  will  be  asked 
at  the  next  meeting  of  the  legislature 
by  the  State  Association  of  Master 
Plumbers,  a  committee  having  been 
appointed  by  the  association  to  pre- 
pare   such    a    law    for    presentation. 


Congress  li;is  completed  its  aiiproval 
of  the  $165,00(1.000  public  building  bill, 
under  wliich  new  fedeifal  buildings 
will  be  er<;cted  in  various  sections  of 
the   country. 


An  item  appears  in  our  notes  from 
St.  Louis  stating  that  on  May  28  bids 
on  construction  work  on  some  roads 
and  bridges  will  be  opened  by  B.  H. 
Piepmeier,  chief  engineer  of  the  Mis- 
souri State  Highway  Commission,  at 
Jefferson  City.  Instead  of  the  old  way 
of  reading  and  reporting  bids,  they  will 
be  broadcasted  over  Radio  Station 
WOS  at  10:10  A.  M.  on  May  28,  wave 
length  441  meters.  It  looks  as  if  the 
radio  method  of  disseminating  infor- 
mation is  going  to  invade  the  printing 
field  and  even  Uncle  Sam's  pcstoffice 
department  will  be  getting  jealous. — 
Steam  Shovel  and  Dredge. 


Through  operation  of  a  bill  recently 
signed  by  Governor  Fields  of  Kentucky, 
convicts  of  that  state  may  be  employed 
on  highway  and  bridge  work  of  the 
state  under  supervision  of  the  state 
highway  commission.  The  bill  provides 
that  the  commission  shall  pay  not  less 
than  $2  per  day  for  each  prisoner  em- 
ployed, and  not  less  than  twenty-five 
per  cent  nor  more  than  fifty 
per  cent  of  this  money  shall  be  placed 
to  the  credit  of  the  prisoner,  the 
amount  being  determined  by  the  num- 
ber and  requirements  of  the  latter's 
dependents. 


Foreign  trade  of  San  Francisco  dur- 
ing April  exceeded  by  $5,000,000  the 
off-shore  commerce  of  the  port  during 
the  same  month  of  1925.  Advance  fig- 
ures compiled  by  Collector  of  Customs 
AV.  B.  Hamilton  show  that  the  foreign 
trade  of  the  port  in  April,  1926, 
amounted  to  $30,000,000.  This  brings 
the  total  for  the  first  four  months  of 
1926  to  approximately  $130,000,000.  For 
the  same  period  in  1925  the  foreign 
trade  cf  San  Francisco  aggregated 
$107,000,000  and  ten  years  ago  it  was 
$94,000,000. 


Officials  of  the  Atchison,  Topeka  and 
Santa  F'e  Railroad  at  Los  Angeles  deny 
report  that  company  contemplates  ex- 
penditure of  $80,000,000  in  the  con- 
struction of  an  electric  railway  be- 
tween Bakersfield  and  Los  Angeles. 
Homer  Katze,  Bakersfield  real  estate 
operator  in  a  recent  talk  before  Boost- 
ers Club  in  Bakersfield  announced 
he  secured  the  information  direct  from 
W.  B.  Storey,  president  of  the  rail- 
road company. 


George  H.  Lveland  has  resigned  as 
assistant  engineer,  Pacific  Gas  &  Elec- 
tric Co.,  to  .ioin  the  staff  of  the  Con- 
stant Angle  Arch  Dam  Co.  of  San  Fr;in- 
cisco,  where  he  will  be  designing  en- 
gineer for  the  p  wer  plant  and  sub- 
.«tation  on  the  Buck's  Creek  high-head 
power  development  of  the  Feather  Riv- 
er Power  Co. 


John  C.  Downey,  former  owner  of  the 
Downey  Paint  &  Glass  Co.  of  Oakland, 
which  he  sold  two  years  ago  to  engage 
in  the  real  estate  business  in  Los  An- 
geles, died  in  the  latter  city  May  9, 
following  a  heart  attack. 


Iron  workers,  sheet  metal  workers, 
stone  masons,  hod  carriers  and  build- 
ing laborers  at  Santa  Barbara  have 
demanded  an  increase  of  $1  a  day  in 
wages  to  date  from  May  1. 


Expansion  of  the  Oakland  Street  de- 
partment to  take  care  of  needed  im- 
provements was  authorized  by  the  city 
council  when  an  ordinance  was  passed 
to  print  which  will  provide  for  the  ad- 
dition of  seven  employes.  The  positions 
authorized  include  one  field  engineer, 
cne  instrument  man,  three  chain  men, 
and  two  draughtmen. 


War  Department  approves  proposal 
of  Sacramento  county  to  construct 
bridge  over  Sacramento  River  to  be 
known  as  "Pioneer  Memorial  Bridge." 
Under  tentative  plans  the  structure 
would  have  a  main  span  of  approxi- 
mately 600  feet,  the  lowest  part  of 
which  would  be  a  minimum  of  100 
feet   above   high   water. 


Jas.  S.  Wells  of  New  York,  has  lo- 
cated in  Richmond,  Contra  Costa  Coun- 
ty, to  supervise  the  installation  of  a 
new  cracking  process  in  the  manufac- 
ture of  gasoline,  in  the  plant  of  the 
Standard  Oil  Company  at  Richmond 
and  the  Union  Oil  Company  at  Rodeo. 
Approximately  $1,000,000  will  be  ex- 
pended  in   the  improvements. 

Pacific  Gas  &  Electric  Company 
plans  early  construction  of  a  98-mile 
single-circuit  transmission  line,  start- 
ing at  Manteca,  San  Joaquin  County, 
through  the  foothill  to  Pacheco  Pass, 
thence  across  the  Santa  Clara  Valley 
to  Salinas,  Monterey  County.  The  cost 
of  construction  is  estimated  at  $598,000. 


Chas.  Upham,  managing  director  of 
the  American  Road  Builders'  Associa- 
tion and  until  recently  chief  engineer 
of  the  North  Carolina  Highway  Com- 
mission, has  been  appointed  by  the 
government  of  Meixco  as  general  man- 
ager ff  highway  construction  in  that 
oountry. 


J.  H.  Laux,  assistant  engineer  of  the 
Los  Angeles  County  Regional  Planning 
Commission,  has  been  appointed  as- 
sistant secretary  of  the  Santa  Barbara 
City  Planning  Commission,  succeeding 
C.  J.  S.  Williamson,  advanced  to  execu- 
tive  secretary  of  the  commission. 


San  Jose  plumbers  are  protesting  a 
proposed  ordinance  compelling  them  to 
pay  a  license  fee.  Their  strongest  con- 
tention being  that  they  are  now  asked 
to  pay  the  full  amount,  $100,  for  an  en- 
tire year's  license,  it  expiring  in  No- 
vember. 


Edwin  Bergstrom  of  Los  Angeles  was 
elected  treasurer  of  the  American  In- 
stitute of  Architects  at  the  annual 
convention  held  in  Washington,  D.  C, 
the    first   week    in   May. 


Engineering,  mining  and  geology 
students  of  the  Leland  Stanford  Uni- 
versity plan  to  issue  a  new  engineer- 
ing journal.  The  publication  will  be 
self    supporting. 

Merwin  Rcsson.  of  the  city  engin- 
eering staff  at  Santa  Ana,  has  been 
appointed  city,  engineer  of  Huntington 
Beach. 
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ORGANIZATION  NEWS 

Orieaiil/Jilloni,     havlnR    n    direct     connection    with    the    con»tnietl«»n    Indastry    are    Inirlted    to    •nbmtl    netr.    for    pablicu 
^  tion  In  thlK  department. 


QUANTITY    SURVEYORS    TO    ORGAN- 
IZE   AT   IMEETT   Ii\    CHICAGO 


A  meeting  for  the  organization  of 
the  American  Institute  of  Quantity 
Surveyors  is  to  be  held  at  the  Sherman 
Hotel,  Chicago,  June  7  to  9.  Apart  from 
the  organization  arrangements  the 
program  includes  the  following  sub- 
jects for  papers  and  discussions:  His- 
tory of  Quantity  Survey  in  America; 
Korcign  Practice;  Beneficial  Effects 
L'pon  the  Cnstruction  Industry;  Uni- 
form Systems;  Cubage  of  Structures, 
G.  Szmak;  Should  the  Suryey  be  a 
Tabulation  of  the  Physical  or  Material 
Quantities.  T.  D.  Mesler;  Rules,  Forms 
iind  Instruments,  H.  A.  Sloane  and  F.  H 
Hunter;  Units  of  Measurement,  T.  D. 
Mesler;  Services,  Rates  and  Employ- 
ment, J.  W.  LeMay;  Publicity  and  Sales 
^vlana'gement,  Local  arrangements  are 
in  charge  of  C.  T.  Burman,  Burman 
Quantity  Bureau,  Chicago. 


KUKSNO      KUILDING      TRADES      MAY 
SEEK    I  INCREASED    WAGES 

\  .  While  members  of  the  conference 
'board,  representing  the  Fresno  Build- 
ers' Exchange  and  Fresno  Building 
Trades  Council,  refuse  to  give  out  a 
statement,  it  is  understood  union  dele- 
gates submitted  demands  for'  higher 
wage  scales  for  several  crafts  at  the 
first  session  of  the  board.  May  19,  lead- 
ing up  to  a  renewal  of  wage  agree- 
ments. No  action  was  taken  on  de- 
mands as  time  was  occupied  in  settling 
preliminary  matters,  it  is  understood. 
It  is  proposed  to  hold  a  meeting  each 
week.  The  wage  agreement  expires 
June    16th. 


MASTER    PLUMBERS    ELECT 


S 


Wm.    P.    Goss    of    San    Francisco    was 
lected    president      of    the      California 
tate    Associat'.on    of   Master    Plumbers, 
Which    recently   closed    its   annual    con- 
vention  in  L,os  Angeles.     Other  officers 
lected    were:      Charles    R.    Hutton    of 
iiOs     .\ngeles,       vice-president;       Clyde 
Hickman       of    San      Pedro,       treasurer; 
Bruce  Clark  of  Los  Angeles,  secretary, 
-nd  Fred  High  of  Fresno;   L.  J.   Kruse 
t  Oakland,   and   Erling   Rhode   of    San 
)iego,   members   of   the   executive   com- 
aittee. 


SANTA    ANA    BUILDERS    ELECT 


Santa    Barbara    Builders    Will 

Talk   Wage    Increases   With    Unions 


A  conference  will  be  held  by  the  in- 
dustrial relations  committee  of  the 
Santa  Barliara  Builders'  Exchan^^e 
with  representatives  cf  the  six  labor 
crafts  which  have  demanded  wage  in- 
creases, as  the  result  of  action  taken 
by    exchange    membership. 

After  hours  of  parley  the  members 
decided  to  refer  the  wage  increase 
problem  to  the  industrial  committee,  to 
l)e  threshed  out  with  a  group  from  the 
lini  ns,  and  is  withholding  action  un- 
til a  reiiort  of  this  session   is   received. 

Councilman  H.  L.  Sweeney  is  chair- 
man of  the  exchange  committee,  and 
was  instructed  to  have  his  report  ready 
for  the  directors'  meeting  May  31, 
when    definite    action    is    expected. 

.Another  wage  increase,  that  of  the 
l)luml)ers'  and  steamfitters'  union,  was 
added  to  the  list  of  crafts  demanding 
additional  pay  when  representatives  of 
Ihe  Master  I'lumliers'  assrciation  an- 
nounced they  had  received  a  demand 
of  %1  a  day  increase  and  a  five  instead 
of  a  five  and  one-half  day  week.  No 
action  was  taken  by  the  exchange  as 
the  official  demand  had  not  been  re- 
ceived. 


The  Builders'  Exchange  of  Santa 
i.na  has  elected  the  following  officers 
serve  during  the  next  year,  begin- 
ilng  with  May:  President,  Jules  W. 
larkel;  vice  president,  W.  J.  Kelly; 
lecretary.  Bill  Tway;  treasurer,  S.  D. 
leckert;  directors,  O.  T.  Moore,  Nor- 
»ert  Lentz,  Walter  Wright,  Bill  Voager 
A.  Noe,  Wilbur  Getty  and  H.  A.  Lake. 


In  discussing  the  wage  demands,  ex- 
fhange  members  raised  the  point  that 
no  reason  for  the  proposed  increases 
lave  been  cited  by  the  unions,  their 
letters  being  merely  a  perfunctory  an- 
i.ouncement  that  the  crafts  are  asking 
the  raise  effective  90  days  from  May 
11.  The  plumbers'  increa.se  is  effective 
!iO   days   fr:m   May   24. 

The  other  five  building  crafts  are  de- 
manding increases  of  ?1  a  day  each. 
The  crafts,  and  present  salaries,  fol- 
low: Sheet  metal  workers,  $9;  iron 
workers,  $8;  stone  masons,  $10;  hod 
carriers,  18;  building  laborers,  J4.50 
and  |5.  The  building  laborers  want  a 
flat   rate  of  $6   per  day. 

Contractor-members  of  the  Exchange 
apparently  are  unanimous  in  their  op- 
P  sition  to  the  proposed  increases,  but 
are  unwilling  to  take  definite  action 
until  after  a  conference  with  the 
unions,  members  said.  The  industrial 
relations  committee  was  given  power 
to  act. 

General  business  of  the  exchange 
was  discussed  at  the  meeting,  which 
was  presided  over  by  vice  president 
John  Clarey  in  the  absence  of  President 
H.   R.  Graham. 


S.    F.    LUMBER    INTERESTS   PROTEST 
USE    OF    PL.4STERBOARD 


The  Building  Committee  of  the  Board 
of  Supervisors,  San  Francisco,  has  de- 
ferred for  two  weeks  action  on  pro- 
posed changes  in  San  Francisco's 
building  laws  which  would  permit  the 
use  of  a  combination  plasterboard  in 
construction  of  homes  and  other  build- 
ings. A  large  number  of  lumbermen 
appeared  Ijefore  Supervisors  Charles  J. 
I'owers,  Frank  R.  Havenner  and  Cor- 
nelius J.  Deasy  to  pretest  the  use  of 
the  new  material.  After  listening  to 
arguments  pro  and  con  the  committee- 
men decided  to  make  a  further  study 
of  the  change  before  making  any  rec- 
onimendation.s.  Action  on  proposed 
changes  in  the  plaster-regulating  or- 
dinance was  also  put  over  for  cne 
month  by  the  committee  to  permit  fur- 
ther analysis. 


LUMBER   MOVE3IE1VT 


Approximately  150  electrical  con- 
Iractors  and  jobbers  from  all  sections 
*f  Northern  and  Central  California  at- 
tended the  (luarterly  session  of  the 
Northern  District  of  the  California 
KVeotragi."^ts,  which  opened  in  Sacra- 
mento May  21.  Officers  of  the  northern 
'li.-;trirt.  which  extends  from  Fresno  on 
the  t-'outh  to  the  Oregon  line,  include 
Felix  Butte,  San  Francisce,  president, 
and  Edward  Martin,  San  Francisco, 
rctary. 


The  National  Lumber  Manufacturers 
Association  received  telegraphic  ro- 
l)orts  of  the  status  of  the  lumber  in- 
dustry for  the  week  ended  May  8,  from 
;i86  of  the  larger  softwood,  and  134  of 
the  chief  hardwood,  mills  of  the  coun- 
try. The  372  comparably  reporting 
softwood  mills  showed  slight  de- 
creases in  production,  shipments  and 
new  business,  when  compared  with  re- 
ports for  the  week  earlier,  when,  how- 
ever, nine  more  mills  reported — imply- 
ing no  noteworthy  change  in  the  in- 
dustry, which  is  now  at  the  normal 
seasonal  peak,  May  being  the  heavy 
lumber  buying  month.  In  comparison 
with  reports  from  366  mills  for  the 
.•same  period  a  year  ago,  increases  of 
about  10  per  cent  in  all  three  factors 
were  noted.  The  hardwood  operatioms 
showed  increases  in  production  and 
shipments,  and  a  decrease  in  new 
business,  when  compared  with  reports 
from    lir.   mills   tlio  previous   week, 


BUILDING      PER.MITS      IN      TWENTY 
U.   S.   CITIES 

Following  is  a  tabulation  of  build- 
ing permits  issued  in  twenty  of  the 
principal  cities  of  the  Untied  States 
durng  the  first  four  months  of  1925 
and    1926: 

1926  192o 

Xew   York $348,804,072  $315,333,426 

Chicago     117,342,800  122,276,701 

Los   Angeles.  ..      40,602.469  .-)1, 267. 439 

San     Francisco      21,109,184  18,50S,S06 

Atlanta     9,319,686  4,636,193 

Indianapolis    ..        6,34S,1S3  8,141.933 

New  Orleans   ..        .5,868.098  4,500,321 

Baltimore     ....      15,943,476  19,937,820 

ISoston     19,882,654  18,43S,S8o 

Detroit    59,621,429  55,361.351 

.Minneapolis...        6.727.925  8.362.415 

Kansas   Citv.  ..        8,086,575  13,342,410 

St     Louis    .■ 16,126,668  20,984,750 

Buffalo     7,423,734  8.434,164 

iMeveland     21,886.250  23,59a,62o 

Philadelphia    ..      43,146,215  60,423,765 

Pittsburgh     ...      12,503,834  15,019. d98 

Dallas    .    6.731,206  10.4a2.74o 

-Seattle           ....      12.764.4S0  13,839.535 

Milwaukee     .  .  .      12.095.624  11,380,723 

Totals    .$792,334,562      $804,238,605 

.\s  a  further  development  in  the 
plan  of  cooperation  in  effect  between 
the  Pittsburgh  Builders  Exchange  and 
lie  Department  of  Building  Construc- 
tion of  the  Carnegie  Institute  of  Tech- 
nology, weekly  or  periodically  lectures 
l,y  members  of  the  Exchange  will  be 
■iven  bef.-re  classe'<  of  studlents  of 
building  construct. on  during  the  re- 
mainder of  the  current  year,  accord- 
ing to  an  announcement.  Plans  are 
now  under  way  to  schedule  a  number 
of  members  of  the  Exchange  to  give 
practical  lectures  before  classes  of 
the  biiiUling  construction  students  with 
the  view  if  making  such  lectures  a 
regular  part  of  the  course  in  the  fu- 
ture. The  Exchange  gives  $300.00  a 
veAv  to  the  Department  for  scholar- 
ships and  cooperates  with  the  institu- 
tion in  arranging  inspection  visits  to 
important  construction  projects  every 
Spring. 


BUILDING    AND    ENGINEERING    NEWS 
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"Open    Shop,"   Wage    Increases   And 
Five   Day   Week   Cause   For   Unrest 

(Special    r»rres„oncle.,.e   From    IVational    Association    of    Building    Trades    Em- 

l»loyers) 


Tt  has  been  estimated  that  if  cold 
reason  prevailed  when  differences  be- 
tween employer  and  employe  arose  less 
than  twenty  per  cent  of  the  strikes 
called  would  ever  materialize.  When 
due  consideration  is  given  to  the  tre- 
mendous economic  loss  involved  in 
strikes  in  a  single  year  in  this  country, 
80  per  cent  of  which  could  be  avoided 
by  recourse  to  the  conference  table 
with  a  disposition  of  give  and  take  on 
the  part  of  the  two  parties  involved,  it 
becomes  apparent  that  this  unwilling- 
ness to  listen  to  cold  reason  is  exact- 
ing' an   awful  toll. 

One  very  apparent  reason  why  so 
many  strikes  are  called  is  that  the 
union  officials  who  order  the  men  out 
suffer  no  impairment  in  earning  power 
while  the  strike  goes  on.  Put  these 
leaders  on  'he  same  basis  as  the  men 
on  the  street,  or  in  other  words  cut 
them  off  the  pay  roll  as  long  as  the 
men  were  out,  and  there  would  be 
fewer    stoppages. 

In  China  doctors  are  paid  for  keep- 
ing people  well  and  the  moment  a 
patient  becomes  ill  his  medical  ad- 
visor's fees  stop  until  he  is  cured.  The 
American  labor  movement  might  do 
well  to  look  into  the  matter  of  paying 
their  officials  so  long  as  they  were 
employed  but  the  moment  their  wages 
stopped  the  salaries  of  the  leaders  ter- 
minated   also. 

There  is  nothing  new  in  tne  proposal 
that  stiike  calling  labor  leaders  be 
placed  al'so  on  limited  strike  allow- 
ance, cr  have  their  salary  cut  off  al- 
together as  long  as  the  strike  lasts. 
It  has  been  proposed  time  and  again 
without  effect,  but  the  idea  is  so  logi- 
cal and  sound  and  good  that  it  will 
bear    repearting. 

There  is  little  likelihood  of  any  such 
plan  ever  being  put  into  successful  op- 
oration  in  the  building  trades,  never- 
tlieless,  persistent  publicity  on  this 
reasonable  point  may  in  time  show 
some  progress.  Once  the  idea  gets 
across  to  the  rank  and  file  in  the  or- 
ganized labor  movement  that  they  are 
pawns  in  the  hands  of  the  leaders  to 
be  moved  about  at  will  it  may  be  that 
the  calling  of  sstrikes  will  be  a  mucli 
more  difficult  matter  than  it  sems  to 
be  today. 

Fivo-Day    Week 

So  much  has  been  said  against  the 
five-day  week  that  it  is  with  some 
hesitancy  one  approaches  the  subject. 
The  issue  is  such  an  important  one, 
however,  that  in  our  opinion  the  ser- 
iousness ol"  the  demands  for  a  short- 
ening of  the  working  week  should  be 
constantly  before  the  contractors  of 
this  country.  If  the  five-day  week 
only  meant  what  it  appears  to  on  the 
surface  it  would  be  bad  enough.  The 
five-day  week  shortens  the  working 
year  by  26  days  or  more  than  one  full 
month.  That  of  itself  is  a  serious 
matter  In  tlie  light  of  the  present 
shortage  of  mechanics  but  it  g'oes 
further  than  that.  It  places  Saturday 
in  the  list  of  holidays  when  work  done 
must  be  paid  for  a  double  time.  If 
the  five-day  week  comes  into  general 
practice  we  shall  see  during  the  rusli 
of  the  busy  season  mechanics  working 
Saturday  and  Sunday  at  double  time 
and      taking      off      one    or      two      days 


through  the  week.  Such  a  procedure 
can  not  help  but  have  an  adverse  re- 
action en  the  industry.  The  demand 
for  the  five-day  week  is  but  another 
way  of  boosting  wage  rates  and  should 
be  resented  by  contractors  all  over  the 
country. 

On  Open  Shop  Basis. 
Steam  shovel  operators  and  hoisting 
engineers  in  Washington,  D.  C,  went 
on  strike  April  1st  to  enforce  a  wage 
increase  from  $1.25  to  $1.50  an  hour. 
The  shovel  owners  immediately  pro- 
ceeded to  operate  their  equipment  with 
non-union  men  and  within  ten  days 
after  the  strike  started  operations 
were  resumed  on  that  basis.  Negotia- 
tions are  now  in  progress  to  bring  the 
dispute  between  the  contractors  using 
hoisting  engineers  and  the  union  to 
arbitration.  Rod  setters  struck  on 
April  21st  for  an  increase  from  $8.50 
to  $9.50  a  day.  They  returned  to  work 
a  few  days  later  having  been  granted 
an  increase  of  fifty  cents  a  day.  The 
working  rules  were  changed  to  permit 
laborers  to  carry  the  rods  to  within 
ten  feet  of  where  they  are  to  be  placed. 
When  the  rodmen  were  asked  to  sign 
an  agreement  containing  the  above 
clause  to  which  they  had  agreed  ver- 
bally they  refused  and  are  now  on 
strike. 

Increases     Demanded 

The  demand  of  the  inside  mill  car- 
penters of  Chicago  for  a  wage  increase 
to  $1.25  per  hour,  a  five  day  week  and 
a  clause  giving  the  union  the  right  to 
strike  any  job  where  non-union  made 
millwork  is  being  used  is  opposed  by 
the  Chicago  Millwork  Association.  The 
members  of  the  association  voted  on 
April  28  to  stand  by  their  offer  of  $1.15 
per  hour  for  six  months  with  an  in- 
crease in  wages  to  $1.20  per  hour  after 
that  time.  They  refused  to  entertain 
the  proposal  of  a  new  clause  giving 
the  carpenters  the  right  to  strike 
against  non-union  made  materials,  and 
will  not  grant  the  five  day  week. 

Recent  advices  from  Chicago  call 
attention  to  the  fact  that  the  plasterers 
have  not  withdrawn  their  demand  for 
a  wage  increase  from  $12  to  $14  a  day 
On  April  28,  at  a  regular  union  meet- 
ing of  plasterers  it  was  decided  to 
withdraw  the  demand  for  the  five  day 
week  but  to  insist  that  the  wage  rate 
be  boosted  to  $14  a  day.  Two  meetings 
were  recently  held  condemning  the 
action  of  the  plasterers  in  endeavoring,' 
to  secure  a  wage  increase  this  year. 
The  first  of  these  was  held  on  April  20 
under  the  auspices  of  the  Building 
Construction  Employers  Association 
and  was  attended  by  over  one  hundred 
employing  plasterers,  general  contrac- 
tors and  architects.  On  April  27  the 
architects  of  Chicago  at  a  meeting  ap- 
proved a  letter  warning  the  plasterers 
union  of  the  consequences  of  their  de- 
mands  if  granted. 

The  carpenters  in  Buffalo  are  asking 
for  $1.25  on  June  1st  when  the  present 
agreement  expires.  The  contractors 
have  the  request  under  advisement  and 
have  not  as  yet  intimated  what  action 
will   be   taken    in   the   matter. 

Cement  finishers  are  on  strike  in 
Boston  demanding  $1.37  lA  per  hour. 
The  contractors  are  willing  to  grant 
this  trade  an  Increase  of  15  cents  per 
hour  over   the  old  scale  of   $1.10   which 


is  the  same  raise  that  most  of  the  other 
trades  were  given  this  year. 
Return    to    Work 

The  strike  of  3000  New  York  steam 
fitters  and  helpers  to  obtain  an  in- 
crease for  the  helpers  from  $8  to  $9  a 
day  was  settled  on  May  1st  by  a  com- 
promise agreement  between  union 
leaders  and  contractors.  By  the  terms 
of  the  settlement  the  helpers  will  re- 
ceive $8.50  a  day  from  May  1  to  Jan- 
uary 1,  1927,  when  the  $9  day  rate  will 
become  effective.  The  agreement  ex- 
tends until  January  1,   1928. 


RADICAL      I>>0VATI01V      IN      FORM- 

AVORK  TO  FEATURE  HUNTER- 

DULIN    STRUCTURE 

Lindgren  &  Swinerton,  Inc.,  general 
contractors  representing  the  owners 
of  the  24-story  Hunter-Dulin  Building, 
Sutter  and  Montgomery  Streets,  San 
Francisco,  have  sub-let  the  complete 
formwork  for  the  reinforced  concrete 
part  of  the  building  to  the  Steelform 
Contracting  Company.  This  company 
will  complete  the  entire  formwork 
above  the  basement  floor  by  the  use  of 
metal  forms. 

The  columns,  girders,  beams  and  floor 
slabs  will  be  formed  up  in  adjustable 
metal  forms.  Not  over  5  percent  of  the 
lumber  now  necessary  to  perform  this 
work  will  be  used  in  this  building,  thus 
eliminating  an  enormous  waste  that 
exists    under   present   methods. 

While  heretofore  metal  has  been  used 
to  a  certain  limited  extent  as  a  substi- 
tute for  wood  in  forming  for  reinforced 
concrete,  it  has  never  been  attempted 
anywhere  on  so  large  a  scale  as  is 
contemplated  in  this  San  Francisco 
office  building.  For  this  reason  the 
work  will  be  watched  with  extreme  in- 
terest by  architects,  engineers  and  con- 
tractors throughout  the  country.  If  the 
work  is  successful  and  the  metal  forms 
prove  practical,  the  form  item  of  fire- 
proof buildings,  which  in  itself 
amounts  to  considerable  in  every  build- 
ing of  reinforced  concrete  construction 
will  be  materially  effected,  and  a  con- 
siderable saving  will  be  made  in  the 
cost  of  buildings. 

The  Steelform  Contracting  Company 
in  attempting  this  work  has  secured 
the  full  cooperation  of  the  owners,  ar- 
chitect, structural  engineer  and  gen- 
eral contractor.  The  work  will  be  car- 
ried on  under  the  personal  direction  of 
:Mr.  C.  B.  Hopkins,  president  of  the 
Steelf  rm  Contracting  Company,  who 
is  a  pioneer  in  the  adaption  of  metal 
for  use  in  formwork,  having  patented 
and  developed  metal  forms  for  certain 
tyi)es  of  concrete  construction  several 
years  ago,  and  around  which  he  has 
l)uilt  up  a  substantial  business  on  the 
I'acific  Cast. 

The  metal  forms  to  be  used  on  the 
Hunter-Dulin  Building  are  based  on 
tl  e  Troiel  patents  which  are  controlled 
by  the  Bethlehem  Shipbuilding  Corpor- 
ation, Ltd.,  who  are  now  fabricating 
the  forms  fcr  the  Hunter-Dulin  struc- 
ture at  their  Union  Plant  in  San  F'ran- 
ci.sco.  Mr.  Hopkins  has  been  experi- 
menting with  these  forms  to  determine 
their  practicability  for  the  past  two 
years. 


CONTRACTOR    SEEKS  $42,:W0  I;V 
AUTOMOBILE    ACCIDENT 

Carl  T.  Wengard,  building  contrac- 
tor, has  filed  suit  in  the  Superior 
Court  for  $42,330  damages  from  Tog- 
nelli,  Gregoire  &  Wells,  plastering 
contractors,  as  the  result  of  injuries 
Wengard  received  in  an  automobile  ac- 
cident at  Geary  street  and  Twenty- 
fourth  Avenue  last  October.  Wengard 
was  thrown  through  the  windshield  of 
his  automobile  when  it  was  struck  by 
a  machine  driven  by  J.  C.  Wells,  he 
alleges,  and  suffered  severe  cuts  on 
the  throat  and  head  and  injured  him 
permanently.— S.   F.  Chronicle. 
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Fifteen    Thousand    People    Attend    Inauguration 

Of   Calaveras    Plant 


Fifteen  thousand  people  attended  the 
inauguration  of  the  Calaveras  Cement 
Company's  plant  near  San  Andreas 
May  9th. 

The  Calaveras  County  Chamber  of 
Commerce  staged  a  celebration  in 
honor  of  the  completion  of  the  plant 
and  invited  the  people  cf  neighboring 
counties  to  participate  with  them.  They 
came  by  the  thousands.  The  highway 
from  San  Andreas  was  one  line  of 
automobiles. 

It  was  a  good  natured  crowd,  and 
they  made  a  picnic  out  of  the  affair. 
A  barbacue  with  ample  other  good 
things  to  eat  provided  luncheon  for  all. 
Edward  F.  Harris,  prominent  Stockton 
banlter  and  former  Calaveras  county 
resident,  was  chief  "barbecuian". 

William  Macnider,  who  discovered 
the  vast  deposit  of  limestone  and  shale 
and  who  had  much  to  do  with  bringing 
about  the  development  of  the  plant, 
was  honored  by  the  citizens  of  Cala- 
veras County,  who  presented  him  with 
a  beautiful  watch,  a  token  of  their  ap- 
preciation of  what  he  had  done  for 
historic  old   Calaveras  county. 

The  inauguration  of  the  plant 
marked  a  new  epoch   in   the   history  of 


Calaveras  county — once  one  of  the 
greatest  gold-bearing  counties  in  the 
world.  It  is  the  transition  from  the 
metallic    to   the   non-metallic   era. 

The  Old  Kentucky  House,  now  the  di- 
rectors' house,  was  at  one  time  the 
stopping  place  for  the  miners,  and  of- 
ten visited  by  such  well  known  char- 
acters  as  Mark  Twain   and   Bret  Harte. 

The  Calaveras  Cement  Company  i.s 
a  privately  financed  corporation.  There 
is  no  stock  for  sale.  The  plant  repre- 
sents an  outlay  of  practically  $2,000,- 
(100  and  is  the  last  word  in  cement 
mills. 

The  sum  of  $900,000  has  been  expend- 
ed in  extending  the  Southern  Pacific 
line  from  Valley  Springs  to  the  plant. 
Eight  miles  of  the  road  were  built  by 
the  Southern  Pacific  and  four  miles  by 
the    Calaveras   Cement   Company. 

The  limestone  and  shale  is  most  ac- 
cessible and  will  be  placed  in  cars  by 
use  of  steam  shovels  and  conveyed  to 
the  primary  crusher  a  few  hundred  feet 
from  Hill  No.  1.  The  process  from  here 
on   is,   briefly,  as  follows: 

The  material  is  broken  into  pieces 
n_t    larger   than    6    inches    in    diameter; 


i.s  then  carried  on  a  belt  conveyor  200 
feet  to  the  secondary  crusher,  which 
breaks  it  into  pieces  not  larger  than 
1%  inches  in  diameter;  thence  piled 
in  the  storage  space  and  thence  will  be 
ground  in  wet  compeb  mills.  The  heart 
of  the  plant  is  located  in  the  slurry 
storage  consisting  of  eight  circular 
concrete  tanks  40  feet  high.  Six  chem- 
ists constantly  make  analysis  of  this 
slurry  to  see  that  it  is  so  mixed  as  to 
meet  tlie  company's  standards.  Two 
-Stacks  175  feet  high  provide  draught 
for  the  rotary  kilns,  which  are  11  feet 
in  diameter  by  240  feet  long.  The  heat 
of  the  kilns  will  be  2800  degrees.  The 
.slurry  comes  out  of  the  kilns  in  clin- 
ker form  and  is  then  ground  in  compeb 
mills  and  finally  stored  in  four  con- 
crete tanks,  similar  to  silos.  These 
tanks  will  hold  68,490  barrels  of  ce- 
ment. The  capacity  of  the  plant  will  be 
;ipproximately  3600   barrels  a  day. 

The  officers  of  the  company  are: 
William  Wallace  Mein,  President;  Ste- 
ven L.  Rawlins,  vice-president;  George 
I'oore,  vice-president;  William  Mac- 
nider, sales  manager;  H.  A.  Henry,  su- 
iurintendent   of  plant. 


A  i>nrtuil  view  of  the  central  section  of  the  Calaveras  Cement  Company's  plant  now  nenring  completion  in 
Calaveras  County.  The  plant,  when  completed,  will  represent  an  expenditure  of  approximately  two  million  dollar* 
and  will  be  the  last  word  in  cement  mill  construction.  The  plant  will  have  a  <ap:u-ity  of  thirty-six  hundred  barrels 
a  day  and  will  be  served  by  the  Southern  Pacific  Railroad,  elRht  miles  of  railroad  having  been  constructed  by  the 
Southern  Pacific  and  four  miles  by  the  cement  company,  running  from  Valley  Sprinss  to  the  plant.  The  Calaveras 
Cement   Company    is   ai  privately   financed   corporation   and   has   no   stock  for  sale. 
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TRADE  NOTES 


Permit  of  the  Southwest  Alabaster 
Corporation  to  sell  its  capital  stock 
was  ordered  suspended  liy  Edwin  M. 
Daugher*y  Commissioner  of  Corpora- 
tions, following'  an  investigation  into 
numerous  complaints  filed  by  creditors. 
It  was  brought  to  the  attention  of 
Commissicner  Daugherty  that  63  un- 
paid labor  claims  had  been  filed 
against  the  company  in  the  Los  An- 
geles office  of  the  State  Labor  Bureau. 
Prompt  action  was  taken  by  the  Cor- 
poration Department  in  suspending 
the  permit  when  the  complaints  were 
received  and  after  it  was  ascertained 
that  the  officers  of  the  company  could 
not  be  located.  The  Southwest  Alabas- 
ter Corporation  maintained  its  main 
office  in  Los  Angeles  and  had  an 
authorized    capital   of    $5,000,000. 


J.  E.  Rodgers  and  Co.,  55  Xew  Mont- 
gomery Street,  San  Francisco,  have- 
been  appointed  Pacific  Coast  agents 
for  "Cedartex  Plaster",  a  sacked  pro- 
duct for  use  in  clothes  closets,  linen 
cabinets  and  storage  rooms.  "Cedartex" 
is  a  composition  plaster  and  is  made 
from  Tennessee  Aromatic  Red  Cedar 
and  other  moth  and  vermin  repellents 
which  is  said  to  retain  its  odor  indef- 
initely. 


Raisch  Improvement  Company,  Cap- 
italized at  $100,000,  has  been  incorpor- 
ated in  San  Jose.  Directors  are:  A.  J. 
and  Fred  Raisch  and  J.  E.  Manning. 
The  corporation  is  formed  to  carry  on 
the  business  of  general  contracting 
and  mining,  and  of  constructing  build- 
ings and  structures  of  all  kinds  and 
classes  and  to  transact  everything  ne- 
cessary, proper  and  beneficial  in  carry- 
ing  out   their   purposes  and   objects. 


Hundreds  of  tons  of  rock  were  torn 
loose  at  the  quarry  of  the  Basalt  Rock 
Company  near  Napa,  May  22,  when 
twenty-three  tons  of  powder  were  elec- 
trically exploded.  Rock  moved  by  the 
explosion  will  keep  the  plant  in  oper- 
ation for  the  next  twelve  months. 


Construction  will  be  started  at  once 
by  the  Chicago  Lumber  Co.,  68th  Ave. 
and  Spencer  St.,  Oakland,  on  a  one- 
story  cabinet  shop  at  68th  Ave.  and  E- 
Fourteenth  St.,  that  city..  The  plant 
will   cost   approximately   $20,000. 


Garrapatos  Redwoods  Company  of 
Monterey  has  been  incorporated  with 
a  capital  stock  of  $10,000.  Directors 
are:  E.  K.  Lyman  and  John  Thompson 
of  Monterey  and  E.  A.  Tull  of  Pacific 
Grove. 


Damage  estimated  at  more  than 
$200,000  resulted  from  a  fire,  May  21, 
which  destroyed  the  plant  of  the  Glid- 
den  Paint  and  Varnish  Company  at  Los 
.\ngeles.  The  cause  of  the  fire  has  not 
yfet    be^i    determined. 


The  sawmill  of  Percy  J.  Brown 
Lumber  Co.,  33  miles  south  of  Eureka, 
on  the  Redwood  Highway,  suffered  a 
$100,0u0  fire  Iss,  May  20.  Friction  in 
the  machinery  is  said  to  have  caused 
the  blaze. 


B.  A.  Siophenson  and  O.  L.  Stephen- 
.son.  Jr.,  ari-  operating  in  San  Francisco 
under  the  firm  name  of  Stephenson 
i.,'onstruclion  Co.,  with  offices  in  the 
Hearst   Building. 


Construction  Will  Be  Studied 

Under  Auspices  of  Contractors 

To  Promote  Building  Economy 


A  nation-wide  campaign  to  promote 
economical  and  efficient  operations  in 
construction  is  being  launched,  fol- 
lowing- conclusion  of  a  conference  of 
building  experts  here  in  Washington 
recently  under  the  auspices  of  the  As- 
sciated  General  Contractors  of  Amer- 
ica. Action  will  be  taken  in  more  than 
eight  construction  centers. 

Special  attention  is  to  be  given  to 
plans  for  coping  with  the  following 
practices  which  are  held  as  being 
causes  of  excessive  construction  costs: 
speculative  building,  misuse  of  lien 
la^ws,  litigatin  arising  from  contrac- 
tual relations,  public  works  construc- 
tion under  the  day  labor  method  and 
activities   of  irresponsible  bidders. 

The  plans  for  keeping  construction 
operations  throughout  the  country  un- 
der clcse  observation  are  cited  as  being 
particularly  timely  in  view  of  the  large 
amount  of  building  to  be  handled  this 
summer. 

Statistics  developed  by  the  contrac- 
tors' national  organization  indicate  the 
volume  of  construction  operations  this 
year  will  pr:bably  equal  and  possibly 
exceed  the  record-breaking  figures  of 
1925. 

The  following  statement  was  issued 
by  the  conference  as  a  summary  of  the 
elements  entering  into  present  con- 
struction  costs 

"Prior  to  1923,  the  rise  and  fall  of 
wages  in  the  building  industry  and 
prices  of  building  materials  were  vir- 
tually identical  in  their  trends.  During 
1923  the  wages  of  labor  took  a  sharp 
upward  movement.  Since  then,  the 
trend  of  wages  in  the  industry  has 
been  ever  upward.  Since  1923  the  gen- 
eral trend  of  materials  has  been  down- 
ward. Today  the  spread  between  aver- 
age building  wages  and  average  build- 
ing materials,  based  on  the  1913  aver- 
age of  100,  is  about  50  points. 

"Aside  from  the  law  of  supply  and 
demand  which  influences  the  price  of 
services  and  materials,  one  barometer 
to  employ  as  to  the  projer  justification 
for    variations    in    w^ages    of    building- 


Harry  H.  AVhitely,  Los  Angeles  ar- 
chitect, has  filed  suit  in  the  superior 
Court,  that  city,  seeking  judgment  in 
default  against  Tom  Mix,  movie  actor, 
and  wife  for  $2,262.50  alleged  due  him 
fcr  designing  a  home  for  the  actor. 


Gilroy  Hardware  Co.,  of  Gilroy,  cap- 
italized at  $50,000  has  been  incorpor- 
ated. Directors  are:  Nat  Helner,  W.  B. 
Stuart,  H.  R.  Chesbro,  G.  B.  Carr  and 
Taylor  Tabb,   all   residents   of  Gilroy. 


T.  L.  Smith  Co.,  Milwaukee,  Wis.,  an- 
nounces appointment  of  Coast  Machin- 
ery Corp..  of  San  Francisco,  as  a  dis- 
tributor for  their  products. 


Porterville  Granite  Corporation,  cap- 
italized at  $50,000,  has  been  incor- 
jjorated  in  San  Francisco.  Directors 
are:  A.  Bocci,  E.   Bcccl  and  Wm.  Klein. 


Pacific  Manufacturing  Co.,  formerly 
located  at  1001  Franklin  Street,  has 
moved  to   353   Hobart  Street    Oakland. 


Western  Granite  and  Marble  Com- 
pany of  San  Jose  will  establish  a 
branch  office  and  yard  at  HoUister.  M. 
Kelley  will  be  in  charge. 

Harry  N.  Haynes  will  operate  in  the 
"East  Bay  section  under  the  firm  name 
of  Plumbers  Supply  Company  with 
headquarters  at  812  Franklin  Place, 
Oakland. 


mechanics  is  the  average  cost  of  living.  , 
Since  the  spring  of  1922  the  cost  of  liv-  | 
iiig  has  not  varied  more  than  10  points  ! 
in  its  extreme,  whereas  during  that  ' 
same  period,  the  rise  f  wages  has 
been   40   points. 

"The  question  of  how  long  the  wages    [ 
of    mechanics    can    increase    before    the 
curtailment     of     construction     will     be 
forced  upon  the  buying  public  has  now 
arisen." 

Contractors  throughout  the  country 
are  being  urged  to  make  thorough  in- 
vestigations of  proposed  operations 
upon  which  they  are  asked  to  bid 
which  may  appear  to  be  of  a  specula- 
tive character.  By  inquiries  into  fi- 
nancing methods  and  other  economic 
features,  it  is  proposed  to  reduce  the 
amount  of  speculative  building  of 
small  homes  and  apartment  houses  and 
thus  lower  the  possibility  of  local  up- 
sets of   labor  and  material  markets. 

Application  of  standard  contract 
forms  is  expected  to  greatly  reduce 
the  amount  of  litigation  arising  from 
incomplete  or  complicated  contracts 
drawn  between  owners  and  contractors. 
Tliese  forms  have  been  adopted  and 
the  campaign  this  summer  will  be  de- 
voted in  large  measure  to  securing 
their  broad  general  use.  

Present  surety  bonding  practices 
and  the  false  basis  of  credit  provided 
irresponsible  contractors  by  lien  laws 
are  to  draw  attention  and  action.  The 
effort  will  be  to  reduce  the  number  of 
default!  in  the  construction  industry 
and  consequently  to  cut  construction 
costs 

An:ther  phase  of  the  campaign  will 
he  broad  investigation  of  construction 
of  public  projects  in  cases  where  fed- 
eral, state,  county  and  city  oficials  do 
not  make  use  of  the  competitive  con- 
tract system.  The  contractors  declare 
they  observe  an  increasing  tendency  to 
handle  public  jobs  in  this  manner  and 
v.'ill  maintain  a  close  watch  to  bear 
out  their  claims  that  savings  which 
governmental  officials  claim  possible 
under  the  day  labor  system  are  not 
i-ffected. 


SI  IIETV    COMPAM     .VIJOPTS    STAND- 

AKU     STATEMKXTS     .\.\U     QUKS- 

TIOIVNAIRK 


Announcement  has  been  made  that 
the  National  Surety  Co.  will  use,  with- 
(;uL  cnange  or  amendment,  in  the  con- 
duct of  its  contract  bond  business  the 
standard  questionnaires  and  financial 
statement  for  bidders  approved  and 
recommended  by  the  Joint  Conference 
on  Construction  Practices.  This  use 
will  continue  pending  the  report  of  :-i 
committee  of  the  various  surety  com- 
panies which  has  in  hand  the  stand- 
ardization of  such  forms.  The  com- 
pany is  adopting  the  present  standard 
form,  it  states,  because  of  its  desire  to 
co-operate  with  the  Associated  General 
Contractors  and  the  other  societies 
represented  in  the  Joint  t'onterence- on 
Contract  Surety  Bonds  in  their  move- 
ment to  promote  the  betterment  of 
conditions  in  the  construction  industry 
and  because  of  its  belief  that  the  uni- 
form use  of  these  forms  by  all  elements 
having  relations  with  the  construction 
industry  will  go  far  '  to  better  con- 
ditions. 
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APARTMENTS 


Segregated  Bids  Being  Taken. 
APARTMENTS  $1,000,000    Approx. 

SAN  FRANCISCO.     Green  St.  near  .Tones 
Fifteen-story       Class       A       community 

apartment    building. 
Owner — J.    H.    Rosseter,    945    Green    St., 

San   Francisco. 
Architect   —   Quandt    &   Bos,    Humboldt 

Bank   Bldg.,  San  Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,     $35,000 

SAN  FRANCISCO.      SE  Taraval   St.   and 

Fourteenth  Ave. 
Three-story    and    basement    frame    (14) 

apartments  and  stores. 
Owner  —  H.    Muegge,    60    Wawona    St., 

San  Francisco. 
Architect — Chas.  F.  Strothoff,  2274   ISth 

St.,  San  Francisco. 
Contractor — E.  Swanson,  2000  Ulloa  St., 

San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $12,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Hob- 
son  and  San  Pedro  Sts. 

Two-story  frame  and  stucco  apart- 
ments. 

Owner — Ed.  Davies,  155  N  San  Pedro 
St.,  San  Jose. 

Architect — None. 

Contractor — Paul  N.  Anderson,  Lincoln 
and  Malone  Sts.,   San   Jose. 


Plumbing,  Heating  &  Lumber  Award- 
ed— Other    Sub    Bids    Being    Taken. 

APARTMENTS  Cost,    $35,000 

SAN  FRANCISCO,  S  Eddy  St.  220  W 
Webster  St. 

Three-story  and  basement  frame  (15) 
apartments. 

Owner  &  Builder — J.  D.  Hannah  and  H. 
Kohlwes,   602   California  St.,  S.  F. 

Architect — Edw.  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco. 

Plumbing:  and  Hetatiner  to  Sugarman 
Heating  Co.,  3624  Geary  St.,  S.  F. 

Lumber  to  Edwin  T.  Petersen,  130 
Hooper   St.,   San    Francisco. 


Concrete    Work    Awarded — Bids    to    be 

Taken  on  Other  Work. 
APT.   BLDG.  Cost,    $100,000 

OAKLAND,  Alameda  Co.,  Cal.— E.  Web- 
ster St.   200  N   17th. 
Four-story      reinforced      concrete      and 
hollow  tile  apt.  bldg.   (26  2  &  3-rm. 
apartments   and    stores.) 
Owner — R.   W.   Farmer,   544   Hobart   St., 

Oakland. 
Architect   —   Chas.      W.      McCall,      1404 

Franklin  St.,  Oakland. 
<'«»ncpete  W»rk  and  Rougrh  Carpentry — 
Awarded    to    C.    H.    Lawrence,    5321 
Lawton  Ave.,  Oakland,  at  $22,655. 
Bids  will  be  taken  in  a  few  days  for 
the      plumbing,       heating,       plastering, 
brick    work,    cast    cement,    finish    car- 
pentry,   painting,    etc. 


Sub-Figures    Being    Taken. 

APARTMENTS.  Cost,   $100,000 

SAN  FRANCISCO,  Cal.  N  W  Green  and 
Webster  St. 

Six-story  and  basement  reinforced  con- 
crete   (13)    apartments. 

Owner — M.  A.  Hunt,  916  Van  Ness  Ave., 
San  Francisco,  Cal. 

Architect — D.  C.  Coleman,  110  Sutter 
St. 

Contractor — The  Helbing  Co.,  916  Van 
Ness   Ave.,    San    F'rancisco,   Cal. 


Sub-Bids   Being   Taken — Steel   Contract 

Awarded. 
APARTMENTS  Cost,    $100,000 

SAN    FRANCISCO.        NW      Sutter     and 

Franklin   Sts. 
S'i.v-story    and    basement    concrete    (37) 

apartments. 
Owner — M.  A.  Hunt,  916  Van  Ness  Ave., 

San   Francisco. 
Architect — U.    C.    Coleman,     110     Sutter 

St.,   San   Francisco. 
Contractor — The    Helbing    Co.,    916    Van 

Ness   Ave.,   San   Francisco. 
Structural    steel    awarded    to    Golden 
Gate    Iron    Works,      1541      Howard      St. 
Buldings  on  the  site  are  being  wrecked 

Sub-Bids   Being   Taken — Steel   Contract 

Awarded. 
APARTMENTS,    ETC.  Cost,    $100,000 

SAN  FRANCISCO.     SW  Fern  &  Frank- 
lin  Streets. 
Six-story       and     basement       reinforced 

concrete       (36)       apartments       and 

stores  . 
Owner — M.  A.  Hunt,  916  Van  Ness  Ave., 

San    Francisco. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,    San   Francisco. 
Contractor — Helbing  Co.,  916   Van   Ness 

Ave.,    Sa    nFrancisco. 
Structural  .steel  awarded  to  Golden  Gate 

Iron    Works,    1541    Howard    Street. 

Buildings  on  the  site  are  now  being 

wrecked. 


Contract   Awarded. 

APT.    BLDG.  Cost,    $75,000 

BERKELEY,    2656   Virginia    St. 
Three-story   83-room   frame  and   stucco 

(41)   apartments  bldg. 
Owner — Millie    E.    Deuel,    566   Delaware 

St.,    Berkeley. 
Architect — J.    E.    Thayer,    339    15th    St., 

Oakland. 
Contractor — G.    E.    Doty,    368    Alcatraz 

Ave.,   Berkeley. 


Plans  Being  Prepared. 
\PT.    HOUSE  Cost,    $18,000 

STOCKTON,    San    Joaquin    Co.,    Cal. 
Two-story    brick    apt.    house    (12    2    and 

3-room  apts.) 
Owner — S.    Gardelli. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,  Stockton. 
Plans    will    be    ready    for    figures    in 
about   three   weeks. 


Owner  Taking  Sub-Figures. 
APARTMENTS  Cost,     $15,000 

SAN    FRANCISCO.      SE    Broderick    an>i 

O'Farrell   Sts. 
Three-story    and    basement    frame     (8) 

apartments. 
Owner — Anton    Usnik,    736    Clementina 

St.,  San  Francisco. 
Architect — C.  A.  Clausen,  Hearst  Bldg.. 

San   Francisco. 


Contractor   Taking   Sub-bids. 
APARTMENTS.  Cost,    $48,960 

PALO    ALTO,    Santa      Clara      Co.,      Cal. 

Stanford   University   Campus. 
Two-story  frame  and  stucco  apartment 

house. 
Owner — Stanford  University    (a   privat" 

pro.iect    financed    by    Profs.    FranK 

Golder,    Ralph    Lutz,      Dr.      Alonzo 

Taylor  and  John  A.  Sellards,  all  of 

S'tanford    University. 
Architect    —    Bakewell    &    Brown,    251 

Kearny   St.,   San   Francisco. 
Contractor    —    Stephenson    Constr.    Co., 

Hearst   Bldg.,   San   Francisco. 
Bids    are    being    taken    on    plastering, 
painting,     ornamental     iron     work     and 
liardwood  floors,  etc. 


E.  T.  Thurston 

Mem.   Am.  Sec.  Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 
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POST   STREET 
Kearny  6767 


LOW  A.NGELES,  Cal.— M.  M.  Freid- 
man,  404  Defwiler  Bldg.,  has  started 
wkg.  plans  for  4-sto.  and  part  base- 
ment biick  class  C  store  and  apart- 
ment bldg.  on  Washington  St.  bet. 
Norwood  St.  and  Park  Grove  Ave.; 
owner's  name  withheld;  8  stores,  lobby 
and  35  single  and  double  apts.;  60x133 
ft.,  tile  and  comp.  rfg.,  steam  htg.  sys., 
press,  br.  and  art  stone  facing,  plate 
glass,  metal  store  fronts,  storage  wat- 
er htr..  cem.  and  hdwd.  flrs.,  tiled 
baths  and  drainbds.,  pine  trim,  wall 
beds,  incinerator,  elevator,  ornam.  iron 
wk;    $100,000. 


iiENO,  Nevada  —  See  "Hotels',,  this 
issue.  Geo.  Wingfield  having  plans 
prepared  foi"  apartm/ent-hotel  struc- 
tures;   est.   cost    $500,000. 


LOS  ANGELES,  Cal. — Morris  Feigen- 
baum,  1101  S.  Windsor  Blvd.,  will  take 
sub  bids  for  4-sto.  and  basement,  102- 
rm.,  48-fam.  brick  apts.  at  3rd  and 
Berendo  Sts.  for  self;  113x50  ft.,  face 
brick,  stone  trim,  tile  and  comp.  rf., 
struc.  steel,  tiled  baths  and  showers, 
gas  steam  rads.,  storage  water  htr., 
hdwd.  and  tile  flrs.,  pine  trim,  marble 
and  tile  work,  wallbeds,  built-in  refrig; 
$125,000. 


LOS  ANGELES,  Cal. — Architect  Rich- 
ard D.  King,  1124  Van  Nuys  Bldg..  has 
prepared  plans  for  a  5-story  and  base- 
ment Class  B  apartment  house  on  Ken- 
more  Ave.  near  6th  St.  for  E.  W.  Knox; 
105  rooms,  58x140  Ceet,  reinforced  con- 
crete walls  and  frame,  pressed  brick 
and  cast  stone  exterior,  composition 
roofing,  fire  escapes,  marble  and  tile 
work,  hardwood  and  pine  trim,  and 
floors,  tiled  baths,  wall  beds,  steam 
heating,    elevator;    $125,000. 


BONDS 


COVINA,    Los    Angeles,  Cal. — Covina 

citizens    advocate    calling  $30,000    bond 

election    to   provide   funds  for   new   city 
lall. 


MONROVIA,  Los  Angeles  Co.,  Cal.— 
Monrovia  city  sc"hool  district  has 
called  bond  election  for  June  15,  at 
ivhich  time  it  is  proposed  to  vote  $150,- 
)00  for  new  grammar  school  on  south 
side   and   additional   school    sites. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
June  7  bids  will  be  rec.  by  L.  A.  county 
for  purchase  of  Los  Angeles  city  high 
school  dist.   bonds  in  sum  of  $1,814,000. 


ROSEVILLE,  Placer  Co..  Cal.  — 
Eureka  Union  Elementary  School  Dis- 
<rict  defeats  proposal  to  issue  bonds 
o?  $12,000  to  finance  erection  of  new 
school.  This  is  the  fourth  defeat  of 
the   proposition. 


MEVLO  PARK.  Santa  Clara  Co..  Cal. 
— Election  will  be  held  June  8  in  Menlo 
Park  School  District  to  vote  bonds  of 
$18,000  to  finance  erection  of  new 
.school    in   Stanford   Park   Tract. 


I'ET.\LUMA.  Sonoma  Co.,  Cal. — Elec- 
tion will  be  lield  June  15  in  Wilson 
Scho  1  District  to  vote  bonds  of  $18,000 
to  finance  erection  of  new  school. 
Trustees  of  district  are:  F.  G.  lllig,  J. 
J.   King  and   Ruth  George. 

.\RCADI.A,  L.  A.  Co..  Cal. — Arcadia 
bd.  educ.  has  called  bond  election  for 
June  18,  at  which  time  it  is  proposed 
to  vote  approx.  $90,000.  proceeds  of 
whicli  would  be  used  to  purchase  ad- 
ditional property  at  1st  Ave.  school  site 
and  erect  6-rm.  school  thereon,  also 
purchase  of  5-acre  school  site  on  west 
.side  of  Arcadia.  Archts.  Allison  and 
Allison.  Hibernian  Bldg..  Los  .A.ngeles, 
have  prepared  prel.  plans  for  bldg. 
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LA  CUESCENTA,  Los  Angeles,  Co., 
Cal.— Ci-escenta  School  District  has 
voted  bonds  in  sum  of  $60,000  for  ad- 
ditions to  Crescenta  and  West  End 
Schools.  Chas.  Creeth,  La  Crescenta, 
will  probably  prepare  plans  for  im- 
provement. 


CHURCHES 


■t'ontractor    Taking-    Sub-Pigiares. 

CHURCH.  Cost,    $54,000    1st    unil  ; 

$100,000  complete. 

eURLINGAME,  San  Mateo  Co.,  Cal.  Oc- 
cidental  Ave.   and  El  Camino   Real. 

Reinforced   concrete    church    with    slate 
roof. 

Owner  —  St.    Paul's    Episcopal    Church. 
(Dr.  W.   A.   Brewer,   Pa,stor). 

Architect — Walter  J.  Gilliam,  511  Bays- 
water    St.,    Burlingame. 

Contractor — Joseph    Dunn,    519    Califor- 
nia   St.,    San    Francisco. 
Sub-bids    are     being    taken     for    mill 

roof,   rubber  tile,   sheet  metal,   painting 

and   hardwood. 


Contractor    Taking    Sub-Figures. 
CHURCH.  Cost,    $40000 

SANTA    CLARA,    Santa    Clara    Co.,    Cal. 

University  of  Santa  Clara  Grounds. 
One-story  frame  and  stucco  church. 
Owner — St.    Clare    Church. 
Architect— Chas.    S.   McKenzie,  Bank   of 

San    Jose.  „,^^     ^ 

Contractor— H.     C.     Miller,     2450     Semi- 

ary   Ave.,    Oakland   and   care   Santa 

Clara    College,    Santa    Clara. 


Segregated   Figures   Being   Taken. 
CHURCH  Cost,     $15,00(^ 

SACRAMENTO,    Cal.      Twenty-first   and 

J   Sts. 
Completng-    interior    of    Sunday    School 

portion   of  Class   C   church. 
Owner — First  M.  E.  Church. 
Archtiect— John  W.  Woollett.  606  Plaza 

Bldg.,    Sacramento. 
Work     includes     plastering,     interior 
trim,    ornamental    plastering,    painting, 
decorating  and  sheet   metal   work. 


Plans    Being    Figured. 

ALTERATIONS  Cost,    $ ■ 

SACRAMENTO,  Sacramento  Co.,  Calif. 
21st  and  J   Sts. 

Complete  interior  of  church  (plaster- 
ing, painting,  decorating,  sheet 
metal    work,    etc.) 

Owner — First  M.   E.   Church. 

Architect  —  John  W.  Woollett,  I'laza 
Bldg.,    Sacramento. 


Taking'  Bids  for  Plastering — Bids  Open 

June  8,   1926. 
CHURCH.  Cost,   — — 

SAN  FRANCISCO.      W.  Masonic  Ave.  N. 

Page  St. 
Steel    and    reinforced    concrete    church 

building  (1st  unit). 
Owner  —   Roman    Catholic   Archbishop, 

1100   Franklin  St.,  San  Francisco. 
Architect — Leo.  J.  Devlin,  Pacific  Bldg., 

San    Francisco. 
(General   t^ontractor- — Vogt  &   Davidson, 

185    Stevenson    St.,    S.   P.,    at    $46,400 
Bids  are  being  taken  by  the  architect 
for  plastering. 

As  previously  reported,  structural 
steel  awarded  Schrader  Iron  Works, 
1247   Harrison  St.,  San  Francisco. 

Plumbing  to  O'Mara  &  Stewart,  218 
Clara   St.,    S.   P. 


Preliminary    Plans    Being    Prepared. 
ROSS,    Marin    Co.,    Cal. 

GUILD    HALL  Cost,    $18,000 

Two-story    wood      frame      and      plaster 

guild  hall. 
Owner — St.   John's  Parish,   Ross. 
Architect — B.    G.    McDougall    and    Edw. 

J.   Eames,   393    Sacramento    St.,   San 

Francisco. 
Building   will   contain   assembly    hall, 
recreation    rooms,    choir    rooms,    etc. 


Completing    Plans. 

CHURCH  Cost,    $50,000 

HANFORD,   Kings  Co.,  Cal. 
One-story   frame  and  stucco   church. 
Owner    —    Plrst     Methodist     Episcopal 

Church. 
Architect    —    Wythe,    Blaine    &    Olson, 
1800   Telegraph   Ave.,  Oakland. 
Bids     will    be     taken     in     about     two 
weeks  by  the  owner. 


PORTLAND,  Ore. — W.  D.  Andrews 
Construction  Co.  ,Br(}adway  Bldg.,  Port- 
land, Ore.,  at  approx.  $130,000  awarded 
contract  fo  erect  lOighth  Church  of 
Christ  Scientist  at  284  Imperial  Ave. 
Chas.  W.  Ertz,  architect,  Pittock  Blk 
Portland.  Concrete  and  stucco,  red 
clay   tile   roof. 


FRESNO,  Fresno  Co.,  Cal. — Mt.  Pleas- 
ant Baptist  Church,  P  and  Calaverns 
Sts.,  will  campaign  for  funds  to  finance 
erection  of  new  edifice.  Rev.  W.  F. 
Watkins,   pastor. 

OXNARD.  Ventura  County  California 
—Architect  Henry  W.  Starbuck, 
1202 1/2  E  69th  Street,  Los  Angeles, 
is  preparing  plans  for  a  new  churcli 
bldg.  ,at  Oxnard,  Ventura  Co.,  for  the 
Presbyterian  Church;  it  will  cost  about 
$30,000. 


Award. 

CONCRETE    BLDG.  Cost, '  $26,577 

OAKLAND,  Alameda  Co.,  Cal.  E-lOth 
St.  and   6th   Ave. 

One-story     reinforced     concrete     indus- 
trial   building, 
"iwner    —    Black    &,  Decker    Mfg.    Co., 
Oakland. 

•-rchitect— W.  H.  Weeks,  369  Pine  St., 
S.  P.  and  1924  Broadway,  Oak- 
land. 

"ontractor — P.  R.  Siegrist,  693  Mission 
St.,  San  Francisco. 


I'lans    Being    Completed. 
WAREHOUSE  Cost,    $100,000 

SAN    FRANCISCO,   Bryant   &   Main   Sts. 
Three-story    reinforced    concrete    ware- 
house,   118x137,    automatic    fire    sprink- 
lers,  steel   sash,   etc. 
tiwner  —   Mats<m    Navigation   Co.,    San 

Francisco. 
Architect — A.  A.  Brown,  215  Market  St. 
San    Francisco. 


WASCO.  Kern  Co.,  Cal. — Archt.  Har- 
rv  L.  Pierce,  701  Wright-Callender 
Bldg.,  Los  Angeles,  is  taking  bids  from 
a  selected  list  of  contractors  for  1- 
story  frame  and  stucco  church  at 
WascT  for  the  Wasco  Congregational 
Church;  auditorium,  social  hall  and 
Sunday  school  depts.,  kitchen;  130x100 
ft.,  shgle.  rf.,  pine  firs,  and  trim,  art 
glass;    $25,000. 


ALHAMBRA,  L.  A.  Co..  Cal. — R.  M'"es- 
cott  Co.,  710  S.  Garfield  Ave.,  Alham- 
bra,  awarded  contr.  for  reinf.  concr. 
church  and  Sunday  school  bldg.  on 
Commonwealth  Ave.  bet.  1st  St.  and 
Garfield  Ave.,  Alhambra,  for  the  First 
Presbyterian  Church  of  Alhambra;  W. 
S.  Burg,  San  Gabriel,  chrmn.  bldg. 
comm.;  Marston,  Van  Pelt  &  Maybury, 
archts.,  25  S.  Euclid  Ave.,  Pasadena; 
auditorium  to  seat  about  1000  with 
balcony,  offices,  banquet  hall,  kitchen, 
Sunday  school  classrms,  and  assembly 
hall;  the  bldgs.  will  cover  the  entire 
site  which  is  100x300  ft.;  stucco,  tilt- 
rfg.,    etc.;    $200,000. 


FACTORIES  &  WAREHOUSES 


Subcontracts   Awarded. 
WAREHOUSE  'Cost,    $ — 

SAN    FRANCISCO,    Beach    and    Leaven- 
worth. 
One-story    frame    and    steel    warehouse 

and   dock. 
Owner — Southern    Pacific   Co. 
Architect — Engineering    Department    of 

owner. 
Contractor — K.    E.     Parker    &    Co.,    135 

So.  Park,  St.,   S.  P. 
I.umber    awarded    to    J.    H.    McCallum 

Lumber  Co.,   748  Bryant  St.,   S.  P. 
Corriig'Jited    Iron    transit    sidings    to    H. 

W.  Johns-Manville  Co.,  500  Post  St.. 

San    Francisco. 
As    previously      reported,      structural 
steel    awarded    to   Judson   Mfg.    Co.,    604 
Mission   St.,   San   Francisco. 

Craftsmanship  is  tlie  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  wiii  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angeles 


Contract  Awarded — Ready  for  Sub- 
Bids  In  a  Few  Days. 

LAUNDRY   BLDG.  Cost,   $35,000 

aAN  FRANCISCO,  California  St.  near 
Broderick   St. 

Three-story  and  basement  steel  frame 
concrete  and   brick   laundry   bldg. 

Dwner — J.   Mon. 

.^.rchitect  —  Fabre  &  Hildebrand,  110 
Sutter    St.,    San    Francisco. 

."ontractor — H.  H.  Larsen  Co.,  68  Post 
St.,    San    Francisco. 

Pning  Awarded — Taking  Sub-Bids  on 
Other  Portions  of  the  Work. 

Oi'FlCE    BLDG.,    ETC.         Cost    $100,000 

SAN  FRANCISCO,  N  W  Fourth  and 
Townsend  Streets. 

Two-story  class  B  office  and  ware- 
house building. 

Owner — American  Radiator  Co.,  R.  M. 
Clark,  Manager. 

Engineer  —  H.  J.  Brunnier,  Sharon 
Bldg,  S.  P. 

Contractor — Lindgren  A  Swinerton,  225 
Bush   St.,    San   Francisco. 
Structure   is   so   designed  as  to  carry 

additional  stories  in  future. 

Piling;  awarded  to  Healy-Tibbitts  Co., 
64  Pine  St.,  San  Francisco. 


Completing    I'lans.  „„.„ 

WAREHOUSE  Cost,     $150,000 

OAKLAND,  Alameda  Co.,  Cal.  Fourth 
and  Alice   Sts. 

Four-story  and  basement  flat  slab  re- 
inforced   concrete    warehouse. 

Owner — Carr    &   Creston. 

.Vrchitects  &  Engineers — C.  P.  B.  Roeth 
and  Couchot  &  Rosenwald,  Asso- 
ciated, 1404  Franklin  St.,  Oakland. 
Bids  will   be  taken   in   two   weeks  for 

a  general  contract. 

Completing  Plans. 

BUILDING  Cost,   $20,000 

SAN  FRANCISCO,  Cal.,  Folsom  Street, 
bet.    7th    and    8th    Sts. 

One-story  mezzanine  basement  rein- 
forced concrete  industrial  building. 

Owner — D.   J.   Carlson. 

Lessee — California  Casing  Co.,  855  Mis- 
sion  St.,    San   Francisco. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery  St.,   San   Francisco. 

Contractor  —  Industrial  Construction 
Co.,   815  Bryant  St.,   San   Francisco. 


Plans    Being    Prepared.  „-„„„,^.^ 

BUILDING  Approx.    $i)00,000 

SAN    PABLO,    Contra    Costa    Co.,    Cal. 
One   to  3-story   reinforced  concrete  and 

sheet   metal   pottery    plant    building 

1250     by     350,     automatic    sprinkler 

system    etc. 
Owner — Standard   Sanitary   Mfg.   Co. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,  San  Prancsico. 
lOngineer — H.  J.  Brunnier,   Sharon   Bldg 

San  Francisco. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
California  Petroleum  Assn.,  granted 
building  permit  by  city  to  erect  ware- 
house and  storage  tanks  for  distribut- 
ing station  at  S.  P.  R.  R.  and  Francis 
Ave.  west  of  Cleveland  Ave.  Four  20,- 
000-gals.  storage  tanks  will  be  erected. 
The  first  unit  will   cost   $15,000. 

VALLEJO,  Solano  Co.,  Cal.— Cascade 
Laundry  Co.,  Sonoma  and  Maryland 
Sis.,  has  sold  present  holdings  and 
will  erect  new  laundry  plant  in  Pen- 
iLsylvania  Street,  according  to  F.  Jul- 
li:in  manager  of  the  concern.  Selection 
of  architect  and  definite  plans  will  be 
decided  shortly. 
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Sul)  Contracts  Awarded. 
SHOOK   SHED  <;ost,  $25,000 

HAYWARD,    Alameda   Co.,   Cal. 
One-story  frame  and  brick  shook  shed. 
owner — Hunt  Bros.  Packing  Co.,  2  Pine 

St.,  San  Francisco. 
.\rchiteot — Engineering    Department    of 

Owner. 
Contractor — P.    J.    Walker    Co.,    Sharon 

Bldg.,  San  Francisco. 
Mlsoellaneons    Iron — Fair    Mfg.    Co.,    617 

Bryant  St.,   San  Francisco. 
Sheet    Metal   Work — Yager    Sheet    Metal 

Works,    3509   Chestnut   St.,   Oakland 
Kire    rtoors — Forderer    Cornice      Works, 

269    Potrero    Ave.,    San    Francisco. 
(ilass    *    Klazing — W.    P.    Fuller    &    Co., 

301    Mission    St.,    San    Francisco. 
(ciiiipw.sitioii    roofing — Malott   Jk.    Peter- 
son,    20th     and     Harrison     Str<e«ts, 

Oakland. 
iMiimbiug — Turner  Co.,   272   Natoma   St., 

San    Francisco. 


UPIiANDS,  San  Bernardino  Co.,  Cal  — 
Hamm  &  Grant,  Inc.,  607  Fergusou 
Bldg.,  Los  Angeles,  are  preparing  plans 
"or  1 -story  and  basement  lemon  pack- 
ing and  storage  plant  at  Uplands  for 
the  Lemon  Growers'  Exchange;  150\ 
184  feet,  concrete  basement,  hollow  ti!'^ 
walls,  steel  sawtooth  roof,  insulated 
■vails,   elevator;    $70,000. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Jas.  S.  Wells  of  New  York  has  arrived 
in  Richmond  to  superintend  the  in- 
stallation of  new  cracking  process  '  i 
plants  of  Standard  Oil  at  Richmond 
nnd  the  Union  Oil  Company  at  Rodeo; 
(>st.    cost,    $1,000,000. 


FLATS 


("imtract   Awarded. 

FLATS  Cost,    $18,755 

SAN  FRANCISCO,   E  Baker  87   S  Union 

Street. 
Three-story    frame      and       stucco    flats 

building. 
Owner  —  Merton   J.    Price,    870    Market 

St.,    S.    F. 
.■uohitect — Dodge   A.   Riedy,    850   Pacific 

Bldg.,    S.   F. 
Contractor — F.    W.     Varney,     860     Bush 

St.,    S.  F. 


To   be   Done   by   Day's   Work. 

FLATS  Cost,    $10,000 

SAX     FRANCISCO.       W    Gough     37-6     S 

Francisco. 
Two-story    and    basement      frame       (2) 

flats. 
(Twner— Hind   Bldg.   Co.,    110   Sutter   St., 

San    Francisco. 
Architect— W.    G.    Hind,    110    Sutter    St., 

San  Francisco. 


GARAGES 


•  'ontract   Awarded. 

.STORE,   GARAGE  Cost,   $56,100 

EMERYVILLE,  Alameda  Co.,  Cal. 
Evoy  Tract. 

One-story  brick  and  tile  store  and  ga- 
rage   building. 

Owner — Frances  Pusey,  formerly  Fran- 
ces Mackinnon,  Magnolia  and  Nora, 
Piedmont,    Cal. 

Architect — John  I.  Easterly,  2137  Tif- 
fin  Road,  Oakland. 

Contractor  —  Dinnie  Construction  Co., 
3757    Broadway,    Oakland. 


TULARE,  Tulare  Co.,  Cal.— D.  Mc- 
Ewen,  Tulare,  applies  to  city  for  build- 
iiig  permit  to  erect  one-stor.v  brick  ga- 
rage in  Block  79,  South  K  St.:  est.  cost. 
$12,000. 


Contract    Awarded. 

SHOWROOM    ETC.  Cost,   $100,000 

SANTA    ROSA,    Sonoma    Co..    Cal.,    "B" 

Street. 
One-story    reinforced    concrete    modern 

showroom   and   garage,    75x250   feet 
Owner — Cover-Lewis    Motor    Co.,    1st    & 

rsiain  Sts..   Santa  Rosa. 
.\rchitect    —    "W  m.    Herbert,    Rosenberg 

Bldg.,    Santa    Rosa. 
Contractor — Proctor     &     Cleghorn,     Rn- 
.  senberg  Bldg.,   Santa   Rosa. 


GOVERNMENT   WORK 
AND  SUPPLIES 


SAN  DIEGO,  Cal.— Until  11  A.  M.. 
June  9,  bids  will  be  rec.  by  bureau  of 
yards  and  docks  to  paint  bldgs.  -jt 
naval  operating  base  hospital,  San 
Difgo,  under  Spec.  No.  5194,  involv. 
l)oth  exterior  and  inter,  work.  Plans 
and  spec,  obtainable  from  bureau  oi 
from  public  works  officer,  U.  S.  N.,  San 
Diego,  upon  deposit  of  check  or  money 
order  for  $10  payable  to  chief  of  bu- 
reau of  yards  and  docks,  to  be  refunded 
DeWitt  C.   Webb,   public   works  officer. 


SAN  FRANCISCO— Until  June  4,  1] 
A.  M.,  under  Order  No.  6933,  bids  will 
be  received  by  U.  S.  Engineer  Office,  85 
2nd  St.,  for  hire  and  operation  of 
dredging  plant  in  Sacramento  and  San 
Joaquin  rivers  and  tributaries.  Spec, 
and  further  information  obtainablo 
from   above   office. 


POINT  REYES,  Marin  Co.,  Cal. — Un- 
al  June  23,  2  p.  m.,  bids  will  be  re- 
ceived by  Coast  Guard  Headquarters, 
r>arby  Bldg.,  Washington,  D.  C,  to 
orect  station  building,  launchway, 
dwelling  and  accessories  at  Point 
Reyes  Coast  Guard  Station.  Plans  ob- 
tainable from  Supt.,  12th  District,  U. 
S.  Coast  Guard,  San  Francisco,  or 
Field  Assistant  Andre  Fourchy,  C.  &  R., 
tJ.  S.  Coast  Guard,  Customhouse  Bldg., 
.?nn  Francisco.  See  call  tor  bids  under 
official    iiro|io»»l    section    In    this    issue. 


WASHINGTON,  D.  C— Until  June  11, 
bids  will  be  received  by  Purchasing 
Officer.  Panama  Canal,  to  fur.  under 
Circular  No.  1737,  delivered  Balboa 
(Pacific  Port):  Southern  Yellow  Pine 
and  Douglas  Fir  Lumber,  Timbers  and 
Creosoted  Piles  and  White  Maple 
lumber.  Further  information  obtain- 
able from  Assistant  Purchasing  Agent, 
Fort   Mason,    San    Francisco. 


LIVERMORE,  Alameda  Co.,  Cal.— Un- 
til June  22,  11  a.  m.,  bids  will  be  re- 
ceived by  U.  S.  Veterans'  Bureau,  791 
Arlington  Bldg.,  Washington,  D.  C, 
for  roadwork  at  Veterans'  Hospital  No. 
102,  at  Livermore.  Cert,  check  2%  pay- 
able to  Treasurer  of  U.  S.  req.  with 
bid.  Plans  obtainable  from  Construc- 
ti' n  Division  of  Bureau  or  from  Med- 
ical   Officer   in    Charge    at   Livermore. 


LIVERMORE,  Alameda  Co.,  Cal.— Un- 
til June  28,  11  a.  m.,  bids  will  be  re- 
ceived by  U.  S.  Veterans'  Bureau,  791 
.\rlington  Bldg.,  Washington,  D.  C,  for 
kitchen  and  ambulant  cottages  includ- 
ing dining  room,  covered  walks,  etc., 
at  U.  S.  Veterans'  Hospital  No.  102. 
Cert,  check  2%  payable  to  Treasurer 
of  U.  S.  req.  with  bid.  Plans  obtainable 
from  (^onstructi  11  Division  of  Bureau 
at  Washington  or  from  Medical  Officer 
in   Charge  at  Hospital. 


SAN  FRANCISCO— Jas.  Currie,  1100 
Peninsula  Ave.,  Burlingame,  at  $6,784, 
awarded  contract  by  Constructing 
Quartermaster,  Fort  Mason,  for  cast 
iron  outfall  drains  at  Crissy  Field. 
Other  bids:  M.  B.  McGowan,  $7,900: 
Healv-Tibbits    Const.    Co.,    $S,440. 


CROWE 

GLASS 

CO. 

S74  EddT  St. 
Phone  Profipect  612 

Equipped   To   Handle 
Any   Size   Job. 

DraECT   FACTORY   BUYERS 


HALLS  AND  SOCIETY 
BUILDINGS 


Preliminary    Plans    Being    Prepared. 

OFFICE   BLDG.  Cost,   $3,000,00') 

OAKLAND,  Alameda  Co.,  Cal.  12th  S'.. 
and   Harrison   Sts. 

Eighteen-story  and  double  basement 
steel  frame  class  A  office  an<l  lodge 
building,  with  brick  and  terra 
cotta   exterior. 

Owner — United  Masonic  Building  As- 
sociation,   Inc. 

.\i-chitect — Edward  T.  Foulkes,  Crocker 
Bldg.,  S.  F.,  and  357  12th  St.,  Oak- 
land. 


('ontract  Awarded. 

CLUBHOUSE  Cost,   $34,500 

SAN  FRANCISCO.  Cal.  Block  bounded 
by  Sutter,  Scott,  Bush  and  Pierce 
Streets. 

Frame    clubhouse    and    grandstand. 

Owner — California  Tennis  Club,  Bush 
and   Scott   Sts.,    San    Francisco,    Cal. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia St. 

Contractor — Moore  &  Madsen,  77  O'Far- 
rell   St.,   San   Francisco,   Cal. 


Segregated   Figures   Being  Taken. 

CLUB  Cost,    $150,000 

OAKLAND,  Alameda  Co.,  Cal.  N  Se- 
quoyah Rd.  150  N  Sequoyah. 

Two-story  31-room  frame  and  stucco 
country  club. 

Owner  —  Oak  Knoll  Land  Corp.,  1918 
Broadway,   Oakland. 

Architect  —  W.  J.  McCormick,  1918 
Broadway,  Oakland. 

Bids  In. 

CLUB    BLDGS.  Cost,    $100,000 

lASTORI'S,  Marin  County,  Cal. 
Group    of    buildings    for    country    club. 
Alterations     to     present     buildings 
and  erection  of  several  small  struc- 
tures. 
Owner — The  Emporium,  San  Francisco 
Architect— Ashley    &    Evers,    58    Sutter 
St.,   San   Francisco. 


S.\CRAMENTO,  Cal. — Young  Women's 
Christian  Assn.,  headed  by  Milton  J. 
Ferguson,  completing  arrangements  lo 
purchase  site  at  Seventeenth  and  L 
Sts.,  for  proposed  Y.  W.  C.  A.  building. 

GRIDLEY,  Butte  Co.,  Cal.— As  pre- 
viously reported,  bids  will  be  received 
by  C.  F.  Belding.  county  clerk,  until 
June  11,  1:30  P.  M.,  to  erect  American 
Legion  .Memorial  Club  Building.  Geo. 
C.  Sellon  &  Co.,  architects,  Calif.  State 
Life  Bldg.,  Sacramenao.  Bids  are 
wanted  on  general  contract  basis  and 
not  segregated  as  previously  received 
and  rejected.  Previous  low  bidders 
were:  W.  G.  Tolley,  Gridley,  general 
contract.  $26,000;  T.  F.  ScoUan.  2919  T 
St.,  Sacramento,  plastering,  $7300;  Gas 
Electric  Service  Co.,  Chico,  electric 
work,  $6252;  AUyn  L.  Burr,  11th  and  R 
St^s..  Sacramento,  roofing,  $1748;  Booth 
&  Herbooth,  Marysville,  healing  and 
sheet  metal  work  combined,  $4588;  La- 
tourttte-Fical  Co.,  901  Front  St.,  Sac- 
ramento, plumbing,  sheet  metal  and 
electric  work  combined,  $10,740;  Ernest 
Weir,  Gridley,  painting,  $1500.  Plans 
on  file  in  office  of  clerk  and  obtain- 
able from  architect  on  deposit  of  $2-"), 
returnable.  See  call  for  bids  under 
otn«-iaI    i)ro|M>sal    section    in    this   issue. 

TUL.\RE,  Tulare  Co..  Cal. — Tulare 
Lodge,  Benevolent  and  Protective  Order 
of  Elks,  has  called  special  meeting  to 
consider  plans  for  proposed  new  lod^e 
building. 

LOS  ANGELES,  Cal. — .\rcht.  Harry 
L.  Pierce,  701  Wright-Callender  Bldg.. 
is  t:iking  bids  from  a  selected  list  of 
contractors  for  3-story  brick  addition 
on  6th  St.  near  Gladys  St.  for  Church 
of  All  Nations;  clubrms.,  reading  rms. 
and  gymnasium:  61x74  ft.,  brick  walls, 
art  stone  trim,  struc.  steel,  cem.  and 
pine    firs.,    pine    trim. 

MERCED.  Morced  Co..  Cal. — Until 
,luno  S.  :  P.  M..  bids  will  be  received 
by  I'  J.  Thornton,  county  clerk,  to  fur. 
aiid  install  80ii  portable  and  2">t'  opera 
chairs  in  Veterans'  Memorial  Building. 
.Mencd.  Cert,  chock  lot^  req.  with 
bid.  ■  Spec,  obtainable  from  W.  E. 
Bodesen.  county  surveyor,  Shafer  Bldg.. 
Merced. 
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XEAU  HEMET,  Rh'erside  Co.,  Cal. — 
\V.  C.  Tanner,  4712  Franklin  St.,  Los 
Angeles,  is  completing  plans  for  two- 
story  and  basement  frame  club  build- 
ing at  Idyllwild  in  San  Jacinto  moun- 
tains near  Hemet  for  Idyllwild  Golf 
Club;  living  room,  kitchen,  lounges, 
clubrooms,  servants'  quarters  'and 
plans  are  being  made  for  a  wing  to 
contain  rooms  and  baths,  although  it 
is  not  decided  whether  this  will  be 
built  at  once  or  not;  redwood  board 
siding,  shake  roofing,  steam  heating, 
142-40  feet,  pine  trim,  hardwood  floors, 
tile  work,  fireplace,  electric  kitchen 
equipment,  refrigerating  plant;  $35,00(i 
Work. will  be  in  charge  of  Walter  E. 
Woods",  Idyllwild. 

LOS  AXGELES,  Cal. — Los  Angeles 
county  supervisors  will  provide  $200.- 
000  in  current  budget  for  financing  re- 
modeling work   at   juvenile   hall. 


MERCED.  Merced  Co.,  Cal. — Until 
.lune  8,  2  P.  M.,  bids  will  be  received 
by  P.  J.  Thornton,  county  clerk,  to 
erect  Veterans'  Memorial  Building  at 
Delhi  Townsite.  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups.  ret.!. 
Plans  obtainable  from  County  Sur- 
veyor W.  E.  Bedesen.  Shafer  Bldg., 
Merced,    on    de'posit    of    flO.    returnable. 


EXSEXADA.  Lower  Cal.  —  Archts. 
John  Parkinson  and  Donald  B.  Park- 
inson, 420  Title  Ins.  Bldg.,  have  pre- 
pared prelim,  plans  for  a  group  of  club 
bidgs.  to  be  erected  at  Ensenada, 
Lower  dPf.,  for  Club  Internaclcnale 
for  Malcolm  Crowe,  Kenneth  E.  Preuss 
John  H.  Gage  and  assr>c.  of  Los  Ange- 
les. It  is  planned  to  juild  a  group  of 
club  bldgs.,  stables,  garages,  a  federal 
bldg.  and  a  pier,  25,50  ft.  in  length.  The 
Ci-'st    will    be    $1,000,000. 


1.0S  AXGELE^,  Cai.— Archt.  W.  W. 
.\che,  1616  4th  Ave.,  is  taking  bids 
from  selected  list  of  bidders  for  1-sto. 
and  part  3-sto.  reinf.  concr.  clubhouse 
on  San  Vicente  Blvd.,  for  Brentwood 
Countrv  Club;  dormitory  rms.,  locker 
and  shower  rms.,  offices,  lobby,  grille, 
kitchen.  diningroom,  lounges.  etc.; 
plans  were  prepared  by  John  Byers. 
1501  Anita  Dr.,  Santa  Monica:  hollow 
reinf.  concr.  walls,  stucco  exter.,  tile 
and  comp.  rfg..  cem.,  tile  and  hdwd. 
firs.,  pine  trim,  brick  mantel,  steam 
htg.  sys.,  basement.  Mr.  Arche  will 
have  complete   charge   of  all   constr. 


ORAXGE,  Orange  Co.,  Ca!.  —  St. 
John's  Lutheran  Church.  Rev.  A.  C. 
rode,  171  S-Center  St.,  pastor,  will  erect 
new  social  hall  near  Shaffer  St.  and 
Almond  Ave.  to  contain  auditorium, 
stage,  athletic  <|uarters,  etc.  An  ar- 
chitect will  be  retained  at  once;  $60,000 


HOLLISTER.  San  Benito  Co.,  Cal.— 
Memorial  Building  Commission  has 
l>een  created  by  county  supervisors  and 
preparations  will  be  made  at  once  to 
secure  plans  for  proposed  American 
Legion  Memorial  Hall;  est.  cost,  $40,- 
000. 


PASADEXA,  Los  Angeles  Co.,  Cal. — 
W.  B.  Haskett,  1040  Oakland  Ave., 
Pasadena,  awarded  contr.  for  altera- 
tions and  additions  to  dwelling,  mak- 
ing same  into  a  clubhouse,  at  75  Ford 
PI.,    Pa<.adena,    for    University    Club    of 


Pasadena;  Chas.  E.  Ruhe,  architect,  41 
E.  Green  St.,  Pasadena;  new  floors, 
plumbing,  heating  systems,  electric 
wiring,   painting,   etc.;   $25.000. 

HOSPITALS 


Date  Of  Opening  Bids  E.xtended  to 
June  1,  1926. 

HOSPITAL  Cost,    $250,000 

OAKLAXD,  Alameda  Co.,  Cal.  Fifty- 
first  and   Dover  Sts. 

Two-story  steel  frame  and  brick  hos- 
pital  buildings    (75    bed   capacity). 

Owner  —  The  Baby  Hospital  of  Ala- 
meda County  (Mrs.  Geo.  C.  Jensen, 
president). 

Architect — E.    W.    Cannon,    1924    Broad- 
way, Oakland. 
Bids    are    being    taken      as      follow^s: 

general    contract,      plumbing,      heating. 

electrical  work  and  elevators. 

Plans  Being   Prepared. 
HOSPITAL  Cost,   1st  unit,   $150,000 

Complete,   $500,000 
MODESTO.    Stanislaus    Co.,    Cal.     Two- 
story   reinforced   concrete    hospital- 
Owner — County   of   Stanislaus. 
Architect — Davis-Pearce    Co.,    Weber    & 
California    Sts.,    Stockton. 
Note — Funds   will   be   raised   by  a  di- 
rect ta.\. 


Contractors  Taking  Sub  Bids. 

ADDITION  Cost,       $850,000 

SAX  FRAXCISCO,  block  bounded  by 
Hayes,    Stanyan,    Grove  A    Shrader. 

Five-stcry  reinforced  concrete  addition 
to    hospital    building. 

Owner — St.    Mary's   Hospital,   Inc. 

Architect — Shea  &  Shea,  454  Montgom- 
ery Et.,  San  Francisco. 

Consulting  Engineers  —  Coddlngton  & 
Duncan,  Phelan  Bldg.,  San  Fran- 
cisco. 

Structural  Engineer — Pierre  R.  Zucco, 
166  Geary  St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 

£>xcavntins — Granfleld,  Farrar  &  Car- 
lin.  67  Hoff  Ave.,  San  Francisco, 
at  $12,300. 

P'ans   Being  Prepared. 
BUILDINGS  Cost,    $175,000 

MURPHY   CAMP,    Calaveras    Co.,    Cal. 
ii-ive    1-story    frame    hospital    buildings 

(Tubercular    Preventorium). 
Owner  . —  San  Joaquin     and     Calaveras 
Counties. 

Architect    —    Ralph    P.    Morrell,    Union 
Bldg.,    Stockton. 
Plans    were    previcusly    prepared    for 
a   class   "A"   structure   to   cost    $500,000. 


Being   Done  By  Day  Labor. 

ADDITION'.  Cost,    $ 

OAKLAXD,  Alameda  Co.,  Cal.  1720 
Hopkins  St. 

Three-story  28-room  brick  veneer  and 
frame  addition  to  present  German 
Old    Peoples   Home. 

Owner — The  Altenheim.  premises. 

Architect — A.    T.    Ehrenpfort,    24    Cali- 
fornia  St.,   S.   F. 
Foundation    has   been    started. 


Working    Drawing    Being    Prepared. 
HOSPITAL.  Cost,    $125,000 

XAPA.   Calif.,   X   Brown   St. 
One-story    class    "A"    hospital    building, 

40    bed   capacity    (1st   unit). 
Owner  —  Napa     Community      Hospital 

Corp.,  Mrs.  O.  E.  Clark,  chairman. 
Architect   —   Donald   Miles    Crooks,    532 

16th  St.,  Oakland. 


Figures  to  be  Taken  Shortly. 
HOSPITAL  Cost,    (1st   unit)    $200,000 

REDWOOD   CITY.    San   Mateo   Co.,    Cal. 

Five   miles   from   Redwood   City   on 

Pulgas  Property. 
One-story    administration    building   and 

four      one-story      ward      buildings 

frame  and  stucco  with  tile  roofing, 

1st  unit   of  hospital;   group  to  cost 

$1,000,000). 
Owner —    City    and      County      of      San 

Francisco. 
Architect — Henry      H.      Meyers,      Kohl 

Bldg.,  San  Francisco. 
Bids   will    be   taken    for  general  con- 
tract,  plumbing,   heating  and   electricil 
work. 


LIVERMORE,  Alameda  Co.,  Cal.  — 
Un*til  June  22,  11  a.  m.,  bids  will  be  re- 
ceived by  U.  S.  Veterans'  Bureau,  791 
Arlington  Bldg.,  Washington,  D.  C,  for 
roadwork  at  Veterans'  Hospital  No.  102, 
at  Livermore.  Cert,  check  2%  payable 
to  Treasurer  of  U.  S.  req.  with  bid. 
Plans  obtainable  from  Construction 
Division  of  Bureau  or  from  Medical 
Officer  in   Charge  of  Livermore. 

LIVERMORE,  Alameda  Co.,  Cal.— Un- 
til June  28,  11  a.  m.,  bids  will  be  re- 
ceived by  U.  S.  Veterans'  Bureau,  791 
Arlington  Bldg.,  Washington,  D.  C.  or 
kitchen  and  ambulant  cottages  includ- 
ing dining  room,  covered  walks,  etc., 
at  U.  S.  Veterans'  Hospital  No.  102, 
Livermore.  Cert,  check  2%  payable  to 
Treasurer  of  U.  S.  req.  with  bid.  Plans 
obtainable  from  Construction  Division 
of  Bureau  at  Washington  or  from  Med- 
ical Officer  in  Charge  at  Hospital. 


GLENDORA,  L.  A.  Co.,  Cal. — Koerner 
&  Gage,  archt.  and  engr.,  1201  Van 
Xuys  Bldg..  are  completing  plans  for 
a  private  sanitarium  near  Glendora 
for  Mrs.  I.  C.  Miller;  17  rms.  in  main 
bldg.,  garage  with  servants'  quarters; 
6  baths;  frame  and  stucco  constr.,  shgle 
rfg.,  pine  trim,  oak  and  pine  firs.,  unit 
gas  htg.;  $25,000.  Work  will  be  done 
by    day    and    subcontract. 


SAN  FRANCISCO— W.  and  J.  Sloane 
Co.,  224  Sutter  St.,  at  $2,021,  subm.  low 
bid  to  Board  of  Public  Works  to  fur. 
and  install  window  shades  in  Relief 
Home.  Other  bids:  D.  N.  and  E.  Walter 
Co.,    $2,042.25;   E.   A.   Lando,   $2,157. 

D.  N.  &  E.  Walter  Co.,  562  Mission 
St.,  at  $974.50,  low  to  fur.  and  install 
curtain  rods  and  draperies  in  Relief 
Home.  W.  J.  Sloane  Co.,  only  other 
bidders  at  $1,509. 

LOS  ANGELES.  Cal.— Arch.  Albert 
C.  Martin.  Higgins  Bldg.,  is  preparing 
plans  for  a  Class  A  hospital  building 
as  first  unit  of  a  grou^p  of  hospital 
buildings  on  Towne  Ave.,  bet.  5th  and 
6th  Sts.  for  Drs.  French  &  Early;  2- 
story,  50x105  feet,  with  3-story  con- 
necting wing;  steel  frame,  brick  and 
concrete  construction,  stucco  and  cast 
stone  e.xterior,  composition  roofing, 
marble  and  tile  work,  reinforced  con- 
crete floors,  g.vpsum  block  partitions, 
steam   heat'ng,   elevator;    $100,000. 


OAKLAND,  Cal.— Until  June  14,  10  A. 
M.,  Ij.ds  will  be  received  by  George  E. 
Gross,  county  clerk,  to  fur.  surgical  in- 
struments for  Highland  (County)  Hos- 
pital. Specifications  and  lists  of  ma- 
terials required  obtainable  from  John 
M.  Sabin,  Jr.,  County  Purchasing  Agent. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


JOOST  BROTHERS 

Builders'  Hariiwa^e 
Tools,  Etc. 

(Members    Bulldem'    Exchange) 
l<NUI    M.4RKRT    HT. 

Phone  Market  891      San  Francisco 


Member  S.  P.  Builders'  Bxchanc« 
Phone  Sutter   6700 

ALBERT  DEAN 

Ran(l<»ni  Variopitod  Colors  Slate 

Rooflng 

and 

({iiimIoiii    VarirtTiifod   Colors  Tile 

Roofing 

Compoaltlon    Roofing 

General  Roof  Repairing 

Samples  Submitted 

I  NO  Jraiiie   .*>*..   San   Pranclaco 

Res.    4201    Mlaalon    St. 

Phone    Randolph    59SI 
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HOTELS 


:b-('ontracts     Awarded. 
'  iTE[.  Cost,    $125,000 

\X    KllANCISCO.      E    Jones    St.    91    S 
Geary  Street.-- 

story  and  basement  brick   and  steel 
hotel. 

(i)\vner  &  Contractor — H.  C.  Keenan,  110 
Sutter    St.,    S'an    Francisco. 

Architect — H.   C.  Baumann,   251   Kearny 
St.,   San   Francisco. 

'IJriok    Work— Fennell    &    Chisholm,    180 
.Je.ssie  St.,   San   Francisco. 

<<«-eI — Central    Iron    Works,    2i)50    Bry- 
ant   St.,    San    Francisco. 

rhiiiilihiK— Wni.    Miller. 

Klfi-trio    Work — Atlas    Electric   Co.,    343 
■Itli  St.,  S'an  Francisco. 

'il<-:itinK'    and    VeiitilatlnB — Atlas    Heat- 
ing-  &   Ventilating-   Co.,   557    4th    St., 
San    Francisco. 
Bids   are    being:   talven    on    other    por- 
tions of  the  work. 


S(  ^fregrated   Bids   To   Be   Taken    Shortly. 
JIOTEL,  Cost,     1st    unit     $265,000 

;^.\X    MATEO,     3rd    Ave.    bet.     "A"    and 

Griffith    Streets. 
ICight-story   cla.ss    "A"    hotel    Mdg.    (l^-j 

room.'!,    100%    baths). 
Owner — B.    Getz,    De    Young    Bldg.,    San 

Francisco. 
.\rchitect— W.   H.   "Weeks,    369    Pine    St., 

San  Francisco. 
.Manager     of     Constr. — Anton     .Toliiisou, 

Call  Bldg.,  S.  F 
i'lans  provide  for  a  building  to  con- 
i:iin  200  rooms  and  liaths  to  cost 
>i;ii(),000.  The  first  unit  will  be  erect- 
■  li  how.  Bids  will  be  taken  l)y  Mr. 
i  ilinson   in  about  two  weeks. 


i  r.'iminarv    Plans    Being    Prepared. 

-TORE,    HOTEL  Cost,    $ 

(i\KLAND,  Alameda  Co.,   Cal.      19th   St. 

bet.    San    Pablo   Ave.   and   Grove    S'. 

^i\-.story  class  C   store  and   hotel  bldg. 

(brick   or  concrete). 
1  »\\ner — 

.'.rthitect — John    "Van    Der   Linden,    1241 
Jjarrison    St.,    Berkeley. 


Taking  Sub  Bids. 

HOTEL  AND  STOKE  Cost,   $119,000 

STOCKTON".   San   Joatjuin   Co.,   Cal.   Cor. 

Main   and    (^^enter   Sts. 
Three-story    steel    and    brick    hotel    and 

store    building-     (102    rooms    and    9 

stores;    50%    baths). 
Owner — Jcseph    Ruiz,    1346   S   American, 

.Stockton. 
Architect    —    Ralph    P.    Morrell,    Union 

Bldg.,   Stockton. 
&'upt.  of  Constr.— F.  E.  Daniels,  1029  W 

Park,  Stockton. 


Manager   of   Construction    Taking    Seg-- 

reg:ated  :.Bids. 
HOTEL    AND    OFFICE    BLDG. 

Cost,    $350,00'. 
OAKLAND,       Alameda    Co.,    Calif.         E 

Franklin   St.  —  S  Nineteenth  St. 
Ten-story  class  B  annex  to  hotel  build- 
ing. 
Owner — California  Finance  Corp. 
Architect — W.    H.    Weeks,    369    Pine    St., 
S'an   Francisco  and   1924   Broadway, 
Oakland. 
Manager   of  construction — Anton   John- 
son,  74   New  Montgomery   St.,   S.    F. 
Note — First,    second    and    third    floor; 
of   structure    to    be    used    in    connection 
with    hotel    and    remainder    of    building 
to    be   devoted    to    office    suits. 

Segreg:ated  bids  are  being  taken  as 
follows:  Painting,  plumbing,  heating, 
electrical,  sheet  metal  work,  roofine: 
marble,  tile  work,  terrazzo,  finish  hard- 
ware, elevators,  ornamental  iron,  ma- 
sonry and  terra  cotta,  mill  work,  gla.'-s 
and  glazing-,  cut  stone,  removal  steel 
forms,  reinforcing  steel,  lathing  and 
plastering,  bathroom  fixtures,  excavitt- 
ing,  electric  fixtures,  finishing  and 
decorating,    etc. 


MAP.YS'VILLE,  Yuba  Co.,  Cal.— B.  J. 
Dunwoody,  322  K  St.,  Sacramenli^ 
heads  interests  planing-  erection  of 
$150,000  hotel  bui'.ding.  Several  sites 
are  being  considered.  Proposed  struc 
ture  wilt  contain  stores  on  the  ground 
floor  with  rooms  above;  approx.  80  h\ 
120    ft. 


FLAGSTAFF,  Ariz.— Arciiitect  V.- O 
Wallingfard.  310  Heard  Bldg..  Phoen'v. 
i:;  preparing  plans  for  new  "O-roc.i 
hotel  at  Aspen  and  San  Francisco  Sm. 
for  Hamilton  Hotel  Co.  $200,000  ha« 
iieen    raised    locally   to   finance   project. 

LOS  ANf HOLES,  Cal.— Archt.  John  M. 
I  ooper,  :i21  Rives-Strong  Bldg.,  is  re- 
vising jflans  and  has  contr.  for  6-8tory 
reinf.  cone,  hotel  at  629  E  5th  St.,  for 
I  acific  Investment  Co.,  Inc;  A  God- 
frey Bailey,  410  Hillstreet  Bldg.,  con- 
sulting^ archt;  5  stores,  lobby,  one  2- 
room  apt.  and  45  dormitories,  each  to 
accommodate  9  people;  stucco  and  cone. 
•  xter.,  com  p.  rfg.,  steel  sash,  plate 
glass,  gas  steam  rads.,  basement,  auto, 
elec.  elevator,  ornam.  iron  wk.,  fire 
escapes,  pine  trim,  fire  d'Jors,  metal 
tijilet  partitions,  5  public  toilets  and 
baths;   $120,000. 


INDEPENDENCE,  Inyo  Co..  Cal.  — 
<  hamber  of  Commerce,  headed  by  G.  W. 
Dow,  contemplates  erection  of  modern 
hotel  building  in  Edwards  Street;  site 
is  125  by  130  ft.  Committee  has  been 
appointed  to  secure  estimates  of  cost 
r   !•  proposed  structure. 


KFCNO,  Nevada — Geo.  Wingfield,  Reno 
is  having  plans  prepared  for  a  four- 
st.ry  hotel-apartments  to  be  erected 
on  the  site  of  the  Old  Riverside  Hotel. 
Structure  will  contain  about  265  rooms 
and  will  cost  approx.  $500,000.  Ground 
floor  will  be  given  over  to  stores  and 
banking-  (juarters. 

SEATTLE,  Wash.— M.  P.  Zindorf,  603 
Seaboard  Bldg.,  Seattle,  will  erect  for 
himself  a  6-story  and  basement  ma- 
sonry, 100-rooms,  apartment-hotel 
building  at  s.w.  Minor  Ave.  and  Olive 
St;   80  by   120  ft.   Est.  cost   $120,000. 


POWER  PLANTS 


i 


SAN   KEP.NAKDINO,  Cal.— Union  Iron 
Works  has  contract  to  furnish  130  tons 
f    steel    for    new    substation    here    for 
Southern    Sierras    Power   Co. 


ReinhMt  Lumber  and  Planing  Mill  Company 

geive:ral  lumber  yard 

Dry  Kiln  Capacity,  10  Million  Feet  pei   Annum 
G^ernl    Mill    and    Cabinet    Work,    Stock    Doora,    Saab 

"•  FramrH    ano    MonldincM  

;  JEUROLD   AVE.  &  VARNBHTBLD  AVE, 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    9400  j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


I  k.R  t.i 


Member 
Insurance  Brokers  Exch-^nge 


ffiararn  (Ednatrurtton  ISrpnrtH 

i-ssucd  every  business  day  of  the  year  Furnishes 
advance  information  on  work  projected  and  contracts 
'•awaidod  for  all  classes  of  l)ullding,  street,  sewer  and 
r.hrghway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested 
818    MISSION    STREET  SAIV     FRANCISCO 


A  "Plttsbnr^  AntomsHc 
Gas  Water  Heater  in- 
stalled In  the  Home  Indi- 
cates high  ((Dality 
thronghoou 

Recommended  and  specl- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"P1T1SBFHG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 

Send  For  Catalogs 
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PUBLIC   BUILDINGS 


Commissioned   To  Prepare   Plans. 
COURTHOUSE  Cost,    $800,000 

MODESTO,    Stanislaus    Co.,    Cal. 
Four-srory    reinforced    concrete    court- 
house. 
Owner — County  of   Stanislaus. 
Architect — Davis-Pearce    Co.,    Weber    & 
California    S'ts.,    Stockton. 
A  bond  election  will  be  called  short- 
ly. 


Preparing    Preliminary    Plans. 

CITY  HALL  •   Cost,  $ 

LODI,    San    Joaquin    Co.,    Cal. 
Bricli  and  frame  and  concrete  city  hall. 
Owner^City    of   Lodi. 

Architect — Davis-Pearce    Co.,    Weber    & 
California    Sts.,    Stockton. 
A   bond  election  will  be  held  shortly. 


Contract  Awarded 

ALTERATIONS  Cost,   % 

SAX   FRAN'CISCO,      14th      and     Mission 
Streets. 

Remodeling    of    State    Armory   Bldg. 

Owner — State    of    California. 

Architect — Wm.    Mooser,    Nevada    Bank 
Bldg.,    S.   F. 

General    contract — A.    L.   Vezina,    Neva- 
da  Bank    Bldg.,    S.   F.,    $51,653. 

Electrical    work — Crown    Elec.    Co.,    153 
Eddy    St.,    S.    F.,    $3792. 
As   previously   reported    steel    award- 
ed    to       Schrader    Iron    Works,     S.     F., 

$64,380. 


Preliminaiy   Plans  Being  Prepared. 
LIBRARY  Cost,   $500,000 

PALO    ALTO,    Santa      Clara      Co.,      Cal. 

Stanford    University    Campus. 
One  and  two-story  fireproof  law  library 
Owner — Leland   Stanford  Jr.   University 

Palo   Alto. 
Architect — Bakewell       &      Brown,       251 

Kearny  St.,  San  Francsico. 
A   campaign   to   raise   $500,000   will  be 
made   by   students   to    finance    construc- 
tion.      Structure     will     contain     class- 
rooms,   library,    reading   rooms   and    of-" 
fices  for  faculty. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
I  nion  Planing  Mill,  232  S  Sutter  St., 
Stockton,  at  $9750  awarded  contract  by 
city  to  fur.  and  install  counters  in  new 
city  hall.  Contracts  for  other  units  of 
city   hall   furniture  are  yet  to  be  made. 


LOS  ANGELES,  Cal.— Until  June  22,  2 
'>  m.,  bids  will  be  received  bv  State 
I  department  of  Public  Wtrks,  Division 
of  Architecture,  Forum  Bldg.,  Sacra- 
mento, for  (1)  general  work  and  (2) 
structural  steel  work  in  connection 
^vith  repMir  and  completion  of  State 
Armory  at  Exposition  Park.  Geo.  B. 
.VcDougall,  state  architect.  See  call  for 
hills  under  officiiil  proposal  section  in 
lliis   isxiie. 


RESIDENCES 


Contra(  t    Awarded. 

DWELLING  Cost,    $15,000 

OAKLAND,  Alameda  Co.,  Cal.  E  Para- 
mount Rd.  400  N  Carleton. 

Two-story    7-room    dwelling. 

Owner— G.  W.  Johnson,  50,S  Valle  Vista 
Ave.,    Oakland. 

Architect — None. 

Contractor — W.  K.  Owen,  3135  Pleitner 
Oakland. 


Contract    Awarded 

RESIDENCES.  Cost,  $30,000  and 

$35,000 

RICHMOND.  Contra  Costa  Co.,  Cal.  Ed- 
ward Ave.,  bet.  Charles  and  Eller- 
horst  Sts. 

One  and  2-story  frame  and  stucco  resi- 
dences  and    garage. 

Owner — E.  M.   Downer,  Pinole. 

Architect— C.  A.  Tantau,  210  Post  St., 
San    Francisco. 

Contractor — Carl  Overaa.  2105  Roose- 
velt,   Richmond. 


Owner    Taking    Figures. 
RESIDENCE  Cost,    $9,000 

SAN  MARTIN,   Santa  Clara  Co.,   Cal. 
One-story  frame  and  stucco.  Spanish. 

residence. 
Owner — A.    Musolino,    San    Martin. 
Architect — Chas.    S.   McKenzie,   Bank   of 

San  Jose  Bldg.,   San  Jose. 


Plans   Being  Prepared. 

RESIDENCE  Cost.    $8500 

BERKELEY,    Alameda    Co.,    Cal. 

Two-story   frame   and  stucco   residence. 

Owner — Dr.  A.  H.  Luce  of  Mills  Col- 
lege. 

Architect- — John  Van  Der  Linden,  1245 
Garrison   St.,   Berkeley. 


Flans   Being   Prepared. 
RESIDENCE  Cost.  $9000 

BERKELEY^    Alameda    Co.,    Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.   Lutz. 

Architect — John   Van    Der   Linden,    1245 
Garrison    St..    Berkeley. 


58500 


Plans   Being  Prepared. 
RESIDENCE  Cost, 

BERKELEY,  Alameda  Co..   Cal. 
Two-story  frame  and  stucco   residence. 
Owner — Mr.    and    Mrs.    Wales. 
Architect — John    Van    Der   Linden,    124  5 
Garrison    St..    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $15, 58a 

BERKELEY,  Alameda  Co.,  Cal.  S 
Hav/thorne  Terrace  W  of  Euclid 
Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner  —  Agnes  G.  Culver,  2423  Rose 
Walk,    Berkeley. 

Architect  —  Julia  Morgan,  1135  Mer- 
chants  Ex.   Bldg.,   S.   F. 

Contractor  —  Conner  &  Conner,  1726 
Grove    St.,    Berkeley. 


Bids  To  Be  Taken  Next  Week. 
RESIDENCE  Cost,   $75,000 

MANTECA,   San  Joaquin  Co.,  Cal. 
11^ -story  frame  and  stucco  residence. 
Owner — Gus   Schmidt,  Manteca. 
Architect    —    Ralph    P.    Morrell.    Union 

Bldg.,  Stockton. 
To   be    Done   by   Day's   Work. 
DWELLINGS  Cost,    $4000    each 

SAN    FRANCISCO.      E    27th    Ave    25    to 

275    S    Santiago    and    SE    Cor.    and 

E    26th    Ave    25    to    275    S    Santiago 

and  SE   corner. 
Twenty-four    one-story    and    basement  i 

frame  dwellings.  t 

Owner — C.   S.  Allred,   2  Plaza  Ave.,  San 

Frencisco. 
Architect — None. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $800(. 

BERKELEY',    Alameda    Co.,    Cal. 
Two-story  frame   and   stucco  residence. 
Owner — Dr.    Sweasey. 

Architect — John    Van    Der   Linden,    1245 
Garrison    St.,    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.   $10,000 

BERKELEY.  Alameda  Co.,  Cal.  E 
Sierra  St.  bet.  Madera  St.  and 
Sonoma  Ave. 

Twa-story  frame  residence  and  ga- 
rage. 

Owner  —  J.  M.  and  Julia  W.  Gates, 
Berkeley.    Calif. 

Architect — Beadell   &   Lane. 

Contractor  —  R.  Beadell  and  Geo.  J. 
Lane.    909    Spruce   St.,   Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $15,000 

SAN   FRANCISCO.      W   Santa   Paula   St. 

129    N    Yerba    Buena,      St.      Francis 

Wood. 
Two-story   frame   and   stucco   residence 

w^ith  terra  cotta  tile   roof. 
Owner — H.    W.    Tuckey,    140    Geary    St., 

San  Francisco. 
Architect — H.  C.  Baumann,   251   Kearnv 

.St.,    San   Francisco. 
Contractor — J.  Prout,  515  Magellan  Ave 

San  Francisco. 


Conti-act  Awarded 

RESIDENCES.  Cost,    each,    $15,000 

SAN  FRANCISCO,  Cal.  S.  Jackson  206.3 
and  240.7  W  Laurel. 

Two  2-story  and  basement  frame  resi- 
dences. 

Owner — K.  C.  Jones,  care  contractors, 
918  Harrison   St.,  San  Francisco. 

Architect — Hyman  &  Appleton,  68  Post 
Street,  San  Francisco. 

Contractor — Barrett  and  Hilp,  918  Har- 
rison St.,  San  Francisco. 


"^Ppatt^ 

CONCRETE 


AS   MISS  Spring   is   leaving. 

*  «      • 

AND    MR.    Summer    is    approaching. 

*  *      • 

SANDY  PRATT,  president. 

«      •      • 

OP  THE  Pratt  Building  Material  Co. 

*  •     « 

.AND  PRODUCER  of  clean  sand. 

*  •      » 

AND   HARD,   crushed   rock. 

*  •      « 

WOULD   LIKE   to. 

*  •      • 

DESCRIBE    SANDY"S   clean    materials. 

*  »      * 

AND  "SAY   it  with  flowers." 

*  *      * 

"SWEET    WILLIAM"     is     the     superin- 
tendent. 

*  *      • 

AND    "VIOLET"    is    the    ofiico    girl. 
'•      •      • 

"DAISY"  LOST  the  job. 

*  *      • 

BECAUSE   SHE   went   home. 

*  •      • 

AT  "FOUR  o'clock." 

*  *      * 

OUR   SALESMEN   wear   "Machelor   But- 
tons." 

*  *      • 

AND  OUR  sand  and  rock  washers. 

*  *     • 

ALL  WE.'^R   "foxgloves." 
»      •      * 

TO  KEEP  our  materials  clean. 

*  *      * 

WHEN   ITS   hot. 

*  •      • 

THEY   ALSO    wear   "sunflowers," 


AND   EAT   "ice   plant." 

*  •      • 

THE  PASSWORD  is  "Morning  Glory." 

*  •      * 

AND    THE    engineer   at    noon. 

*  •      * 

RINGS    THE    "canterbury    bells." 
«     •     • 

AND   "PANSY"    serves    "candytuft." 

•  •      « 

AND   "IVY"  clings. 

•  *      * 

SHE    IS   a    Sutter   County    "peach." 

•  •     • 

SHE  WAS  born    in   "Roseville." 

•  •      * 

EDUCATED    IN    "Larkspur." 

*  •      * 

AND       "MARIGOLD"       married       Gold 
(smith). 

■1   THANK  you." 


Mr.  Rabbit,  greatest  mathematician 
(multinlier)  in  the  world,  examining 
"Blackeyed  Susan"  at  Prattrock,  home 
of  Sandy  Pratt's  crushed  rock,  washed 
gravel  and  sand  producing  plant. 
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Plane  Being  Prepared. 
RESIDBNCK  Cost,  $18,000 

SAN  FRANCISCO,   Sea  Cliff. 
Two-story   and    basement      frame      and 
plaster   residence,    10   rooms. 
Owner — Withheld. 

Architect — R.   R.  Irvine,  New  Call  Bldg 
San   Francisco. 


rermit  Applied  For. 

DWELLING  Cost,   $12,000 

OAKLAND,  Alameda  Co.,  Cal.  S  Sun- 
nyhill  Rd.  Junction  Underhill  Rd. 

Two-story   9-room  dwelling. 

Owner — Maurice  J.  Bleuel,  4441  Edge- 
wood,  Oakland. 

Architect — Guy  L.  Brown,  601  Amer. 
Bank   Bldg.,   Oakland. 


Plans    Being   Prepared. 
RESIDENCE  Cost,  $7000 

SAN    FRANCISCO,    Westwood    Park. 
One-story    and    basement      frame      and 

plaster  residence. 
Owner — Withheld. 
Architect — R.  R.  Irvine,  New  Call  Bldg. 

San    Francisco. 


I'lans  To  Be  Ready  for  Figures  In  a 
Week. 

RESIDENCE  Cost,    $9000 

NEAR  SARATOGA,  Santa  Clara  Co., 
Cal.   Oak   Glenn   Park. 

F'rame  country  residence  with  ser- 
vants'  quarters  and   garages. 

Owner — P.    A.    Bergerot. 

Architect — C.  0.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Plans  to  be  Ready  for  Figures  in  Two 

Hli^lDENCE  Cost,    $15,000 

SAN   FRANCISCO.      St.   Francis   Wood. 
Two-story   frame   and   stucco   residence. 
Owner — J.  W.  Bockman,  514  Market  St., 

San   Francisco. 
Architect — John  J.  Foley,  770   5th  Ave  , 

San  Francisco. 


Contracts   Awarded. 

RESIDENCE  Cost,  $— 

OAKLAND,  Alameda  Co.,  Cal.,  E  Rock- 
well   S   of   Florio    St. 

Six-room    frame    and    stucco    residence. 

Owner  —  C.  F.  Mielenz,  1637  Walnut, 
Oakland. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

Yon  can  buy  Whitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


S*»J  all  j»f«iric<   I*  ntartr  Offitt, 


Architect — Newsom    Bros.,    Nevada    Bk. 

Bldg.,   San   Francisco. 
General    Contraef — R.    F.    Brayton,    1030 

Warfield,    Oakland,    Cal.,    $7093. 
r.-iintins — A.    V.    Hernden.    6260   College 

Ave.,   Oakland.   $428. 


Permit  Applied  For. 

ADDITIONAL  UNITS  Cost,   $14,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Villa 

St.   No.  Myrtle. 
Additional   units   to  bungalow  court. 
Owner — W.    Altevoght,    1107    McKendrio 

St.,    San    Jose. 
Architect — None. 
Contractor  —  W.    Altevoght,    1107    Mc- 

Kendrie   St.,   San   Jose. 


Completing   Plans. 

RESIDENCE  Cost,   $50,000  approx 

SAN  FRANCISCO.  SW  Baker  and 
Broadway. 

Two-story  frame  and  stucco  residence 
with  tile  roof. 

Owner — Milton  S.  Ray,  118  New  Mont- 
gomery St.,  San  Francisco. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 


Sketches    Being    Prepared. 

RESIDENCE  Cost,     $$ 

DIXON,   Solano  Co.,  Cal. 

Two-story       Italian       type       residence, 

stucco  exterior  and  terra  cotta  tile 

roof. 
Owner — R.  D.  Currey.  Dixon,  Cal. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    San    Francisco. 


Contract  Awarded 

RESIDENCE  Cost,   $17,050 

SAN    FRANCISCO.      West  Lake   St.    bet. 

30th   Ave.   and   Camino   Del   Mar. 
Two-story  frame  residence. 
Owner — Harvard    Y.    and    Raye    B.    Mc- 

Naught,    490    Post    St. 
Architect — C.    C.    Dakin,    3034    Hillegasa 

Ave.,   Berkeley. 
Contractor — Mangels    Bros.,     363     West 

Portal  Ave.,  Oakland. 


Bids  To  Be  Taken  in  two  Weeks. 
RESIDENCE.  Cost,    $18,000 

SAN   FRANCISCO,   Cal.     Vallejo   Street. 

near   Scott  St. 
Two-story  and  basement  hillside  frame 

and    stucco    English    house;    house 

will     have     shingle     roof;     hot     air 

heating. 
Owner— Dr.    R.    Stanton    Sherman,    3631 

Jackson   St.,   San    Francisco. 
Architect — Schirmer  Bigbee  Co.,  Thayer 

Bldg.,   Oakland.  Cal. 


LOS  ANGELES,  Cal.— P.  J.  Lechner, 
141  N.  Larchmont  Blvd.,  has  contract 
for  2-story,  20-room  Spanish  dwelling, 
at  Hollywoodlands  for  Mack  Sennett; 
plans  by  John  DeLario,  2699  Beach- 
woed  Dr.;  tile  and  composition  roof, 
wrought  and  ornamental  iron,  tiled 
baths  and  drainboards,  hardwood  and 
tile  floors,  hardwood  and  pine  trim, 
unit  heating  system,  storage  water 
heater,  tile  mantel,  landscaping  swim- 
ming pool,  dressing  rooms,  stable  and 
garage,  mechanical  refrigerating,  in- 
tercommunicating telephone  system 
tile  terrace,  cloister  and  loggia,  lawn 
t:prinkler   system. 


SCHOOLS 


Cominissioned  To  Prepare  Plans 
SCHOOL  Cost.   $90,000 

GARBERVILLE,   Humboldt   Co.,  Cal 
One-story  frame  high  school,  10  rooms, 

gymnasium,    shops   and   auditorium 
Owner— South  Fork  Union  High  School 

District. 
Architect— W.    H.    Weeks,    369    Pine   S' 

S.  F.,  and   Ray  Bldg..  Oakland. 

Concrete  and  Lumber  Let.  Bids  being 
taken    on    other    Sub    Contracts. 

SCHOOL  ETC. 

SAN  LEANDRO,   Alameda  Co.,  Cal. 

Two  Two-story  reinforced  concrete 
buildings    (school   and  convent). 

Owner — St.  Mary's  Convent  (Rev.  Fath- 
er John   T.    Hunt,   pastor). 

Architect — John  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Contractor — Geo.  Petersen,  1841  Santa 
Clara  St.,  San  Francisco. 

Concrete  Work  awarded  to  M.  Lopes, 
1834  E  21st  St..  San  Leandro.  Cal. 

Lumber  Work  to  San  Leandro  Mill  and 
Lumber    Co.,    San    Leandro,    Cal. 
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Contracts  Awarded. 

SCHOOL  Cost,    $— 

OAKLAND.  Alameda  Co..  Cal.,  Sixty- 
fourth   Ave.   and  Foothill  Blvd. 

Tliree-story  class  C  high  school^  build- 
ing-. 

Owner — Frick    Jr.    Hrgh    School. 

Architect — "V\"ythe,  Blaine  &  Olsen,  1800 
Telegraph   Ave..  Oakland. 

General  Construction — R.  W.  Littlefield 
3.57   12th   St..  Oakland.  Cal.,   $333,000 

Eleotripal  work  —  XePage  McKmney, 
12S  lOth  Street,  Oakland,  Calif., 
$24,987.  .,      . 

Heating,  plumbing  and  ventilating  — 
Geo.  A.  Schuster,  21st  and  grove, 
Oakland,    $54,747. 

Slate  blackboards— C.  F.  Weber  &  Co., 
474    11th    St.,    Oakland,    Cal.,    $1840. 

Window  fixtures — Hauser  Window  Co., 
1370  Harrison  St.,  San  Francisco, 
U878. 


Plans  Being   Prepared. 
GYMNASIUM  Cost,     $9000 

LOS  MOLIXOS,   Tehama  Co..   Cal. 
One-story      frame      and      stucco      gyii'- 

rasium    with   composition    roof. 
Owner— Corning    High    School    District. 
Architect— John  W.  Woollett,  606  Plaza 

Bldg.,    Sacramento. 
Plumbing  and  heating  will  not  be  in- 
stalled at  this  time. 

Plans   To   Be   Prepared. 

SCHOOL  Cost,    $77,000 

OA.KLAND,     Alameda    Co.,     Cal. — Tech- 
nical   High    School    Site. 

One-story     gymnasium     (type    of    con- 
struction   not    decided). 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect^Not    decided. 

Bids    will    be    called    for    before    the 

end  of  this  year. 

Plans   To   Be   Prepared. 

SCHOOL  Cost,    $57,000 

OAKLAND,    Alameda    Co.,    Cal. — Stone- 
hurst    School    Site. 

One-story     6-room    addition    to    school 
(type  of  constr.  not  decided.) 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect — Not    decided. 

Bids    will    be    called    for    before     the 

end  of  this  year. 


Plans   To    Be    Prepared. 

SCHOOL  Cost.  $50,000 

OAKLAND,  Alameda  Co.,  Cal. — McChes- 
ney   School   Site. 

One-story     6-room     addition     to     school 
(type   of  constr.    not   decided). 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

.Architect — Not    decided. 

Bids    will    be    called    for    before     the 

end  of  this  year. 


I  lans   Being   Figured. 

SCHOOL  Cost,    $30,000 

REDWOOD    CITY,    Ban    Mateo   C:)..    Cal. 
One   and      2-story      frame      and      stucco 

.'Jchool  with  tile  roof   (4  classrooms 

and  assembly). 
Owner — North     Fair    Oaks    Elementary 

School  District. 
.Architect — C.    E.    Gottschalk    and    M.    J. 

Rist,  Crocker  Bldg..  S.   F. 
Bids    are    being    taken    for   a    general 
cijntract. 


Preliminary    I'lans    Being    Pr-epared. 

SCHOOL  Cost.   $225,000 

PITTSBURG,  Contra  Costa  Co.,  Cal., 
Pittsburg.   Gal. 

Class    "C"    group    of    school    buildings 
"    connected    by    corridors,     30    class- 
rooms  and    gymnasium,    shops,    etc. 

Owner — Pittsburg  Union  High  School 
District. 

Architect — Lewis  F.  Stone,  357  12th  St.. 
Oakland. 
Bond    election     for      $225,000     approx. 

will  be  put  before  the  voters  in  July. 

Contracts   .Awarded. 

SCHOOL  Cost,    $--— 

BRODERU  K,      Ydo     Co.,       Cal.  Bel. 

early  A  ins  and  Westgate. 

One-story  frame  and  stucco  school 
(AVe.st    Acres    S<hool). 

Owner — Wdshii.utnn    School    District. 

Architect — Geo.  i"  Selbm  &  Co..-  Cali- 
fornia State  iJfe  Bldg..  Sacra- 
mento. 

General  Contract  to  Geo.  W.  Kopp,  _lDl4 
l.')lh    St..    Sacramento,    at    $13,870. 

riunibing  and  Heating  —  Latourrette- 
Fical  Co.,  907  Front  St.,  Sacra- 
mento,   at    $3924. 


Completing    Plans. 

SCHOOL  Cost.    $65,000 

OAKLAND.     Alameda     Co..     Cai.      Pres- 
-    cott  School   Site. 

Steel    and    concrete     Home     Economics 
Bldg. 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect — Howard    Schroder.    357    12th 
St..   Oakland. 
Bids  will  be  called  for  next  month. 


Plans  Being  Figured — Bids  Close  June 
7.   1P26.   11    A.   M.  ■  --■ 

-SCHOOL  Cost.'  $25,O0« 

f'.R  RENVILLE..  Plumas    Co.,    Cal. 

due-story  frarrie  school:  5  classroomsii 
study  hall,  office  and  rest  ro6!Ti.< 
(Heating  system  of  steam  gravity; 
color  blend  asbestos' shingles). 

( 'wner — Plumas  County  .  High  Schooi 
District.  -  , 

Architect — Ralph  D.  Taylor,  Sus'dn- 
ville,   Cal.  '     '  " 


Figures  To   Be  Taken   Shortly. 

SHOPS,   GYM.  Cost,    $138,000 

OAKLAND,    Alameda   Co.,    Cal.     Univer- 
sity   High    School   site. 

Steel   and   concrete   shops   and    gymnas- 
ium bldg.   for  high  school. 

Owner — City  of  Oakland,  Boa^-d   of  Ed- 
ucation. 

Architect    —    Building    &    Engineering 
Dept.   of  Oakland  Public   S-chools. 
Bids    will    be    called    for    next    month. 


-Bids   Close   JxihB 


Plans   To   Be   Prepared. 

ADDITION  Cost,   $75,000 

OAKLAND.  Alameda  Co.,  Cal.  Fruit- 
vale   School   Site. 

One-story  eight-room  addition  to 
schcol  (type  of  constr.  not  decid- 
ed). 

Owner — City  of  Oaliland  Board  of  Ed- 
ucation. 

Architect — Not    decided. 

Bids    will    be    called    for    befove    the 

end    of    this    year.  '' 


Plans  Being   Figured- 

7.   1926,  11   A.  M. 
SCHOOL  Cost,  $25,000 

lORTOLA.   Plumas   Co.,   Cal. 
( 'ne-sfory    frame    school,    5    classrooms, 

study   hall,    office      and     restrooms. 

S-team    gravity   heatiiig   system   and 

color    blend    asbestos    shingles. 
Owner  —  Plumas    County   High    School 

District. 
Architect — Ralph      D.      Taylor,      Susan- 

ville.  Cal.  -      .  . 


B  ds  to  be  Called  For  Within  a  Month. 
SCHOOL  Cost,   $60,000 

SAUSALITO,  Marin  Co.,  Cal. 
Reinforced     concrete     grammar     school 

building  with   tile  roof. 
Owner    —    Sausalito    Grammar    S'choo! 

District. 
Architect   —  Norman      R.      Coulter,      46 

Kearny   St.,   San  Francisco. 


Plans    Being    Prepared. 

AUDITORIUM  Cost,  $35,000 

OAKLAND,    Alameda    Co.,    Cal.    Frank- 
Jin    School   site. 

One-story    steel    and    concrete    auditor-' 
ium    bldg. 

Owner — City   of  Oakland,   Board   of  Ed- 
ucation. 

Architect — Building    &    Grounds    Dept. 
Board    of  Education,    Oakland. 
Bids    will    be    called    for    before    the 

end  of  this   year. 


Plans  Ready  For  Bids. 

SCHOOL  Cost.    1st    unit,    $35,000 

Completed,   $200,000 

HOLLISTER,    San    Benito    Co.,    Cal. 

One-stoiy  reinforced  concrete  6-room 
high   school  bldg.    (1st   unit). 

Owner — San.  Benito  High  School  Dis- 
trict. 

.Architect — W.  H.  Weeks,  369  Pine  St, 
San  Francisco  and  Ray  Bldg.,  Oak- 
Ian  dti 


Figures   To   Be   Taken    Shortly. 

SCHOOL    ANNEX.  Cost,    $125,000 

OAKLAND,   Alameda  Co.,   Cal.    McChes- 
ney   School   Site. 

One-story   ll-room   brick   school   annex. 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect — AVilliams    &    Wastell,    Amer- 
ican   Bank    Bldg.,    Oakland. 
Bids    will    be    called    for    next    month. 


Completing  yians. 

GYMNASIUM  Cost,    $50,000 

ANTIOCH,  Cfontra  Costa  Co.,  Cal. 
One-stoiy    and    basement      frame      and 

brick    gymnasium    bldg. 
Owner — Antioch    Live   Oak    School    Di.i- 

trict. 
Architect — Davis-Pearce    Co.,    Weber    & 

California    bts.,    Stockton. 
Bids  will  be  called  for  a  general  con- 
tract 
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TULARE,  Tulare  Co..  Cal.  —  W.  A. 
Tuggle,  Tulare,  at  $14,547  awarded 
contract  by  Tulare  Grammar  School 
District  to  remodel  Central  Grammar 
Hohool  and  erect  additions  thereto. 
Svvartz  and  Hyland,  architects,  Uowell 
Bldg.,  Fresno.  Other  contracts  are: 
Brickwork,  D.  A.  Moore,  3838  Kerck- 
hoff  St.,  Fresno,  $10,100;  plastering  to 
Jolly  and  Jolly,  547  Echo  St.,  Fresno, 
$9598;  plumbing,  Tulare  Plumbing  Co., 
Tulare,  $3185;  roofing,  C.  E.  McMullin, 
1231  Broadway,  Fresno,  $3190;  mill- 
work,  Fresno  Planing  Mill,  H  and 
Monterey  Sts.,  Fresno,  $2894;  steel, 
Kyle  &  Co.,  Los  Angeles,  $5590;  black- 
boards, C.  F.  Weber  Co.,  San  Francisco 
$1498;  painting,  —  Lavin,  Tulare,  $2005 
Bids  f^r  electric  work,  glass  and  glaz- 
ing and  program  clocks  taken  under 
advisement.  Following  is  complete  list 
of   bids   received: 

General    Contract 

\V.   A.   Tuggle,   Tulare    $14,547 

K.    B.    Burness,    Tulare 16,444 

Earl    Bowen,    Strathmore 17,491 

Graham   &   Son,    Dinuba 17,883 

A.   C.    Neal,    Lemoore    18,838 

Jolly  A   Jolly,   Fresno    20,070 

A.  M.    Rumley,   Tulare 22,339 

J.    P.    Williams,    Fresno    24.242 

Briclrwork 

D.    A.    Moore,    Fresno 10,100 

Paul   Kindler,    Fresno    10,300 

John   Brown,   Fresno    10,600 

R.  B.   Burness,  Tulare 10,840 

Spring    &    Marchand,    Porterville   11,000 

Electric   Work 
Elec.  Const.  Co.,   Fresno,   (a)    $1096. 
Geo.   E.  Vasburg,   Tulare,    (a)    $922;    (b) 

$735. 
Tulare  Elec.   Co.,   Tulare,    (a)    $967;    (b) 

$735 
Wessel  Elec.  Co.,  Fresno,  (a)  $977;  (b) 
$725. 
(a)  covers  work  as  specified  for  con- 
duit installation;  (b)  to  include  all 
elec.  work  for  knob  and  tube  installa- 
tion. 

MlUwork 

Fresno  Planing  Mill,  Fresno,   (a)  $2894; 

(b)   $879. 
W.    A.    Tuggle,    Tulare,    (a)    $2890;    (b) 

$715. 
Bingham   &   Wenks,   Fresno,    (a)    $2899; 

(b)    $1000. 
Madary's    Planing     Mill,      Fresno,      (a) 

$3217;    (b)    $716. 
Tulare  Planing  Mill,  Tulare,   (a)   $4125; 

(b)  $1855. 

(a)  covers  complete  mill  bid,  f.  o.  b. 
job;  (b)  if  sash  for  classrooms,  offices 
and  assembly  hall  are  changed  to  wood 
sash  for  Kawneer  Simplex  hardware, 
(add). 

I^ntblng'  and   Plastering 
Jolly    &    Jolly,    Fresno,    (a)    $8124;    (b) 

$1474. 
Joseph    Macy,    Fresno,     (a)    $7746;    (b) 

$2443. 
Lowell    Strong,    Visalia,    (a)    $9350;    (b) 

$3100. 
Mat   Summers,   Fresno,    (a)    $10,800;    (b) 

$1500. 
(a)    includes  all  lathing  and   plaster- 
ing  as   specified:    (b)    if   entire    bldg   is 
lathed  with  3  lbs.  expanded  metal  lath, 
add  to   (a). 

Plnmbinjc   and    Sheet    Metal 

Tulare  Plumbing  Co.,  Tulare $3186 

R.    E.    Rousanville,    Tulare 3500 

Barrett   and   Hicks,    Fresno 3699 

Canby  Plumbing  Co.,  Tulare    3851 

B.  A.    Newman    Co.,    Fresno 4219 

Roofing: 

C.  E.    McMullin,    Fresno 3190 

—  Willoughby     3242 

Fresno    Roof   &    Paint   Co.,   Fresno   3255 

Jolly  &  Jolly,  Fresno    3269 

Valley    Lumber    Co.,    Fresno 3539 

Gordon    Roofing    Co.o,    Fresno....    3538 

Steel    Iron    Work 
Kyle    Co.,    Los   Angeles,    (a)    $3198;    (b) 

$2392. 
Minneapolis  Steel  Co.,  L.   A.,    (a)   $3474. 
(a)    fur.    f.    o.    b.    job    steel    and    iron 
work,    except    steel    sash;    (b)    add    for 
steel   sash. 

Glanfc   and    Glazllnfc 

W.    P.    Fuller   Co.,    Fresno    $964 

Tyre   Bros.   Glass  Co.,   Fresno $981 

Blackboards 

C.    F.    Weber    Co $1498 

Pacific    Coast    B.    B.    Co 1770 

Painting 

—  Lavin,  Tulare,  (a)  $1945;   (b)  no  bid; 

(c)  $60;  (d)  $575. 

Alhambra    Wall    Paper    Co.,    Alhambra. 

(a)  $2600;    (b)    $185;    (c)    $100;    (d) 
$900. 

Max    Bennett,    Dinuba,    (a)    $3129;    (b) 

$120;    (c)    $45;    (d)   $1200. 
Harrison  A  Hancock,  Fresno,   (a)   $3294 

(b)  $272;    (c)    $165;    (d)    $1064. 


(a)  painting  and  tinting  as  specified; 
(b)  If  plastered  walls  are  painted  with 
1  coats  of  Pioneer  white  lead  and  lin. 
oil  on  one  coat  of  size,  in  place  of 
wasiiable  wall  paint,  (add);  (c)  if 
plaster  wainscot  walls  of  halls  anQ 
along  stairways  are  finished  with 
Sanitas,  (add);  (c)  if  painting  and 
tinting  all  plastered  walls,  and  ceil- 
ings omitted,  except  in  toilet  rooms, 
deduct   from    (a). 

Progrram  Clocks 

Stand.   Elec.   Time  Co $488.57 

Pac.    Elec.   Clock   Co $532.45 


Plans   Being  Prepared. 

SCHOOL  Cost,   $140,000 

OAKLAND,    Alameda    Co.,    Cal.    Sequoia 
School   site. 

One-story      14-room      fireproof      school, 
type    of    construction    not    decided. 

Owner — City  of  Oakland,   Board   of  Ed- 
cation. 

Architect    —    E.    T.    Foulkes,      Crocker 
Bldg.,   S.  F.   and   357    12th   St.,  Oak- 
land. 
Bids    will    be    called    for    before    the 

end    of    this    year. 


Plans   Being  Prepared. 

ADDITION  Cost,    $220,000 

OAKLAND,    Alameda    Co.,    Cal.        Elm- 
hurst   School. 

One-story    20-room    steel    and    concrete 
addition    to    school. 

Owner — City  of  Oakland,  Board  of  Ed- 
ucation. 

Architect — John    J.    Donovan,    Tapscott 
Bldg.,  Oakland. 
Bids    will    be    called    for    before    the 

end    of  the    year. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.— Harry  Graham,  Santa  Bar- 
bara, has  contract  for  residence  at  1800 
Clausen  Rd.  for  S.  Herbert  Jenks,  Pasa- 
dena. Soule,  Murphy  &  Hastings,  ar- 
chitects;   $45,000. 


THERMAL,  Riverside  Co.,  Cal.— 
Architect  Fay  R.  Spangler,  410  W.  l<Jtli 
St.,  Santa  Ana,  is  preparing  plans  for 
new  school  building  for  Thermal 
school  district;   $30,000. 


LOS  ANGELES,  Cal.— Architect  Al- 
bert C.  Martin,  228  Higgins  Bldg.,  has 
completed  plans  for  a  two-story  laricU 
school  building  at  Utah  School  site; 
88x200  ft.,  brick  construction,  com- 
position roofing;  $90,000.  The  Board 
of  Education  will  advertise  for  bids 
as   soon   as   plans   are   approved. 


QUINCY,  Plumas  Co.,  Cal.— Plumas 
County  High  School  District  approves 
plans  of  Ralph  W.  Taylor,  architect, 
Susanville,  for  new  high  school  at 
Greenville  and  another  at  Portola.  De- 
tails of  construction  will  he  given 
shortly. 


SAN  FRANCISCO,  Cal.— Until  June 
7,  3  p.  m.,  bids  will  be  received  by 
Leonai-d  S.  Leavy,  city  purchasing  agt. 
270  City  Hall,  to  fur.  2,000  chair  desks 
for  School  Dept.  Specifications  obtain- 
able from  above  office. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


FFvESNO,  Fresno  Co.,  Cal.  —  Until 
.lune  3,  5  P.  M.,  bid.s  will  b<;  received 
Ijy  L.  L.  Smith,  .Secty.,  Board  of  Edu- 
cation, 2425  Tuolumne  St.,  for  (1)  ad- 
ditions to  Chester  Howell  .School,  li.  B. 
Hotchkin,  architect,  Rowell  Bldg., 
Fresno;  (2)  blackboards  for  John  .\luir 
School  Addition,  Chas.  E.  Butner,  ar- 
chitect, Cory  Bldg.,  Fresno.  Cert,  check 
10%  req.  with  bid.  Specifications  ob- 
tainable from  Secty.  Bids  previously 
received  for  the  Howell  school  addi- 
tions were  rejected,  low  bidders  for 
each  unit  of  work  being  as  follows: 
Shorb  &  Neads,  Fresno,  $27,979  for 
general  construction;  Electric  Constr. 
Co.,  Fresno,  $1530,  electric  work; 
Stewart  School  Supply  Co.,  $440,  black- 
boards; Fresno  Planing  Mill  Co.,  Fres- 
no, $1828,  millwork;  Harrison  &  Han- 
cock, Fiesno,  $1530,  painting  and  Fres- 
no Hardware  Co.,  $490  for  finish  hard- 
ware. Bid  of  Barrett-Hicks  Co.,  Fres- 
no, at  $10,672  for  plumbing  and  heat- 
ing taken  under  further  consideration. 
Under  previous  call  for  bids,  Stewart 
School  Supply  Co.,  at  $428  sub.  low  bid 
for  blackboards  for  John  Muir  Schooi 
which  was  rejected.  See  call  for  bidH 
under  oflictal  itropoMai  Krctiou  in  thi.s 
iMMue. 


SUNN  WALE,  Santa  Clara  Co.,  Cal. — 
Until  June  3,  7:30  P.  M.,  bids  will  be 
received  by  Leo.  H.  Vishoot,  clerk. 
West  Side  Union  High  School  District, 
for  (1)  drill  well  and  furnish  equip- 
ment; (2)  move  present  high  school; 
(3)  erect  one-story  frame  and  stucco 
gymnasium  building.  Estimated  cost, 
$30,000.  W.  H.  Weeks,  architect,  369 
Pine  St.,  San  Francisco,  and  1924 
Broadway,  Oakland.  Cert,  check  5% 
payable  to  Pres.  of  Board  of  Trustees 
of  Dist.  req.  with  bid.  Plans  obtain- 
able from  architect.  See  call  for  bidN 
under  offlcini  proposal  Mection  in  thiw 
iN.snc. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Until  June  3  8  P.  M.,  bids  will  be  re- 
ceived by  Henry  Steinberger,  deck 
Redwood  City  School  District,  to  erect 
school  in  North  Fair  Oaks  section 
Plans   obtainable   from   clerk. 

LOS  ANGELES,  Cal.— Until  9  A.  M., 
June  9,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  1-story  and  part 
2-story  g'ymnasium  building,  200x80 
ft.  with  addition  40x80  ft.,  and  2-story 
17-classroom  building  at  Fairfax  High 
School  site.  Separate  bids  on  general 
plumbing,  painting,  heating  and  ven- 
tilating, and  electric  wiring.  Plans 
and  specifications  on  file  at  761  L.  A 
Chamber  of  Commerce  Bldg.  Cert  or 
cash,  check  or  bond  5%.  Wm.  A 
Sheldon,  Secretary.  John  and  Donald 
B.  Parkinson,  architects;  selected  com- 
mon brick  facing,  clay  tile  rooflne 
maple    floors;    $200,000. 


HKMET,  Riverside  Co.,  Cal.  —  Ar- 
chitects T.  C.  Kistner  &  Co.,  1121  Det- 
wiler  Bldg.,  Los  Angeles,  have  been 
commissioned  to  prepare  plans  for  new 
grammar  school  bulding  at  Hemet  for 
the  Hemet  Grammar  School  District 
There  is  $85,000  from  recent  bond  elec- 
tion for  12-room  and  auditorium  build- 
ing and  for  site. 

OAKLAND,  Cal. — Negotiations  will 
be  completed  July  1  by  Board  of  Edu- 
cation to  purchase  site  in  area  bounded 
by  3;ird,  Market,  West  and  Brockhurst 
Sts.,  for  proposed  Clawson-Longfellow 
Junior  High  School.  It  is  proposed  "o 
have  the  structure  ready  for  occu- 
pancy in  Januarv.  1928;  est  cost 
J.SSO.OOO.  ^^• 


OAKL.\XD.  Cal.— Until  June  3  4:15 
P.  M.  bids  will  be  received  bv  John 
\\.  Kdgemond,  Secty.,  Board  of  Educa- 
tion, to  erect  Lincoln  School  in  Jack- 
son St.,  bet.  lOth  and  11th  Sts.  Sep- 
arate bids  are  wanted  for  (1)  general 
work;  (2)  awning  typo  window  fix- 
tures and  hardware;  (3)  slate  black- 
boards; (4)  electrical  work.  Will  be 
one-story  in  height  of  reinforced  con- 
crete construction.  John  J.  Donovan 
Tapscott  Bldg.,  Oakland,  is  the  archi- 
tect. Deposit  of  $2.^  req.  for  plans  ob- 
tainable from  Supt.  of  Bldgs.,  337  17th 
tit.      Estimated    cost,       $120  000  I'ert 

check  lOr^  payable  to  Bd.  of  Educ  req' 
>«ee  call  for  bid.s  under  ttfflcial  pro- 
po.sal  .section  in  the  itisue. 
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FRESNO,  Fresno  Co.,  Cal.  —  Until 
June  10,  5  p.  m.,  bids  will  be  received 
bv  L.  L.  Smith,  secretary  Board  of  Edu- 
cation, 2425  Fresno  St.,  to  fur.  and 
install  electric  time  clock  system,  to- 
gether with  yard  gongs,  in  John  Muir 
school.  Contract  involves  one  master 
clock  and  iS-secondary  clocks,  together 
with  necessary  charging  apparatus  and 
batteries  and  2-yard  gongs.  Cert, 
check  10%  payable  to  Fresno  School 
District  req.  Specifications  obtainable 
from  secretary. 

FRESNO,  Fresno  Co.,  Cal.  —  Until 
June  10,  5  p.  m.,  bids  will  be  received 
bv  L.  L.  Smith,  secretary  Board  of 
Education,  2425  Fresno  St.,  for  (1) 
metal  lath  and  plaster;  (2)  steel  ceil- 
ing; (3)  Johns-Manville  Acoustical 
treatment,  in  auditorium  of  Lincoln 
School,  Mono  and  C  Sts.  Cert,  check 
10%  payable  to  Fresno  School  District 
req.  Plans  obtainable  from  secretary. 


SAN  FRANCISCO  —  Until  June  14. 
3  p.  m.,  bids  will  be  received  by  Leon- 
ard S.  Leavv,  city  purchasing  agent, 
270  City  Hafl,  to  furnish  stock  furni- 
ture for  school  dept.  Lists  of  materials 
desired  obtainable  from  above  on  re- 
quest. 

LINDSAY,  Tulare  Co.,  Cal.  —  Until 
June  7,  12  noon,  bids  will  be  received 
by  Mrs.  Lulu  McLees,  clerk,  Lindsay 
School  District,  for  (a)  sizing  and  kal- 
cimining,  one  coat  each  of  all  plas- 
tered surfaces  of  Jefferson  school;  (b) 
painting  exterior  of  Jefferson  school. 
Specifications  obtainable  from  clerk  on 
request. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  June  7,  8  P.  M..  bids  will  be  re- 
ceived by  Geo.  S.  Mouser,  Secty.,  Board 
of  Education,  2133  Allston  Way,  to  fur- 
nish and  install  plumbing  fixtures  in 
Franklin  school,  San  Pablo  Ave.  and 
Virginia  St.  Cert,  check  10%  payable 
to  Board  of  Educ.  req.  with  bid.  Spec- 
P.cations   obtainable  from   Secty. 

CHICO,  Butte  Co.,  Cal. — Board  of 
Education  has  purchased  site,  375  by 
125  ft.,  at  Centennial  Ave.  and  Linden 
St.,  on  which  it  is  proposed  to  ereci 
new  school  when   demand  requires. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Spinner-Deist  Co.,  Los  Angeles,  at  $30'5l 
awarded  contract  by  Board  of  Educa- 
tion to  fur.  and  install  435  ad.iustable 
desks  and  at  12871  for  660  opera  chairs, 
the  latter  to  be  installed  in  auditorium 
of  Emerson  school. 


CLARKSBURG,  Yolo  Co.,  Cal.  — 
Board  of  Trustees  of  the  Clarksburg 
Union  Grammar  School  District,  re- 
cently rejected  bids  to  finish  manual 
training  room,  finishing  room  and  glue 
room.  Plans  were  prepared  by  Archi- 
tect W.  H.  Weeks,  369  Pine  St.,  San 
Francisco  and  1924  Broadway,  Oak- 
land. 


FRESNO,  Fresno  Co.,  Cal. — Irwin  & 
Hopkins,  Fresno,  at  121,225  awarded 
contract  by  Board  of  Education  for  ad- 
ditions to  John  Muir  School.  Chas.  E. 
Butner,  architect,  Cory  Bldg.,  Fresno. 
Other  contracts  let  are:  Wessel  Elec. 
Co.,  1836  for  electric  work;  Madarys 
Planing  Mill,  Fresno,  $2243  for  glass 
and  glazing;  B.  A.  Newman  Co.,  Fres- 
not,  $3491  for  heating  and  plumbing; 
H.  E.  Miller,  Fresno,  $1693  for  paint- 
ing and  Fresno  Hardware  Co.,  Fresno, 
$322   for  finish  hardware. 


LOS  ANGELES,  Cal.  —  Architects 
N'oerenberg  &  Johnson,  401  Los  An- 
geles Railway  Bldg.,  Los  Angeles,  will 
complete  working  plans  June  1st  for 
group  of  Jr.  High  School  buildings  :it 
Luther  Burbank  Jr.  High  School  site, 
.Annadale  Blvd.  and  Meridian  St.,  for 
Board  of  Education;  there  will  be  4 
buildings,  containing  auditorium,  class- 
rooms, manual  arts  and  domestic 
science  departments,  offices,  gym- 
nasium, toilets,  etc.;  1-story  and  2-story 
and  basement,  brick  walls,  reinforce! 
concrete  corridors  and  stairs,  steam 
heating,  pressed  brick  and  terra  cotta 
facing,  tile  and  composition  roofing, 
steam  heating  system,  cement  anil 
maple  floors,  tile  -and  marble  work, 
blackboards,   pine  trim;   $375,000. 


DO\A'NEY,  Los  Angeles  Co.,  Cal.— 
Until  7:30  P.  M.,  June  14,  bids  will  be 
received  by  Board  of  Trustees  cf 
Downey  Union  High  School  for  gym- 
nasium and  manual  arts  buildings, 
high  school  site,  Downey;  bids  will  be 
received  separately  on  general  con- 
tract, plumbing,  electric  wiring,  heat- 
ing and  finish  hardware;  T.  C.  Kistner 
&  Co.,  1121  Detwiler  Bldg.,  Los  Angeles, 
architects;  gymnasium,  112x90  feet 
with  girls'  and  boys'  locker  and  shower 
rooms,  bleachers,  etc.  Manual  arts 
building  1-story,  180x52  feet,  with 
workshops,  offices  and  toilets,  b'itlv 
walls,  stucco  exterior,  tile  and  com- 
position roofing,  cement  and  maple 
floors,  skylights,  storage  water  heater, 
pine  trim.  There  is  $45,000  available 
for  gymnasium  and  $30,000  for  manual 
arts  building. 


MADERA.  Madera  Co.,  Cal.  —  Until 
June  7,  4  p.  m.,  bids  will  be  received 
by  W.  S.  Orvis,  secy.,  Madera  Union 
High  School  District,  to  install  inter- 
communicating phone  system  in  Ma- 
dera Union  High  School.  Western 
Electric  system,  a  De  Veau  system,  or 
both,  or  their  equal.  Specifications  ob- 
tainable from  Principal  at  high  school. 


TULARE,  Tulare  Co.,  Cal.  —  Archi- 
tects Swartz  and  Ryland,  Rowell  Bldg., 
Fresno,  completing  plans  for  2-class- 
room  additions  to  Wilson  and  Roose- 
velt Schools;  also  for  low  pressure 
steam  heating  plant  in  Central  Gram- 
mar School.  Work  is  for  Tulare  Ele- 
mentary   School   District. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Alecbanionl    Key. 


Plaster 
Wall    Board 

(Patent    applied   for) 
The  I^ant  Word  In  WaM   Board. 


CALIFORNIA  CEDAR  PRODUCTS  COMPANI 

STOCKTON.  CALIFORNIA 


SAUSALITO,  Marin  Co.,  Cal.— Until 
June  7,  12  noon,  bids  will  be  received 
by  Mary  F.  Seymour,  Secty.,  Tamalpais 
I'nion  High  School  District,  for  plumb- 
ing materials  and  labor;  mill  work,  tile 
roofing  materials  and  labor;  plasteriuK 
material;  paint;  electric  material, 
hardware,  wire  lath  and  nails,  sheet 
metal,  laboratory  equipment,  furniturr-. 
deafening  material,  mortising  machine 
(Greenlee  Bros.  &  Co.,  No.  225  BM  or 
equal)  and  labor  for  electric  wori^, 
plastering  and  painting.  Plans  obtain- 
able  from   Principal   at   high   school. 


BHAWLEY,  Imperial  Co.,  Cal.— Until 
7:30  P.  M.,  June  7,  bids  will  be  received 
by  Brawley  Union  High  School  Dist.  for 
paper,  science  apparatus  and  laboratory- 
t^upplies,  janitor  supplies,  school  fur- 
niture and  equipment,  and  all  other 
supplies.     H.    E.    Patterson,   clerk. 


TULARE,  Tulare  Co.,  Cal.— In  addi- 
tion to  other  contracts  previously,  Tul- 
are School  District  awards  contract  to 
Tulare  Planing  Mill,  Tulare,  at  $875 
for  glass  and  glazing  and  for  electric 
w-rk  in  Central  school  to  Geo.  E  Vos- 
burg,  at  $922.  Swartz  and  Ryland, 
arcnitects,   Rowell   Bldg.,   Fresno. 


WASCO,  Kern  Co.,  Cal. — Wasco  Union 
Grammar  School  District  votes  $24,600 
tax  to  finance  6-classroom  addition  to 
present  school.  District-  has  $5400  on 
hand  which  will  be  added  to  money 
voted. 


OAKLAND,  Cal. — Until  June  8,  9:45 
a.  m.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
to  erect  Claremont  School  Annex  at 
s.e.  Chabot  rd.  and  Patton  St.  Segre- 
gated bids  are  wanted  for  (1)  general 
work;  (2)  awning  type  window  fix- 
tures and  hardware;  (3)  slate  black- 
b:ards.  Will  be  a  1-story  frame  struc- 
ture, to  contain  6  rooms;  est.  cost  $65,- 
(lOU.  Reed  &  Curlett,  Oakland  Bank  of 
Savings  Bldg.,  Oakland,  architects. 
Plans  obtainable  from  Supt.  of  Bldgs., 
337  17th  St.,  Oakland.  Cert,  check  10% 
payable  to  Bd.  of  Educ.  req.  See  call 
for  bids  under  official  proposal  sec- 
tion  in   til  is   issue. 

TRACY,  San  Joaquin  Co.,  Cal. — The 
following  bids  were  received  May  24th 
by  Thos.  O.  Young,  clerk  Tracy  School 
District,  to  remodel  and  make  addi- 
tions to  West  Park  Grammar  School. 
Architect  W.  H.  Weeks,  1924  Broadway 
Oakland,  Cal.,  prepared  the  plans.  Bids 
taken  under  advisement. 
Neil    &    Wirtner,    Turlock,    Cal...$   9,796 

Carl   Swenson    10,250 

G.   J.   Ulrich  &  Sons 10,677 

C.  A.   Bruce   &   Son    10,680 

F.     Eyre     10,710 

H.    H.    Henning    10,720 

J.   F,    Shepherd    10,800 

RSCOXDIDO,  San  Diego  Co.,  Cal. — 
.James  P.  Steele,  4714  S  Western  Ave., 
L<s  Angeles,  was  low  bidder  on  genl. 
rontr.  at  $92,990  for  2-story  and  ground 
11  r.  brick  high  schl.  bldg.  at  Scondido, 
for  Kseondido  union  high  sch.  dist;  T. 
C.  Kistner  .<:  Co.,  1121  Detwiler  Bldg., 
Los  Angeles,  archts.  Other  low  bidders 
are:  Elec.  wiring,  American  Elec.  Con- 
struction Co.,  757  E  9th  St.,  Los  Ange- 
les, at  $5787.60;  plbg.,  Diaz  &  Ewell, 
San  Diego,  $S855:  htg.,  Diaz  &  Ewell, 
San  Diego,  $6809;  finish  hardware, 
Bei-ger  Hardware  Co..  San  Diego,  $2,- 
S76.50;  steel  lockers,  Lyon  Metallic  Mfg 
Co.,  Los  Angeles,  $1800.26;  Venetian 
blinds.  Theo.  Snyder,  San  Diego  $695.30; 
speci:il  equip.,  Kewannee  Mfg.  o.,  $5,- 
464.29;  'iiu^itoiMum  classrms..  toilets 
and  offices;  73x183  ft..  , brick  walls 
.stucco  exter.,  tile  rfg.,  steam  htg.  sys., 
rt-inf.  cone  corridors  and  stairs,  cem. 
and  lidwd.  firs.,  metal  lockers,  pine 
trim.  Bids  taken   under  advisement. 

BEVERLY,  Los  Angeles  Co.,  Cal.-- 
.\rchitert  Robert  D.  Farquhar,  Security 
Hlcig.,  has  comi)leted  preliminary  plans 
for  a  group  of  high  school  buildings  at 
Country  Club  and  Moreno  Drives,  bet. 
Beverly  and  Westwood,  at  Beverly  Hills 
high  school  site  for  L.  A.  Board  of  Ed- 
ucation; there  will  be  a  two-story 
clas.«room  building,  65x200  feet,  audi- 
toriuh  to  seat  1500  people,  80x150  ft.; 
1-story  domestic  science  building,  40x 
150  ft.,  1-story  shop  building,  60x160 
ft.:  and  two  gymnasiums,  80x80  ft  , 
buildings  will  be  brick  construction; 
$400,000. 


Saturday,    May   29,    1926  BVl 

OAKLAND,  Cal. — Bids  were  received 
as  follows  May  25th,  by  John  W.  Edge- 
niond,  secretary  Board  of  Education,  to 
erect  a  one-siory  steel  and  concrete 
addition  to  the  Woodrow  Wils-on,  Jr., 
High  School  in  48th  ,St.  east  of  Tele- 
graph Ave.  Building-  will  contain  35 
clas.«rooms,  shops,  etc.  Plans  were  pre- 
jiared  by  A\'a.shington  J;  Miller,  archi- 
tect, Howden  Bldg.,  Oakland,  Cal.  Bids 
taken    under    advisement. 

tieneral   Contract 
Lawton    &    Vezey,    354    Hobart 

Oakland     $212,853 

Alternate — Omit  shops,  deduct 
$16,100. 
Schuler  &  McDonald,  Oakland..    213,500 

Alternate  deduct  $15,223 
Carl    H.     I'eterson,    Oakland....    213,900 
Alternate  deduct   $13,400 

K.    W.    Littlefield,    Oakland 223,290 

Alternate    deduct    $15,300 
Frederickson  &  Watson,  Oak- 
land,  Cal.    228,500 

Alternate  deduct  $19,500 
Barrett   &    Hilp,   San    Francisco 

and    Oakland     240.715 

Alternate    deduct    $18,142 

John    Brannagh,    Oakland 250,000 

Alternate  deduct  $19,000 
Heating;,  Ventilmting  &  Plumbing; 
A.    Feldhammer,    1004   Park    St., 

Alameda,    Cal $40,300 

Alternate  deduct  $3100 

Scott   Co.,   Oakland    40,888 

Alternate    deduct    $3900 

Geo.    H.    Schuster,    Oakland 41,425 

Alternate  deduct  $3775 
General    Plumbing    Co.,    Oakland  41,650 

Alternate   deduct    $3400 
Latourrette-Fioal     Co  ,     Oakland   42,985 
Alternate   deduct   $3436 

Carl    T.    Doell,    Oakland    43,130 

Alternate  deduct  $3883 

W.     H.     Picard,     Oakland 45,680 

Alternate    deduct    $3650 

Blertrlenl    Work 
Roberts    Mfg.    Co.,    2214    Broad- 
way,   Oakland     $17,251 

Alternate  deduct  $1725 
Latourrette-Fical     Co.,     Oakland   17,370 
Alternate  deduct  $2063 

Mellman   Elec.   Co.,  Oakland 17,400 

Alternate  deduct  $1840 
Newberry    Pierce    Co.,    Oakland..    18,957 
Alternate   deduct   $1500 

Awning  Type  Window  Fixtures 
Kawneer  Mfg.  Co.,  ISO  Jessie  St. 

San    Francisco     $1475 

A    C.   Soule   Co..  S.   F 1980 

Universal    Window   Co.,    S.    F 2050 

Hauser  "Window   Co 2100 

Slate    Blackboinrd8 
F.  W.  Wentworth  A  Co.,   305 

13th   St.,    Oakland    $1890.50 

C.  F.  AVeber  Co.,  Oakland 1975.00 
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LEXNOX,  Los  Angeles  Co.,  Cal. — 
Until  7  P.  M.,  June  4th,  bids  will  be 
received  by  Board  of  Trustees  of  Jef- 
ferson School  District,  at  Jefferson 
School,  ("or.  I'alm  and  Fir  Sts.,  Lennox, 
for  2  new  frame  and  reinforced  con- 
crete school  buildings  and  for  addi- 
tions and  alterations  to  3  old  schools, 
on  Palni  St.  near  Freeman  Ave.  and  Fir 
St.,  Le^^nox;  George  Howard  Jr.,  Story 
Bldg.,  Los  Angeles,  architect;  bids  will 
be  received  separately  on  g< mral  con- 
tract, plaster,  roofing,  pluiiil)ing,  elec- 
tric wiring,  heating,  fini.sh  hardware, 
electric  fixtures,  painting,  ventilating' 
and  blackboards;  composition  shingles 
and  .shingle  roofing,  stucco  and  siding' 
exterior,  cast  stone  work,  Pemberton 
heating  system,  metal  lath,  skylights, 
cement  and  maple  floors,  jiine  trim, 
artificial  slate  blackboards.  Bonds  to 
the  amount  of  $85,000  have  been  voted. 


HUNTLVGTON  PARK,  Los  Angeles 
Co.,  Cal. — Until  4  P.  M.,  June  8,  bids 
will  be  received  by  trustees  of  Hunt- 
ington Park  School  District  for  addi- 
tions to  two  grammar  school  buildings 
at  Huntington  Park;  Arthur  W.  Angel, 
3400  E.  5th  St  ,  Los  Angeles,  architect; 
additions  will  include  an  auditorium 
and  4  classrooms  at  Liberty  School  site 
and  auditorium  and  2  classrooms  at 
Kan  Gabriel  School  site;  brick  con- 
struction, stucco  exterior,  clav  tile 
roofing. 


.^LAAIEDA,  Alameda  Co.,  ("al. — Until 
June  8,  8  p.  m..  bids  will  be  received 
hy  Wm.  G.  Paden.  secretary  Board  of 
Education,  to  install  heating  and  ven- 
tilating system  in  old  Alameda  High 
School,  Central  Ave.  and  Walnut  St. 
<'ort.  check  lOTo  payable  to  secretary 
leq.  See  call  for  bid.-*  under  ofTicial 
proiio.val    Kertion    in    fhi.s    issue. 


C^OVlLLE.  Butte  Co.,  Cal.  —  Bids 
were  opened  May  25th,  by  Mildred  P 
Martin,  clerk,  Orovllle  School  District, 
for  the  construction  of  two  wings  for 
north  and  south  side  of  the  present 
school  auditorium,  frame  and  stucco. 
X.  W.  Sexton,  Architect,  De  Young 
Bldg.,  San  Francisco.  Bids  taken  under 
advisement.  The  following  bids  were 
received: 

Herndon      &      Finnigan,      Sacra- 
mento,  Cal.,    two    wings    $12,710 

A.     A.     Plagge,     San     Francisco, 

Cal.,    two   wings    13,392 

One  wing    .  .      6,980 

\V.   J.   Shalz,  Chico,  Cal.   1st  wing     7,280 

2nd   wing     7,050 

G.   \V.  Colley   one  wing  10,804.90 

two   wings   21,400 

SAX  FRA.MCISCO— E.  K.  Nelson,  77 
O'Farrell  Street,  at  $8,250,  submitted 
low  bid  to  Board  of  Public  Works  to 
move  and  alter  Sherman  School  Bldg. 
Other  bids:  A.  S.  Gough,  $8,900;  Ander- 
son and  Ringrose,  $9,000;  Larsen  and 
Dybdal,    $11,900. 


SAN  FRANCISCO— Thos.  Day  Co.,  725 
Mission  St.,  at  $319,  subm.  low  bid  to 
Board  of  Public  Works  to  fur.  and 
install  electric  fixtures  in  Alvarado 
school.  Other  bids:  Dowd-Seid  Co., 
$520;  Crown  Electric  Co.,  $609;  Roberts 
Mfg.   Co..    $720. 

SAN  FRANCISCO— W.  and  J.  Sloane 
Co.,  224  Sutter  St..  at  $942,  subm.  low 
l)id  to  Board  of  Public  Works  to  fur. 
and  install  window  and  door  shades  In 
Alvarado  Schocl.  Other  bids:  D.  N. 
and  E.  Walter  Co.,  $962.25;  E.  A.  Lan- 
do,   $1,104. 


SALINAS,  Monterey  Co.,  Cal.— E.  M. 
Britt,  Salinas,  at  approx.  $16,000 
awarded  contract  to  erect  one-story 
postffice  to  be  leased  to  Government 
by  Walter  Norris  at  Gabilan  St.  and 
Lincoln  Ave;  Tynan  Lumber  Co.  wil' 
furnish  lumber. 


SAN  FRANCISCO— E.  K.  Nelson,  77 
O'Farrell  Street,  at  $64,276,  submitted 
low  general  contract  bid  to  Board  of 
Public  Works  to  erect  Francis  S'cott 
Key  School.  Other  low  bids  w^ere:  La- 
tourette-Fical  Co.,  2612  Ninth  St. 
Berkeley,  electric  work,  $4,499;  S.  W. 
Band.  $580  Valencia  St.,  plumbing, 
$7,618;  Latourette-Fical  Co.,  mechanical 
equipment,  $8,957.  Complete  list  of 
bids   follows: 

General  Contraction 

E.  K.    Nelson    $64,276 

O.    Monson    72,640 

J.   A.   Madieros  R.    W.   Moller)    .  .    73,684 

J.    J.    Mahoney    74,839 

Anderson   &    Ringrose    78,000 

F.  L.    Hansen    84,418 

John     Spargo     84,600 

Klectric    W^ork 

Latourette-Fical    Co $4,499 

Butte   EI.    E(i.   Co 5,246 

H.   A.   Porter    5,280 

Dowd-Seid    Co.     5,300 

Crown  Electric  Co 5,363 

Aetna   Electric  Co 5,496 

I'lunibing: 

S.   W.    Band    $7,618 

Thos.    R.    Smith    7.855 

Thos.    Skelly    S.025 

A.    Lettich    9,134 

Meelinnioal    Equipment 

Latourette-Fical     Co $   8,957 

Scott    Co 9,290 

S.   W.    Band    9,583 

F.    B.    Knittle    10,178 

A.    Lettich    12,09.') 


BANKS.   STORES  &   OFFICES 

Contract    to    he    Awarded. 

TELE.    EXCHANGE.  Cost,    $45,000 

REDDING,    Shasia    Co.,    Cal. 

One-story    brick      telephone      exchange 

buUdlng. 
Owner  —  Pacific  Tele.  &  Tele.  Co.,  444 

BuFh  St..  San  Francisco. 
Architect— E.    V.    Cobby,    444    Bush    St.. 

San   Franci.-^co. 
Contractor — J.    P.    Brennan.    Redding 


<'ontj-act    Awarded. 

^^TORES  Cost.    $12,500 

0.\KLA.\D.       Alameda       Co.,       Cal.        E 

Broadway    100   S   Lawton    Ave. 
(^ne-story    stores. 
Owner— W.     S.     Overton,     306     14th     St., 

Oakland. 
Architect — None. 
(Contractor — S.   B.    Davis.    .S773   Harrison 

St.,    Oakland. 


Working  Drawings  Being   Prepared 
STORE    BLDG.  $50,000    to    $100,000 

SAN     FRANCISCO.     Mission     and     20th 

Two-story    and    basement    steel    frame 
and  reinforced  brick  and  reinforced 
concrete   store   building, 
f-'wner — Granat  Bros. 

Architect — A.    T.    Ehrenpfort,    24    Cali- 
fornia St.,  San   Francisco. 
Preliminary    sketches    were    prepared 
a  year  ago  and  workings  are  now  being 
completed. 

Tenants  in  the  present  building  have 
been  notified  to  vacate  so  that  con- 
struction may  be.  started  in  about  60 
days.  Building  to  be  completed  before 
the   holidays. 


Plans    Being   Prepared. 

ALTERATIONS  Cost,    575,0')t- 

and    $80,000 

.SALINAS,    Monterey    Co.,    Cal. 

Kxtensive  alterations  to  present  two- 
stoiy  sandstone  bank  bldg.  (mar- 
ble work  vaults,  plastering,  elec- 
trical,   etc.). 

Owner — Monterey   County    Bank. 

Architect— H.  H.  Winner,  Sharon  Bldg, 
San    Francisco. 


(^(impleting    Plans — Contract    Awarded. 
AppiTION  Cost,   $30,000 

•''^V\  FRANCISCO,  16th  and  Mission  Sts. 
Addition   to    make    3-story   building  out 

of   present    I'/^-stcry   Class  C   brick 

store   and    loft    building. 
Owner — Lachman  Furniture  Co. 
Architect— C.   O.   Clausen,   Hearst  Bldg., 

San    Francisco. 
Contractor — A.  D.  Disston,  Hearst  Bldg 

San  Francisco. 
Construction     will     not     start     until 
October  at  expiration  of  lease. 


Contract    Awarded. 

STORES   BLDG.  Cost,   $15,000 

OAKLAND,  Alameda  Co.,  Cal.     N  Santa 

Cl&'»a  Ave.   100  W  Grand   Ave. 
One-story   frame   stores  building. 
Owner— L.     Kendall,     178     Grand     Ave., 

Oakland. 
Architect — None. 
Contractor — L.  Severn,   178  Grand   Ave., 

Oakland. 


(  ontract  Awarded. 

STORE  Cost,   $— 

SAN  FRANCISCO,   NE  Polk  and  Green. 
One-story    frame      and      plaster      store 

bldg.  83x65,  8  stores. 
Owner   —   Martin    G.    Stelling,   Jr.,    3692 

17th  Ave.,  San  Francisco. 
Architect— Earl  B.  Bertz,  168  Sutter  St. 

San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,    San    Francisco. 


Contract    Awarded. 

ALTER.\TIONS  Cost.    $16.i'00 

SAN  FRANCISCO.     No.  783  Market  St. 
Install       elevator,       stairways,       install 

))lumbing  fixtures,   etc. 
Owner — Humboldt    Bank,    Premises. 
.\rchitect — Smith   O'Brien,   49  Geary  St., 

San   Francisco. 
Contractor — Buschke    &    Brown,    Atlas 

Bldg.,   San   Francisco. 


Figures  To  Be  Taken  End  Of  This 
Week. 

K.\NK    BLDG.  Cost,    $50,000 

OAKLAND,  Alameda  Co..  Cal.  Grand 
Ave.    at    the    head   of   Lake   Merritl. 

One-story  reinforced  concrete  branch 
bank  bldg. 

Owner — American    Xational    Bank. 

.Vrchitect — Edw.  T.  Foulkes,  Crocker 
Bldg.,  S.  F.,  and  375  12th  St..  Oak- 
land. 


P.\S'ADENA,  Los  Angeles  Co.,  Cal. — 
K.  R.  Bradley  Construction  Co.,  1925 
E.  16th  St.,  awarded  contract  at  about 
$290,000  for  erecting  main  exchange 
building  at  Madison  and  Green  Sts.,  and 
H.  W.  Baum  Co.,  Central  Bldg..  was 
awarded  contract  at  about  $110,000  for 
trecting  Sterling  exchange  building  at 
l:^lizabeth  and  Lake  Sts.,  Pasadena,  for 
Southern  California  Telephone  Co.; 
John  Parkinson  &  Donald  B.  Parkin- 
son. 420  Title  Insurance  Bldg.,  archi- 
Ircts:  main  building  will  be  three- 
story  and  basement,  lii0xl,"i<i  feet,  steel 
frame,  terra  cotta  facing,  reinforced 
concrete  floors,  brick  tiller  walls:  Ster- 
ling exchange  will  be  two-story  and 
t-asement.  80x90  feet,  steel  frame,  brick 
walls,    stucco    exterior,    reinforced   con- 
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— Southprn  California  Telephone  Co. 
has  purchased  a  "site  on  Cardiff  Ave., 
between  Washington  and  Venice  Blvds  , 
CuUer  City  and  will  erect  a  new 
telephone  exchange  building:  it  will  bf 
two-story  and  basement,  designed  for 
4  story.  "6.")x92  feet  Class  A  steel  fram^" 
construction.  .John  and  Donald  B. 
Parkinson.  420  Title  Insurance  Bldg., 
wili    be   the   architects. 


TULARK.  Tulare  Co.,  Cal. — W.  E.  An- 
derson. Tulare,  has  purchased  (Ceo. 
Swall  Block  at  s.  w.  Kern  and  K  Sts.. 
and  will  expend  |.Sr).nno  in  reconstruct- 
ing the  property;  2  story  liricix  ani 
stucco  construction. 


ALTADENA,  L.  A.  Co..  Cal.— Bank- 
ers' Equipment  Co.,  722  S  Los  Angeles 
St.,  Los  Angeles,  have  been  commis- 
si ned  to  prepare  plans  for  a  2-story 
brick  bank  bldg.  in  Altadena  for  Pac. 
S.  W.  Tr.  &  Sav.  Bank,  Pasadena;  $40,- 
000. 


LOS  ANGELES.  Cal.  —  L.  A.  Smith. 
Film  Exchange  Bldg.,  Vermont  Ave. 
and  Washington  St.,  has  compl.  prelim, 
plans  for  2-story  brick  store  and  office 
1  Idsd.  on  .  Santi  Monica  Blvd.  or  Sol 
Lesser  and  Mike  Rosenberg;  14  stores 
and  86  offices,  tile  and  comp.  rf.,  ornam 
find  wr.  iron,  steel,  cem.  and  wood  firs., 
pine    trim,    plate   glass;    $150,000. 


PASADENA,  L.  A.  Co.,  Cal.— Archts. 
Marston,  Van  Pelt  &  Maybury,  422 
fnion  Oil  Bldg.,  Los  Angeles,  and  2.5 
S.  Euclid  .Ave..  Pasadena,  have  been 
comin.  to  prepare  plans  ror  a  new  bank 
bldg.  at  l^^Ue  St.  and  Colorado  St.. 
Pasadena  for  the  Oak  Knoll  branch  of 
Pacifif  Soutnwest  Trust  &  Savings 
Bank:  the  bldg.  will  be  class  A  constr. 
and  probably  5  stories  and  basement. 
The  bank  has  also  purchased  a  site  at 
N.  Lake  and  Mariposa  Sts.,  for  a  new 
Mdg.  for  the  Altadena  branch:  this 
will   be    2-sto.,    50x85   ft. 


PASADENA,  Los  Angeles  Co..  Cal.— 
Alfrrd  Murray  Co.,  Security  Bldg.,  has 
the  contract  to  erect  a  six-story  and 
baseinent  professional  building  to  be 
Iv-nown  as  the  Medical-Dental  Bldg..  at 
the  corner  of  Green  St.  and  El  Molino 
Ave..  Pasadena,  for  the  Coast  Holding 
<"o.:  R.  S.  Loring,  ,T30  S.  Euclid  Av-.". 
Pns.Tdena,  architect.  Building  will  be 
7n\145  feet  and  will  cost  $37.i.0nn.  It 
IS  planned  to  start  work   in   60  days. 

CULVER  CITY,  Los  Angeles  Co.,  Cal 
— .\rchts.  Curlett  &  Beelman,  408  Union 
Bank  Bldg.,  are  preparing  plans  for  a 
16-story  and  basement  Class  A  bink 
;  nd  office  building  at  Main  and  Put- 
nam Sts..  Culver  City,  for  Pacific  Bldg. 
<t  Loan  Assn.  of  Culver  Citv;  the  first 
2  stories  will  be  75x112  ft.,  and  the 
upper  stories  being  in  the  form  of  a 
tower,  45x75  ft.;  steel  fratne  constr., 
l)nck  filler  walls,  reinforced  concrete 
floors,  terra  cotta  and  pressed  brick 
facing,  plate  glass,  marble  and  tile 
work,  steam  heating.  elevators, 
wrought  iron,  walnut  inter,  trim;  $750- 


THE^TRES 


Pif^liminary    I'lans    Being    Prepared 
THEATRE  Cost,    $160,000 

ALBANY,    Alameda  Co.,   Cal.      San    Pal)- 

lo   Ave.    bet.    S'olano   and   Marin    Sts 
Two-story  class  A  steel  reinforced  cor 

Crete    theatre   and    store    bldg.    with 

stucco    exterior,    1400    seats. 
Owner — Albany   Theatre   Co.,   Inc. 
Architect — John    Van    Der   Linden     1241 

Garrison    St.,   Berkeley. 

r.X'^^t^^'^-  Tuire  Co.,  Cal.  —  Golden 
Gate  Theatres,  Inc..  86  Golden  Gate 
Ave.,  San  Francisco,  are  planning  the 
erection  of  a  new  theatre  at  the  cor- 
ner of  Encina  and  Main  Sts.,  Visalla 
Time  of  construction  has  not  been  de- 
cided upon  nor  has  an  architect  been 
selected   as  yet. 

CULVER  CITY,  Los  Angeles  Co.  Cal 
—Austin  Co.  of  California,  777  K 
Washington  St.,  Los  Angeles,  has  com- 
pleted plans  and  has  contract  for  .side 
addition  to  stage  at  Culver  City,  for 
De  Mille  Pictures  Corp;  60x115"  feet, 
frame  siding,  frame  roofing,  wood 
trusses,  stucco  facing,  skylights,  steel 
sash,    cement    floors,    toilets;    $25,000. 


LOS  ANGELES,  Cal.— John  Paxton 
Perrine,  814  Lincoln  Bldg.,  has  com- 
pleted plans  and  will  talce  bids  this 
week  for  one-story  and  mezzanine  floor 
Class  A  reinforced  concrete  theatre  at 
2300  S.  Central  Ave.,  for  Adolph  Ram- 
ish;  seating  capacity  of  approximately 
1700  people  with  2  stores  and  lobby: 
100x145  feet,  stucco  and  art  stone  fac- 
ing, composition  roofing,  plate  glas:?, 
metal  store  fronts,  tile  base,  orna- 
mental iron  work  ,  metal  marquise, 
steel  rolling  door,  fire  escapes,  mezza- 
nine floors,  marble  lobby,  basement, 
fan  system  ventilation,  gas  heating, 
cement  and  oak  floors,  stage,  steel 
trusses,  staff  work,  roof  vents,  balcony, 
dressing   rooms,   pine   trim;    $120,000. 

CULVER  CITY,  Los  Angeles  Co.,  Cal. 
—Mrs.  Frankie  Faulkner,  2111%  N. 
Franklin  Ave.,  Los  Angeles,  has  com- 
pleted plans  for  Pueblo  Indian  styl" 
theatre  on  the  Bohemia  property,  Cul- 
ver City,  for  Colburn's  Immortal  West, 
seating  capacity  1800  people,  100xl2J 
feet,  frame  and  adobe  construction; 
$100,000.  Day  work  under  the  super- 
vision   of  Mrs.   Faulkner. 


SANGER,  Fresno  Co.,  Cal.— Chamber 
of  Commerce  has  appointed  committee 
to  investigate  costs  and  plans  for 
proposed  municipal  swimming  pool.  It 
is  planned  to  construct  plunge  costing 
$10,000. 


VAN  NUYS.  Los  Angeles  Co.,  Cal. — 
Van  Nuys  Theatre  Corp.,  N.  Schein- 
berg.  piesident.  Van  Nuys,  is  having 
plans  prepared  for  1400-seat  Class  A 
theatre  at  southeast  corner  Sherman 
Way  and  Kittridge  St.,  Van  Nuys. 
Louis  Greenberg  and  M.  E.  Horwitz  are 
interested    in    project. 


SANTA  BARBARA,  Santa  Barbara 
Co..  Cal. — It  is  reported  that  Alexander 
Pantages  is  making  survey  of  local 
field   for  theatre  building. 


VAN  NUYS,  L.  A.  Co..  Cal.  —  Allen 
Constr.  Co.,  Security  Bldg.,  Glendale, 
is  preparing  plans  for  1-sto.  class  A 
theatre  bldg.  at  s.  e.  cor.  STierman  Wav 
and  Kittridge  St.,  Van  Nuys,  for  Van 
Nuys  Theatres  Corp.,  N.  Scheinberg, 
pres.,  care  of  Van  Nuys  Theatre.  Louis 
Greehberg  and  M.  E.  Horwitz  are  in- 
terested in  project.  Bids  will  be  tak- 
en when  plans  are  completed.  Bid:?, 
will  be  designed  to  carry  additional 
stories,  and  will  contain  4  storerm.:--. 
and  auditorium  to  seat  1400;  reinf. 
concr.  and  steel  constr.,  brick  and  tile 
facing,    htg.    and    vent,    sys.;    $150,000. 


WHARVES!  AND  DOCKS 


OCEANSIDE.  Cal.— $100,000  municipal 
pier  bond  election  will  be  held  June  14. 
Plans  call  for  a  "U-shaped"  reinf.  con- 
crete struc.  extending  to  the  water 
edge  with  a  1600-ft.  projection  to  tho 
with    railing   and    ornam.    lights. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans  Being  Prepared 

REMODEL  Cost.   $— 

HILLSBOROUGH,  San  Mateo  Co.,  Hills- 
borough   District    School. 

Remodeling  of  school  grounds  into 
open-air  concert  bowl  containing 
wooden  grandstand,  music  stands, 
etc. 

Owner — Philharmonic  Society  of  San 
Mateo  County. 

Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,    San    Francisco. 


Plans    Being    Prepared. 
MAUSOLEI^M  Cost,    $60,000 

STOCKTON,   San   Joaquin   Co.,   Cal. 
Reinforced    concrete    stone    and    marble 

mausoleum. 
Owner- B.    C.    Wallace. 
-•Architect — Davis-Pearce    Co..    Weber    & 

California    Sts..    Stockton. 

EUREKA.  Humboldt  Co..  Cal.— Until 
June  L  8  T".  M.,  bids  will  be  received 
l)y  A.  Walker  Kildale,  city  clerk,  ti 
erect  Community  Lodge  in  Sequoia 
Park.  Frank  T.  Giorgoson,  architect. 
6th  and  G  Sts..  Eureka.  Cert,  check 
5%  payable  to  city  req.  with  bid.  Plans' 
obtainable   from   architect. 

VALLEJO,  Solano  Co.,  Cal. — Frank 
Lamb,  Vallejo,  at  ^1700  awarded  con- 
tract by  city  to  const,  municipal  pound 
including  fence  construction. 


SALINAS,  Monterey  Co.,  Cal. — Until 
June  7,  bids  will  be  received  by  M.  R 
Keef,  city  clerk,  to  construct  (1)  30- 
stall  horse  shed,  complete;  (2)  con- 
struct all-metal  fence,  457-ft.  =n 
length,  7-ft.  high;  one  double  16-ft. 
gate  and  one  4-ft.  walk  gate.  Cert 
check  10%  payable  to  city  req.  Plans 
on   file   in   office   of  clerk. 


VALLEJO,  Solano  Co.,  Cal. — Tibbitts- 
Paclfic  Co.,  16  California  St.,  San  Fran- 
cisco, awarded  cont.  by  Pacific  Gas  and 
Electric  Co.,  to  const,  cone,  tank  at 
foot  of  Maryland  St.,  surrounding  steel 
container  for  fire  protection. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity 

10307— Crescent  City,  Cal.  Sa\^mill 
producting  redwood  and  red  fir  (pine) 
timber  desires  to  establish  business 
connections  with  San  Francisco  firms 
interested  in  purchasing  railroad  ties 
for  export  trade. 

10308 — Georgetown  Demerara,  Brit- 
ish Guiana.  Producer  of  hewn  green- 
heart  logs  from  about  10-in.xlO-in.  to 
23-in.x23-in.  up  to  60  ft.  long,  wishes 
to  get  in  touch  with  a  San  Francisco 
hardwood  broker,  agent,  or  merchant, 
who  w'uld  be  interested  in  handling 
this    business, 

10310— Vancouver,  B.  C.  Established 
manufacturers'  agent  is  desirous  of 
obtaining  some  good  American  furni- 
ture lines  for  his  territory.  Wishes  to 
get  in  touch  with  San  Francisco  furni- 
ture manufacturers. 

10317  —  Eichriede.  (Hanover)  Ger- 
many. One  of  the  largest  manufactur- 
ers in  Europe  of  asbestos  cement  shin- 
gles for  roofing  and  wall  purposes, 
desires  to  get  in  touch  with  San  Fran- 
cisco buyers  of  this  material. 

10318 — ^Paris,  France.  ManutVicturei* 
of  furniture,  formerly  established  in 
San  F'ranclsco,  now  acting  as  traveling 
buyer  in  Europe  for  the  account  of 
several  decorators,  is  interested  in  pur- 
chasing furniture  for  San  Francisco 
firms  on  a  small  commission  basis. 

D-2108 — Detroit,  Mich.  Large  manu- 
facturers of  material  handling  equip- 
ment, electric  and  hand  cranes,  electric 
and  air  hoists  and  foundry  equipment 
desire  to  appoint  a  suitable  San  Fran- 
o'sci  individual  or  concern  to  represent 
them  in  the  sale  and  distribution  of 
tliPir  products  in  this  territory. 

D-2109 — Erie,  Pa.  Manufacturers  of 
a  full  line  of  alternating  and  direct 
current  motors,  motor-generator  sets, 
generators,  synchronous  motors,  elec- 
tric arc  welding  equipment  and  Uni- 
versal mctors;  (practically  all  power 
requirements  in  all  clashes  of  manufac- 
turing industries,  office  buildings,  ho- 
tels and  theaters  can  be  taken  care  of). 
desire  to  appoint  a  suitable  sales  agent 
in  San  Francisco  to  handle  their  line. 
D-2110 — Philadelphia,  Pa.  Manufac- 
turers of  steady  selling  equipment  for 
industrial  plants  wish  to  appoint  one 
or  more  suitable  representatives  in  this 
territory  Are  interested  only  in  those 
who  are  selling  to   industrial  plants. 

r)-2113 — San  Francisco,  Cal.  Consult- 
ing electrical  and  mechanical  engineer, 
with  an  established  office  in  the  heart 
of  San  Francisco,  wishes  to  represent 
Eastern  or  local  manufacturers  of  elec- 
trical and  mechanical  equipment.  He  is 
able  to  design  and  superintend  installa- 
tions. _ 

13-2115— Santa  Crtiz.  Cal.  Party  hav- 
ing sand  deposit  (both  fine  and  coarse) 
directly  on  main  line  of  railroad,  load- 
ing conditions  and  freight  rate  very 
favorable.  Will  consider  handling  on 
royalty  or  other  basis. 
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NOTICE    TO    CONTRACTORS 


Chester  Rowell  and  John   Muir   Schools 
FreMno,    Calif. 


Pursuant  to  an  order  of  the  Board 
of  Education  of  the  City  of  Fresno 
School  District,  of  the  County  of  Fres- 
no, duly  made  and  entered  in  Its 
minutes  on  the  20th  day  of  May,  1926, 
public  notice  is  hereby  given  that  the 
said  board  will  receive  up  to  5  o'clock 
P.  M,  on  the  3rd  day  of  June,  1»2«, 
at  the  office  of  the  said  board  in  the 
Havs'thorne  Building  at  2425  Fresno  St., 
Fresno,  California,  sealed  proposals  for 
the  furnishing  of  labor  and  materials 
for  the  construction  of  certain  addi- 
tions   to    the    following    schools,    to-wit: 

1 — Additions  to  the  Chester  Rowell 
School  in  the  City  of  Fresno  School 
District,  as  prepared  by  R.  B.  Hotch- 
kin,  Architect,  Rowell  Bldg.,  Fresno, 
Calif.  „    . 

2 — Blackboards  for  the  John  Muir 
School  Addition  of  the  City  of  Fresno 
School  District  as  prepared  by  Chas. 
E.  Butner,  Architect,  Cory  Bldg., 
Fresno,   Calif. 

Bids  will  be  received  for  each  of 
said  improvements  as  a  whole  or  for 
certain  segregated  items  of  each  im- 
provement. Reference  is  hereby  made 
to  General  Information  to  Bidders  on 
Building  Form  No.  6  for  further  par- 
ticulars  regarding   all   bids. 

Plans  and  specifications  together 
with  said  forms  for  submitting  all  bids 
and  further  details  may  be  obtained 
Prom  undersigned  Secretary  of  said 
Board  of  Education  at  the  office  of 
said    Board    above    designated. 

A  bidder's  surety  bond  or  certified 
check  equal  to  at  least  10  per  cent  of 
the  amount  of  bid  submitted  must  ac- 
company all  proposals. 

The  Board  of  Education  of  said 
school  district  reserves  the  right  to 
reject  any  and  all  bids. 

By  Order  Board  of  Education,  City 
of  Fresno  School  District, 

L.  L.  SMITH,  Secretary. 


NOTICE   TO    CONTRACTORS 


(Giidley    Legion    Memorial    Buildins) 

Notice  is  hereby  given  by  the  Board 
of  Supervisors  of  Butte  County,  Cali- 
fornia, that  sealed  bids  will  be  re- 
ceived by  the  Clerk  of  the  said  Board, 
at  his  office  in  the  Butte  County  Court 
House,  In  the  City  of  Oroville,  Califor- 
nia, up  to  Friday,  June  11,  1»2«,  at 
l'.:W  o'clock  P.  M.,  for  the  erection  of 
a  Memorial  Building,  to  be  built  in 
the  City  of  Gridley,  California,  accorl- 
ing  to  Plans  and  Specifications  prepar- 
ed for  the  same  by  George  C.  Sellon  & 
Company,  Architects,  Sacramento,  Cali- 
fornia. All  bidders  will  bid  on  the 
work  as  follows:  General  Construction 
as  a  whole,  and  not  segregated.  Plans 
and  Specifications  can  be  seen  during 
office  hours  at  the  office  of  aforesaid 
Clerk  of  the  Board  of  Supervisors,  an.i 
also  may  be  obtained  from  the  office 
of  the  Architects,  at  1415  California 
State  Life  Building,  Sacramento,  Cali- 
fornia. A  cash  deposit  of  $25  will  be 
required  from  all  prospective  bidders, 
on  all  copies  of  plans  and  specifica- 
tions loaned  out,  as  a  guarantee  of  the 
return  of  the  same.  All  bids  will  be 
presented  on  blank  forms  which  may 
be  piocured  from  the  office  of  the  Ar- 
chitects. Each  bid  must  be  accompanied 
with  a  certified  check  on  some  respon- 
sible California  Bank,  for  a  sum  not 
less  than  ten  per  cej;it  of  the  amount 
of  the  bid,  made  payable  to  the  Chair- 
man of  the  Board  of  Stipervisors  of 
Butte  County,  as  a  guarantee  of  good 
faith,  that  the  party  to  whom  the 
contract  may  be  awarded  will,  within 
ten  days  after  the  award  is  made,  enter 
Into  the  necessary  agreement  and  fui- 


A  call  for  bids  publiahed  in 
thla  section  IndlcHtei  that  bid? 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  la  assured 
through  BUILDING  AND  ENQT- 
NEERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  to  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hljrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section 


nish  the  necessary  Surety  Bonds,  for 
the  faithful  performance  of  the  work 
aforesaid,  and  in  case  the  bidder  to 
whom  the  contract  is  awarded,  fails 
or  refuses  to  enter  into  the  aforesaid 
agreement  or  to  furnish  said  bonds, 
said  check  will  be  forfeited  to  tht 
said  County  of  Butte,  in  the  manner 
provided  by  law.  The  Board  of  Su- 
pervisors will  not  accept  a  Bidder's 
Bond  in  lieu  of  a  certified  checK. 
Each  bid  must  be  enclosed  in  a  sealed 
envelope  and  addressed  to  the  Cler!: 
of  the  Board  of  Supervisors  of  Butte 
County,  Californife,  and  endoreed 
^Proposal  for  Building  Memorial 
Building,  Gridley."  The  Board  of  Su- 
pervisors expressly  reserves  the  right 
to  reject  any  or  all  bids  and  to  waive 
any   informality   in   any   bid   received. 

By  order  of  the  Board  of  Supervisors, 
Butte  County,  California. 

C.   F.   BELDING,   Clerk. 
By   B.   L.   McCOY,    Deputy   Clerk. 

•-■ 

Alay  21,   1926 
NOTICE   TO    CONTRACTORS 


West    Side    Union    High    School    District 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  open- 
ed by  the  Board  of  Trustees  of  th" 
West  Side  Union  High  School  District, 
Santa  Clara  County,  State  of  Califor- 
nia, in  the  i)resent  High  School  Build- 
ing, near  Sunnyvale,  California,  at  7:;J0 
P.   M..   the  3rd  day   of  Jane,   102<t. 

Separate  bids  will  be  received  on 
the    following: 

One    well    and   equipment. 

Moving  the  present  High  School 
building. 

Construction    of  a   gymnasium. 

Plans  and  specifications  for  the  well 
may  be  had  from  Mr.  Henry  G.  Stell- 
ing,    Sunnyvale,    California. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
or  Ray  Bldg.,  1924  Broadway,  Oaklan<i, 
California,  or  at  the  office  of  the  Clerk 
of    the    Board    in    Sunnyvale,    California. 

.'Ml  bids  should  be  presented  on  bid 
forms  furnished  by  the  architect. 
E.ach  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  per  cent  (5%)  of  the  amount  bid, 
made    payable      to      President      of      the 


QUANTITY    SURVEYOR 

\':(Iua1ion   Engineer 
ARTHUR     RRIDDLE 

(il»:t    Mission    Street,    at    Third    St. 
San    Franrsico,    Calif. 

Telephone    Douglas    S-l-H-;! 

ACCREDITED  APPRAISER 


Board  of  Trustees  of  the  West  Sidt? 
Union  High  School  District  for  th^- 
purpose   stated   in  specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Clerk  of  th.; 
Board   of  'I'rustees,   and   endorsed: 

"Proposal  for  the  New  High  School 
Building." 

The  Board  reserves  the  right  to  re- 
ject any   and  all   bids. 

(Signed)  LEO    H.    VISHOOT, 

Clerk,   West  Side  Union   High  School. 

• 

NOTICE    TO    CONTRACTORS 


(I.,ncoln    School — Oakland) 


OFFICE     OF      THE     SECRETARY     OF 

THE     BOARD     OF     EDUCATION     OF 

THE    CITY    OF    OAKLAND. 

NOTICE  IS  HEREBY  GIVEN  thai 
the  Board  of  Education  of  the  City 
of  Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board, 
Room  ■^11,  City  Hall,  Oakland,  Cali- 
fornia, until  Thursday,  the  3rd  day  of 
June,  itisa,  at  4:15  P.  M.,  at  which 
time  said  bids  will  be  opened  for  th-; 
erection  and  completion  of  the  Lincoln 
School  Building,  of  the  Oakland  S'chool 
District,  to  be  erected  on  the  West 
side  of  Jackson  Street  between  Tenth 
and  Eleventh  Streets.  These  bids  shall 
be  presented  in  accordance  with  the 
plans  and  specifications  for  said  build- 
ing on  rile  in  the  office  of  the  Secretarv 
of  the  Board  of  Education,  City  Hall, 
and  in  the  office  of  the  Superintendent 
of  Buildings,  337  17th  Street,  Oakland, 
California. 

Separate  bids  will  be  received  for: 

(1)  General    Work. 

(2)  Awning  Type  Window  Fixtures 
and   Hardware. 

(3)  Slate    Blackboards. 

(4)  Electrical   Work. 

On  a  deposit  of  Twenty-five  (125.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent cf  Buildings  at  his  office  herein- 
before mentioned,  and  General  Con- 
tract Plans  shall  be  returned  within 
ten  (10)  days  and  all  other  plans  shall 
te  returned  within  five  (5)  days  after 
securing  same,  to  the  Superintendeiit 
of  Buildings.  If  the  plans  and  speci- 
fications are  not  returned  within  said 
time,  or  if  mutilated,  the  said  deposit 
shall  be  retained  by  the  said  School 
District  as  agreed  and  liqudated  dam- 
ages   for    said    mutilation    or    detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superin- 
tendent of  Buildings,  and  be  signed 
by  the  bidder  and  accompanied  by  a 
certified,  check,  certified  to  by  som'-» 
responsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  li- 
quidated damages  should  the  party  cr 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performane*' 
of  the  contract,  or  any  bond  required 
by  law.  The  amount  of  said  checli 
shall  not  be  less  than  ten  (10%)  per 
cent  of  the  amount  bid,  provided,  how- 
ever, that  in  no  case  shall  said  check 
be  required  to  be  in  excess  of  Five 
Thousand  ($5000.00)  Dollars.  Eac.i 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained  from 
the    Superintendent    of   Buildings. 

Bids  will  be  opened  by  the  Board  ol 
said  District  on  Thursday,  the  3rd  day 
of  June,  1926.  at  4:15  P.  M.,  in  the  City 
Hall  in  said  City  of  Oakland. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items  of  such  bids. 

JOHN   W.   EDGEMOND. 
Secretary    of    the    Board    of    Education 
of   Oakland,    California. 
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BtTlLDING    ANt)    ENGINEERING    NEWS 


Saturday,   May  29,   192^ 


XOTKK    TO    COIVTHACTORS 


(HeutiiiK    ""d    VentllJitiiig — Alameda) 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of  Ala- 
meda, and  of  the  Alameda  High  School 
District  of  Alameda  County,  State  of 
California,  hereby  calls  for  sealed  pro- 
posals to  be  delivered  to  the  Secretary 
of  said  Board.  Room  9,  City  Hall,  Ala- 
meda, California,  until  8:00  o'clock  p. 
III.,  Tiiesrtay,  the  8th  day  of  June,  1926, 
at  which  time  and  place  said  bids  will 
be  opened,  for  all  the  labor  and  ma- 
terial necessary  for  heating  and  venti- 
lating the  old  Alameda  High  School 
building,  located  on  the  corner  of  Cen- 
tral avenue  and  Walnut  street,  Ala- 
meda,   California. 

These  bids  shall  be  presented  in  ac- 
cordance with  the  plans  and  specifica- 
tions on  file  in  the  office  of  the  Sec- 
retary of  said  Board,  Room  9,  City 
Hall,    Alameda,    California. 

Proposals  and  affidavits  must  be 
made  upon  forms  obtainable  in  the 
office  of  the  Secretary  of  the  Board  of 
Education,  and  bids  must  be  made 
without    erasure    or    alteration. 

Bids  must  be  accompanied  by  a  cer- 
tified check,  certified  to  by  some  re- 
sponsible bank,  or  banker,  and  made 
payable  to  the  Secretary,  Alameda 
Board  of  Education,  to  be  retained  by 
said  Board  as  agreed  and  liquidated 
damages  should  the  party  or  parties 
to  whom  the  contract  is  awarded  fail 
to  enter  into  the  contract  after  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any  bond  required  by  law. 
Only  surety  bonds  will  be  accepted  by 
the  Board.  Said  check  shall  be  for  at 
least  ten  (10%)  per  cent  of  the  total 
amount  of   bid. 

The  Board  reserves  the  right  to  re- 
ject-any and  all  bids,  or  any  or  all 
items   of   such  bids. 

WM.   G.   PADEN, 

Secretary,  Alameda  Board  of  Educa- 
tion, and  Clerk,  Alameda  High  School 
District,    Alameda,   California. 


XOTICE   TO    CONTRACTORS 
State    Board    o£    Harbor    Conunissioners 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferrv  House,  San  Francisco,  Cali- 
fornia,  ivfay   26,   1926. 

Sealed  proposals  or  bids  will  be  re- 
ceived- at  this  office  at  or  prior  to  2 
^'clock  P.  M.,  Thursday,  June  10,  192C, 
for  furnishing  necessary  materials, 
labor  and  equipment  for  dredging 
Islais  Creek  Channel  from  Kentucky 
Street  to  the  Pierhead  Line,  on  the 
waterfront  of  the  City  and  County  of 
San  Francisco,  in  accordance  with 
plans  and  specifications  approved  by 
the  Board  April  15,  ]926,  and  on  file  in 
this  office,  to  which  special  reference 
is   hereby   made. 

The  work  to  be  done  under  these 
specifications  consist  in  furnishing  all 
necessary  materials,  labor  and  equip- 
ment for  dredging  Islais  Creole  Chan- 
nel from  Kentucky  Street  to  the  Pier- 
head Line  and  constructing  and  main- 
taining timber  bulkhead  to  retain  the 
fill. 

The  materials  to  be  used  in  the  con- 
struction of  the  timber  bulkhead  shall 
consist  of  Douglas  Fir  lumber,  bolts, 
spikes,  etc. 

The  approximate  amount  of  material 
to   be  dredged   is  642,500  cu.  yds. 

No  bid  will  1)6  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  e(iual  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and  the 
contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  reciuired  with- 
in six  (6j  (lays  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
li(iuidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary,  at 
the"  office  of  the  Secretary,  Room  No. 
17,  Union  Depot  and  Ferry  House  at  or 
prior      to  2   o'clock   P.   M.,   on  Thursday, 


June   10,   1926,  at  which   time  and  place 
the   bids   will   be   publicly   opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best   interests   of  the   State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposic- 
ing  $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Dredg- 
ing Islais  Creek  Channel." 

WM.    A.     SHERMAN, 
M.    F.    COCHRANE, 
JOHN    B.    SANFORD, 
Board   of   State   Harbor   Commissioners. 
FRANK    G.    WHITE, 

Chief    Engineer. 
J.   L.   PHELPS,    Secretary, 
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INOTICE   TO    COXTR-4-CTORS 
STRLCTIRAL,    STEEL,    AVORK 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
o'clock  P.  M.,  June  22nd,  1926,  said  bids 
then  and  tiiere  to  be  publicly  opened 
and  read,  for  furnishing  all  plant,  ma- 
terials, and  labor  required  for  Struc- 
tural Steel  Work,  Repair  and  Comple- 
tion of  State  Armory,  Exposition  Park, 
Los  Angeles,  California,  in  accordance 
with  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  Division  of  Archi- 
tecture, State  Department  of  Public 
Works,  Forum  Building,  Sacramento, 
California.  Plans  and  specifications 
will  be  on  file,  open  to  inspection,  at 
the  Los  Angeles  office  of  the  Division 
of  Architecture,  1025  Sun  Finance 
Building. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works",  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must   be   enclosed  with  each  bid. 

A  deposit  of  twenty-five  (25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return  of 
the  plans  and  specifications  to  the  Di- 
vision of  Architecture  at  Sacramento, 
Lalifornia,   in  good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo.  B. 
McDougall,  State  Architect,  Chief,  Di- 
vision of  Architecture,  Forum  Building, 
Sacramento,  California,  and  plainly 
marked  on  the  envelope:  "Proposal  for 
Structural  Steel  Work,  State  Armory, 
Los   Angeles,   California". 

STATE    DEPARTMENT   OF   PUBLIC 

WORKS 
DIVISION    OF   ARCHITECTURE 
GEO.  B.  McDOUGALU 

State   Architect. 
W.   F.  McCLURE, 

Director  of  Public  Works. 

May   28-June    4-11-18 


May    25,    1926 
.ST.\TE   OF   CALIFORNIA 


CALIFORNIA   HIGHWAY  COMMISSION 
NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  tile  office  of  the  California 
}|i^h\vay  <'«»ininl.-»sion.  't\'t  Koruni 
BuildiiiK'.  Sacramento,  (al..  until  2 
o'clock  I*.  M.  on  June  21,  192«,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with'  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as   follows: 

Santa  Barliara  County,  a  reinforced 
concrete  girder  bri<lge  across  San  Jose 
Creek  Vk  mile  south  of  Goleta  (V-S.B.- 
2-K)  'consisting  of  three  30-foot  spans 
on  concrete  bents  and  grading  and 
paving  approaches  with  Portland  ce- 
ment   coiicrett  . 

Yolo  County,  between  West  Sacra- 
mento and  the  M  Street  Bridge  (X-Yol 
-6-C)  about  fifty-five  hundredths  (0.55) 
miles  in  length  to  be  paved  with  Port- 
land   cement    concrete. 


(I.    S.   Coast   Guard — Pt.   Reyes,   Calif.) 


SEALED  BIDS  in  Triplicate  will  be 
received  at  Coast  Guard  Headquarter.-;, 
Darby  Bldg.,  AVashington,  D.  C.  until 
2  P.  M.,  June  23,  lOSlJ.  and  then  publicly 
opened,  for  the  construction  of  a  sta- 
tion building,  launchway,  dwelling,  and 
accessories,  at  Point  Reyes  (joast 
Guard  Station,  Point  Reyes,  California. 
Bid  forms,  specifications,  drawings,  and 
other  information  will  be  furnished 
upon  application  to  Superintendent, 
12th  District,  U.  S.  Coast  Guard,  San 
Francisco,  California;  Field  Assistant 
Andre  Fourchy,  C.  &  R.,  U.  S.  Coast 
Guard,  Custom  House  Building,  San 
Francisco.  California;  Superintendent, 
L3th  District,  U.  S.  Coast  Guard,  Port- 
land, Oregon,  or  to  U.  S.  Coast  Guard 
Headquarters,  Washington,  D.  C.  Bids 
should  be  inclosed  in  sealed  envelojie 
and  marked  "Bids  for  station  build- 
ing, etc..  Point  Reyes  Coast  Guard 
Station,  to  be  opened  2  P.  M.,  June  23, 
1926,"  addressed  to  the  Commandant. 
['.  S.  Coast  Guard,  Darby  Building, 
Washington,  D.  C. 

F.   C.  BILLARD, 
Rear    Admiral,    Commandan". 


NOTICE   TO    CONTRACTORS 


(Clareniont    School    Annex — Oakland) 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF 
THR    CITY    OF   OAKLAND. 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of  Oak- 
land and  of  the  Oakland  School 
district  of  Alameda  County,  hereby 
lalls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board. 
Hoom  211,  City  Hall.  Oakland,  Cali- 
tornia,  until  Tuesday,  the  Sth  day  of 
.luiie.  192«,  at  9:45  A.  M.,  at  which 
time  said  bids  will  be  opened  for  the 
•rection  and  completion  of  the  Clare- 
month  School  Annex  Building,  of  th-i 
t)akland  School  District,  to  be  erected 
on  the  southeast  corner  of  Chabot 
Itoad  and  Patton  Street.  These  bids 
sliall  be  presented  in  accordance  with 
the  plans  and  specifications  for  said 
building  on  file  in  the  office  of  the  Sec- 
retary of  the  Board  of  Education,  City 
Hall, "and  in  the  office  of  the  Superin- 
tendent of  Buildings,  337  17th  Street, 
Oakland,   California. 

.Sepaiate  bids   will   be  received  for: 

(1)   General   Work. 


Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tionij  may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
olfice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are 
located  at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo, 
I'resn^,  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  charcater  and  quantity  of 
w-rk  to  be  done,  with  a  representative 
ot  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  mi.de  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the    Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  blank  form  furnished  by  the 
commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Comrhission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY   M.   TOY, 

LOUIS    EVERDING, 

N.    T.    EDWARDS, 

California    Highway    Commission. 

R.  M.  MORTON, 

State    Highway    Engineer. 

W.   F.  MIXON,   Secretary. 
Dated:    May    24,    1926. 

(May  28,  June  4-11-18) 


NOTICE   TO    CONTRACTORS 


Saturday,-  May    29,    1926 


BtriLDlNG    AND    ENGINEERING    NEWS 


(L')    Anwning   Type   Window   Fixtures 
and   Hardware. 

(3)    Hlate  Blackboards. 
On    a    depcsit   of   Twenty-five    ($25.00) 
Dollar.s,    complete    sets     of     plans     and 
speciflcations   may   be   had   by   any   bid- 
der   on    application    to    the    Superinten- 
dent  of   Buildlng-s   at    his    office   herein- 
l)efoie     mentioned,     and     General     Con- 
tract  Plans   shall    bo      returned      withi;) 
fifteen    (15)    days,    and    all    other    plans 
shall   be   returned  within   ten    (10)   days 
after    securing    same,    to    the    Superin- 
tendent of  Building's.     If  the  plans  and 
specifications    are    not    returned    within 
■said    time,    or    If      mutilated,      the      said 
deposit    shall    be    retained    by    the    said 
School     District    as    agreed    and    liqui- 
■dated    damages    for    said    mutilation    or 
■detention. 

Bids  must  be  made  on  proposals  ob- 
"taiTied  at  tte  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accomi^anied  by  a  cer- 
'tified  check,  certified  to  by  some  re- 
sponsible bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  liiuidat- 
ed  damages  should  the  party  or  parties 
to  whom  the  contract  should  be  award- 
ed fail  to  enter  into  the  contract  after 
the  award,  or  to  give  bonds  reciuired 
for  the  faithful  performance  of  th^ 
contract,  or  any  bond  required  by  law. 
The  amount  of  said  check  shall  not  bt 
less  than  ten  (10%)  per  cent  of  the 
amount  bid,  provided,  however,  that 
in  no  case  shall  said  check  be  required 
to  be  'I  excess  of  Five  Thousand 
($5000.00)  Dollars.  Each  bidder  sha  i 
e.xecutc  the  affidavit  accompanying  the 
proposal  obtained  from  the  Superin- 
tendent of  Buildings. 

Bids  will  be  opened  by  the  Board  r.f 
said  District  on  Tuesday,  the  8th  da-- 
of  June,  1926,  at  9:45  A.  M.,  in  th; 
.Board  Itoom,  211  Second  Floor,  of  said 
•City  Hall,  in  said  City  of  Oakland.  Th  i 
.Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  sucJi 
bids. 

JOHN    W.    EDGEMOND, 
Secretary    of    the    Board    of    Education 
of   Oakland.    California. 


.\OTICE    TO    CONTKACTOUS 


(Koad— Modoc     Comity) 


Sealed  proposals  will  be  received  at 
the  office  of  the  Clerk  of  the  Board  of 
Supervisors,  of  Modoc  County,  in  th.; 
County  Court  House,  at  Alturas,  Cali- 
fornia, uiiti'l  10  A.  M.,  on  .Monday,  June 
•^l»t,  192<(,  at  which  time  they  will  be 
publicly  opened  and  read,  for  con- 
struction in  accordance  with  the 
specifications,  plana,  and  profiles 
therefor,  to  which  special  reference  is 
liereby  made,  of  a  proposed  road  in 
Modoc   County,   described   as    follows: 

Beginning  at  Surprise  Station  on  tlie 
N.  C.  &  O.  l{.  a.  appro.ximately  8  miles 
north  of  Alturas,  Salifornia,  at  Engi- 
reer's  Station  428  plus  25  and  extend- 
ing. Northerly  approximately  parallel 
to  the  N.  C.  &  O.  R.  R.  and  ending  at 
lOngincer's  Station  624  plus  00,  a  dis- 
tance  of   3.7   miles. 

ENGlNEElfS    ESTIMATE 
ITEM    1.      45,820   cu.    yds.    Excavation 
unclassifled. 

ITICM  2.  415  cu.  yds.  Structure  Ex- 
'  uvation    without    classification. 

ITEM  3.  770  lineal  feet  12  inch  Cor- 
rugated   Metal   Pipe    in    place. 

ITEM  4.  360  lineal  feel  18  inch  Cor- 
rugated  Metal   Pipe   in   place. 

ITEM  5.  258  lineal  feel  24  inch  '"oi- 
rugaled   Metal   IMpe    in   place. 

ITEM    6.      44,05u    St.     ids.    Overhaul. 
ITEM    7.      218    cu.    yds.    Portland    ce- 
ment   Concrete.    Class    "A"    (Culverts). 
,     ITEM    8.         20,100       lbs.       lieinforcinu 
Steel. 

Modoc  County  will  furnish  Corru- 
gated Metal  Pipe  for  use  under  above 
mentioned  estimate. 

■'The  foregoing  quantities  are  ap- 
pro.^imate  only"  being  given  as  a  basis 
for  the  comparison  of  bids,  and  the 
Board  of  Supervisors  does  not  express- 
ly or  by  implication  agree  that  the 
actual  amount  of  vvorit  wiil  corresponu 
therewith,  but  reserves  tlie  right  to 
increase  or  decrease  the  amount  of  any 
class  or  portion  of  the  work  as  may  be 
deemed  necessary  or  expedient  to  said 
Board. 


All  bids  are  to  be  compared  on  the 
basis  of  the  Engineer's  estimate  of  t'-.j 
iiuantities  of  work  to   be  done. 

Specifications,  profiles,  and  plans 
may  be  seen  at  the  office  of  the  Clerk 
of  the  Board  of  Supervisor*  or  at  th^ 
County  Suiveyor's  office  in  tiie  Couit 
House,  at  Alturas,  California,  the  of- 
fice of  the  California  Highway  Com- 
mission, fi'Drum  Building,  Sacramento, 
California,  aiiu  the  Division  Office  ol 
the  Stale  Highway  Commission  at 
iicdding,   California. 

No  bid  will  be  received  unless  it  n 
maae  on  u  blank  form  furnished  by 
tlie  Jioard  of  Supervisors.  Such  blaiiK 
forms  may  be  outaineu  at  any  of  In.- 
above  ineiuioned  placts.  Ao  bid  will 
be  considered  unless  made  on  all  item, 
1    to  8   inclusive. 

If  necessary,  a  representative  of 
Modoc  County  will  be  available  to  ac- 
company piospective  biaders  tor  an  in- 
spection of  the  work  herein  contem- 
plated. 

ii<ach  bid  is  to  be  presented  under 
sealed  Cover,  and  shall  be  accompanied 
by  cash  or  certified  cfieck  maae  pa\  - 
auie  to  "Cnairman  Board  of  Super- 
visors '  for  an  amount  equal  to  at  least 
len  per  cent  of  the  amount  of  said  bid, 
anu  no  bid  shall  be  considereU  unless 
bUcn    casii    or    cneck    is    enclosed    inere- 

Wllll. 

If  bid  be  mailed  or  otherwise  pre- 
senteu  berore  time  set  for  opening 
bids,  it  snail  be  enclosed  m  a  separat-,- 
ueaiea  envelope  endorsed  "Proposal  for 
constructing  I'ortion  oi.'  County  ito  id 
between  Auuias  and  New  Pine  Creek, 
111  i\J.oUoc  County" 

'the  contract  shall  be  awarded,  ii 
awurdea  at  all,  at  the  Chambers  of 
me  lioard  of  Supervisors,  in  the  County 
Court  House  at  Auuras,  Calil.,ai  10  a. 
M.,  on  Avionaay,  June  2ist,  1926,  to  the 
lowest  responsible  bidder;  provided,  the 
nght  is  reserved  to  the  Board  of  Su- 
pervisors lo  reject  any  and  all  bids,  if 
in  their  judgment  such  action  is  war- 
ranted for  the  best  interests  of  Modoc 
county. 

'ine  successful  bidder  to  whom  the 
contiacL  )s  awardeu  must  e.xecuie  int 
contract  ana  furnish  necessary  bonas 
as  iiereinaiter  required  within  10  days 
'  i-om  the  uate  oi  mailing  notification 
J  tne  Bidder  tliat  he  has  been  award- 
Li  the  contract  ana  contract  is  ready 
ur  e.\ecuLion,  and  upon  his  failure  to 
CO  so  his  rignis  in  the  matter  shall 
•erminaie,  and  the  casn  or  check  ac- 
companying n.s  Old  shall  be  forfeited. 
K,a.a  notice  siiall  be  mailed  to  him  by 
tlie  CieiK  or  the  Board  of  Supervisors 
^■y  registered  mail,  auaressed  to  him  al 
fiis  auaress  acsignated  in  his  proposal. 
After  satisiactory  bonds  have  been 
furnished,  as  nereinafter  required  an  i 
iiic  contract  lias  been  executed  and 
appiovea,  tne  successful  bidders  pro- 
pvyoea  guaranty  or  deposit  will  be  re- 
turned. 

•AS  soon  as  bids  have  been  compared 
tile  Boaru  ol  Supervisors  shall  re- 
turn tile  proposal  guaranties  "or  de- 
posits accv,nipaiiying  such  of  the  bid.-> 
as  in  Its  juugment  are  not  to  be  con- 
siaered  in  awaiuing  the  contract.  All 
other  propobui  guaranties  or  deposits 
will  be  held  until  the  contract  has  ■ 
been  avvaroed,  alter  wnich  they  will  be 
returned  to  tne  respective  bidde.s 
wiiose  bids  or  proposals  they  accom- 
pany, with  the  exception  of  Die  bidder 
lu   wnoiii  contract  has   been  awarded. 

Suicessiul  biuder  will  be  required 
to  luinish  a  common  law  bond  for  the 
faitiitul  pertormance  oi  tne  contract 
111  tne  sum  ol  one-liaU'  of  tlie  estimat- 
ed aiiiouiu  of  tlie  contract;  and  a  f u) - 
iner  b^nd  m  liie  sum  ot  one-half  of 
tne  estimated  amount  oi  the  contrai;!. 
to  secure  tne  payment  ol  material  and 
laoor  as  requ.ieu  by  an  Act  of  llie 
1-egislaturo  of  the  State  of  California, 
aijproved  iviay  22nd,  1925.  Contratt 
and  bonds  to  be  approved  by  the  Board 
ol     Supervisors. 

L.   S.   SMITH, 
Clerk  of  the  Boar  1. 


.XOTK'E    TO    CO.NTUACTOKS 


CiK.MOUAL,    WORK 
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and  read,  for  furnishing  all  plant,  ma- 
iferial.s,  and  labor  required  for  General 
\Vork.  Kepair  and  completion  of  State 
Armory.  Exposition  Park,  Los  Angeles, 
California  in  accordance  with  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  upon  applica- 
tion to  the  Division  of  Architecture 
.State  Department  of  Public  Works' 
horum  Building,  Sacramento,  Califor- 
nia. Plans  and  specifications  will  be 
on  fi  e,  open  to  inspection,  at  the  Los 
Angeles  office  of  the  Division  of  Ar- 
ciiitecture,  1025  Sun  Finance  Building 
General  Work  includes  all  manner  of 
work  except  the  Structural  Steel  Work 
Cash,  a  bidders  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works  ,  in  the  sum  of  at  least  ten  per 
centum  (10%>  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid 

A  deposit  of  twenty-five  (25.00)  dol- 
lars will  be  required  on  plans  and 
■specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return  of 
ttie  plans  and  specifications  to  the  Di- 
vi.-ion  of  Architecture  at  Sacramento. 
California,  in  good  condition 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo  B 
McDougall.  State  Architect.  Chief  Di- 
vis.on  of  Architecture.  Forum  Building 
Sacramento,  Calfornia,  and  plainly 
marked  on  the  envelope:  "Proposal  for 
General  Wcrk.  State  Armory,  Los  An- 
geles,  California". 

STATE   DEPARTMENT   OF   PUBLIC 
WORKS  ^J^x^iv. 

DIVISION   OF  ARCHITECTURE 
GEO.    B.    McDOUGALL, 

State  Architect. 
W.    F.    McCLURE, 

Director   of   Public    Works. 
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XOTICE    TO    BIDDETRS 


(Pipe    nnd    Fittings — Yreka,    Callt.) 

N'otlce  is  hereby  given  thai  the  Board 
cf  Trustees  of  the  Town  of  Yreka  City 
will  receive  sealed  proposals  for  fur- 
nishing the  following  materials  F  O 
B.   \reka.   California: 

7S0  feet  10  inch  double  riveted  soil- 
proof  pipe  12  gauge  in  thirty  foot 
lengths. 

20  feet  10  inch  double  riveted  soil 
pro-f  pipe  12  gauge  in  twenty  foot 
lengths. 

1  10-inch  to  8  inch  double  riveted 
soU-proof  reducer   12  gauge. 

1  8  inch  double  riveted  soil-proof 
elbow  12  gauge  3S  degrees. 

30   10   inch   Dayt   n  couplings. 

1   8   inch   Dayton  coupling 

6  10  inch  OD  double  strap  saddles 
three-quarter  inch   tap. 

•     ^v.   Vo''P°'"^*'o"     cocks     three-quarter 

inch    (Crane    or   Mueller).  ^u^ner 

Pipe    to    be    used    with    Dayton    coup- 
Bids   will   be  received   up   to  8  o'clock 

p.   ni.   of   June  tird,   192C. 

All  bids  to   be  accompanied  by  certi- 

ned  check  for  5  per  cent  of  the  amount 

Endorse  all  bids  "Bids  for  pipe  and 
fittings  and  address  to  U.  F  Brown 
City   Clerk.    Yreka.   California 

U.    F.   BROWN,   City   Clerk. 


Lealed  bids  will  be  received  bv  Gei'. 
B.  McDougall,  State  Architect,  Chief, 
Division  ot  Architecture,  l^oruni  Build- 
ing, Sacramento.  California,  up  to  2 
o'flock  P.  .M.,  June  :::^nd.  IVM,  said  bids 
then    and    there    to    be    publicly    opened 


Whatever 

Your 

Question 

Be  It  the  pronunci' 

ation  of  vitamin  or  

marquisette  or  soviet,  tfie   spellinB  of  a 
purzbngword-themeanineof  overhead. 
novoca.ne,etc.,this"Supreme  Authority 
WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 
cont^ns  an  accurate.  Rnal  answer.  407.0«Wonls 
1^00  Pi^aMO  Illustrations.  Kegula^andl^; 

etc..  FREE  Poclcet  Maps  if  you  nam^X'^JJ^! 
G.  4  C.  Merriam  Co..  SpringfieM.  Maaa. 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,    May    29,    192$ 


Engineering  News  Section 


BRIDGES 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
As  previously  reported,  bids  will  be 
rec.  until  June  1,  by  State  Highway 
Commission  to  const,  one  rein.  cone, 
girder  bridge  and  three  rein  cone,  box 
culverts  bet.  Boulder  Creek  and  Cali- 
fornia Redwood  Park.  Project  involves 
400  cu.  yds  class  A  and  6  eu.  yds.  class 
E  cement  concrete;  36,600  lbs.  rein, 
steel;  5S0  cu.  yds.  structure  excavation; 
220  cu.  yds.  structure  backfill. 

SACRAMENTO,  Cal.  —  War  Depart- 
ment has  approved  proposed  construc- 
tion of  pioneer  memorial  bridge  ever 
the  Sacramento  river;  would  have  main 
span  of  approx.  600  ft.;  lowest  part  of 
span  over  river  will  be  a  min.  of  100 
ft.  above  high  water.  Preliminary  sur- 
veys were  made  by  County  Engineer 
Chas.  Deterding,  Jr.,  of  Sacramento 
county. 

IMPERIAL  COUNTY,  Cal.— As  previ- 
cusly  reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  until  June  7. 
to  const.  3  timber  bridges  in  Imperial 
County.  Project  involves:  1060  lin.  ft. 
creosoted  Douglas  fir  piles  (12-m.  min. 
butt  dia.);  1540  lin.  ft.  creosoted  Doug- 
las fir  piles  (16-in.  min.  butt  dia) ;  18 
M  ft.  Douglas  fir  timber,  selected  com. 
structural;  3.5  M  ft.  creosoted  Douglas 
fir  timber,  sel.  c;m.  structural;  35  M 
ft  Douglas  fir  timber,  sel.  com.  string- 
ers; 44  M  ft.  Redwood  timber,  extra 
merch.;  28  tons  broken  stone  (bitum. 
macadam  surface);  2.1  tons  asph  road 
oil;  removing  existing  bridge  across 
New  River.  Alternative  item,  14  M  ft.  b. 
m.  Douglas  fir  timber,  sel.  com.  struc. 
(laminated  floors). 

ORANGE  COUNTY,  Cal.— Following 
bids  rec.  May  24,  by  State  Highway 
Commission,  to  const.  rein.  cone, 
girder  bridge  over  Santa  Ana  river,  2 
mi  north  of  Santa  Ana,  consisting  of 
five  54-ft.  and  eight  36-ft.  9-in.  spans 
having  40-ft.  rdwy.  and  two  6-ft.  side- 
walks: ^.  -  .  .  .  ., 
dp  Waard  &  Son,  San  Diego  .  .$  94,945 
Chas.    and    F.    W.    Steffgen,    San 

Diego,    Cal ll'li- 

Ober  Br:s.,  Los  Angeles,  Cal...  9o.?»^ 
Chris.  Thoren,  Los  Angeles  ...  104, oOO 
W  M.  Ledbetter,  Los  Angeles..  106,421 
Lowman  &  Preble,  Santa  Ana..    117,208 

Engineer's  Estimate — $102,817. 

"^  SANTA  BARBARA  COUNTY,  Cal.— 
Until  June  21,  2  P.  M.,  bids  will  be  rec 
by  State  Highway  Commission,  to 
const,  rein.  cone,  girder  bridge  over  San 
Jose  creek,  \  mi.  south  of  Goleta,  con- 
sisting of  three  30-ft.  spans  on  cone, 
bents  and  grading  and  paving  ap- 
proaches with  Port.  cem.  cone.  R.  M. 
Morton,  state  highway  eng.  See  call 
for  bids  under  official  proposal  section 
in  this  Issue. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  14,  11  A.  M.,  bids  will  b<; 
rec.  by  Eugene  Graham,  county  clerl:, 
to  clean,  paint  and  refloor  Fine  Road 
Bridge;  est.  cost,  $3700.  Spec,  obtain- 
able from  County  Surveyor  F.  E.  Quail. 

LOS  ANGELES,  Cal— E.  G.  Perhani, 
4711  Willowbrook,  awarded  cont.  by 
county  May  24,  at  $23,000  for  wooden 
truss  bridge  on  Slauson  Ave.,  over  Los 
Angele.s    River. 

DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal.  —  Applieatioi 
has  been  made  to  U.  S.  Engineer  Office 
by  Harbor  Eng.,  City  of  Los  Angeles, 
for  permission  to  dredge  to  depth  oi 
14  ft.  at  mean  lower  low  water  area 
lying  bet.  the  north  and  south  chan- 
nels of  East  Basin,  Los  Angeles  Har- 
bor. 


SAN  FRANCISCO — Until  June  4,  :i 
A.  M.,  under  Order  No.  6933,  bids  will 
be  received  by  U.  S.  Engineer  Office,  85 
2nd  St.,  for  hire  and  operation  of 
dredging  plant  in  Sacramento  and  San 
Joaquin  rivers  and  tributaries.  Spec, 
and  further  information  obtainable 
frcm   above   office. 


SAN  FRANCISCO— Until  June  10,  2 
P.  M.,  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  dredge  Islais  Creek  Channel  from 
Kentucky  St  to  Pierhead  line  and 
const,  of  timber  bulkhead  to  retain 
fill.  Flank  G.  White,  chief  engineer, 
Ferry  Bldg.,  San  Francisco.  See  call 
for  bids  under  official  proposal  section 
in   tills   issue. 


IRRIGATION  PROJECTS 


HANFORD,  Kings  Co.,  Cal.— Until 
June  15,  1  P.  M.,  bids  will  be  rec.  by  R. 
M.  Cushman,  Secty.,  Riverdale  Irriga- 
tion District,  Laguna  Irrigation  Dis- 
trict, et  al.  Room  22-26  Wealth  Center 
Bldg.,  Hanford,  to  const,  rein.  cone, 
weirs  at  heads  of  two  channels  on 
Kings  river,  involv.  approx.  214  cu.  yds. 
rein.  cone,  with  necessary  ex<;avation, 
back-fill,  flash  boards,  etc.  Spec, 
obtainable  from  office  of  Secty.,  or 
from  C.  L.  Kaupke,  Cory  Bldg.,  Fresn  >. 
of  Max  W.  Enderlein,  Brix  Bldg.,  Fres- 
no,  on   deposit   of  $5,   returnable. 


LIGHTING  SYSTEMS 


POMONA,  Cal.— Until  12  M.  June  8, 
bids  will  be  rec.  for  ornam.  lights  in 
Huntington  Dr.,  involv.  28  King  type 
c.  i.  posts,  single  light;  1911  act.  F.  C. 
Frcehde,  city  engr.  T.  R.  Trotter,  city 
clerk. 


SANTA  MARIA,  Cal.— City  trustees 
start  proceedings  to  install  23  new  st. 
lights. 


LOS  ANGELES,  Cal.— County  plans 
ornam.   lights   in: 

C.  I.  No.  536,  Foothill  Blvd.,  between 
Cooley  PI.  and  North  Ave.,  Altadena; 
est.   contr.    price,    $10,060. 

C.  I.  No.  539,  Albright  Ave.,  between 
Washi^nton  PI.  and  Venice  Blvd.,  Al- 
bright City;  est.   contr.   price   $16,871. 

LOS  ANGELES,  Cal. — Until  10  A.  M., 
June  1,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  ornam.  lights  in  York  Blvd., 
bet.  Aves.  51  &  50;  pressed  steel  posts; 
Redondo  Blvd.,  bet.  La  Brea  Ave.  and 
San    Vicente    Blvd.:    concr.    posts. 


Carbide   Flare   Lights 

OxyAcctyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505  HOWARD  STRKKT 
San    Prnnclaco,   Calif. 

Douslas  6320 


LOS  ANGELES,  Cal. — Bids  will  be 
asked  shortly  by  Board  of  Public  Wks. 
to  install  street  lighting  system  as 
follows:  Temple  St.,  bet.  Park  View 
St.  and  Benton  Way;  pressed  steel 
posts;  June  St.,  Cherokee  Ave.,  Laa 
Palmas  Ave.  and  McCadden  PL,  bet. 
Melrose  and  Rosewood  Aves:  concrete 
posts;  Kensington  Ave.,  bet.  Country 
Club  Dr.  and  Dockweller  St;  concrete 
posts;  Western  Ave.,  bet.  Slauson  and 
Manchester  Aves:  pressed  steel  posts; 
Beverly  Dr.,  bet.  Hillcrest  Dr.  and 
203.96  ft.  so.  of  Monte  Vista  Way:  con- 
crete posts. 

PASADENA,  Cal.  —  Underground 

Constr.  Co.,  2210  Hyperion  St.,  Los  An- 
geles, awarded  cont.  by  city  at  $237G 
tor  ornam.  lights  in  Oakdale  Ave.,  bet. 
Sierra   Bonita   and   Allen    Aves. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M.. 
June  7,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  E  St.,  bet.  India  and 
2nd  St.  (6  blks.);  1911  act.  F.  A. 
Rhodes,   city  engineer. 


PASADENA,  Cal.— City  plans  ornam. 
lights  under  1911  act  in  Washington 
St.,  bet.  Hill  Ave.  and  the  east  boundary 
line  of  city  and  portions  of  other  Sts. 


LOS  ANGELES.  Cal.— Until  10  A.  M., 
June  14,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  underground  conduits  and 
m.  h.  in  Mun.  Imprvt.  Dist.  No.  42. 
Plans  obtainable  from  St.  Lighting 
Engr.,   201   n.  city  hall  annex. 


LOS  ANGELES,  Cal.— John  R.  Davies, 
1957  Santee  St.,  sub.  low  bid  to  county 
at  $16,980  for  ornm.  lights  in  C.  I.  No. 
411,  Montrose  Ave.,  Honolulu  Ave.,  Ver- 
dugo  Blvd.,  etc.,  Involv.  39  pressed 
steel  posts. 

Geo.  W.  Kemper,  P.  O.  Box  126,  Al- 
iiambra.  low  at  $31,998  for  ornam. 
lights  in  C.  I.  No.  520  Melrose  Ave.,  bet. 
Doheny  Dr.  and  so.  city  limits,  etc., 
involv.   81   pressed   steel   posts. 

LODI,  San  Joaquin  Co.,  Cal. — City 
petitioned  to  install  30  electrolier 
standards  in  East  Lockford  and  Stock- 
ton  Sts.     L.  F.   Brazellotti,   city  eng. 


LOS  ANGELES,  Cal.— Awards  by  Bd. 
Pub.  Wks.  for  ornam.  lights  are: 

Columbia  Ave.,  bet.  Second  and 
Sixth  Sts.  to  Elec.  Lighting  Supply  Co., 
214  W.  3rd  St.,  at  $5423;  Dundee  Dr., 
bet.  Commonwealth  Ave.  and  north 
terminus  of  Dundee  Dr.,  to  Elec.  Light- 
ing Supply  Co.,  214  W.  3rd  St.,  at 
$3265;  Hollywood  Blvd.,  bet.  Wilcox 
and  Cherokee  Aves.,  to  Arcadia  Constr. 
Co.,  Arcadia,  at  $9545;  Mines  Ave.,  bet. 
HoUenbeck  Ave.  and  9th  Sts.,  to  L.  A. 
Elec.  Wks.,  1128  S.  Los  Angeles  St.,  at 
$18,530. 


MACHINERY  &  EQUIPMENT 


TOMALES,  Marin  Co.,  Cal.  —  Until 
June  9,  8:15  p.  m.,  bids  will  be  rec.  by 
A.  D.  Hopkins,  clerk,  Tomales  Joint 
Tnion  High  School  District,  to  furnish 
two  35-passenger  school  busses;  (a) 
2  busses  with  chassis  and  bodies,  com- 
plete; (b)  chasses  and  bodies,  separate. 
-Allowance  to  be  made  for  Reo  school 
bus  now  owned  by  dist.  Spec,  obtaln- 
alile  from  A.  E.  Karnes,  principal,  at 
Hiijh  School.  Tomales. 


FRESNO,  Fresno  Co.,  Cal.  —  A.  M. 
Jensen,  city  eng.,  in  1926-27  budget 
seeks  funds  to  finance  purchase  of 
tractor,  truck  and  equipment  for  street 
dept. 

EUREKA,  Humboldt  Co.,  Cal.— City 
will  hold  election  June  14  to  vote  bonds 
of  $100,000,  portion  of  which  will 
finance  purchase  of  motor  busses  for 
city  railway  system.  A.  Walter  Kil- 
dale,   city   clerk. 
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FRESNO,  Fresno  Co.,  Cal.— City  will 
appropriate  $6300  to  purchase  new 
motor  street  sweeper.  A.  M.  Jansen, 
city  engineer. 

MANTECA,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  shortly  in  Veri- 
tas Grammar  School  District  to  vote 
bonds  of  12500  to  finance  purchase  of 
bus  for  transportation   of  pupils. 

TAFT,  Kern  Co.,  Cal. — Until  June  7, 
8  P.  M.  bids  will  be  rec.  by  C.  A.  Page, 
city  clerk,  to  fur.  one  30-h.  p.  cater- 
pillar tractor,  4-cylinder;  4% -bore; 
6%-strolte,  with  3  speed  forward  and 
one  reverse;  first  speed  1  75/100  M.  P. 
H.  Second  speed  2.62  M.  P.  H.  Third 
speed  3  62/100  M.  P.  H.  Reverse  2 
M.  P.  H.  .Allowance  is  to  be  made  for 
second  45  H.  P.  caterpillar  no  longer 
req.  for  use  by  city.  Cert,  check  10% 
payable  to  Pres.  of  Bd.  of  City  Trus- 
tees  req. 

OAKLAND,  Cal. — Pacific  Rolling  Mill 
Co.,  17th  and  Mississippi  Sts.,  San 
Francisco,  at  $1290  subm.  low  bid  to 
East  Bay  Municipal  Utility  District  to 
fur.  one  hand-operated  10-ton  crane. 
Other  bids:  Cyclops  Iron  Works,  $1300; 
BuUotti  Machinery  Co.,  $1776;  Over- 
kamp   Machinery   Co.,    $1926. 


RAILROADS 


SACRAMENTO,  Cal. — Utah  Construc- 
tion Co.,  Phelan  Bldg.,  San  Francisco, 
awarded  cont.  by  Southern  Pacific  Co., 
to  const,  additional  yard  and  drill 
tracks  and  roadbed  bet.  Antelope,  Sac- 
ramento county  and  Rosevllle,  Placer 
county.  Contract  involves  60,000  cu. 
ft.  excavation,  $52.50;  10,000  lin.  ft. 
load   bed,   ?.06   ft. 


EUREKA,  Humboldt  Co.,  Cal.  -- 
Election  will  be  held  June  14  to  vote 
bonds  of  $100,000  to  finance  removal  of 
municipal  rlwy.  tracks  in  Myrtle  Ave., 
J,  Fifth  and  Broadway  S'ts.,  and  com- 
pletion of  main  line  track  in  Califor- 
nia St.,  in  addition  to  purchase  of 
motor  passenger  busses.  A.  Walter 
Kildale,    city   clerk. 

BAKERSTIELD,  Kern  Co.,  Cal. — 
Atchison,  Topeka  and  Santa  Fe  Rail- 
road, according-  to  Homer  Katze,  local 
real  estate  operator,  is  planning  ex- 
penditure of  $80,000,000  in  the  con- 
struction of  an  electric  railway  line 
between  Bakersfield  and  Los  Angeles. 
Offices  of  the  r.  r.  in  Los  Angeles  re- 
fuse to  confirm   the   report. 


FIRE  EQUIPMENT 


BURBANK.  Cal. — City  is  to  purchase 
a  pulmotor  for  use  of  the  fire  depart- 
ment. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  June  7,  8  P.  M.,  bids  will  be  re- 
ceived by  Raymond  Johnson,  city  clerk, 
to  fur.  1000  ft.  2%-in.  and  200  ft.  1%- 
in.  double  jacket  fire  hose  with  Pacific 
Coast  stand,  thread.  Samples  and 
form  of  guarantee  must  be  submitted 
with  bid. 


REDWOOD  CITY,  S'an  Mateo  Co.,  Cal. 
—Fire  Chief  M.  E.  Ryan  recommends 
purchase  of  additional  fire  hose  for 
dept.     Bids  will  be  asked  shortly. 

EMERYVILLE,  Alameda  Co.,  Cal. — 
Until  June  7,  7:30  P.  M.,  bids  will  be  rec. 
by  Wni.  A.  Siebe,  city  clerk,  to  fur.  and 
del.  one  combination  fire  pumping  en- 
gine and  hose  wagon.  Spec,  obtainable 
from  clerk. 


MISCELLANEOUS   SUPPLIES 


REDWOOD  CITY,  »an  Mateo  Co., 
Cal.— Fire  Chief  M.  E.  Ryan  recom- 
mends purchase  of  additional  fire  hose 
for   dept.      Bids    will   be   asked   shortly. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  June  7,  8  P.  M.,  bids  will  be  re- 
ceived by  Raymond  Johnson,  city  clerk, 
to  fur.  1000  ft.  2»^-in.  and  200  ft.  1%- 
in.  double  jacket  fire  hose  with  Pacifi'i 
Coast  stand,  thread.  Samples  xnd 
form  of  guarantee  must  be  submitted 
with  bid. 


SAN  FRANCioCO — Until  June  2,  11 
A.  M.,  under  Order  No.  6930,  bids  will 
be  rec.  by  U.  S.  Engineer  Office,  85  2nd 
St.,  to  fur.  and  del.  Rio  Vista,  Solano 
county,  5  tons  (2000  lbs.  to  ton)  black- 
smith coal. 


liESKRVOIRS  AND  DAMS 


SCHURZ  CANYON,  Nev.— Senate  has 
passed  a  bill  providing  $175,000  for 
constr.  cf  a  dam  at  Schurz  Canyon  on 
the   Walker   Riv.,   Nevada. 


PASADENA,  Cal.  —  Willard  Warne, 
n  ransportation  Bldg.,  Los  Angeles,  sub. 
low  bid  to  city  at  $31,997  to  cons', 
concr.  leservoir  on  Calaveras  St.,  Alta- 
dena.  irivolv.  22,592  cu.  yds.  excav.,  89,- 
778  sq.  ft.  concr.  lining  and  incidentiil 
items. 


PIPE  LINES,  WELLS,  ETC. 


SUNNYVALE.  Santa  Clara  Co.,  Cal.— 
Until  June  3,  7:30  p.  m.,  bids  will  be 
rec.  by  Leo  H.  Vishoot,  West  Side 
Union  High  School  District,  to  drill 
well  and  furnish  equipment.  Cert.  chk. 
5%  req.  with  bid  payable  to  Pres.  of 
Bd.  of  Trustees  of  dist.  Spec,  obtainable 
from    Henry    G.    Stelling,    Sunnyvale. 


SEWAGE  DISPOSAL  PLANTS 


VENTURA,  Cal.— Bids  rec.  by  city 
for  sewer  pump  are:  Fairbanks,  Morse 
&  Co.,  $1080;  A.  T.  Mead  Mche.  Shop. 
Ventura,  $1015.98:  Byron  Jackson  Pump 
Co..    $1085;    Yeoman's    Bros.    Co.,    $1330. 


PASADENA,  Cal.  —  Ruggles-Colo  ^ 
Kngr.  Div.  of  Hardinge  Co.  sub.  only 
bid  to  city  at  $12,500  for  sludge  dry.M- 
for  Kewage  disposal  plant.  Bid  rc- 
Terred   to   city   manager. 


Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GR.WEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  off  Brannan   St. 
Phone  KEARNY  1885  S.\N    FRANCISCO 


CHULA  VISTA,  Cal. — $42,000  sewer 
bond  election  will  be  held  June  19, 
Burns-McDonnell-Smith  Engr.  Corp., 
Rives-Strong  Bldg.,  Los  Angeles,  con- 
sulting engr.  This  issue  is  for  sewage 
disposal  plant  and  outfall,  the  laterals 
and  collection  sys.  to  be  Installed  un- 
der imprvt.  act. 

SANTA  ANA,  Cal. — Burns-McDonnell- 
Smith  Engr.  Co.,  Rives-Strong  Bldg., 
Los  Angeles,  submit  report  to  city 
trustees  relating  to  the  sewage  dis- 
posal proposition,  recommending  that 
an  ocean  outfall  be  employed  in  pref- 
erence to  the  Tmhoff  tank  sys.  The 
ocean  outfall  would  involve  a  screen- 
ing equip..  2800  ft.  extension  of  42-in. 
C.  I.  ocean  pipe-line,  and  pumping 
plant  to  maintain  the  capacity  of  the 
present  outfall  sewer  line  at  high  tide 
periods.  The  est.  costs  compared  are: 
$710,000  for  the  treatment  plant  and 
$379,000  for  the  ocean  disposal.  City 
Engr.  Nat.  H.  Neff  states  that  the 
recommendation  was  based  on  cost 
rather   than    other   considerations. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.  —  Grier  and  Mead, 
480  Chetwood  St.,  Oakland,  at  $1,374,- 
374,  15%  for  extra  work,  awarded  cont. 
by  east  Bay  Municipal  Utility  District 
to  const.  Claremont  tunnel,  3-ml.  In 
length,  through  Alameda-Contra  Costa 
Hills.  MacDonald  and  Kahn,  San  Fran- 
cisco, low  bidders  at  $1,068,140,  allowed 
to  withdraw  bid  claiming  error.  Project 
involves  18,000  lin.  ft.  tunnel  excava- 
tion, 20,200  cu.  yds.  cone,  in  tunnel 
lining,  100  cu.  yds.  earth  excavation 
800  cu  yds.  rock  excavation;  1085  cu. 
yds.  rein.  cone,  exclusive  of  cement  & 
steel;  ';8500  lbs.  structural  steel  in  pave 
107,000  lbs.  rein,  steel;  27,700  bbLs  Port- 
land cement;  doors,  door  frames,  win- 
dows, steel  window  frames  and  other 
wooden  parts  of  house,  lump  sum,  19.5 
sq.  ft.  of  laboratory  roof  in  place;  all 
hollow  tile  in  partitions  and  floor, 
lump  sum;  electric  conduit  system  com- 
plete, lump  sum;  plumbing  fixtures  in 
place,  lump  sum;  206,000  lbs.  steel  pipe 
in  place;  three  54-in.  gate  valves.  In 
place;   4075    lbs.   c.i.    pipe   in   place. 


ARCADE,  Cal.— City  Eng.  G.  B.  Wat- 
.son  to  confer  with  Santa  Fe  Ry.  re- 
garding underground  crossing  on  line 
of  new  highway  thraugh  the  Baldwin 
llanch.  The  road  will  cross  the  railway 
rig■ht-of-^vay    within    the    ranch. 


SAN  DIEGO,  Cal. — San  Diego  Conso- 
lidated Gas  &  Elec.  Co.  granted  per- 
mission by  state  railroad  comm.  to 
issue  ind  sell  $2,500,000  bond  issue, 
proceeds  from  which  will  be  used  to 
finance  additions  and  improvements. 


WATER   WORKS 


YKEKA.  Siskiyou  Co.,  Cal. — Albert 
Voung,  Yreka.  at  $5745  awarded  cont. 
by  city  to  place  new  lining  and  cover 
at  city  water  works  reservoir.  Chas. 
.Noel,  Yreka,  $5819;  Ensele  &  Mills,  Mt. 
Shasta,  $6125  and  Sanders  &  Potter, 
$9121    were   other   bidders. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
R.  W.  Redman,  Fresno,  at  $980. award- 
ed cont.  by  city  to  install  water  pipe 
system  In  Yosemite  Lake  Park.  Other 
bids:  L.  V.  Rice,  Stockton,  $1062; 
Martin  Murphy,  Berkeley,  $1335;  E.  L. 
Gneckow,  Stockton,   $1911. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
June  1,  5  P.  M.,  bids  will  be  rec.  by 
John  Gritfith,  city  supt.  of  public 
works,  to  fur.  9000  lin.  ft.  2-in.  and 
3000  lin.  ft.  3-in.  stand,  black  pipe, 
random  lengths  for  city  water  dept.; 
f.  o.  b.  dock.  Eureka.  Delivery  to  be 
made  60   days  after  award   of  contract. 


SA.VTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
American  Cast  Iron  Pipe  Co..  Balboa 
Hldg.,  San  Francisco,  at  $6,654.60,  sub. 
low  bid  to  city  to  fur.  f.  o.  b.  Santa 
Cruz.  60  days  after  award  of  contract, 
5000  ft.  4-in.  and  5000  ft.  6-in.  class  B 
c.  i.  pipe,  bell  and  spigot  joints;  IS  4-in. 
c.  i.  tees;  6  4-in.  c.  i.  crosses;  pipe  in 
lengths  not   less   than   12  ft. 
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LOS  ANGELES,  Cal.— Until  2  P.  M.. 
June  21,  bids  will  be  rec.  by  county  for 
water  works  imprvts.  in  L.  A.  county 
water  works  dist.  No.  9,  near  Compton, 
as   follows: 

Spec.  742,  steel  tank  at  lot  314  Wil- 
lowbrook  Tr.,  near  Compton:  (1)  struc. 
compl.  with  ellip-bottom  tank  of  100,- 
000  gals,  cap.;  (2)  same,  with  hemis- 
pherical-bottom tank  of  100,000  gals, 
cap. 

Spec.  745,  pump  house,  derrick,  and 
tank   cleaning   bed. 

Spec.  744,  water  distrib.  sys.  compl. 
with  service  conn.,  involv.  (1)  107  1^/4- 
In.  and  365  %-in.  serv.  conn,  and  dis- 
trib. mains  with  C.  I.  pipe  in  12-ft. 
lengths,  lead  joints,  also  same  with 
cem.  joints;  (2)  same,  4  metre  lengths 
C.  I.  main,  lead  joints,  also  same  with 
cem.  joints;  (3)  same,  with  4-in.  C.  I. 
pipe  in  12-ft.  lengths,  and  all  pipe  over 
4-in.  to  be  in  16-ft.  lengths,  lead  joints, 
also   same   with  cem.   joints. 

Spec.  740,  class  "B"  C.  I.  pipe,  12-ft. 
lengths. 

Plans  obtainable  from  Chief  Mecn. 
Engr.,    10th  floor.   Hall   of   Records. 


STOCKTON,  San  Joaquin  Co.,  Cal.^ 
City  will  ask  bids  shortly  to  install 
water  system  on  Municipal  Golf  links; 
est.  cost,  112,000.  W.  B.  Hogan,  city 
eng.     A.  L.  Banks,  city  clerk. 


SANTA  ANA,  Cal.— U.  S.  C.  I.  Pipe 
and  Fdy.  Co.,  Wright  and  Callendar 
Bldg.,  Los  Angeles,  award,  cont.  by 
city  at  $1.1547  ft.  for  8100  ft.  8-ln. 
class  "B"  bell  and  spigot  sand-cast 
pipe,    in    12-ft.    lengths. 

OAKLAND,  Cal. — Western  Pipe  and 
Steel  Co.,  444  Market  St.,  San  Fran- 
cisco at  $14,650  subm.  low  bid  to  East 
Bav  Municipal  Utility  District  to  fur. 
200,000  lbs.  steel  pipe  and  connections 
and  at  $95,000  to  fur.  36-in.,  30-in.  and 
24-in.    gaskets. 

Kennedy  Valve  Mfg.  Co.,  448  10th  St., 
San  Francisco,  at  $866.76  subm.  low 
bid  to  fur.  two  24-in.  gate  valves.  Pel- 
ton  Water  Wheel  Co.,  San  Francisco, 
only   other   bidder  at   $3,400. 

Kennedy  Valve  Mfg.  Co.,  at  $1,865.46, 
low  to  fur.  two  36-in.  gate  valves. 
Other  bids:  Pelton  Water  Wheel  Co., 
$5,334;  Water  Works  Supply  Co., 
$5,687. 

Water  Works  Supply  Co.,  Sharon 
Bldg.,  San  Francisco,  at  $5,470,  subm. 
low  bid  to  fur.  2  check-throttle  valves. 
Pelton  Water  Wheel  Co.,  at  $11,030, 
only  other  bidder. 

Water  Works  Supply  Co.,  low  at 
$1,360,  to  fur.  one  Venturi  meter.  Nor- 
man B.  Livermore,  San  Francisco,  only 
other  bidder,  at  $2,163. 


ORANGE,  Cal. — $125,000  water  bond 
issue  will  be  voted  on  at  special  elec- 
tion May   26.  Cal.  D.  Lester,  city  clerk. 

SANGER,  Fresno  Co.,  Cal. — Chamber 
of  Commerce  has  appointed  committee 
to  investigate  costs  and  plans  for 
proposed  municipal  swimming  pool.  It 
is  planned  to  construct  plunge  costing 
$10,000. 

SANGER,  Fresno  Co.,  Cal.  —  Until 
June  1,  8  p.  m.,  bids  will  be  rec.  by 
Frank  Niles,  city  clerk,  to  fur.  and 
install  electrical  switch  with  auto- 
matic control  for  motor  to  be  installed 
separately  and  for  making  connections 
for  auxiliary  pumping  station  at  s.^'. 
Sth  and  K  Sts.  Spec,  on  file  in  office 
of  clerk. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
June  1,  l)ids  will  be  rec.  by  county  for 
5  30-in.  diam.  needle  type  valves  to  be 
used  in  dams  now  under  constr.;  two 
for  Big  Santa  Anita  Dam;  and  three 
for  Pacoima  Dam.  Spec,  on  file  at  of- 
fice of  county  superv.  Prices  to  be  f.  o. 
b.  Arcadi:i  for  the  two  valves,  and  f.  o. 
b.  San  Fernando  for  the  three.  Copies 
of  spec,  may  lie  obtained  from  flood 
control   engr.,    202    N    Broadway. 

OCEANSIDE,  Cnl. — Bids  have  been 
asked  by  city  for  pump  to  handle  water 
supply  obtained  in  new  well  in  San 
Luis  rtov  Valley.  This  well  has  a  daily 
capacity   of  3,600,iMin   gals. 

SAN  DIEGO.  Cal.— City  appropriates 
$2938  to  purchase  pumps  to  be  installed 
in  San  Diego  Rlv.  to  utiliee  the  river 
sands. 


LOS  ANGELES.  Cal.  —  Grinnell  Co.. 
520  Mateo,  sub.  lew  bid  to  water  and 
power  comm.  for  c.  i.  pipe  under  spec. 
792-A,  as  follows:  16-in  class  "B"  $2.96 
ft.,  16-in.  class  "C"  $3.49  ft.,  12-in.  class 
"C"  $2.22  ft. 


LOS  ANGELES,  Cal.— Crane  Co.,  321 
E.  3rd  St.,  awarded  cont.  l)y  water  an-l 
power  comm.  for  gate  valves  under 
spec.  W-610,  at  (1)  $5.82  ea.,  (2)  $7.90 
ea.,  and   (3)    $8.05  ea. 


PLAYGROUNDS   AND    PARKS 


SALINAS.  Monterey  Co.,  Cal.— Unt'l 
June  7,  bids  will  be  rec.  by  M.  R.  Keef 
city  clerk,  to  construct  (1)  30-stal! 
horse  shed,  complete;  (2)  construrt 
all-metal  fence,  457-ft.  in  length.  7-ft. 
high;  one  double  16-ft.  gate  and  one 
4-ft.  walk  gate.  Cert,  check  10% 
payable    to    city    req. 


SEWERS  &  STREET  WORK 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
June  7,  8  P.  M.  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  grade 
extension  to  Robert  Dollar  Scenic 
Drive  in  Boyd  Park,  involv.  2,600  cu. 
yds.  grading;  30  lin.  ft.  10-in.  and  110 
lin.  ft.  12-in.  galv.  Iron  pipe  culverts. 
Cert,  check  10%  payable  to  Mayor  req. 
Spec,  obtainable  from  city  eng.  on  de- 
posit   of    $5,    leturnable. 


LODI.  San  Joaquin  Co.,  Cal. — Until 
June  7,  8  p.  m.,  (not  June  21,  as  pre- 
viously reported),  bids  will  be  rec.  by 
J.  F.  Blakely,  city  clerk,  to  imp.  (71) 
West  Pine  St.  bet.  Hutchins  and  (Wor- 
dier St.  and  bet.  Cordier  and  Rose  St., 
involv.  grade;  hyd.  cone,  curb,  gutter; 
11^ -in.  Warrenite-Bit.  surface  on  2*4- 
in.  asph.  cone.  base.  1911  Act,  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  City 
Eng.  L.   F.  Barzellotti. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  Hopkins  St.,  bet.  14th  and  Ex- 
celsior Aves.,  and  portion  of  Montana 
St.  adjacent  to  Hopkins  St.,  involv. 
grade;  pave;  curbs,  gutters;  catch- 
basins;  conduits;  manhole.  1911  Act. 
Protests  June  10.  W.  W.  Harmon,  city 
eng.      E.    K.    Sturgis,    city   clerk. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  82nd  Ave.,  bet.  E-14th  and 
Olive  St.,  involv.  grade;  pave;  curbs, 
gutters;  culverts;  handholes.  1911  Act. 
Protests  June  10.,  W.  W.  Harmon,  city 
eng.     E.   K.   Sturgis,   clerk. 


GLENDALE,  Cal.— City  plans  8-in. 
vit.  sewer  in  Alexander  St.,  Milford  St., 
Wilson  St.  Columbus  .A.ve..  Kenilworth 
Ave.,  and  other  Sts.,  incl.  m.  h..  f.  t.. 
wyes,  6-in.  vit.  hse.  conn..  6-in.  class 
"B"  C.  I.  water  mains,  water  services, 
etc.;  1911  act.  John  F.  Johannsen,  city 
engineer,   A.   .1.   Van   Wie,   city   clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  June  7,  bids  will  be  rec.  by  J.  H. 
Wells,  county  clerk,  to  pave  1  mi.  of 
Concord-Avan  Rd.;  oil  macadam.  Spec, 
obtainable  from  Co.  Surveyor  R.  R. 
.A.ronld. 


SANTA  ROSA,  Sonoma  Co..  Cal.— 
i:iark  &  Henery  Const.  Co..  Chancery 
r,!<la-..  San  Francisco,  awarded  cont.s  . 
I.y  city  to   imp.: 

P'-.rtions  of  King  St.,  from  Sth  St.  to 
Benton  St..  involv.  grade,  3-in.  Willite 
Process  A.sphaltic  Concrete  surface  on 
4-in.  base  formed  by  reconstr.  watir 
bound  macadam,  hyd.  cem.  cone,  curbs 
uiKi   gutters. 

Wilson  St.,  from  2nd  St.  to  3rd  St., 
iiiv'dv.  grade,  3-in.  Willite  Process 
.\si)li.  cone,  surface  on  4-in.  base  form- 
,  '  i.y  reconstr.  waterbound  macadan;, 
li.\d.   cem.  cone,  curbs  and  gutters. 

■^noma  Ave.,  from  "E"  St.  to  18  ft. 
■I  of  Sonoma  Ave.  bridge,  involv. 
s.y  I'e,  3-in.  Willite  Process  Asph.  cone, 
surface  on  4-in.  base  formed  by  recon- 
str. water  bound  macadam,  •hyd.  cem 
cono.  curbs  and  gutters. 

Unit  bid  is  20.8c  recondition  pave;  85c 
lin.  ft.  cone,  curb-gutter;  35c  curb; 
gutter.  65c. 


ALAMEDA,       Alameda      Co.,      Cal. 

Rhddes-Jamieson  Co.,  awarded  cont.  by 
city  to  fur.  1500  cu.  yds.  crushed  rock 
and  Powell  Bro.^.,  for  1500  cu.  yds. 
screened  materials  for  street  repairs. 


OAKLAND,  Cal — Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  26th  St.,  bet.  Ade- 
line and  Peralta  Sts.,  involv.  grade, 
$.06;  cone,  curb,  $.65;  cone,  curb  with 
steel  guaid.  $1.20;  cone,  gutter,  $.36; 
2-in.  Warrenite-Bit.  pave,  with  6-in. 
cem.  cone,  base,  $.31;  cem.  walks,  $.18; 
12-in.  cewer,  $2.50;  8-in.  sewer,  $1.50; 
10-in.  pipe  conduit,  $1.60;  12-in.  coiru. 
iron  pipe  culvert,  $2.50;  cone,  end  wall, 
$.75  cu.  ft.;  catchbasins,  $75  ea. ;  man- 
holfs,    $75    ea.;    wye    branches,    $.50    ea. 


OAKLAND,  Cal.  —  Hutchinson  Co.. 
Hutchinson  Bldg.,  Oakland,  awarded 
conts.  by  city  to  imp.: 

Portions  of  99th  Ave.,  involv.  grade, 
$.05;  cone,  curb,  $.76;  cone,  gutter,  $.26, 
macadam  pave,  $.12;  cem.  walks,  $.17: 
8x24-in.  corru  iron  and  cone,  culvert, 
$4.20;    handhole,    $15. 

Hamilton  Ave.,  bet.  68th  and  TBrd 
Aves..  involv.  grade,  $.02  sq.  ft.;  cone, 
curb,  $.75;  cone,  gutter,  $.36;  macadam 
pave.,    $.15   sq.   ft. 


SALINAS,  Monterey  Co.,  Cal. — Until 
June  7,  7:30  P.  M.,  bids  will  be  rec.  bv 
M.  R.  Keef,  city  clerk,  (53)  to  imp 
Howard  St.,  bet.  Capitol  and  Cayuga 
Sts.,  and  bet.  church  and  Salinas  Sts., 
involv.  grade;  hyd.  cone,  curbs,  gutter; 
1-in.  asph.  macadam  surface  with  6-in. 
waterbound  macadam  base  pave.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  ob- 
tainable from  Cty  Eng.  Howard  Cozzens 


O.AKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  Brown  Ave.,  bet. 
Harbor  View  Ave.  and  Hopkins  St.,  in- 
volv. grading,  $.05  sq.  ft.;  cone.  curb. 
$.79  lin.  ft.;  cone.  pave  (oil  and 
screenings  surface),  $.23;  cone,  inlet 
ivith  e.  i.  grating,  $45;  10-in.  vit.  pipe 
conduit  with  cone,  covering,  $2.75;  cone, 
handhole,  $15;  cone,  box  culvert,  $4.50. 

CORONADO,  Cal.— $25,000  bond  elec- 
tion will  be  held  shortly  to  vote  on  a 
storm  drain  sys.  costing  approx.  $17,- 
fiOO  according  to  City  Engr.  Paul 
\'alle's  estimate,  and  involv.  20-in.  corr. 
iron   pipe. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  H0W.4RD  STREET,  SAN  FRANCISCO 

MOTORS 

N«'H    iind    I'sed.   Hoiitflit.   Sold.  Exclunipwl,   Rented   and    Repaired 
Indnslria]  T.ifflit  and  Tower  Instflllfltion 

Telephone  SUTTER  3266 


Saturday,    May    29,    1926 


BUILDING    AND    ENGINEERING    NEWS 


23 


LONG  BEACH,  Cal.— Bids  will  be 
■isK'ci  .shonlv  for  storiri  drain  in  VVil- 
iMinglon  I'.lvd.,  and  other  Sts.,  involv. 
1767.82  ft.  12-in.  cem.  pipe,  2600.17  ft. 
l5-in.  ceiii.  pipe,  1629.87  ft.  18-in.  reini. 
concr.  pipe,  105J.04  ft.  21-in.  reinl. 
concr.  pipe  (20-in.  or  22-in.),  1063.57  ft. 
27-in.  reinf.  concr.  pipe,  1158  ft.  36-in. 
reinf.  concr.  pipe,  24  ft.  48-in.  corr.  iron 
12-gauge  pipe,  68  std.  No.  1  C.  B.,  2710 
ft.  10-in.  cem.  pipe  c.  b.  conn.;  est.  cost, 
$40,000.     K.   D.    Van   Alstine,  city   engr. 

SAN  FRANCISCO— Bureau  of  Engin- 
eering, Dept.  of  Public  Works,  com- 
pletes spec,  to  imp.  20tli  Ave.,  between 
Lincoln  Way  and  Irving  St.,  involving 
2700  sq.  ft.  art.  stone  wallts;  est.  cost 
$540. 

Spec,  completed  to  imp.  Cabrillo  St., 
bet.  37th  and  38th  Aves.,  and  Portola 
Dr.,  bet.  Kensington  and  Granville 
Ways.,  involv.  3798  sq.  ft.  art.  stone 
walks;   est.  cost  $684. 

GLENDALE,  Cal. — City  plans  sew- 
ers in  Sewer  Dist.  No.  5,  incl.  Chevy 
Chase  Dr.,  Adams  St.,  Park  Ave.,  Cedar 
St.  Everett  St.,  Maple  St.,  and  other 
sts.,  involv.  38,988  ft.  8-in.  vit.  sewer 
36  m.  h.,  26  jet.  cham.,  36  f.  t.,  16,737 
ft.  6-in.  hse.  sewers,  114  wyes,  11,724 
ft.  6-in.  and  330  ft.  8-in.  class  B  o.  1. 
water  pipe,  fire  hydrants,  valves,  etc; 
1911  act  John  F.  Johannsen,  city  engr. 
A.  J.  Van  Wie,  city  clerk.  Protests  May 
27. 

OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  80th  Ave.,  Olive  and 
Ritchie  Sts.,  involv.  grade;  pave;  curbs, 
gutters,  walks;  conduits  and  manholes; 
corru.  iron  and  cone,  culverts.  1911 
Act.  Protests  June  10.  W.  W.  Harmon, 
city  eng.  E.  K.  Sturgis,  city  clerk. 


CORONADO,  Cal. — Gilmore  Oil  Co., 
I  2423  E  28th  St.,  Vernon,  awarded  cont. 
f  by  city  at  $2.40  bbl.  for  three  cars  80% 
asph.  road  oil.  Other  bids:  Standard 
Oil  Co.,  $2.42;  Union  Oil  Co.,  $2.43; 
I  Besone  Distrib.  Co.  bid  $2.03  bbl.  but 
I  was  rejected  on  account  of  specifica- 
I    tions. 


SAN    FRANCISCO   —   Bureau    of    En- 
I     gineering,  Dept.  of  Public  Works,  com- 
pletes   spec,    to      imp.      Laguna     Honda 
Blvd.,    bet.    Hernandez   and    Balboa   Dr., 
involv.    600    cu.    yds.    cut;    200    cu.    yds. 
fill;  1660  lin.  ft.  cone,  curb;  7  br.  catch- 
;     basins;  240  lin.  ft.  10-in.  ironstone  pipe 
I     culvert;  reset   3   br.   catchbasins;   75  lin. 
'     ft.    12-in.    ironstone    pipe    sewer;    1    br. 
manhole;   8760   sq.  ft.   art.   stone   walks; 
960    sq.    ft.    asph.    cone,    conform    pave- 
ment;   46,570    sq.    ft.    asph.    cone,    pave- 
ment,  (6-in.  base,   IVi-in.  surface).  Est. 
cost  $18,300. 

TULARE,  Tulare  Co.,  Cal.— City  will 
start  pr  ceedings  shortly  for  curbs, 
walks  and  pavement  in  K  St.  bet.  Inyo 
and  Elm  Sts. 


CONCORD,  Contra  Costa  Co.,  Cal.  — 
Peres  Bros.  Richmond  at  $21,957  award- 
ed cont.  by  town  to  pave  61/2  blocks  of 
sts.,  involv.  6-in.  cone,  and  asph.  ma- 
cadam pavement.  Other  bids:  Janes 
Const  Co.,  $22,090;  Geo.  Fraties,  $22,- 
142;  F,  Meyer.s,  $23,008;  Geo.  W.  Gush- 
ing. $23,403;  M.  S.  Bevando,  $24,269; 
Kaiser  Paving   Co.,   $24,270. 

MERCED,  Merced  Co.,  Cal.— City  de- 
clares inten.  (502)  to  imp.  portions  of 
G,  H,  I,  J,  N,  O,  P,  Q,  R,  21st.  22nd,  23rd 
Sts.,  involv.  cem.  cone,  walks,  5-ft.  wide 
3»^-in.  thick.  1911  Act.  Protests  June 
7.  W.  W.  Cornell,  city  clerk. 

.  SAN  FRANCISCO— Board  of  Public 
Works  has  requested  supervisors  to 
adopt  ordinance  authorizing  call  for 
bids  to  imp.  city  lands  at  24th  and 
Douglas  Sts.,  involv.  grading;  drain- 
ing and  fencing.  Est.  cost  $12,000  to  be- 
financed  from  Budget  Funds.  Item  No. 
58. 


MONTEREY,  Monterey  Co..  Cal,— 
Until  June  1,  7  P.  M.,  bids  will  be  rec. 
by  A.  J.  Mason,  city  elk,  (2297)  to  imp. 
Cass  St.,  bet.  Munras  Ave.  and  El  Do- 
rado St  and  bet.  Eldorado  and  Webster 
Stfi.,  involv.  grade;  5-in.  cem.  cone, 
pave.;  cone,  curb;'!  manhole,  1  inspec- 
tion hole:  12  wye  branches;  12  4-ln 
hse.  connections.  1911  Act,  Bond  A.n 
1915.  Cert,  check  10%  payable  to  city 
req.     H.   D.   Severance,   city  eng. 


BEVERLY  HILLS,  Ca). — Ed  Johnson 
&  Sons,  4183  S  Normandie  Ave.,  Los 
Angeles,  sub.  low  bid  to  city  at  $565,- 
647  to  imp.  Wilshire  Blvd.,  bet.  city 
limits,  2y2  mi.,  involv.  6-in.  cone,  base 
with  2-in.  Warrenite  w.  s.,  under  1911 
act.  Approx.  quan.  are:  1,070,787  sq.  ft. 
grade,  668,131  sq.  ft.  6-in.  cone,  base, 
4980  sq.  ft.  6-in.  ccne.  pave.,  20,305  sq. 
ft.  8-in.  cone,  pave.,  931,901  sq.  ft.  2-in. 
Warrenite  w.  s.,  11,432  sq.  ft.  3y2-in. 
asph.  cone,  pave.,  206,000  sq.  ft.  walk, 
159,939  sq.  ft.  gut.,  25,619  ft.  "A"  curb, 
one  subway,  one  storm  sewer,  one  culv. 
1764  ft.  6-in.  hse.  sewers,  13  fire  hy- 
drants, 200  Ions  asph.  cone,  patching, 
24,967  lin.  ft.  IVa-in.  conduit,  2728  lin. 
ft.    2-in.    conduit. 

LOS  ANGELES,  Cal.— Francis  Bates, 
consulting  engr.,  327  Bradbury  Bldg., 
preparing  plans  for  drainage  sys.  and 
storm  sewer  sys.  in  district  east  of 
Los  Angeles,  incl.  portions  of  Monte- 
bello  and  other  adjacent  communities, 
inv.lv.  9  mi.  reinf.  cone,  of  from  7x11- 
ft.  box  section  to  8xl4-ft.  box  section 
and  double  6y2xl2-ft.;  17  mi.  reinf. 
cone,  pipe  of  24-in.  to  96-in.  diam. 
Work  will  be  under  1919  Drainage  Dist. 
Act.  Est.  cost  $3,000,000.  Will  probably 
be    ready    for    bids    by    end    of   summer. 

SAN  FRANCISCO — Bureau  of  Engin- 
eering, Dept.  of  Public  Works,  cjm- 
pletes  spec,  to  imp.  crossing  of  Beach 
and  Baker  Sts.,  involv.  94  ft.  cone,  curb 
660  sq.  ft.  art.  stone  walks;  4  br.  catch- 
basins;  124  lin.  ft.  10-in.  ironstone  pipe 
culvert;  33  lin  ft.  12-in.  ironstone  pipe 
sewer;  4020  sq.  ft.  asph.  cone,  pave- 
ment (6-in.  base,  1%-in.  surface).  Est. 
cost  $2200.  

HAYWARD,  Alameda  Co.,  Cal. — Jones 
and  King,  Hayward,  at  $3818  awarded 
cont.  by  city  to  imp.  Front  St.,  bet.  B 
and  A  Sts.,  involv.  grade;  cone,  curb 
and  gutter;  3i/^-in.  asph.  cone,  base 
with    IVg-in.   Warrenite-Bit.   surface. 

MODOC  COUNTY,  Cal. — As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Higl.way  C  mm.,  until  June  7,  to  grade 
and  surface  with  crushed  gravel  or 
stone,  10.8-mi.  bet.  Alturas  and  Royee 
Ranch.  Project  involves  3000  cu.  yds. 
roadway  excavation  without  classifi- 
cation; 11,650  cu.  yds.  stand,  rd.  sur- 
facing, crushed   gravel  or  stone. 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
June  1,  11  a.  m.,  bids  will  be  rec.  by 
Alf.  E.  Edgcumbe,  city  clerk,  (101)  to 
imp.  Porter  St.,  bet.  Lemon  and  Win- 
chester Sts.,  involving  gna,de;  curb, 
butters,  walks;  culverts,  catchbasins; 
5-in.  cem.  cone,  pavement,  19-ft.  wide, 
thickened  to  7-in.  at  edges,  1911  Act, 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  T.  D.  Kilkenny,  city 
eng. 

TRACY,  San  Joaquin  Co.,  Cal. — Until 
June  10,  !S.30  p.  m..  bids  will  be  rec.  by 
Geo.  L.  Frerichs,  city  clerk,  (120)  to 
imp;  portions  of  Center  St.,  Eaton  Ave., 
Ofcee  Ave.,  etc.,  involv.  grade;  3%-in. 
Willite  asph.  cone,  with  IV^-in.  Willite 
asph.  cone,  surface  pavement;  4-in. 
stand.  "B"  c.  i.  bell  and  spigot  water 
mains  and  laterals,  together  with  fit- 
tings; %-in.  galv.  water  pipe  services; 
hydrants;  curiis  and  gutters,  etc.  1911 
Act  and  Bond  Act,  1915.  Cert,  cheek 
10%  payal)le  to  city  req.  E.  C.  Finley, 
city   eng. 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
P'red  Meyers,  Richmond,  at  $13,127, 
awarded  cont.  by  city  (365)  to  imp. 
(;rant.  Button.  Belmont,  Fernside,  Lee 
Wendell.  Sutphen,  Emeline,  Jackson, 
Houtier  Sts.,  and  Brookside  Ave.,  m- 
volv.  const,  of  vit.  clay  pipe  main  sani. 
sewer;  br.  manholes;  vit.  wye  branches; 
■')-in.  hyd.  cem.  cone,  base  with  IV^-in. 
asph.  macadain  surface  pavement. 
Other  bids  were:  G.  J.  Fraties,  $14,724; 
C  D.  Cowden,  $15,161;  T.  F.  Geary. 
$15,940;  Thompson  Bros.,  $16,313;  G.  C. 
DeG  Iver,  $17,567;  R.  B.  MeNair,  $17,- 
991;  W.  J.  Tobin,  $17,994;  C.  E.  Prentiss 
$18,201;  Granite  Const.  Co.,  $18,475; 
1<  rederickson   &   Watson,   $18,666. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  Magee  Ave.,  bet. 
Harbor  View  Ave.  and  Hopkins  Sts., 
involving  grade;  curbs;  pave;  conduits; 
storm  water  inlets;  corru.  iron  and 
cone,  culverts  1911  Act.  Protests  June 
10.  W.  W.  Harmon,  city  eng.  E.  K.  Stur- 
gis, clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Clark  &  Henery  Constr.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  con- 
tracts by  city  to  imp.: 

Glenn  St.,  from  CarriUo  St.  to  Col- 
lege Ave.,  involv.  grade,  3-in.  Wlliite 
Process  Asph.  cone,  surfuce  on  4-in. 
base  formed  by  reconst.  water  bound 
macadam,  constr.  hyd.  cem.  curbs  and 
gutters. 

Joiinson  St.,  from  Orchard  St.  to 
Heaver  St.,  involv.  grade,  3-in.  Willite 
Process  Asph.  cone,  surface  on  4-jn. 
I^ase  formed  by  reconstr.  water  bound 
macadam,  const,  hyd.  cem.  curbs  and 
gutters. 

Tenth  St.,  from  Washington  S't.  to 
"B"  St.,  involv.  grade,  3-in.  Willite 
I'rocess  Asph.  cone,  surface  on  4-in. 
Iiase  formed  by  reconstr.  water  bound 
macadam,  constr.  hyd.  cem.  curbs  anJ 
gutters. 

Unit  bids  is  20.8c  recondition  pavc:; 
cone,  curb-gutter,  85c;  curb,  35c;  gutter, 
65c   . 


SACRAMENTO  COUNTY,  Cal.  —  As 
|)reviou3ly  reported,  bids  will  be  rec. 
i^y  State  Highway  Comm.,  until  June 
1,  to  widen  and  surface  with  asph. 
cone.  1.1-mi.  bet.  Globe  Iron  Wks.  and 
ii\  Camino  Ave.  Project  involves:  600 
ions  rock  (subbase);  5300  tons  asph. 
c -nc.  (base  and  type  A  surface);  6000 
sq.  yds.  asph.  paint  binder;  150  tons 
.stone  screenings  in  asphalt  concrete 
surface    finish. 


B9VERLY  HILLS,  Cal.— Griffith  Co.. 
L.  A.  Fy.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  $26,425  to  improve 
Stanley  Dr.,  fr^m  Gregory  Way  to  n. 
city  limits,  involv.  95,769  sq.  ft.  grade, 
79,057  sq.  ft.  2-in.  Warrenite  pave,  on 
3-in.  asph.  cone,  base,  11,350  sq.  ft.  6- 
in.  gut.,  2586  sq.  ft.  S-in.  gut.,  2370  sq 
tt.  walk,  27  ft.  class  "B"  curb,  392  sq 
ft.  driveways. 

Griffith  Co.  awarded  cont.  at  $26,143 
to  imp.  Realtor  Rd.,  and  other  streets, 
involv.  94,640  sq.  ft.  grade,  79,583  sq. 
ft.  2-in.  Warrenite  pave  on  3-in.  asph. 
cone,  base,  11,435  sq.  ft.  6-in.  gut.,  2586 
sq.  ft.  8-in.  gut.,  1036  sq.  ft.  walk.  83 
ft.   B  curb. 

Griffith  Co.  awarded  cont.  at  $20,085 
to  imp.  Hamilton  Dr.,  bet.  Gregory  Way 
and  San  Vicente  Blvd.,  involv.  75,152  sq. 
ft.  grade,  58,913  sq.  ft.  pave.,  10,669  sq. 
ft.  6-in.  gut.,  8S1  sq.  ft.  8-in.  gut.,  4209 
s(i.  ft.  walk,  6  ft.  B  curb,  560  sq.  ft. 
driveways. 


SAN  RAFAEI^.  Marin  Co.,  Cal.— City 
declares  inten.  (352)  to  imp.  Ross  St., 
Keservoir  rd..  Bay  View,  Clark  and 
Marin  Sts.,  involv.  5-in.  hyd.  concrete 
pave;  cone,  curb;  6-in.  ironstone  pipe 
main  sewer;  4-in.  ironstone  pipe  side 
sewers:  hyd.  cone,  manholes;  combina- 
tion corru.  iron  pipe  and  hyd.  cone, 
b.x  culverts  with  cone,  catchbasins; 
corru.  iron  and  hyd.  cone,  arch  culvert. 
1911  Act,  Bond  Act  1915.  Protests  June 
7.   Eugene   W.  Smith,  city  clerk. 

IMPERIAL  COUNTY.  Cal.— As  Pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  until  June  7, 
to  grade  and  surface  with  crushed 
gravel  or  stone  or  with  decomposed 
granite,  6.5  mi.  bet.  Brawley  and  West- 
moreland. Project  involves:  51,000  cu. 
yds.  rdwy.  embankment  without  classi- 
fication; 154,000  sta.  yds.  overhaul; 
ICOO  on.  yds.  structure  e.xcavation  with- 
out classification;  19,000  tons  crushed 
gravel  or  stone  surface;  365  eu.  yds. 
(.lass  A  cem.  cone,  (structures);  19,000 
lbs.  reinf.  steel  in  place  (structures); 
!i.5  mi.  new  property  fence;  1  ml.  move 
and  reset  property  fences;  956  lin.  ft. 
12-in.,  858  lin.  ft.  18-in.,  988  lin.  ft.  24- 
in.,  112  lin.  ft.  36-in..  170  lin.  ft.  42-in. 
and  174  lin.  ft.  48-in.  corru.  metal  pipe; 
s2  monuments;  alternative  item — 19,000 
tons  decomposed  granite  surface. 


OAKL.AND,  Cal.— Until  June  14,  bids 
will  be  rec.  by  Geo.  E.  Gross,  county 
clerk,  to  imp.  Dumbarton  Kd.,  approx. 
1^4 -mi.  est.  cost  $50,000.  Spec,  obtain- 
able from  County  Surveyor,  Geo.  A. 
Fosey. 


FIIESXO.  Fresno  Co.,  Cal.  —  Until 
June  1.  4  p.m.,  bids  will  be  rec.  by  S. 
McCord,  secty.,  Fresno  State  College 
Assn.,  to  const,  water  pipe  line  in  col- 
lege stadium,  involv.  3,300  ft.  pipe. 
Cert,  check  10%  req.  witli  bid.  Spec 
obtainable  from  secty. 
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SA.N  FRANCISCO — Bureau  of  Engin- 
eering Dept.  of  Pub.  Wks.,  completes 
spec,  to  imp.  Baker  St.,  bet.  North  Point 
and  Beach  Sts.,  involv.  35  ft.  concrete 
curb;  70  sq.  ft.  cone,  gutters;  608  sq. 
tt.  asoh.  coric.  pave,  (6-in.  base,  l^^-in. 
surface).  Est.  cost  $350.  ^^     ^   ^ 

Spec,  completed  to  imp.  Anza  St.,  bet. 
32nd  and  33rd  Aves.,  (where  not)  in- 
volving' 50  lin.  ft.  cone,  curb;  12o0  sq. 
ft  asph.  cone,  pavement,  (6-in.  base, 
IVa-in.- surface).  Est.  cost  $600. 


LOS  ANGELES,  Cal.  —  Pan  Pacific 
Const.  Co.,  629  Citz.  Natl.  Bank  Bldg., 
sub  low  bid  to  harbor  coram,  at  $'o.- 
700  for  resurf.  Badger  Ave.  and  Dock 
St.  involv.  500,000  sq.  ft.  Warrenite- 
bituL  w.  s.  2-in.  thick  15c;  200  tons  rock 
binder  $8.50  ton. 

BEVERLY  HILLS,  Cal.— J.  C.  Hickey 
395  Palm  Ave.,  Alhambra,  sub.  low  bid 
to  city  at  $20,377.85  for  vit.  pipe  and 
$20,377.85  for  cone,  for  sewers  m  dist. 
south  of  Country  Club  Dr.  and  w.  of 
Beverly  Dr.,  involv.  20  ft.  6-in.  sewer, 
10  877  ft  8-in.  sewer,  14,740  ft.  10-in. 
sewer,  4671  ft.  black  jt.,  371  ft.  chim- 
neys 50  m.  h.,  1  lamp  hole.  12  bends. 
242  6x8  wyes,  21  6x10  wyes. 

SAX  CARLOS,  San  Mateo  Co.,  Cal.— 
Until  June  1,  8  p.  m- .^ids  will  be  rec. 
by  Julius  M.  Edling,  city  ^erk,  to  imp 
portions  of  Eaton  Ave.,  St  Francis 
Wav  and  Bay  View  Drive  and  portions 
of  HilUop  Dr.,  Garnet.  Ruby,  Cordil- 
leras and^  Bay  Aves..  etc.,  involving 
grade;  comb  cone,  curbs  and  gutters. 
cem.  concrete  walks;  4-in.  waterbound 
rock  macadam  base  with  asph.  oil  and 
rook  screenings  surface;  6-in.  vit.  pipe 
sewers  wtth  4-in.  lateral  side  sewers; 
br  manholes.  1911  Act.  Protests  May 
101  Certified  check  10  per  ?ent  payable 
to  town  req.  Plans  .  obtainable  from 
Geo.  A.  Kneese.  engineer,  Courthouse. 
Redwood  City.   ______ 

MONROVIA.  Cal.— B.  R-  Davisson 
Contr  Co..  901  S.  Primrose,  awarded 
?ont  by  city  to  imp.  Pl^-^^^^  Cali- 
fornia Aves..  involv.  28,148  sq.  it. 
grade  and  oil  tamped  Pfve..  5c  ft 
27  50  sa  ft  gut..  20c  sq.  ft..  1834  ft. 
cirb.'5'0c"ft.,Sl70  sq.  ft  walk  14c  sq. 
ft.,   384   sq.   ft.   concr.   swale,   20c   sq     tt 

854  ft.  6-in.  vit.  sewer.  .Oc  ft.,  680  tt. 
4-in  vit  hse.  conn.,  60c  ft.,  one  brick 
f  ?.',  $150  2  brick  m.  h.,  $100  ea„  2b 
0x6  'wyes,'  $1    each^ ^ 

NORTH  SACRAMENTO,  Cal.— Until 
Tune  7  2  P.  M.,  bids  will  be  rec.  by  city 
to  imp.  Sts.,  involv.  150  ""•  ".  curb- 
LuttTr  220  lin.  ft.  18-in.  and  620  lin. 
ft  15-ir  part  circle  culvert;  24  gutter 
drains;  265,000  sq.  ft.  grading;  265,000 
so  ft  asDh.  cone,  (open  spec),  pave- 
ment-'  J.N.  Bidwell,  city  eng.  Spec. 
Kinable  from  eng.  (Note-180,000  sq. 
ft  of  pavement  will  be  placed  by 
State  Highway  Commission  simultan- 
eously with  this  project). 

SACRAMENTO,  Cal.— A.  Teichert  & 
Son  1846  37th  St..  Sacramento,  award- 
ed cont.  by  city  to  imp.  Weller  \\  ay, 
bet  Freeport  Blvd.  to  pt.  560  ft.  east, 
involv.  cone,  curb,  gutter;  c.  1.  drains 
with  sewer  connections  of  vit.  pipe;  vit. 
pipe  sewers;  4-in.  dia.  tile  drains;  cone, 
manhole;  1-in.  water  main  connections; 
grade;  asph.  cone,  pave  with  seal  coat. 

BUIIBANK,  Cal.— City  plans  to  imp. 
Sparks  St..  bet.  Clark  St.  and  a  point 
at  the  s.  end  of  Tr.  No.  9284,  involv. 
concr.  curbs,  walks,  C.  I.  water  mains; 
1911  act.     F.  S.  Webster,  city  clerk. 

GLENDALE,  Cal. — Approx.  quantities 
to  imp.  Graynold  .\ve.,  Idlewcod  Rd.. 
and  other  sis.,  for  which  bids  will  be 
rec.  by  city  June  3  (previously  noted), 
are:  196.248  sq.  ft.  grade,  incl.  wooden 
headers,  96,835  s(|.  ft.  4-in.  asph.  cone, 
pave.  9966  s(i.  ft.  6-in.  cem.  cone,  pave., 
1960  sq.  ft.  asph.  cone,  for  building  up 
present  pave,  to  match  new  impvts., 
15  380  sq.  ft.  .'i-in.  cono.  gut..  6556  lin. 
ft' class  "B"  curl),  432  ft.  class  "B"  ar- 
mored curb,  35,887  sq.  ft.  walk,  retain- 
ing wall,  3626  11.  S-in.  vit.  sewer,  1423 
ft  6-in  hse.  conn.  incl.  wyes,  4  ]ct. 
Cham.,  3  m.  h..  4  f.  t..  7  6-ln.  wyes  only, 

855  ft  4-in.  class  "B"  c.  i.  water  pipe. 
2103  ft  6-in.  class  "B"'  c.  i.  water  pipe. 
8  6-in.  single  nozzle  fire  hydrants  incl. 
valves,  fittings,  etc. 


VALLEJO.  Solano  Co.,  Cal.— City  de- 
clares inten.  (105)  to  imp.  Branclforio 
St.,  bet.  Georgia  and  Virginia  Sts.,  ••:- 
volv.  grade;  cone,  walks  and  gutters; 
armored  cone,  curbs;  vit.  clay  pipe 
catchba^in  drains  and  lateral  sewers; 
br.  and  cone,  catchbasins;  4-in.  aspli. 
cone,  base  and  Toqeka  mix  asph.  top 
2-in.  thick,  48  ft.  wide.  1911  Act,  Bond 
Act  1915.  Protests  June  4.  Alf.  E. 
Edgcumbe,  city  clerk.  T.  D.  Kilkenny, 
city   eng. 


MONTEREY  PARK,  Cal. — City  starts 
proceedings  for  1%-in.  oil  and  roclc 
pave,,  curbs,  walks,  and  gut.  in  New- 
uiark  Ave. 


LOS  ANGELES,  Cal.— City  plans  to 
imp.  Wilshire  Blvd.,  bet.  Park  View 
and  Fairbanks  Aves.,  to  incl.  8-in. 
concr.  pave.  72  ft.  in  width,  with  2-in. 
asph.  w.  s..  armored  curbs,  gut.,  san. 
sewers,  storm  drains,  cem.  walks,  un- 
derground lighting  conduits,  ornam. 
lights.  Where  pave  is  already  in  place, 
pave,  will  be  topped  with  2-in.  asph. 
surf.  The  boulevard  width  will  be 
100  feet. 

ALTURAS,  Modoc  Co.,  Cal. — Until 
June  21,  10  A.  M.,  bids  will  be  rec.  by 
L.  S.  Smith,  county  clerk,  to  const, 
rd.  beg.  at  Sunrise  Station  of  N.  C. 
and  O.  R.  R  approx.  8  mi.  north  of 
.■Vlturas  extending  north  a  distance  of 
3.7  ini.,  involv.  45,820  cu.  yds.  excava- 
tion, unclassified;  415  cu.  yds.  struct, 
excavation  without  classification;  770 
lin.  ft.  12-in.,  360  lin.  ft.  18-in.,  258  lin. 
ft.  24-in.  coriu.  metal  pipe;  44,050  sta. 
vds.  overhaul;  218  cu.  yds.  Port,  cem 
cone.  Class  A  (culverts);  20,100  lbs. 
rein,  steel.  County  will  furnish  corru. 
metal  pipe.  Plans  obtainable  from 
County  Surveyor's  office  at  Alturas  and 
on  file  in  office  of  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento,  and 
Division  office  of  commission  at  Red- 
ding. See  call  for  bids  under  official 
praposal    section   in   this   issue. 

LOS  ANGELES,  Cal.  —  City  plans 
concr.  storm  drains,  reinf.  concr.  stortn 
drains,  cem.  pipe  and  vit.  pipe  drains, 
cem.  sewers,  C.  I.  pipe  sewers,  curb, 
sheet  asph.  pave.,  etc.,  in  Wilshire 
Blvd.,  bet.  Normandie  and  Mariposa 
Aves.,  Normandie  Ave.,  Mariposa  Ave., 
eth  St.,  Kenmore  Ave.,  Fifth  St.,  Cata- 
lina  S;.,  Berendo  St.  and  other  Sts. 
(ArrOAO  de  la  Sacatela  Storm  Drain 
Sys.,   Sec.   No.   3);    1911   act. 

OAKLAND,  Cal. — City  appropriates 
$135,000  to  reconst.  12st  St.,  bet.  Fal- 
lon and  1st  Ave.  W.  W.  Harmon,  city 
eng.     E.  K.  Sturgis,  city  clerk. 


SACRAMENTO,  Cal. — E.  F.  Hillard, 
1355  43rd  St.,  Sacramento,  at  $22,847 
awarded  cont.  by  county  for  rd.  imp.s. 
in  Clampett  Tract  at  Walnut  Grove. 

PASADENA,  Cal. — City  plans  to  imp. 
Oak  Knoll  Ave.,  bet.  Colorado  and  Her- 
kimer St.  and  portions  of  Colorado  St., 
Herkimer  St.  and  other  Sts.:  asph. 
concr.  W.  S.  on  cem.  concr.  base,  curbs, 
gut.,  sidewalks,  san.  sewer  compl. ;  1911 
act.      Bessie   Chamberlain,    city   clerk. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  June  7.  11  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to  (U 
pave  2  mi.  of  Division  No.  County 
Highway  System;  (2)  pave  6320  ft.  rf 
r.  bet.  Concord  and  Avon.  Cert,  check 
10%  payable  to  clerk  req.  Spec,  ob- 
tainable from  County  Surveyor  R.  R. 
Arnold. 

VISTA,  Cal. — Vista  Irrig.  Dist.  peti- 
tions county  to  pave  Marron  Canyon 
Rd.   from   Vista   to   the  ocean. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
City  declares  inten.  (1091)  to  imj). 
Pierce  St.,  bet.  2nd  and  3rd  Sts..  involv. 
grade;  reconst.  waterbound  macadam 
surface  to  form  4-in.  base  and  surface 
with  3-in.  Willite  asph.  cone,  pave  laid 
in  1-course.  1911  Act,  1915  Bond  Act. 
Protests  June  15.  C.  B.  Reid,  city 
clerk. 

LOS  ANGELES,  Cal. — County  orders 
plana  to  imp.  Rosecrans  Ave.,  from 
Compton  city  limits  to  Los  Angeles 
city  limits  at  east  side  of  the  sho-j- 
string  strip. 


YOLO  COUNTY,  Cal.— Until  June  21, 
2  P.  M.,  bids  will  be  rec.  by  State  High- 
way Commission  to  pave  with  Pore. 
cem.  cone.  0.55  mi.  in  Yolo  county  bei. 
West  Sacramento  and  M  street  bridge. 
R.  M.  Morton,  state  highway  eng.  Sec 
rail  tor  bids  under  uttieial  proposal  <«c<'- 
tion   in   this   issue. 


ALHAMBRA,  Cal. — City  petitioned  to 
imp.  Primrose  Ave.,  Plum  St.,  and  La 
France  Ave.  Action  deferred.  M.  H. 
Irvine,    city    mgr. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Public  Works  Committee  of  City  Coun- 
cil recommends:  Widening  of  El 
Camino  Real  from  Southgate  to  south- 
ern limits  to  uniform  width  of  90  ft.; 
widen  2nd  St.,  from  California  to  Sher- 
man Ave.;  widen  Pepper  Ave.  to  uni- 
form width;  also  straightening  several 
termination  to  3rd  St.;  widen  First  St. 
to  uniform  width  bet.  Acacia  and  Port- 
age Aves.;  widen  Acacia  Ave.  to  um- 
for  mwidth;  also  straightening  several 
streets.     J.  F.  Byxbee  Jr.,   is  city  eng. 

VALLEJO,  Solano  Co.,  Cal. — City  de- 
clares inten.  (102)  to  imp.  Georgia  St., 
bet.  Sonoma  and  El  Dorado  Sts.,  involv. 
regrade  and  repave  with  4-in.  aspli. 
cone,  base  and  2-in.  Topeka  mix  too; 
4-in.  house  lateral  sewers;  corru.  galv. 
part  circle  culverts.  1911  Act,  Band 
Act  1915.  Protests  June  3.  Alf.  B. 
Edgcumbe,  city  clerk.  T.  D.  Kilkenny, 
city  engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Irey  &  Holden,  Lodi,  at  $9177  awarded 
cont.  by  county  to  imp.  Lockeford  Ave. 
through  Gerard  tract,  Lodi,  to  Wood- 
bridge  Rd.   1.36  mi.  oil  macadam  pave. 


SAN  FRANCISCO — A.  E.  Hennessy, 
Standard  Oil  Bldg.,  at  $20,768.08,  subm. 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  22nd 
St.  bet.  Carolina  and  Wisconsin  Sts., 
and  Wisconsin  St.  bet.  22nd  and  23rd 
Sts.,  involv.  (a)  1,370  cu.  yds.  cut,  $1; 
(b)  2,262  lin.  ft.  cone,  curb,  $1;  (c)  180 
lin.  ft.  10-in.  culvert.  $2;  (d)  6  br. 
catchbasins.  $100  each;  (e)  1,360  sq.  ft. 
art.  stone  walks.  $.18;  (f)  4,620  sq.  ft. 
cone,  pave.,  $.24;  (g)  61,302  eq.  ft.  asph. 
cone,  pave,  $.24;  (h)  1  br.  manhole, 
.HIO.     Next  two  low  bidders  were: 

Fay  Imp.  Co.,  Phelan  Bldg.,  (a)  $.75; 
(b)  $.85;  (c)  $1.95;  (d)  $115;  (e)  $.17; 
(f)    $.28;    (g)    $.254;    (h)    $120.   $21,206.70. 

Eaton  &  Smith,  715  Ocean  Ave.,  (a) 
$1.00;  (b)  $1;  (c)  $1.50;  (d)  $110;  (e> 
$.15;    (f)    $.27;   g)    $110.    $21,318.64. 

SAN  FRANCISCO — Jas.  Currie,  1100 
Peninsula  Ave.,  Burlingame,  at  $6,784, 
awarded  cont.  by  Constructing  Quar- 
termaster, Fort  Mason,  for  c.  i.  outfall 
drains  at  Crissy  Field.  Other  bids:  M. 
B.  McGowan,  $7,900;  Healy-Tibbits' 
Const.   Co.,    $8,440. 

SAN  FRANCISCO — E.  A.  Treacy,  Call 
Bldg.,  at  $2,125,  ($.85  each)  subm.  low 
bid  to  Bd.  Pub.  Wks.,  to  install  safety 
buttons  in  various  sections  of  city. 
Grover  R.  Nail  only  other  bidder,  at 
.i;3,125    ($1.25    each.) 

VALLEJO,  Solano  Co.,  Cal. — City  pe- 
titioned to  pave  Solano  Ave.,  bet.  Main 
and  Ninth  Sts.  T.  D.  Kilkenny,  city 
engineer. 

LOS  ANGELES.  Cal. — Until  June  7, 
bids  will  be  rec.  by  Bd.  Pub.  Wks.  to 
imp.  59th  St.  and  Brynhurst  Ave.  Imp. 
Dist.:  5632  cu.  yds.  cut,  51  cu.  yds.  fill, 
193,707  sq.  ft.  6-in.  concr.  pave,  with 
8-in.  expan.  jt.,  8920  sq.  ft.  2-in.  remod. 
with  rock  and  oil  surf.,  2428  ft.  unplas. 
light  curb,  3828  sq.  ft.  one-course  walk, 
32  sq.  ft.  gut.,  storm  drain,  30  ft.  hse. 
sewers.  Reset  17  m.  h.  Remove  17  ft. 
culv.,   1461   ft.   curb,   169  sq.   ft.  walk. 

SAN  FERNANDO,  Cal. — City  eng. 
dept.  preparing  spec,  to  imp.  Celis  St., 
bet.  Fox  St.  and  Chatsworth  Dr.  from 
Mission  Blvd.  to  Workman  St.,  involv. 
concr.  pave.,  curb,  walk,  ornam.  lights, 
hse  sewers.  Other  contemplated  imps. 
are:  Ilex  St.,  bet.  Fox  St.  and  Porter 
Ave.  Mott  St.,  bet.  Brand  Blvd.  and 
Maclay  Ave.;  Kalisher  St.,  from  Porter 
Ave.  to  city  limits;  Workman  St., 
bet.  Porter  Ave.  and  Pico  St.;  and  por- 
tions of  Pico,  Coronel,  Hollister, 
Hewitt,  and  Kewan  Sts.,  bet.  Workman 
St.  and  Mission  Blvd.;  curbs,  walks,  oil 
mac.  surf. 
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liASSEN  COUNTY,  Cal.  —  Following 
r>ids  rec.  May  24,  by  State  Highway 
I'oiTiiiiissioh,  to  srade  and  .surface  with 
si-reeiied  gravel,  .3.8  rnl.  in  Lassen 
couniy,  bet.  4  mi.  west  of  Bieber  and 
Bieber: 

J.  S.  Collins,  Stockton,  Cal |  65,019 

i'OFce,  CuiTig-an  A.  McLeod,  Oak- 
land,  Cal 73,540 

Df/dse    Bros.,    Reno,    Nev    74,143 

11.  W.  Rohl,  San  Francisco  ....  75,022 
.\rras-Knapp,  Oakland,  Cal.  ...  78,219 
(luerin  Bros.,  San  Francisco  .  .  .  79,833 
.Nevada    Contracting'    Co.,    Fallon, 

Nevada     80,284 

C.   K. .Adams,   Colfax,   Cal 84,027 

Tieslau  Bros.,  Berkeley,  Cal.  .  .  85,015 
lialph    Keenan,    Sacramento    .  .  .      85,548 

A.    Haidlan,   Truckee,    Cal 87,639 

W.  H.  Hauser,  Oakland,  Cal.  .  .  99,903 
Kaiser    Paving   Co.,    Oakland    .  .    113,158 

.\.  Kern,  Portland,  Ore 117,298 

.r.   P.   Holland,  San   Francisco    .  .    128,354 
Engineer's    Estimate — $79,979. 

SACRAME.N'TO,  Cal.  —  B.  F.  Hillard, 
1355  43rd  St.,  Sacramento,  awarded 
contract  by  city  to  imp.  alley  bet.  M 
and  N,  8th  and  9th  Sts.,  involv.  c.  i.  st. 
drains  with  vit  pipe  sewer  connections; 
vit.  pipe  sewers;  1-in.  water  main  con- 
nections;   grade;    hyd.    cone,    pavement. 

LO^  ANGELES,  Cal.— Until  10  a.  m., 
June  8,  bids  will  be  rec.  by  County  San. 
Dist.  No.  1,  202  Law  Bldg.,  129  N 
Br.  adway,   for  work  as  follows: 

.Const,  that  portion  of  the  Mountain 
Vifew-Belle  Vernon  Trunk  Sewer  from 
Cudahy  Ave.  to  a  point  269.76  ft.  so.  of 
Southern  Ave.,  involv.  5063  ft.  15-ln., 
and  2193  ft.  12-in.  vit.  clay  or  machine 
made  cone,  pipe  san.  sewer,  Incl.  6-ln. 
wyes,  14  std.  jet.  cham.,  7  std.  m.  h., 
one   std.   drop   m.   h. 

Const,  portion  of  Wright  Rd.  trunk 
sewer  lying  bet.  so.  boundary  line  of 
City  of  Maywood  and  Santa  Ana 
Blvd.,  involv.  7566  ft.  24-in.,  3333  ft. 
27-in.,  2843  ft.  30-in.  reinf.  concr.  pipe 
(the  upper  two-thirds  to  be  lined  with 
vit..'  clay  liners)  or  vit.  clay  pipe  san. 
sewer,  10,836  ft.  33-in.  reinf.  concr. 
pipe  (the  upper  two-thirds  to  be  lined 
ivith  vit.  clay  liners),  3783  ft.  combin. 
gravel  bedding  and  timber  bents,  to 
be  placed  where  needed  under  the  24- 
in.  pipe  sewer,  3783  ft.  class  "C"  concr. 
cradle,  to  be  placed  where  needed  un- 
der 24-in.  pipe  sewer,  1666  ft.  combin. 
gravel  and  timber  bents  to  be  placed 
where  needed  under  the  27-in.  pipe 
sewer,  1667  ft.  class  "C"  concr.  cradle 
to  be  placed  where  needed  under  the 
27-in.  pipe  sewer,  1421  ft.  combin.  bed- 
ding and  timber  bents,  to  be  placed 
where  needed  under  the  30-in.  pipe 
sewer,  1422  ft.  class  "C"  concr,  cradle. 
to  be  placed  where  needed  under  the 
30-in.  pipe  sewer,  5418  ft.  combin. 
gravel  bedding  and  timber  bents,  to  be 
placed  where  needed  under  the  33-in. 
reinf.  concr.  pipe  sewer,  5418  ft.  class 
'C"  c  ncr.  cradle,  to  be  placed  where 
beeded  under  the  33-in.  reinf.  concr. 
pipe  sewer,  41  std.  m.  h.,  39  std.  jcf. 
cham. 

Plans  obtainable  from  chief  engr., 
A.  K.  Warren,  202  Law  Bldg.,  139  N. 
Broadway,  Los  Angeles.  Cert.  chk.  or 
liond,    10%. 

ORANGE,  Cal. — $59,000  outfall  sewer 
bond  issue  will  be  voted  at  special 
election  May  26.  Cal.  D.  Lester,  city 
clerk. 

OAKLAND,  Cal.— Until  June  3,  12 
non,  bids  will  be  rec.  by  lOugene  K. 
Sturgis,  city  clerk,  to  const,  drainage 
tunnel  in  Blocks  S  and  6  of  East  Pied- 
mont Heights  Extension.  Cert,  check 
10%  payable  to  city  re<i.  Spec,  on  file 
in  office   of  clerk.    W.   W.  Harmon,  city 


GLENDALE,  Cal.— R.  J.  East,  225  S. 
iJlendale  Ave.,  Glendale,  awarded  cont. 
by  city  at  H.ac  sq.  ft.  for  10.146  sq.  ft. 
com.  walk  in  Thompson  Ave..  Flower 
and    t^ake    Sts. 


GLENDALE,  Cal.— J.  C.  Hickey,  320 
.S.  Palm,  Alhambra,  awarded  cont.  by 
city  at  $87,667.44  for  sewers  in  Dist.  No. 
.4,.  Palmer  Ave.,  Magnolia  Ave.,  Cypress 
£L,  -Fernando    Ct..    and    other    sts. 


.-.POMONA-,  Cal. — City  plans  sewers  in 
Grigsby.  Ct.,  and  other  sts,,  involv.  8-in. 
vit.  sewer  conipl;  NW  section  of  city, 
Uxc}.  Chester,  Ri^ndolph  and  other  sts!, 
invQlv.  .8-in.  vit.  sewer  compl.  F.  C. 
Froehde,  city  eng. 


OAKLAND,  Cal.  —  Until  June  3,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis, city  clerk,  to  imp.  portions  of 
Loma  Vista  Ave.,  involv.  grade;  curbs; 
pavement;  corru.  iron  and  c-.nc.  cul- 
verts. 1911  Act.  Cert,  check  10%  pay- 
able to  c'ity  req.  Plans  on  file  in  office 
of  clerk. 


GLENDALE,  Cal.  —  Chas.  U.  Heuser, 
X16  Allen,  Glendale,  sub.  only  bid  to 
city  at  $10,600  to  imp.  Justin  Avenue, 
l^lower  St.,  and  Lake  St..  involv.  55,093 
sq.  ft.  grade  3.5c  sq.  ft.,  29,696  sq.  ft. 
4-:in.  asph.  cone.  pave.  15c  sq.  ft.,  3090 
sq.  ft.  5-in.  cone.  gut.  21c  sq.  ft.,  2217 
lin.  ft.  "B"  curb  50  eft.,  1060  lin.  ft.  8- 
in.  vit.  sewer  $1.25  ft.,  2  f.  t.  $200  ea;  35 
6-in.  hse.  conn.  $18  ea;  one  fire  hydrant 
with  conn,  and  appurtenances,   $100. 


SAX   MARINO,  Cal.    —   City   plans    to 

imp.   Duarte   Rd.,  bet.   San  Gabriel  Blvd 

and   14 V2   ft.  n.w.  of  Rose  Ave;  oil  mac. 

pave.,  curb,  gut.,  walk;  1911  act. 


FRESNO,  Fresno  Co.,  Cal. — Co.  Sur- 
veyor Chris  P.  Jensen  estimates  cost  of 
grading  Los  Gatos  Creek  Canyon  rd., 
spanning  Coast  Range  Mountains  and 
joining  San  Joaquin  Valley  with  the 
coast,   9-ft.   wide,   at   $80,000. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  declares  inten.  (368-C)  to  improve 
portions  of  Berkeley  Way,  Hubbard  ,& 
Hunt  Sts.,  involv.  grade;  5-in.  hyd.  cone 
pavement;  hyd.  cone,  curb,  walks;  vit. 
clay  pipe  lateral  sewers;  cone,  drive- 
way appr  aches;  wrought  iron  pipe 
water  .services,  etc.  1911  Act  and  Bond 
Act  1915.  Protests  June  10.  S.  A.  Evans, 
city  clerk.  Jas.   K.  James,  city  eng. 


SIGN.\L  HILL,  Cal. — City  plans  to 
fnip-  19th  St.,  bet.  Junipero  and  Cherry 
.A.ves.;  5-in.  asph.  concr.  pave,  in  2- 
courses,  walks,  gut.,  water  and  sewer 
mains;   1911   act. 


DOS  PALOS,  Merced  Co.,  Cal.— Steps: 
are  being  taken  seeking  formation  of 
drainage  district  in  Dos  Palos  region 
independent  of  the  San  Joaquin  River 
Water  Storage  District.  Move  is 
prompted  l)y  the  Chanil)er  of  Com- 
merce. 


SACRAMENTO,  Cal. — Until  June  :;, 
5  P.  M.,  bids  will  be  rec.  ty  H.  G.  Den- 
ton, city  clerk,  to  imp.:  (2080)  to  imp. 
portions  of  ,')3rd  St.,  El  Dorado  St.,  etc., 
involv.  concrete  curb,  walks,  gutters; 
c.  i.  drains  with  sewer  connections; 
reset  c.  i.  gutter  drains;  const,  vit. 
sewers;  cone,  manholes;  1-in.  water 
main  connections;  4-in.  tile  drains; 
asph.  cone,  pave  with  seal  coat.  1911 
Act,   Act   1915, 

(2079)  to  imp.  56th  St.,  from  J  St. 
to  pt.  608  ft.  south,  involv.  vit.  sewers; 
cone,   manholes.   .  1911    Act. 

Cert,  cheek  )0%  payable  to  city  req. 
Spec,  obtainable  from  City  Eng.  .\.  J. 
\»  agner. 


V'.-\LLEJO,  .Solano  Co.,  Cal. — City  de- 
clares inten.  (104)  to  imp.  :\larin  St., 
bet.  Alabama  and  Louisiana  Sts.,  'n- 
voiv.  regrade  and  repave  with  4-in. 
asph.  cone,  base  and  2-in.fl  Topeka  mix 
top;  4-in.  house  lateral  sewers;  corru. 
galv.  part  circle  culverts.  1911  A>;t, 
liancl  Act  11)15.  Protests  June  3.  Al!. 
E.  Edgcumbe,  city  clerk.  T.  D.  Kil- 
kenny,  city   engineer. 


VALLEJO,  Solano  Co.,  Cal.— City  de- 
clares inten.  (103)  to  imp.  Sacramento 
St.,  bet.  Louisiana  and  Indiana  Sts, 
involv.  regraiie  and  repave  with  4-in. 
asph.  cone,  base  and  2-in.  Topeka  mix 
tdiK  4-in.  house  lateral  sewers;  corru. 
galv.  part  circle  culverts.  1911  Act, 
Bond  Act  1915.  Protests  June  3.  Alf. 
E.  Edgcumbe,  city  clerk.  T.  D.  Kil- 
kenny,   city    engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Until  June  14,  3  P.  M.,  bids  will  be  rec. 
i)y  C.  C.  Eastin,  Jr.,  county  clerk,  for 
S.")92  lin.  It.  oil  macadam  pavement,  16 
It.  wide.  2-in.  thick  in  Finney  Rd. : 
3300  lin.  ft.  oil  macadam  pavement,  16 
ft.  wide.  2-in.  ihiciv  in  California  Ave.; 
9331.6  lin.  ft.  asph.  macadam  pavement, 
5-ln.  thick,  18  rt.  wide,  in  McHenry 
Ave.,  3961  lin.  ft.  asph.  macadam  pave- 
ment, 5-in.  thick,  16  ft.  wide  in  Oak- 
dale  Rd.  Cerft.  check  10%  req.  with 
bid.  Spec,  obtainable  from  J.  H. 
Hoskins,   county  surveyor. 


LOS  ANGELES,  Cal.— Martin  G. 
Lrkich,  1506  Pleasant  Ave.,  sub.  low 
bid  to  Bd.  Pub.  VVks.  to  const.  Sec.  28, 
N.  Outfall  Sewer,  bet.  12th  St.  and 
Flower  Sts.  and  9th  and  Hoover  Sts. 
Typi:S  are:  (1)  semi-ellij).  brick  concr. 
scewer,  (2)  semi-ellip.  concr.  sewer, 
and  (3)  precast  reinf.  concr.  pipe: 
.sewer.  The  low  bidder's  prices  are  (1> 
item  A,  (a)  vit.  $31,760,  B,  (a)  $18,876, 
C,  (a)  $15,000;  total,  $65,636  vit.;  A.  $31,- 
760,  B  (b)  $18,976,  c,  (b)  $15,300;  total. 
$66,036  cem.;  (2)  A,  $31,760.  B,  (a)  $18.- 
.76,  c,  (a)  $15,000,  total  $65,536  vit.;  A. 
$31,760,  B.  (b)  $18,976,  C,  (b)  $15,300, 
total,  $66,036  cena.;  (3)  A,  $28,500,  B, 
(a)  $18,776,  C,  (a)  $15,000,  total,  $62,- 
276  vit.;  A,  $28,500,  B,  (b)  $18,976,  C, 
$15,300,  total,  $62,776  cem.  11.  A.  Watt- 
son  was  next  low  bidder  at  (1)  $69,- 
200,    (2)    $69,200,    (3)    $70,044. 

Julio  Tomei,  559  Madison  Ave.,  Cul- 
ver City,  low  at  $49,758.75  for  sewer  in 
Fairfax  Ave.,  involv.  $37,740  sewer 
compl.;  9615  lin.  it.  hse.  conn,  sewers 
at   $1.25   lin.   ft. 


LOS  AN(;ELES',  CaL— R.  A.  Wattson, 
1026  N.  McCadden  PI.,  sub.  low  bid  to 
Bd.  of  Public  Works  at  $55,260  for 
sewer  in  Hayworth  Ave.,  involving 
$39,642  sewer  comjjl.,  15,619  hse.  conn. 
a  $1   lin.  ft. 


LODI,  San  Joaquin  Co.,  Cal.— H.  C. 
Maddux  Co.,  San  Francisco,  at  $.25  ft. 
for  1920  ft.  8-in.  and  $.17 14  ft.  for  1250 
ft.  6-in.  awarded  cont.  by  city  to  fur. 
vit.  sewer  pipe.  Calif.  Potterv  Co.,  bid 
$.30    and    $.21    resp. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  declares  inten.  (1-5)  to  imp.  por- 
tions of  Woodworth  Ave.,  Turnsworth 
.-^.ve.,  etc.,  involv.  grade;  5-in.  cem.  cone, 
pave;  hyd.  cone,  curb,  walks;  1911  Act. 
1915  Bond  Act.  Pretests  June  7.  W. 
A.  Price,  city  clerk.  C.  L.  Dimmitt,  city 
eng. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Until  June  22,  11  A.  M..  bids  will  be  rec. 
by  U.  S.  Veterans'  Bureau,  791  Arlington 
Bldg.,  Washington,  D.  C,  for  road- 
work  at  Veterans'  Hospital  No.  102, 
at  Livermore.  Cert,  check  2%  pay- 
able to  Treasurer  of  U.  S.  req.  with  bid. 
Plans  obtainable  from  Construction 
Division  of  Bureau  or  from  Medical 
Officer  in  Charge   at  Livermore. 
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GLEXDALE.  Cal.  Until  10  A.  M., 
June  10,  bids  will  be  rec.  to  imp.  Lin- 
den Ave.  and  San  Fernando  Rd.,  involv. 
8310  sq.  ft.  grade,  6543  sq.  ft.  cone. 
pave.;  1492  sq.  ft.  walk,  343  ft.  curb. 
1911  act.  A.  J.  Van  Wie,  city  clerk. 
John  F.  Johannsen,  city  engr. 


SACRAMENTO,  Cal.— City  declares 
inten.  to  imp.:  (2087)  51st  St.,  bet.  V 
St.  and  2nd  Ave.,  involv.  cone,  curb, 
gutter;  c.  i.  drains  with  vit.  sewer  con- 
nections; reset  gutter  drains;  vit.  pipe 
sewer;  reconst.  manholes;  grade;  asph. 
cone,  pave  with  seal  coat;  1-in.  water 
main    connections. 

Inten.  declared  to  imp.  (2088)  38th 
St.,  bet.  9th  and  12th  Aves.,  involv. 
cone.  curb,  gutter;  c.  i.  drains  with  vit. 
sewer  connections;  reset  e.  i.  drains; 
vit.  pipe  sewer;  reconst.  manholes;  1- 
in  water  main  connections;  grade;  asph. 
cone,   pave    with   seal   coat. 

1911  Act.  Protests  June  10.  A.  J. 
Wagner,  city  eng.  H.  G.  Denton,  city 
clerk. 

LOS  AXGELES,  Cal.— M.  X.  Guho, 
5316  8th  Ave.,  Los  Angeles,  at  175,560 
awarded  cont.  by  city  to  const,  sewers 
in  Hobart  Blvd.  bet.  Florence  Ave.  and 
79th  St. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
starts  proceedings  to  imp.  East  D  St., 
bet.  Wilson   St.  and  city  park. 


RICHMOXD,  Contra  Costa  Co.,  Cal. — 
City  rescinds  proceedings  to  imp.  Sts. 
in  East  Richmond  district  and  new 
proceedings  will  be  started.  E.  A. 
Hoffman,  city  engineer. 


SONORA,  Tuolumne  Co.,  Cal. — Su- 
pervisors order  Spec,  prepared  to  pave 
Sonora-Tuolumne  road  from  end  of 
present  pavement  near  Standard  to  foot 
of  Buckhorn  Hill,  approx.  2  mi.  in 
length,  in  addition  to  short  stretch 
near  bridge  of  Custis  Creek  and  re- 
maining portion  of  Sonora-Coluinbia 
road. 


LOS  AXGELES,  Cal.— Geo.  R.  Curt's 
Pav.  Co.,  2440  E.  26th  St.,  awarded 
cont.  by  county  at  $116,526.13  for  imp. 
work  in  C.  I.  Xo.  524,  114th  St.,  bet. 
Hawthorne  Blvd.  and  Western  Ave., 
13,126  ft.  or  2.49  mi.  involv.  418,546  sq. 
ft.  concr.  pave  and  incidental  items. 
Laguna-Maywood  Land  Corp.,  602 
Consolidated  Bldg.,  awarded  cont.  at 
$30,013  to  imp.  Slauson  Ave.,  bet.  La- 
guna  Rd.  and  flood  control  line,  involv. 
270,150   sq.    ft.    concr.   pave.,    lie  sq.   ft. 


SACRAMEXTO,  Cal. — Cfty  declares 
inten.  to  imp.:  (2085)  H  St.,  bet.  10th 
and  11th  Sts.,  c.  i.  drains  with  vit. 
sewer  connections;  vit.  sewer;  reconst. 
manholes;  grade;  5-in.  hyd.  cone.  bas§ 
with  basalt  block  surface  on  2-in.  sand 
cushion,  and  portions  with  6-in.  hyd- 
cone,  pavement. 

Inten.  declared  (2086)  to  imp.  D  St., 
bet.  10th  and  11th  Sts.,  involv.  cone, 
curb,  gutter;  grade;  resurface  macadam 
pave  with  asph.  cone,  surfce  with  seal 
coat. 

1911  Act.  Protests  June  10.  A.  J. 
Wagner,  city  eng.  H.  G.  Denton,  city 
clerk. 


OAKLAXD,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  77th  Ave.,  bet.  E- 
14th  St.  and  Rusdale  St.,  involv.  grade, 
$.04;  cone,  curb,  $.75;  cone.  gutter, 
$.26;  macadam  pave.,  $.135. 


LOS  AXGELES,  Cal. — Pearson  & 
Dickerson,  217  Loring  Bldg.,  Riverside, 
sub.  low  bid  to  county  at  $69,969  to 
imp.  El  Monte  St.,  bet.  Covina  Blvd. 
and  I'eck  Rd-,  etc.,  4.26  mi.,  involv.  (1) 
26,018  cu.  yds.  e.xcav.  and  borrow;  (2) 
40,978  ft.  should.;  (3)  584,809  sq.  ft.  6- 
in.  to  8-in.  concr.  pave.;  (4)  10,911  sq. 
ft.  8-in.  concr.  pave.;  (5)  189,409  sq.  ft. 
6-in.  water  bound  mac;  (6)  96,874  sq. 
ft.  5-in.  water  l)()Und  mac;  (7)  27,488 
sq.  ft.  6-in.  oil  mac;  (8)  110  ft.  6x10s. 
24-in.  curb;  9)  ciilv.  at  La  Rica;  (10) 
eulv.  at  Merced;  (11)  culv.  at  Sta.  9(i 
plus  00;  (12)  culv.  Peck  Rd. ;  (13)  81 
It.  curtain  wall.  County  furnishes  18.- 
145  bbls.  eem.,  8135  tons  sand,  15,009 
tons  gravel,  11,869  tons  rock.  Cas.i 
contr.  Xo.  260.  Unit  bids  are:  (1)  40c, 
(2)  4e,  (3)  7',.<iC,  (4)  lOe,  (5)  4e,  (6)  3c, 
(7)  6c,  (8)  60c,  (9)  $465,  (10)  $465,  (11) 
$609.74;    (12)    $200,    (13)    35c. 


FAIRFAX,  Marin  Co.,  Cal.— F.  J. 
Main,  Fairfax,  awarded  contract 
(private)  by  property  owners  for 
grade,  sewer,  curb,  gutter  and  5-in. 
cone,   pavement   in   Rosemont   Ave. 


SIERRA  COUXTY,  Xev.  —  Xevada 
Contracting  Co.,  Fallon,  Nevada,  at 
$69,681.50  sub.  low  bid  to  U.  S.  Bureau 
of  Pub.  Rds.,  9  Main  St.,  San  Francisco, 
to  const.  Vuba  Pass  Xafl.  Forest  Rd. 
project,  14.81  mi.  in  length,  involv.  (!> 
14.81  mi.  fine  grading,  subgrade  and 
shoulders,  $150  mi.;  (2)  1900  cu.  yds 
supplemental  crushed  rock,  $3;  (3) 
19,300  cu.  yds.  crushed  rock  surfacing, 
$3.20.     Other  bids: 

A.  D.  Kern,  Portland,  Ore.,  (1)  $150; 
(2)    $3.57;    (3)    $3.82;    $69,581.50. 

Tieslau  Bros.,  Berkeley,  (1)  $200; 
(2)    $4;    (3)    $4.15.      $90,657. 

Eng.  est.  (1)  $350;  (2)  $3.25:  (3) 
$3.75..      $83,733. 


LOS  AXGELES,  Cal.— Until  2  P.  M., 
June  21,  bids  will  be  reec.  by  county 
for  imp.  work  in  R.  D.  I.  Xo.  279,  Wash- 
ington St.,  bet.  Woodruff  Ave.  and  67.99 
ft.  east  of  Ocean  Ave.,  etc,  involv. 
598,286  sq.  ft.  6-in.  to  8-in.  eem.  concr. 
pave.,  76.349  sq.  ft.  concr.  pave.,  704,- 
000  sq.  ft.  5-in.  d.  g.  base,  corr.  iron 
pipe  culv.,  curtain   wall. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — New  bids  will  be  rec.  June  7,  8 
P.  M.,  by  city  to  const,  sewers  in  por- 
tions of  Vera,  Madison  Aves.,  etc., 
previous  bids  rejected.  Low  bid  was 
sub.  by  Geo.  J.  Frates,  982  Bay  View 
Ave.,  Oakland,  at  $22,439.  Project  in- 
volves: 5820  lin.  ft.  8-in.,  4820  ft.  6-in 
and  6500  lin.  ft.  4-in.  vit.  pipe  sewer, 
72  ft.  8-in.  and  24  ft.  6-in.  c  i.  pipe; 
39  br.  manholes;  4  lampholes;  143  8x4- 
in.  and  129  6x4-in.  wye  branches.  Plans 
obtainable  from  C.  L.  Dimmitt,  ciiv 
engineer. 


OAKLAXD,  Cal.— M.  Bau,  Oakland, 
awarded  contract  by  city  to  imp.  por- 
tions of  Ocean  View  Ave.,  involv.  ex- 
cavation, $3.95  eu.  yd.;  eem.  walks, 
$.21   sq.   ft. 


SACRAMEXTO,  Cal. — City  declares 
inten.  to  imp.  (2083)  55th  St.,  bet.  S 
and  T  Sts.,  involv.  grade;  2-in.  asph. 
cone,  pave  with  seal  coat;  S  St.,  bet. 
53rd  and  55th  Sts.,  cone,  curb,  gutter, 
e.  i.  drains  with  vit.  sewer  connections; 
vit.  pipe  sewer;  reconst.  manholes; 
grade;  asph.   cone,   pave   with  seal  coat. 

Inten.  declared  to  imp.  (2084)  San 
Carlos  Way  from  8th  Ave.  to  pt.  533 
ft.  south,  involv.  cone,  curb,  gutter;  c 
i.  drains  with  vit.  sewer  connections; 
1-in.  water  main  connections;  cone, 
walks;  grade;  asph.  cone  pave  with 
seal  coat. 

1911  Act.  Protests  June  10.  A.  J. 
Wagner,  city  eng.  H.  G.  Denton,  city 
clerk. 


SAXTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Watsonville, 
at  $10,494.60,  awarded  cont.  by  county 
to  pave  with  cone  stretch  of  highway 
near  Santa  Cruz  Cement  Plant,  county 
to  fur.  cement  and  sand.  Other  bids: 
Thompson  Bros.,  $11,080;  C.  B.  Cow- 
den,    $14,376. 

SAX  FRANCISCOJ— A.  E.  Hennessy, 
Standard  Oil  Bldg.,  at  $22,153.50,  subm. 
low  bid  to  Bd.  Pub.  Wks.  to  reconst. 
Bluxome  St.  bet.  4th  and  6th  Sts.,  in- 
volv. (a)  1,150  eu.  yds.  fill,  $.10;  (b)  Id 
br.  catchbasins.  $70  each;  (c)  reset  6 
br.  batchbasins,  $20  each;  (d)  500  ft. 
10-in.  culvert,  $1;  (e)  reset  6  stortn 
water  inlets,  $20  each;  (f)  62,050  sq.  ft. 
cone,  pave.,  $.32;  (g)  1,000  lbs.  ^-In. 
rein,  steel.  $.05  lb.;  (h)  1,050  sq.  ft. 
basalt  block  pave.,  $.30;  (i)  500  sq.  ft. 
basalt  conform  pavement,  $.10;  (j)  800 
sq.  ft.  asph.  cone  pave.,  $.25;  (k)  500 
sq  ft.  asph.  cone,  conform  pavement, 
$  15;  (1)  reset  175  ft.  granite  curb,  $.30. 
E  J.  Treacy,  Call  Bldg.,  next  low  at 
$23,533.50,  unit  bid  being,  (a)  $.10;  (b) 
$65;  (c)  $50;  (d)  $2;  (e)  $100;  (f)  $.32; 
(g)  $.06;  (h)  $.50;  (i)  $.25;  (j)  $.25;  (k) 
$.10;    (1)    $.30.      

ARCADIA,  Cal. — Until  8  P.  M.,  June 
2  bids  will  be  rec.  by  slty  for  4-in. 
mac  pave  and  laying  of  6-in.  C.  I. 
water  pipe  on  Walnut  Ave.,  bet.  Bald- 
win and  Holly  Aves.  Cert,  check  or 
bond,  10%.     G.  G.  Meade,  city  clerk. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald. 
366  E.  58th  St.,  sub.  low  bid  to  Bd.  of 
Pub.  Wks.  at  $234,032  to  imp.  Florence 
Ave.,  involv.  grading,  lump  sum,  $26,- 
UOO;  542,757  sq.  ft.  8-in.  concr.  paving, 
23e;  24,221  sq.  ft.  3-in.  asph.  concr. 
paving,  14c;  2366  sq.  ft.  remodeling,  7c; 
14,485  lin.  ft.  unplas.  eem.  curb,  40c; 
205,332  sq.  ft.  sidewalk,  12%c;  371  .sq. 
ft.  gutter,  22c;  storm  drain  complete. 
$1850;  culvert  complete,  $1000;  6620  lin. 
ft.    hse.   conn,   sewers,    70c. 

Spencer  &  Holt,  402  Frost  Bldg.,  low 
at  166,900  to  imp.  Rosanna  St.,  bet. 
Riverside  Dr.  &  Ripple  St.,  involv.  grade, 
$4500;  208,965  sq.  ft.  5-in.  cone,  pave,  17c 
5150  lin.  ft.  unplas.  light  curb,  50c;  23,- 
997  sq.  ft.  walk,  14c;  storm  drain,  $500; 
reinf.  concr.  culv.,  $125;  san.  sewer, 
$11,401.50;  5830  lin.  ft.  hse.  sewers, 
$1.35. 

Griffith  Co.,  502  L.  A.  Ry.  Bldg.,  low 
at  $45,725  to  imp.  Cabrillo  Ave.,  involv. 
$4500  grading;  28,262  sq.  ft.  5-in.  cone. 
pav.,  18e;  102,509  sq.  ft.  Wilite  paving, 
22e;  5239  lin.  ft.  unplas.  eem.  curb,  50c 
lin.  ft.;  20,069  sq.  ft.  sidewalk,  13%c 
sq.  ft.;  4305  sq.  ft.  concr.  gutter,  25c; 
wooden  guard  rail,  $50;  san.  sewer 
compl.  $5500;  1086  lin.  ft.  hse.  conn. 
sewers,    $1.50. 

SAXTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Until  June  11,  2  p.  m.,  bids  will  be  rec. 
by  H.  E.  Miller,  county  clerk,  to  imp. 
Rineon  "Exception"  in  highway  lead- 
ing from  Santa  Cruz  to  Boulder  Creek 
in  San  Lorenzoo  rd.  dist.  Plans  obtain- 
able from  Co.  Surveyor  Lloyd  Bowman 
on  deposit  of  $5,  returnable. 

LOS  AXGELES,  Cal.— Until  2  p.  m., 
June  21,  bids  will  be  rec.  by  county 
for   rd.   work   as  follows: 

C.  I.  No.  371  Inglewood  Ave.,  betw. 
Belleview  Ave.  and  L.  A.  and  Redondo 
Rd.,  3.99  mi.,  involv.  38,177  cu.  yds.  exc. 
42,769  ft.  shape  should.,  428,487  sq.  ft. 
2-in.  Willite  top.  428,487  ft.  3-in.  Wil- 
lite  base,  371,479  sq.  ft.  5-in.  d.  g.  sub- 
base.  1180  sq.  ft.  8-in.  cross-gut.,  94  ft. 
curtain  wall,  20,853  sq.  ft.  oil  and 
screenings,  1640  ft.  8-in.  vit.  sewer,  140 
ft.  8-in.  lateral,  1080  ft.  8-in.  vit.  hse. 
conn.,  one  m.  h.,  4  jet.  eham.  Est. 
$137,808.95. 


LONG  BEACH,  Cal. — Bids  rec.  by  city 
to  const,  sewers  in  Burnett  St.  and 
portions  of  other  Sts.,  involv.  (1)  8-in. 
vit.  pipe  sewer,  (2)  10-in.  vit.  pipe 
sewer,  (3)  12-in.  vit.  sewer,  (4)  18-in. 
vit.  sewer,  (5)  14-in.  C.  I.  pipe,  (6)  18- 
in.  C.  I.  pipe,  (7)  6-in.  hse.  conn,  (ea.), 
(8)  std.  m.  h.,  (9)  std.  1.  h.,  (10)  pump 
sta.    compl.,    are: 

John  Artukovich- (1)  $1.50,  (2)  $2, 
(3)  $2.50,  (4)  $5,  (5)  $15,  (6)  $25,  (7) 
$10.50,    (8)    $96,    (9)    $15,    (10)    $30,000. 

P.  P.  Janish— (1)  $1.75,  (2)  $2.45,  (3) 
$2.71,  (4)  $10.55,  (5)  $5,  (6)  $10,  (7) 
$1.50,    (8)    $15,    9)    $25,    (10)    $30,150. 

Robt.  Metcalf— (1)  $2,  (2)  $2.30,  (3) 
$2.74,  (4)  $4.26,  (5)  $7.56,  (6)  $15,  (7) 
$20,    (8)    $130,    (93    $10,    (10)    $35,000. 

Adam  Dalmatin  and  R.  N.  Nikcevich 
—  (1)  $1.78,  (2)  $2.81,  (3)  $2.98,  (4) 
$5.32.  (5)  $6.50,  (6)  $12,  (7)  $30,  (8) 
$98.    (9)    $25,    (10)    $26,200. 

O.  K.  Hearte- (1)  $1.30,  (2)  $2,  (3) 
$2.25,  (4)  $8,  (5)  $10,  (6)  $20,  (7)  $30, 
(8)    $90,    (9)    $25,    (10)    $35,000. 

Geo.  W.  Kemper— (1)  $1.45,  (2)  $2.10, 
(3)    $2.20,    (4)    $5.50,    (5)    $8.50,    (6)    $25, 

(7)  $2,    (8)    $125,    (9)    $35,    (10)    $30,000. 
Martin     Simunovich — (1)      $1.94,      (2) 

$4.54,  (3)  $4.55,  (4)  $6.80,  (5)  $9.95,  (6) 
$20.25,  (7)  $60,  (8)  $125,  (9)  $18,  (10) 
$28,500. 

J.  C.  Rickey- (1)  $2.25,  (2)  $3.50,  (3) 
$3.75,    (4)    $5.40,   (5)    $8,    (6)    $10,    (7)    $30, 

(8)  $125,    (9)    $50,    (10)    $40,000. 

R.  A.  Wattson— (1)  $1.50,  (2)  $2.15. 
(3)  $2.20,  (4)  $7,  (5)  $10,  (6)  $20,  (7) 
$2.25,    8)    $128,    (9)    $20,    (10)    $35,000. 

SAN  DIEGO,  Cal. — John  Hansen,  413 
Bancroft  Bldg.,  sub.  low  bid  to  city  at 
$93,914  to  imp.  W'oolman  Ave.,  involv. 
358,124  sq.  ft.  paving  with  5-in.  Port- 
land eem.  concr.,  10,125.6  lin.  ft.  eem. 
concr.  curb,  49,337  sq.  ft.  eem.  concr. 
sidewalk,  3  4-in.  eem.  concr.  sewer 
laterals,  23  6-in.  eem.  concr.  sewer 
laterals,  curb  inlet,  1734  lin.  ft.  6-in. 
eem.  sewer  main,  4  m.  h.,  2  deadends, 
803  lin.  ft.  oof  6-in.  C.  1.  water  main, 
132  %-in.  water  serv..  19  6-in.  gate 
valves.  Unit   bid  follows: 

(a)  18.4c,  (b)  67e.  (c)  19.3c,  (d)  $24, 
(e)  $34.  (f)  $128.  (g)  $1.40,  (h)  $135, 
(i)    $75,   (j)   $2.90,    (k)    $35.    (1)    $35. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1665 

Berwick 

Owner 

2800 

1666 

Silverstein 

Saari 

3000 

1667 

Kolsberg 

Owner 

5000 

1668 

Matulick 

Valentine 

1000 

1669 

Fitzwater 

'Owner 

3000 

1670 

Hughes 

Cuthbertson 

4700 

1671 

Herman 

Healey 

4000 

1672 

Jones 

Barrett 

30000 

1673 

California 

Moore 

34500 

1674 

Hunt 

Helbing 

80000 

1675 

Nelson 

Owner 

5000 

1676 

Belloumini 

Christian 

4900 

1677 

Bendon 

Owner 

8000 

1678 

Johnson 

Owner 

12000 

1679 

Moss 

Dowsett 

17000 

1680 

Amatore 

Owner 

7000 

1681 

McDowell 

Hinson 

3000 

1682 

Legallet 

Chicago 

5000 

1683 

Field 

Field 

8000 

1684 

McKee 

Owner 

7000 

1685 

Carue 

Bailey 

2000 

1686 

Tyler 

Owner 

3000 

1687 

Costello 

Owner 

3000 

1688 

Allred 

Owner 

48000 

1689 

Allred 

Owner 

48000 

1690 

McKeon 

Plov 

18000 

1691 

Humboldt 

Buschke 

16000 

1692 

Tuckey 

Prout 

10000 

1693 

Muegge 

Swanson 

35000 

1694 

American 

Lindgren 

60000 

1695 

Moriano 

Owner 

6000 

1696 

Lazzarino 

Darga 

3000 

1697 

Bowles 

Owner 

2000 

1698 

Finnila 

Owner 

1000 

1699 

City 

Owner 

5000 

1700 

Martinovich 

Ryder 

3000 

1701 

Meyer 

Owner 

4001. 

1702 

Sutherlin 

Owner 

6000 

1703 

Hueter 

Zwieg 

6000 

1704 

Same 

Same 

20000 

1705 

Brennan 

Owner 

1250u 

1706 

Sesnon 

Barrett 

25000 

1708 

Aicarde 

Demartini 

1800 

1709 

Rolandi 

Iderscein 

2000 

1710 

Marano 

Lindgren 

3000 

1711 

Weiland 

Vertner 

4000 

1712 

Greene 

Schultz 

2000 

1713 

Di  Pietro 

Owner 

3000 

1714 

Douglas 

Owner 

3300 

1715 

Arnott 

Owner 

12000 

1716 

Stoneson 

Owner 

4500 

1717 

Stoneson 

Owner 

12000 

1718 

Usnik 

Owner 

10500 

1719 

Hind 

Owner 

9000 

DWELLING 

(1665)  W  WINFIELD  AVE  100  N  Es- 
meralda. One-story  and  basement 
frame  dwelling. 

Owner — A.  Berwick,  18  Chenery  St.,  San 
Francisco. 

Architect — None. 

Contractor  —  A.  Berwick,  18  Chenery 
St.,   San   Francisco.  12800 


DWELLING 

(1666)      W    SAN    BRUNO      AVE      160'  3 

Olmsted.     One-story   and   basement 

frame   dwelling. 
Owner — Louis     Silverstein,       2471       San 

Bruno  Ave.,  San  Francisco. 
Architect — None. 
Contractor— S.    Saari,    200      Felton      St., 

San   Francisco.  $3000 


APARTMENTS 

(1668)  NO.  829  VAN  NESS  AVE. 
Plaster  front  of  stores  and  apart- 
ments. 

Owner — Gforge  Matulioh,  829  Van  Ness 
Ave.,  San  Francsico. 

Architect — None.  . 

Contractor — E.  E.  Valentine,  3132  Oc- 
tavia    St.,    San    Francisco.  $1000 


FLATS 

(1667)      W     TWENTY-FIFTH     AVE     50 

N   Irving.  Two-story  and  basement 

frame   (2)   flats. 
Owner  —  Trygve    Kolsberg,    1246    42n(J 

Ave.,  San  Francisco. 
Plans    by    Owner.  $5000 


DWELLING 

(1669)      S  RHODE  ISLAND  125  W  18tl;. 

One-story      and      basement      frame 

dwelling. 
Owner — J.   F.  Fitzwarter,   1400   15th  St., 

San  Francisco. 
Architect— None.  $3000 


Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,  San  Francisco. 

Contractor  —  Dowsett-Ruhl       Co.,       77 

O'Farrell    St.,    S.   F.  $17,000 

NOTE: — Recorded    contract    reported 

May  20,  1926,  No.  720. 


DWELLING 

(1670)      S    SEWARD    73-3    W    Douglas 

One-story      and    basement      framo 

dwelling. 
Owner — Griffith    C.    Hughes,    31    Sewr.rd 

St.,   San   Francisco. 
Architect — None. 
Contractor — Thos.    A.    Cuthbertson,    4j0 

Noriega  St.,  S.  F.  $4709 


STORES 

(1671)      S     IRVING     82-6     W    Sixteenth 

Ave.         One-story      and      basement 

frame     (2)     stores. 
Owner — L.  Herman,  1325  13th  Ave.,  San 

Francisco. 
Archtect — C.    Gilligan,     1611     9th    Ave. 

San    Francisco. 
Contractor — C.   Healey.  $4000 


RESIDENCES 

(1672)  S  JACKSON  206-3  and  240-7 
W  Laurel.  Two  2-story  and  base- 
ment   frame    residences. 

Owner — K.    C.    Jones,    %    contractors. 

Architect — Hyman  &  Appleton,  68  Post 
St.,    S.    F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    S.    F.  Each    $15,000 


CLUBHOUSE,  ETC. 

(1673)  BLOCK  BOUNDED  BY  SUTTER 

Scott,   Bush   and   Pierce   S'ts.   Frame 

clubhouse    and    grandstand. 
Owner- — California    Tennis    Club,    Bush 

and    Scott   Sts.,   S.    F. 
Architect    —    Nathaniel     Blaisdell,     255 

California    St.,    S.    F. 
Contractor    —    Moore    &    Madsen,       77 

O'Farrell    St.,    S.    F.  $34,500 


APARTMENTS 

(1674)  NW  GREEN  AND  WEBSTER 
Sts.  6-t:tory  and  basement  rein- 
forced  concrete    (13)    apts. 

Owner  —  M.  A.  Hunt,  916  Van  Ness 
Ave.,    S.   F. 

Architects    and    contractors — The     H>l 
bing  Co.,   916    Van   Ness   .\ve.,    S.   F. 

$80,000 


DWELLING 

(1675)      NW     ULLOA     AND     WAWONA. 

One-story      and      basement      frame 

dwelling. 
Owner — Fernando   Nelson    &   Sons,    Inc.. 

2  West  Portal   Ave.,   San   Francisco. 
Architect — None.  ..-SDj" 


ALTERATIONS 

(1676)     NO.    688    HAIGHT.       Raise    for 

store   and   flats;   construct   addition. 
Owner — M.   Belloumini  &  Sons,   Prem. 
Architect — D.   A.   Gusti. 
Contractor— T.     Christian,     211     Steiner 

St.,  San  Francisco.  $4900 


DWELLINGS 

(1677)  W  SEVENTEENTH  AVE  15C 
and  175  S  Taraval.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — George  O.  Bendon,  2033  Tara- 
val  St.,    San   Francisco. 

rians    by    Owner.  $1000    each 


DWELLINGS 

(1678)      E     THIRTV-FIRST       AVE       90, 

116-3.     112-6,       168-9      N      Santiago. 

F'our  one-story  and  basement  framo 

dv.oiling.s. 
Owner  --  S.    F.    Johnson,    3250    CabriHo 

St.,  San  Francisco. 
.'\ichitect — None.  $3000    ea 


RESIDENCE 

(1670)  E  SAN  LORENZO  75  S  Tor- 
tola  Dr.  Two-story  and  basement 
frame   residence. 

Owner  --  .Toseiih  Mora  Moss,  45  Sant.t 
Paula    Ave.,    San    Francisco. 


FLATS 

(1680)      W    HAMPSHIRE    380      S      25th. 

2-story  and     basement     frame     (2) 

flats. 
Owner — Frank    Amatore,    premises. 
Architect — None.  $7000 


ALTERATIONS 

(1681)  51  STOCKTON  ST.  Reconstruct 
store  fronts;  rearrange  stairs; 
painting  and   papering  for  store. 

Owner — McDowell    and    Harding,     Inc., 

810  K  St.,  Sacramento. 
Architect — Geo.  E.  Ralph,  French  Bank 

Bldg.,    San    Francisco. 
Contractor — L.  A.  Hinson,  756  4th  Ave., 

San  Francisco.  $3000 

TANK  ETC. 

(1682)  1600  FAIRFAX  AVENUE.  Erect 
steel  tank  and  tower;  (50,000  gals, 
capacity   tank)    tower   100   ft.    high. 

Owner — Legallet-Hellwig  Norton  Co., 
1600  Fairfax  Ave.,  San  Francisco 

Architect — None. 

Contractor  —  Chicago  Bridge  and  Iron 
Works,   338   Rialto   Bldg.,    S.    F. 

$5000 


DWELLING 

(1683)      NW    DEWEY    BLVD.    448    S   W 

Pacheco.  2-story  &  basement  frame 

dwelling. 
Owner — Alice    M.    Field,    773    24th    Ave., 

San   Francisco. 
Architect — None. 
Contractor — Fred  H.  Field  773  24th  Ave 

San  Francisco.  $8000 


REMODEL 

(1684)      SW     UNION     AND     WEBSTER! 

Streets.   Remodel     for     stores     and 

flats. 
Owner — Wm.   A.    McKee,    610    Hyde    St., 

San  Francisco. 
Architect — None.  $7000 


ADDITION 

(1685)  224  BARTLETT  ST.  46-ft.  ad- 
dition for  apartments. 

Owner — J.  E.  Carue,  1341  Valencia  St., 
San    Francisco. 

Architect  &  Contractor — Edw.  Bailey, 
1341   Valencia   St.,    S.   F.  $2000 

ADDITION 

0686)      4614  EIGHTEENTH  ST.   2-room 

addition  for  apartments. 
Owner — N.  &  L    Tyler,  premises. 
-Architect — None.  $3000 


DWELLING 

(16S7)      E   THIRTY-FOURTH   AVE.    275 

S    Balboa.    1-story      and      basement 

fr'ame    dwelling. 
Owner — Wm.   Costello. 
Architect — None.  $3000 


DV.  ELLINGS 

(1688)        i    E    26TH    AVE.    AND    SANTI- 

ago  and   E  26th  Ave.   25,  50.  75,   100, 

125.    15,.    175,    200.    225,    250.    275    S. 

Santiago.    12    1-story  and   basement 

framo    dwellings. 
Owner — C.  S.  Allred.  No.  2  Plaza  Ave. 
Architect — None.  Each.    $4,000 


DWELLINGS 

(16S9)      S    E    27TH   AVE.    AND    SANTI- 

aeo    E    27th    Ave..    25.    50.    75.    100. 

125.    150,    175.    200.    225.    250,    275    S. 

Santiago.    12    1-story  and   basement 

frame    dwellings. 
Owner — C.  S.  Allred.  No.  2  Plaza  Ave. 
Architect — None.  Each.    $4,000 


DWELLINGS 

(16P0)      N     E     PERSIA     AND     MUNICH 

and    E.    Munich    25.    50.    75.    100.    125 

N.   Persia.      6   1-story  and  basement 

frame   dwellings. 
Owner — O.     D.     McKeon.     2160     Mission 

St. 
Architect    and    contractor — G.    L.    Plov, 

200  Broderick  St.  Each,  $3,000 
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FIXTURES _-  

(1691)  783  MARKET  STR"EET.  Install 
elevator;  stairways;  install  plumb- 
ing fiixtures,  etc. 

Owner — Humboldt     Bank,     783     Market 

St. 
Architect — Smith    O'Brien.    49   Geary   St. 
Contractor — Buschke  and  Brown.  Atlas 

Bldg.  Cost,  $16,000 

RESIDENCE 

(1692)  W  SAXTA  PAULA  129  N 
Verba  Buena.  2-story  and  base- 
ment  frame  residence. 

Owner— H.   W.   Tuckey.   140   Geary   St. 
Architect — H.   C.   Baumann,   251  Kearny 

St. 
Contract::r — J.      Prout.      515      Magellan 

Ave.  Cost,   $10,000 


APARTMENTS  .  ,^^ 

(1693)      S  E  TARAVAL  AND  14TH  AVE. 

3-story    and    basement    frame    (14) 

apartments   and  stores. 
Owner — H.  Muegge,  care  architect. 
Architect— Chas.  F.   Strothoff,   2274  loth 

St 
Contractor— E.      Swanson,      2000  ,Ulloa 

St.  Cost,  $3o,000 


W.A  REHOUSE  ,„.r..TT^ 

(1694)  N  W  4TH  AND  TOWNSEND 
Streets.  2-story  reinforced  con- 
crete  warehouse. 

Owner — American  Radiator  Co.,  2nd 
and    T   wnsend    Sts. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

Contractor — Lindgren  and  Swinerton, 
'       Inc.,   622   Standard  Oil  Bldg.   160,000 


FL  A.TS 

(16"9.t)      NO.      700     BOSWORTH.        Two- 
storv  and  basement  frame  store  ana 
(2)  'flats. 
Own°r— Emma    Moriano,    612    Boswortn 

St..    San   Francisco. 
ArchitectNone.  $6000 

DWELLING  ,^.       „, 

(169fi>      N    BROMPTON    AVE       12o       ^\ 

Chenery.    One-story    and    basement 

frame   dwelling. 
Owner— William    Lazzarino,    25    Bromp- 

ton    Ave..    San   Francisco. 
Architect — None. 
Contractor — Antonio   Draga,   21   Bromp- 

ton  Ave.,  San  Francisco.  ?3000 

ALTERATIONS 

(1697)      NO.       471     TWENTY-SEVENTH 
Ave.      Minor   additions    to   dwelling. 
Owner — Alfred    Bowles,     Premises. 
Architect — None.  $2000 


ADDITION 

(1698)  NO.  4032  SEVENTEENTH  ST. 
Add  ten  baths  for  public  bathhouse 

Owner — yi.    A.    Finnila.    Premises. 
Architect — None.  $4000 

FLATS 

(1699)  E  LEAVENWORTH  68-6  S 
Pacific.  Two-story  and  basemei.t 
frame    (2)   flats. 

Owner — City    Title      Co.,      1408      Pa-:;ifi  ■ 

Ave.,    San    Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,  San  Francisco.  $5000 


DWELLING 

(1700)      E    ATHENS    125    S    Brazil    Ave. 

One-story      and      basement      frame 

dwelling. 
Owner  —  Matthew       iVIartinovich,       419 

Athens  St.,  San   Francisco. 
Architect — None. 
Contractor — Richard  Ryder,  416  Athens 

St.,    S'an    Francisco.  $3000 


DWELLING 

(1701)      SW    ULLOA    AND    WAITHMAN 

Way.      One-story      and      basement 

frame    dwelling 
Owner — Meyer    Bros.,    1st    National    Bk. 

Bldg.,    San    Francisco. 
Architect — None.  $4000 


DWELLINGS 

(1702)  W  MONTICELLO  265  and  299 
S  Holloway.  Two  one-story  and 
basement   frame  dwellings. 

Owner — F.  E.  Sutherlin,  655  Steiner  St.. 
San  Francisco. 

Plans   by   Owner.  $3000    each 


DWELLING 

(1703)  W  SAN  LEAXDRO  WAY  251  N 
Ocean  Ave.  One-story  and  base- 
ment  frame  dwelling. 

Owner — E.  C.  &  O.  M.  Hueter,  805  Flat- 
iron    Bldg.,    San    Francisco. 


Architect— -Harold   G.    Stoner^  &10   UXXoa 

St.,    San    Francisco. 
Contractor  —   Walter      E.      Zwieg,      805 

Flatiron    Bldg.,    S.    F.  $6000 


DWELLINGS 

(1704)  W  SAN  LEANDRO  WAY  42,  82, 
122,  165  N  Ocean  Ave.  Four  one- 
story    and    basement     frame    dwlg. 

Owner — E.  C.  and  O.  M.  Hueter,  Flat- 
iron   Bldg.,   San   Francisco. 

Architect — Harold  G.  Stoner,  810  UUoa 
St.,  San  Francisco. 

Contractor — Walter  C.  Zwieg,  351  Santa 
Ave.,    San    Francisco.         $5000    each 


APARTMENTS 

(1705)      NW     THIRTY-FIFTH     AVE     <i 

Anza.       Three-story    and    basemen*. 

frame   (6)   apartments. 
Owner — Ma.rtun  Brennan,  863  40th  A-.-e 

San   Francisco. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg.,    San    Francisco.  $12,500 


REPAIRS 

(3  706)      NO.    55    UNION.      Repair    fir- 
damage  to  packing  plant. 

Owner — Wm.    T.    Sesnon,    Premises. 

Architect — Ward-  &-JBljohme.    454    Cali- 
fornia St.,  San  Francisco. 

Contractor — Barrett    &    Hilp,    918    Har- 
rison  St.,   San  Francisco.  $25,000 


ALTERATIONS 

(1707)      259   FLORIDA   ST.      Alterations 

for   dwelling. 
Owner — W.     L.     Fast,     257     Florida    St., 

San  Francisco. 
Desierner  and  contractor — D.   R.  Dewitc 

210    Florida    St.,    S.    F.  $1000 


DWELLING 

(1708)      E   TREAT  AVE.    100   S   Preciia 

Cement     and      concrete     work     for 

dwelling;   plumbing;   electric   worlv 
Owner — G.    Aicarde,     1208    Kearny    St.., 

San   Francisco. 
Architect — None. 
Contractor    —      ^^'m.    Demartini,       1144 

Treat  Ave.,   S.   F.  $1800 


.\DDITIONS 

(1709)  323  ARGUELLO  BLVD.  Addi- 
tions   and    alterations    for   dwlg. 

Owner — F.    S'.    Rolandi,    premises. 

Architect  —  Louis  Mastropasqua,  580 
Washington   St.,   S.    F. 

Contractor — B.  P.  Iderscein,  550  Mont- 
gomery   St.,    S.    F.  $2000 


DWELLING 

(1710)  N  DE  MONTFORD  25  E  Cap- 
itol Ave.  1-story  and  basement 
frame   dwelling. 

Owner — S.    Marano. 

Architect — None. 

Contractor — Lindgren  Bros.,  64  Ramona 
St.,   S.   F.  $3000 


DWELLING 

a711)      S   RAYMOND   325   W   Alpha.    1- 

story  and  basement  frame  dwlg. 
Owner — Henry    Weiland,    432    Raymond 

Ave.,    S.    F. 
Architect — None. 
Contractor — Vertner     &    Hartzell,     1005 

Hyde    St.,    S.    F.  $4000 


SHOP 

(1712)      N  CLARA  300   E   6TH.      1-story 

frame   shop. 
Owner — J.  C.  Greene,  259  Clara  St.,  San 

Francisco. 
Architect — None. 
Contractor  —  Schultz    Construction    Co., 

46   Kearny    St.,    S.   F.  $2000 


DWELLING 

(1713)       SE    CASTRO    AND    BEMIS.     1- 

story  and   basement   frame  dwlg. 
Owner — S.    Di    Pietro,    3012    Castro    St., 

San   Francisco. 
Architect— R.   R.   Irvine,   736  Call  Bldg., 

San    Francisco.  $3000 


DWELLING 

(1714)  S  ULLOA  82-6  E  17TH  AVE. 
1 -story   and    basement   frame   dwlg. 

Owner — S.    Douglas,   61   Alder   St.,    S.    F. 
Architect — None.  $3300 

DWELLINGS 

(1715)  W  SIXTEENTH  AVE.  125,  152, 
179  N  Taraval.  Three  1-story  and 
basement    frame    dwellings. 

Owner — Jas.    Arnott    &    Son,    633    Tara- 
val  St..   S.    F. 
Architect— None.  Each   $4000 


.  IiW_ELLING-      - 
(ITrtr)      W      GENEBERN     62      S     MUR- 

ray.      1-story    and    basement    frame 

dwelling. 
Owner — Stoneson     Bros.,     3 S4 5-  "Mission' 

St.  .- 

Architect — Chas.  F'.  Strothoff.  2274' 15th 

St.   ■  -      ■  Cost,  $4,500 

DWELLINGS 

(1717)  W  (JENEBERN  30  AND  100, 
134  S  Murray.  3  1-story  and  -hase- 
inent    frame    dwellings. 

Owner-^-Steneson     BroSi,-  ,3845     Mission 

St. 
Architect — Chas.  F.- Strothaff,  ?,274  15th 

St.  Cost,    each,    $4,000 

APARTMENTS   -  ■     -  "    "  -'--    ~~  ■  .-. 

(1718)  S  E  BRODERICK  AND  O'FAR- 
rell  Sts.  3-st<)ry  and  basement 
frame    (18)    apartments. 

Owner-^Anton    Usnik,     736    Clementina 

St. 
Architect — C.    O.    Clausen,-  Heafst  Bldg. 
Cost,    $10,500 


FLATS  -  -    - 

(1719)  W  GOUGH  37.6  S  FRANCISCO. 
2-story  and  basement  frame  (2) 
flats.        ■  - 

Owner— Hind  Building  Co.,  110  Sutter 
St. 

Architect— W    G.  Hind,   110  Sutter  St. 

Cost.  $9,000 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor     Amt. 

722  Wallace  Parker  171S 

723  Roman  O'Mara  2300 

724  Roman  Hampton  2950 

725  Hughes  Cuthbertson  470fr 

726  McLean  Rose  635'0 

727  McNaught  Mangels  17050 

728  Sanders  McSheehy  gYat) 

729  Anthony  Cahill   220847 

730  Behrens  Stevenson.  €7,30 

731  Low  Jam  Moren  5450 

732  Kolsberg  Kolsberg  6.500 

733  Price  Varney  18735 

STORE 

(722)      S    BALBOA    46    E    27TH    AVE.    S 
27    X    E    30.      All    work    for    l-story 
store    bulding. 
Owner  — Emma    Wallace,    2545    Balbon 

St.,    S.   F. 
Architect — Fabre     A     Hildebrand,      110 

Sutter   St.,    S.   F. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,    S.    F. 
Filed   May  20    1926.  Dated  May  12,  1926. 

Brown    coated    $60.*» 

Completed    and    accepted    G09 

Usual  35  days    500 

TOTAL  COST,  $17.13 
Bond,  $860.  Sureties,  Clyde  A.  Guffin 
and  Wm.  N.  Bolger.  Forfeit,  /lone. 
Lim>t,  — .  Plans  and  specifications 
filed. 


PLUMBING. 

(723)  PAGE  AND  MASONIC  AVEJ.-,-  - 
All  work  plumbing  for  church.. 
Owner — The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  Franklin  St. 
Architect — Leo.  J.  Devlin,  Pacific  Bldg. 
Contractor — O'Mara      &      Stewart,      218 

Clara  St 
Filed  May  20,   1926.  Dated  May  14,  1926 

Pay    1st    each    month     75% 

35    days   after    25% 

TOTAL  COST.  $2300 
Bend,  $1150;  sureties.  New  Amsterdam 
Casualty  Co.;  forfeit,  none;  limit,  as 
fast  as  possible;  plans  and  specifica- 
tions   fi'ed. 


FOR 


and 


(724)  ELECTRICAL        WORK 
above. 

Contractor — Hampton        Electric 

Mfg.   Co.,   525   Howard  St. 
Filed  May  20,   1926.  Dated  Apr.  23,   1926 
Pa  v.   same  as  above. 

TOTAL  COST,  $2950 
liond,  $1475;  sureties.  New  Amsterdam 
Casualty  Co.'  forfeit,  none;  limit,  as 
fast  as  possible;  plans  and  specifica- 
tions  filed. 

RESIDENCE 

(725)  S  SEWARD  73.3  W  DOUGLASS 
W  30  S  126.2%  E  30.6%  X  124.9'.* 
I)tn.    1ft    5    blk    15.    Market    St.    Hd. 

-Ml  w  rk,  except  plumbing,  1-story  and 
basement    frame    residence. 

Owner — Griffith  C.  Hughes,  31  Seward 
St. 

Architect — None. 
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Contractor — Thos.    A.    Cuthbertson,    430 

Noriega  St. 
Filed  May  20,   1926.  Dated  May  19,  1926 

Roof  and   rafters  set    '^^'1 

Brown    coated    1175 

Completed    and    accepted    1175 

35    days    after    1175 

TOTAL  COST\  $4700 
Bond,  $2500;  sureties,  J.  H.  McCallum, 
F.  W.  Roth;  forfeit,  $2.00;  limit,  70  days 
Plans  and  specifications   filed. 

RESIDENCE. 

(726)      LOT  3   AND   4,   BLK   5,   FOREST 

Hill. 
All   work    1-story   and   basement   frame 

residence. 
Owner — Catherine    McLean. 
Architect— Chas.  F.  Strothoff,   2274   14th 

St. 
Contractor — Victor  Rose,   2231   14th  Av. 
Filed  May  21,  1926.  Dated  April  20,  1926 
Frame  up  and  roof  sheating 

on    $1587.50 

Brown    coated     1587.50 

Completed   and   accepted    1587.50 

35    days    after    1587.50 

TOTAL  COST,  $6350 
Bond,  $3175;  sureties,  Maryland  Casu- 
alty Co.;  forfeit,  none;  limit,  90  days. 
Plans    and    specifications    filed. 


RESIDENCE. 

(727)  LOT     140    BLK     1307     W,     WEST 
Lake  bet.   30th  Ave.   and  Camino   Del 

Mar. 
All    work    2-story    frame    residence. 
Owner — Harvard    Y.    and    Raye    B.    Mc- 

Naught,   490  Post  St. 
Architect— C.    C.    Dakin,    3034    Hillegass 

Ave.,   Berkeley,   Cal. 
Contractor — Mangels    Bros.,     363     West 

Portal    Ave. 
Filed  May  21,   1926.  Dated  May  20,   1926 
F'rame  up  &  roof,   rafters  on   $4262.50 

Brown    coated     4262.50 

Completed    and    accepted    ....    4262.50 

35    days    after     4262.50 

TOTAL  COST,  $17,050 
Bond,  sureties,  forfeit,  none;  limit,  160 
days;  ifXans  and  specifications  filed. 

FLATS,   ETC. 

(728)  SW  TWENTY-SECOND  and 
Potrero  Ave.  All  work  for  2-story 
frame  building,  flats  and  altera- 
tions and  additions  to  present  bldg 

Owner — M.  M.  Sanders  and  J.  S'.  Scherb 

Architect — None. 

Contractor — James    B.    McSheehy,    1147 

Dolores  St.,  S.  F. 
Filed  May  22,  1926.  Dated  May  17,  1926. 
Alterations    to    present    bldg. 

done    $1200 

On   erection  of  frame  apts 2000 

Apartments    plastered    2000 

Completed     2000 

Usual    35    days    2500 

TOTAL  COST,  $9700 
Bond,  sureties,  forfeit,  none.  Limit,  100 
days.      Plans   and   specifications   filed. 


BUILDING 

(729)  NE  ELLIS  &  VAN  NESS  AVE. 
N  alg.  W  Van  Ness  Ave.  120  to 
SW    Cor.    Van    Ness    Ave.    &    Olive 


Ave   X   W  Alg.   S  Olive   Ave.    164-9. 
All  work  for  3-story  and  mezzanine 
floor   building. 
Owner — Earl  C.  Anthony  Inc. 
Architect    —    Powers    A.    Ahnden,    460 

Montgomery  St.,   S.  F. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St.,  S.  F. 
Payments   of    cost   of   labor   and    ma- 
terial   on    lOth    of   each    month;bal- 
ance  on  completion  and  acceptance 
including  contrator's  fee. 
Filed  May  22,   1926.  Dated  May  21,  1926. 
TOTAL  COST  not  to   exceed   $220,847; 
Contractor   to   receive   $16,470. 
Bond,     $221,000;     Sureties,     The    Metro- 
politan Casualty  Ins.  Co.  of  N.  Y.;  For- 
feit,  none;   Limit,    150   days;   Plans  and 
specifications  filed. 

FRAME    BLDG. 

(730)       E    TWENTY-FOURTH    AVE.    90 

S   UMoa    E    120    X    S    25.      All    work 

for    1-story    and    basement    garage. 

frame    building. 

Owner  —   Earl    A.    Behrens,    1659    10th 

Ave.,  S.  F. 
Architect — None. 

Contractor — L.    H.    Stevenson,    130   Mer- 
ced Ave.,   S.   F. 
Filed  May  24,   1926.  Dated  May  21,  192<; 

Frame    up     $1182.50 

1st    coat    plaster    on     1182.50 

Completed     1182.50 

Usual    35    days    1182.5- 

TOTAL  COST,  $4730 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  spec- 
ifications  filed. 


ALTERATIONS 

(731)      S    W    WASHINGTON    &    BREN- 

ham   PI.   S  39.6  x  N  28.6. 
Alterations    and   addition    of    1-story    to 

present    building. 
Owner^ — Low    Jam. 
Architect — F.   W.   Dakin,   310   California 

St. 
Contractor — George  R.   Moren,    1-92   19th 

Filed  May   24,   1926.  Dated  May  15,   1926 

Brick   walls  built    $1350 

Plastering    on    3rd    floor    done..    1350 

Completed    and    accepted     1350 

TOTAL  COST,  $5450 
Bond,  $2725;  sureties,  Eugene  L.  Swift, 
Emil  Hogberg;  forfeit,  $5;  limit,  60 
days;   plans   and   specifications   filed. 


(732)      W    25TH    AVE.    50    N    IRVING. 
All    work    2-story    flat    frame    building. 
Owner — Fredriska   Kolsberg. 
Architect — None. 
Contractor    —    Trygoe    Kolsberg,     1246 

42nd   Ave. 
Filed  May  25,   1926.  Dated  May  24,  1926 
Payments    not    given. 

TOTAL  COST,  $6,500 
Bond,  sureties,  forfeit,  none;  limit, 
Sept.  24.  1926.  Plans  and  specifications 
not   filed. 


FLATS 

(733)      E  BAKER  87.6  S  UNION  25x112.6 
All  work  3-story  frame  building  (flats). 
Owner — Merton    J.     Price,     870    Market 
St. 


THE  SAN  FRA.NCISCO  BANK 


INCORPORATED  FEBRUARY  lOTH.   1868 


COMMERCIAL 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BHANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Architect — Dodge  A.   Riedy,   850   Pacific 

Bldg. 
Contractor — F.     W.    Varney,     860    Busli 

St 
Filed   May  26,   1926.  Dated  May   25,  1926 

2nd    floor    Joists    set     $2345 

Frame    completed     2345 

Brown     coated     3688 

Completed    and    accepted    4688 

35    days   after    4689 

TOTAL  COST,  $18,755 
Bond,  $9378;  sureties,  S.  L.  Forsyth,  Os- 
car Olsen;  for^slt,  none;  limit,  100 
days;    plans   and    specifications    filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO   COUNTY 


Recorded 


Accepted 


May  19,  1026— W  TWENTY-FIR.ST 
Ave  33-4  N  Ulloa  33-4x120.  Ernest 
Swanson  to  whom  it  may  concern 
May    12,    1926 

May  19,  1926 — S  OAK  156  E  Shrader 
E  25xS  120.  Joseph  C  Kirby  to 
whom    it    may   concern.. May    19,    1926 

May  19,  1926— N  MAYNARD  425  E 
Congdon.  G  W  Greene  to  whom  it 
may    concern May    14,    1926 

May  19,  1926— NE  ULLOA  30  W  West 
Portal  —  30  E  99-2  S  30  W  99-2. 
Roy  Van  Vliet  to  Alvin  J  Stern... 
May    17,    1926 

May  19,  1926— COM.  470  N  85°  40'  E 
40  ft.  N  4°  20'  W  of  int.  N  23rd  and 
E  Ulnois  NW  150  E  IfiO  S  150  W 
60.  Pacific  Gas  &  Electric  Co  to 
Truscon    Steel   Co May   12,    1926 

May  19,  1926— E  FORTY-THIRD  AVE 
300    S    Anza    S    25xE    120.       Eddy    & 
Schadeh    to    whom    it   may    concern 
May    19,    1926 

.\Iav  19,  1926— NW  NAPLES  75  SW 
Brazil  Ave  SW  25xN  WlOO  Lot  5 
Julius  L  Franklin  Sub  Blk  46  Excl 
Hd   Assn.      A   B   Frank    to    whom    it 

may  concern May    1,    1926 

C  F  Parker,  Fred  Kiesel  and  Victor 
Lemoge    May    14,    1926 

May  18,  1926— N  SILVER  50  and  75 
E  Merrill.  George  Marin  and  Louis 
Peveri  to  whom  it  may  concern.. 
May    18,    1926 

Mav  20,  1926— S  25TH  BEG.  FROM 
SK  Kansas  25  E,  four  holdings, 
25x50  each.  Wm.  H.  Grahn  to 
whom   it   mav   concern.. May    12,    1920 

Mav  20,  1926— PTN.  LOT  20  BLK.  143 
Map  Brown  Estate  Co.  Sub.  Ptn. 
Universitv  Md..  Ptn.  Lots  21  and 
19,  Blk.  143,  Map  Brown  Estate 
Co.  Sub.  Ptn.  Univ.  Md.  Josie  M. 
Nichols  to  Boyd  Lindsay.. May  19,  '26 

Mav  18.  1926— SE  WEST  PORTAL 
.Ave  and  NE  line  Lot  29  Blk  2989-B 
being  all  Lot  29  and  Ptn  Lot  28 
Blk  2989-B,  West  Portal  Park. 
Smith   O'Brien   and   C   B   Hobson   to 

:\lay  21,  1926— S  SACRAMENTO  137-6 
K  Grant  Ave.  Nam  Hoy  Fook  Yam 
Benevolent  S'oc.  to  Decker  Electri- 
cal Const.  Co.,  F.  R.  Siegrist  Co., 
and    Raphael    Zelinsky .  .May    19,    1926 

Mav  21,  1926— S  TARAVAL  107-6  W 
27th  Ave.  W  25  x  S  100.  Morris 
and  Esther  Schwartz  to  A.  H. 
Kempthorne   &   Son    ....May   18,    1926 

Mav  21,  1926— S  UNION  75  W  Web- 
ster W  32-6  X  S  77-6.  O.  Corbelli 
to    R.    Foliotti    May    20,    1926 

May  20.  1926— SE  EDINBURGH  300 
325,  350  SW  France  Ave.  Bernard 
K.  George  to  whom  it  may  con- 
cern        Mav   19,    1926 

.Mav  20.  1926 — E  21ST  AVE.  275  and 
250  N  Santiago.  25  x  120.  Martin 
Smith  to  whom  it  may  concern.. 
May    20,    1926 

-May  21,  i;?6— W  THIRTY-FOURTH 
Ave  lOU  ,  Anza  S  26x120.  David 
Brown  to  whom  it  may  concern 
May    10,    1926 

.May  21,  1926— S  FILBERT  85  W 
Leavenworth.  Mrs.  Geo  Douplass 
to    F    \V    Varney Mav    15,    1926 

Mnv  21,  1926— W  FORTY-THIRD  AV 
275  N  Anza  N  25x100.  F  A  Gaw- 
thorne  to  whom  it  may  concern 
May    19,    192C 

Mav  21,  1926— W  THIRTY-THIRD 
Ave  150  S  Taraval  S  25xW  120. 
Margaret  E  ^rickley  to  Meyer 
Bros    Mav    20,    1926 

May  21.  1926— S  PAGE  106-6.  W 
Fillmcre,  25x124-6.  Magnuson  & 
Peterson  to  whom  It  may  con- 
cern  May   21,   1926 

May  20,.  1926  —  E  TWELFTH  AVE. 
225   N   Irving   N   25    x  E   120.    Delia 
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Pucci    to   James   O.   Young    

April    10,    1926 

May   20,    1926— NW   MOSCOW    220   NE 
Russia   Ave.   NE   25   x   NW   100   Ptn. 
Blk.    6    in    Blk.    74    Excel.    Hd.      An- 
thony L.  Noriega  to  Wm.  Vauglian 
May    17,    1923 

May  20.  1926— LOT  23  BLK.  A  Mis- 
sion Terrace.  Walter  E.  Hansen 
to   whom    it  may  concern. May   20,   '26 

Mav  20,  1926  —  X  ALLISON  300  E 
Cross  E  50  — .  L.  Besio  to  Gil- 
bert   L.    Plov May    16,    1926 

May  20,  1926— SE  EDINBURGH  275 
SW  Russia  Ave.  SW  25  x  SE  100, 
Ptn.  Lot  2  Blk.  44  Excel.  Hd.  Assn. 
L  F  Sandcn  to  whom  it  may  con- 
cern      Mav    20.    1926 

May  22,  1926— PTN.  LOT  1  BLK  3113 
Westwood  Park  desed:  Comg.  in 
section  S  Monterey  Blvd  with  S  E 
Montecito  Ave  N  89  deg.  27  mm 
E  alg.  Monterey  Blvd  9.044  to  W 
Hamburg  20  deg.  33  min.  E  alg  W 
Hamburg  105  N  81  deg.  46  nun.  36 
sec  W  56.017  to  pt  on  SE  Montecito 
Ave  dist.  N  25  deg.  06  min.  E  3 
from  S  line  lot  1  N  25  deg.  06  mm. 
alg  SE  line  Montecito  Ave.  10  (  to 
beg.  Albert  J.  Olson  to  whom  it 
may    concern     ^  •  "/^LVt^      cai  r 

May  21,  1926  —  LOT  4  BLIv.  6416 
Crocker  Amazon  Tr.  Charles  In- 
german    to    whom    it    may    concern 

May    21,    19^6 

May'Vl'me— E  CHENERY  263  S 
Roanoke.  A.  A.  Wesendunk  Jr.  to 
whom    it   may   concern.. May    21,    19^b 

May  21  1926— LOT  9  BLK.  21  Crock- 
er Amazon  Tr.  Harry  N.  and  Mar- 
garet E.  Lyttle  to  John  Bjorkman. 

May    15,    1926 

Ma!y '  2" 5,  "l 9 2 6— E  4 1  ST  A VE .  225  S 
Geavy  50x120.  John  N.  and  Gert- 
rude B.  Raymond  to  Henry  S.  Nel  • 
son  May    24.    1926 

Mav  25.  1926— COM.  150  S  MT.  VER- 
non  Ave.  th.  S  50  on  W  Howth  u 
106,  Lots  7  and  8  Blk.  E,  Getz  Ad- 
dition to  Lakeview.  Wm  F.  New- 
man to  Robert  Hill   May  19.   1926 

May  25,  1926 — E  GIRARD  50  N 
Manse'l.  G  H  De  Hoff  to  whom  it 
mav    concern May    25,    19.:!) 

May  25.  1926— S  E  PLYMOUTH  AVE. 
and  Halloway.  Clyde  Ferrel  to  W 
F    and    M    Deere May    24,    192G 

May  25,  1926— W  THIRTY-FIRST  AV 
50  S  Cabrillo.  Laurence  Costello 
to  whom  it  may  concern. May  25,  1926 

May  25,  1926— NW  PERRY  275  NE 
Third  —  25xNW  75.  Jas  Poulos  to 
A    G    Wattson May    17,    1926 

Mav  25,  1926— W  SEVENTEENTH 
Avp  87-3  N  Rivera  N  327-10  NW 
120-2  m  or  1  S  327-11  SE  120-2. 
Howard  E  Mohr  to  James  Arnott  & 
Son    April   l.->,   IS'/^ 

May  25,  1926— W  SEVENTEENTH  AV 
185-8  S  Rivera  25x120.  F  Thomas 
to  whom   it  mav  concern. May   25,   '28 

Mav  25,  1926— S  BUSH  137-6  W  Hyde 
30x137-6.  L  Blum  to  whom  it  may 
concern May    25,     1926 

Mav  25  1926— E  TWENTY-SEVENTH 
Ave  225  N  Ulloa  N  25xE  120. 
Harry  E  Newlon  to  Harry  E  New- 
Ion     May    24,    1926 

May  25,  1926— E  SPEAR  bet.  Market 
and  Mission.  Southern  Pacific  Co 
to  Barrett   &   Hilp May    19,    19'26 

May  25,  1926 — S  ULLOA  195  E  Clare- 
mont  Blvd.,  30x100.  M  A  Callagy 
to  whom  it  may  concern. May  22,  1926 

May  25,  1926— W  STEINER  150  S 
Chestnut  37-6x100.  H  C  Christian- 
sen   to    whom    it    may   concern 

May    25,    19:.6 

May  20,  1926— E  CHATTANOOGA  130 
N  22nd  26x125.  Anna  Lemmer- 
mann  to  Wm.  H.  Grahn.  .May  — ,  1926 

May  22,  1926— W  JULIAN  Ave.  150  S 
14th  S  .")0xW  80.  Standard  Window 
Glass  Co  to  J  C  Thomas. May  22,  192S 

May  22,  1926— W  BAKER  30  S  Chest- 
nut S  27-6  X  W  90.  Mrs.  Augustin 
Lusinchi  to  Scoble  Bros.  May  18,   1926 

May  24,   1026— LOTS  14  AND  15,  BLK. 
33.     City     Land     Assn.       Andrew     J. 
Benson    lo    whom    it    may    concern. 
Mav    24.    1926 

May  24,  1926— LOTS  23.  24.  27.  BLK. 
3052  Map  Blks.  3050  to  3053  and 
ptn.  Blks.  3038  and  3054,  Westwood 
Highlands.  Hans  and  Esther  E. 
Nelson    to    whom    it    may    concern.. 

Mav    21,    lO.t; 

May' 24,  1926  —  N  ULLOA  107-6  W 
29th  Ave.  W  50  x  100.  Frank  Han- 
son   to    whom    it    may    concern 

May    21.    192o 

May".  "24,  1926— E  18TH  AVE.  50  N 
Kirkham  N  25  x  E  95.     Arvid  Pet- 


erson to  whom  it  mav  concern.. 
May    24,    192t 

May  24,  1920— E  18TH  AVE.  75  N 
Kirkham  N  25  x  E  95.  Thomas  J. 
and  Estella  M.  Duffy  to  Arvid  Pet- 
erson          May    22,    1923 

May  22,  1926— LOT  46  BLK  2  HOME- 
stead  Realty  Go's  Sub  Lots  140  to 
153  West  End  Hd  Assn.  Homestead 
Realty  Co.  to  whom  it  may  con- 
cern     May   20,    1926 

May  22,  1926— SE  TAYLOR  &  GEARY 
S  137-6  x  E  137-6.  Clift  Realty  Co. 
to  whom  it  mav  concern — Mar.  15.  '26 

May  22,  1926— S  MORS  E  24  .%;  48  W 
Curtis  207  &  213  Morse.  Wm.  E. 
Gro.sman    to    whom    it   may   concern 

May  22,  1926— N  SUTTER  49-4  N  E 
Leavenworth  N  68-9  x  E  58-2.  M. 
Vukicevich  &  F.  M.  Stich  to  whom 
it    may    concern May    22,    1926 

May  22,  1926— LOT  45  BLK  2  HOME- 
stead  Realty  Go's  Sub  Lots  140  to 
153  West  End  Hd  Assn.  Homestead 
Realty  Co.  to  whom  it  may  con- 
cern     May   20.    1926 

May  22,  1926— E  THIRTY-FOURTH 
Ave.  225  S  Balboa  S  25  x  W  120. 
William  Costello  to  whcm  it  may 
concern     May     22,     1926 

May  22,  1926— S  FULTON  177-6  W 
Franklin  39  x  137-6.  E.  V.  Lacey  to 
whoin    it   may   concern.. May    18,    1926 

May  22,  1926— S  CHESTNUT  100  W 
Powell  W  Alg.  Chestnut  31-6  x  S 
137-6.  Eugenio  Ricardo  to  John 
Fracchia    &    Son May    22,    1926 

May  22,  1926 — ANNEX  "A"  TO  EM- 
barcadero.  Southern  Pacific  Com.- 
pany  to  Harry  J.  Cassady  and  Si. 
Lubarsky  as  Acme  Electric  Sign 
C   mpany May    17.    1926 


LIENS  FILED 


SAN   FRANCISCO   COUNTY 


Kecorded 


An.vjUiit 


May  19,  1926— S  SACRAMENTO  137-6 
Grant  Ave  W  137-6xS  137-6.  John 
McGettigan  and  M  MacLeod  vs 
Coast  Constr  Co.  trustees  Y  M  C  A 
of  San  Francisco.  United  States  Fi- 
delity &   Guaranty  Co $5802.82 

May  19,  1926— SE  SAN  JOSE  AVE  & 
Lawrence  being  77  m  or  1  on  side 
San  Jose  Ave  3495  m  or  1  on  E  side 
Lawrence  Ave  NW  80  m  or  1  SW  35 
m  or  1  to  S  San  Jose  Ave  Ptn  Blk  5 
West  End  Map  No.  2.  John  Stura 
vs  Battista  and  Mary  Doe  Mazza- 
ferri  and  W  E  or  John  Doe  Lam- 
bert       $325 

Mav  19.  1926— LOT  49  BLK  J  Sub 
Columbia  Heights.  John  Stura  vs 
Salvatore  and  Josie  Conte  and 
Wesley    E    Lambert     $60 

May  19,  1926— E  HAROLD  AVE  390  S 
Bruce  Ave  S  25xE  100  Blk  B,  Lake- 
view.  A  Nelson  vs  Walker  E  Gray 
Mary  E  Gray.  T  J  Ford  and  John 
Doe    $60 

May  19,  1926— N  FARALLONES  225 
E  Plvmouth  Av  E  alg  N  Farallones 
25xN*  125  Ptn  Blk  N  Railroad  Hd 
Assn.  John  Stura  vs  Mary  E  Hall 
and  W  E  Lambert  or  John  Doe 
Lambert     $175 

May  19,  1926-W  TWENTY-SEVENTH 
Ave  100  N  Balboa  —  25xW  100. 
John  Pugh  vs  L  A  Moore $160 

May    19,    1926— NW    PERRY    275    NE 
Third    25x75    No.    46-48    Perry.    Pacific 
Terrazzo  Marble  Co  vs  J  &  S  Pou- 
los and   Alexander  G   Mattson  ..  $80.60 

May  20.  1926  —  E  LAWRENCE  AT 
int.  San  Jose  Ave.  S  77  m  or  1  NE 
34.95  m  or  1  NW  80  SW  34.95  to 
beg.,  ptn.  Blk.  5  West  End  Map  2. 
Daly  City  Lime  &  Cement  Co.  vs. 
Battista  Mazzaferri  and  W.  E. 
Lambert $260. 

May  20.  1926— S  FULTON  137-6  W 
Franklin  W  on  S  Fulton  40  x  S 
137-6.  C.  C.  Severin  as  Severin 
Electric  Company  vs.  A.  W.  White 
as  VN'hite  Lighting  Fixture  Studio 
and    V.    l<"assio    $241.75 

Mav  21,  1926— NE  GRAND  VIEW 
Avo  4  2.10  NE  Roma  in  Lot  7  Blk  14 
Market  St.  Hd.  As.mi.  Ht-nry 
Harder  v.s  J  II  ('asey,  Sim  Rosen 
(as    Sim    Rosen    &    Son) $242.46 

May  21,  1926— N  THIRD  AND  BRY- 
ant  NW  30xNE  85.  Q  Scribante  vs 
F   H   Scott   and   Charles   Segalas..$70 


May     21,     1926 — SE     BRUSH     PLACE 

75    S'W    Hallam    th      —    25xSE      75. 

Golden     Gate     Atlas     Materials     Co 

vs     Pietro    Patruno      and      Walter 

Dance     . $38.13 

May  20,  1926— N  FARALLONES  AVE. 
225  E  Plymouth  Ave.  E  25  x  N  125 
Ptn.  Railroad  Hd.  Assn.  Blk.  N. 
B.  Milano  as  Daly  City  Lime  & 
rement  Co  vs.  Mary  E.  Hall  and 
W     E.    Lambert    $97 

I\;av  20,  1926— W  EDGAR  PLACE  400 
S  L'ruce  Ave.  W  225  —  25  E  112-6 
S  100  E  95  NE  52  m  or  I  N  75.  ptn. 
i'.'.k.  B,  ■  akeview.  Albert  Cook  vs. 
W.  E.  and  Mary  Gray  and  F.  J. 
F'ord     ISO. 

May  22,  1926— E  TWELFTH  AVE  225 
N  Irving  N  25  X  E  120.  Relnhart 
Lumber  &  Planing  Mill  Co.  vs  Jas. 
O.    Young   &   Delia    Pucci $194.27 

-May  25,  1926— W  35TH  AVE.  225  S 
Clement  S  25  x  W  120.  Albert 
Cook    vs.    Harvy    F.    Pool $67.50 

May  25,  1926— N  PAGE  137-6  E  La- 
guna  E  30  X  N  120.  Christenson 
Lumber  Co.  vs.  Henry  E.  and 
Hattie  Tillman  and  Pool  Construc- 
tion Co $1150.61 

May  25,  1926 — W  18TH  AVE.  200  S 
Noriega  S  25  x  W  120.  Erick  & 
Carlson  vs.  Olaf  G.  Olson  and  Jack 
F.     Moss $125 

May  25,  1926  —  N  FARRALLONES 
Ave.  225  E  Plymouth  Ave.  E  25  x 
N  125.  J.  H.  McCallum  vs.  Marv 
E.   Hall  and  W.   E.  Lambert .  .$1178.99 

May  25.  1926 — W  28TH  AVE.  90  S 
Anza  S  35  X  W  120.  Christenson 
Lumber  Co.  vs.  Ben  E.  Laskv.  De- 
borah Lasky  and  Pool  Construc- 
tion    Go $1509.88 

May  25.  1926  —  W  EDGAR  PLACE 
400  S  Bruce  Ave.  W  225  S  25  E 
112-6  S  100  E  95  m  or  1  NE  52 
m  or  1  N  75  ptn.  Blk.  B.  Lakeview. 
Mission  Lumber  Yard  vs.  W.  E.  & 
Mary   E.    Gray   and   F.    J.    Ford..  $680. 

May  25,  1926 — SE  LAWRENCE  and 
San  Jose  Ave.  S  77  m  or  1  NE  34.95 
NW  80  m  or  1  SW  34.95.  J.  H. 
McCallum  vs.  B.  Mazzaferra  and 
W.    E.    Lambert    $1378. $5 

May  24,  1926— W  24TH  AVE.  150  S 
Geary  St.  S  25  x  W  100.  Reinhart 
Lumber  &  Planing  Mill  Co.  vs. 
Olaf  Olsen  and  Bridget  Neville.  . . 
$436.09 

Mav   24,  1926— W  DEHARO  25  S  22nd 

5  50  X  W  100.  Golden  Gate  Atlas 
Materials  Co.  vs.  John  Kolmokoss 
and    J.    Kolmyhoff     $37.30 

May  22,  1926— S  FORTY-THIRD  AVE 
150  S  Anza  S  30  x  W  100.  Harry 
Liston  vs  J.  M.  Cody.  Dr.  F.  A. 
Gawthorne    $255 

May  22,  1926  —  SW  POPE  200  SE 
Cross  SE  25  x  SW  120.  Emil  Hel- 
gerstad  &  Frank  Shannon  vs  Dr.  F. 
A.    Gawthorne    $188.40 

May  22.  1926— COMG.  PERPEN.  90  N 
Chestnut  &  Perpen.  222  m  or  1  E 
Pierce  as  idend.  E  pari,  with  N 
Chestnut  32.499  NW  87.04  to  S  To- 
ledo   Way    th    on    curved    line   to    E 

6  pari  with  S  Toledo  Way  26  S  E 
81.304  to  beg  Ptn.  Marina  Gardens. 
Tilden  Lumber  &  Mill  Co.  vs  F.  A. 
Gawthorne    $36.75 


RETJIASE  uF  LIENS 


FUANCISCO   COUNTY 


Iteeordeu  Amount 

May  21,  1926— E  GRANVILLE  WAY 
175  N  Ulloa  N  30xE  100.  White  & 
Anderson,  Christenson  Lumber  Co. 
Caiberry  &  Kennedy  to  R  A  Roche 
and    Marian    E    Heath    $135 

Mav  21  1926— W  FORTY-THIRD  AV 
120  S  Anza  S  30xW  100  m  or  1. 
W  P  Fuller  &  Co  to  J  M  Cody  and 
F   A   Gawthorne    $120 

Mav  21.  1926— N  POINT  LOBOS  AV 
72  E  Forty-third  Ave  E  30xN  80. 
W  P  Fuller  &  Co  to  E  V  Hal.-^y  and 
V   A   Gawthorne    $83 

Tilav  24,  1926— N  GREENWICH  50  W 
Stoiner  N  105  x  W  25.  Richmond 
Sanitary  Co.  lo  Hiram,  H.  A.  and 
Elizabeth  Alexander  and  John  C 
Doest    and    A.    Stonger    $908.21 

M,iv  21,  1926— E  ELSIE  150  N  Cort- 
land Ave  No.  315  Elsie.  A  Shalaba 
lo  G  H  and  Mary  Bradley $1062 

May  21,  1926— LOT  15  BLK  L,  Farr's 
Sub.  Holiv  Park  Tr.  H  S  Thom- 
son   to   A    ohalaba   &   Son 
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BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 


No.     Owner 


Contractor     Amt. 


2302 

23n3 

2304 

2305 

2306 

2307 

2308 

2309 

2310 

2311 

2312 

2313 

2314 

2315 

2316 

2317 

2318 

2319 

2320 

2321 

2322 

2323 

2324 

2325 

2326 

3327 

232S 

2329 

2330 

2331 

2332 

2333 

2334 

2335 

2336 

2337 

2338 

2339 

2340 

2341 

2342 

2343 

2344 

2345 

2346 

2347 

L'348 

2349 

2350 

2351 

2352 

2353 

2354 

2355 

2356 

2357 

2358 

2359 

2360 

2£61 

2362 

2363 

2364 

2365 

2366 

2367 

2368 

2369 

2370 

2371 

2372 

2373 

2374 

2375 

2376 

:'377 

2378 

2379 

2380 

2381 

2382 

23S3 

2384 

23S5 

2386 

2387 

2388 

2389 

2390 

2391 

2392 

2393 

2395 

2396 

2397 

2398 

2399 

2400 

2401 

2402 

2403 

2404 

2405 

2406 

2407 


Go  ben 

Boyd 

Crane 

Meads 

Berkeley 

Whitall 

Schneider 

Bell 

Blumenthal 

Green 

Sheehan 

Parsens 

Smith 

Hill 

Santos 

Oakland 

Chicago 

Bleuel 

Farmer 

Knife 

Pearson 

Rembesmor 

Turner 

Horgan 

Williams 

George 

Milton 

De    Gloria 

Bergstrom 

Harris 

Hanlon 

Rugg 

Watters 

Touraine 

Pasadore 

Benner 

Davis 

Allen 

Grob 

Milling 

Messiah's 

Kendall 

Blaclt 

Blake 

Kerman 

Reid 

Rae 

Howard 

Wells 

Short 

Anderson 

Zimmerman 

Silvia 

Hollested 

Boodt 

Johnson 

Horning 

Hay 

Williford 

Griffin 

Kopf 

Valdona 

Doutkoff 

Parent e 

Himes 

Ambrose 

Petrei 

Treat 

Wise 

Holley 

Miller 

Chinn 

Leathley 

Sullivan 

Hilland 

Huber 

Pyle 

Mund 

Nunemacher 

Tomasello 

Patterson 

Trisselle 

Sivdberg 

Mailer 

Gree 

Gates 

Gray 

Deuel 

Hodgkiss 

Mcney 

Nelson 

Romy 

Bruehl 

Totten 

Burreston 

Bower 

Williams 

McTeer 

Allaf 

Schlenker 

Blanco 

Blanco 

Ramstad 

Bredhoft 

Hughes 


Owner 

Eakin 

Crane 

Parker 

Owner 

Dalton 

Owner 

Stewart 

Chavez 

Johnson 

Maurer 

Norm'andie 

Normandie 

Sprague 

Owner 

Littlefleld 

Owner 

Owner 

Lawrence 

Hyde 

Owner 

Pearson 

Norgrove 

Jensen 

Owner 

Owner 

Milton 

Oakland 

Jacobson 

Owner 

Clark 

Owner 

Perona 

Kulchar 

Helstrom 

Grimes 

Owner 

Allen 

Owner 

Brayton 

Williams 

Severn 

Siegrist 

Coulter 

Owner 

Owner 

Owner 

Rae 

Owner 

Short 

Owner 

Owner 

Owner 

Trodem 

Owner 

Owner 

Farringer 

Hay 

Owner 

Nelson 

Owner 

Owner 

Owner 

Owner 

Owner 

Lassen 

Jacobson 

Heyer 

Owner 

Owner 

Holmes 

Freitas 

Rhodes 

Owner 

Correia 

Owner 

Rae 

California 

Owner 

Owner 

Nlckell 

Henderson 

Lotz 

Peters 

Thompson 

Beadel 

Owner 

Doty 

Bickford 

Aronsen 

Owner 

Owner 

Fernside 

Owner 

Owner 

Moe 

Owner 

Legault 

Steffen 

Falk 

Home 

Home 

Owner 

Owner 

Owner 


1200 
4500 
9000 
20360 
88978 
4000 
3750 
3500 
6000 
2000 
2000 
3950 
4950 
7400 
1500 
449280 
18000 
10000 
95000 
2500 
5000 
6500 
3450 
1000 
14000 
3150 
2700 
3000 
5500 
3750 
3650 
6400 
1000 
1000 
5200 
3000 
2800 
5000 
3000 
7297 
2400 
15000 
26000 
1500 
2600 
7850 
2500 
1750 
3000 
9000 
4000 
1600 
1900 
3000 
4600 
5000 
1600 
4500 
4500 
2000 
5000 
1850 
3000 
1500 
3000 
3700 
5250 
6000 
3000 
1800 
3000 
1250 
3700 
3000 
3000 
2500 
2750 
12500 
19000 
1500 
7000 
1850 
5500 
2750 
1600 
9000 
50000 
75000 
1000 
2000 
4000 
2700 
6000 
3250 
1800 
2200 
12000 
5500 
4250 
5500 
3500 
9750 
7000 
3000 
2500 


2408 
2409 
2410 
2411 
2412 
2413 
2414 
2415 
2416 
2417 


Sullivan 

Nussbaum 

Knight 

Madsen 

Phillip 

De    liosen 

Fillmore 

Ouerton 

Johnson 

Meyer 


Owner 

3150 

Kulchar 

5000 

Owner 

1000 

•iastings 

1750 

Burks 

6000 

Gowe 

1000 

Owner 

3150 

Davis 

12500 

Owen 

15000 

Owner 

15000 

ALTERATIONS 

(2302)  1425    MILVIA    ST.,     Berkeley 

Alterations. 
Owner — E.    G.    Goben,    1425    Milvia    St., 

Berkeley. 
Architect— None.  $1200 


RESIDENCE 

(2303)       2336    MARIN    AVE.,    Berkeley. 

1-story    5-room    1-family    residenc- . 
Owner — Martin    Boyd,    2012    Grant    St., 

Berlieley. 
Designer   and   contractor — C.    E.    Eakin, 

2479    Le   Conte   St.,    Berkeley.    $4500 


RESIDENCES 

(2J04)       2673    HILGARD    and     1644     La 

Loma  Ave.,  Berkeley.     Two  2-story 

6-room    stuccoed    residences. 
Owner— C.     B.     Crane,     2695     Cedar     St., 

Berkeley. 
Architect — None. 
Contractor    —    P.    L.    Crane,    1231    Ghn 

Ave.,   Berkeley.  Each    $4500 


RESIDENCE 

(2305)      30     ROBEL     ROAD,     Berkeley. 

2-story   12-rcom    1-family   residence 
Owner — Dr.   A.   M.   Meads. 
Architect — W.   G.   Perry,    260   California 

St.,    S.   F. 
Contractor — Brooks    Parker,    161     Ard- 

more    Rd.,    Berkeley.  $20,360 


SCHOOL 

(230(i)  REGAL  ROAD  and  Marin  Ave., 
Berkeley.  2-story  18-room  cIk-^o 
C  school   bldg. 

Owner — Berkeley  School  Board,  Berk  ,- 
ley. 

Architect — W.  H.  Ratcliff,  209  Mercan- 
tile   Bank    Bldg.,    Berkeley. 

Segregated   bids,   $88,978 


DWELLING,     STORE. 

(2307)       N     HOPKINS    ST.     25    W    38TH 

Ave.,       Oakland.       2-story       6-room 

dwelling    and    store. 
Owner — Agatha   Whithall. 
.\  rch  i  tect — None. 
Contractor — Dalton  &  Cuddihy, 

15th    St. 


2017   E- 
$40i»it 


DWELLING 

(2308)      3120    TEXAS   ST.,    Oakland.      1- 

story   5-room   dwelling  and  gara^^f. 
Owner — C.    W.    Schneider,    808    Mathews 

Rd..    Oakland. 
Architect — Ncne.  $3750 


DWELLING 

(2;'.09)       N    BEULAH    PLACE    260    W 

Randolph,    Oakland.      1-story    4-rm 

dwelling. 
Owner  —  Glenn    R.    Bell,    1433    Madison 

St.,  Oakland. 
Architect — None. 
Contractor — S.   L.   Stewart,   690   42nd   St. 

Oakland.  $350r 


DWELLING 

(2310)  W  BUENA  VISTA  300  S  Gold- 
en Gate  Ave.,  Oakland.  1-story  6- 
room   dwelling. 

Owner— G.  L.  Blumenthal,  6015  Sha^- 
tuok    Ave.,   Oakland. 

Architect — None. 

Contractor — H.  J.  Chavez,  437  Perkins 
St.,    Oakland.  $6000 


DWELLING 

(2311)      W   SEVENTY-FIFTH   AVE.    345 

S   Hillside,   Oakland.      1-story   4-rm. 

dwelling. 
Owner — A.    Green. 
Architect — None. 
i.onti-actor — F.     Johnson,     4087     Lincoln 

Ave.,    Oakland.  $2000 


ADDITION 

(2312)  8^0  EXCELSIOR  AVE.,  Oak- 
land.     Addition  and   1-story  garage 

Owner — J.  H.  Sheehan,  820  E.xcelsior 
Ave.,    Oakland. 

Architect — None. 

Contractor — G.  J.  Maurer  Co.,  50  YorK 
St.,    Piedmont.  $2000 


DWELI-ING 

(2313)      N   INDIAN   WAY   104   W   WooJ- 

haven    Way,    Oakland.      1-story    '>- 

room    dwelling. 
Owner — A.    C.    Parsens,    1510    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — Normandie   Bldg.   Co.,    2439 

12th    Ave..    Oakland.  $3953 


DWELLING 

(2314)  SW  COR.  IDLEWILD  and  Ev- 
irel  Dr.,  Oakland.  1-story  5-rooui 
dv.-elling. 

Owner— E.     Smith,     1510     Franklin     St.. 

Oakland. 
Architect — None. 
Contractor — Normandie   Bldg.    Co.,    2439 

12th    Ave.,    Oakland.  $495J 

DWELLING 

(2315)  NE  COR.  TWENTY-SECOND 
Ave.  and  E-31st  St.,  Oakland.  1- 
stcry  8-room  2-family  dwelling  -t 
1-story    garage. 

Owner — Margaret    Hill. 
Architect — None. 

I  onLraotor— J.  E.  Sprague,  5511  Golden 
Gate   Ave.,    Oakland.  $740C 

DWELLING 

(2316)  N  KITCHNER  DR.  200  W  Wil- 
shire  Blvd.,  Oakland.  1-story  2- 
room    dwelling. 

Owner    —    M.    Santos,    2003    E-25th    St 

Oakland.  ' 

Architect — None.  $l5ui' 

SCHOOL 

(2317)  N  FOOTHILL  BLVD.  bet.  62nd 
and  64th  Aves.,  Oakland.  3-sto'- 
^(-room    br.   school. 

Owner— Oakland    I'ublic    Schools. 
Architect— Wythe,  Blaine  &  Olsen,  1800 

lelegraph,    Oakland. 
Contractor— R.    W.   Littlefleld,    357    12tii 

Sst.,   Oakland.  $449,280 

CABINET   SHOP 

(2318)  E  66TH  AVE.  1200  S  E  14TH 
St.     1-story  cabinet  shop. 

Owner— Chicago  Lumber  Co.,  6Sth  Ave 

and    Spencer   St. 
Architect— None^ Cost,    $18,000 

(2319)  S  SUNNYHILL  RD.  JUNCTION 
Underhill  Rd.  2-story  9-room  dwel- 

Owner— Maurice    J.  Bleuel,    4441    Edge- 

wocd. 

Architect— (3uy    L.  Brown,    601    Amer. 

Bank   Bldg.  Cost,    $10,000 

APARTMENTS 

(2320)  E  AVEBSTER  ST.  200  N  17TH 
St.  4-story  concrete  "and  brick  60- 
room   apart,   and  stores. 

Owner— R.    W.    Farmer,    544    Hobart   St 
Architect— C.   W.   McCall,   1404  Franklin 
Contractor— C.  H.  Lawrence,  5321  Law- 
ton    Ave.  Cost,    $95,000 

-Note;      Recorded      contract      reported 
May  15,   1926,  No.   628.  ^po' leu 


(2321)  1144  CEDAR  ST.,  Berkeley.  1- 
story    o-room    1-family   residence 

Owner — Mrs.    Knife,    Haywood. 

Architect — None. 

Contractor- T.   T.   Hyde.  $2500 

ALTERATIONS  ^'^^   ''•   '''' 

(2322)  2403    GRANT    ST.,    Berkeley 
Alterations. 

Owner — Ben    Pearson,     2403    Grant    St 

Berkeley.  ' 

Architect — None.  $5000 

RESIDENCE 

(2323)  647  SANTA  BARBARA  ROAD. 
Berkeley.  1-story  5-room  1-family 
residence. 

Owner— E.  H.  Rembesmor,  963  Arling- 
ton Ave.,  Berkeley. 

Designer  &  Contractor — Ben  Pearson 
2403  Grant  St.,  Berkeley.  $6500 

HESIDE.VCE 

(2324)  1639  SIXTY-THIRD  STREET. 
Berkeley.  1-story  5-room  1-family 
residence. 

Owner— O.  Turner,  1639  63rd  St.,  Ber- 
keley. 

Architect — C.  M.  Norgrove,  2220  Roose- 
velt   Ave.,    Richmond.  $3450 


ALTERATIONS 

(2325)      2291    EUNICE      ST.,      Berkeley. 

Alterations   . 
Owner — D.  J.  Horgan,  Berkeley. 
Architect — None. 
Contractor — A.    Jensen,    4256    Suter    St.. 

Oakland.  $1000 
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RESIDENCE 

(2326)  177  HILLCREST  ROAD.  Berke- 
ley. 2-story  8-room  1-family  resi- 
dence   (stucco). 

Owner^F.    H.    Williams,    1   Nogales   St., 

Architect — D.  D.  Stone,  285  Mather  St., 
Oakland.  $14,000 


DWELLING 

(2327)  E  SEVENTY-THIRD  AVE  1290 
N  E-14th  St.,  Oakland.  One-story 
5-room  dwelling-  and  one-story  ga- 
rage. 

Owner — Walter  George,  1818  74th  Ave., 
Oakland. 

Architect — None.  $>3.5) 


DWELLING 
(2328)      NO.        1454 

Ave..    Oakland, 

dwelling. 
Owner — F.  V.  Milton. 
Architect — None. 
Contractor — Milton    Bros 

St.,    Oakland. 


SEVENTY-SIXTH 
One-story    5-roo:n 


3247    E-14th 
$2700 


STATION 

(2329)  SW  HOLLYWOOD  AND  FOOT- 
hill  Blvd.,  Oakland.  One-story 
steel  service  station. 

Owner — J.  DeGloria,  12th  and  Wash- 
ington   Sts.,    Oakland. 

Architect — None. 

Contractor — Oakland  Steel  Bldg.  Co., 
376    Lakeshore    Blvd.,    Oakland. 

$3000 


(2330)      NO.     5244     BELVEDERE  AVE., 

Oakland.      One-story    5-room  dwlg. 

Owner — G.  Bergstrom,  2200  64th  Ave., 
Oakland. 

Architect — None. 

Contractor    —     Eric       Jacobson,  2307 

Havenscourt    Blvd.,    Oakland.  $5500 


DWELLING 

(2331)      NO.    5434    YUBA    ST.,    Oakland. 

One-stcry    iave-room    dwelling    anJ 

one-story   garage. 
Owner — E.    Norman    Harris,    Premises. 
Architect — None.  $3750 


(2332)  NO.  3306  BIRDSALL  AVE., 
Oakland.  One-story  5-room  dwlg 
and    one-story    garage. 

Owner — E.   F.  Hanlon. 

Architect — None. 

Contractor — H.  V.  Clarke  &  J.  Lewis, 
2550    38th    Ave.,    Oakland.  $3650 


(2333)  NO.  2526-2532  EIGHTY-THIRD 
Ave.,  Oakland.  Two  one-story  i>- 
room  dwellings  and  one-story  ga- 
rages. 

Owner — Rugg    &    Lisbon,    351    17th    St., 

Oakland. 
Architect — None.  Cost,    $3200   each 

ALTERATIONS 

(2334)  NO.  367-369  FIFTH  ST.,  Oak- 
land.    Alterations. 

Owner — M.   &   D.   Walters. 
Architect — None. 

Contractor — J.  Perona,  Builders  Ex- 
change, Oakland.  $1000 


ALTERATIONS 

(2335)      NO.     1531    CLAY    ST.,    Oakland. 

Alterations. 
Owner — Touraine    Hotel. 
Architect- — None. 
Contractor — S.     Kulchar    Co.,    8th    Ave. 


and    E-lOth    St.,    Oakland. 


$100C 


DWELLING 

(2336)      E     CLAREMONT     AVE     400     N 

Clifton  St.,  Oakland.     Two-story  &- 

room    dwelling. 
Owner — J.     Pasadore,     Claremont     Ave, 

Oakland. 
Architect — None. 
Contractor — C.    A.    Helstrom,    636    56th 

St.,    Oakland.  $5200 


SHOP 

(2337)      NO.   3486  HAVEN  ST.,  Oakland 

One-story  shop. 
Owner — E.   C.    Benner,   1060   Hubert   St., 

Oakland. 
Ai»chitect — W.     C.     Lowe,     354     Hobart 

St.,    Oakland. 
Contractor — R.   D.   Grimes   1640   Allston 

Way,    Berkeley.  $300'J 


DWELLING 

(2338)  2832,    2831    SEVENTY-FIFTH 

Ave.,    Oakland.      1-story    6-room    2- 

family    dwelling. 
Owner— S.  A.  Davis,  7506  Foothill  Blvd 

Oakland. 
Architect — None.  $2800 


DWELLING 

(2339)  2956  FIFTY-FIFTH  AVE.,  Oak- 
land.     2-story   7-room   dwelling. 

Owner— H.  Allen,  1516  83rd  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Allen  Bros.,  1717  Webster 
St.,   Oakland.  $5000 


DWELLING 

(2340)  W  CLEMENT  RD.  83  N  Water- 
house  Rd.,  Oakland.  1-story  5-rm. 
dwelling. 

Owner — Frank  Grob,  4148  Waterhouse 
Rd.,  Oakland. 

Architect — None.  $3000 


DWELLING 

(2341)  E  ROCKWELL  ST.  191  S 
Florio  St.,  Oakland.  2-story  5-rm. 
dwelling. 

Owner — C.    F.    Milling. 
Architect — None. 

Contractor — F.  R.  Brayton,  1030  War- 
field  Ave.,   Oakland.  $7297 

REPAIRS 

(2342)  716  SEVENTH  ST..  Oakland. 
Repairs. 

Owner  —  Aiessiah's    Advocate,    716    7th 

St.,  Oakland. 
Architect — None. 
Contractor — \V.     C.     Williams,     716     7th 

St.,    Oakland.  $2400 

STORES 

(2343)  N  SANTA  CLARA  AV5.,  100  W 
Grand  Ave.,  Oakland.  l-story 
stores. 

Owner — L.     Kendall,     178     Grand     Ave., 

Oakland. 
Architect — None. 
Contractor — L.   Severn,   178  Grand  Ave., 

Oakland.  Cost,   $15,000 

WAREHOUSE 

(2344)  S  W  COR.  E  lOTH  AND  6TH 
Ave.,  Oakland.  1-story  brick 
warehouse. 

Owner — Black  and  Decker  Mfg  Co. 

Architect— W.  H.  Weeks,  1924  Broad- 
way,  Oakland. 

Contractor — F.  R.  Siegrist  Co.,  693  Mis- 
sion  St.,   S.   F.  Cost.   $26,000 

ALTERATIONS 

(2345)  2401  TELEGRAPH  AVE.,  Ber- 
keley. Alterations. 

Owner — Blake  &  Co. 
A  rchitect — None. 

Contractor  —  M.  E.  Coulter,  2018  Vir- 
ginia St.,  Berkeley.  $1500 


RESIDENCE 

(2346)  2219  CURTIS  ST.,  Berkeley.  1- 
story  5-room  1-family  residence. 

Owner — O.  Kerman,  2831  9th  St.,  Ber- 
keley. 

Architect — None.  $2600 


RESIDENCE 

(2347)      24    NORTH    HAMPTON    ROAD, 

Berkeley.    2-story   6-room   plastered 

exterior   residence   and   garage. 
Owner — Dr.    E.   H.   Reid,    2490  Channing 

Way,  Berkeley. 
Architect — Rowland    &    Rowland,    1800 

Blake  St.,  Berkeley.  $7850 


DWELLING 

(2348)  W  ONE  HUNDREDTH  AVE.  50 
N  Longfellow  St.,  Oakland.  1-story 
6-room  dwelling. 

Owner — Allan  Rae,  647  Lewis  Ave.,  San 

Leandro. 
Architect — None.  $2500 

DWELLING 

(2349)  S    HAMILTON    ST.    50    W    72nd 
Ave.,    Oakland.    1-story    4-room   dwlg. 

Owner — Margaret  P.  Howard,  1422  68th 

Ave.,   Oakland. 
Architect — None. 
Contractor — Allan    Rae,    647   Lewis   Ave 

San  Leandro.  $1750 , 


DWELLING 

(2350)      E     SEVENTY-SEVENTH     AVE. 

200  S  Hillside  St..  Oakland.   1-story 

4-room    dwelling. 
Owner — M.  Wells.  3114  Arkansas  Street 

Oakland. 
Architect — None.  $3000 


DWELLING 

(2351)      860  LONGRIDGE  RD.,  Oakland. 

2-story    S-room   dwelling. 
Owner    —    Louise    H.    Short,    574    Rosal 

Ave.,  Oakland. 
Architect — None. 
Contractor— C.  W.  Short,  574  Rosal  Ave 

Oakland.  $9000 


DWELLING 

(2352)  SE  MORRISON  ST  160  S  W 
Hopkins  St.,  Oakland,  l-story  6- 
room   dwelling. 

Owner — T.   Anderson.    2511   Damuth   St.. 

Oakland. 
Architect — None.  $4000 

DWELLING 

(2353)  E  FORTY-SEVENTH  AVE.  85 
N  Ellen  St..  Oakland,  l-story  3-rm 
dwelling. 

Owner — Harry    Zimmerman.     2160    47th 

Ave..   Oakland. 
Architect — None.  $1600 

SERVICE    STATION 

(2354)  SE  COR.  NINETY-SECOND  AV. 
and  E-14th  St..  Oakland,  l-story 
steel   service  station. 

Owner — J.  Silvia. 

Architect — None.  $1900 


DWELLING 

(2355)     2820    CALHOUN    ST..    Alameda. 

l-story    5-room     dwelling      (stucco 

finish). 
Owner   —   Max.    Hollested    &    Co..    1910 

Webster  St.,  Alameda. 
Architect — J.    J.   Grodem.    1028   San   An- 
tonio   Ave..    Alameda. 

Contractor — J.  J.  Grodem,  1028  San  An- 
tonio  Ave..   Alameda.  $3000 


DWELLING 

(2356)      3025  THOMPSON  VE..  Alameda. 

l-story    5-room      dwelling,     cement 

plaster   finish. 
Owner — Jacob  Boodt,   2300   San  Antonio 

Ave.,    Alameda. 
Architect — None.  $4600 


DWELLING 

(2357)  1704  CORNELL  DRIVE,  Ala- 
meda, l-story  6-room  dwelling,  ce- 
ment   plaster   finish. 

Owner — E.  Johnson.  420  Haight  Ave., 
Alameda. 

Architect — E.  J.  Symmes,  1700  Pearl 
St.,  Alameda.  $5000 


ALTERATIONS 

(2358)  1330  EIGHTH  ST.,  Alameda. 
Alterations. 

Owner— W.  Horning,  1330  Eighth  St.. 
Alameda. 

Architect — None. 

Contractor — S.  A.  Farrlnger.  1806  Cen- 
tral  Ave.,   Alameda.  $1600 


DWELLING 

(2359)  2906  JOHNSON  AVE..  Alameda. 
l-story  6-room  dwelling  (stucco 
finish). 

Owner — W.  Hay,  1611  Bay  St..  Alameda. 
Architect — W.  Morrison.  $4500 

DWELLING 

(2360)  1816  HARVARD  DRIVE,  Ala- 
meda l-story  5-room  dwelling 
(cement   plaster  finish). 

Owner— Howard    Williford,    3237    Bayo 

Vista  Ave.,   Alameda. 
Architect — None.  $4500 

(2361j  1620  EIGHTH  ST.,  Alameda.  1- 
story  5-room  dwelling  (cement 
plaster  finish). 

Owner — Mrs.  Nettie  Griffin,  800  Pacific 
Ave..   Alameda. 

Architect — None.  _    _  . 

Contractor— Alfred  Nelson.  2818  Tele- 
graph Ave.,  Oakland.  $2000 

DWELLING  ^       .,„„ 

(2362)  3026  FAIRVIEW  AVE..  Ala- 
meda, l-story  5-room  dwelling 
stucco   finish).  „,,   .„     ,-.      . 

Owner — Ben  F.  Kopf.  845  Pacific  Ave., 
.Alameda.  .cAnA 

Architect— None^ $5000 

SERVICE  STATION  ^  ,  «, 
(•'363)  SW  COR.  NINTH  and  Jeffer- 
son Sts..  Oakland.  l-story  brick 
service  station  and  l-story  brick 
wash  rack.  ...  „  ^  , 
Owner— P.  Valdona.  565  8th  St.,  Oak- 
land. tlOCf. 

Architect— None.  $i»»" 

DWELLING  ^   ,  .      _, 

(2364)     4071    LINCOLN   AVE..    Oakland. 

l-story    5-room    dwelling. 
Owner — Andy     Doutkoff.     4071     Lincoln 

Ave.,  Oakland.  ,,„«„ 

.\rchitect — None.  $30JU 

ADDITION  ,  ,       ^     .^ 

^2365)  834  CENTER  ST.,  Oakland.  Ad- 
dition. 

Owner  —  M.  Parente,  834  Center  St., 
Oakland. 

Architect — None.  $15CC 
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DWELLING 

l236«)      2005    K-TWENTY-EIGHTH   ST., 

Oakland.      1-story    5-room    dwlg. 
Owner— H.    H.    Ilimes.    3625    Market    St, 

Oakland. 
Architoci  —  L.    F.    Hyde,    368    Hanovei 

Ave.,    Oakland.  |3000 


DWBLIiING 

(2367)      2851   SIXTIETH   AVE.,   Oakland 

1-story      5-room      dwelling    and    1- 

story    garage. 
Owner — J.     W.     Ambrose,     5931     Avenal 

Ave.,   Oakland. 
ATchltect — None. 
Contractor — Carl    C.    Lassen,    723    Palin 

Drive,    Piedmont.  13700 


DWELLINGS 

(236S)      10306,    10314,    BIRCH    ST.,    and 

1900    103rd    Ave.,    Oakland.       Thre.j 

1-story    3-room    dw^ellings    and    1- 

story  garages. 
Owner — F.    N.    I'etrei,    1845    103rd    Ave., 

Oakland. 
Architect — None. 
Contractor — A.  Jacobson,  5431  Flora  St. 

Oakland.  Each  $1750 


OFFICE 

(2369)       NW    -^rOR.    PARK    BLVD.    and 

Matthews.    Ave.,    Oakland.      2-story 

office. 
Owner — Great  Western   Power  Co.,   San 

Francisco. 
Architect — None. 
Contractor — Chas.    W.    Heyer,    Jr.,   Mills 

Bldg.,    S.   F.  $600l' 


DWELLING 

(2370)      W   EIGHTY-EIGHTH   AVE.   200 

S    Dowling    St.,    Oakland.       1-story 

5-room    dwelling. 
Owner  —  M.    F.    Wise,    2848    68th    Ave., 

Oakland. 
Architect — None.  $300!, 


DWELLING 

(2371)      3757    LINCOLN    AVE.,    Oakland. 

l-story   3-room   dwelling. 
Owner — W.     A.     Holley,      3755     Lincoln 

Ave.,    Oakland. 
Architect — None.  Cost,    $1,800 


DWELLING 

(2372)      N   STEARNS  AVE.,   450   E  98TH 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — R.  C.  Miller,  3329  Stanley  Ave.. 

Oakland. 
Architect— None. 
Contractor — M.    H.    Holmes,    531    Grove 

St.,   Oakland.  Cost.   $3,000 


ADDITION 

(2373)  1522  8TH  STREET,  Oakland. 
Addition. 

Owner— Geo.  Chlnn.  1522  8th  St.,  Oak- 
land. 

Architect — None. 

Contractor — John  Freitas,  1770  8th  St., 
Oakland.  Cost,    $1,250 


(2374)  2638  22ND  AVENUE,  Oakland, 
l-story  4-room  dwelling  and  1- 
story  garage. 

Owner — Harry  Leathley,  2331  East 
16th   St.,   Oakland. 

.Architect — None. 

Contractor — L.  W.  Rhodes,  4591  Lin- 
coln   Ave.,   Oakland.  Cost,    $3,700 


DWELLING 

(2375)      2417     HOPKINS     ST.,     Oakland. 

l-story    6-room   dwelling. 
Owner — Edwin    Sullivan,    3021    Maxwell 

Ave.,    Oakland. 
Architect — None.  Cost,   $3,000 


DWELLING 
(2376)      2507      76TH      AVENUE,      Oak- 
-    land,      l-story    5-rooni    dwelling. 
Owner — Mike    Hilland,    2507    76th    Ave., 

Oakland. 
Contractor — A,    E.    Correia,    2744     Mat- 
thews Rd.,  Oakland.         Cost,  $3,000 


DWELLING 

(2377)  2618  VESTA  STPfcEEU  Oak- 
land,     l-story    5-ro6»n    dwelling. 

Owner — P.  Huber,  2407  38th  Ave.,  Oak- 
land. 

Architect — Ntne.  Cost,    $2,500 


DWELLING 

(2378)  W  104TH  AVE.,  200  N  E  14TH 
St.,       Oakland.  l-story       5-room 

.    ■  dwelling. 

Owner — G.  C.  Pyle,  3807  Ft.  Blvd.,  Oak- 
land. 

Architect — None. 

Contractor — Allan  Rae,  647  Lewis  Ave.. 
San    Leandro.  Cost,    $2,750 


DWELLING 

(2379)  S  W  COR.  85TH  AVE.  AND 
Dowling  St.  l-story  12-room  5- 
family  dwelling  and  l-story  ga- 
rage. 

Owner — F.  Mund,  1636  Franklin  St., 
Oakland. 

Architect — None. 

Contractor — California  Builders,  1636 
F'ranklin    St.,    Oakland.  $12  500 


APARTMENTS 

(2380)  4133  WEBSTER  STREET,  Oak- 
land.     2-story    24-room   apartments. 

Owner — A  H.  Nunemacher,  4816  Ful- 
ton   St.,    S.    F. 

Architect— None.  Cost,    $19,000 


RESIDENCE 

(2381)      2209    CURTIS    ST.,    Berkeley.    1- 

storv    3-room    1-family   residence. 
Owner   —    F.    Tomasello,    837    Delaware 

St.,    Berkeley. 
Architect — None.  $1500 


RESIDENCE 

(2382     2471    CEDAR    ST.,    Berkeley.    2- 

story    8-room      2-family      residence 

(plaster) 
Owner — Mrs.     F.     Patterson,     2519     Hill 

Court,  Berkeley. 
Architect — None. 
Contractor— G.  N.  Nickell,  1905  85th  Av. 

Oakland.  17000 


BARBER  SHOP 

(2383)  2536  BANCROFT  WAY,  Berke- 
ley. Barber  Shop. 

Owner — W.   Trisselle. 

Architect — Alstonie,  371  17th  St.,  Oak- 
land. 

Contractor — Henderson  &  Mathews.  393 
40th    St.,    Oakland.  $1850 


RESIDENCE 

(2384)  456  VERMONT  ST.,  Berkeley. 
1%-story  6-room  1-familjr  Resi- 
dence. 

Owner — P.  T.  Sudberg.  1530  Grove  St.. 
Berkeley. 

Architect — None. 

Contractor  —  C.  G.  Lotz.  2068  Allston 
Way,   Berkeley.  $5500 


RESIDENCE 

(2385)  1609  CURTIS  ST..  Berkeley.  1- 
story    5-room    1-family   residence. 

Owner — Muller  and  Nicholls,  1448  Web- 
ster  St ,   Oakland. 

Architect — None. 

(  ontractor  —  L.  A.  Peters.  69  Santa 
Clara    Ave.,    Oakland.  $2750 


RESIDENCE 

(2386)  881  JONE?  ST.,  Berkeley.  1- 
story  4-room  1-family  residence. 

Owner  —  J.  Gree,  5303  17th  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  E.  Thompson,  1626  San 
Palilj    Ave.,    Oakland.  $1600 


I'KSIDENCE 

(2387)      1019    SIERRA    AVE..    Berkeley. 

2-.story    7-roiim       1-family      7-room 

-Stucco    residence. 
Owner — Julia    W.    Gates.     1705    Madera 

St.,    Berkeley. 
Architect— Geo.    Lane.     909    Spruce    St., 

Berkeley. 
Contractor— Beadel   &   Lane.  $9000 


STORES  ETC.  Cost.   $50,000 

(2388)      1802    TO    1816      EUCLID      AVE- 

nue.    Berkeley.    3-story    stores    and 

apartments       (brick,       screen     and 

stucco. 
Owner    —    J.    E.    Gray,    2535    Telegraph 

-Ave.,   Berkeley. 
.\rchitect— None.  $50,000 


APARTMENTS  Cost.    $75,000 

(2389)      2656    VIRGINIA    ST.,    Berkeley. 

3-story     83-ri)om     41-faiuily     apts., 

stucco. 
Owner — Millie    E.    Deuel,    566    Belvedere 

St..    S'an    Francisco. 
Architect— J.    E.    Thayer,    339    15th    St., 

Oakland. 
Contractor — C.    E.    Doty,    368    Alcatraz 

Ave.,   Berkelev.  $75,000 


.U.TE  RATIONS 

(2390)  1809  CASTRO  ST.,  Oakland.  Al- 
terations. 

Owner — F.  Hodgkiss,  722  18th  St.,  Oak- 
land. 

Architect — None. 

Contractor— F  C.  Bickford.  7709  Ney 
Ave.,  Oakland.  Cost,  $1,000 


ALTERATIONS 

(i:391)      S    W    COR.    12TH   AND    WASH- 

ington    Sts.,    Oakland.      Alterations. 
Owner — Money    Back    Smith,    12th    and 

Washington    Sts.,    Oakland. 
Aiohitect — -None. 
C   ntractor — Aronsen     Hardwood    Floor 

Co.,   1911   E    12th   St.  Cost,   $2,000 


DWELLING 

(L'392)      3000    22ND    AVENUE,    Oakland. 

l-story   5-room   dwelling. 
Owner — Al    Nelson,    1018    Lincoln    Ave., 

Alameda. 
Architect — None.  Cost,  $4,000 


DWELLING 

(2393)      2519    79TH    AVE.,    Oakland.      1- 

story    4-room   dwelling. 
Owner — J.    L.    Romy,    2519    79th    Ave., 

Oakland. 
Architect — None.  Cost,    $2,700 


DWELLING 

(2395)  S  MELFORD  RD.,  70  E.  KEX- 
wyn.  Oakland.  l-story  6-room 
dwelline. 

(Jwner — A.  Bruehl,  6335  Dana  St.,  Oak- 
land. 

Architect — None. 

Contractor — Fernside  Bldrs.,  Park  St. 
and   Central   Ave.,   Ala.   Cost,    $6,000 


DWELLING 

(2396)      N  W  COR.  109TH  AND  MYERS 

Ave.,      Oakland.        l-story      5-roora 

dwelling  and  garage, 
owner — E.    A     Totten,    10800    Mclntyre 

St.,  Oakland. 
.Vrchitect — None.  Cost,   $3,250 


DWELLING 

(2397)      S   OLIVE   ST..   32   E   99TH   AVE., 

Oakland,      l-story   4-room  dwelling. 
Owner — C.   A.   Burreston,  9981  Olive  St., 

Oakland. 
Architect — None.  Cost,  $1,800 


FIRE    REPAIRS 

(2398)      532     20TH     ST.,     Oakland.     Fire 

repairs. 
Owner — Estate    of   F.   J.    Bower. 
Architect — None. 
Contractor — H    A.   Moe,    4116   Allendale, 

Oakland.    '  Cost.    $2,200 


DWELLINGS 

(2399)      1019,   1023,  1027,   1031,   1035  AND 

1039   69th   Ave..  Oakland.     6  l-story 

3-room   dwellings. 
Owner — J.    C.    Williams,    1448    Webster 

St.,  Oakland. 
Architect — None.  Cost,  each,  $2,000 


P.ESIDENCE 

(2400)  210  IJNDA  AVE.,  Piedmont.  1- 
story  7-room  frame  residence  and 
garage. 

Owner — .\lexander  McTeer,  24  Rio  Vis- 
ta, Oakland. 

Architect — None. 

Contractor— Oliver  Legault.  96  Montell, 
Oakland.  $5500 


RESIDENCE 

(2401)  860  KINGSTON  AVE.,  Pied- 
mont, l-story  5-room  frame  resi- 
dence  and   garage. 

Owner — J.  R.  AUaf,  272  Santa  Clan 
Ave.,    Oakland. 

Architect — L.  F.  Hyde,  372  Hanover  tt. 
Oakland. 

Contractor — Gus  W.  Steffen,  1946  Cros 
by    Ave..    Oakland.  $42o) 


RESIDENCE 

(2402)  506  BOULEVARD  WAY,  Pied- 
mont, l-story  6-room  frame  resi- 
dence  and   garage. 

Owner — F.  Schlenker,  1518  Sherman  i^i. 
Alameda. 

Architect — None. 

Contractor  —  Chas.  W.  Falk.  1520  E- 
38th    St.,    Oakland.  $5500 


RESIDENCE 

(2403)       534     NIELSON     ST.,     Berkeley. 

l-story    5-room    1-family    residence. 
Owner — F.    .A.    Blanco,   733    Carlston    St, 

I'.erkeley. 
Architect — None. 
Contractor  —  Home    Building    Co.,    73.1 

Carlston   Ave.,   Berkeley.  $3500 


RESIDENCES 

(2404)  512-18-26  NIELSON  ST..  Berke- 
ley. Three  l-story  5-room  1-fam- 
ily   residences. 

Owner — F.  A.  Blanco,  733  Carlston  St., 
Berkeley. 

Architect — None. 

Contractor  —  Home  Building  Co.,  733 
Carlston   Ave.,    Berkeley.   Ea.    $3250 
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RESIDENCES  ^,,^,.,^ 

(2405)  1043    AND    1041    CRAGMONT 

Ave.,  Berkeley.  Two  1-story  5- 
room  residences  and  garages. 

Owner — E.  C.  Ramstad,  2119  Addison 
St.,    Berkeley. 

Architect — None.  Each    $3500 


RESIDENCE 

(2406)  1315  ORDWAY  AVE.,  Berke- 
ley. 1-story  5-room  l-family  res- 
idence. 

O^-ner— Breahoff  &  Dull,  1328  Carlotta 
St.,    Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(2407)  1629  JANES  ST.,  Berkeley.  1- 
story   5-room    l-family   residence. 

Owner — Hughes  &  Beach,  902  Wash- 
ington   St.,    Oakland. 

Architect — None.  $2500 


DWELLING 

(2408)  2220  SIXTY-SIXTH  AVE.,  Oak- 
land. 1-story  5-rm.  dwlg.  and  ga- 
rage. 

Owner — C.  J.  Sullivan,  1540  66th  Ave, 
Oakland. 

Architect — None.  $3150 


ALTERATIONS 

(2409)         NW      COR.      SEVENTH      and 

Broadway,    Oakland.      Alterations. 
Owner — R.  A.   Nussbaum. 
Architect — None. 
Contractor — S.     Kulchar    Co.,     8th    Ave. 

and    E-lOth    St.,   Oakland.  $5000 


GARAGE 

(2410)  433    BELLEVUE    AVE.,    Oak- 

land.     1-storv   concrete    garage. 

Owner — H.  C.  Knight,  1428  Franklin 
St.,    Oakland. 

Architect — None.  $1000 


DWELLING 

(2411)  2408  WARNER  AVE.,  Oakland. 
1-story  4-room  dwelling  and  ga- 
rage. 

Owner — Christine  Madsen,  9865  Foot- 
hill Blvd.,  Oakland. 

A  rchitect — None. 

Contractor — -G.  A.  Hastings,  2412  War- 
ner  Ave.,   Oakland.  $1750 


DWELLING 

(2412)  6024    BROADWAY,    Oakland. 

1-story    6-room    dwelling. 

Owner — L.    H.    Phillii). 

Architect — None. 

Contractor  —  C.  E.  Burks,  4129  Ran- 
dolph,   Oakland.  $6000 


ALTERATIONS 

(2413)  341  FORTY-NINTH  ST.,  Oak- 
land.    Alterations. 

Owner — E.  DeRosen,  341  49th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  B.  Gowe,  501  Hardy  St., 
Oakland.  $1000 


DWELLING 

(2414)  2433  108TH  AVE.,  Oakland.  1- 
story   5-room   dwelling  and   garage 

Owner — Fillmore  &   Smith,   1701   Broad- 
way,   Oakland. 
Architect — None.  $3,150 

STORES 

(2415)  E  BROADWAY  100  S  L.AW- 
ton   Ave.,    Oakland.      1-story   stores 

Owner — W.     S.     Ouerton,     306     14th     St., 

Oakland. 
Architect — None. 
Contractor — S.   B.   Davis,   3773   Harrison 

St.,  Oakland.  Cost,  $12,500 

DWELLING 

(2416)  E  PARAMOUNT  RD.  400  N. 
Carleton,  Oakland.  2-story  7-room 
dwelling. 

Owner — G.  W.  Johnson,  508  Valle  Vista 

Ave.,  Oakland. 
Architect — None. 
Contractor — W.  K.  Owen,   3135   Pleitner 

Ave.,  Oakland.  Cost,  $15,000 

APARTMENTS 

(2417)  N  W  COR  FRUITVALE  AND 
St.  Jarlaths,  Oakland.  2-story  12- 
room   apartments   and   stores. 

Owner — Harry    Meyer,    3216    Brookdale 

Ave.,  Oakland. 
Architect — None.  Cost,  $15,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

No. 

Owner 

Contractor 

Amt. 

641 

Cates 

Beadell 

9180 

642 

Pusey 

Dinnie 

56100 

643 

Avanzino 

Delucchi 

4700 

644 

Culver 

Conner 

15585 

645 

Cianciarulo 

Beckett 

5920 

646 

Langeberg 

Langeberg 

4000 

647 

Black 

Siegrist 

26577 

RESIDENCE 

(641)  LOT  33  BLK.  13  Northbrae,  (E 
Sierra  St.  bet.  Madera  St.  and  So- 
noma Ave.),  Berkeley.  General 
construction  2-story  frame  resi- 
dence  an   dgarage. 

Owner    —    J.    M.    and    Julia    W.    Cates, 

Berkeley. 
Architect — Beadell    and   Lane. 
Contractor  —  R.    Beadell    and    Geo.    J. 

Lane,   909   Spruce   St.,   Berkeley. 
Filed  May  22,  1926.  Dated  May  22,  1926 

When    frame    is    up    $2295 

When    brown    coated    2295 

When    completed    2295 

Usual    35    days    2295 

TOTAL  COST,  $9180 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  from  May  24,  1926.  Plans  and 
specifications    not   filed. 

STORES,    GARAGE 

(642)  LOTS  1,  2,  3,  4,  5,  6  AND  PTN. 
Lots  7  and  8,  Blk.  951-A,  Map  of 
Evoy  Tract,  Emeryville.  General 
construction  1-story  brick  and  tile 
stores    and    garage    bldg. 

Owner — Frances  Pusey,  formerly  Fran- 
ces  Mackinnon,   Piedmont. 
Architect — John    I.    Easterly,    2137    Tif- 
fin   Road,    Oakland. 
Contractor  • — •  Dinnie    Construction    Co  , 

3757    Broadwav,    Oakland. 
Filed  May  22,   1926.  Dated  May  13,   1926 
Every    30    days,    of    value    incor- 
porated        80% 

Usual   35    days    Balance 

TOTAL  COST,  $56,100 
Bond,  $28,650.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  $30. 
per  day.  Limit,  100  days  after  May 
13,   1926.     Plans  and  specifications  filed. 


DWELLING 

(643)  S  FORTY-EIGHTH  ST.  100  ft. 
W  of  Shafter,  Oakland.  General 
construction  1-story  5-room  dwlg. 
Owner — Carlo  Avanzino. 
Architect — Plans  furnished  by  owni.r. 
Contractor  —  P.    Delucchi    &    Son,    5413 

Claremont   Ave.,   Oakland. 
Filed  May  24,   1926.  Dated  May  20,  1926. 

When    fiame    is    up    $1175 

When    plastered    1176 

When    accepted     1175 

Usual    35    days    1175 

TOTAL  COST,  $4''00 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  after  May  30,  1926.  Plans 
and    specifications   filed. 


2523  Rose 
1135  Mer- 
1726 


RESIDENCE 

(645)  LOT  16  BLK  B,  WHITNEY 
Tract,  Berkeley.  (S  Hawthorne 
Terrace  97.88  ft.  W  cf  of  Euclid 
Ave.) 

General  construction  2-story  and  base- 
ment frame  residence. 

Owner — Agnes     G.     Culver 
Walk,   Berkeley. 

Architect — Julia      Morgan, 
chants   Ex.   Bldg.,   S.   F. 

Contractor — Conner      &      Conner, 
Grove    St.,    Berkeley. 

Filed  May   25,   1926.  Dated  May  25,   1926 
5.h    each    month,    less    previous 

payments,    of   v.alue    inc 75% 

Bal.    usual    35    days    25% 

TOTAL  COST,  $15,585 

Bond,     none;     sureties,     none;     forfeit, 

ntne;    limit,    without   delay;    plans    and 

specifications  filed. 

STORE    BLDG. 

(645)      LOTS    7    AND    8    BLK.    B,    Chev- 
rolet   Park,    Oakland,     (cor.     Trea- 
nor    St.    and    60th    Ave.)        General 
construction    1-story  store   bldg. 
Owner — M.    Cianciarulo,    Piedmont. 
Architect — None. 
Cont.-actor  —  Beckett     &    Wight,     2457 

Webster  St.,  Oakland. 
Filed  May  26,   1926.  Dated  May  25,   1926. 

When   frame    Is   up    $1480 

1st  coat   of  plaster    1480 

When  accepted 1480 


Usual    35    days    1480 

TOTAL  COST,  $59i"0 
Bond,  $3000.  Sureties,  B.  Boydston  & 
R.  W.  Benson.  Forfeit,  $10.00  per  day. 
Limit,  July  10,  1926.  Plane  and  spec- 
ifications   filed. 


DWELLING 

(64  6)      LOT      4       BLK      L,      MAXWELL, 
Park,  Oakland   (E  Kingsland  1  Ave 
bet.  Madera  Ave  and  Fleming  Ave) 
General    construction    5-room    dwelling 

and   garage. 
Owner — Antonia  Langeberg,   3276  Hyde 

St.,  Oakland. 
Arch,  &  Con. — C.  Langeberg,  3276  Hyde 

St.,   Oakland. 
Filed  May  26,  1926.  Dated  May  12,  1926 

When    frame   is   up    $1000 

When     plastered     1000 

When    completed    1000 

Bal.    usual   35    days    1000 

TOTAL  COST,  $4000 
Bond,  sureties,  forfeit,  none;  limit,  90 
working  days;  plans  and  specifications 
filed. 


INDUSTRIAL  BLDG. 

(647)      E     lOTH    ST.    AND     6TH    AVE., 

Oakland. 
General    construction    brick,    frame   and 

steel   industrial  bldg. 
Owner — Black  and  Decker  Mfg  Co.,  San 

Francisco. 
Architect — W.    H.    Weeks,    369   Pine   St., 

San    Francisco. 
Architect — F.    R.    Siegrist   Co.,    693   Mis- 
sion   St.,    San    Francisco. 
Filed  May  26,   1926.   Dated  May  17,  1926 

As     work     progresses     75% 

Bal   usual   35   days    25% 

Total  number  of  payments  not  to 
exceed  4. 

TOTAL  COST,  $26,577 
Bond,  $13,288.50;  sureties.  New  Amster- 
dam Casualty  Co.;  forfeit,  $20  per  day; 
limit,  55  working  days  from  date; 
plans    and    specifications    filed. 


COMPLETION    NOTICES 


alai»ie:da  county 


Recorded  Accepter 

May  19,  1926—6636  OUTLOOK  AVE. 
Mrs.  A.  C.  MacMahon  to  whom  it 
may    concern  May    18,    1926 

May  20,  1926— LOT  20,  BLK  11,  Elec- 
tric Loop  Tract,  Oakland.  Manulel 
V.  and  Anna  L.  Maltos  to  Subur- 
ban   Realty   Co May   19.    1926 

May  20,  1926— N  E  LINE  OF  PAMPAS 
Ave.  dist.  thereon  S  E  168.33  ft. 
from  N  W  line  of  a  one-acre  tract 
Deed  from  Charles  Wiedersheim 
to  Charles  A.  Reed.  Liber  881  O.  R. 
Page  191.  Thence  S  E  40  ft.  N  B 
SI  ft.  N  W  40  ft.  S  W  81  ft.  to  beg., 
Oakland.  A.  D.  Lane  to  whom  it 
mav    concern    May    18,    1926 

May  20,  1926 — S  W  LINE  OF  PAMPAS 
Ave.  168.33  ft.  S  E  of  N  W  line  of 
a  one-acre  Tract  Deed  from 
Charles  A.  Reed.  Liber  881.  O.  R. 
Page  191.  Thence  S  E  40  ft.  S  W 
80.71  ft.  N  W  40  ft.  N  E  80.71  ft. 
to  beg.,  Oakland.  A.  D.  Lane  to 
whom   it   may   concern.. May   10,   1926 

May  20,  1926— LOT  14,  BERKELEY 
Square,  Berkeley.  Marshall  Steel 
to  E.   F    Henderson    May   18,   1926 

May  20,  i926  —  LOT  12,  MP  OF 
Moorlands.  San  Leandro.  Joseph 
Franklin  to  whom  it  may  con- 
cern      May    19,    1926 

May  20,  1926— LOT  416  BLK  V,  MP 
Fernside,  Alameda.  W.  E.  Willis  to 
whom    it    may    concern ...  .May    . 

Mav  20,  1926— W  BROADWAY  830.19 
ft.  S  San  Jose  Ave.  (40  ft.  x  100 
ft.),  Alameda.  W.  T.  Willis  to 
whom  it  may  concern    May,  — . 

May  20,  1926—2449  67TH  AVE.,  Oak- 
land. Andrew  Jacobson  to  whom 
it  may  concern   May  5,  1926 

Mav  20.  1926  —  1865  SAN  PEDRO. 
Berkeley.       J.     T.    and    Mrs.    J.    T. 

Boysen    to   J.   Harry   Smith 

May    18,    1926 

May'  iV  1926— 723-725  KEY  ROUTE 
Blvd.,  Albany.  Telma  M  Booker^ 
to  whom  it  may  concern.. May  14,  "26 

May  19  1926— NO.  1260  HOLMAN  RD 
Oakland.  Katherlne  Houck  to 
whom   it  may  concern.. May   15,    1926 

May  19,  1926 — LOT  29  Resub  Blk  No. 
10,    Lakeshore    Highlands,   Oakland. 

Samuel    Moe     to    Samuel    Moe 

May    12,    1926 

May  19,  1926 — LOT  61,  Map  Dutton 
Manor  Addition,  San  Leandro.  B 
A  Douglas*  to  whom  t  may  con- 
cern  May    10,    1926 


Saturday,   May   29,    1926 


BUILDING    AND    ENGINEERING    NEWS 


39 


May  19.  1926— NO.  2917  SAN  JOSE 
Ave..    Alameda.        M   J    Scharer      to 

Julius   J.   Grodem    May   10,   1?26 

May  19  1926-NO.  1706  CHESTNUT, 
Berkeley.  H  W  McCausland  to 
whom  it  may  concern.. May  15,  19^b 
May  19,  1926-NO.  1232  GLEN  AVE., 
Berkeley.  Frank  Broadhead  to 
whom  it  may  concern..  May  19  1926 
May  19,  1926— LOTS  14  AND  15  BLK 
570  Plan  of  Subdiv  Blk  570.  Oak- 
land.  Benjamin  Gregoriev  to  whonj 

it  may   concern May   19.   1926 

May  21,  1926— 1230  72ND  AVE..  OAK- 
land.     Frank  Pine  to  whom  it  may 

concern    kY.^\.^^-    ^^^^ 

May  22,  1926—938  AND  946  Masonic 
Ave  Albany.  Harry  Parsons  and 
Harry   Schuster   to   Harry   Parsons 

May    12,    19Jb 

May'  22" '1926— LOT  7.';  AND  N  12i^ 
ft  Lot  76  Blk.  6,  Map  No.  4,  Re- 
gents Park,  Albany.  Harry  Par- 
sons and  Harry  Schuster  to  Harry 

Parsons         May    19,    1926 

May  22  1926-LOT  77  AND  S  12^4 
ft  Lot  76  Blk.  6,  Map  No.  4,  Re- 
gents Park,  Albany.  Harry  Par- 
sons and  Harry  Schuster  to  Harry 

Parsons  May    17,    1926 

May  21"  1926  -  5425  YUBA  AVE 
Oakland.      J.    Moyle    to      whom    it 

may    concern     May    21.    1926 

May  21.  1926— PTN.  LOTS  17,  18,  19 
Blk  F  New  Map  of  Eastern  Part 
Lynn  Homestead,  Oakland.  Claus 
A  Tornell  to  whom  it  may  con- 
cern      M3,y   21,   192o 

May  22,  1926— LOT  69  BLK.  2  MAP 
No  4  Regents  Park,  Albany.  Rus- 
sel'  H.    Archerd    to    Guy    Taylor 

May    15,    19<sb 

Mav"22"i926'—  LOT    20    MAP   NO.    1 
Garcia        Homestead        Subdivision. 
San     Leandro.       A.     C.     Ostrom       to 
whom    it    may    concern.  May    20.    192b 
May     22,     1926— LOT     25     MAP    NO.     1 
of  the  Garcia  Homestead   Subdivis- 
ion. San  Leandro.     A.  C.  Ostrom  to 
whom   it  may  concern..May    20.    1926 
May    22,    1926  —  LOT   25   CHABOLYN 
Terrace,    Oakland.     Joseph   Coward 
to   Joseph   Coward    ....    May   21     1926 
May    20,    1926— LOT    3,   BLK    23^   MAP 
Mathews    Tract,    Berkeley.    Roy    E. 
Kimball  to  Garfiled  Nine.  May  18,  1926 
May    20,    1926— LOT    12,    BLK    1,   MAP 
of  Meek  Orchards,   Hayward.   Stan- 
ley     E       Ramos      to      Lewis  „  Gra- 

ham  May    20,    1926 

May  21.'  1926- PTN  LOTS  8  AND  9 
Blk  8.  Mp  T.  M.  Antisell's  mp  of 
Villa  Lots  in  Berkeley.  Berkeley. 
Hans  A.   Hansson   to  whom   it  may 

concern     May    19.    1926 

May  21.  1926— LOTS  29  AND  30  AND 
Ptn  of  Lots  27  and  31.  Blk  1.  Shat- 
tuck  Tract  Berkeley.  Central  Berk- 
eley. Central  Berkeley  Bldg.  Co. 
to    Ariss-Knapp    Compan^.Jnc^.  . .  .^^ 

May"2'i; '1926— PTN  'lOT  19.  BLK  U. 
Revised  mp  of  Oakland  Heights, 
Oakland.      Mabel    Boek^o^Joseph^^ 

Ma^y  2L192-6-S;  CEDAR  ST  89.96 
ft  W  of  8th  Street,  W  44.98  ft.  S 
120-ft.  E  44.98-ft.  N  120-ft.  to  beg.. 
Berkeley.  H.  B.  Million  to  whom  it 
may   concern    May  .20,    1926 

May  21,  1926— LOT  22.  Montclair  Es- 
tates Oakland.  E.  C.  Hiester  to 
Beckett  A   Wight    •  ;  •  •  •  v^%  ^O.   1926 

May  21,  1926— LOT  21,  BLK  23,  Mp. 
of   Town    of   Newark.   Newark.    Gus 

Mav    22,    1926  —  1158    GLENN    AVE 
Berkeley       Leigh    Kelling    to    Wal- 
ter   S    Coughlan    May    20,    192b 

May  24  1926-239.  241.  243  MOSS  Avo 
Oakland.      Irene   Melhuish    to    S.    B. 

uFv^'u.  i926-L6T'  '2"3'  BLK.'  24.  MAP 
of  Blks.  20,  21.  22  23  and  24 
Thousand  Oaks.  Berkeley.  J.  J- 
Megirian    to   J.    J.    ^egiiMan^.  •  •  •  •  •  •  •  ^^ 

yav'2V."m6'—  'ptn.  lots  18.  19. 
Blk  C.  Map  of  Blk.  C.  Peralta 
Park.  K.  Y.  Hanlon  to  whom  it 
mav    concern     May    ^1-1926 

May  '24.     1026—1519     ADA     ST..    Oak- 

■  land.  J.  F.  Hubbard  to  whom  it 
may  concern    May   24.  19.,b 

Mav  24.  1926-6633  DANA  ST..  Oak- 
land. Chas.  S.  OBrvan  to  ^alif 
Ru  Idors    Co      May    22.    192b 

M^v    24     1926-W    SHATTUCK    AVE 
79    ft.    N   of   Rose    St.,    (41    ft     x    135 
ft).   Berkeley.     John   P.    Bradley   to 
J.    C.    Howlett    Apr.    10,    1926 
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May    24,    1926-W    SHATTUCK   AVE 
38   ft.    N   of   Rose    St.,    (41    ft.    x   135 
ft.),  Berkeley.     John  P.  Bradley  to 

J.   C.   Howlett    Apr.   10,   1926 

May  24,  1926—2565  FERN  ST.,  Oak- 
land.     G.      C.      Brown      to      Frank 

Critchett    May   211926 

May  24,  1926— LOT  28  BLK.  9,  Re- 
gents Park  Addition  No.  6,  Albany. 
R  W  Besley  to  whom  it  may  con- 
cern      May   18,    1920 

May  24  1926—2123  E-30TH  ST.,  Oak- 
land.     Theo.   C.    Casha   to    whom    it 

may   concern May    II,    1J2^ 

May  24,  1926—340  HOWARD  AVE., 
Piedmont.        Alice    T.    Corrigan    to 

Robert  Boyd    May   21,   1926 

May  24,  1926 — LOT  9  BLK.  E,  North- 
brae  Terrace,  Berkeley.  Leonard 
Asumaa   to    whom    it   may   concern. 

May    22,    1926 

May  24,  1926— PTN.  OF  LAND  CON- 
veyed  by  Realty  Syndicate  Co.  to 
Frank  H.  Buck,  recorded  in  Liber. 
2464  Deeds,  page  215  and  Liber. 
2667,  page  1,  Alameda  Co.  Records, 
Oakland.     R.  L.  Auclair  to  whom  it 

may    concern May    22,    1926 

May  24.  1926—2015  OAKLAND  AVE., 
Piedmont.      Minnie    B.    Reynolds    to 

J.    A.    Legault    May    24,    1926 

May  24,  1926  —  442  SIMPSON  ST., 
Oakland.        Mrs.    Ella    Rinehart    to 

Ray    Yeoman     May    21,    1926 

May  24,  1926  —  LOT  196  BLK.  537, 
Fourth  Avenue  Terrace  Extension, 
Oakland.  C.  F.  Von  der  Mehden  to 
whom  it  may  concern.. May  22,  1926 
May  25,  1926— PTN.  LOTS  18  &  19 
Blk  B  Map  of  a  Ptn  of  Mrs.  M.  J. 
Evoys  Property  Etc.,  Oakland. 
Eugene  J.  and  Johanna  Straub  to 
whom  it  may  concern  .  .May  24,  1926 
.May  22,  1926—734,  736,  738  ALCA- 
traz  Ave.,  Oakland.  Leo  Schwartz- 
reich   to   whom   it  may  concern.... 

May    15,    1926 

May  24,  1926 — 1225  BAY  ST.,  Alameda 
William      L.      Locke      to      Fernside 

Builders    May   18,    1926 

May  24,  1926— LOT  7  AND  V2  LOT  6 
Blk.  44,  Beverley  Terrace,  Oakland. 
C.  A.  Leiand  to  whom  it  may  con- 
cern        Mav   21,   1926 

May  25,  1926— S  W  17TH  AND  CLAY 
Sts.,  Oakland.  Pacific  Gas  and 
Electric    Co.    to    R.    W.    Littlefleld.. 

May    18,    1926 

May    25,    1926—1804    104TH   AVE.,    Oak- 
land.      Mrs.     Emma     C.     Smith     to    S. 

Weinberg     April    28,    1926 

May  25,  1926 — LOT  36  BLK  34,  Amnd. 
Map  of  Fairmont  Park,  Berkeley. 
Murray   K.   and  Mrs.   Grace  F.   Mol- 

esworth    to    Lambert    Wierda 

May    1,    1926 

Mav  25,  1926 — PTN.  LOTS  19,  20  AND 
30,  Blk  D,  mp  of  a  ptn  of  the  Berk- 
eley Property  situated  between  the 
University  of  California  and  the 
State  Deaf,  Dumb  and  Blind  Asy- 
lum, Berkeley.  Glenn-Connolly  Co. 
to  whom  it  may  concern.  May  12.  1926 
May  25.  1926— PTN  LOTS  34  AND  33 
Blk  D,  East  Piedmont  Heights, 
Oakland.     Victor  Guyot  to  whom  it 

mav    concern     May    22,    1926 

May  25,  1926— LOT  23  BLK  35,  Amnd. 
map  of  F'airmount  Park.  Berkeley. 
Sendra   Johanson    to   Gustaf  Johan- 

son    Mav   20.    1926 

May  25,  1926—2835  60TH  AVE.,  Oak- 
land.      John    Lehman    to    whom    it 

may    concern    May    25,    1926 

May  25,  1926— LOT  21,  Mp.  No.  1  OF 
the  Garcia  Homestead  Subdiv.,  San 
Leandro.     A.  C.  Ostrom  to  whom  it 

may    concern    May    22,    1926 

May  25,  1926— LOT  24,  MAP  NO.  1  OF 
the  Garcia  Homestead  Subdivision, 
S.in  Leandro.  A.  C.  Ostrom  to 
wh  m  it  may  concern  ..May  22,  1026 
May  24.  1926—3214  3220  3226  3232  323S 
344  Millsview  Ave.,  Oakland.  (6 
completions)  Wm.  H.  Sims  to  whom 

it    may    concern May    22.    1926 

Mav  25,  1926— THIRTY-EIGHTH  ST. 
about  45  ft  N  of  Rrookdale  Ave.. 
Oakland.    M.   C.   Huddleson    to   Hud- 

dleson    &    Bertoldi May    25.    1926 

Mav  24,  1926—2538  TAYLOR  -WE., 
Oakland.  C.  O.  Russell  to  whom  it 
mav  concern    May   24.   1926 


May  18.  1926  —  PTN.  LOTS  21.  22, 
Blk.  16,  Electric  Loop  Tract,  Oak- 
land. Eureka  Mill  &  Lumber  Co. 
vs.  H  W.  Shulter,  E.  M.  Shulter, 
A     T.    Agrella,    Jr.,    and   M.   Agrella 

$45.50 

May  'l9,  1926— LOTS  59,  60,  BLK.  I. 
Amended  Map  of  Regents  Park, 
Berkeley.  C.  Fredericks  vs.  Ethel 
V.    and    E.    W.    Hall    $112. 

May  22,  1926—1829,  1835,  1839  SAN 
Ramon  Ave.,  Berkeley.  J.  S. 
Vaughn  vs.  H.  H.  and  Mary  1. 
Gastman     $156.66 

May  22,  1926— LOT  11  BLK.  74  MAP 
of  Southern  Addition  of  Livermore, 
Alameda  Co.  H.  Arendt  &  Co.  vs. 
C.  H.   Ownings   and  C.   H.   McCoy.. 

$560.07 

May  21,  1926— LOTS  47,  48,  BLK.  3, 
Map  Cragm.ont,  Berkeley.  Robert 
Howden  &  Sons  vs.  Irving  and 
Ethlyn  Ashcraft,  L.  H.  and  Jessie 
M.    Williams    $295. 

May  22,  1926— PTN.  BLK.  64,  MAP 
of  the  Southern  Addition  to  the 
Town  of  Livermore,  Alameda  Co. 
H  Arendt  &  Co.  vs.  Leslie  Hearn 
and   C.   H.   McCoy $436.11 

May  24,  1926 — LOT  6  BLK.  2,  Elec- 
tric Loop  Tract,  Oakland.  Federal 
Lumber  Co.  vs.  M.  T.  Bonham.... 
$405.57 


LIENS  FILED 


.4I,.4MED,4     COUNTY 


Recorded  Ainon.,- 

Mav     20,     1926—1041     7TH     AVENUE, 

Oakland.      Henry      C.      Falster      vs. 

Myrtle    Lovett    Falster    $15 


RELEASE   OF   LIENS 

al.\mi!:da   coi].\Ty 

Reco'-ded  Amount 

Mav  20,  1926— LOTS  34-35  BLK  18, 
rnap  of  Key  Route  Heights,  Oak- 
land. E.  L.  Blackman  Co.,  Inc.  to 
B.  and  Kate  A.  Deveze   $92.11 

May  20,  1926— LOTS  34-35  BLK  18, 
map  of  Key  Route  Heights,  Oak- 
land. Richmond  Sanitary  Co.  to  B. 
and  Kate  A.  Deveze,  C.  M.  Gass.$89.95 

May  18,  1926  — LOT  19,  BLOCK  22, 
Map  Iveywood  Extension,  Oakland. 
Waterfront  Sash  &  Door  Co.  to 
T.  and  Elizabeth  Stringer  and  D. 
L.   Beatty    $96.80 

Mav  18,  1926  — i.ui'  19.  BLOCK  22, 
Map  Iveywood  Extension,  Oakland. 
Melrose    Bldg.    Materials    Co.    to    T. 

and    Elizabeth    Stringer    $46.78 

May  18,  1926  — LOT  19.  BLOCK  22. 
Map  Iveywood  Extension.  Oakland. 
Melrose    Bldg.    Materials    Co.    to    T. 

and    Elizabeth    Stringer    $49.80 

May  18.  1926— LOT  19.  BLOCK  22. 
Iveywood  Extension.  Oakland.  O. 
A     Penzien      to      T.    and    Elizabeth 

Stringer    $232. 

.May  18.  1926— LOT  19.  BLOCK  22, 
Map  Iveywood  Extension,  Oakland. 
.Veighbors'     Lumber     Yard      to     T. 

Stringer    $344.52 

Map  Iveywood   Extension,   Oakland. 

C.    E.    Prinz    to    T.    Stringer $50. 

May  19.  1926— PTN.  LOT  3  RLK.  K. 
Map  showing  Subdiv.  of  Fifty  As- 
sociated Tract.  Oakland.  Leo 
Urisacher  to  R.  D.  Cashatt.  .  $268.85 
May  18.  1926— PTN.  LOTS  15  AND 
16.  Blk.  6.  Map  Boulevard  Park. 
Oakland.  Rhodes-Jamieson  &  Co. 
to    T.    Stringer   and    D.    L.    Beatty.. 

$109.11 

May  19,  1926 — PTN.  LOT  3  BLOCK  K 
Map  showing  Subdiv.  of  Fifty  .As- 
sociates Tract.  Oakland.  San  Le- 
andro  Mill   &   Lumber   Co.    to   R.    D. 

Cashatt     $285.65 

May  17.  1926— LOTS  126.  127  BLK.  21 
Amended  Map  of  Havenscourt, 
Oakland.  Melrose  Building  Ma- 
terials  Co.    to   Myrtle    L.   York   and 

Ray    Childers    $146.91 

May  17.  1926— LOT  50  BLK.  12  Elec- 
tric Loop  Tract.  Oakland.  Robt. 
Applebv    to    Henry   H.    Sephton   and 

A.    W.    Potter    $57. 

May  17.  1926—3906  GROVE  ST..  Oak- 
land.       Francis      J.      Lahmann      to 

Phillip    Buscovich    $154. 

May  22.  1926— LOTS  9  AND  10.  Santa 
Fe  Tract  No.  8.  Oakland.  M.  Rose 
&  Son  to  J.   E.  and  Grace  E.  Hem- 

mings    $505. 

Mav  22.  1926— LOTS  9  AND  10  Santa 
Fe  Tract  No.  8,  Oakland.  Frank 
Montana  to  J.  E.  Hemmings  ..$70'). 
Mav  22.  1926 — LOTS  9  AND  10.  Santa 
Fe  Tract  No.  8.  Oakland.  E.  C. 
Wagnan  to  G.  E.  Hemmings.  .  .$395. 
May  22.  192s— PTN.  LOTS  33.  34.  35, 
36.  Pleitner  Heights  Tract.  Oak- 
land.     Smith    Lumber    Co.    of    Oak- 
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land  to  P.  C.  Zahniser,  V.  B.  Hen- 
derson and  C.  R.  Shaw   $155.40 

May  26,  iy2G  —  LOT  43  CENTRAL, 
Terrace  Extension,  Oakland.  Boul- 
evard Mill  &  Lumber  Co.  to  Ella 
M.    and    Llovd    Young $671.95 

May  24,  1926—1311,  1315  CHAXXIXG 
Way,  Berkeley.  Oakland  Building 
Material    Co.    to    M.    Brennan $67. 


BUILDING  CONTRACTS 


SA.\    31ATEO    COLATY 

PER311TS 

CHURCH   BLDG.,    $30,000;   Occidental  & 
El   Caraino,   Burlingame;   owner,   St. 
1  auls    Vestry,       Burhngame;      con- 
ti  actor,    Joseph    Dunn,    519    Califor- 
nia  St.,    San    Francisco. 
BUNGALOW,    $4750;    Lot      5      BUck      30 
Clarion    Road,    Burlingame;    owner, 
Jacob   Anderson. 
CHURCH,    $39,000;    Oak    Grove    Avenue. 
Burlingame;    owner,    First    Church 
of   Christ   Scientist;   contractor,   El- 
liot   &    Grant,    ISO    Jessie    St.,    S.    F. 
BUNGALOW  .&   GARAGE,   $5000;  Lot   30 
Blk   60   Carlos,   Burlingame;    owner, 
Gibralter      Bldg.      Co;       contractor, 
W.    E.    Schuetz,   80   Duncan   St.,  San 
Francisco. 
BUNGALOW    &   GARAGE,    $5600;   Let    8 
Blk.    56    Bernal,    Burlingame;    own- 
er,   W.   S.   Barion;   contractor,   H.   H. 
Putnam,    2o08    Easton    Dr.,    Burlin- 
game. 
ADDITION,    $1000;    1268      Balboa      Ave., 
Burlingame;   owner,   R.  Herda,   1268 
Balboa   Ave.,    Burlingame;    contrac- 
tor,  H.   J.   Hughes,    1041   El   Camino, 
Burlingame. 
RESIDENCE,  $8000;  Lot  21  Blk  45  Van- 
couver,   Burlingame;   owner,   Dr.   H. 
H.    Whitney,    1224    Capuchino,    Bur- 
lingame;    contractor,     W.    O.    Nico- 
caides,   218   Peninsula,  San  Mateo. 
BUNGALOW  and  garage,   $5000;   Lot  28 
BlK      45      Vancouver,      Burlingame; 
owner,  James  Horne. 
RESIDENCE  and  garage,   $7000;  Lot  23 
Blk   49    Cortez,    Burlingame;   owner, 
H.    Frerichs;       contractor,       Charle 
Hammer,    1329    Floribunda,    Burlin- 
game . 
BUNGALOW  and  garage,   $4325;  Lot  21 
Blk  38  Stanley,  Burlingame;  owner 
Lela   G.   Heemann. 
BUNGALOW   and  garage,  $4325;  Lot  22 
Blk   3S   Stanley,  Burlingame;  owner 
Lela    G.    Heeman;    contractor,    Mar- 
tin   Peterson,     128    Lortcn,    Burlin- 
game. 
APARTMENT    BLDG.,    $12,000;      Lot      & 
Blk    1    Calif.      Drive,      Burlingame; 
owner.       Dibble       &      Billsborough; 
contractor,   O.   Britt. 
GARAGE    and   servants    quarter,    $1000, 
West    Ptn.    Lot    11    469    Ridgewood, 
San    Mateo;    owner,    Theodore    Lil- 
ianthel,   469   Edgewood,    San  Mateo; 
architect,     Tlr.  mas     Nelson     Murry; 
contractor,    Daley    Bros.,    1004   Van- 
couver, San  Mateo. 
GARAGE  and  show   room  bldg.,   $15,000 
NE    cor.    of   R   St.   &    Railroad  Ave., 
San   Mateo;   owner,   J.   D.   Guernsey; 
architect,    Will    H.    Toepke,    72    New 
Montgomery,    San    Francisco. 


RECORDED 

RESIDENCE 

SE  COR.  OHOU  &  HANOVER  STS,  Daly 
City.  All  work  for   1-story  &   base- 
ment   frame    residence. 
Owner  —   Fred   G.   Klinger  et   al,   Daly 

City. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,    San    Francisco. 
Contractor — Ernest    Swanson,    180    Jes- 
sie   St.,    San   Francisco. 
Filed  May   20,   1926.  Dated  May  14,  1926. 

Sheathed     $2122.50 

Brown  coated    2122.50 

Completed   and   accepted    ....    2122.50 

Usual    35   days    2122.50 

TOTAL  COST,  $8490 
Bond,  $4245;  Sureties,  S.  W.  Towle  and 
Chas.  McFarland;  Limit,  90  working 
days;    I'lans    and    specificvation.'s    filed. 


BUNGALOW 

LOT  16  BLOCK  96  South  San  Francisco 
All   work  for   bungalow. 

Owner — Frank  Cresri,  South  San  Fran- 
cisco. 

Architect — None. 

Contractor — Caruccini  Bros.,  South  San 
San    Francisco. 

Filed  May  19,  1926.  Dated  May  11,  1926. 
Roofed    1850 


Completed   and   accepted    850 

Usual    35    days     850 

TOTAL  COST,  $2550 
Bond,  $127o;  Sureties,  Attello  Agresti 
and  Enrico  Gianni;  Forfeit,  none;  Limit 
60  working  days;  Plans  and  specifica- 
tions   filed. 


RESIDENCE 

LOT  9  BLOCK  7  MENLO  OAKS.  All 
work  for  1-story  and  basement 
frame    residence. 

Owner — Florence   M.   Crocker   et  al. 

Architect — None. 

Contractor — A.    E.    Clay. 

Filed  May  17,   1926.  Dated  May  17,  1926. 

Enclosed    806.25 

Brown  coated    806.25 

Completed    and    accepted 806.25 

Usual    35    days    806.25 

TOTAL  COST,    $3225 

Bond,    Sureties,    None;    Limit,    90    days; 

Plans  and  Specifications  filed. 

RESIDENCE. 

BLOCK   25   SAN  CARLOS.  All  work  for 

1-story    frame    residence. 

Owner  —  J.  Demar  Allan  et  al,  San 
Carlos. 

Architect — None. 

Contractor — Joseph  Schneider,  San  Car- 
los. 

Filed  May  18,  1926.  Dated  May  15,  1926. 

Framed      1850 

Plastered      1650 

Completed  and  accepted    1650 

Usual    35    days    balance 

TOTAL   COST,    $6600 

Plans   and    specifications    filed. 


CHURCH 

LOTS    10   .^    11    BLOCK    7    Burlingame. 
All     work    for    frame     and    plaster 
church  with  tile  roof. 
Owner — First    Church    of    Christ    Scien- 
tist,  Burlingame. 
Architect    —    Walter     C.     Falch     et     al 

Hearst   Bldg..    San    Francisco. 
Contractor — W.   E.   Elliott  &  Grant,   180 

Jessie   St.,    San    Francisco. 
Filed  May  14,  1926.  Dated  May  11,  1926. 

Sheathed      ' $9882 

Plastered     9882 

Completed    and   acc.epted 9882 

Usual    35    days     9882 

TOTAL  COST,  $39,529 
Bond,  $19,765;  Sureties,  Maryland  Cas- 
ualty Co;  Forfeit,  $10;  Limit,  Oct.  11, 
1926;   Plans   and  specifications  filed. 


GARAGE  ETC 

CORNER  PALO  ALTO  ROAD  &  OLD 

La    Honda    Rd.,    San    Mateo.    2-story 

bldg.    (garage   with   living   quarters 

above). 
Owner — A.    Schilling,    Portola-Woodside 

Redwood  City. 
Architect — G.    A.      Applegarth,      Claus 

Spreckels  Bldg.,   San   Francisco. 
Contractor — Lyon    &    Perin.    San   Mateo. 
Filed  May  22,   1926.  Dated  May  18,  1926. 

As   work   progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $7995 
Bond.  Sureties,  Forfeit,  none;  Limit,  60 
working  days;  Plans  and  specifications 
filed. 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 


RECORDED 

RESIDENCE 

N    EMORY    ST.,    bet.    Morse    and    Chap- 
man   Sts.,    San   Jose.      All    work    for 
two-story      frame      residence      and 
double   garage. 
Owner — Samuel  A.   Brancato. 
Architect — Charles    McKenzie,    Bank    of 

San  Jose  Bldg.,  San  Jose. 
Contractor — Vincent  Maggio,  452  N-15tn 

St.,   San   Jose. 
Filed  May  20,  '26.     Dated  May  20.  '26. 

Frame   erected    $2086.25 

1st   coat   plaster   on 2086.25 

When    completed    2086.25 

Usual    35    days 2086.25 

TOTAL  COST,  $8345. 00 
Bond,  $4500.  Sureties.  F.  Maggio  and 
Carlo  Carubble.  Limit,  120  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

.\PARTMENTS 

S\\  SIERKA  AND  CONCHA  STS..  SOOx 
300  ft..  Campus  Stanford  Univer- 
sity, Palo  Alto.  Excavating,  grad- 
ing and  plastering,  etc.,  for  two- 
story    frame    apartment    house. 

Owner — Board  of  Trustees  of  Leland 
Stanford   Jr.   University,   Palo   Altnl 

Architect — None. 


Contractor    —    Stephenson    Constr.    Co 

Hearst   Bldg.,   San   Francisco. 
Filed  May  20,  '26.     Dated  May  20.  '26. 

Every     two     weeks 75% 

Usual    35    days 25% 

,,        ,     .„  TOTAL    COST,    $49,40.'> 

Bond,  $24,702.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  119  days 
Forfeit,  none.  Plans  and  speciflcation.s 
hied. 


RESIDENCE,     5-room,     $4800;     Single- 
tary      St.    near      Park,      San      Jose; 
owner,  H.  L.  Reese,   174   S-First  St., 
^an    Jose;   contractor.    Matt   Bodem, 
720   O  Briens   Ct.,    San   Jose. 
RESIDENCE,   5-room,    $4000;    Fuller   St. 
near    Bird,    San    Jose;    owner,    A.    J. 
Gilbert,    555    Fuller    St.,    San    Jose; 
contractor,    A.    J.    Bowen,    320    Hull 
St..  San   Jose. 
1  RESIDENCE,    4-room,    $2000;    Fox    Ave. 
near    San    Pedro,    San    Jose;    owner, 
G.   Harris,    239   Fox   Ave.,   San   Jose; 
contractor,   F.      Grace,      2539      Alum 
Rock   Ave.,   San  Jose. 
ALTERATIONS,    $900;    No.    667    Prevost 
St.,    San    Jose;       owner.       Miss       M. 
Winger,    667   Prevost   St.,   San   Jose; 
ocntractor,  V.   D.   Goodrich,   1145  E- 
Santa  Clara   St.,   San  Jose. 
APARTMENTS,    2-story,    $12,000;    Hob- 
son   and    San   Pedro    Sts.   ,San    Jose; 
owner,  Ed.   Davis,   155  N-San   Pedro 
St.,    San    Jose;    contractor,    Paul    N. 
Anderson,  Lincoln  and  Malone  Sts., 
San  Jose. 
RESIDENCE     and     garage,     combined, 
$1500;     Thirty-third     St.     near     St. 
John,  S'an  Jose;  owner,  C.  R.  Reese, 
93   N-33rd  St.,   San  Jose. 
ALTERATIONS,     $3000;    No.     645    S-Six- 
teenth    St.,    San    Jose;    owner,    N.    S. 
Foster,    645    S'-Sixteenth      St.,      San 
Jose;   architect,   Mitchel   Jackson    & 
Co.,     San     Mateo;     contractor,     Geo. 
Honore,   156  Race  S't.,  San  Jose. 
RESIDENCE,    2-story      7-room,      $8350; 
Emory    St.    near    Morse,    San    Jose; 
owner,    Dr.      S.    A.      Brancato,      564 
Chapman    St.,    San    Jose;    architect, 
Chas.     S.    McKenzie,    Bank     of    San 
Jose   Bidg.,   San      Jose;      contracior, 
Vincent     Maggio,     452     N-15th     St., 
San  Jose. 
RESIDENCE,   6-room,    $3950;   Palm   and 
Humboldt   Sts.,    San      Jose;      owner, 
Gaspare    Capora,    Cor.    Humboldt   & 
Plum  Sts.,  San  Jose;  contractor,  M. 
M.  David,  826  S-Third  St.,  San  Jose. 
APARTMENTS,    2-story,    $24,000;    First 
and   Fox   Sts.,    San   Jose;    owner,   F. 
H.    Heitzman,    Premises;    architect, 
Geo.    N.    Candee,    523    Chapman    St., 
San       Jose;      contractor,       Geo.       L. 
Honore,    156   Race   St.,   San   Jose. 
EXCAVATE  and  make  basement,  $1500; 
No.     88     E-San     Fernando     St.,     San 
Jose;    owner,   Pollyanna   Bakery,    88 
E-San    Fernando      St.,      San      Jose; 
contractor,    W.    I.    Sinclair,    91    Gar- 
field   St.,    San    Jose. 
ALTERATIONS,    $600;    Keyes    St.    near 
Twelfth   St.,   San   Jose;   owner,   Geo. 
Azevedo.  46  N-25th   St.,   San  Jose. 
.ALTER    3-story      hotel      and      business 
building,    $10,600;   Market   and   Bas- 
sett  Sts.,   San   Jose;   owner,   Pazzolo 
Estate;    architect,    Herman    Krause, 
Bank   of  San   Jose   Bldg.,   San   Jose; 
contractor,  H.   C.   Jorgensen,   63  W- 
S'anta  Clara  St.,   San   Jose. 
.MARQUISE,     $1990;     No.     67     S-Market 
St.,    San      Jose;      owner,      National 
Theatres;    contractor,      Elec.      Pro- 
ducts   Corp.,    950    30th    St.,   Oakland. 
RESIDENCE,    5-room,    $4950;    Hanchett 
Court,  San  Jose;  owner,  Clyde  Alex- 
ander,    323     Hanchett     Court,     San 
Jose. 
ADDITIONAL  units  to  bungalow  court, 
$14,000;    Villa    St.    near    Myrtle    St., 
San  Jose;  owner,  W.  .Altevoght,  1107 
McKendrie  St.,  S'an  Jose. 
RESIDENCE,    5-room,    $4800;    Second    & 
Mission  Sts.,  San  Jose;  owner,  Wm 
R.   Wilder,   135  Fox   Ave.,   San  Jose; 
RESIDENCE,     5-room,     $4500;    Harding 
and   Hoover   Sts.,   San   Jose;    owner, 
Malcolm       Schwartz.       %       Munson 
Label  Co.,  Stockton  Ave.,  San  Jose; 
contractor,     Frank     Schwartz,     511 
Columba   S't.,   San   Jose. 
Ri:siDENCE,    4-room,     $2500;    Twenty- 
yixth    St.    near    McKee    Road,    San 
Jose;    owner,    F.    P.    Gomes,    236    N- 
25th  St.,  San  Jose. 
RESIDENCE,    fi-vooni,    $8000;    Chapman 
and   Davis   Sts.,  San.     Jose;     owner, 
Consolidated     Constr..    Co..     109     j\'- 
First  St.,  .San  Jo.«e. 


Saturday,   May   29,    1926 

PRIVATE    office    and    treatment    build- 
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Contractor  —  Frank    Lopez,    3040    32nd 


ing  6-roon,  $6000;  Almaden  and 
Reed  Sts.,  San  Jose;  owner.  Dr.  A. 
F  Sunzeri,  586  Almaden  St.,  San 
ose;  architect,  Chas.  S.  McKenzie, 
Bank  of  San  Jose  Bldg.,  San  Jose. 

COMPLETION    NOTICES 

SANTA  CliARA  COUNTY 

Rpnordfd  Accepted 

Miy  21  1926— SW  EMERSON  100  NW 
Rinconada  Ave  NW  50x100  Part 
Lots  7  and  8  Blk  37,  Seale  Addn 
No  2,  Palo  Alto.  Harry  Engman 
et   al    to    whom    it   may    concern... 

May    19,    1926 

May  ■  21, '  V926— B  THIRTY-FOURTH 
St  1S2  N  from  Cor.  Lots  7  and  8 
Blk  1  N  44xE  232.96  Part  Lot  8 
Blk  1,  Observatory  View  Tract, 
San  Jose.  Katharyn  P  Reid  to 
whom  it  may  concern.. May  20  19iJb 
May  21  1926— S  SAN  CARLOS  ST., 
bet  12th  and  13th  Sts.,  Part  Lot  12 
Blk  67,  Naglee  Park  No.  3,  San 
Jose.      H   E   Gray   to   whom    it   may 

concern May    20,    1926 

May  22,  1926- NE  ELM  ST.  50  SE 
Polhemus  St.  SE  50xNE  70  Ptn  Lot 
8  Blk  3,  Alameda  Villa  Tract,  San 
Jose.  Harry  F  Dowell  et  al  to 
whom  it  may  concern.. May  22,  192b 
May  22,  1926— COLLEGE  AVE,  75 
ft  by  115  ft.  on  Hanover  St.,  Col- 
lege Terrace,  Palo  Alto.  Elizabeth 
M    Johnson    to    whom    >t    may    con- 

(■ern  May     12,    192b 

May  22,"i926— LOTS  6  and  B.  Wil- 
low Tract.  San  Jose.  Merton  1». 
Smith  et  al  to  whom  it  may  con- 
cern  ^lay    19,    1926 

May  22,  1926— LOT  25  BLK  11,  Rose 
Lawn,  Burbank.  Henry  C  Hansen 
to  whom  it  may  concern.  .May  20,  26 
May  22,  1926— LOT  34,  Laveker  Subd 
No.  2.  San  Jose.  Emma  F  Imhoff 
to  whom  it  may  concern.. May  21,  2« 
May  22,  1926— LOT  17  BLK  30,  Los 
Altos.  Dorothy  J  Redfield  to  whomoc 

it   may   concern May   13,    1926 

May    15,    1926— LOT    9    BLK    18,    T.    S.  ■ 
Montgomery   Sub.   of   Polhemus   Tr., 
San    Jose.      Nazzareno      Sgattoni    et 

al  May    14,    1926 

May  15,  1926- LOT  18.  San  Antonio 
Villa  Park,  San  Jose.  J  E  Murray 
et    al    to    whom    it    may    concern... 

May    15,    192b 

May'is,  "1926— LOT  26  BLK  28,  Len- 
drum  Tract  No.  2,  San  Jose.  Mary 
Alice  Horner  to  whom   it  may  con- 

j-ern  May     14,     1926 

May  15  1926— NW  SHERIDAN  ST.  50 
SW  Frst  St.  SW  50XNW  100  Lot  7 
Blk  1,  Hawxhurst  Addn,  Palo  Alto. 
William    Saliceti    et   al   to    whom    it 

may  concern May   14,   1926 

May  18,  1926— NO.  250  UNIVERSITY 
Ave.,  Los  Gatos.  Wm  Donald  to 
whom  it  may  concern.  .  .May  17,  1926 
May  18.  1926— SE  SAN  SALVADOR 
87  96  NE  Thirteenth  St.  NE  40xbE 
51.68,  San  Jose.  Charles  W  Dur- 
ham  to   whom   it   may   concern . 

May    17,    19-6 

May"i8,"i926— LOT  11  BLK  23,  Palo 
Alto.      Zetta    M    Couch    to    whom    it 

may    concern May    7,    1926 

May  19,  1926— N  FREMONT  ST  75  E 
Alviso  St.,  50x150,  Santa  Clara. 
John    P   Azevedo    to    whom    it    may 

concern May    15,    1926 

May  19,  1926— LOT  16  BLK  19,  Ever- 
green Park,  Palo  Alto.  Myron 
Campbel    to    whom    it    may    concerii 

May    19,    19^6 

May"  19; '1926—  384  S-NINETEENTH 
St.,  San  Jose.  George  Baptist  Bldg 
to   whom    it   may   concern.......... 

May    14,    1926 

May"i9,""l'926— LOT  7  BLK  D,  South- 
gate.  Palo  Alto.  C  M  Cook  to 
whom  it  may  concern  ...  May  19,  1926 
May  20.  1926— SE  40  LOTS  28  AND 
29,  Willard  Tract,  San  Jose.  Gus 
E  Enborg  to  whom  it  may  concern 

May    14,    1928 


May  21,  1926— LOTS  3  AND  4  BLK 
P,  Southgate,  Palo  Alto.  George  F 
Cleese   vs   A  L  Uhler ..........  1368.0  J 

May  21,  1926— LOTS  1  TO  6  BLK  P, 
Southgate,  Palo  Alto.  Atlas  Heat- 
ing &  Ventilating  Co  vs  A  L  Uh'e_r^^ 

Mav"2i.*'l926— Lo'tTbLK  P,  South- 
gate,  Palo  Alto.  Robert  H  Bor- 
chers  et  al,  $100;  Steve  Anderson  & 
Son     $213.40    vs   A   L  Uhler 

May  18,  1926— LOTS  8  AND  9  BLK  14, 
Interurban  Park  Tract,  San  Jose 
Lucas    Mfg    Co    vs    Berneice    Hiatt 

:^73o.b  J 

May"l'9',""l"9'2'6-^'L6T  "24  BLK  2,  Los 
Altos  Park.  San  Jose.  Merner 
Lumber  Co  vs  Arthur  Newman  et 
„1  $327. 4b 

May  20,"']926— SE  SAN  JOSE,  OAK- 
land  Rd  and  Calaveras  Rd  S  149.10 
E  243.50  N  149.10  to  Calaveras  Rd 
W  243  to  beg  and  Lot  9,  partn 
Milpitas  Rancho.  Tilden  Lumber 
&  Mill  Co  vs  Fran  A  Amaral .  .  $693.o0 

May  20  1926— LOT  I  and  N  10  ft.  Lot 
H  Blk  6,  Palm  Haven.  J  Venegas 
vs   Millard   C    White ;;-*^'^ 

May  15,   1926—18.20  ACRES  NW  May- 
bury    and    King      Road,    San      Jose. 
McElroy-Cheim       Lumber       Co       vs^ 
Tassi      ifobU.  (  ( 


LIENS  FILED 


Mazareno 


RELEASE   OF   LIENS 


SANTA   CLARA  COUNTY 

Recorded  Anooun' 

May  18  1926— LOT  2  BLK  B,  South- 
gate,  Palo  Alto.  Borchers  Bros  to 
D   M   Cline $267. o5 

Mav  18,  1926— LOT  8  BLK  B,  South- 
gate.  Palo  Alto.  S  H  Chase  Lum- 
ber Co  $290.23;  Manuel  Soto  and 
A  Vera',   $98.73   to  D  M  Cline 

May  18  1926— LOT  11  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lumber 
Co,  $822.50;  Borchers  Bros,  $298. 4a; 
Harrison  J  De  Vere,  $168.10  and 
$100;  Manuel  Soto  and  A  Vera, 
$92.41    to    D    M    Cline ••■•••:;• 

May  18,  1926— LOT  12  BLK  B,  South- 
gate,  Palo  Alto.  S  H  Chase  Lum- 
ber  Co,   $795.10;   C   E   Mills,    $125;   A 

B    Middlekouff,    $300;    ,    $107.8  <; 

Harrison  J  De  Vere,  $248.30  and 
$113.64;  Borchers  Bros,  $248  to  D 
M     c:line. 


Lumber  Co,   $346.45   to   DM  Cline.  . 

Mav  18.  1926— LOTS  8  AND  11  BLK 
B,  Southgate,  Palo  Alto.  PhiHiP 
Schmidt,  $142.70;  J  M  Gaub.  $13i.9i> 
to    D    M    Cline ,•••,•/■,■,,■■,' 

May    18,    1926— LOTS   11   AND    lo    BLK 
B,    Southgate,    Palo    Alto. 
'J'aylor    lo    D    M    Cline 


Norman 


St.,    Sacramento. 
Filed  May  18,  '26.     Date^d^May  -,^  2^6.^^ 

NOTE: — Permit    issued    May    18,    1926 
for  16000. 

PERMITS 

DWELLING,  5-room,  $3500;  No.  4880 
Eighth  Ave.,  Sacramento;  owner, 
S  .E.  Heden,  1040  34th  St.,  Sacra- 
mento. ..,„„        »T  oecc 

DWELLING.  5-room,  $4500;  No.  2656 
Curtis  Way,  Sacramento;  owner, 
W.  E.  Ladue,  2319  O  St.  ,  Sacra- 
mento. ,      T^      C,x 

BARN,  $1125;  Fifty-third  and  D  Sts.. 
Sacramento;  owner,  F.  Lagomar- 
sino,  53rd  and  D  Sts.,  Sacramento; 
contractor,  U.  Fea,  32nd  and  L  Sts., 
Sacramento.  .ar,nn 

DWELLING,  6-room  and  garage,  $6000; 
No  913  46th  St.,  Sacramento;  own- 
er, Irving  L.  Heilborn,  2924  I  St.. 
Sacramento;  contractor,  P.  Lopei, 
3040   32nd   St.,   Sacramento.  .^,„.. 

DWELLING.  6-room  and  garage,  $6400 
No  2649  Marshall  Way.  Sacramento 
owner,  A.  L.  Johnson,  2640  5th  Ave  , 
Sacramento;  contractor,  A.  L.  John- 
son Co. 

DWELLING,  5-room,  $3500;  No.  2720 
Markham  Way,  Sacramento;  owner, 
J.  D.  Jewell,  1832  Beverly  Way. 
Sacramento. 

DWELLING,  5-room,  $4500;  No.  3583 
N  St.,  Sacramento;  owner.  Wade 
Hanner,  624  San  Antonio  Way, 
Sacramento.  _ 

DWELLING,  5-room  and  garage,  $4o00; 
No.  2521  F  St.,  Sacramento;  owner, 
John  Matronga,  1914  31st  St..  Sac- 
ramento; contractor,  J.  O.  Trohling, 
409   El  Camino   Ave.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  2583  17th  St.,  Sacramento;  own- 
er, T.  Brazil,  2575  17th  St.,  Sacra- 
meoto. 

GAS  ani  oil  service  station,  $4600;  No. 
2801  Y  St.,  Sacramento;  owner.  The 
Hill  Co.,  Forum  Bldg.,  Sacramento; 
contractor,   R.   L.   Hathaway. 


BUILDING  CONTRACTS 

SACRAMENTO    COLNTV 

RECORDED 

DWELLING  „.       A 

LOT    2165,    W    &    K    Tract    24,    Anne.\, 

Sacramento.   All   work    for  six-room 

dwelling    and    garago. 
Owner— Irving    L.    and    Irene    Hcilbroii, 

2924    I    St.,    Sacramento. 
Arcbittcl — None. 


SANTA    CLARA    COUNTY 

Recorded                                 _.           ;^'"<'""'^ 
May    21,    1926— LOT    7.    Dixon    Tract, 
San    Jose.      Merner    Lumber    Co    vs 
Manuel   L  George   et   al.. $897.(0 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

CapUal  Stock  $100,000 

Sacraineiito,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.   Manager 

905  SIXTH  STRKl  T 


COMPLETION    NOTICES 

SACRAMENTO    COLrtTX 


Recorded  Accepted 

May  18.  1926— S  43.3  FT.  LOT  310, 
Smith  Tract  No.  4,  Sacramento.  C 
S   Olsen    to   whom   it   may   concern. 

May    18,    1926 

May  18,  1926 — LOT  215  Boulevard 
Park,  Sacramento.  F  Victor  Bur- 
seson    to   whom   it   may   concern... 

May    17,    1926 

Mav  '8  1"26— J-OT  170  '^LK  G.  Oak 
Grove  Tract  Cor.  Amd.,  Sacramento. 
W  H  Bradlev  tc  whom  it  may  con- 
cern   " Mav     14,     1926 

May  18,  1926— E  %  OF  S  V2  LOT  5, 
T  U,  18th  and  19th  Sts.,  Sacra- 
mento..    Warhom  H  Cox  to  whom  it 

mav  concern May  17,   192& 

May  "18,  1926— LOT  57,  Mont  Clair. 
Charles  B  Murphy  to  whom  it  may 

concern May    17,    1926 

May  19,  1926— W  20  FT.  LOT  7  and 
all  Lot  8.  I.  J,  11th  and  12th  Sts., 
San  Jose.  Sacramento  Elks  Hall 
Assn.    to    whom    it    may    concern... 

(3   completions)    May   18,    1926 

May  19.  1926 — LOT  1814.  Elmhurst. 
Antonio    Btrtolucci       to    whom       it 

mav  concern May  — .   19.-.6 

May  19.  1926— S  \n  LOT  5.  U.  V.  30th 
and  31st  Sts..  Socramento.  Nellie 
F    Boltz    to    whom    it   may   concern. 

May    15.    19?'> 

Mav  26,  1926— S  13  FT.  LOT  220  and 
N  26  ft.  Lot  221,  Smith  Tract  No. 
4.  Sacramento.  Roy  Brown  to  whom 

it    may    concern May    20.    1926 

Mav  20,  1926— LOTS  260  &  261.  Col. 
litights.  Grace  L  Vaughan  to 
whom  it  may  concern  (2  comple- 
tions)      May    19.    1926 

Mav  20.  1926— N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91.  Heilbron  Oaks.  Sac- 
ramento.     A   H   Wilson    to    whom    it 

mav    concern May    18.    1926 

Mav  20.  1926 — LOT  2  BLK  2,  Maple 
Park  Amd.,  Sacramento.  R  M 
Stokesberrv  to  whom  it  may  con- 
cern  " May    20.    1926 

May  21.  1926 — LOT  169.  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  May     21,     1926 
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Saturday,    May   29,    1926 


May  21,  1926— LOT  1  BLK  24,  Waad- 
lake  Addn  Xo.  1,  Sacramento.  J 
M  Bobick  to  whom  it  may 'concern 
May    21,    1926 


LIENS  FILED 


sai:ramento  coiintv 

T^ecorded  Amount 

Mav  20.  1926— E  V2  LOT  2,  I,  J,  14th 
and  loth  Sts.,  Sacramento.  Edgar 
Mavo  vs  George  E  Allen  and 
Geirgia     rux)     $98.15 

May  21,  1926— E  1^  LOT  14,  Golf  Ter- 
race, Sacramento.  Barton  &  Hand- 
lin    vs   A   G   Christianson $72. J5 


BUILDING   CONTRACTS 


CONTRA    COST.4     COINTY 


PKRMITS 

COTTAGE,  12000:  X  Gavin  St..  bet.  M-?- 
Laiighlin  and  Ventura  Sis.,  Rich- 
mond: owner.  W.  J.  Williams,  Mc- 
Brvde  and  Ventura   Sts.,   Richmond. 

COTTAGE,  $2300:  "\V  Twenty-ninth 
St..  bet.  Potrero  and  Cutting  St^.. 
Richmond:  owner,  A.  Erskine,  516 
29th  St..  San  Francisco;  contrac- 
tor, O.  R.  Winterud,  418  Colusa 
Ave.,    Berkeley. 

COTTAGE,  $4800:  W  Carlston  St..  b»^r. 
Barrett  and  Silva  Sts..  Richmond; 
owner,  Wm.  Peterson,  1215  Barrett 
St..  Richmond;  contractor,  t_'. 
Overaa,  2105  Roosevelt  St.,  Rich- 
mond. 

COTTAGES,  (5),  $3500  each;  N  Solano 
St.,  bet.  38th  and  39th  Sts.,  Rich- 
mond; owner,  A.  L.  Paulsen,  825 
MacDonald  Ave.,  Richmond;  con- 
tractor, S.  B.  Robersin,  Xevin  Ave. 
and  Key  Blvd.,  Richmond. 

COTTAGE,  $2500;  W  SEVEXTH  ST.,  bet. 
Bissell  and  Chanslor  Sts.,  Rich- 
mond; owner,  A.  J.  Erich,  326  Mac- 
donald  Ave.,  Richmond;  contrac- 
tor, E.  Bilby,  448  19th  St.,  Rich- 
mond. 


BUILDING  CONTRACTS 


SAN     aOAQt'IN    COUNTY 


PERMITS 

BAKERY,     $6000;     Xo.     312     E-Seventh 
St.,   Stockton;   owner,   J.   W.   and   K. 
L.     Musick,        1907       E-Main       St., 
Stockton. 

RESIDEXCE  and  garage,  $5500;  Xj. 
1021  W-Magnolia  St.,  Stockton; 
owner,  Albert  M.  Beatie;  contrac- 
tor, T.  E.  Williamson,  1859  W-Park 
St.,   Stockton. 

REMODEL  dwelling,  $1000;  No.  445  N- 
Slockton  St.,  Stockton;  owner, 
Walter  Hansen;  contractor,  M.  A. 
Orcutt,   816   X-Grant   St.,   Stockton. 

REMODEL  apartments,  $3000;  Xo.  619- 
25  McDonnell  St.,  Stockton;  owne-. 
H.   W.    Durand. 


COMPLETION    NOTICES 


•j^.l   JOAtlUIN    COUNTY 


Recorded  Accepted 

May  19,  1926— LOTS  4,  5,  9,  10  &  11 
City  Park  Terrace,  Stockton. 
Vincent  Dave  Vaio  to  whom  it  may 
concern   (5  completions) .  May  12,  1926 

May  20,  1926— PTX  LOT  71,  Plat  of 
McKinley  Tract,  Stockton.  W  E 
Bowles  to  whom  it  may  concern.. 
May    18,    1926 

May  20,  1926— LOT  27  BLK  5,  City 
Park  Terrace,  Stockton.  E  M 
Lewis   to   E  M   Lewis.... Mav   14,   1926 


May     22.     1926— LODI    UNIOX     HIGH 
School,    Girls'       gymnasium,       Lodi. 
Board    of    Trustees    of    Lodi    Union 
High     School     District     to     Powell     & 
Medberry May     20,     1926 


BUILDING  COJSTTRACTS 


t<'ll£:sJVO    COUNTY 


PERMITS 

DWELLIXG,  $3500;  Xo.  919  Adoline  St., 

Fresno;   owner.   Walter  Steinhauer; 

contractor,    P.    Steinhauer. 
DWELLIXG  and  garage,   $3000;  No.  510 

McKinley   St..   Fresno:   owner,   C.   L. 

Saylor,    810    Peralta    Way,    Fresno. 
MACHIXE    shop,    $3000;    Xo.    630    R    St., 

Fresno;   owner,   B.   O.   Thomas,    3020 

Ventura   St.,   Fresno. 
DWELLIXG,     $7000;     Xo.     1615     College 

Ave.,    Fresno:      owner,      L.      Coffee; 

contractor,    W.    F.    Richmond,    1238 

Farris  St.,  Fresno. 
CHURCH,    $6700;    Xo.      985      Palm      St., 

Fresno;    owner.    Church    of    Christ; 

contractor,    C.    E.    Buckmaster,    4044 

Kerkhoff  St.,   Fresno. 
DWELLIXG,     $3000;     Xo.     1512     Bremer 

St.,    Fresno;    owner,    A.    Gassmann, 

177   X-Maple   St.,    Fresno. 
DWELLIXG,    $5000;    Xo.      1625      College 

Ave.,    Fresno;    owner,    W.    R.    Rich- 
mond,   1238    Farris    St.,    Fresno. 
DWELLIXG,    $3000;    738    D    St.,    Fresno; 

owner,   A.    Agulo;    contractor,    Jollv 

&    Jolly,    547    Echo    St.,    Fresno. 
DWELLIXG,      $3000;      Xo.    839      Wilson 

Ave.,    Fresno;    owner,    Daniel    Men- 

carelli.   635  Lincoln  St.,  Fresno. 
DWELLIXG,    $1800;    Xo.    2274    Lotus    St., 

Fresno;   owner,   Henry  Gross. 


COMPLETION    NOTICES 


FRESNO    COUNTS 


Recorded  Accepted 
May   18,   1926— LOTS   16  AXD   17   BLK 
2,  Blackstone  Ave.  Tr.  No.  2,  Fresno 
R   W   Poindexter  to   H  E   Guynn... 
May    18,    1926 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

May  19,  1926— S  67^^  FT.  LOTS  1  TO 
6  Blk  4,  Sunvale  Addn.,  Fresno. 
Routt  Lumber  Co   vs   P   A  Wolff.. $87 

May  21,  1926— LOT  11  BLK  T,  Kings- 
burg.  Valley  Lumber  Co  vs  M 
Pearl   Smith   and   Louis  Vincent ..  $220 

May  21.  1926— PART  LOTS  1  TO  6 
Blk  4,  Sunvale  Addn,  Fresno.  Bar- 
rett-Hicks  Co   vs   P   A   Wolf $58 


J.   .S.     DEAN.     SACRAMENTO     ARCHI- 
TRCT  ON  BUILDING  CODE  BOARD 


Appointment  of  James  S.  Dean,  city 
architect  of  Sacramento,  as  a  member 
of  the  executive  ccmmittee  and  the 
resignation  of  A.  C.  Horner,  executive 
secretary  and  treasurer,  were  the  high 
lights  of  the  Pacific  Coast  Building 
Officials  conference  in  session  at  Sac- 
ramento. 

J.  E.  Mackie,  Long  Beach  building 
inspector,  succeeds  Horner  until  the 
September  meeting  at  San  Jose.  He 
also  is  temporary  consultant,  succeed- 
ing Mark  C.  Cohn  of  San  Francisco, 
whose   employment   was   terminated. 

Horner,  who  is  known  as  one  of  the 
strongest  adherents  and  inaugurator 
of  the  m'vement  to  formulate  the  uni- 


form building  code,  which  representa- 
tives from  twenty-four  Pacific  Coast 
cities  were  in  Sacramento  to  draft 
final  approval,  is  severing  his  connec- 
tions with  the  Pacific  Coast  building 
officials.  His  resignation  as  chief 
building  inspector  of  Stockton,  to  be- 
come effective  June  1,  when  he  will 
be  associated  with  the  Portland  asso- 
ciation as  consultant,  already  has  been 
announced. 


WINDOW    MIFFLER,   A    LOCAL    PRO- 
DI CT,  ESTABLISHES   WORTH 
IN    TRIAL    TESTS. 


J.  F.  Xewsom,  formerly  Professor 
Xewsom  of  the  Stanford  University, 
about  four  years  ago  started  investi- 
gating the  possibility  of  reducing  the 
noise  entering  an  open  window  which 
faces  on  a  busy  street.  After  exten- 
sive research  and  experiments  cover- 
ing a  wide  field  of  possible  solutions  to 
the  problem,  Mr.  Xewsom  worked  out 
a  system  of  sound  reflection  that  ap- 
peared to  have  practical  possibilities. 
Trial  installations  based  on  the  re- 
sults of  the  experiments  were  placed 
in  a  number  of  typical  noisy  offices 
and  rooms  in  San  Francisco  and  tested 
out  in  actual  use  for  several  months 
with  results  said  to  be  satisfactory  to 
the  occupants.  These  trials  showed,  it 
is  said,  a  very  decided  reduction  in  the 
amount  of  noise,  at  the  same  time 
there  being  sufficient  window  opening 
to    keep   the   air   fresh   at   all   times. 

Mr.  Newsom  secured  patents  on  vari- 
ous features  of  the  device  and  in  order 
to  make  it  available  commercially 
licensed  D.  K.  Macleod  of  San  Fran- 
cisco, to  manufacture  and  sell  under 
the  name  of  The  Window  Muffler  Co., 
Avith  headquarters  at  1099  Folsom  St., 
San    Francisco. 

As  the  name  implies,  the  function  of 
the  T\''indow  Muffler  is  to  muffle  or 
soften  the  medley  of  street  noises  that 
enter  a  room  when  the  window  is 
opened  for  ventilation.  The  sounds 
not  only  strike  the  ear  directly  through 
the  window  opening,  but  reverberate 
from  walls  and  ceiling.  By  the  ap- 
plication of  the  Window  Muffler,  a 
large  proportion  of  the  sound  is  reflect- 
ed back  into  the  street,  without,  how- 
ever, interfering  with  the  fi-ee  passage 
of  air.  The  latter  is  deflected  upward 
as  a  gentle  draft  and  as  a  result  does 
not  blow  papers  about  as  is  the  case, 
with  an  unmuffled  window.  The  effect 
in  a  room  equipped  with  Window  Muf- 
flers is  a  very  much  improved  condi- 
tion from  the  standpoint  of  noise  and 
ventilation. 

The  designs  are  worked  out  so  as  to 
be  applicable  to  any  sliding  sash 
window  and  can  be  attached  to  exist- 
ing buildings   or  new   construction. 


Xegotiations  will  be  completed  July 
1  by  the  Oakland  Board  of  Education 
to  purchase  site  in  area  bounded  by 
Thirty-third,  Market,  West  and  Brock- 
hurst  Streets,  Oakland,  for  the  pro- 
pi"sed  Clawson-Longfellow  Junior  High 
School.  It  is  proposed  to  have  the 
structure  ready  for  occupancy  in 
.Taniiary,   1928.   Estimated   cost,   $350,000. 


J.  A.  MOHR  &  SON 

neaeral  Palntlns  Contraetvra 

9peolallst«  In 

Compressed  Air  Painting 
and  Smd  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dleffc 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractore'  Room 
where  plane  and  Bpeclflcatlons  may  be  flliMl  by  Architects.  Engrlneers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun 
ties. 

Architect*,  Engineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS  No  charge  for 
this  service.  The  plans  will  be  returned  In  good  condition  when  contract 
for  work   Is  let. 
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Permanent  Walls 


with  Quick  Construction 

THERE'S  more  to  Schumacher 
Plaster  Wall  Board  than  speed 
in  construction.  It's  designed  to 
build  permanent  walls. 

That's  the  big  advantage  to  this 
plaster  wall  board.  You  can  use  it 
for  the  finest  interiors,  yet  you  can 
build  them  in  record  time. 

You'll  save  on  labor.  You'll  save 
time.  And  you'll  win  the  appre- 
ciation of  the  owner,  for  he  can 
move  in  as  soon  as  the  last  nail  is 
driven  in  place. 

SCHUMACHER   WALL    BOARD    CORP. 

LOS  ANGELES  SEATTLE  SAN  FRANCISCO 

WAREHOUSES— Tacoraa    -    Portland    -    Stockton    -     San  Rafael 
Oakland  -  San  Francisco  -  San  Jose  -  San  Diego 

Schumacher 

wall 
Board 


Low  charging  platform,  steel  frame  of  which 
is  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
job!  Wide,  capacious  charging  hopper  makes 
charging  easy. 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip  I  Note  low  automatic 
water  measuring  tank  and  Disc  Wheels  I 
Liberal  drum  dimensionsi 


T  TIGH  speed  operation  —  balanced  light 
•*-  ^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dan  die ! 

Fast  charging  and  fast  discharging,  the 
Dandie  is  a  big  money  earner ! 


KOEHRING  7 


Mixer 


is  the  outstanding  value  in 
the  light  mixer  field.  Its 
design  includes:  4  cylinder 
radiator-cooled  engine  or 
hopper-cooled  two  cylinder 
engine;  completely  enclosed 
transmission  in  dust  tight 
oil  bath  with  shaft  on  roll- 
er bearings;  double  drum 
gear  drive;  drum  rollers 
fixed    to   shaft    turning   in 


big  bearings  insuring  even 
bearing  wear,  and  perfect 
lubrication ! 

7*S  Dandie  Mixer 

Two  or  four  cylinder  engine.  Charg- 
ing skip  or  low  charging  hopper  and 
platform.  Automatic  water  measur- 
ing tank.  Rubber  tired  steel  disc 
wheels,  or  steel  wheels.  Complies 
with  A.  G.  C.  Standards. 

Send  back  this  coupon 

learn  the  construction  of  the  Dandie, 
and  you  will  recognize  a  remarkable 
value,  and  big  profit  earner  on  the  job. 


A3166-1 


Representatives: 

HARRON.  RICKARD  &  McCONE  CO., 

139  Townstend  Street  San  Francisco,  Calif. 

HARRON,  RI(  KARD   &  McCOXE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


HAHHON,  RKKARn  &  MeCOlVE  CO..  .SJiii  Krnnoi.sco.  " 

^^w      AVithout  obligation  to  me  of  any  kind,  send  me   free  information  H^ 
'^m    about  Koehring  Dandie  Mixer. 
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^^     Name —  M 

^^  Address .  ^ 
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A   CONSTRUCTION    SPEED   RECORD 


One  of  the  most  notable  instances  of 
construction  efficiency  was  the  con- 
tinuous pouring  of  the  subfoundations 
of  the  Hunter  Dulin  Building,  Sutter 
and  Montgomery  Sts.,  San  Francisco, 
during  an  uninterrupted  stretch  of  44 
hours  elapsed  time  and  about  40  hours 
actual  pouring  time. 

The  Architects  of  the  Hunter  Dulin 
Building  are  Schulz  &  Weaver,  New 
York  and  Los  Angeles;  the  Consulting 
Engineer  is  Mr.  H.  J.  Brunnier,  San 
Francisco,  and  the  Contractors,  Lind- 
gren   &   Swinerton,   San  Francisco. 

The  materials  used  in  this  operatioti 
were  furnished  by  the  Acme  Gravel 
Co.  and  the  Old  Mission  Portland  Ce- 
ment Company.  Each  of  these  firms 
contributed  something  new  to  th« 
building   history   of   San   Francisco. 

It  was  no  doubt  an  outstanding  de- 
livery performance  on  the  part  of  the 
Acme  Gravel  Co.,  particularly  con- 
sidering the  congested  traffic  condi- 
tions in  the  financial  district.  It 
meant  dumping  more  than  one  ton  a 
minute,  day  and  night,  for  almost  two 
days   without   let   up. 

The  Old  Mission  Portland  Cement 
Company  also  contributed  an  innova- 
tion. The  amazing  speed  of  the  pour 
could  be  maintained  only  because  Old 
Mission  Portland  Cement  was  delivered 
in  paper  sacks.  These  were  instantly 
slashed  open  and  literally  dumped  in 
a  second. 

"The  war  was  won  by  the  buck 
privates."  This  pouring  record  was 
won  largely  by  the  loyal  team  work  of 
the  truck  drivers,  material  handlers 
concrete    workers,   etc. 


PNEIMATIC  C0>(RF;TE  MIXER  PAT- 
ENT   SI  IT    niOCREK    IS    I  PHEI-IJ 


The  United  States  Circuit  Court  of 
Appeals,  sitting  in  New  York  City, 
affirmed,  on  May  3rd  the  decision  given 
by  Judge  Hand  in  the  United  States 
District  Court  on  August  4th,  1925,  in 
favor  of  the  Concrete  Mixing  and 
Conveying  Co.,  of  Chicago  in  their 
suit  against  the  Ulen  Contracting  Cor- 
poration and  the  .Shandaken  Tunn-i! 
Corpoiation  for  infringement  of  what 
is   knr.wn   as   the   McMichael   Patent. 

By  this  decision,  the  right  to  manu- 
fac'ure  concrete  mixers  adapted  to 
placing  concrete  pneumatically  p.t  a 
distance  from  the  mixer — as  in  tunnels, 
foundation  work,  piers,  etc. — is  vir- 
tually restricted  to  the  holder  of  the 
McMichael  Patent  and  their  sole  licen- 
see, the  Ransome  Concrete  Machinery 
Co.   of  Dunellen,   N.   J. 

The  original  decree,  by  Judge  Hand, 
gives  great  credit  to  the  inventor, 
-saying  in  part:  "The  appreciation  by 
the  inventor  of  the  necessity  of 
limiting  the  concrete  to  be  conveyed 
t',  -sections  of  moderate  size  and 
weight  and  his  method  by  the  second 
air  jet  of  securing  the  cutting  off  of 
a  segment  from  the  mass  of  concrete 
and  a  propulsion  of  this  segmont 
through  the  discharge  pipe  involves  in- 
vention of  a  higher  order.  His  davioe 
has  displaced  all  other  methods  for 
rapidly  and  economically  conveying, 
lifting  and  placing  concrete  at  long 
di-stances  from  the  initial  source  of 
supply  and  has  been  used  in  numerous 
great    enterprises." 


WASHINGTON   STATE     MILLS      LEAD 
IN    LUMBER    CUT 


Lumber  cut  from  60S  largest  saw- 
mills, scattered  throughout  the  United 
States,  increased  11  per  cent  In  1925 
over  1924,  Department  of  Commerce 
statistics  just  made  public  affirms.  The 
figures  do  not  include  all  lumber  cut 
in  the  United  States,  because  the  small- 
er mills  are  not  included.  Washington 
State  still  leads,  both  in  lumber  cut 
and  in  the  number  of  large  mills.  Ore- 
s' n  is  second,  Louisiana  third  and  Cali- 
fornia fourth,  on  both  points.  All  four 
states  show  increases  in  1925  over  last 
year.  The  Washington  State  production 
of  lumber  by  its  big  mills  amounted  to 
5,037,415  thousand  feet,  board  measure, 
which  was  more  than  half  a  million 
thousand  increase  over  1924.  The  Ore- 
,gon  production  was  2,591,000  thousand 
Louisiana  cut  1,606,000  thousand  and 
California   1,232,000   thousand. 


CERTIFICATES     GRANTED 


The  following  applicants  were  grant- 
ed architects'  certificate  at  the  last 
meeting  of  the  California  State  Board 
of  Architecture,  Southern  Division: 
Charles  A.  Hunter.  4552  Franklin  Ave.: 
T'aul  J.  Emery,  7519  Fountain  Ave.; 
Eniil  A.  Lehti,  Fremont  Hotel,  401  S. 
Olive  St..  and  (George  Leighton  Dahl. 
828  N.  Lafayette  Park  PI.,  all  of  Los 
Angeles:  and  Henry  W.  Howell.  102  De 
la  Guerra,  Santa  Barbara,  and  Frank 
Lansdowne,  214  Commercial  Bldg., 
Santa   Ana. 


LIGHT     PMATl  HE     MAM  FACTI  HERS 
MEET    I.\    MONTREAL   THIS    MONTH 


The  Annual  General  Convention  of 
tl  e  .Vational  Council  of  Lighting  Fix- 
t-Lire  Manufacturers  will  be  held  at 
Montreal.  Canada,  on  June  23rd  to  26th 
inclusive. 

At  this  meeting  will  be  presented  for 
the  approval  of  the  general  member- 
the  4-year  cooperative  advertising  and 
merchandising  program  and  the  out- 
line for  future  activities  of  the  associa- 
tion, which  was  approved  by  the  Exe- 
cutive Committee  on  April  21st.  This 
program  is  based  on  a  trade  survey  of 
the  industry  made  by  Granville  P.  Rog- 
ers who  is  now  acting  as  managing  di- 
rector  of   the   association. 

New  by-laws  and  the  suggested  new 
name  for  the  National  Council,  to- 
gether with  a  code  of  ethics  and  fair 
trade  practices  is  to  come  up  for  final 
approval.  The  association  is  to  estab- 
lish a  national  exhibition  which  will  be 
a  permanent  yearly  affair  and  created 
to  develop  a  greater  appreciation  of 
the  artistic  and  decorative  effects  of 
all  lighting  equipment.  It  is  the  most 
constructive,  progressive,  cooperative 
prgram  ever  undertaken  by  the  light- 
ing  equipment    industry. 

Dealers,  jobbers,  architects,  build- 
ers, incandescent  lamp  manufacturers, 
electrical  contractors,  illuminating 
glassware  manufacturers,  manufactur- 
ers of  lighting  equipment  of  all  kinds 
and  makers  of  parts  and  supplies  have 
been  invited  to  join  in  the  movement 
and  attend  the  convention. 

A  great  many  matters  of  vital  inter- 
est to  the  trade  will  be  discussed  at 
this  convention  which  will  establish 
its  headquarters  at  the  Windsor  Hotel, 
Montreal,  Canada. 


V.   HBRMANSON.   CONTR.VCTOR,   SUES 
SEACLIFF    CO.MP.ANY 


A  complaint  has  been  filed  at  Santa 
Cruz  growing  out  of  the  construction 
of  the  seawall  at  Seacliff  (Santa  Cruz 
county),  in  which  V.  Hermanson  seeks 
$76,454.86    from    the    Seacliff    Company. 

The  plaintiff  alleges  that  on  Septem- 
ber 15,  1925.  he  entered  into  a  contract 
lor  the  construction  of  a  concrete  and 
piling  seawall,  for  more  than  a  mile 
long,  and  f  Jr  a  natatorium  at  Seacliff. 

That  between  September  19,  1925  and 
March  26,  1926,  he  constructed  the  -Rlall 
and  laid  piling  for  more  than  1500  feet, 
that  the  defendant  became  indebted  to 
him  for  $7,754.86  and  had  not  paid  him 
for  it.  He  further  alleges  that  the 
company  in  March  breached  their  con- 
tract by  ousting  him  and  that  the  cost 
of  completion  would  have  been  $456,000. 
The  damages  sought  by  the  plaintiff 
are   $76,454.86. 


TRANSLUCENCY   OF   PORCELAINS 


Engineering  Experiment  Station, 
University  of  Illinois,  has  issued  Bul- 
letin No.  145,  entitled  "An  Investiga- 
tion of  Translucency  of  Porcelains."  by 
Cullen  W.  Parmelee  and  Pierce  W. 
Ketchum.  Copies  will  be  furnished  on 
request  by  addressing  Engineering  Ex- 
periment  Station,   Urbana,   111. 
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A.  B.  Johnson,  Mariett  Johnson  and 
.\.  B.  Johnson  Jr.,  will  operate  from  1 
Drumm  St.,  San  Francisco,  under  the 
trade  name  of  .A.  B.  Johnson  Lumber 
Company. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Harold  R.  Owen,  6455  Harmon  Court, 
Oakland,  will  operate  in  the  East  Bay 
section  under  the  firm  name  of  Na- 
tional   Electric   Sign    Company. 


Oakland  reports  issuance  of  849 
building  permits  during  May  for  im- 
provements aggregating  an  expendi- 
ture of  $2,408,002,  as  compared  with  $3,- 
178,756  for  the  corresponding  month 
in   1925. 


The  Nelson  Lund  brick  plant  at  Pa- 
lermo, Butte  County,  is  operating  with 
a  capacity  of  10,000  brick  a  day.  The 
plant  started  operations  about  a  week 
ago  with  additional  equipment  permit- 
ting the  manufacture  of  face  brick  in 
three   shades,  gun  metal,   red  and  blue. 


California  county  assessors  have 
placed  themselves  on  record  as  strong- 
ly in  favcr  of  constitutional  amend- 
ment No.  10'  on  the  November  ballot, 
which  provides  that  all  growing  timber 
shall  be  exempt  from  taxation  until  it 
reaches    maturity. 


building  material  concern,  announces 
completion  and  full  operation  of  the 
$525,000  rock  and  gravel  plant  at 
Eliot  near  Livermore,  Alameda  County. 
The  plant  has  a  daily  capacity  of  1000 
cubic  yards  of  sand,  rock  and  gravel 
and  a  storage  bin  capacity  of  4000 
cubic   yards. 


Accident  prevention  measures  in  the 
plants  of  the  United  States  Steel  Cor- 
por?.tion  have  saved  46,000  men  from 
death  or  serious  injury  and  322,000 
other  workmen  from  disability  during 
the  past  twenty  years.  A  very  large 
.=aving  in  money  has  also  resulted,  the 
1926  report  of  the  Steel  Corporation's 
bureau  cf  safety,  sanitation  and  wel- 
fare shows.  During  the  past  fourteen 
years  the  report  states,  $150,000,000  has 
been  expended  for  safety,  sanitation 
cind  welfare. 


Edward  T.  Hartman,  state  consul- 
tant on  Housing  and  Planning  in  the 
Massachusetts  Department  of  Public 
Welfare,  at  the  National  Conference  of 
Social  Work,  in  convention  at  Cleve- 
land, Ohio,  told  why  building  costs 
and  rentals  have  gone  so  high.  "The 
more  houses  we  build  in  the  United 
States,"  he  said,  "the  more  it  cost  to 
build  them — so  the  poorer  grew  the 
quality  and  the  smaller  grew  the  size 
and  the  rooms." 


Modification  of  the  existing  Oakland 
'California)  harbor  development  plan 
to  provide  for  additional  work  at  a  cost 
of  $485,000  and  contingent  upon  local 
contribution  both  to  the  development 
and  maintenance  aspects  of  the  work, 
is  rec:mmended  to  Congress  by  Major 
General  Taylor,  chief  of  army  engi- 
neers. In  the  event  of  the  adoption  of 
the  modified  project.  General  Taylor 
said  that  the  total  funds  for  this  work, 
including  the  additional  $485,000  should 
be  made  ava  lable  at  the  rate  of  $700,- 
000  for  the  first  year  and  in  propor- 
tionate amounts  during  subsequent 
years.  General  Taylor  estimated  the  ad- 
ditional cost  to  the  Government  at 
$335,000,  but  pointed  out  that  there 
was  already  available  in  deferred 
maintenance  charges  $1,015,000. 


Walter  Will,  manager  of  the  Rich- 
mond plant  of  the  Certain-Teed  Pro- 
ducts Company,  has  been  transferred 
to  Acme.  Texas,  where  he  will  have 
charge  of  the  gypsum  wall  board 
plant  of  the  same  concern.  Ralph  Ber- 
gen, superintendent  of  the  Richmond 
plant,   became   manager   of  that  plant. 


Report  of  Westinghouse  Electric  & 
Manufacturing  Company  for  year 
ended  March  31,  1926,  shows  net  in- 
come of  $14,122,001  after  interest,  de- 
preciation, federal  taxes,  etc.,  equiva- 
lent to  $5.95  a  share  (par  $50)  earned 
on  outstanding  $118,503,150  combined 
preferred  and  common  stock,  the  two 
issues  sharing  alike  in  dividends  after 
7  per  cent  has  been  paid  on  the  com- 
mon. This  compares  with  $15,324,364, 
or  $6.46,  in  previous  year. 


Western  Waterfront  Industrial  As- 
sociation of  Oakland  endorses  pro- 
posal to  construct  tunnel  through 
Contra  Costa  hills  to  carry  the  Victory 
Highway  through  Oakland.  The  plan 
contemplates  a  tunnel  with  the  Oak- 
land end  at  Shepard's  Canyon,  the  road 
running  thence  along  Park  Boulevard 
to   the   center   of  the   city. 


A  first  prize  of  $1000  cash  was 
awarded  to  E.  H.  Percy,  chief  engi- 
neer of  the  Union  Lumber  Company, 
Fort  Bragg,  California,  for  his  inven- 
tion of  Jog  carriage  devices,  in  the 
waste  prevention  contest  of  the  Na- 
tional Lumber  Manufacturers'  associa- 
tion. A  second  prize  of  $500  went  to 
W.  J.  Ferguson,  machine  shop  foreman 
of  the  Coos  Bay  Lumber  Company, 
Marshfield,  Oregon,  for  invention  of  a 
"line  and  delay  graphic  recording  de- 
vice for  saw  mill  carriages."  All  con- 
testants were  sawmill  employes. 


Net  tangible  assets  of  the  General 
Fireproofing  Company  as  of  Dec.  31, 
1925,  applicable  to  the  81,740  no  par 
shares  of  common  stock,  were  $3,539,- 
914,  or  the  equivalent  of  $43.31  a  share, 
according  to  a  statement  of  assets  and 
liabilities  i.=sued  by  the  company  re- 
cently. Current  assets  of  the  company 
were  $4,285,600,  against  current  liabili- 
ties of  $1,712,245.  Cash  on  hand  and 
call  loans  amounted  to  $364,368; 
marketable  securities,  $1,639,006;  notes, 
acceptances  and  accounts  receivable 
totaled  $1,095,973,  whiJe  inventories 
stood   at    $1,186,313. 

Building  permits  issued  at  Watson- 
ville,  Santa  Cruz  County,  during  May 
totaled  $110,000.  Home  building  is  the 
most   active   construction. 


Reports  of  building  activities 
throughout  Canada  reveal  a  very  rapid 
development  now  taking  place.  Per- 
mits issued  in  April  in  60  leading  cities 
totaled  $18,988,755  compared  with  $10,- 
538,423  in  the  preceding  month  and 
with  $15,442,855  in  April,  1925,  ac- 
cording to  the  Dominion  Bureau  of 
Statistics.  The  increase  was  23  per 
cent  over  April  last  year  and  80  per 
cent  over  March  this  year.  These  fig- 
ures compare  with  an  April-to-April 
loss  of  8  per  cent  and  a  negligible  gain 
over  March  in  the  principal  cities  and 
towns  of  the  United  States,  as  revealed 
in  the  national  monthly  building  sur- 
vey  of  a   W.   Straus  &   Co. 


Thurston  A.  Stark  and  Laurence  R. 
Vernon  will  operate  in  the  East  Bay 
section  under  the  firm  name  of  Nor- 
mandie  Building  Co.,  with  headquarters 
in  Oakland. 


The  California  Building  &  Loan 
League,  at  its  recent  convention  in 
the  Yosemite  Valley  considered  a  pro- 
posal to  check  misrepresentation  in 
advertising  by  inexperienced  or  specu- 
lative organizers  of  new  building  and 
loan  association.  The  proposition  would 
limit  the  borrowing  power  of  su«h  or- 
ganizations and  would  give  the  State 
banking  department  power  to  determine 
whether  public  policy  calls  for  their 
existence.  Proposed  legislative  meas- 
ures giving  the  State  Banking  Super- 
intendent the  right  to  appoint  more 
appraisers  to  investigate  the  loans  of 
building  and  loan  associations  were 
also  before  the  convention. 


At  the  request  of  the  trade  associa- 
tions, technical  societies  and  a  number 
of  manufacturers  interested,  the  De- 
partment of  Commerce  has  agreed  to 
call  a  conference  at  Washington,  D.  C, 
of  the  representatives  of  manufactur- 
ers, consuming  trades  and  technical  or- 
ganizations to  consider  the  existing 
specifications  covering  new  billet  steel 
bars  for  reinforcing  concrete.  The  con- 
ference wilt  be  held  under  the  auspices 
of  the  Department  of  Commerce.  Sec- 
retary Hoover  will  be  present. 


Senator  Albert  E.  Boynton,  manag- 
ing director  of  the  Industrial  Asso- 
ciation of  San  Francisco,  addressing 
the  Altrurian  Club,  told  members  that 
union  labor  is  not  unanimously  behind 
the  walkout  of  the  carpenters.  "The 
rank  and  file  of  union  labor  is  against 
the  strike  and  the  violence  that  has 
attended    it,"    said      Senator      Boynton. 

"The  walkout  was  fostered  by  a 
group  of  leaders  of  the  carpenters' 
union,  for  their  own  advantage,  and 
has  been  carried  on  in  spite  of  the 
convictions  of  sincere  union  men  here.'' 


Contractors  claiming  mistakes  in 
bidding  on  public  work  and  desiring 
to  withdraw  their  bids  in  future  will 
be  compelled  to  forfeit  their  certified 
checks,  according  to  a  decision  of  the 
San  Francisco  Department  of  Public 
Works.  This  stand  was  taken  follow- 
ing the  withdrawal  by  E.  K.  Nelson  of 
his  bid  of  $64,276  to  erect  the  Francis 
Scott  Key  School.  Nelson  was  per- 
mitted to  withdraw  and  the  contract 
was  awarded  to  O.  Monson  at  $72,640, 
the   second  lowest   bidder. 


Demand  for  residence  construction 
on  the  Pacific  Coast  continues,  as- 
cording  to  survey  of  Portland,  Ore., 
newspaper.  Seattle,  with  an  estimated 
population  of  350,000  says:  "The  de- 
mand for  new  homes  is  slightly  less 
than  at  other  seasons,  and  about  15  per 
cent  of  the  apartments  are  vacant.  The 
records  show,  however,  that  there  are 
fewer  rentable  houses  than  ever  be- 
fore. The  city  is  building  close  to  300 
homes  a  month  and  they  are  filled  as 
quickly  as  they  are  completed.  The 
estimate  of  vacant  dwellings  now  is 
about  1200."  Los  Angeles,  with  a 
population  of  2,900,000,  reports  ap- 
proximately 40,000  vacancies.  San 
Diego,  with  180.000  people,  says  that 
this  May  has  been  the  best  for  realtors 
of  any  for  six  years.  Sacramento,  70,000 
population,  reports  that  real  estate 
men  estimate  not  more  than  300  or 
400  vacancies.  Tacoma,  Washington, 
with  100,000  people,  says  that  there  are 
approximately  1100  vacant  homes,  the 
bulk  of  these  being  very  old.  New 
houses  are   in   great  demand, 
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Or«?anl7jirionii    having    a    ilirei't    connection    witb    the   constroctlon    Indastry   are   Inv-lted    to    •nbmtt    mew*    for    pabllea- 

tion  In  thin  department. 


The  carpenters  strike  in  Denver, 
Colo.,  was  called  off  June  2,  when 
representatives  of  the  Carpenters'  Dis- 
trict Council  accepted  a  compromls.' 
offer  made  by  the  Associated  General 
Contractors.  The  compromise  pro- 
vides that  carpenters  employed  on 
work,  bids  for  which  were  let  before 
January  23  last,  would  continue  to 
work  at  the  old  wage  scale  of  $9  a  day, 
and  carpenters  working  on  contracts 
let  after  that  date  are  to  be  paid  a 
»ew  scale   of   $10   daily. 


Union  carpenters  in  Philadelphia  re- 
cently struck  eight  jobs  at  the  Sesqui- 
Pentennial  in  an  effort  to  force  closed 
shop  conditions  at  the  Exposition 
Grounds.  The  contractors  refused  the 
accede  and  gave  the  men  12  hours  to 
return  to  work  which  they  did.  An 
attempt  on  the  part  of  the  carpenters 
tto  put  forth  a  wage  demand  of  $1.35 
an  hour  failed  when  the  locajs  refused 
to  sanction  it.  In  place  of  the-,  $1.35 
rate  the  carpenters  decided  to  ask  for 
:$1.25.  Union  electricians  have 

abandoned  their  demand  for  $1.37^4  and 
have  accepted  a  raise  of  6^  cents  of- 
fered by  employers.  Iron  workers  are 
■demanding   $1.50   an    hour. 


I'acific  Chapter,  American  As.'docia- 
tion  of  Engineers,  Stockton,  Cal.,  has 
elected  the  following  officers  to  serve 
for  the  ensuing  year:  Prof.  C.  L. 
White;  President,  Ralph  Brittsan; 
vice-president,  Harold  Schultz;  secre- 
tary-treasurer, Ralph  Stowe;  executive 
council,    Ted   Baun    and   Fred   Hosie. 


Protests  against  high  engineering 
costs  on  Nevada  State  highway  con- 
struction have  been  made  by  news- 
papers and  taxpayers  organizations, 
following  presentation  of  bills  to 
counties  by  the  Nevada  Highway  De- 
partment. Engineering  costs  are  said 
to  run  as  high  as  25  per  cent  of  total 
construction  costs  in  numerous  pro- 
ject.s.  Nevada  papers  are  contrasting 
this  with  the  approximately  slightly 
over  -1  per  cent  charged  to  engineering 
costs  by  California  on  the  difficxilt 
Truckee  River  Highway.  County  gov- 
ernments are  complaining  that  high 
engineering  costs  in  Nevada  have  forc- 
ed some  counties  to  issue  more  bonds, 
and  threatens  to  stir  public  sentiment 
against    further    high^vay    construction. 


Portland,  Ore.,  building  permits 
during  May  totaled  063  for  improve- 
ments valued  at  $2,982,210  as  compared 
with  1266  permits  in  May,  1925,  for 
work  aggregating  an  expenditure  of 
$3,611,195. 


I'ublic  Utility  Committee,  Board  of 
Supervisors,  recommends  purchase  of 
fifteen  new  -street  cars  for  Municipal 
Railway  System.  The  estimated  cost 
Is  placed  at  $255,000. 


r:\\r>  Alto  building  permits  in  May 
totaled  $156,842  as  compared  with 
$152,272  for  the  corresponding  month 
in  1925.  Fifteen  homes  were  erected 
in   May  at  a  cost  of  $119,750. 


Alameda  building  during  May  totaled 
$183.7X8  an  increase  of  $60,197  over  the 
corresponding  month  last  year. 
Ninety-one  permits  were  issued  last 
month  of  which  56  covered  alterations 
and  repairs. 


100  Crafts  In  20  Cities  Win 

Wage    Increases    During    March 

(.Speeifll   Correspondence  by  A.  W.  DickNon,    Executive    .Secretary,    \ationaI    .*k- 
Kociation    of    Building   TradeM   EnipIoyerH) 


A  recent  nation-wide  survey  of  con- 
ditions in  the  building  industry  cover- 
ing practically  every  city  of  any  size 
in  the  entire  country  revealed  the  sig- 
nificant information  that  approximate- 
ly 100  crafts  in  20  cities  were  granted 
wage  increases  during  the  month  of 
March,  most  of  which  became  effective 
on  April  1st.  Within  the  last  few 
weeks  there  have  been  approximately 
150  individual  demands  of  this  nature 
made  by  building  trades  in  the  coun- 
try. 

New  York,  Bcston,  Pittsburgh,  Cin- 
cinnati and  a  number  of  smaller  places 
scattered  over  the  country  are  listed 
among  the  centers  where  wage  in- 
creases have  been  granted.  In  Chicago 
the  plasterers  are  asking  for  an  in- 
crease of  $2  a  day  when  their  present 
agreement  which  carries  a  rate  of  $12 
a  day  expires  on  June  1st.  Contractors 
there  recognize  the  gravity  of  the 
situation  and  look  upon  the  plasterers 
as  being  a  key  trade.  The  opinion  pre- 
vails in  Chicago  that  if  this  trade  is 
given  an  increase  it  will  be  the  open- 
ing wedge  and  the  other  crafts  will 
follow  with  similar  demands.  In  Cleve- 
land the  painters  and  glaziers  have 
been  on  strike  since  March  1st,  asking 
$1.37 V4   an  hour  and  the  five  day  week. 

Tabulations  showing  the  wage  in- 
creases granted  during  April  have  not 
been  made  as  j'et  but  it  is  a  well  known 
fact  that  a  number  of  additional  cities 
will  be  added  to  the  list  of  places 
where    rates    have    been   given    a    boost. 

The  higher  rates  have  already  effect- 
ed building  costs  according  to  a  report 
recently  issued  by  S.  W.  Straus  and 
Company.  This  report  states  that  with- 
in the  last  30  days  the  cost  index  has 
been  marked  up  as  much  as  four  points 
as  the  direct  result  of  higher  wages 
in  the  trade.  The  Aberthaw  Index  of 
building  ccst  has  been  fixed  at  199  as 
of  April  1st,  an  increase  of  four  points 
dver  March  1st.  The  increase  of  four 
l)oints  in  the  Index  is  a  minimum  and 
a  further  increase  may  be  reported 
when  field  costs  show^  the  actual  ef- 
fect of  the  higher  rates. 

From  an  economic  standpoint  there 
was  nothing  to  warrant  the  granting 
I  f  increases  this  year.  Workers  in  no 
other  line  of  industry  have  been  given 
wage  boosts.  In  certain  lines,  notably 
the  textile  industry  employes  have 
been  obliged  to  accept  wage  reductions 
some  of  which  amount  to  from  10  to 
15  per  cent.  According  to  the  Bureau 
of  Labor  Statistics  of  the  United  States 
Department  of  Labor  the  average  union 
■v\age  rate  on  January  1st  this  year 
would  buy  37.1  per  cent  more  of  living 
on  the  1913  standard  than  It  would  in 
1913.  Since  the  recent  wage  increases 
granted  the  building  trades  in  certain 
cities  this  percentage  has  been  greatly 
increased  so  far  as  workers  in  the 
building  industry  are  concerned.  Cer- 
tainly labor  which  was  over  37  per 
(ent  better  off  as  far  as  real  wages 
were  concerned  than  it  was  in  1913 
c'uld  not  claim  that  wage  increases 
were  necessary  from  the  standpoint  of 
increased    living   cost. 


That  the  increase  in  wage  rates  will 
have  a  serious  effect  on  the  construc- 
tion industry  can  not  be  denied.  Labor 
in  making  demands  for  higher  rates 
i^alled  attention  to  the  fact  that  wage 
inrrerises  during  the  past  few  years 
did  not  slow  up  the  industry.  In  mak- 
ing this  claim  two  basic  factors-  have 
been  ignored.  The  first  of  these  is  that 
whereas  there  was  a  building  shortage 
of  considerable  proi)ortions  immediate- 
ly following  the  close  of  the  War  there 
is  at  the  present  time  a  sizeable  sur- 
plus of  construction  in  certain  cities, 
while  in  others  the  shortage  has  been 
largely  met.  Consequently  the  prospec- 
tive builders  of  this  year  will  be  more 
concerned  with  construction  costs  than 
has  been  the  case  during  the  past  few 
years.  The  other  factor  is  that  decreas- 
ing material  prices  and  improving  con- 
struction methods  largely  offset  the 
mounting  wage  rates  in  such  a  way 
that  the  ultimate  cost  of  building  did 
not    show   any   great   variation. 

Those  conditions  no  longer  exist  and 
wage  increases  this  year  much  of  ne- 
cessity be  passed  along  to  the  building 
public.  The  average  man  on  the  street 
is  of  the  firm  opinion  that  building 
costs  prior  to  the  granting  of  higher 
rates  to  the  building  trades  were  high 
enough.  When  he  learns  that  costs  have 
been  given  another  boost  skyward  his 
resentment  is  going  to  be  expressed  In 
no    uncertain    terms. 

Had  the  union  leaders  taken  a  care- 
ful survey  of  existing  conditions  this 
year  they  would  have  found  that  the 
traffic  will  not  bear  any  additional 
burden  in  the  way  of  higher  costs.  This 
year  will  witness  a  reaction  that  will 
throw  thousands  of  skilled  building 
mechanics  out  cf  work.  On  the  other 
hand  there  is  every  reason  to  believe 
that  if  the  trades  had  been  satisfied 
to  continue  under  the  age  rates  in  ef- 
fect last  year  there  was  enough  busi- 
ness in  prospect  at  the  beginning  of 
1926  to  insure  a  busy  year  for  every 
cne. 


Ll'MBERMAX    DEAD 


Evered  Hamilton  Norton,  66,  died  in 
a  San  Francisco  hospital.  May  26,  after 
several  days  illness.  He  operated  the 
Los  Gatos  Lumber  Company  at  Los 
C.atos,  in  association  with  his  son,  J.  E. 
.Norton  and  las  son-in-law.  H.  K. 
I'helps.  He  was  also  interested  in 
vards  and  mills  at  Santa  Cruz. 


Smashing  all  records  for  May  build- 
ing, Burlingame  city  building  permits 
issued  during  the  past  month  totaled 
47  in  all  for  improvements  valued  at 
$261,205,  a  gain  of  $S3,2S0  over  May  of 
last  year.  During  May,  1924,  the  total 
registered   $154,385. 


Berkeley  reports  issuance  of  259 
building  permits  in  May  of  which  206 
covered  new  buildings  costing  $885,- 
614  and  53  for  alterations,  repairs  and 
additions  costing  $24,792,  bringing  the 
total  money  expenditure  for  the  month 
10   $910,406. 
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Construction   Activities   in   S.    F.  ALONG  THE  LINE 

For    May    Show    Decided    Slackening 


San  Francisco  building  activities  during-  the  month  of  May,  1926,  due  to 
the  carpenters'  strike,  show  a  decided  slump  when  compared  with  the  first 
four  months  of  the  year.  Construction  undertaken  during  the  past  month 
aggregated  an  exiienditure  of  $2,634,875,  a  loss  of  $4,664,576  when  compared 
with  the  month  of  April  which  was  a  recoro        building  month. 

During  the  month  of  May,  this  year,  827  permits  were  issued  as  compared 
with  981  during  the  month  of  April  when  the  Improvements  undertaken  were 
estimated  to  cost  $7,299,451. 

The  activities  of  April  this  year  are  exceeded  by  the  following  months 
during  the  year  1907  when  the  rebuilding  of  the  city  was  underway  following 
the  earthquake  and  fire  of  1906:  February,  572  permits.  $8,099,988;  March,  646 
permits,  $8,305,522  and  April,   952  permits,  $8,317,342. 

The  April,  1926  total  is  only  again  exceeded  in  January,  1914,  when  the 
world's  fair  exposition  construction  opened.  During  that  month  398  permits 
were  granted  for  improvements  representing  an  expenditure  of  $7,349,816. 

The  following  is  a  report  of  April  and  May,  1926  activities,  classified  ac- 
cording to  type  of  construction,  as  compiled  by  the  Bureau  of  Building  In- 
spection of  the  Department  of  Public  Works: 

April,    1926 
No.  of  Permits  Est.  Cost   Class 

7  $3,400,000 

50,000 
744,586        C 
2,405,880    Frames 
643,855    Alterations 
26,215    Public  Bldgs. 
28,915 


Class 

A 

B 

C 
Frames 
Alterations 
Public  Bldgs. 
Harbor  Bldgs 


1 

33 

474 

464 

1 

1 


May,  1926 
No.  of  Permits 


23 

287 

514 

3 


Est.   Cost 


714,598 

1,383,850 

321,892 

214,535 


TOTAL,  981  $7,299,451  827  2,634,875 

For  comparison  the   following  figures  are   tabulated   showing  the  activities 

for  the  first  five  months  of  the   years  1924,  1925  and  1926: 


YEAR    1924 


YEAR    1925 


No.    of 
Permits 

Jan 773 

Feb 794 

March      994 

April      1045 

May     932 

TOTAL    .  .4538 


Estimated 
Cost 
$3,178,413 
3,912,166 
4,652,933 
5,036,673 
5,478,111 

122,258,296 


No.    of 

Permits 

875 

846 

1125 

994 

905 

4745 


Estimated 

Cost 

$3,403,623 

3,871,487 

5,130,965 

6,102,731 

4,047,811 

$22,556,617 


YEAR    1926 

No.    of 

Permits 

786 

753 

1010 

981 

827 

4357 


Estimated 

Cost 

$5,153,504 

4,711,886 

3,944,343 

7,299,451 

2,634,875 

$23,744,059 


s. 


F.    Builders'   Exchange   Holds 

Thirty-sixth    Annual    Banquet 


An  excellent  table,  two  brief  talks, 
music  and  entertainment,  were  the  fea- 
tures of  the  thirty-sixth  annual  ban- 
-^  uet  of  the  San  Francisco  Builders' 
Exchange,  held  in  the  Fairmount  Hotel 
last  Thursday  evening.  More  than  four 
hundred  members  of  the  local  construc- 
tion fraternity  attended  the  affair  in 
addition  to  representatives  from  vari- 
ous exchanges  throughout  Central  and 
Northern   California. 

The  evening  opened  with  an  address 
of  ■welcome  by  Wm.  H.  George,  presi- 
dent of  the  exchange,  who  declared 
the  organization  to  be  in  excellent  fi- 
nancial standing  and  constantly  grow- 
ing in  membership.  His  announcement 
that  the  San  Francisco  exchange  was 
the  largest  in  the  United  States  was 
greeted  with  considerable  applause. 
Round  after  round  of  applause  fol- 
lowed his  declaration  that  the  Ex- 
change w'uld  celebrate  its  thirty- 
eighth  annual  banquet  in  the  new 
$750,000  home  to  be  erected  by  the  or- 
ganization at  the  northwest  corner  of 
New  Montgomery  and  Mission  Streets, 
the  original  birthplace  of  the  exchange. 
Final  payment  on  the  property  has 
been    made.   George  announced. 

Senat  r  Albert  E.  Boynton,  manag- 
ing director  of  the  Industrial  Associa- 
tion of  San  Francisco,  introduced  by 
President  George,  was  erected  with 
three  rousing  cheers.  He  intimated  that 
the  strike  of  the  carpenters  is  nearing 
the  end  and  the  men  are  willing  to  re- 
turn to  work.  He  commended  the  Press 
and  the  general  public  on  their  stand 
in  the  fierht  of  the  Industrial  Associa- 
tion to  permit  men  to  work  regardless 
of  their  affiliations.  He  intimated  that 


the  strike  of  the  carpenters  was  not  a 
local  piece  of  workmanship  but  one 
originated   in   Indianapolis. 

Those  seated  at  the  speakers'  tablo 
included  Albert  E.  Boynton,  W.  H. 
George,  Wm.  F.  O'Keeffe,  secretary  of 
the  Stockton  Builders'  Exchange;  C.  H. 
Grogan,  vice  president  of  the  Stockton 
Builders'  Exchange;  Wm.  F.  Serpa, 
president,  San  Jose  Builders'  Exchange; 
E.  A.  Mitchell,  president,  Berkeley 
Builders'  Exchange;  P.  M.  Sanford.  for- 
mer president  Builders'  Exchange, 
Richmond:  E.  M.  Tilden.  president,  Ala- 
meda County  Builders'  Exchange; 
Macy  R.  Jowney,  manager  of  the 
Berkeley  Builders'  Exchange,  Berkeley; 
L.  C.  Dexter,  secretary,  Richmond 
Builders'  Exchange;  E.  W.  Shaw,  man- 
ager, Alameda  County  Builders'  Ex- 
change; Roy  M.  Butcher,  secretary,  San 
Jose  Builders'  Exchange;  J.  B.  McKeon, 
secretary.  Alameda  County  Builders 
Exchange. 

Committees  in  charge  of  the  banquet 
were: 

Committee  of  Arrangements:  S.  F, 
Cohn,  A.  H.  Bergstroni,,L.  J.  Neal,  S.  A. 
D.  Schenck.  Reception  Committee:  L. 
J.  Neal,  Alexander  Mennie,  R.  G.  Guy- 
ett,  J.  A.  Bryant  and  J.  W.   Bender, 


Richmond,  Contra  Costa  County, 
building  for  May  t:taled  $260,375.  Oc- 
tober, 1925,  is  the  only  month  in  the 
history  of  the  city  in  which  the  May 
figure  is  passed,  the  operations  during 
that  period  registering  $307,490.  Home 
building  during  the  past  month  totaled 
$96,400. 


Ivan  C.  Satterlee,  acting  city  build- 
ing inspector  at  Stockton,  has  been 
appointed  permanently  to  that  posi- 
tion, succeeding  A.  C.  Horner,  who 
resigned  to  accept  a  position  with  the 
Portland  Cement  Association  with 
headquarters  in  Los  Angeles.  The  ap- 
pointment is  effective  June  1.  Satter- 
lee was  formerly  a  member  of  the  ar- 
chitectural firm  of  Wright  &  Satterlee 
of  Stockton. 


Joseph  A.  Kitts  and  Lewis  H.  Tuthill, 
concrete  technologists,  announce  their 
association  under  the  firm  name  of 
Kitts  and  Tuthill,  with  offices  in  the 
Mills  ifeuiiding;  San  Francisco.  The 
film  will  specialize  in  aggregate  and 
concrete  production  control,  laboratory, 
proportioning  and  production  methods, 
tests  research,  specifications  and  re- 
lated  engineering. 


Edward  E.  Haskell,  city  manager  of 
Santa  Barbara  since  March  4,  has  sub- 
mitted his  resignation  to  the  city  coun- 
cil, effective  not  later  than  June  14, 
"with  the  intimation  that  he  is  un- 
willing to  bear  the  brunt  of  attacks 
based  upon  acts  for  which  he  was  not 
responsible".  It  is  said  Haskell  will  be- 
come associated  with  a  San  Francisco 
construction    company. 


Felix  De  Longchamps,  pioneer  build- 
er of  Nevada  state  and  father  of  F.  J, 
De  Longchamps,  architect,  Reno,  Nev., 
died  at  the  home  of  his  daughter  in 
Los  Angeles  May  25.  De  Longchamps 
was  born  in  Montreal,  Canada,  July  20, 
1851,  and  came  to  the  West  Coast 
settling  in  Carson  City  in  the  late 
sixties. 


Patented  pavement  laid  in  Richmond, 
Contra  Costa  County,  during  the  past 
year  by  the  National  Pavement  Com- 
pany has  been  unsatisfactory,  accord- 
ing to  City  Engineer  E.  A.  Hoffman. 
Poor  inspection  was  given  as  the  cause. 


LUMBER      CUT    OP      608      IDBJNTICAIj 
MILLS    IN    1925    AND    1924 


The  Department  of  Commerce  an- 
nounces that,  according  to  data  col- 
lected at  the  annual  census  of  fores'! 
products,  taken  in  co-operation  with 
the  Department  of  Agriculture,  the 
lumber  cut  of  608  large  sawmills — each 
sawing  5,000,000  feet  or  more  in  either 
1925  or  1924 — increased  from  14,514,092 
feet  in  1924  to  16,102,652  feet  'n  1925, 
the  rate  of  increase  being  11  per  cent. 

The  mills  to  which  these  statistics 
relate  are  distributed  throughout  26 
States,  and  practically  all  importaint 
timber  regions  are  represented.  These 
mills  contributed  40.4  per  cent  of  the 
total  cut  of  all  mills  reporting  for 
1924. 


Martinez,  Contra  Costa  County,  re- 
ports having:  granted  permits  for  $45,- 
070  worth  cf  building  construction 
during  May,  1926.  Permits  for  12 
liomes   were    issued   during   the  month. 
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Better  Building  Inspection  —Owner-Paid  Inspection  Advocated 


(Kdltorlal    In    Kngrineerini;    IVe^vM-Kecord,    N.    Y.) 


How  to  protect  against  unsafe  build- 
ing has  been  a  problem  since  ancient 
times.  It  is  still  with  us,  and  in  fact 
is  a  growing  problem.  There  has 
bjeen  a  great  improvement  of  building 
practice,  it  is  true,  especially  in  the 
last  four  or  five  decades,  and  present- 
day  building  methods  are  unquestion- 
a,bly  on  a  high  plane;  yet  the  increased 
complexity  of  the  art  has  made  the 
situation  more  difticult  in  greater 
ratio,  and  building  offers  more  oppor- 
tunity for  error,  misunderstanding, 
and  ignorance  today  than  in  the  past. 
It  is  therefore  quite  as  importauc  now 
as  it  was  in  the  times  of  early  history 
to  (i-^vise  means  for  making  buildings 
wht  ay  safe.  We  still  ha,ve  the  prob- 
lem   to    solve. 

Whether  severe  penal  laws  such  as 
those  of  Hammurabi  were  effective 
means  of  eliminating  unsafe  building 
aven  in  his  time  is  open  to  doubt. 
At  all  events  modern  tastes  do  not 
favor  this  system  for  application  now. 
l^any  attempts  to  prosecute  architects 
or  builders  whose  work  was  involved 
in  an  accident  have  been  unsuccessful. 
It  is  difficult  to  prove  specific  neglect 
or  wilfully  bad  work,  and  judges  and 
juries  seem  to  demand  such  proof.  The 
matter  is  made  still  more  difficult  by 
the  fact  that  often  the  nature  and 
cause  of  the  accident  cannot  be  deter- 
mined unequivocally.  And  even  more 
often,  it  cannot  be  determined  just 
who  was  responsible  for  the  particular 
item  of  work  involved.  Modern  build- 
ing work  is  highly  complex  in  its  or- 
ganization, and  half  a  dozen  men  may 
be  responsibly  related  to  the  single 
detail  which  failed.  Accident  litiga- 
cion  merely  reflects  the  fact  that  the 
organization  of  building  work  often 
permits  the  necessary  branching  and 
subdivision  of  responsibility  to  result 
in  a  total  dispersion  and  loss  of  re- 
sponsibility, and  that  in  the  extreme 
case  a  building  goes  together  and 
hangs  together  by  good  luck  rather 
than  by  single-centered  knowledge  and 
purpose. 

We  depend  today  on  elaborate  sys- 
tems of  governmental  building  inspec- 
tion to  guard  public  safety  in  relation 
to  building  work.  Much  money  and 
much  conscientious  effort  are  applied 
to,  ihis  form  of  supervision.  Yet  it  is 
generally  admitted  to  fall  far  short  of 
proper  efficiency;  it  may  eliminate 
some  bad  building,  but  it  does  not 
eliminate  all.  Officials  charged  with 
public  building  inspection  readily  ad- 
mit this.  Papers  and  discussions  at 
the  annual  meetings  of  the  Building 
Officials  Conference  deal  extensively 
with  the  unsatisfactory  results  of  the 
superficial  plan  examination  and  inade- 
quate field  supervision  which  municipal 
building  departments  carry  out.  One 
trouble — but  only  one — is  that  the  size 
of  building  departments  is  quite  in- 
adequate for  thoroughgoing  building 
control.  Complete  plan  examination 
and  thorough  field  supervision  would 
cost  many  times  the  available  funds. 
B.yilding  permit  fees  provide  only  a 
fraction  of  the  cost  of  a  proper  build- 
ing control  service,  and  it  is  unlikely 
that  much  larger  fees  can   be  obtained. 

Two  courses  are  open  for  improving 
these   conditions,    without    resorting   to 


repressive  legislation  on  the  ancient 
model  or,  on  the  other  band,  to  com- 
plete abandonment  of  building  control. 
The  one  course  is  more  complete  de- 
pendence on  the  municipal  building  de- 
partmejit.  This  means,  for  effective 
results,  a  very  great  increase  of 
working  force  and  cost,  both  in  plan 
examination  and  in  field  inspection 
The  other  course,  aimed  in  quite  dif- 
ferent direction,  is  to  make  definite  the 
uncertain  and  distributed  responsibility 
for  the  conduct  of  the  building  opera- 
tions, and  center  it  in  a  single  indi- 
vidual skilled  in  the  problems  of 
building  construction  and  able  to  deal 
with   them. 

The  first-mentioned  line  of  effort  has 
been  advocated  many  times  in  differ- 
ent forms.  One  of  its  most  interesting 
owner-paid  building  inspection.  It  has 
applications  is  found  in  a  proposal  for 
been  made  before  this,  we  believe,  but 
wa.s  advanced  anew  and  with  excellent 
argument  at  the  Columbus  meeting  of 
the  Building  Officials  Conference  by 
E.  C.  Kerth,  former  building  commis- 
sioner of  Evansville,  Ind.  Field  in- 
spection is  admittedly  the  weakest 
part  of  public  building  control.  To  im- 
prove this  inspection,  it  is  proposed 
that  the  owner  who  is  having  a  build- 
ing erected  shall  be  required  to  employ 
throughout  the  work  an  inspector  re- 
sponsible to  the  municipal  building 
department  but  paid  by  the  owner. 
Apparently  the  building  department 
would  have  to  maintain  a  list  of  offi- 
cially recognized  inspectors  in  order 
to  permit  this  system  to  be  applied, 
from  which  list  the  owner  would  select 
and  engage  an  inspector — or  perhapi 
the  building  department  would  assign 
one. 

To  all  intents  and  purposes,  the  sys- 
tem amounts  to  increasing  the  build- 
ing permit  fee  sufficiently  to  provide 
complete  field  inspection.  On  the  other 
hand,  it  is  obvious  that  the  inspector 
becomes  the  responsible  authority  on 
the  building  operation,  and  yet  is  es- 
sentially a  negative  element,  author- 
ized to  veto  rather  than  to  give  orders. 
It  is  not  easy  to  see  how  such  a  plan 
would  work  out  in  detail,  but  there 
can  be  little  question  that  in  propor- 
tion as  responsibility  for  the  safety 
of  ^he  work  is  transferred  to  the 
building  inspector— and  his  functions 
would  necessarily  entail  an  extensive 
respf^nsibility  —  the  men  actually  in 
cbaigs  of  the  building  operations  would 
be  Ir'^ed  of  responsibility. 

Thp  other  course  is  represented  most 
piomiP'^ntly  by  the  proposal  advocated 
by  th<»  Joint  Committee  on  Structural 
Safety  a  body  representing  architec- 
tural and  engineering  societies  of  the 
New  York  region  and  active  on  this 
subject  during  the  last  two  or  three 
years.  This  committee  proposes  to 
place  entire  responsibility  for  a  build- 
ing operation  in  a  technically  compe- 
tent man,  an  architect  or  a  structural 
engineer,  and  to  ?lve  him  full  auth- 
ority over  the  conduct  of  the  work. 
Preferably  the  architect  or  engineer 
who  designs  the  structure  would  also 
direct  its  construction — precisely  as  is 
done  in  the  erection  of  a  dam  or  power 
house,  or  the  construction  of  a  rail- 
road.    However,   provision   is   made   for 


a  change  in  the  architect  or  engineer, 
just  as  the  chief  engineer  of  any  con- 
struction operation  might  be  chaugeU 
during  the  progress  oi  the  work,  lu 
which  case  the  full  responsibility  for 
the  work  would  necessarily  transfer 
itself  to  the  new  incumbent  and  he 
would  have  to  satisfy  himself  of  the 
adequacy  of  the  entire  work  before 
going    very    far    in    carrying    it   out. 

Interesting  similarities  and  contracts 
may  "Tae  found  in  these  two  proposals. 
Their  outstanding  feature  is  that  they 
are  alike  in  calling  for  much  greater 
efforts  in  field  supervision  than  is  now 
generally  provided.  The  one  utilizes 
an  established  professional  class,  al- 
ready defined  in  most  states  by  law 
and  everywhere  by  practice  and  pub- 
lic recognition,  while  the  other  pro- 
poses to  utilize  a  newly  established 
class  of  municipal  employees.  This 
difference,  while  significant,  is  how- 
ever exceeded  in  importance  by  the  fact 
that  in  the  one,  responsibility  and 
directive  authority  are  united  while 
in  the  other  they  are  separated  and  in 
addition  responsibility  is  split  up  even 
more  than  now. 

Whatever  is  finally  done  to  organizs 
for  better  building,  the  success  of  the 
system  will  depend,  initially  at  least, 
on  the  degree  to  which  the  owner's 
interest  is  actively  enlisted.  That  he 
has  a  major  interest  is  clear,  we  think, 
and  could  readily  be  made  a  matter  of 
proof,  though  this  has  not  yet  been 
done.  The  public  interest,  however, 
is  the  element  of  controlling  import- 
ance. With  the  growing  complexity 
and  difficulty  of  building  problems,  al- 
ready mentioned,  the  public  safety  ele- 
ment steadily  increases  in  weight.  It 
will  compel  action   in   the  early   future. 


The  Oakland  Scottish  Rite  Cathedral 
Association  has  opened  bids  and  taken 
them  under  advisement  for  the  con- 
struction of  a  four-story  Class  A  steel 
and  stone  cathedral  building  (equal  to 
14  stories  in  height)  to  be  erected  on 
Oak  street  facing  Lake  Merritt  in  Oak- 
land. Estimated  cost,  $1,250,000.  The 
report  from  the  Architect  Carl  Werner, 
Santa  Fe  Bldg.,  is  that  no  information 
will  be   given   out   until   next   week. 

The  following  is  a  list  of  the  firms 
that  were  figuring: 

Lindgren-Swinerton  Co.,  225  Bush  St. 
San   Francisco. 

MacDonald  &  Kahn,  130  Montgomery 
St.,  San  Francisco. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San   Francisco. 

Cahill  Bros.,  Inc.,  55  New  Montgom- 
ery Pt.,   San   Francisco. 

K.  E.  Parker  Co..  125  South  Park, 
San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St.,  San 
Francisco. 

K.  W.  Littlefield,  357  12th  St..  Oak- 
land. 

Dinwiddle  Constr.  Co.,  Crocker  Bldg., 
San   Francisco. 

H.  C.  Vensano  &  Co.,  58  Sutter  St., 
S'an   Francisco. 

C.  W.  Heyer,  Mills  Bldg.,  San  Fran- 
cisco. 

Chas.  Stockholm,  Hearst  Bldg..  San 
Francisco. 

The  Foundation  Co.,  Kohl  Bldg.,  San 
Francisco. 
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American    Construction    Council 

Completes    Survey    Of    Conditions 


In  its  national  survey  of  construc- 
tion conditions  just  made  the  American 
Construction  Council  notes  the  follow- 
ing  findines: 

Althoug-h  the  first  four  months  of 
1026  showed  the  greatest  volume  of 
building  construction  yet  seen  for  the 
same  period  of  any  year  and  exceeds 
by  20%  the  similar  period  for  1925, 
which  itself  was  a  record  breaking 
building  year,  this  condition  is  not  uni- 
form as  some  localities  show  a  reces- 
sion and  there  are  some  indications 
toward  greater  moderation.  The  last 
part  of  April  showed  a  slight  seasonal 
decrease  from  the  rate  of  the  preced- 
ing months,  which  however  is  partially 
due  to  the  fact  that  spring  work  has 
come  into  the  market  earlier  than 
usual  this  year  as  a  result  of  the  con- 
tinuous campaign  for  all  year  round 
work  carried  on  by  the  Council  and  its 
affiliated  branches  of  the  industry  as 
well  as  by  the  government. 

It  is  difficult  to  tell  whether  the 
growth  of  new  industrial  and  commer- 
cial buildings  will  continue  to  go  down 
on  the  boiks  the  next  six  months  as 
fast  as  it  has  during  the  past  year.  A 
distinct  note  of  caution  has  been 
sounded  by  many  individuals  and  many 
groups.  In  the  matter  of  high  priced 
apartments  and  hotels  a  similar  note 
of  caution  has  been  sounded.  It  is  only 
in  the  group  of  medium  priced  well 
built  private  dwellings  that  the  de- 
mand seems  to  warrant  real  optimism. 
This  demand  for  homes  must  not  be 
confused  with  artificial  real  estate 
booms. 

What  is  needed  as  to  volume  of  con- 
struction is  of  course  steady  all-year- 
round  and  year-in-and-year-out  work 
en  a  sound  level,  and  whatever  can  be 
done  to  maintain  this  is  much  more  im- 
portant than  mere  peak  production.  In 
addition  to  what  is  being  done  by  the 
industry  itself,  the  efforts  of  the  Fed- 
eral government  as  well  :as  of  various 
states  toward  this  end  in  the  schedul- 
ing of  public  building  programs  is 
highly   commendable. 

The  outstanding  need  still  remains 
that  of  suitable  housing  for  persons  of 
average  means  at  a  fair  price.  What 
the  Council  pointed  out  last  Fall  still 
holds  true — that  the  large  volume  of 
building  construction  has  not  yet  met 
the  country's  real  housing  need!  City 
residential  construction  continues  in 
the  main  to  be  of  the  larger  and  higher 
priced  apartments  and  hotels,  and  the 
more  active  suburban  home  develop- 
ments are  still  too  frequently  high  in 
price  or  inferior  in  quality. 

The  construction  of  large  building  is 
reflecting  more  and  more,  however,  the 
increased  demand  of  the  public  for  bet- 
ter built  buildings  as  urged  by  the 
Council  for  the  past  several  years,  and 
a  similar  demand  is  beginning  to  show 
itself  on  the  part  of  the  prospective 
home  owner  of  moderate  means  as 
evidenced  by  the  nation-wide  demand 
for  the  Council's  recent  pamphlet  "Six 
Steps  in  Building  or  Buying  a  Home" 
which  has  received  the  hearty  approval 
of  the  responsible  elements  of  the 
various  branches  of  the  construction 
industry  as  well  as  of  the  public.  But 
further  awakening  of  the  public  con- 
sciousness to  the  value  of  bettei- 
building  and  an  ever  nr<^sent  insistence 
on  the  part  of  the  home  buyer  that  he 
get  real  value  for  his  money  are  still 
needed. 

The  Council  urges  the  prospective 
home  owner  to  deal  only  with  reliable 
persons  in  all  the  stages  of  buying  or 
building  a  home — location,  financing, 
design  and  building.  He  should  also  in- 


sist upon  first  class  materials  and 
first  class  workmanship  both  in  the 
structure  proper  and  in  its  equipment. 
Likewise,  the  investing  public  whose 
money  goes  into  mortgage  bonds  and 
other  present  day  forms  of  financing 
large  building  construction  should  in- 
sist upon  first  class  construction  in 
l)oth  materials  and  workmanship  on  all 
buildings  into  which  it  puts  its  money 
and  deal  only  with  reliable  loaning  in- 
stitutions fr:m  whom  it  can  obtain  full 
facts  as  to  not  only  the  nature  of  the 
security  but  the  character  of  the  build- 
ing and  supervision  of  the  structure 
itself.  In  doing  this  the  public  must 
consider  every  building  as  a  separate 
and  distinct  problem,  for  the  safety  of 
building  loans  cannot  be  character- 
ized as  a  whole  as  either  safe  or  un- 
safe. 

As  the  Council  noted  in  its  state- 
ment last  fall,  the  passing  of  the  acute 
building  shortage  and  temporary 
building  booms  in  some  localities  with 
the  consequent  return  to  normal  con- 
sideration of  building  values  will  make 
structures  of  inferior  quality  an  in- 
creasingly heavy  liability. 

It  is  such  insistence  on  the  part  of 
the  public  that  the  essentials  of  right 
construction  be  put  into  actual  prac- 
tice— from  financing  of  the  project  and 
the  design  and  erection  of  the  building 
to  the  supervision  of  the  finished  struc- 
tures— that  will  maintain  the  building 
industry  en  a  healthy  basis.  To  make 
this  insistence  effective  the  public 
must  cooperate  with  persons  of  skill, 
vision  and  responsibility  in  all  branch- 
es  of  the   industry. 

Regional  planning  of  large  and  small 
cities  as  to  both  beauty  and  utility  as 
well  as  to  the  proper  development  of 
smaller  centers  and  suburban  districts 
should  have  the  hearty  support  of  the 
public.  Even  the  smaller  towns  and  vil- 
lages which  anticipate  future  growth 
should  conduct  intelligent  town  plan- 
ning. The  flow  of  traffic  to  and  from 
the  large  centers  and  its  relation  to 
building  development  is  also  becoming 
an  increasingly  serious  problem  and 
should  receive  careful  consideration  in 
this  connection. 

The  market  for  building  materials 
continues  in  general  to  be  satisfactory, 
although  in  some  branches  of  the  in- 
dustry a  disposition  to  buy  only  for 
immediate  requirement   is  seen. 

Labor  productivity  continues  to  be 
relatively  favorable  which  helps  to  re- 
duce actual  costs,  although  wages  have 
advanced  in  some  instances.  Any  in- 
creases in  wages  w^ill,  it  is  hoped,  car- 
ry a  corresponding  increase  in  skill  and 
proper  prcductivity. 

Money  for  building  purposes  contin- 
ues to  be  readily  available  in  most  lo- 
cations but  the  element  of  caution  is 
playing  a  greater  and  greater  part  in 
regard  to  speculative  building  opera- 
tions. 

The  outlo  k  for  highway  construc- 
tion indicates  the  largest  yearly  volume 
in  that  branch  of  the  iiidustry  yet 
seen.  The  Council  therefore  urges  the 
public  to  insist  that  Its  representatives 
Avho  have  charge  of  such  construction 
be  instructed  and  given  the  necessary 
authority  to  conduct  their  program  so 
as  to  make  for  more  and  better  high- 
ways of  first  class  construction.  Other- 
wise the  utility  of  the  highways  will 
soon  decline  and  the  taxpayers  of  the 
country  will  in  a  few  years  be  called 
upon  to  duplicate  this  large  expendi- 
ture of  public  money  which  if  wisely 
spent  is  a  great  national  asset  but  if 
poorly  spent  becomes  only  an  increas- 
ing economic  burden. 


SAN  FRANCISCO 
COMMANDS 


San    Francisco    is    against    the    | 
carpenters'  strike.     That  fact  has 
I     emerged   clearly  out  of  welter  of 
events    and    incidents    within    the 


I    past   two   weeks. 

I  San  Francisco  is.  against  the 
carpenters'  strike.  Therefore, 
the  strilte  can't  win. 

It  may  wither  along  for  a  time. 
But  it  is  lost  because  San  Fran- 
cisco has  decided  that  it  is  wrong 
Its  withering  life  depends  upon 
the  vigilance  and  effectiveness 
of  San  Francisco's  group  mind 
enforcing   itself   upon   the   elected    || 

I     and    appointed    officials    charged 

1     with     the     responsibility     of     en- 


forcing the  laws  of  the  City  and 
county  of  S'an  Francisco. 

Politicians  will  dodge,  twist 
and  squirm  to  evade  duties,  en- 
forcement of  which  they  think 
may  cost  them  some  votes.  But 
when  San  Francisco  commands, 
I  and  the.  people  of  San  Francisco 
are  commanding,  civic  officials 
will  , enforce  law  and  order  and 
I|  protect  lives,  liberties  and  prop-  i', 
ii  erties.  An^  that  will  end  the 
'  carpenters'  strike,  kept  alive  now 
['  only  by  violence.  (Amer.  Plan  , 
I,     Progress). 

•  ■    { 


CONSIDERABLE      ACTIVITY      NOTED 
IN     BRICK     INDUSTRY 

The  common  brick  business  refuses 
to  follow  the  surves  set  up  for  ,  the 
construction  industry  by  some  of  Ihe 
widely  promoted  statistical  agencies. 
It  is  going  ahead  of  the  curv>'^. 

In  practically  all  features  the  re- 
ports of  110  manufacturers  operating 
during  the  past  month  are  in  propor- 
tion to  the  figures  under  the  same 
items  reported  by  120  concerns  30.  days 
previous. 

I'here  has  been  greater  activity  in 
the  movement  of  brick  from  the  yards 
to  the  jobs,  which  is  a  seasonable  con- 
dition, or  at  least  in  keeping  with  the 
unusually  slow  season  of  the  present 
year.  It  is  only  during  the  past  thirty 
days  that  construction  work  could  pro- 
ceed in  some  of  the  northern  centers, 
due  to  the  unfavorable  conditions  of 
tne  early  months.  The  two  la'-gost 
build  ng  fields,  New  York  and  Chvc.T.g'o, 
are  both  in  large  volume  exceeding 
1925    records. 

Cleveland,  usually  about  the  sixth 
largest  construction  point  in  "the 
country,  has  just  resumed  work  after 
a  complete  tie-up  by  a  building  labor 
strike  lasting  for  eleven  weeks.  The 
lab:jrers'  strike  set  back  ♦he  year's 
total  for  that  city  several  rhillion  dol- 
lars, and  was  a  total  loss  to  the 
laborers  themselves,  because  they  re- 
turned to  work  at  the  old  schedule 
without  having  gained  a  concession.  ' 
Nearly  everywhere  common  brick  iS' 
showing  gains  in  relation  to  the  Cuiid- 
ing  volume.  The  pendulum  is  swing- 
ing back  toward  more  substanf  i:il  con- 
struction after  a  riot  of  substitution 
which  followed  the  high  preT.sure  of.the 
immediate  post-war  years.  Soild  iirick 
foundations  in  commercial  building  of 
high  grade,  solid  brick  masorry  for 
partitions,  fire  walls,  and  even  resi- 
de ntial  walls,  are  coming  b a." k.  which 
Hives  to  the  industry  a  volume  e.v-ceed- 
ing  in  most  parts  of  the  country  that 
of  any  preceding  year  since  1906. 

The  general  price  level  is  lower, on 
common  brick  than  in  1925,  the  result 
largely  of  sustained  operation  and  in- 
creased volume.    (Brick  Mfgrs.  Digest). 
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APARTMENTS 


Completing  Plans — Ready  for  Segre- 
gated  Bids   in   Ten   Days. 

APARTMENTS  Cost,   $60,000  ea 

SAN  FRANCISCO.  N  Clay  St.  —  W 
Van  Ness  Ave. 

Two  four-story  Class  C  apartments  to 
contain  8  3-room  and  8  2-room  apts. 
each. 

Owner — Stock,   Maas   &   Sauer. 

Architect  —  Albert  H.  Larsen,  447  Sut- 
ter  St.,   San   Francisco. 


Completing    Plans. 
APARTMENTS  Cost,    f65, 

SAN  FRANCISCO.     N  Sutter  St., 

Octavia   St. 
Two    three-story    and    basement 

and  brick   veneer  apartment 

ings   (2  and  3-room   apts.) 
Owner — California    Real    Estate 

nance    Cptn.,    (O.    A.    Brown, 

dent),    319    De    Young   Bldg., 

Kearny    5446. 
Architect  —  Albert  Larson,  447 

St.,    San    Francisco. 


000  ea 
120  W 

frame 
build- 

&  Fi- 
Presi- 
Phone 

Sutter 


Sub-Contracts  Awarded 
APARTMENTS  Cost,   $130,000 

SAN    FRANCISCO.      S    E      Powell      and 

Washington  Streets. 
Five-story   and   basement   concrete   and 

steel   frame  apartments    (29   2,   3,   4 

and    5-room   apts.)    and   garage   for 

12   cars. 
Owner — Mrs.    C.    F.    Low,    983    Jackson 

St. 
Architect — Albert   Farr   and    J.    Francis 

Ward,   68   Post   St.,   San   Francisco. 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie   St.,   San  Francisco. 
Structural    Steel   to   Brode   Iron   Works, 

37  Hawthorne  St.,  $11,580. 
Hot   Water  Supply  and   Steam   Heatlngr 

to   Frank  Klimm.,   $3250. 
Electrical    Work      to      Frank      Klimm, 

456   Ellis  St.,   $3,879. 


Heating  Awarded 

APT.  BLDG  Cost,  $100,000 

OAKLAND,  Alameda  Co.,  Cal.— E.  Web- 
ster  St.    200    N    17th. 

Four-story  reinforced  concrete  and 
hollow  tile  apt.  bldg.  (26  2  and  3- 
room  apartments  and  stores.) 

Owner — R.  W.  Farmer,  544  Hobart  St., 
Oakland. 

Architect  —  Chas.  W.  McCall,  1404 
Franklin   St.,   Oakland. 

ki«-atini<  awarded   to   Scott   Co. 

As  previously  reported:  Concrete  and 

lujgh    carpentry,    awarded     to     C.     H. 

t.-<vrence,    5321   Lawton    Ave.,    Oakland, 

a.    $22,655. 

Bids  will  be  taken  in  a  few  days  for 

the    plumbing,    plastering,    brick    work, 

cast  cement,  finish  carpentry,  painting, 

etc. 


Completing  Plans — Figures  To  Be  Tak- 
en June  1. 
APARTMENTS  Cost,   $75,000 

SAN    FRANCISCO.    N    O'Farrell    —    W 

Hyde. 
Five-story    and    basement    steel    framo 
and    brick    apartments,    21    2-room 
apts.   and  garage. 
Owner — 

Architect  —  OR.  Thayer,  110  Sutter 
St.,  S.  F. 
Oregon  pine  and  mahogany  trim,  oil 
burning  system,  tile  lobby,  floor  and 
base,  colored  tile  baths.  Bids  will  be 
taken  for  general  work,  painting,  elec- 
trical work,  heating,  plumbing,  wall 
beds,    finish    hardware,    etc. 


Taking    Segregated    Bids. 
APARTMENTS,   ETC.  Cost,   $35,000 

SAN    FRANCISCO.      NE    Sixteenth    and 

Guerrero  Sts. 
Three-story  frame  apartment  and  store 

building   (10   2-room   apts.) 
Owner — Fleming  Estate. 
Architect — A.    J.    Horstman,    110    Sutte.- 

St.,   San   Francisco. 


Completing  Plans — Figures  To  Be  Tak- 
en Next  Week. 
APARTMF:NTS  Cost;    $135,000 

SAN  FRANCISCO,   Sacramento  St.   near 

Franklin. 
Six-story    and    basement    steel      frame 
and     brick       a^partment    house     (30 
2-    and    3-room    apts.) 
Owner — 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 
Oregon  pine  and  mahogany  trim,  oil 
burning  system,  tile  lobby  floor  and 
base,  colored  tile  baths.  Bids  will  bfi 
taken  for  general  work,  painting,  elec- 
trical work,  heating,  plumbing,  wall 
beds,   finish   hardware,   etc. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $250,000 

SAN  FRANCISCO.  S  Jackson  St.  —  E 
Jones  St. 

Six-story  steel  frame  and  concrete 
community  apartments,  137-6x137-6 
feet  (125  room,  40  apts.,  stucco  ex- 
terior). 

Owner — A    Corporation    Being    Formed. 

Architect — Jos.   L.   Stewart,    703   Market 
St.,  San  Francisco. 
Building   will   be   built   50   feet    above 

the    street. 


Sub-Contracts    Awarded. 

APARTMENTS  Cost,    $75,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
1802   Euclid  Avenue. 

Three-story  32-room  brick  veneer  and 
stucco  apartment  and  store  build- 
ing (4  stores  and  20  apts.) 

Owner  —  J.  E.  Gray,  2535  Telegraph 
Ave..  Berkeley. 

Architect — None. 

Plastering — J.    M.    Larson.    Oakland.    .  . 

Painting — Bv   the   Owner. 

Heating — Potter  Radiator  Co.,  51st  & 
Broadway,    Oakland. 

Hardwood  Floors — Aronson  Hardwood- 
Floor  Co.,  19th  Ave.  and  E-12th  St., 
Oakland. 

Plumbing  Fixtures  —  M.  Stulsaft  Co., 
270    llth    St.,    Oakland. 

Brick — Taking   Bids. 


Plans   Being   Prepared. 
APARTMENTS  $1,000,000    or   more 

SAN  FRANCISCO.     S'W  Jones  and  Cali- 
fornia  Sts. 
Fifteen-story  Class  A  apartment   house 
Owner — Corporation  of  9.  F.  Capitalists 
Architect  —  Weeks    &    Day,    315    Mont- 
gomery   St.,    San    Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,   San  Francisco. 


Contract   .^warded. 

APARTMENTS'  Cost,    $34,486 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Lot 
3  Blk  2,  South  San  Jose  on  S-lOth 
Street. 

Two-story  frame  and  stucco  apart- 
ment   house    (12   apts.) 

Owner — Dr.  Maurice  L.  Tainter,  1925 
Pierce   St.,   San   Francisco. 

Designer  &  Contractor  —  The  Minton 
Co.,  Mt.  View,  Cal. 


E.  T.  Thurston 

Mem.   Am.  Soc.   ClvU  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 
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Sub-Contracts  Awarded 

APTS,    STOKES.  Cost,    $65,000 

OAKLAND,  Alameda  Co.,  Cal.  S  E  14th 
St.   100   W   23rd  Ave. 

Three-story  brick  apartments  and 
stores. 

Owner — Kronenberg   Bros.,    premises. 

Architect  —  L.  F.  Hyde,  372  Hanover 
Ave.,  Oakland. 

Contractor— C.  W.  Heyer,  Jr.,  372  Han- 
over Ave.,  Oakland. 

Plumbing — Geo.  A  Schuster,  916  Frank- 
lin   St.,   Oakland. 

Structural  Steel  —  S.  S.  Herrick  Iron 
Works,  18th  and  Campbell  Sts., 
Oakland. 

Roofing — Oakland  Roofing  Co.,  1737  E 
12th  St.,  Oakland. 

Steel  Sash — Detroit  Steel  Products  Co.. 
64th  and  Doyle  Sts.,  Oakland. 

Hard^vood  Floors — Aronson  Hardwood 
Floor  Co..  Inc.,  19th  Ave.  and  E 
12th   St.,   Oakland. 

Lumber — E.  K.  Lumber  Co.,  Frederick 
and  King  Sts.,  Oakland. 

Keating — By  owner. 


Contract   Awarded. 

APARTMENTS  Cost,   $40,000 

OAKLAND.   Alameda   Co.,   Cal.    SW   cor. 

Kempton   Ave.   and   Kempton   PI. 
Two-story.    37    apartments. 
Owner — Alder    &    Clark,    1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor  —  California  Builders,   1636 

Franklin    St.,    Oakland. 


SEATTLE,  Wash. — Archs.  B.  Marcus 
Pretica  and  Frederick  J.  Peters,  asso- 
ciate, Pantages  Bldg.,  commissioned  to 
prepare  plans  for  12-story  and  base- 
ment fireproof  hotel-apartments  at  n. 
e.  9th  Ave.  and  Pine  St.,  for  L.  N. 
Rosenbaum,  Railway  Exchange  Bldg , 
Seattle.      Est.   cost,   $700,000. 


Plans   Complete — Owner    To    Take    Fig- 

ure.s. 

APARTMENTS  Cost,   I 

SAN      FRANCISCO,      SW      Larkin      and 

Green    Sts. 
Five-story  and   basement   class  C   apts. 

steel  frame,  60  2-room. 
Owner — L.     B.     Ham,     105    Montgomery 

St.,    S.    F. 
Architect — A.    J.    Horstman,    110    Sutter 

St.,   S.    F. 


LOS  ANGELES.  Cal. — Arthur  Bard  & 
Co.,  Union  Oil  Bldg.,  has  commenced 
constr.  on  5-sto.  and  basement  brick 
apt.  bldg.  at  3rd  St.  and  Alexandria. 
Los  Angeles,  fur  Sam  Seelig;  S.  Harri- 
son Brown,  archt..  New  Orpheum  thea- 
tre Bldg;  75x125  ft.!,  face  brick,  art. 
stone  trim,  struc.  steel,  ornam.  Iron, 
fire  escapes,  comp.  rf.,  tiled  baths, 
steam  htg.  sys.,  hdwd.  and  tile  firs., 
hdwd.  and  pine  trim,  built-in.  refrig., 
incinerator,    elevators. 


rids     Wanted     for     Hardwood     Floors, 

Cabinet    and   Mill    Work. 
APT.   BLDGS.  Cost,   $125,000 

SAN  FRANCISCO,  Geary  and   38th  Ave. 
Three    2-     and    3-story    and     basement 

frame   and  brick   veneer  apartment 

bldgs.,    (96    rooms,    2-    and    3-room 

apts.). 
Owner — California   Realty   and   Finance 

Corp.    (O.    A.    Brown,    president,    319 

De   Young  Bldg..  S.   F.,  Tel.  Kearny 

5446). 
Architect    —    J.    C.    Hladik,    Monadnock 

Bldg.,   San  Francisco. 

Sub-Bids   Being  Taken. 

APARTMENTS  Cost,    $40,000 

SAN  FRANCISCO.  S  E  Oak  and  Laguna 
Streets. 

Three-story    and    basement    (23)    apart- 
ments. 

Owner  —   Kenneth    D.    Vose,    1239    34th 
Ave..  San  Francisco. 

Designer  &  Contractor  —  Johnson   and 
Erlendsen.  5312  ^lission  St..  S.  F. 
Sub  bids  being  taken  on  all  portions 

of   work    except   carpenter   work. 
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.■aking   Sub-Bids — Contracts  Let. 

^iPTS.  Cost,   each,   $60,000 

tjAN  FRANCISCO.  W  side  of  Taylor 
St.,  74  N  of  Jackson,   63x137-6. 

x'wo  3-story  frame  apartment  house  72 
rooms,    2-   and    3-room   apts. 

Owner — California  Realty  &  Finance 
Co.,  (O.  A.  Brown,  president,  319 
De  Young-  Bldg.,  San  Francisco. 
Tel.  Kearny  5446). 

Architect — Albert  H  Larsen,  447  Sut- 
ter  St..   S.   F. 

Electrical  Work  to  Atlas  Elec.  Co.,  343 
4th   St. 

Rough     Lumber    to    McCallum    Lumber 
Co. 
Bids    wanted    for    bath-room    tiling, 

hardwood  floors,  cabinet  and  mill  work. 


GUASTI.  San  Bernardino  Co.,  Cal.  — 
A-rchts.  Morgan,  Walls  &  Clements, 
1135  Van  Nuys  Bldg.,  are  preparing 
plans  for  four  industrial  housing  units 
at  Guasti  for  Italian  Vineyard  Co;  apts. 
of  3  rms.  ea.  for  64  families;  stone  tile 
walls,  Comp.  rfg.,  cem.  firs.  Bids  will 
be  taken. 


Plans   Being    Revised — New    Bids    to    be 

Taken  in  Two  Weeks. 
APARTMENTS  Cost,    $175,000 

SAN    FRANCISCO.      NW    Chestnut    and 

Leavenworth  Sts. 
Six-story   and   basement   concrete   Class 

C    apartments    (35    2      and      3-room 

apts.;   stucco   exterior). 
Owner — Miss  Mary  Healy. 
Architect — Edward       E.       Young,       2002 

California  St.,   San   Francisco. 


Owner   Taking   Structural   Steel  Bids. 
APARTMENTS.  Cost,    $150,000 

SAN    FRANCISCO.        N   W   VALLEJO    & 

Octavia  St. 
Six-story    steel    frame    and    brick    (35) 

apartments. 
Owner — Percy    D.    Tyler,    1438    Cabrillo 

St. 
Designer   —   Woodworth    Wethered,    16 

Turk  St. 
Segregated    bids    will     be     taken     in 
about  a  month. 


Owner   Taking  Sub-Figures. 
APARTMENTS.  Cost,   $45,000 

^AN   FRANCISCO— E    34TH   AVE.   BET. 

Clement   and   Geary   Sts. 
Three-story    and    basement    frame    and 

stucco       apartments       (21       2-room 

apartments). 
Owner — California     Realty     &     Finance 

Corp.,    O     A.    Brown.    Pres.,    319    De 

Young   Bldg.     Tel.   Kearny   5446. 
Architect — Albert    Larson,     447     Sutter 

St. 
Electrical  AV^ork  awarded  to  Aetna  Elec 

Co.,    1337    Webster   St.,    S.   F. 
Sub-Bids  wanted   on   rough  carpenter 
work,    plumbing,    steam    heating,    roof- 
ing,     tile     and     composition,     painting, 
plastering,    harwood   floors,    etc. 


LOS  ANGELES,  Cal.— Sarver  A  Zoss, 
643  N  Plymouth  Blvd.,  have  the  contr. 
to  erect  a  5-story  class  B  apt.  house 
on  Kenmore  Ave.  near  6th  St.  for  E.  W. 
Knox;  Richard  D.  King,  1124  Van  Nuys 
Bldg.,  archts.;  105  rms.,  58x140  ft.,  rein, 
cone,  walls,  press,  brick  and  cast  stone 
exter.,  comp.  rf.,  fire  escapes,  marble 
and  tile  work,  hdwd.  and  pine  trim  and 
firs.,  wall  beds,  tiled  baths,  steam  htg., 
elevator;    $125,000. 


LOS  ANGELES,  Cal.  —  Archt.  Louis 
Selden,  517  Byrne  Bldg.,  is  preparing 
plans  fcr  4-story  brick  apartments,  96 
rm.,  44-family  on  S.  Lake  St.  near  6th 
St.,  owner's  name  withheld;  50x165  ft., 
face  brick,  stone  trim,  tile  and  comp. 
rf.,  struc.  steel,  wr.  and  ornam.  iron, 
tiled  baths  and  drainbds,  storage  wa- 
ter htr.,  gas  steam  rads.,  hdwd.  and 
tile  firs.,  hdwd.  and  pine  trim,  marble 
and  tile  work,  wallbeds,  built-in  refrig, 
aul.    elevator,    incinerator;    $125,000. 


BONDS 


EUREKA,  Humboldt  Co.,  Cal.— Elec- 
tion will  be  held  June  18  in  South  Fork 
Union  High  t-'chool  District  to  vote 
bonds  of  $90,000  to  finance  erection  of 
1-story  10-room  and  auditorium  new 
school.  Trustees  of  dist.  are:  Warren  L. 
Smith,  Chas.  W.  Burris,  C.  H.  Kinsey, 
J.  F  Johnson  and  G.  H.  Perkins.  Chas. 
H  Weeks,  369  Pine  St.,  S.  F.  and  Ray 
Bldg.,  Oakland,   is  the  architect. 


MERCED,  Merced  Co.,  Cal.— Election 
will  be  held  June  21  in  Farmdale 
School  District  to  vote  bonds  of  $4000 
to  finance  school  improvements.  Trus- 
tees of  district  are:  Thos.  A.  Henry, 
L.  L.  Jones  and  Grace  E.  Latta. 


SONORA,  Tuolumne  Co.,  Cal.— Elec- 
tion will  be  held  June  4  in  Curtis 
Creek  School  District  to  vote  bonds  of 
$12,000  to  construct  additions  to  pres- 
ent school.  It  was  originally  planned  to 
bond  for  $4000,  the  election  to  be  held 
May  24,  but  this  proposal  was  aban- 
doned. 


YUBA  CITY,  Sutter  Co.,  Cal. — Win- 
ship  School  District  votes  bonds  of 
$20,000  to  finance  erection  of  nev/ 
school.  Bids  for  construction  will  be 
asked  when   bonds   have   been   sold. 


SOUTH  SANTA  ANITA,  Los  Angei-s 
Co.,  Cal. — The  Board  of  School  Trus- 
tees of  South  Santa  Anita  School  Dist. 
are  preparing  to  call  an  election  to 
vote  bond.s  in  the  sum  of  $100,000  for 
remodeling  present  building  and  erect- 
ing an  addition  of  nine  classrooms. 
Architects  Quintin  &  Kerr,  Alhambra, 
have  prepared  preliminary  plans  for 
the  ^vork. 


ALMADEN,  Santa  Clara  Co.,  Cal.— 
Election  will  be  held  June  18  in  Al- 
maden  Union  School  District  to  vote 
bonds  of  $79,000  to  finance  erection  of 
an  8-room  addition  to  the  present 
school.  Trustees  of  dist.  are:  M.  V. 
Cook,  Thos.  J.  Armstrong,  Ernest  E. 
Conant,  Frank  B.  Pfeiffer  and  W.  H. 
Mabie.  W.  H.  Weeks,  369  Pine  St.,  S.F. 
and  Ray  Bldg.,  Oakland  is  the  archi- 
tect. 


JELANO,  Kern  Co.,  Cal. — Election 
"."Ul  be  called  shortly  in  Delano  Joint 
Union  High  School  District  to  vote 
bonds  of  $150,000  to  finance  erection  of 
new  high  school.  Harry  R.  Devenney 
is  president  of  Bd.  of  Trustees  of  Dist., 
which  lies  partly  in  Tulare  and  Kern 
counties. 


SANTA  BARBARA,  Cal. — Santa  Bar- 
bara Junior  High  School  District,  by 
vote  of  10  to  1,  votes  bonds  of  $450,- 
000  to  finance  erection  of  new  junior 
high  school  at  Modoc  Rd.  and  Mission 
street. 


YUBA  CITY,  Sutter  Co.,  Cal.— Elec- 
tion will  be  held  June  21  in  Central- 
Oaither  Union  School  District  to  vote 
t)onds  of  $15,000  to  finance  additions  to 
present  school  and  purchase  of  school 
grounds.  Trustees  of  Dist.  are:  Alfred 
Nelson,  C.  E.  Schuler,  John  Seufert. 
Henry  Buckingham  and  J.  W.  Thoma. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Franklin  School  District  rejects  pro- 
posal to  issue  bonds  to  finance  erec- 
tion of  new  school;  96  in  favor  and  50 
against  issue. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Ouandt  &  Sons 

Painters  *  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angeles 


SIMI,  Ventura  Co.,  Cal. — Bonds  in  the 
sum  of  $30,000  were  voted  by  Simi 
Valley  Union  High  School  District  laat 
Saturday.  This  will  make  $83,000  avail- 
able for  the  new  school  building  to  re- 
place the  one  destroyed  by  fire  Al- 
...6  -t  C.  Martin,  Higgins  Bldg.,  Los  An- 
geles, is  the  architect  and  will  taka 
new  bids  shortly.  Bids  previously  re- 
ceived were  rejected  as  being  too  hign. 


RIPOX,  San  Joaquin  Co.,  Cal. — Elec- 
tion will  be  held  June  21  in  Ripon  Un- 
ion High  School  District  to  vote  bonds 
of  $25,000  to  finance  additional  class- 
rooms  for   present  high   school. 

FRUITRIDGE,  Sacramento  Co.,  Cal.— 
Election  will  be  held  June  22  in  Fruit- 
ridge  School  District  to  vote  direct  tax 
<-f  $6o00  to  finance  installation  of  wa- 
ter system,  additional  lavatories,  sep- 
tic tank  for  sanitary  disposal  and  1- 
cla.«sroom  addition  for  school.  W.  H. 
Sutton,    clerk    of    district. 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Bonds  of  $13,500  voted  in  Sunnyvale 
Grammar  School  District  to  finance  3- 
classroom    addition    to    present    school. 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Summerland  school  dist.  is 
considering  ways  and  means  to  raise 
funds  for  new  school  bldg. 

SAN  JACINTO,  Riverside  Co.,  Cal.  — 
San  Jacinto  high  school  dist.  has  called 
bond  election  for  June  19,  at  which 
time  it  is  proposed  to  vote  $50,000  for 
school  iniprov.  B.  F.  Himes,  John  Brit- 
tain  and  G.  W.  Green  are  trustees  of 
dist. 


CHURCHES 


Sketches    Completed. 

CHURCH,   ETC.  Cost,   $135,000 

BERKEI-EY,  Alameda  Co.,  Cal.     Clare- 

mont  Court. 
Brick  Class  C  church,  parish  house  and 

school. 
Owner — St.  Clement's  Episcopal  Church 
Architect — B.    G.    McDougall    and    Edw. 

Eames,    396    Sacramento      St.,      San 

Francisco. 


Preliminary    Plans    Being    Prepared. 
CHURCH  Cost,    $40,000 

SAN  FRANCISCO.      Seventh  Avenue. 
One    and    two-story    frame    and    stucco 

church   with   tile   roof. 
Owner — Seventh     Avenue     Presbyterian 

Church. 
-Architect — B.    C.    McDougall    and    Edw. 

Eames,   396   Sacramento   St..   S.   F. 


PASADENA,  L.  A.  Co.,  Cal.— Archts. 
H.  M.  Patterson,  Cham,  of  Comm.  Bldg. 
Los  Angeles,  and  Leon  C.  Brockway, 
Pasadena,  have  completed  preliminary 
plans  for  new  Congregational  church 
Bldg.,  at  Los  Robles  Ave.  and  Walnut 
St.,  I'asadena;  class  A  constr.,  180x199 
ft;  auditorium  with  balcony  to  seat 
1225  social  hall;  3-sto.  Sunday  school 
section;    $450,000. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Dr.  T.  F.  Thorp  of  San  Juan  announce.s 
that  Seventh  Day  Adventists  of  San 
Benito  county  district,  has  purchased 
Ja.s.  Stone  property  in  San  Benito  St. 
and  plans  early  erection  of  new  church 
and  Sunday  school  building.  Funds  to 
finance  construction  will  be  raised 
shortly. 


YOSEMITE  VALLEY,  Mariposa  Co., 
Cal. — Permission  has  been  granted  Sec- 
cretary  Hubert  Work  for  the  erection 
of  a  new  church  in  the  Yosemite  Val- 
ley, to  be  known  as  the  Yosemite  Na- 
tional Park  Church  for  all  demonina- 
tions,  costing  approximately  $20,000. 
Four  architects  are  now  preparing  the 
plans  and  work  is  expected  to  start 
this  season. 


FACTORIES  k  WAREHOUSES 


TR.4CY,  San  Joaquin  Co..  Cal. — Sam 
Eyre,  Tracy,  at  approx.  $15,000  has 
contract  to  erect  service  station,  auto 
repair  shop,  grease  racks,  etc.,  for 
Jensen  &  Jensen  Service  Station  in 
East   17th   St. 
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Plans   Hping  Pre-pared. 

BUILDING  Cost,    %— 

BEI5KKLEY,  Alameda  Co.,  Cal.  San 
Pablo  and  Ashby  Aves...  Snyder 
and   Ninth    Sts. 

One-story  frame  temporary  building, 
al)out   48x80   feet. 

Owner — Heinz  Cptn.,  217  Second  St., 
Kan  Francisco,  and  1st  National 
Hank   Bldg.,   Berkeley. 

Architect— Eng.  Dept.  of  Owner,  Pitts- 
burgh,   Pa. 


'I'aking  Figures. 

SEItVICE    STATION  Cost,    $6000 

SANTA   CLAPwV,   Santa  Clara  Co.,   Cal. 
Service    station. 
Owner — Foster   &   Stewart. 
.iichitect  —  Wolfe  &  Higgins,  Auzerais 
Uldg.,    San   Jose. 
Taking  bids   for  a  general   contract. 


Plans    Being;    Figured. 

A\  AKEHOUSE  Cost,    $12,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 

Street. 
Frame  and  brick  veneer  warehouse  and 

office  building. 
Owner — Foster  Bros. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 
Bids    are    being    taken    for    a    general 
contract. 


CULVER  CITY,  Los  Angeles  Co.,  Cal. 
— Shavo  Co.,  1157  S.  Broadway,  Los 
Angeles,  has  purchased  site  on  Wash- 
ington Blvd.,  near  Hal  Roach  studios. 
Culver  City,  for  2-story  bricli  factory, 
prob.  architect  Arthur  G.  Scholz,  Cul- 
vert  Bldg.,  Culver  City. 


1  lans   Being   Prepared. 

WAREHOUSE  Cost,     $350,000 

SAN  FRANCISCO.  Seventeenth  and 
Alabama   Sts. 

Four-story  reinforced  concrete  ware- 
house. 

Owner^Ames  Harris  Neville  Co.,  37 
Front   St.,   San   Francisco. 

Architect — Miller  &  Pflueger,  580  Mar- 
ket   St.,    San    Francisco. 


Taking   Sub-Bids — Contract  Let. 
REPAIR  SHOP  Cost,   $40,000 

SACRAMENTO,    Sacramento    Co.,    Cal. — 

1222-1238    C    St.,    near    13th. 
One-story    brick   auto   sales   and   repair 

shop   bldg. 
,  Owner — Geo.    Wagner, 

San  Francisco. 
Architect — Henry      H. 

Powell    St.,   S.   F. 
Lessee — White     Truck 

Mission   Sts.,   S.  F. 
Lumber  awarded  to  Tilden  Lumber  Co., 

2826    Q    St.,    Sacramento. 
Steel    Sash    to    Detroit      Steel    Products 

Co. 
PIiimbiiiK  bids  being  taken. 

To  take   bids  later  for  roofing,   glaz- 
ing, plastering,  etc. 


131  South  Park, 
Gutterson,  526 
11th 


Co., 


and 


Contract  Awarded. 

WAREHOUSE  <'ost,    $11,000 

BERKELEY,  Alameda  Co.,  Cal.  No.  719 
Dwight  Way. 

One-story  cannery  storage  warehouse. 

Owner  —  California  Packing  Co.,  101 
California  St.,   San   Francisco. 

Architect — P.  L.  Bush,  101  California 
St.,    San   Francisco. 

Contractor — J.  Pattinson,  925  The  Ala- 
meda,   Berkeley. 


Grading         and       Piling 


Cost,    $600,000 
NE    Fifteenth    and 


Excavating, 

awarded. 
FACTORY 
SAN    FRANCISCO. 

Folsom   Sts. 
Six-stor.v   Class    B    warehouse    and    fac- 
tory building,   256x193  feet. 
Owner — Illinois    Pacific   Glass   Co.,    ISiii 

and   Folsom  Sts.,   San   Francisco. 
Engineer — P.  D.  Burtt,  15th  and  Folsom 

Sts.,    San    Francisco. 
Contractor^Geo.   Wagner,    Inc.,    181    So. 

Park,    San    Francisco. 
E.vravatiiiK  and  Grading — H.   V.   Tucker 

1370    California   St.,    San    Francisco. 
Piling    (woiHl)   —   M.    B.    McGowan,    180 

Jessie  St.,  San  Francisco. 
Other   sub-contracts  will   be   awarded 
sluu-tlv. 


PLANADA,  Merced  Co.,  Cal. — M.  B. 
Kdlsom,  Planada,  at  $4420,  exclusive  of 
equipment,  awarded  contract  to  erect 
fig  preserving  plant  for  Beckwith  Co., 
of  Reedley;  40  xq  126  ft.  Will  be  served 
l'\    Santa  Fe  R.  R. 


BERKELEY,  Alameda  Co.,  Cal.— H. 
J.  Heinz  Corp.,  217  2nd  St.,  San  Fran- 
cisco, (main  oftices  Pittsburgh,  Pa.,) 
has  purchased  the  Snyder  Estate  site 
at  San  Pablo  and  Ashby  Aves.,  and 
will  have  plans  prepared  for  a  food 
products  packing  plant,  reported  to 
cost  in  excess  of  $750,000.  (:;onstruc- 
tion  will  not  be  started  for  about  a 
year. 


LOS  ANGELES,  Cal.— Paul  E.  Jeffers, 
810  W.  6th  St.,  has  been  commissioned 
to  prepare  engineering  plans  and 
structural  details  for  Class  A  ware- 
house to  be  erected  as  an  addition  to 
present  warehouse  buildings  at  1445 
San  Pedro  St.  for  Board  of  Education; 
architectural  plans  are  being  prepared 
by  the  architectural  department  of  the 
Board  of  Education;  building  is  to  cost 
$270,000. 


LINDSAY,  Tulare  Co.,  Cal.  —  Con- 
struction crew  of  the  Southern  Pacific 
R.  R.  Co.,  have  started  laying  spur 
tracks  and  constructing  macadam 
roads  in  11-acre  tract  at  south  city 
limits  bet.  Foster  St.  and  present  r.  r. 
Hacks.  A  number  of  packing  plants 
will  be  erected  by  private  interests 
on  the  tract,  the  total  estimated  cost 
of    the    improvements    costing    $100,000. 


FLATS 


Contract    Awarded. 

FLATS  Cost,     $15,085 

SAN  FRANCISCO.  NE  Lombard  St.  and 
Grant  Ave. 

Two-story  and  basement  frame  (4) 
flats. 

Owner — B.  Traverso,  392  Lombard  St., 
San    Francisco. 

Architect— Paul  De  Martini,  948  Broad- 
way,  San   Francisco. 

Contractor — S.  Chiappe,  2244  Leaven- 
worth  St.,    San   Francisco. 


GARAGES 


Sub-Contracts    Awarded. 

GARAGE  Cost,    $ 

SAN  FRANCISCO.  S  Clay  St.,  between 
Kearny   and    Montgomery   Sts. 

Four-story  reinforced  concrete  garage 
building. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Engineer  —  C.  H.  Snyder,  251  Kearny 
St.,   S'an   Francisco. 

I'liintinK — D.  Zelinsky  &  Sons,  165 
Grove    St.,    San    Francisco. 

Electrical  Work  —  Byington  Electric 
Co.,  1809  Fillmore  St.,  San  Fran- 
cisco. 

PluNteringr — Jas.  F.  Smith,  271  Minna 
St.,  San  Francisco. 

Elevators — Spencer  Elevator  Co.,  166 
7th    St.,    San   Francisco. 

Gln.s.«  and  Glazing:  —  Habernicht  & 
Howeilett,   529  Clay  St.,   S.   F. 

i'lumbins — A.  E.  Sommerton,  2006 
Union  St.,   San  Francisco. 

Sheet   Metal  Work — Morrison   &   Co.,   74 
Duboce   Ave.,    San    Francisco. 
As      previously      reported,       concrete 

work    awarded    Mission     Concrete    Co., 

180    Jessie    St.,    San    Francisco. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

Eqaipped   To   Handle 
Any    Size   Job. 

DIRECT   FACTORY   BUYERS 


GOVERNMENT   fVORK 
AND  SUPPLIES 


CALIFORNIA — Monies  to  be  expend- 
ed in  California  in  connection  with 
naval  affairs  during  the  fiscal  year 
ending  June  30,  1927,  as  compiled  by 
Samuel  M.  Shortridge,  California  mem- 
ber of  the  U.  S.  Senate,  follow: 

Navy  Yard,  Mare  Island,  dredging  to 
continue,  $100,000;  replace  distributing 
systems  and  paving  along  water  front 
$150,000;    in   all,    $250,000. 

Xaval  Base,  San  Diego;  construction 
ff  complete  section  of  extensible  pier 
(limit    of    cost    $250,000) — $100,000. 

In  addition  to  the  above-mentioned 
specific  appropriations,  the  following 
approximate  amounts  will  be  expended 
out  of  moneys  contained  in  the  Xaval 
Appropriation  Act  for  the  fiscal  year 
1926-1927,  judging  from  the  amounts 
expended  during  the  past  year: 
Navy  Yard,  Mare  Island,  $9,100,000. 
P.adio    Compass    Station,    North    Island, 

$2500. 
P.adio    Station,    Mare    Island,    $75,000. 
Naval    Ammunition   Depot,   Mare   Island 

$400,000. 
Naval  Hospital,  Mare  Island,   $1,000,000. 
Xaval    Operating    Base,    San    Francisco, 

12th    District),    $155,000 
Fuel    Depot,    Tiburon,    $75,000. 
Fuel  Depot,   San   Diego,   $308,000. 
Marin  Corps  Base,  San  Diego,  $500,000. 
Naval   Operating  Base  &  Supply  Depot, 

San   Diego,   $518,000. 
Destroyer  and  Repair  Base,  San  Diego, 

$300,000. 
Naval  Air  Station,  San  Diego,  $2,000,000 
.Naval    Training    Station,      San      Diego, 

$1,500,000. 
Naval  Radio  Station,  San  Diego,  $50,000 
Naval      Hospital,      Balbca      Park,      San 

Diego,    $1,000,000. 

LOS  ANGELES,  Cal.  —  President 
Coolidge  has  signed  public  buildings 
bill  providing  for  $3,500,000  to  $5,000.- 
000  for  new  federal  office  building  on 
New  High  St.,  north  of  present  post 
office  building.  It  will  probably  houso 
courtrooms  and  customs  house  depart- 
ments. The  bill  also  provides  $450,000 
for  federal  building  in  San  Pedro. 


WASHINGTON^,  D.  C— Bids  are  being 
•eceived  by  Bureau  of  Supplies  and 
"Vccounts,  Navy  Department,  to  fur- 
Tish  and  del.  materials  to  Xavy  Yards 
•\nd  Stations,  the  date  of  opening  bids 
's  noted  at  close  of  each  paragraph 
(Further  information  regarding  the 
Schedules  may  be  obtained  from  Navy 
Purchasing  Office,  310  California  St., 
S'an    Francisco): 

Sch.  5411,  all  yards,  fire  brick,  clay, 
cement,  etc.,  June  8. 

Sch.  5450,  Mare  Island,  10  ventilating 
-ets  and  10  sets  spares;  Puget  Sound, 
il  ventilating  sets  and  11  sets  spares, 
.■June  4. 

Sch.  5465,  Puget  Sound,  1  turret 
screw  machine,  June  8. 

Sch.  5467.  eastern  and  western  yards, 
steel  pipe  and  tubing,  June  8. 

Hch.  5469,  eastern  and  western  yards, 
boiler  gaskets,  June  8. 

Sch.  5470,  Mare  Island,  70,000  lbs.  zinc 
dust,  June  8. 

Sch.  5475,  Mare  Island,  600,000  lbs. 
paving  asphalt,  June  8. 

fcCh.  5483,  Mare  Island,  43  brass  pres- 
su.e  gauges;  Mare  Island,  70  male  out- 
1--  regulators  and  75  oxygen-cylinder 
discharge    valves,    June    8. 

Sch.  5485,  Mare  Island,  1000  varnish 
brushes,    June    15. 

.Sch.  5487,  eastern  and  western  yards, 
rubber   packing  and  gasket,  June    15. 

Sch.  5488,  eastern  and  western  yards, 
gages,  June   15. 

Sch.  5493,  eastern  and  western  yards, 
24,700   spark    plugs,   June    15. 

Sch.  5496,  Puget  Sound,  720  brass 
steam  and  water  valves  and  34  do,  June 
15. 

Sch.  5500,  eastern  and  western  yard<5, 
r'onduit   pipe,   June   8. 

PEARL  HARBOR, T.  H.— See  "Power 
riants,"  this  issue.  Bids  opened  for 
Ji'neraior  sets   for   I'earl   Harbor. 


YAKIMA.  Wash— Until  June  18,  bids 
will  be  received  by  Supervising  Archi- 
tiM-t,  Treasury  Dapt.,  Washington.  D.  C. 
to  remodel  and  construct  extension  to 
Postoffice  at  Yakima.  Plans  obtainable 
from   above    office. 
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S^N  FRANCISCO— See  "Wharves  and 
Oocks"  this  issue.  Bids  opened  for 
wharf  at  Torpedo  Station,  San  Fran- 
i-.i'jco   Bay. 

WASHINGTON,  D.  C— Until  June  IH. 
lOoO  A.  M.,  under  Circular  No.  l^-Jb. 
b  ds  will  be  rec.  by  Purchasing  Officer, 
Panama  Canal,  to  fur.  and  del.  Balboa, 
(Pacific  Port):  electrical  supplies,  fiber 
rail  joint  insulations,  asbestos  wood. 
Fold  chassis  dump  bodies,  silent  chain 
drives,  hav  and  feed  cutters,  friction 
plates,  nuts,  rivets,  conduit  couplings, 
strainers  for  water  lines,  cocks  build- 
ers' hardware,  cable  clips,  turn  buckles, 
anchors,  fire  extinguishers,  clocks,  life 
preservers,  screening,  netting,  tires, 
asphalt,  brushes,  mop  heads,  etc.  Fur- 
ther information  obtainable  from  As- 
.sistant  Purchasing  Agent,  Fort  Mason. 
San    Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans   Being  Prepared. 

ALTERATIONS  Cost,    ?20,000 

SAN  FRANXISCO.  No.  701  Seventh 
Ave.  ^.^. 

Construct  stalls;  rearrange  partitions; 
construct  ramps  and  reconstruct  8th 
Ave.  front. 

Owner— St.  Francis  Riding  Club,   Prem. 

Engineer — Phillip  L.  Bush,  101  Califor- 
nia St..  San  Francisco. 


C   ntractor    Taking    Sub-Figures. 

PAVILION.  Cost,  

SANTA  BARBARA,   Santa   Barbara   Co., 

Cal.   E   Cabrillo  Blvd. 
Beach    pavilion    of    reinforced    concrete 

construction. 
Owner — David   Gray. 
Architect — Santer      &      Lockard,      Santa 

Barbara,   Cal. 
Contractor — Anton  Johnson  Co.,  1007  S. 

Grand  Ave.,   Los   Angeles. 
Sub-B'ds    being    taken    on    all    work 
except  general. 

FRESNO,  Fresno  Co.,  Cal. — Frances 
Harper  Colored  Women's  Club  plans 
early  erection  of  combined  clubhouse 
and  sirls'  home  at  E  and  Amador  Sts. 
Mrs.  "^M.  Howard,  1716  F  St.,  Fresno,  is 
interested. 

FRESNO,  Fresno  Co.,  Cal. — Jas.  P. 
Ryan,  Fresno.  Cal.,  has  purchased 
property  75  by  150  ft.  at  s.e.  corner  of 
Fresno  and  D  Sts.,  and  contemplates 
erection  of  motion  picture  theatre  or 
combined  c:mmunity  hall  and  boxing 
;  rona.  Site  purchase  and  improvements 
will  represent  an  expenditure  of  ap- 
ivrox.    $60,000. 

FALLON,  Nevada — R.  L.  Douglass,  is 
president  of  the  Fallon  Fraternal  Hall 
.\ssn.,  which  proposes  to  erect  a  fire- 
proof community  hall  and  lodge  build- 
ing in  Main  street.  Stores  will  be  pro- 
vided for  on  the  ground  floor  with 
auditorium  and  lodge  rooms  on  the 
second    floor. 


HOSPITALS 

\  ISALIA,  Tuiare  Co.,  Cal.  —  Archi- 
tects Ernest  J.  Kump  Co.,  Rowell  Bldg. 
Fresno,  completing  plans  for  first 
unit  of  proposed  Tulare  County  Hos- 
pital. Details  will  be  published  when 
bids   are    requested. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  supervisors  at  next  regular 
meeting  will  consider  proposal  to  erect 
new  county  detention  home,  to  replace 
present  quarters  in  basement  of  Hall 
of  Justice,  said  to  be  "unsanitary,  in- 
adequate and  poorly-equipped",  Henry 
F.    Pfister    is   cJunty   clerk. 


OAKLAND,  Cal. — County  supervisors 
considering  proposal  to  erect  psycho- 
pathic ward  at  Highland  (county) 
Hospital.  Henry  H.  Meyers,  Kohl  Bldg., 
San  Francisco  is  architect  for  county 
hospital  project. 


SAN  FRANCISCO— W.  and  J.  Sloane 
Co.,  224  Sutter  St.,  at  $2021  awarded 
contract  by  Board  of  Public  Works  to 
fur.  and  Install  window  shades  in  Re- 
lief  Home. 

D.  N.  &  E.  Walter  Co.,  562  Mission  St., 
at  $954.50  awarded  contract  to  install 
curtain  rods  and  draperies  in  Relief 
Home.  W.  J.  Sloane  Co.  only  other  bid- 
ders at  $1509. 

EUREKA,  Humboldt  Co.,  Cal. — Hals- 
by  &  Lax,  Eureka,  at  $46,975  awarded 
contract  by  county  supervisors  to  erect 
detention  home.  Frank  T.  Georgeson, 
architect.  Eureka.  Other  bids:  Fred  J. 
Maurer  &  Son,  Inc.,  Eureka,  $47,495; 
Mercer-Fraser.  Co.,    Eureka,    $49,049. 


RIVERSIDE,  Riverside  Co.,  Cal. — Un- 
til 10  a.  m.,  July  6,  bids  will  be  rec.  by 
Riverside,  Orange  and  Imperial  coun- 
ties, at  courthouse  in  Riverside,  for 
Fan  Gorgonio  tubercular  sanitarium 
nr.  Beaumont.  Bids  will  be  taken  as 
follows:  (1)  boiler  and  laundry  bldg., 
(£;  service  bldg.,  (3)  ambulant  bldg.. 
(4)  semi-ambulant  bldg.,  (5)  adminis- 
tration bldg..  with  following  divisions: 
fa)  genl.,  (b)  plbg.  and  sheet  met.,  (c) 
htg.  Plans  and  spec,  obtainable  from 
.Archt.  G.  Sanley  Wilson,  646  W  9th 
St.,  Riverside,  or  from  Orange,  River- 
side or  Imperial  county  elk.,  upon  de- 
posit of  $25,  to  be  refunded.  Cert,  or 
cash.  chk.  10%. 


HOTELS 


Working    Drawings    Being    Prepared — 

Ready  For  Bids  in  Six  Werks. 
HOTEL  Cost,     $260,000 

ALAMEDA,    Alameda    Co.,    Cal       Broad- 
way   bet.    Central    and    Santa    Clara 
Avenues. 
Three-story    reinforced    conrrete    com- 
munity hotel  and-  apartment  build- 
ing of  Spanish-Moorish   type  of  ar- 
chitecture. 
Owner    —    Alameda    Community    Hotel 
Corp.,    Prank    W.    Ha'.ly,    president. 
Architect — F.    Harvey      .S'locombe       an<l 
Paul   V.    Tuttle,    337    17th    St.,    Oak- 
land. 
Lessee   —  Hamilton      Hotel      Operating 
Chain,    Senator    Chas.    B.    Hamilton, 
president. 
Structure  will  have  60  two  and  three 
room   apartments,    ."0   single   rooms   and 
10    shops,    ballroorrs,    dining    room    and 
lobby    lacilities       Vor      all       communit.x- 
functions.      The    lobby    walls      will      be 
rough   plastered    and   glazed,   the   beam.'? 
and  ceiling  will   be  painted  with   color- 
ed  Spanish   desi!^ns;   the    balconies   will 
follow   out    the    Spanish   tradition.      Ex- 
terior  finish   will   be   of   reinforced   con- 
crete   and    stucco.       So;Tie     tile     rooflnu- 
will    be    used. 


JOOST  BROTHERS 

Builders'  Hartiwaie 
Tools,  Etc. 

(Members   BuilderB'    Exchange) 
105S    MARKBT   ST. 

Phone  Market  891      San  Francisco 


HUNTINGTON  PARK,  Cal. — Whipple 
&  McDonald,  253  S.  Pacific  Blvd.,  Hunt- 
ington Park,  were  awarded  contr.  at 
$104,500  including  plbg.  and  elec.  wir- 
ing for  3-story  brick  store  and  hotel 
bldg.  on  S.  Pacific  Blvd.,  Huntington 
Park,  for  J.  F.  McSwain;  Farrell  and 
Miller,  archts.,  700  Western  Mutual  Life 
Bldg.,  Los  Angeles;  5  stores  and  60 
hotel  rooms,  114x140  ft  face  brick, 
tufa  stone  trim,  struc.  steel,  tile  and 
comp.  rf.,  tiled  baths  and  showers,  gas 
rads.,  hdwd.,  terrazzo  and  cem.  firs., 
pine  trim,  copper  store  fronts,  marble 
base,   plate   glass,   elevator. 


SACRAMENTO,  Cal. — Harry  and  Ida 
Goldstein,  313  K  St.,  Sacramento,  pur- 
chase two-story  structure  at  416  J 
street  and  will  expend  $26,000  in  Im- 
provements, adding  another  story  and 
making  alterations  for  three-story 
hotel   building. 


SEATTLE,  Wash. — See  "Apartments,"' 
this  issue.  Plans  being  prepared  for 
apartments-hotel.      12-story    fireproof. 


SEATTLE,  Wash.  —  Architects  B. 
Marcus  Pretica  and  Frederick  J.  Peters, 
associate,  Pantages  Bldg.,  commis- 
sioned to  prepare  plans  for  10-story 
and  basement  Class  A  reinforced  con- 
crete hotel  to  be  erected  at  9th  and 
Pike  Sts.,  for  L.  N.  Rosenbaum,  Rail- 
way Exchange  Bldg.,  Seattle.  Est.  cost 
$800,000   or  more. 


YUMA,  Ariz. — United  Bldg.  &  Finance 
Co.,  39  Congress  St.,  Paasdena,  award, 
cont.  complete  at  about  $130,000  for  3- 
story  and  part  basement  reinforced 
concrete  hotel  and  store  building  at 
Yuma,  Ariz.,  for  Southern  Pacific  Hotel 
Investment  Co.;  Edward  Cray  Taylor 
and  Ellis  Wing  Taylor,  810  W.  6th  St.. 
Los  Angeles,  architects;  5  stores, 
grille,  mezzanine  floor,  70  rooms  with 
50%  baths,  arcade  for  sleeping  porches 
over  streets;  73x160  ft.,  concrete  ex- 
terior walls,  tile  and  composition  roof- 
ing, plate  glass,  steam  heating  system, 
ventilating  system,  hardwood  and  pine 
floors,  tiled  baths,  electric  elevator,  or- 
namental iron  work,  building  designed 
to   carry   1   additional   story. 


PORTLAND,  Ore.  —  Arch.  Herman 
Brookman,  Henry  Bldg.,  preparing 
plans  for  4-story  and  basement,  125- 
room,  hotel  to  be  erected  for  Mrs. 
Fannie  Frank  at  n.  w.  16th  and  Morri- 
son Sts.;  concrete  construction,  terra 
cotta  trim.  Will  be  leased  to  A.  Burk 
and  B.  G.  G.  Shepherd,  California  hotel 
operators. 


Contract    Awarded — Revising    Plans 

HOTEL  Cost,  $105,000 

TRACY,    San    Joaquin    Co.,   Cal. 

Two-story  reinforced  concrete  hotel 
building,  strictly  Spanish  architec- 
ture  both    interior   and   exterior. 

Owner — Tracy  Community  Hotel  Co., 
Tracy,   Calif 

Architect — Paul  V.  Tuttle  and  H.  V. 
Slocomb,   337   17th   St.,   Oakland. 

Contractor — J.    F.    Shepherd,    First   Nat. 
Bank   Bldg.,   Stockton. 
Plans  are  being  slightly  revised. 


TU'SON,  Ariz.— Archt.  W.  B.  Win- 
chester, Tucson,  has  prepared  prelim. 
plans  for  7-story  200-rm.,  class  A  hotel 
bldg.  on  property  owned  by  C.  H.  Kroe- 
ger  en  Broadway,  bet.  4th  A  5th  Aves, 
A.  F.  Borrego  is  promoting  project; 
$450,000.  An  apt.  bldg.  on  5th  or  6th 
Ave.   is   proposed  by  same   interests. 


Member  S.  P.  Builders'  BzctaanK« 
Phone  Sutter  6700 

ALBERT  DEAN 

Kaiuloni  Tiirieprated  Colors  Slate 

Kooflng 

and 

KiiiMloni   Tiiricpitod  Colors  Tile 

Roofin? 

Compoaition    Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeanir    ft.,  Sao   Pranelaco 

Res.    4201    Mission    St. 

Phone    Randolph    698S 
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POWER  PLANTS 


PEAHT^  HARBOR,  T.  H.— Following 
bids  fee.  by  Bureau  of  Yards  and  Docks, 
NijivyDept,,  Washington,  D.  G.,  for 
\se)lerator  sets  for  Pearl  Harbor,  under 
Spec/ 5200: .  '■       -  , 

Item  1.  work,  complete;  2,  do,  alt.  A; 
3,  do.  alt.  B;  4,  per  day  for  erector's 
■  time.  . 

Rldgeway  Dynamo  &  Engine  Co.,  3.50 
Madison  Ave.,  New  York  (Mty,  item  1, 
$35,720;    2,    $33,720;    3,    .$32, ,519;    4,    $30. 

AlliK-<  halmers  Mfg.  Co.,  Milwaukee, 
Wis.,   item   3,   $29,860;   4,   $20. 

Westinghouse  Klectric  &  Mfg.  Co. 
Wa.shington,  item  3,  $25,200,  alt.  $24,- 
784;   4,   $-21. 

General  Electric  Co.,  Schenectady,  N. 
Y.,  item  1,  $29,916;  2,  $27,281;  3,  $25,- 
856;   4,    $22.50. 

Crocker-Wheeler  Electric  Mfg.  Co., 
Ampere,  N.  J.,  item  2,  $32,962;  3,  $32,- 
270;  4,  $20. 


MARYSVILLE,  Yuba  Co.,  Cal.— Paci- 
fic Gas  &  Electric  Co.  granted  building 
permit  by  city  to  erect  steel  frame  and 
galvanized  Iron  addition  to  power 
l)lant;  est,  cost,  $12,000.  AustinCo.,  211 
Kearny  St.,  San  Francisco,   contractor.s. 


PUBLIC  BUILDINGS 


Contrji-ctor    Taking    Sub-Figures. 
i'.UILDIXG  Cost,    $52,538 

nUOVILLE,   Butte  Co.,  Cal. 
iJrick    and    concrete    American    Legion 

building. 
Owner — Butte  County. 
Architect— Geo.     C.     Selon    &    Co.,    Cal. 

State    Life   Bldg.,    Sacramento. 
Contractor — Herndon   &   Finnigan,    18  It 

17th   St.,   Sacramento. 


Contract  Awarded. 

LIBRARY    BLDG.  Cost,    $ — 

RENO,  Nevada,  University  of     Nevada 

Grounds. 


Three'Story  and  basement  reinforced 
concrete '  "brick  and  stone  library 
50x150. 

Owner — Unive'i'sity  of  Nevada. 

Arcbiiect — ■U(!)'I)ert  D.  Farquhar,  Secur- 
ity Bldg.,   Los  Angeles. 

Ci^ntractor  —  Chas.  Stockholm  &  Son, 
Hearst  Bldg.,  San  Francisco. 


SAN  FRANCISCO.— Until  June  21,  3 
P.  M.,  bids  will  be  received  by  Leon- 
ard S.  Leavy,  city  purchasing  agent, 
270  City  Hall,  to  fur.  and  install  12 
metal  docume-nt  files  in  office  of  coun- 
ty clerk.  Specifications  obtainable 
from    above. 


VAN  NUYS,  L.  A.  Co.,  Cal.— Archts. 
Alison  &  Allison,  1405  Hibernian  Bldg., 
have  completed  preliminary  plans  for 
branch  library  bldg.  at  Van  Nuys  for  L. 
A.  board  of  library  directors;  1-story, 
!)0x90  ft.,  brick  walls,  stucco  exter., 
clay   tile   rfg;   $50,000. 


SACRAMENTO,  Cal.— City  Architect 
James  Dean,  City  Library  Bldg.,  com- 
missioned by  city  council  to  prepare 
plans  for  proposed  metal  plaque  to  be 
erected  in  foyer  of  municipal  auditor- 
ium now  under  construction  in  area 
bounded  by  15th,  16th,  I  and  J  Sts.  Pro- 
p  sed  to  have  plaque  large  enough  to 
register  names  of  all  Sacramento  hero 
dead  of  all  wars. 


LOS  ANGELES,  Cal. — Allen  Ruoff,  52S 
S.  Spring-  St.,  has  been  awarded  com- 
mission at  4%  for  architectural  ser- 
vices and  supervision  for  branch 
library  to  he  erected  at  the  corner  of 
St.  Andrews  PL  and  Council  St.,  for  L. 
A.  library  board  of  commissioners;  the 
building   will   cost   $50,000. 


RESIDENCES 


Completing    Plans. 

RESIDENCE  Cost,    $15,000 

ALAMEDA,    Alameda       Co.,       Cal.       Pal 

Mira   Court. 
Two-story  frame   and   stucco   residence 


with  shingle  roof  (7  rooms,  3  bath- 
rooms and  garage). 

Owner — Geo.   O'Connor. 

Architect — Thos.    Kent    and   Andrew    T. 

Haas,  525  Market  St.,  San  Francisco 

Bids  will   be   taken  in   2  weeks   for  a 

general    contract. 


Bids    Being    Taken. 

RESIDENCE  Cost,    $7500 

MANTECA,    San    Joaquin    Co.,   Cal. 

One    and      onc-half-story      frame      and 

stucco   residence. 
Owner — Gus    Schmidt,    Manteca. 
Architect    —    lialph    P.    Morrell,    Union 

Bldg.,   Stockton, 


Taking    Bids    For   a   General   Contract. 

RESIDENCE     •  Cost,    $9000 

OAK  GLEN  PARK,  near  Saratog.% 
Santa   Clara    Co.,    Cal. 

Frame  country  residence  with  ser- 
vants'   quarters   and    garages. 

Owner — P.   A.    Bergerot. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
.San   Francisco. 

Contract    Awarded. 

DWIOLLI.XG  Cost,    $10,000 

OAKLAND,  Alameda  Co.,  Cal.     S  Rose- 

mont  lioad  200  E  Northvale  Path. 
Two-story    7-room    dwelling. 
Owner — William   Gillies,    Oakland. 
Architect — None. 
Contractor  —  Mason-McDuftie    Co.,    2045 

Shattuck    Ave.,    Berkeley. 


Plans   Being   Prepared. 
RESIDENCE  Cost,   $16,000 

PIEDMONT,  Alameda  Co.,  Cal. 
Two-story    frame,    stucco      and       bricl: 

veneer  English   type   residence   ii'.d 

garage. 
t)wner — J.    C.    Wilde,    Syndicate    Bldir., 

Oakland. 
.Vrcliitect    —    Schirmer-Bugbee    &    Co., 

Thayer   Bldg.,   Oakland. 


MARTINEZ,  Contra  Costa  Co,,  Cal — 
Rose  Bros.,  Martinez,  have  contracts 
to  erect  ten  one-story  frame  and 
plaster  bungalows  in  various  sections 
of  the  city;  $3750  each. 


Reinhart  Lumber  and  Planing  Mill  Company 

GKXERAL,   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
GeiKTsil    Mill    and    Cabinet    Work,    Stock    Doora,    Sash 

FrHraen    nn«>    MouldincN  

JERROL.D  AVE.  &  VARNEVELD  AVK. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    9400 ^ 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exch^tnge 


Issued  "every  business  day  of  the  year.  Furnishps 
advance  information  on  work  projected  and  contract,'? 
awarded  for  all  classes  of  building,  street,  sewer  and 
hig^^hway  projects,  hridge.s.  dams  and  harbor  works. 
machinery,  etc.  Send  for  rates  in  your  territorv,  ad- 
vising class  of  work  in  which  you  are  interested, 
818"  MISSION    STREET  .,        SAN     FRANCISCO 


A  "Plttsborg^  AntomaHe 
Gas  Water  Heater  in- 
stalled  in  the  Home  indi- 
cates high  qaality 
throncrhont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hlsrh  merit 
of  the  Plttsburt  coupled 
with  "Pittsburg  Perfect 
Service," 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMSr- 
and  "LION"  TANK  W.\TER  HEATER? 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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Cost,   $20,000 
Francis    "Wood, 


Plans  Beins  Figured. 

RESIDENCE 

SAN     FRANCISCO,     St. 

Santa  Paula  Ave. 
Tw   -story   frame   and  stucco  residence. 
Owner — Mrs.   Catherine  Boyd. 
Architect    —    Henry    H.    Gutterson,    526 

Powell  St.,   San  Francisco. 
Taking  bids  for  a  general  contract. 


Taking   Bids   For   a   General   Contract. 

RESIDENCE  Cost,   $50,000 

SAN  FRANCISCO.  Pacific.  Avenue  near 
Lyon  Street. 

Three-story  and  basement  frame  and 
stucco  Italian  type  residence  with 
tile  roof  (hot  water  with  oil  burn- 
ing  system). 

Owner — Louis  Sloss  Jr.,  ^S(i8  Clay  St., 
San   Francisco. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,   San  Francisco. 


To   be)  Done   by   Day's   Work. 

RESIDENCES  Cost,  3  at  $6000  each; 
2  at  $5000  each;  14  at  $4000  each. 

SAN  FRANCISCO.  SW  Brentwood  and 
Valdex.;  N  Brentwood  248,  286,  333 
B  Yerba  Buena;  W  St.  Elmo  223  S 
El  Verano  and  278  N  Monterey;  NW 
Colon  and  Mangels;  E  Colon  78,  206 
254  and  302  S  Brentwood;  W  Hazei- 
wood  66,  102  and  302  S  Brent- 
wood; E  Yerba  Buena  80  N  Ply- 
mouth; W  Valdez  30,  70  and  110  S 
Brentwood;  E  St.  Elmo  Way  185  N 
Monterey. 

Nineteen  one-story  and  basement  frame 
residences. 

Owner — Nelson  Bros.,  950  Monterty 
Blvd.,    San    Francisco. 

Architect — None. 


Contract  Awarded 

RESIDENCES  $34,990  and  $25,285 

SAN  FRANCISCO.     E  22nd  Ave.  250,  350 
N   Lake   St. 

Two   2-story  and  basement  frame  resi- 
dences. 

Owner — Geo     H.    C.    Meyer    and    Chas. 
Graham,    2030    Lyon    St. 

Architect — Will     H.     Toepke,     72     New- 
Montgomery    St. 

Contractor — Mattock     »•&      Feasey,      210 
Sub-Bids    to    be    taken    shortly. 
Clara    St. 


Plans    Completed. 

RESIDENCE  Cost,    $40,000 

SAN   FRANCISCO.      St.   Francis   Wood. 
Two-story    frame    and   stucco    residence 

about    10    rooms. 
Owner— H.  E.  Van  Horn,  686  16th  Ave.. 

San   Francisco. 
Architect — Cooper   Colbert,    1720    Pacific 

Ave.,    San    Francisco. 


Cost,   $12,000 
Cal.     Central 


Plans   Being  Figured. 
RESIDENCE 
ALAMEDA,   Alameda  Co 

and    Grove    Sts. 
Two-story     and     basement     frame     and 

stucco    residence   with    tile    roof. 
Owner — O.    C.    Wiechann,    2448    Encinal 

Ave.,   Alameda. 
Architect  • —  Miller    &    Warnecke,    1401 

Franklin    St.,   Oakland. 
Oil     burning       furnace        (type       not 
specified). 


Bid.s   to   be   Taken   Shortly. 
RESIDENCE  Cost,    $20,000 

OAKLAND,     Alameda     Co.,     Cal.       Park 

Blvd. 
Two-story    frame    and    stucco    Spanish 

type    residence    with    tile    roof. 
Owner  —  Grant  Miller,   1815  Irving  St., 

Oakland. 
Architect — Miller    &    Warnecke,    Actico 

Bldg.,  Oakland. 


Awarded. 

RESIDENCE  Cost,    $12,306 

SAN   FRANCISCO.      Forrest   Hill. 
Two-story    frame    and    stucco    English 

type  residence  and  garage. 
Owner— Fred  L.  Berry,  Mills  Bldg.,  San 

Francisco. 
Architect— Hasten  &  Kurd,  278  Post  St., 

San   Francisco. 
Contractor  —  W.    E.    Wood,    1219    12th 

Ave.,  San   Francisco. 


Plans    Completed. 

DWELLING  Cost,    $8750 

OAKLAND,   Alameda  Co.,   Cal.      No.    942 

Sunnyhill   Road. 
Two-story   6-room  dwelling. 
Owntr — Samuel    Moe,    1550   Hampel    St 

Oakland. 
Architect  —  W.     E.     gchirmer,     Thayer 

Bldg.,  Oakland. 


Completing    Plans — Contract    Awarded. 

DWELLINGS  Cost,  $3000  each 

SAN  FRANCISCO,  Huron  Street. 

Eight   5-room   frame   and  stucco   dwell- 
ings. 

Owner — Name   withheld. 

Designer    &    Contractor — Johnson    and 
Erlendsen,    5312   Mission      St.,      San 
Francisco. 
Work  will  start  in  about  10  days. 


Contract  Awarded. 

RESIDENCE  Cost,   $11,561.50 

STOCKTON,   San   Joaquin   Co.,  Cal.,   Lot 
17  Block  1  City  Park  Terrace. 
Two-story  frame  and  brick  veneer  resi- 
dence and  garage. 

Owner — John    F.    Blinn,    Belding    Bldg., 
Stockton,  Cal. 

Contractor — C.   H.   Todd,   328   B  Lindsay 
St.,   Stockton. 


Contract    Awarded. 

RESIDENCE  Cost,   $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.,  Blk 
38  Lots  5  and  6. 

Two-story   residence  and  garage. 

Owner  —  Rudolpa  Robert  Bundschu, 
Palo  Alto,  Cal. 

Architect — Gardner   A.    Dailey. 

Architect — Gardner  A.  Dailey,  42B  Ma- 
son  St.,   San  Francisco. 

Contractor — City  Builders  Construction 
Co.,  Palo  Alto,  Cal. 


NEAR  S.\NTA  MONICA,  Los  Angeles 
Co.,  Cal. — W.  H.  Bloeser,  3461  W.  6th 
St.,  Los  Angeles,  has  contract  for  two- 
.story,  1 5-room  English  dwelling  on 
Lucca  Drive,  Riveria  Tr.,  near  Santa 
Monica,  for  A.  A.  Alton,  543  N.  Ard- 
more,  Los  Angeles;  plans  by  Architect 
H.    K.    Vaughan,    and   Anson    Boyd,   as- 


CONCRETE  r^Pf 


NOTE: — The    following    story    was   printed    in    these    columns    before,    but 
Sandy   was   afraid   some    fellow   missed   it. 


IN  THIS  age. 

*  •      • 

OF  WOMAN'S  equality. 

*  •      * 

WITH  THE  men  folks. 

«      •      * 

SANDY  PRATT,   producer. 

*  «      * 

OF  CLEAN,  sharp  sand. 

*  •      * 

HARD,   CRUSHED  rock. 

*  *      • 

AND  WASHED  gravel. 

*  •      * 

DESIRES   TO    tell    father. 

*  *      * 

••HOW   TO  care. 

*  *      • 

FOR   THE   baby." 

*  *      * 

WHILE  MOTHER  attends  clubs. 

*  •      • 

AND    EVERYTHING. 

*  •      • 

FIRST,   NEVER  feed   goat's   milk. 
^     *     * 

TO   THE   baby. 

*  *      * 

IF  YOUR  darling. 

*  *      * 

IS  A  girl. 

*  •     • 

IT    MIGHT. 

*  *      * 

WHEN  SHE  grows  up. 

*  *      * 

MAKE   HER  a   "social   climber." 

*  *      * 

IF  FATHER  baths  the  child. 

*  •      « 

AND  BABY'   turns  blue. 

*  •      * 

THEN  THE   water. 

*  •      * 

IS   TOO  cold. 

*  •      • 

ADD  STEAM,  not  ice. 

*  «      « 

IF  YOUR  offspring. 

*  «      * 

TURNS   RED    or    scarlet. 

*  •      * 

THE  WATER   is  too  hot. 

*  *      • 

ADD  COLD    water   immediately. 
IF  MOTHER  is  detained. 

AT  THE  club. 

*  *      * 

AND  IT  is  necessary. 

*  *     * 

TO    CHANGE    baby's    clothing. 

*  •      • 

THAT   IS    buttoned   on. 

*  *      • 

WITH   SAFETY    pins. 

*  •      • 

FATHER   CAN   tell. 

*  •      • 

IF   THE   safety   pins. 


ARE   FASTENED   to    the   flesh. 

•  •      ♦ 

FOR    BABY    will   immediately    cry. 

•  •     * 

NOW,   SOME   of   Sandy's   readers. 

•  •     • 

MAY  WONDER  why. 

•  •     • 

SANDY  PRINTS   this   stuff. 

•  •      • 

BUT  HOW   many   fathers. 

•  •      * 

COULD   WALK   into   a   hospital. 

•  •      • 

AND  PASS  an   examination. 

•  •     • 

FOR  A  trained  nurse. 

•  *     * 

AND  NOW  that  the  ladies. 

•  •      * 

ARE   SERVING   as  mayors. 

•  •      * 

GOVERNORS  OF   States. 

•  •      * 

IN   CONGRESS   and   elsewhere. 

•  •      • 

SOMEONE   MUST   start. 

•  •      • 

TO   TEACH  men. 

•  •     • 

TO  CARE  for  babies. 

•  •      • 

AND    SANDY   Pratt. 

•  •      • 

HAS   THE    "sand." 

•  •      * 

TO  START  the  movement. 

•  •      • 

SANDY   OFFERS  a   million    "rocks." 

•  •      • 

TO  BUILD  a  college. 

•  •      • 

TO  TEACH  father. 

•  •     • 

TO   CARE    for   the   baby. 

•  •     • 

•'I   THANK  you." 


i 


'tills  picture  explains,  in  a  way. 
Kaiidy'.s  above  story.  Mother  was  de- 
tained at  the  club,  baby  is  crying  and 
father     is       getting       nervous.  Why 

doesn't  he  give  the  baby  a  sandwich 
or  a  piece  of  rockcod  produced  by 
Sandy  Pratt  at  Marysville,  Prattrock, 
(near  Folsom),  Sacramento,  Prattco 
(Monterey  County)  and  San  Francisco'.' 
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soclate,  2515  W.  7th  St.,  Los  Angeles; 
128x25  ft.,  face  brick,  stone  trim,  slate 
roof,  4  tiled  baths  and  2  composition 
baths,  tiled  drainboarda,  storage  water 
heater,  unit  heating  system,  hardwood 
and  tile  floors,  hardwood  and  pine  trim, 
mantel,  electric  refrigerating,  land- 
scaping;  ?30,000 


SACRAMENTO,  Cal. — John  Breuner 
Co.,  Sacramento,  at  $4,931.35  awarded 
contract  by  county  to  furnish  furniture 
for  superintendent's  residence  at  county 
hospital  grounds. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Archt.  A.  L.  Aclcer,  629  Pet. 
Sec.  Bldg.,  Los  Angeles,  has  been  com- 
missioned to  prepare  plans  for  2-sto. 
frame  and  stucco  12-rm.  res.  on  Foot- 
hill Blvd.,  San  Bernardino,  owner's 
name  withheld;  tile  rfg.,  basement,  hot 
water  htg.,  hdwd.  firs.,  elec.  refrig. 
sys.,  aut.  water  htr.,  4  tiled  baths,  pine 
and  hdwd.  trim;  ?30,000. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.  —  Architect  C.  C.  Frye,  406 
Gros.se  Bldg.,  Los  Angeles,  Is  prepar- 
ing plans  for  2-story  14-rm  Spanish 
dwlg.  at  Santa  Barbara,  for  C.  Buck; 
fr.  and  stucco,  wr.  iron,  5  tiled  baths, 
tiled  drainbds.,  aut.  water  htr.,  elec. 
htg.  sys.,  hdwd.  and  tile  firs.,  hdwd. 
and  pine  trim,  tile  mantel,  elec.  refrig. 
landscaping;   $35,000. 


SCHOOLS 


Contract  Awarded. 

ALTEKATIONS  Cost,    $25,000 

SAN  FRANCISCO.  NE  Clay  and  Stock- 
ton Sts. 

Alterations  and  additions  to  Mission 
school. 

Owner — Paulist    Fathers,    Premises. 

Architect — E.  A.  Fames,  353  Sacramento 
St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,   San   Francisco. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

YoH  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 


Ea«t«m  of&coi 
63t-641  Miu.  Tnul  BU(. 


Preparing  Wcrklng   Drawings. 
SCHOOL  Cost,    $115  000 

DAVIS,    Yolo   Co.,   Cal. 
One    and    two-story    frame,    stucco   and 

brick   veneer  high   school. 
Owner — Davis  Union   High  School   Dii'.. 
Architect — Starks   &  Flanders,   Ochsner 

Bldg.,   Sacramento. 
Bids    will    be    called    for    In    about    a 
month. 


Contracts    Awarded. 

ADDITION  Cost,  $ 

OAKLAND,    Alameda    Co.,    Cal.      Forty- 
eighth   St.    E   of   Telegraph   Ave. 
One-story  .«,teel  frame  and  concrete  ad- 
dition   to    Woodrow    Wilson    School 
(35   rooms   and   shop). 
Owner — City   of  Oakland  Board   of  Ed- 
ucation. 
Architect — Washington  J.  Miller,   How- 
den   Bldg.,   Oakland. 
General     ■Contract — Lawton     &     Vezey, 
304   Hobart  St..  Oakland,  at  $212,853 
Heating,   Ventilating  and  Pinmbing; — A. 
Feldhammer,     1004     Park     St.,    Ala- 
meda,   at    $40,300. 
Klectrloal  Work — Roberts  Mfg.  Co.,  2214 

Broadway,  Oakland,  at  $17,251. 
Awnlns  Type  Wlndovr  Fixtarea  — 
Kawneer  Mfg.  Co.,  180  Jessie  St., 
San  Francisco  at  $1475. 
Slate  HlaekboardH — F.  W.  Wentworth 
&  Co.,  305  13th  St.,  Oakland,  at 
$1890.50. 


Completing   Plans 

SCHOOL  BLDGS  Cost,  $400,000 

SAN  MATEO,  San  Mateo  Co.,  Cal. 

Three   1   and   2-story   brick  high  school 
buildings. 

Owner — San    Mateo   Union   High   School 
District. 

Architect — Ernest  L.  Norberg,  593  Mar- 
ket  St.,   San   Francisco. 
Bids   will   be   called  for  in  about  two 

months.   Bonds   to  the   amount  of  $600,- 

000  w'ere  recently  sold. 


Plans  Being  Figured 

Bids   Close  June   11,   1926,   7:30  p.  m. 

GYMNASIUM  Cost,  $35,000 

CERES,   Stanislaus  Co.,   Cal. 

One-story      reinforced     concrete     gym- 
nasium and  auditorium  bldg. 

Owner — Ceres  Union   High  School. 

Architect — W.    H.     Weeks,    Ray     Bldg., 
Oakland,  and   361   Pine   St.,   S.   F. 
Taking   bids   for  general  contract. 


Plans  Being  Figured — Bids  Close  June 
14,    1926,   7:30   P.   M. 

ADDITION  Cost,    $12,000 

CAMPBELL,   Santa  Clara  Co., 

One-story  frame  and  stucco  2-room  ad- 
dition to  school. 

Owner  —  Campbell     Grammar     School 
District. 

Architect — W.    H.    Weeks,    369    Pine    St., 
San  Francisco. 
Bids   are    being   taken    for   a   general 

contract. 


To  Take  Bids  Next  Month. 
ADDITION  Cost,    $13,000 

SUNNYVALE,   Santa  Clara  Co.,  Cal. 
Add  four  classrooms  to  present  school. 
Owner — Sunnyvale    School    District. 
Architect — Wolfe    &    HIggins,    Auzerais 
Bldg.,  San  Jose. 


Completing  Plans. 

SCHOOL  Cost.  $89,000 

BERRYESSA,    Santa    Clara   Co.,    Cal. 
Reinforced     concrete     grammar    school 

building   (10   rooms  and  auditorium 
Owner    —    Berryessa    Grammar    School 

District. 
Architect — W.    H.    Weeks,    369    Pine    St., 

San    Francisco. 
Bonds  have   been   voted. 


StmJ  ell  linmirit$  f  mtartr  Offitt, 


W.4SCO,  Kern  Co..  Cal. — Until  10  a. 
m.,  June.  11.  bids  will  be  rec.  by  Wasco 
union  grammar  school  dist.  for  brick 
school  bldg.  Plans  and  spec,  on  file 
with  .\rcht.  Clarence  Cullimore,  10 
Oleander  Ave..  Bakersfield.  upon  de- 
posit of  $10,  to  be  refunded.  Cert.  chk. 
10%.  Clay  Gelbreth.  secy. 

EL  SEGUNDO,  U  A.  Co..  Cal.— Until 
7:30  p.  m.,  June  14.  bids  will  be  rec.  by 
trustees  of  El  Segundo  elementarv 
school  dist.  for  erecting  a  2-rm.  addi- 
tion to  elementary  schcol;  Alfred  W. 
Ilea  and  Chas.  E.  Garstang,  911  Pac. 
Southwest  Bldg.,  Los  Angeles,  archts. 
Addition  will  be  brick  constr.  Dep.  of 
$10    required   on   plans. 
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CHICO,  Butte  Co.,  Cal.— Chicu  S'tate 
College  will  seek  $125, UOO  from  budget 
funds  to  finance  following  improve- 
ments: 

New  and  larger  boilers,  $5000;  engine 
house  enlarged,  $1000;  repairs,  Bidwell 
hall,  $500;  new  roof,  training  school, 
$3000:  redecorating  old  building  and 
remodeling  old  gymnlasium,  $6000; 
swimming  pool  and  showers,  $2500;  im- 
provements, drives  and  walks,  $2000: 
Geo.  B.  McDougall,  Forum  Bldg.,  Sac- 
ramento,  is  state   architect. 


DAVIS,  Yolo  Co.,  Cal.— Until  June  14, 
S  p.  rri.,  bids  will  be  received  by  E.  S. 
McBride,  clerk,  Davis  Joint  Union  High 
School  District,  to  fur.  and  install:  (1) 
combination  chemistry  and  physics 
laboratory  desks  of  Lincoln  type  or 
equal,  sufficient  to  accommodate  24  pu- 
pils; (2)  science  instructor's  desk;  (3) 
50  tablet  arm  chairs;  (4)  50  steel  lock- 
ers; (5)  10  typewriters.  See  call  for 
bids  iiiiiler  offioini  iiroposnl  section  in 
this   issue. 


PASADENA,  L.  A.  Co.,  Cal.— Until  11 
a.  m.,  June  14,  bids  will  be  rec.  by 
Pasadena  bd.  of  educ.  for  erecting  3 
gymnasiums  at  Geo.  Washington  Jun- 
ior high  school.  John  Marshall  junior 
high  school  and  at  William  McKinley 
junior  high  school;  Austin  &  Ashley, 
Cham,  of  Comm.  Bldg.,  L.  A.,  archts; 
bids  will  be  taken  separately  on  genl. 
contr.,  plbg.,  wiring,  painting  and  htg. ; 
O.  W.  Ott,  Washington  Bldg.,  L.  A., 
heating  engineer.  Bldgs.  will  be  of 
frame  and  plaster  construction  and  will 
cost  about   $50,000  each. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.- — Until  5  p.  m.,  June  15,  bids 
will  be  rec.  by  San  Bernardino  bd.  ed. 
for  auditorium  addition  to  Sturges  Jr. 
high  school  at  s.w.  cor.  8th  and  E  Sts., 
San  Bernardino.  Separate  bids  will  be 
rec.  on  genl.,  painting,  elec.  wiring,  htg 
and  plbg.  Plans  and  spec,  as  prepared 
by  Archts.  Witmer  &  Watson,  obtain- 
able at  bd.  office,  213  Gentry  Bldg., 
San  Bernardino.  Cert.  chk.  or  bond  5%. 
C.  V.  Kelty,  acting  secy.;  4  classrooms, 
and  auditorium  to  seat  900;  Spanish 
type,  reinf.  cone,  walls,  stucco  exter., 
clay   tile    rf;    $90,000. 

LOS  ANGELES,  Cal.  —  Architect  T. 
Franklin  Power,  2615  7th  St.,  has  been 
commissioned  to  prepare  plans  for  2- 
story  and  basement  auditorium  and 
classroom  bldg.,  on  Venice  Blvd.,  Los 
Angeles,  Cal.,  for  Loyola  College;  rein, 
cone,  brick  exter.,  slate  rf.,  steam  htg. 
sys.,  hdwd.  firs.,  pine  trim. 


LOS  ANGELES,  Cal. — Archt.  Henry 
E.  Bean,  Central  Bldg.,  has  compl. 
l)lans  for  a  2-story  15-rm.  brick  school 
bldg.  at  Rose  Ave.  school  site;  60x209 
ft.,  brick  walls,  stucco  exter.,  clav  tile 
rfg.;  $80,000.  The  bd.  of  educ.  will  ad- 
\  ertise  for   bids  shortly. 

SAN  FRANCISCO— E.  K.  Nelson,  77 
O'Farrell  Street,  at  $S250  awarded  con- 
tract by  Board  of  Public  Wks  to  move 
and  alter  Sherman  School  Bldg. 

BURBANK,  Los  Angeles  Co.,  Cal. — 
Until  6:30  P.  M.,  June  7,  bids  will  be 
received  by  Burbanl<  grammar  school 
district  for  addition  to  echool  at  the 
Roosevelt  School  site.  Magnolia  Park, 
E'urbank;  Francis  D.  Rutherford,  ar- 
chitect, 205  Mills  Eraser  Bldg.,  Santa 
Monica;  two  side  additions  first  floor 
40x35  feet,  2nd  floor,  90x62  ft.,  com- 
position roof,  pressed  brick  with  terra 
cotta  trim,  hardwood  floors,  pine  trim, 
steam  heating,  slate  blackboards,  certi- 
fied check  or  l)ond.     Mr.  Forth,  Secy. 


SAN  FRANCISCO— Thos.  Day  Co.,  725 
Mission  St.,  at  $319  awarded  contract 
V)y  Board  of  Public  Works  to  fur.  and 
install  electric  fixtures  in  Alvarado 
school. 


SAN  FRANCISCO— W.  and  J.  Sloane 
Co.,  224  Sutter  St.,  at  $942  awarded  con- 
tract by  Board  of  Public  Works  to  fur. 
and  install  window  and  door  shades  in 
.\1  vara  do   School. 

SANGER,  Fresno  Co.,  CCal. — Until 
June  11,  8  P.  M.,  bids  will  be  received 
by  Centerville  School  District,  John 
Thompson,  clerk,  to  remodel  old  schoo'. 
Plans    obtainable    from    clerk. 


ESCONDIDO.  San  Diego  Co..  Cal.-— 
James  P.  Steele,  4714. S.  Westtirn  Ave., 
Los  Angeles,  awarded  general-  contract 
at  $92,990  for  two-story  and  ground 
floor  brick  high  school  building,  at  Es- 
condido,  for  Escondido  Union  Higli 
School  District;  T.  C.  Kistner  &  Co, 
1121  Detwiler  Bldg.,  Los  Angeles,  ar- 
chitects; other  contracts  awarded  are 
Electric  wiring,  American  Elec.  Consti-. 
Co.,  757  E.  9th  St.,  Los  Angeles,  at 
$5787.60;  plumbing  and  heating  on  com- 
bined bid  to  Diaz  &  Ewell,  San  Diego, 
at  $14,000:  auditorium,  classrooms, 
toilets,  offices,  etc.;  73x183  ft.,  bricli 
walls,  steam  heating  system,  reinforc- 
ed concrete  corridors  and  stairs,  ce- 
ment and  maple  floors,  pine  trim,  metal 
loclcers,    stucco    exterior. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
June  9,  bids  will  be  received  by  L.  A. 
Board  of  Education  for  electrical  wir- 
ing in  classroom  and  gymnasium  build- 
ings at  Belmont  high  school  site,  north- 
east corner  Second  St.  and  Loma  Dr. 
Plans  and  specifications  on  file  at  7G1 
L.  A.  Chamber  of  Commeice  Bld'4. 
Cert,  or  cash  check  or  bond,  5%.  Wm 
A.    Sheldon,    Secretary. 


LOS  ANGELES,  Cal.— Wm.  G.  Reed, 
Film  Exchange  Bldg.,  1914  S.  Vermont 
Ave.,  and  Salih  Bros.,  505  Detwilor 
Bldg.,  submitted  identical  bids  to  Tj. 
A.  Board  of  Education  at  $184,000  for 
classroom  and  gymnasium  buildings  at 
Belmont  High  School  site.  Other  lovi- 
bidders     were:  Plumbing,       W.        W. 

Brooks,  820  W.  48th  St.,  $21,000;  heat- 
ing and  ventilating,  Emerson  &  Keeler, 
1909  S.  Vermont  Ave.,  $8295;  painting, 
D.  Wein,  1649  Orchard  Ave.,  $7900. 
Plans  by  Board  of  Education  archi- 
tectural Department;  face  brick,  stone 
trim,  tile  and  composition  roof,  mar- 
ble  work. 


SAN  FRANCISCO  —  O.  Monson,  251 
Kearny  St.,  at  $72,640,  awarded  general 
contract  by  Board  of  Public  Works  to 
erect  Francis  Scott  Key  School.  E.  K. 
Nelson,  bidding  $64,276,  claiming  an 
error  was  allowed  to  withdraw  bid,  the 
award  going  to  Monson  as  next  lowest. 
Other  contracts  let  are:  Latourette- 
Fica!  Co.,  2612  Ninth  St.,  Berkeley; 
electric  work,  $4,499;  S.  W.  Band,  580 
Valencia  St.;  plumbing,  $7,618;  Latou- 
rette-Fical  Co.;  mechanical  equipment, 
$8,957. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Bids  received  as  follows.  May  27th, 
1:30  p.  m.,  by  the  Trustees  of  the  San 
Leandro  School  District,  for  the  con- 
struction of  a  two-story  6-room  rein- 
forced concrete  addition  to  the  Mc- 
Kinley School  and  a  two-story  twelve- 
room  reinf.  concrete  addition  to  the 
Washington  School.  Plans  prepared  by 
Architect  John  J.  Donovan,  Tapscott 
Bldg.,  Oakland.  It  was  recommended 
that  contract  be  awarded  to  James  L- 
McLaughlin,  omitting  propositions  No. 
1   and  No.   4. 

Preposition  alternate:  (1)  deduct  for 
rat  proofing;  (2)  deduct  for  black- 
l)oards,  (3)  deduct  for  substituting 
Keene  Cement  wainscott  for  travertine 
(4)   paint  present  school, 

James  L.  McLaughlin,  251  Kearny 
St.,  S.  P.— $135, 800,.  (1)  $1200;  (2)  $700; 
(3)    $1100;   (4)    $1505). 

S.  Rosori,  S.  F.— (1)  $134,983;  (2)  $310 
(3)    $248;    (4)    $2,500;    (5)    $1,482. 

R.  W.  Moller,  S.  F. — $139,000;  (1)  $317 
(2)    $250;    (3)    $2500;    (4)    $1482. 

J.  A.  Bryant,  S.  F.— $139,880;  (1)  $350 
(2)   $725;   (3)   $1300;   (4)   $500. 

Carl   H.   Peterson,   S.   F. — $139,900;    (1) 
$400;   (2)   $285;   (3)   $650;    (4)   $680. 
Alford    Olson — $140,498;     (1)     $100;     (2) 
$233;    (3)    $2280;    (4)    $1400. 

Sampel  &  Cody,  S.  F.— $140,500;  (1) 
$350;    (2)    $300;    (3)    $2700;    (4)    $1500. 

Miles  W.  Place— $141,722;  (1)  $286; 
(2)    $302;    (3)    $2437;    (4)    $1272. 

F.  R.  Seigrist,  S.  F.— $143,456;  (1), 
$600;    (2)    $995;    (3)    $2750;    (4)    $970. 

Schuler  &  McDonald,  Oak. — $143,500; 
(1)   $310;   (2)   $100;    (3)   $1400;   (4)   $1400. 

Herndon  &  Finnigan,  Sacramento, 
Cal.— $183,500;  (1)  $960;  (2)  $350;  (3) 
$1108;    (4)    $960. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Archt. 
T.  Franklin  Power,  2615  W  7th  St.,  has 
compl.  plans  and  ■will  take  segregated 
bids  about  June  5th  for  2-story  grade 
school,  high  school  and  auditorium 
l)ldg.  at  Long  Beach,  for  St.  Anthony's 
Parish  and  Roman  Catholic  Bishop  of 
Los  Angeles  and  San  Diego;  U-shape 
Iddg..  reinf.  cone,  constr.,  brick  exter. 
walls,  comp.  rf.,  gas  steam  rads.,  maple 
and   tile   firs.,   pine  trim,   blackbds. 


FAIRFIELD,  Solano  Coo.,  Cal.— Until 
June  19,  8  p.  m.,  bids  will  be  received 
bj'  E.  L.  Dearborn,  clerk,  Armijo  Union 
High  School  District,  to  reroof  main 
-school  building.  Plans  obtainable  from 
clerk. 
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OAKLAND,  Alameda  Co.,  Cal. — Bids 
were  opened  June  1st,  at  9:45  a.  m.,  by 
John  W.  Edgemond,  secy.  Board  of 
Education,  for  the  erection  of  the  John 
Swett  School,  a  1-story  brick  struc- 
ture, at  the  nortiieast  termination  of 
Lee  St.;  also  for  1-story  brick  annex  to 
Jefferson  School  at  40th  Ave.,  betw. 
Carrington  and  Mira  Sts.  Plans  for 
both  schools  were  prepared  in  the 
Archtl.  Dept.  of  the  Board.  Bids  taken 
under  advisement. 

Jefferson    School    Annex 
E.  T.  Leiter  &  Sons,  Le  Roy  and 

Cedar   Sts.,   Berkeley $35,767 

John   E.   Branagh    44,200 

Nlles    W.    Place    47,300 

S.    J.    Bertelsen    49,460 

Schuler    &    McDonald    49,999 

John    Swett   Hchool 
John  E.  Branagh  184  Perry, 

Oakland     $32,800 

A.  Frederick  Anderson    33,390 

Niles    W.    Place    34,600 

Schuler    &    McDonald    39,500 


BRYTE,  Yolo  Co.,  Cal.-Until  June  14, 
8  p.  m.,  bids  will  be  received  by  H.  C. 
Bell,  clerk,  Riverbank  School  District, 
to  erect  additions  to  present  school. 
Geo.  C.  Sellon  &  Co.,  architects,  Cali- 
fornia State  Life  Bldg.,  Sacramento. 
Bids  are  wanted  for  a  general  con- 
der  official  proposal  section  in  thla 
tract  with  alternate  proposition.  Plans 
obtainable  from  architects  on  deposit 
of  $25,  returnable.  See  call  for  bid:*  un- 
isHiie. 


LANKERSHIM,  Los  Angeles  Co.,  Cal. 
— Until  9  A.  M.,  June  9,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Edu- 
cation for  plumbing,  painting  and  heat- 
ing in  Lankershim  high  school  build- 
ings at  4th  St.  and  Colfax  Ave.,  Lanker- 
shim. Plans  and  spec,  on  file  at  761 
L.  A.  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond  5%.  Wm. 
A.   Sheldon,   secretary. 


SAN  MATEO,  San  Mateo  Co.,  Cal.- 
Until  June  10,  7:30  P.  M.,  bids  will  be 
received  by  J.  R.  Murphy,  clerk,  San 
Mateo  Union  High  School  District,  for 
(1)  4-classroom  and  other  additions  to 
High  School  at  Eurlingame;  (2)  plumb- 
ing and  heating  work;  (3)  electric 
work.  E.  L.  and  J.  E.  Norberg,  archi- 
tects, 407  Occidental  Ave.,  Burlingame. 
Cert,  check  10%  payable  to  district 
req.  with  bid.  Plans  obtainable  from 
architects.  See  call  for  bids  under  of- 
ficial   proposal    section    in    this    issue. 


SAN  FRANCISCO — Until  June  16,  i 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  3-classroom  ad- 
dition to  Spring  Valley  School  in  Wash- 
ington St.,  bet.  Hyde  and  Lark  in  Sts. 
Est.  cost.  $7500.  Plans  obtainable  from 
Bureau  of  Architecture,  2nd  Floor,  City 
Hall. 


SAN  FRANCISCO— Until  July  14,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Mission  Jun- 
ior High  School  in  block  bounded  by 
16th,  17th,  Dehon  and  Church  streets. 
Segregated  bids  are  wanted  for  (a) 
general  construction,  est.  cost  $835,000; 
(b)  mechanical  equipment,  $78,000;  (c) 
plumbing,  gas  fitting  and  sprinkler  sys- 
tem, $58,000  and  (d)  electric  work, 
$55,000.  Bonds  of  successful  contract- 
ors will  be  required  as  follows:  (a) 
$208,750;  (b)  $19,500;  (c)  $14,500;  (d) 
$13,750.  Deposit  required  for  plans, 
obtainable  from  Bureau  of  Architec- 
ture, 2nd  floor,  city  hall,  are  (a)  $50; 
(b)   $25;   (c)   $25;   (d)   $25. 


EL  MONTE,  Los  Angeles  Co.,  Cal.  — 
Archts.  Tliorne  &  Picker,  Western  Mu- 
tual Life  Bldg.,  are  preparing  plans 
for  a  new  bldg.  at  Columbia  school  site 
at  El  Monte;  bonds  in  the  sum  of  $75,- 
000  have  been  voted.  There  will  be  8 
elassrms.  and  domestic  science  and 
manual  training  depts;  brick  constr. 

SAUSALITO,  Marin  Co.,  Cal. — Until 
June  18,  8  P.  M.,  bids  will  be  received 
by  S.  G.  Ratto,  clerk,  Sausalito  Ele- 
mentary School  District,  to  erect  rein- 
forced concrete  grammar  scliool  with 
tile  roof.  Norman  R.  Coulter,  architect, 
46  Kearny  St.,  San  Francisco.  Will  be 
two-s!lory  containing  10  classrooms. 
See  call  for  bids  under  official  proposal 
Meetion  in  this  issue. 


TRACY,  .San  Joaquin  Co.,  Cal. — Neii 
&  Wirtner,  Turlock,  were  awarded  con- 
tract at  $9796  by  Thos.  O.  Young,  clerk, 
Tracy  .School  District,  to  remodel  and 
make  additions  to  West  Park  Grammar 
School.  Architect  W.  H.  Weeks,  19Ji4 
Broadway,  Oakland,  prepared  the 
plans. 


COLUSA,  Colusa  Co.,  Cal.-Until  June 
8,  8  p.  m.,  bids  will  be  received  by  I.  C. 
Totman,  Secretary,  Colusa  Union  High 
School  District,  to  fur.  school  supplies 
including  athletic  laboratory  appara- 
tus, chemicals,  industrial  arts  equip- 
ment, etc.  Lists  of  materials  desired 
<;btainable   from   secy,   on   request. 


SAN  FRANCISCO.— Until  June  21,  i 
P.  M.,  bids  will  be  received  by  Leon- 
ard S.  Leavy,  city  purchasing  agent, 
270  City  Hall,  to  fur.  athletic  goods 
for  school  dept.  Lists  of  materials 
desired  obtainable  from  above  offlco 
on  request. 

SAUSALITO,  Marin  Co.,  Cal. — Tamal- 
pais  Uniun  High  School  District  having 
jdans  prepared  for  10  class  room  school 
to  be  erected  at  the  rear  of  the  present 
main  Ijuilding;  concrete  construction. 
Will  be  erected  under  the  day  labor 
plan. 


BANKS,   STORES   k    OFFICES 

FRESNO,    Fresno    Co.,    Cal. — Follow- 

ing    bids    talten    under    advisement    by  Contract   Awarded. 

Board    of   Education    for    alterations    to  STORES,  ETC.                             Cost,  $35,000 

Fresno      Technical      School,      Trewhitt-  OAKLAND,   Alameda  Co.,   Cal.      W   Fal- 

Shields  Co.,   architects,   Fresno:  Ion   St.,   bet.   12th  and   liith    Sts. 

Concrete    an«l    Cement    A-2  One-story    brick    stores   and   garage. 

M.   Madsen    $4,425  Owner — E.    C.    Lyon,      3400      Broadway, 

Otto   W.   Batty    4,875  Oakland. 

Shorbs    &    Neads    5,083  Architect — None. 

W.    J.    Ochs     7,372  Contractor — F.  A.  Muller,  805  Syndicate 

Composition  Rooflngr  A-8  Bldg.,    Oakland. 

Valley    Lumber    Co $   895  

C.  E.     McMullen     929 

Fresno   Roof  &   Paint  Co 935  Completing  Plans — Figures  to  be  Taken 

Fresno    Sheet    Metal    1,030  in  40  days. 

Electric    Wiring  OFFICE  BLDG.                          Cost,   $350,000 

Fresno    Elec.    Co (F)    $1,475  SAN    JOSE,    Santa    Clara    Co.,    Cal.— 6th 

Valley   Elec.    Supply   Co (F)      1,600  and  Santa  Clara  Sts.   (corner). 

Elec.    Const.    Co (E)      1,770  Eleven-story    and    basement    class    "C" 

Brickwork  A-4  reinforced      concrete      office      bldg. 

J.    L.    Smith    $1,980  with    stucco    and    terra    cotta    ex- 

J.    M.    Brown    2,200  terior  40  x  110;  stores  on  first  floor 

D.  A.    Moore    2,325  and     an     auditorium     en     the     11th 

Paul    Kindler    2,400  ^       floor. 

Plastering — A5  Owner— San    Jose   Medico-Dental   Bldg., 

Wessel    Electric    Co      ...                        1  275  Inc. 

Robinson    Electric    Co.    ...  ..'.'.'.'.'.    l.AXO  Architect— W.     H.     Weeks,     Ray    Bldg., 

M.    E.    Summers     4,300  Oakland,  and  369  Pine  St.,  S.  F. 

N.    L.    McKenzie     4,494  

Sheet   Metal   "Work   A   9  „      .             .           ^    ^ 

Barrett   Hicks   Company    $428  ^r.V>^^%^J:  ^T'^J^^^^ 

Griffin    Sheet    Metal    Co 660  R^E.\.CR,SLDG                         Cost,   $450,000 

Various  Units  "■^^JP^^^,'.    Alameda    Co.,     Cal.     —     E 

Fresno      Sheet     Metal     Works,      A-9,  ,.,      I*  ^anklin  St.,  bet.  15th  and  17th  Sts. 

Heating-D    $1  <)40  12-story   and    basement   class    "A"   phy- 

Griffln    Sheet    Metal    Co.,    D-Heating,  ^i^}^^^    ^"**    dentists    office    bldg., 

$1  679  ■'°''   rooms. 

Barrett-Hicks,   C-Plumbing,  D-Heating,  Owner— Bacon   Land  Co     Inc.    (Mark  R. 

$5  638  Monzi,   pres.  Alameda  Co.  Title  Ins. 

E.    B.    Kuns    Co.,    steel    partitions    for  ,..„v??Jff;'    2,^'^i^"^-,     „     t,    • 

showers,   $3,124.  Architect—Frederick    H.    Reimers,    Tri- 

Kyle    &    Co.,    steel    partitions      A-13  r„„A""f„7°^.?'';    °^cV^"'^\p     a    .     , 

steel,    $27,832  Contractor— Thebo,    Starr    &    Anderton, 

B.      A.      Newman      Co.,      C-Plumbing,  hharon   Bldg.,  S.   F. 

$4,292.  

Kyle    Co.,    A-3,    reinforcing    steel    in-  pinnno<i 

stalled    $1,759;    A-10,    A-13,    $1,627.  FmEPROOF  BLDG.              Cost,  $250,000 

~~~~~  SACRAMENTO,     Sacramento     Co.,     Cal. 

N  W  11th  and  P  Sts. 
Three-story     fireproof    bldg.    for    State 
Motor  Vehicle  Dept.,  160  x  160  ft. 
Owner — Dr,    C.    H.    Strub,     Pres.     S.    F. 

Baseball    Club,    2632    Mission    St. 
Lessee — State    of    California. 

State     architect     Geo.     B.     McDougall 
will    assist    in    preparing    plans. 


SACRAMENTO,  Cal.-Until  June  21, 
5  P.  M..  bids  will  be  received  by  Chas. 
C.  Hughes,  sec.  Board  of  Education, 
to  fur.  and  del.  f.  o.  b.  Sacramento, 
physics,  zoology,  bacteriology  and 
chemistry  supplies  and  equipment  foi- 
Junior  College.  Complete  list  of  ma- 
terials desired  obtainable  from  sec.  on 
request. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


Contract  Awarded. 

.STOKE    BLDG.  Cost,    $10,500 

BERKELEY,   Alameda   Co.,     Cal..        No. 

2013    to   2021    University   Ave. 
One-story     frame     and     brick     Class     C 

store    building. 
Owner — E.   D.  Bramlage.   1018  Mariposa 

Ave.,   Berkeley. 
.\rchitect — W.    A.    Talley,    3129    College 

Ave.,   Berkeley. 
Contractor — M.   J     Ralston.   972   Ordway 

.\ve.,   Berkeley. 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


.Sub-Contracts    Awarded 

STORE,   GARAGE.  Cost,   $56,000 

K.MERYVILLE,  Alameda  Co.,  Cal. — 
Evry  Tract. 

One-story  brick  and  tile  store  and  ga- 
rage  building. 

Owner — Frances  Pusey,  formerly  Fran- 
ces Mackinnon,  Magnolia  and  Nora, 
Piedmont,    Cal. 

Architect — John  I.  Easterly,  2137  Tif- 
fin  Road,  Oakland. 

Contractor  —  Dinnie  Construction  Co., 
3757   Broadway,   Oakland. 

Klectrio  Work — V  G.  Electric  Co.,  Rich- 
mond,  Contra  Costa  Co.,   Cal. 

.structural  Steel  and  Ornamental  Iron 
Work  —  Indepent  Iron  Works, 
1820   Chase   St.,   Oakland. 

Steel    Sash— Michel    &    Pfeffer,    354    Ho- 
bari,    Oakland. 
Bids  are  being  taken  for  the  lumber, 

roofing,  painting,  plastering,  etc. 
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Completing    Plans — Plans      Ready      For 

Bids  June  2nd. 
TELEPHONE   BLDG.  Cost,    $7500 

MT.   VIEW,   Santa  Clara  Co.,  Cal. 
One-story  reinforced  concrete  telephone 

building. 
Owner — Pacific  Tel.  &  Tel.  Co. 
Architect — Wolfe    &    Hlggins,    Auzerais 

Bldg.,  San  Jose. 


Completing   Plans. 

BANK,    ETC.  Cost,    $300,000 

BERKELEY,    Alameda    Co.,     Cal.       SW 

Shattuck  Ave.  and  Center  St. 
Six-story  Class  A  bank  and  office  bldg. 
Owner — Mercantile    Trust    Co. 
Engineer — C.    H.     Snyder,     251     Kearny 
St.,    San   Francisco. 
Segregated  bids  will   be   called   by  C. 
R.  CoUupy,  %  Mercantile  Trust  Co.,  4.5  4 
California   St.,      San      Francisco,      after 
June   15th. 


Cost,   $70,000 


Plans    Being    Figured. 
BANK   BLDG. 
ELKO,    Nevada. 
Two-story  brick   and   terra   cotta   bank 
building. 

Owner — First  National  Bank  of  Elko. 
Architect — F  J  DeLongchamps,  Gazette 
Bldg.,    Reno,    Nevada. 

Bids  are  being  taken  for  a  general 
contract.  Plans  are  obtainable  at 
both  offices. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Chas.  Jurman,  1043  University  Ave., 
will  let  contr.  at  once  for  business  bldg 
80x140  ft.,  at  cor.  10th  St.  and  Univer- 
sity Ave.  to  cost  $40,000. 


Permit   Applied   For. 

BUILDING  Cost,    $14,000 

SAX  FRANCISCO.  NW  Mission  St. 
289.62    E    Valencia    St. 

One-story  concrete  commercial  build- 
ing. 

Owner — Alfred  P.  Fisher,  14  Montgom- 
ery St.,   San  Francisco. 

Engineer — Altered  P.  Filsher,  Nev»ada 
Bank    Bldg.,    San   Francisco. 


Taking   Segregated  Bids. 
ALTERATIONS  Cost,    $10,000 

SAN    FRANCISCO.      NE    Sixteenth    and 

Guerrero. 
Interior    of    store    building    for    candy 

store. 
Owner — M.    Zeiss. 
Architect — A.    J.    Horstman,    110    Sutter 

St.,   San   Francisco. 


Contract   Awarded. 

STORE  Cost,    $9750 

SAN  LEANDRO,  Alameda  Co.,  Calif.  E 
side  B-14th  St.  76  ft.  S  of  Haas 
Ave. 

One-story  brick  and  steel  store  build- 
ing. 

Owner — Roland  Esteves,  1044  E-14th 
St.,    Oakland. 

Architect — E.  W.  Cannon,  1924  Broad- 
way,   Oakland. 

Contractor  —  Ernest  Anderson,  226 
Joaquin    St.,    San    Leandro. 


Excavating    Let — Taking    Sub-Bids    on 
Other    Work. 

AUTO    SALES    BLDG.  Cost,  '  $400,000 

SAN    FRANCISCO.      SW    Ellos    St.    and 
Van   Ness   Ave. 

Four-story    steel    frame   and    reinforced 
concrete    auto    sales    building. 

Owner    — •    Earle    C.    Anthony    Co.,    1335 
Van   Ness   Ave.,   San   Francisco. 

Architect — Maybeck,  Powers   &  Ahndcn 
460   Montgomery  St.,   S.   F. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St.,    San    Francisco. 
Structure    will    be    designed    to    carry 

additional   stories   when   needed. 

Excavating   awarded   to   Sibley   Grad- 
ing   &    Teaming    Co.,    165    Landers    St., 

San   Francisco. 


Owner    Taking    Segregated    Figures. 
STORE     BLDG.  Cost,     $17,000 

OAKLAND,     Alameda    Co.,    Cal.       Park 

Blvd. 
One-story    brick    Spanish      style      store 

building,    87x80    feet    (3    stores). 
Owner — H.   P.   Fischer,   Syndicate  Bldg., 

Oakland. 
Architect — Schirmer-Bugbee  Co.,  Thay 

er  Bldg.,   Oakland. 


LOS  ANGELES,  Cal — Scotield  Engr.- 
Constr.  Co.,  Pacific  Finance  Bldg.,  wuo 
awarded  contract  to  erect  3-story  and 
basement  mercantile  building  on  VV. 
side  of  Flower  St.,  between  7th  ani 
8th  Sts.  for  Ransohoff  Bros.,  of  San 
Francisco;  Myron  Hunt,  1107  Hibernian 
Bldg.,  architect;  30x152  feet,  reinforced 
concrete  construction,  terra  cotta  ex- 
terior, plate  glass,  steel  sash,  metal 
skylights,  wrought  iron,  hardw-ood  and 
piiie    trim,    tile    work,    elevator. 


LOS  ANGELES,  Cal. — Chisholm,  For- 
tine  &  Meikle,  509  S.  Western  Ave., 
have  contract  for  8-story  steel  frame 
store  and  office  building  at  the  south- 
west corner  of  6th  St.  and  Western 
Ave.  for  the  California  Properties  Co.; 
plans  by  C.  J.  Smale,  509  S.  Western 
Ave.;  14  stores  and  200  offices,  121x150 
feet,  terra  cotta  exterior,  composition 
loof,  cement,  tile  and  wood  floors,  mar- 
ble and  tile  work,  wrought  and  orna- 
mental iron,  plate  glass,  copper  store 
fronts,    3    elevators. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Security  Trust  &  Savings  Bank  has 
purchased  a  site  at  7th  St.  and  Pacific 
Ave.  a|3  plans  the  erection  of  a  two- 
story  bank  and  office  building  for  the 
San    Pedro    branch. 

SACRAMENTO,  Cal.  —  Latourrette- 
Fical.  907  Front  St,  Sacramento,  award- 
ed contract  for  electric  work  at  $14,- 
934,  and  plumbing  at  $16,050,  by  Archi- 
tects Starks  &  Flanders,  Oschner  Bldg., 
Sacramento,  in  connection  with  the 
construction  of  a  four-story  class  "A" 
steel  and  concrete  store  and  bank  bldg. 
It  is  being  erected  on  7th  and  "J"  Sts. 
for  the  California  National  Bank. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical    Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Laat   Wurd   in   Wal'l   Board. 


CALIFORNIA   CEDAR   PRODUCTS   COMPANl 

ST(X:KT0N,    CALIFORNIA 


PASADENA,  L.  A.  Co.,  Cal.— S.  M 
Benet  &  Co.,  1801  Santa  Monica  Blvd." 
Beverly  Hills,  has  cont.  for  a  2-story 
and  full  basement  reinf.  cone,  store 
and  office  bldg.  at  the  s.e.  cor.  E  Colo- 
rado St.  and  Oakland  Ave.,  Pasadena, 
for  Singer  Sewing  Machine  Co;  Everett 
Phipps  Babcock,  archt.,  649  La  Loma 
Rd.,  Pasadena;  70x190  ft.,  6  stores  and 
12  offices;  comp.  rf.,  steel  sash,  ornam. 
iron,  stucco  exter.  with  cast  stone 
trim,  marble  and  tile  wk.,  plate  glass; 
$104,735. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Holzwasser's,  Inc.,  announces  intention 
tu  erect  14-story,  basement  and  sub- 
basement,  class  A  dept.  store  bldg 
100x100  ft.,  at  cor.  4th  and  Broadway. 
Further  details  not  available. 

LOS  ANGELES,  Cal.— W.  Asa  Hudson, 
1809  Santa  Monica  Blvd.,  Beverly  Hills, 
is  completing  working  plans  and  will 
be  ready  to  take  bids  on  general  con- 
tract May  29  for  a  one-story  and  part 
basement  film  exchange  building  at 
the  corner  of  20th  St.  and  Vermont 
Ave,.  Los  Angele.s,  for  Fox  Film  Corp.; 
52x125  ft.,  brick  and  reinforced  con- 
crete construction,  stucco  exterior  with 
cast  stone  trim,  vaults,  steel  sash,  ce- 
ment floors,  toilets,  plate  glass,  pro- 
jection room,  fire  doors,  ornamental 
iron,   hardwood   trim,   water  heater. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
Architect  Lincoln  Rogers,  533  Spreck- 
els  Bldg.,  is  preparing  plans  for  13- 
story  and  basement  Class  A  office 
building  at  the  northeast  corner  of 
Eleventh  and  C  Sts.  for  Medico-Dental 
Bldg.  Co.,  composed  of  O.  C.  Richards, 
J.  O.  Miller,  Jas.  L.  Wright,  H.  M.  Fol- 
som,  E.  B.  Gould,  Jr.,  Dr.  A.  B.  Wes- 
sels.  Dr.  G.  Calvin  Marlow,  Wm.  A. 
Walter.«;  and  G.  M.  Alexander;  $1,000,- 
000.. 


SAN  DIEGO,  Cal.  —  Archt.  F.  W. 
Stevenson,  645  Spreckels  Bldg.,  is  pre- 
paring plans  for  13-story  and  basement 
class  A  office  bldg.  at  n.e.  cor.  11th  and 
C  Sts.  for  Medico-Dental  Bldg.  Co., 
composed  of  C.  O.  Richards,  J.  O.  Mil- 
ler, Jas.  L.  Wright,  H.  M.  Folsom.  E  B. 
Gould,  Jr.,  Dr.  A.  B.  Wessels,  Dr.  G. 
Calvin  Marlow,  Wm.  A.  Walters  and  G. 
M.  Alexander;  $1,000,000.  It  was  er- 
roneously reported  in  issue  of  May  28 
that  Lincoln  Rogers  was  archt  for  this 
tldg. 


ARLINGTON,  Riverside  Co.,  Cal.  — 
Edward  O.  Hubbard,  Covina,  has  cont. 
for  bank  bldg.  at  Arlington,  for  Citz. 
Natl.  Bank,  of  Arlington;  Rudolph 
Meier,  archt.,  402  Title  Ins.  Bldg.,  Los 
Angeles;  bank  fixtures  awarded  to 
Sweetzer  &  Baldwin  Co.,  1800  S  Main 
St..  Los  Angeles;  35x65  ft.,  brick  walls, 
stucco  exter.,  cast  stone  trim,  comp.  rf., 
plnte  glass,  steel  beams,  marble  and 
tile  work,  bank  fixtures,  vaults. 

OROVILLE,  Butte  Co.,  Cal. — Archs. 
Cole  &  Brouchard,  First  National  Bank 
Bldg.,  Chico,  complete  plans  for  one- 
story  brick  and  concrete  office  and 
store  building  to  be  erected  for  Walter 
B.  Haber  in  Huntoon  St.  Will  be  oc- 
cupied by  Butte  County  Abstract  Com- 
pany. Fireproof  storage  vaults  will  be 
provided. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Archts.  Gable  &  Wyant,  634  S 
Western  Ave.,  Los  Angeles,  have  (iorapl 
prelim,  plans  for  a  4-sto.  class  C  brick 
store  and  office  bldg.,  at  the  s.e.  cor. 
5th  St.  and  Broadway,  Santa  Monico, 
for  F'rank  H.  Heep  and  assoc;  9  stores, 
60  offices  (or  20  apts.  and  30  offices); 
75x150  ft.,  tile  and  comp.  rf.,  struc. 
steel,  ornam.  iron,  fire  escapes,  cem., 
hdwd.  and  pine  firs.,  tile  and  marble 
wk.,  hdwd.  and  pine  trim,  gas  rads., 
storage  water  htr. ;  $250,000. 


THEATRES 

Sub-Contracts  Awarded. 

THEATRE  Cost,   $36,500 

VACAVILLE,    Solano    Co.,    Cal. 

Frame   and   stucco    theatre   building. 

Owner — W.    J.   Clark. 

Architect — A.    W.   Cornelius,   Merchants 

Natl.   Bank   Bldg.,  San  Francisco. 
Contractor — Dinnie     Qonstr.     Co.,     3757 

Broadway,  Oakland. 
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Mill    Work— Lock     Planing    Mill,     Ber-  SAN  FRANCISCO.  —  Renner  Founda-  FRESNO,    Fresno    Co.,    Cal.— Shorb    & 

keloy.  tion     Co.,       628     Montgomery     St.,     sub-  Neads,    lUl    F'orthcamp    St.,    Fresno,   at 

rhiNlerinK — W.   J.   Biddle,   Oakland.  mitted  low  bid  to  U.  S.  Engineer  Office,  $2681   submitted      low      bid      to      Fresno 

Sheet  itietal  Work — Edw.  W.   Anderson,  Customhouse,    to    const,    creosoted    pile  State  College   for  seats     and     steps     in 

Oakland.  wharf   at    torpedo   station.   Goat   Island,  connection    with    stadium. 

Roofini; — Robert  Kay  Roofing  Co.,  Ala-  San    Francisco    Bay,    (a)    remove    pres-  Shorb    and    Neads    at    $2418    also    low 

meda.  ent  and  const,   new   wharf  81   by   62-f't..  for   concrete    work    in    connection    with 

Electric     Work — M,atson     &     Seabrook,  $9,242;    (b)    const,    smaller    wharf    than  the  same   project. 

Oakland.  under  proposition    (a)    $8,842;    (o-)   finish  E.  W.  Redman,  Calimyrna  Ave.,  Fres- 

Structurnl    Steel    W^ork  —  Independent  2     walls,     etc.,     $145.50;     (d)     substitute  no,   at   $128',   low   for  water  supply  sys- 

Iron   Works,   Oakland.  creosoted    piles,    $26.50    ea.;    (e)    rebate  tern  in  connection  with  the  work. 

for   old    lumber    $10.      Other    bids    were:  Following  is  complete  list  of  bids  re- 
Taking   Structural   Steel   Bids.  A.  W.   Kitchen,   (a)   $9,440;   (b)   $8,879:  ceived: 

THEATRE                              Cost,    $1,600,000  (c)    $180;    (d>    $650   for  all   center   pile.«;  Seatu  and  Step* 

SAN    FRANCISCO,    Block      bounded      by  (e)    $10.                                                                            Shorb   &   Neads    $2681 

Market,    Hayes,    Larkin    and    Polk  Ben   C.   Gerwick,    (a)    $9,723;    (b)    $9-       f.   A.   C.   Williams    2890 

Streets.  194;    (c)    $165;    vd)    $29;    (e)    $15.                         <-'•    P-    Keesling 3000 

(lass    A    theatre    building    with   seating  Healy-Tibbitts     Co.,     (a)     $9,815;     (b)        •'•    '^-    fowan     3550 

capacity   of  5200.  $9,362;    (c)    $250:    (d)    $45;    (e)    $20.                   W.   E.  Guess   3862 

Owner   —   The    Capitol   Company,   A.    P.  M.     B.     McOowan,     (a)     $11,634;       (b)        W.    T.    Harris     3939 

Giannini,   president.  $10,997;    (c)    $105;    (d)    $32;    (e)    $20.              Pollard    Bros 4159 

Architect— Thos.     W.     Lamb,     8th     Ave.  Tibbitts-Pacific    Co.,    (a)    $11,661;    (b)        Harvey   E.   Miller    4734 

New    York   City,   and   H.    A.    Minton,  $11,001;    (c)     $220;     (d)     $44;     (e)     $20.  Concrete  Work 

Bank   of   Italy,   San   Francisco.  S.     F.    Bridge    Co.,     (a)     $12,050;     (b)       Shorb  &   Neads    $2418 

Lessee— Fox  Film  Corp.  of  Los  Angeles.  $11,400;    (c)     $300;     (d)     $32;    (e)     $13.           Chamberlain  &  Vincenz    2443 

Duncanson — Harrelson    Co.,    (a)    $13.-       W.  T.    Harris    2o97 

FRES.VO,  Fresno  Co.,  Cal— See  "Halls  297;    (b)    $13,297;    (c)    $140;    (d)    $28;    (e)        bollard    Bros 2829 

and  Society  Buildings,"  this  issue.  J.  P.  $30.                                                                                    Jo'ly    &^Jolly    3001 

Ryan    contemplates  erection    of   theatre  ^^  •    E.    Guess 4448 

or   combined   community   hall   and    box-  Water  Supply  SyMem 

ing   arena.  MARIN     COUNTY,     Calif.   —  Renner       ^-  "^^'-  Redman   $1284 

Foundation     Co.,     628    Montgomery    St         Pollard    Bros 1559 

San    Francisco,    at      approx.      $65,000.00       Chamberlain     &    Vincenz     1563 

I'lanned.  awarded     contract     by     Finkbine-Guild       ^^^-    K.    Guess    4915 

THEATRE                                  Cost,  $200,000  Lumber  Co.  to  const,  creosoted  pile  and        

KLAMATH      FALLS,       Ore.,      Klamath  pile   and   Douglas    fir   timber   wharf,    50  nrrr, , -.  r  r^r,o      ^  r.  r,  ^  r,  ^r  r-v  r  r-r- r  r-o 

Main    and   Eighth   Streets.  by   600   ft.,  sea   wall  and  40,000   cu.  yds  BUSINESS     OPPORTUNITIES 

Class    A   Theatre    building.  fill  and   bulkhead  at  California  City.  J. 

Owner — H.    W.    Poole,    Klamath    Palls,  J.   Walsh,  engineer,  112  Market  St.,  San 

Ore.        _    .^   „           ,„-  ,,      *  f  rancisco.  g^X    FRANCISCO— Further    informa- 

.^rchitect— Reid  Bros.,   lOo  Montgomery  ^■^,JJ^  regarding  these  opportunities  may 

St.,  San  Francisco.      ^     ^      ^  .  _,„    axt^t:^tt^c     /-   i      tt    ♦•!    n  ''e   obtained    from    the   office   of  Larsen 

Sketches  were  prepared  about  a  year  LOS    ANGELES,    Cal. — Until    9    a.    m.,  Advance      Construction      Reports       818 

ago  and   the  owners  plan   to  start  con-  Tune    16     bids    will    be    rec.    by    harbor  Mission    Street,    San    Francisco,    'either 

struction   this  Fall.  ^°J"!r-    jP^^   f    Figueroa    St^,    for   creo-  ,   ,  phone,   letter  or  personal   call.     Re- 

soted   piling   for  wharf  at  Berth   228-p  %,^       for       additional       information 

i           r.^.r,.n.r^     -x.     X.       »      V,          o  Hiid   L    as   f ollo ws J    Scc.  A,   Douglas  f ir  should  be  made  to  the  Business  Oppor- 

I            SEATTLE,    Wash. — Archs.      Rapp      •.«  creosoted  piling.   Sec.  B,   Southern   pine.  tunjfties     Depertment        Such     requests 

f        Rapp,     Chicago,     111.,     preparing     plans  Quan.  are:   Sec.   1:   4  pes.  54-ft.  lengths,  must    be    accompanied    by      the      Index 

for   Class    A    theatre    to    be    erected    for  73   pes    56-ft.    6.5   pes    58-ft.,   64   pes.   60-  x„mber  of   each   opportunity. 

Famous     Playcrs-Lasky       Co.,    -'»  to     be  ft.,    128    pes.    64-ft.,    134    pes.    66-ft.,    132 

erected    in    Ninth    Ave.,    bet.    Pike    and  pes.    68-ft.    See.    2    (for    stock):    30    pes.            10326 United    Kingdom.     A     firm    of 

Pine  Sts.;  est.  cost,  $1,250,000;  will  have  54-ft.,    30    pes.    56-ft.,    50    pes.    58-ft.,    50  British     manufacturers     is    desirous    of 

seating    capacity    of    3000.       B.  -Marcus  pes.    60-ft.,    30   pes.    66-ft.,    15    pes.    68-ft.  appointing  a  representative  in  this  dis- 

Precita    and    Frederick    J.     Peters,    as-  Spec.  724.  trict    for    the    sale    of    artistic    stained 

sociate    architects.    Railway    Exchange  filass,  suitable  for  churches,  etc. 

Bldg.,     Seattle,     will       design       detailed 

plans    and      probably      supervise      eon-  MISCELLANEOUS     BUILDING  10328 — Houston,    Texas.   A   consulting 

struction.  rTiVQTTfTTr^T^TrtM  petroleum      technologist        leaving        in 

OUiVoi  itUL'I  'Uly  about  two  months  for  a  several  months 

stay    in    Germany,      wishes      to      create 

TULARE,  Tulare  Co.,  Cal. — SaliM  business  connections  between  American 
Bros.,  Detwiler  Bldg.,  L.  A.  award,  cont  FRESNO,  Fresno  Co.,  Cal. — Follow-  and  German  exporters  and  importers 
to  erect  a  two-story  store,  office  and  ing  bids  taken  under  advisement  by  of  raw  materials  and  chemical  prod- 
theatre  building  at  Tulare  for  Tulare  Fresno  State  College  Ass'n.,  to  grading  ucts.  He  does  not  wish  to  act  as  a  di- 
Theatre  Co.;  J.  R.  Miller  and  T.  L.  stadium  grounds,  involv.  18,000  cu.  yds.  rect  salesman,  but  would  prefer  to  be 
Pfiueger.  580  Market  St.,  San  Francisco,  grading:  Ball  Bros.,  Irwin,  Merced  the  technical  representative  and  in- 
architects;  150x150  feet,  7  stores,  9  County.  $4860;  Thompson  Bros.,  $.37  cu.  vestigate  for  American  concerns  re- 
offices,  theatre  auditorium  with  mezza-  yd;  W.  A.  Falconer.  Stockton,  $.41  cu.  rjuiring  such  service, 
nine  floor  and  balcony;  reinforced  con-  yd;  Willard  and  Biasotti,  Stockton,  $.58 

Crete  walls,  stucco  exterior,  plate  glass,  cu.  yd.;   E.  H.  Lewis,   So.  San  Francisco  10329 — Vienna,     Aiistria.     Purchasers 

composition     roofing,     structural     steel,  $7020;    H.    E.    McAuley,    Modesto,    $8640;  of    household      and      kitchen      articles, 

pine  trim,  staff  work,  cast  stone,  metal  P.    F.   Thiesen,    Reedley,    $9500.  household    machines,    practical    articles 

lath,     heating    and     ventilating,     opera  for   use    in    homes,  and   novelties   of  all 

chairs;    $115,000.  kinds,  desire  to  get  in  touch  with  man- 

EUREKA,    Humboldt   Co.,    Cal. — Until  ufacturers  of   these   lines   in   San   Fran- 

""                                "-  June   15,   2   P.   M.,   bids  will   be   received  cisco   and  vicinity. 

WHARVES  &   DOCKS  ^y  ^'■•^'^  ^^    ^'^^y-  county  clerk,   to  erect 

exhibit     pavilion     at       Ferndale       Fair  10331    —    Hamburg.    Germany.    Party 

■  Grounds.     Cert,  check  5%  req.  with  bid.  wants   agency  of  San   Francisco   export 

Completing   Plans  Plans  on  file  in  office  of  clerk.  and  import  firms  for  Germany. 

PIER                                          Cost,    $1,906,000  10334— Denmark.    Large    manufactur- 

SAN   FRANCISCO.      Water   Front    (Pi*  r  -d  Arri-T^cTi'Ti^^T  t^    tt          ^       i-   i       r-»  f^      of      high      grade       internationally 

jsjo    45)  BAKERSFIELD,  Kern  Co.,  Cal. — City  known,   horseshoe   nails,  wish  to  get  in 

Concrete    p'ier,    1200    feet    long,    328    ft.  g'"^"^^    franchise    to    Southern    Pacific  touch   with    intere.ned      San      Francisco 

-        wide    providing    4    berths,    4    sheds.  ^J^' J«   ^^J   tracks   acrcss   24th      Street  importers   of      this      product.      Samples 

and  freight  slip  at  outer  end.  ^"'^•^'3    ''^'l^ '"i"""^!  i"    ^^^.^^,Sj;^„^„*'°"   °^  available   in   San  Francisco. 

Owner- State   Board   of   Harbor   Comm.  '^•«'^^  freight  depot  to  cost  $170,000.  t  nrr^h^r  nr.^ 

Eneineer Frank    White     Ferrv    Rl^e-  10346 — New  York.  N.  Y.  Lumber  com- 

San  Franci"co  BREA,  Cal.— Union  Oil  Co.,  has  start-  pany    requests    a    rate    on    rough    Cali- 

Rids   win   hp  raiipri   fnr  in    -ihrnit   fvun  ^^    w'.rk    on    rebuilding    refinery    here  fornia  white     pine     lumber     from     San 

months            De   called   tor   in   about   two  destroyed  by  fire  in  April.  4  new  80,000  Francisco   to  Cape  Town,   South   Africa. 

bbl.  steel  tanks  will  also  be  erected.  Kequests    this    information    from    some 

„„    t        f      A          ,    ,  steamship  company   or   broker  who  se- 

^°"^|il^'t  Awarded.  LqS    ANGELES,     Cal  — Mav     28th     at  cured  freight  for  the  steamers. 

Ia  XT    T^c^    T?^°  J,  ^^"^,-       *-^"®''  ^35,000  2    o'clock    P.    M.,    bids    were    opened   by  10350— Tunis,  Tunis.  Manufacturer  of 

bAi\   JObhi,   Ryland   Park.  Architect — Geo.   B.   McDougall,   Divisiou  jiotteries    and    tiles    wish    to    communi- 

concrete    swimming    pool,    bathhouses,  of    Architecture,    Forum    Bldg.,    Sacra-  cate   with  San  Francisco   firms  capable 

aressing    rooms,    etc.,    68x89.    Struc-  mento,    for    the    remodeling    of    the    in-  of   representing  them   in      the     sale      of 

ture   will   have   stucco  exterior  and  terior    of    the    Exposition    building    at  their  products  in  this  territory. 

■  r»,.,„  ^'"'"^ '^^  T         xf  ^.°       r^,    V.  ''"s  Angeles.     The  cost  is  estimated  a*.  D-2117— Detroit.  Mich.  Firm  to  secure 

Ownei— San  Jose  Rotary  Club.  $30,000.  sales    representation    in    San    Francisco 

Architect— Chas    S.    McKenzie,   Bank   of  a.   A.  Laisv  &  Co.,  Los  Angeles,  $19,-  who   would    be   in   a   position   to   handle 

ban  Jose  Bldg^  San  Jose.  o.,g.  j^q  ^avs.  some  fast  selling  small  production  tools 

concrcte^^  Work— R.    O.    Sumner,    17    N  Maurice  L.  Marvin,  Los  Angeles,  Ca!.,  which    are      produced      by      responsible 

^•.      ^^K      '   ??^J^^^-,.        c,.    -,.        r,  $24,466.64;   60  days.  manufacturers.   They  do     not     care     to 

Tii«v--ihos.    H.    Price    Co.,    SO    Vine    St.,  Houghton    &    Anderson,    Los    Angele«,  handle       ihem       through      jobbers      but 

han   .Jose.                   t-,       ^      .      ^        »-  <'a>-   $25,159;    100   days.  throush  direct  sales  representatives. 

PluiuhinK--Snyder    -    Du    Brutz    Co.,    98  Ralph    E.     Hommann,       Los    Angeles.  D-2'l20— Richmond.     Va.     Inventor    of 

L  Santa  Clara  St     San  Jose.  Cal.,    $29,307.;    100    days.  an    automatic    door    drop    for    holding 

Motors   and   Pumps— Bean   Spray    Pump  Walter  Slater  Co.,   Los   Angeles.   Cal,  garage   doors   open,    offers    for   sale   his 

Co..    Julian    and    Terraine    Sts.,    San  $37,580.:    100   days.  manufacturing    rights      on      a      royalty 

'''^^^-  Bids    taken    under    advisement.  basis.  Device  retails  for  $1.50. 
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San  Francisco  Building  Laws 

Ready  For  Distribution 
June  15,  1926 


The  1926  edition  of  the  San  Francisco  Building 
Ordinances  is  now  on  the  press  and  will  be  ready 
for  distribution  June  15. 

With  the  issuance  of  this  1926  edition,  the  Build- 
ing Ordinance  Books  heretofore  published  will 
be  obsolete,  inasmuch  as  many  sections  of  the 
law  ha\  e  been  amended  and  additional  sections 
added. 

This  1926  edition  will  contain  all  revisions  and 
additions  to  the  code  up  to  and  including  June  9, 
1926. 

In  addition  to  the  Building  Laws  of  San  Fran- 
cisco, the  1926  edition  will  contain  the  FIRE 
ORDINANCES  as  regards  the  construction  in- 
dustry, the  ELECTRICAL  ORDINANCES,  the 
SIGN  ORDINANCE,  the  BILLBOARD  ORDI- 
NANCE and  other  laws  covering  regulations 
concerning  the  construction  interests. 

Orders  for  this  edition  are  now  being  accepted. 
Price  $.75  per  cop) .  By  mail,  $.80. 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 
(Road  Work — Marin  County) 

Office  of  the  Clerk  of  the  Board  of 
Superviaors   of   Marin   County. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Marin  County  at  his  office  untH  11 
o'clock  A.  M.  of  Monday,  the  14th  day 
of  June,  l9(Ui,  and  at  that  time  pub- 
licly opened  and  read  for  the  improve- 
ment of  the  Manor  to  Point  Reyes 
Road  from  the  foot  of  White's  Hill  to 
the  Easterly  side  of  Point  Reyes  Sta- 
tion, Marin  County,  California. 

All  in  strict  accordance  with  the 
plans  and  specifications  therefor  dated 
May  24,   1926. 

Each  bid  shall  be  accompanied  by  a 
certified  check  drawn  on  any  respon- 
sible bank  or  a  contractor's  bond  for 
an  amount  net  less  than  ten  per  cent 
of  the  aggregate  of  the  proposal  anl 
made  payable  to  the  order  of  the 
chairman  of  the  Board  of  Supervisors 
of  Marin  County  as  a  guarantee  that 
the  bidder  will  enter  into  a  contract 
for  the  performance  of  said  work. 

The  successful  bidder  must  at  his 
own  cost  and  expense,  furnish  a  bond 
satisfactory  to  the  Board  of  Supervi- 
sors of  Marin  County  in  an  amount 
not  less  than  50  per  cent  of  the 
amount  of  bid,  for  the  protection  of' 
laborers  and  materialmen,  also  a  bond 
not  less  than  25  per  cent  of  the  amount 
of  his  bid  as  a  guarantee  of  faithful 
performance  of  contract  and  shall  also 
give  satisfactory  assurance  that  such 
bidder  is  fully  covered  by  Insurance 
under  the  Workman's  Compensation 
Act. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

Dated   May   25,    1926. 

ROB.    E.    GRAHAM, 
Clerk   of   the    Board    of    Supervisors    of 
Marin   County. 

♦ 

NOTICE   TO    CONTRACTORS 


(San    Mateo    Union    High    School    Dist.) 


Notice  is  hereby  given  that  the  un- 
dersigned trustees  of  the  San  Mateo 
Union  High  School  District,  San  Mateo 
County,  Calif.,  will  receive  sealed  bids 
up  to  the  hour  of  seven-thirty  (7:3U) 
o'clock  P.  M.,  on  Thursday,  the  lOtli 
day  of  June  1»2<J,  at  the  office  of  the 
San  Mateo  Union  High  School,  San 
Mateo,  at  which  time  and  place  said 
bids   will   be   publicly   opened. 

Bids  will  be  received  on  the  follow- 
ing: 

]  Additions  of  four  class  and  other 
rooms  to  the  High  School  Building  at 
Burlingame. 

2.  Plumbing  and  heating  separate 
contract. 

3.  Electric    work    separate    contract. 
A  time  limit  of  90  working  days  will 

be   allowed   for   completion    of   work. 

All  bids  will  be  addressed  to  the 
Clerk  of  the  said  Board  of  Trustees 
and  must  be  accompanied  by  a  certi- 
fied check  made  payable  to  the  order 
of  aforesaid  clerk  in  amount  equal  to 
at  least  ten  (10)  per  cent  of  the  larg- 
est bid  so  submitted,  and  no  proposal 
will  be  considered  by  said  Board  un- 
less  accompanied   by   such   check. 

The  said  check  to  be  forfeited  to 
said  School  District,  as  ascertained  and 
liquidated  damages  in  case  the  suc- 
cessful bidder  fails  or  refuses  to  enter 
into  a  contract  to  perform  the  work, 
and  give  satisfactory  bonds  required, 
within  ten  days  after  the  date  of  the 
award. 

The  plans  and  specifications  for  said 
work  may  be  obtained  from  E.  L.  and 
J.  E.  Norberg,  architects,  407  Occidental 
Avenue,     Burlingame. 

The  said  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  and  all 
bids.  A  deposit  of  $10  required  on 
plans. 


A  call  for  blda  published  In 
thlB  section  Indicates  that  bid? 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  la  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  to  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  ar«  pub- 
lished   in    this    section 


Done  by  the  order  of  the  Board  of 
Trustees  of  the  San  Mateo  Union  HIgn 
School  District,  San  Mateo  County, 
California. 

N      D.     MORRISON, 

President. 
J.   R.   MURPHY, 

Clerk. 


STATE   OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  v.  m.,  on  June  28,  1^2/0,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  sisecifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

Orange  County,  undergrade  crossing 
at  Branagan  (VII-Ora-60-A),  consisting 
of  two  concrete  abutments  w^ith  wing- 
walls  and  grading  and  paving  roadway 
and  sidewalk  with  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles,   San   Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
tlie  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the   Division   office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 


QUANTITY    SURVEYOR 

Valuation  BiigiMOcr 
ARTHUR     RRIDDLE 

aO:l    Mission    Street,    at    Third    St. 
San    Franosio«»,    Cnlll. 

Telephone    nouglas    8-4-9-3 

ACCREDITED  APPRAISER 


blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best    interests   of  the   State. 

HARVEY  M.  TOY, 

LOUIS  EVERDING, 

N    T.   EDWARDS. 

California    Highway    Commission. 

R    M.  MORTON, 

State  Highway  Engineer. 

W.   F.  MIXON,  Secretary. 
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NOTICE    TO       DEALERS     I.N 
FURNITURE 


SCHOOL 


<n<ivt-    Union    HijB:h    School    District) 


Notice  is  hereby  given  that  the  Board 
of  Trustees  of  the  Davis  Joint  Union 
High  School  District  Counties  of  Yolo 
and  Solano,  hereby  calls  of  sealed  bids 
to  be  delivered  to  the  Clerk  of  said 
Board  at  Davis,  California,  until  SrtM) 
P.  M.,  Monday,  June  14,  1020,  at  which 
time    said    bids    will    be    opened,    for 

1.  Furnish  and  install  Combination 
Chemistry  and  Physics  Laboratory 
Desks  of  the  Lincoln  type  or  equal, 
sufficient    to    accommodate    24    pupils. 

2.  Furnish  Science  Instructor's 
Desk. 

3.  Furnish  50  Tablet  Arm  Chairs, 
more   or  less. 

4.  Furnish  50  Steel  Lockers,  more 
or  less. 

5.  Furnish  10  Typewriters,  more  or 
less. 

This  furniture  and  equipment  shall 
be  in  accordance  with  specifications 
obtainable  at  the  office  of  the  Clerk. 
The  Board  reserves  the  right  to  reject 
any  and  all  such  bids,  or  an_y  or  ail 
items   of  such  bids. 

E.  S.  McBRIDC, 
Clerk,    Board    of    Trustees,    Davis    Joint 
Union    High    School    District. 


NOTICE    TO    CONTR.\CTORS 


(Sausalito   Elementary   School   District) 


NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Sausalito 
Elementary  School  District,  at  Sausa- 
lito, California,  that  bids  will  be  re- 
ceived by  said  Board  of  Trustees  for 
the  erection  and  construction  of  a  new 
Grammar  School  Building  at  Sauoalito 
in    said    District. 

Plans  and  S'pecifications  may  bi  ob- 
tained from  the  Clerk  of  the  Board  at 
Sausalito,  or  from  Norman  R.  Coulter, 
the  Architect,  at  46  Kearny  Street,  San 
Francisco,  California.  A  deposit  of  Ten 
Dollars  ($10.00)  will  be  required  tor 
each  set  of  plans.  AH  bids  will  be 
opened  by  the  said  Board  of  Trustees 
at  8  o'clock  V.  M..  on  the  18th  day  of 
June,  1»'M,  at  the  office  of  the  present 
School  Building;  and  all  bids  must  be 
delivered  to  S.  G.  Ratto,  Clerk  of  said 
Board,  before  that  hour,  enclosed  in 
sealed  envelope  and  marked  on  the 
outside,  "Bid  for  construction  of  the 
Central  School  Building  at  Sausalito." 
All  bids  must  be  accompanied  by  a 
Certified  CJieck,  Cash  or  a  Certificate 
of  Deposit  equal  to  ten  per  cent  (109c) 
of  the  amount  bid;  checks  or  certificates 
of  deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  is  accepted  upon  his  enter- 
ing into  a  contract  with  the  said 
School  District  and  giving  such  bonds 
as  may  be  required  by  law  or  said 
Board.  The  Board  of  Trustees  reserves 
the    right   to   reject   any   and   all   bids. 

S.    G.    RATTO, 
Clerk    of   the   Board   of   Trustees    of  the 
Sausalito    Elementary    School    Dis- 
trict,  Sausalito,  Marin   County,  Cal- 
ifornia. 
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Saturday,   June   5.   1926 


NOTICE    TO    CONTRACTORS 


(Riverbank    School    District) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of. the  Riverbank  School  Dis- 
trict, Bryte,  Yolo  County,  California,  at 
the  present  school  building,  Bryte, 
California,  until  eight  O'clock  P.  M., 
Monday,  June  14,  1926,  for  additions 
to  the  present  school,  according  to 
plans  and  specifications  prepared  for 
the  same  by  George  C.  Sellon  &  Com- 
pany   the    authorized    architects. 

Bids  will  be  received  for  the  work 
complete,    with    alternate    propositions. 

Plans  and  specifications  can  be  seen 
during  office  hours  at  the  Clerk  of 
said  board  at  Bryte,  California,  and 
may  be  seen  at  or  obtained  from  the 
office  of  the  Architects,  1415  California 
State   Life   Building,    Sacramento,   Calif. 

A  cash  deposit  of  |25  will  be  requir- 
ed from  all  prospective  bidders  on  all 
copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  return 
of  the  same. 

All  bids  shall  be  presented  on  blank 
forms  which  may  be  procured  from  the 
office   of   the  Architects. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  Bank  for  a  sum  not  less  than 
ten  per  centum  (10%)  of  the  amount 
of  bid,  made  payable  to  H.  C.  Bell, 
Clerk  of  the  Board  of  Trustees,  as  a 
guarantee  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
will,  within  ten  days  after  the  award 
is  made,  enter  into  the  necessary 
agreement  and  furnish  the  necessary 
bonds  for  the  faithful  performance  of 
said  work,  and  in  case  the  bidder  to 
whom  the  contract  is  awarded  fails  or 
refuses  to  enter  into  said  agreement, 
or  to  furnish  said  bonds,  said  check 
will  be  forfeited  to  the  said  School 
District,  in  the  manner  provided  by 
law.  The  Board  of  Trustees  will  not 
accept  a  Bidder's  Bond  in  lieu  of  a 
certified    check. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  V->  H. 
C.  Bell,  Clerk  of  the  Board  of  Trustees 
Riverbank  School  District,  Bryte,  Yolo 
County,  California,  and  endorsed 
"Proposal  for  additions  to  School 
Building." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  an.y  or  all 
bids  and  to  waive  any  informality  in 
any  bid  received. 

By  order  of  the  Board  of  Trustees, 
Riverbank  School  District,  Yolo  County 
H.   C.  BELL,  Clerk. 


NOTICE    TO    CONTRACTORS 
(Gridley    I^egion    Memorial    Building) 


Notice  is  hereby  given  by  the  Board 
of  Supervisors  of  Butte  County,  Cali- 
fornia, that  sealed  bids  will  be  re- 
ceived by  the  Clerk  of  the  said  Board, 
at  his  office  in  the  Butte  County  Court 
House,  in  the  City  of  Oroville,  Califor- 
nia, up  to  Friday,  June  11,  liTUG,  ut 
1:30  o'clock  P.  M.,  for  the  erection  of 
a  Memorial  Building,  to  be  built  in 
the  City  of  Gridley,  California,  accorl- 
ing  to  Plans  and  Specifications  prepar- 
ed for  the  same  by  George  C.  Sellon  & 
Company,  Architects,  Sacramento,  Cali- 
fornia. All  bidders  will  bid  on  the 
work  as  follows:  General  Construction 
as  a  whole,  and  not  segregated.  Plans 
and  Specifications  can  be  seen  during 
office  hours  at  the  office  of  aforesaid 
Clerk  of  the  Board  of  Supervisors,  and 
also  may  be  obtained  from  the  office 
of  the  Architects,  at  1415  California 
State  Life  Building,  Sacramento,  Cali- 
fornia. A  cash  deposit  of  $25  will  be 
required  from  all  prospective  bidders, 
on  all  copies  of  plans  and  specifica- 
tions loaned  out,  as  a  guarantee  of  the 
return  of  the  same.  All  bids  will  be 
presented  on  blank  forms  which  may 
be  piocured  from  the  office  of  the  Ar- 
chitects. Each  bid  must  be  accompanied 
with  a  certified  check  on  some  respon- 
sible California  Bank,  for  a  sum  not 
!ess  than  ten  per  cept  of  the  amount 
of  the  bid,  made  payable  to  the  Chair- 
man of  the  Board  of  Supervisors  of 
Butte  County,  as  a  guarantee  of  good 
faith,  that  the  party  to  whom  the 
contract  may  be  awarded  will,  within 
ten  days  after  the  award  is  made,  enter 
Into  the  necessary  agreement  and  fur- 
nish   the    necessary    Surety    Bonds,    for 


the  faithful  performance  of  the  work 
aforesaid,  and  in  case  the  bidder  to 
whom  the  contract  is  awarded,  fails 
or  refuses  to  enter  into  the  aforesaid 
agreement  or  to  furnish  said  bonds, 
said  check  will  be  forfeited  to  th'.- 
said  County  of  Butte,  in  the  manner 
provided  by  law.  The  Board  of  Su- 
pervisors will  not  accept  a  Bidder's 
Bond  in  lieu  of  a  certified  checK. 
Each  bid  must  be  enclosed  in  a  sealed 
envelope  and  addressed  to  the  Clerk 
of  the  Board  of  Supervisors  of  Butte 
County,  Californite,  and  endoreed 
"■'Proposal  for  Building  Memorial 
Building,  Gridley."  The  Board  of  Su- 
pervisors expressly  reserves  the  right 
to  reject  any  or  all  bids  and  to  waive 
any   informality   in   any    bid   received. 

By  order  of  the  Board  of  Supervisors, 
Butte  Countv,  California. 

C.   F.  BELDING,   Clerk. 
By  B.   L.   McCOY,   Deputy  Clerk. 


..jlay   21,   1926 
NOTICE    TO    CONTRACTORS 


West    Side    Vnion    High    School    Dl.strict 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  open- 
ed by  the  Board  of  Trustees  of  the 
West  Side  Union  High  School  DistriC, 
Santa  Clara  County,  State  of  Califor- 
nia, in  the  present  High  School  Build- 
ing, near  Sunnyvale,  California,  at  7:a0 
P.   M.,   the   3rd  day   of  June,  1036. 

Separate  bids  will  be  received  on 
the   following: 

One    well    and    equipment. 

Moving  the  present  High  School 
building. 

Construction    of  a   gymnasium. 

Plans  and  specifications  for  the  well 
may  be  had  from  Mr.  Henry  G.  Stell- 
ing,    Sunnyvale,    California. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
or  Ray  Bldg.,  1924  Broadway,  Oakland, 
California,  or  at  the  office  of  the  Clerk 
of   the    Board   in    Sunnyvale,    California. 

All    bids    should   be    presented   on    bid 


LOCOMOTIVES 


1  Baldwin  2-8-2,  standard'  gauge; 
21x24  cyls.;  built  1910;  weight 
of  engine  83/<  tons;  weight  of 
tender  60  tons;  oil  burning; 
32,000  lbs.  T.  F.,  HHRR  No.  3; 
minimum  bid  considered, 
$9,000.00. 

1  American  2-8-2,  standard 
gauge;  20x28  cyls.;  built  1919; 
weight  of  engine  95  tons; 
weight  of  tender  45K  tons; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  4; 
minimum  bid  considered, 
$14,000.00. 

1  Shay  80  ton  special,  101  tons; 
standard  gauge;  built  1921; 
oil  burning;  superheater;  35- 
000  lbs.  T.  F.;  HHRR  No.  6; 
minimum  bid  considered 
$14,000.00. 

For  si>ecifications  and  further 
iiifoniiation  jiiiply  to  City  En- 
S'iiieer,  ( ity  Hall,  San  Francisco. 

Public  Sale  to  be  held  by 
Board  of  Public  »orks.  City 
Hall,  San  Francisco. 

On  Friday,  July  9,  1926,  at 
11 :00  A.  M. 


forms  furnished  by  the  architect. 
E.ach  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  per  cent  (5%)  of  the  amount  bid, 
made  payable  to  President  of  the 
Board  of  Trustees  of  the  West  Side 
Union  High  School  District  for  th" 
purpose   stated   in   specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Clerk  of  tht: 
Board   cf  Trustees,   and   endorsed: 

"Proposal  for  the  New  High  School 
Building." 

The  Board  reserves  the  right  to  re- 
ject any   and  all   bids. 

(Signed)  LEO    H.    VISHOOT, 

Clerk,  West  Side  Union  High  School. 


NOTICE   TO    CONTR.4CTORS 
State    Board    of   Harbor    ConuiiissionerM 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  FeiT^'  House,  San  Francisco,  Cali- 
fornia,  May   26,   1926. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'Ho«k  P.  M.,  Thursday,  June  10,  192C, 
for  furnishing  necessary  materials, 
labor  and  equipment  for  dredging 
Islais  Creek  Channel  from  Kentucky 
Street  to  the  Pierhead  Line,  on  the 
waterfront  of  the  City  and  County  of 
San  Francisco,  in  accordance  with 
plans  and  specifications  approved  by 
the  Board  April  15,  1926,  and  on  file  in 
this  office,  to  which  special  reference 
is  hereby  made. 

The  work  to  be  done  under  these 
specifications  consist  in  furnishing  all 
necessary  materials,  labor  and  equip- 
ment for  dredging  Islais  Creek  Chan- 
nel from  Kentucky  Street  to  the  Pier- 
head Line  and  constructing  and  main- 
taining timber  bulkhead  to  retain  the 
fill. 

The  materials  to  be  used  in  the  con- 
struction of  the  timber  bulkhead  shall 
consist  of  Douglas  Fir  lumber,  bolts, 
spikes,  etc. 

The  approximate  amount  of  material 
to  be  dredged  is   642,500  cu.  yds. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  forrA  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  tne. 
Secretary  of  the  Board,  conditioned 
tl'at  if  the  proposal  is  accepted  and  the 
contract  awarded,  and  If  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary,  at 
the  office  of  the  Secretary,  Room  No. 
17,  Union  Depot  and  Ferry  House  at  or 
prior  to  2  o'clock  P.  M.,  on  Thursday, 
June  10,  1926,  at  which  time  and  place 
the   bids   will   be   publicly   opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best   interests  of  the   State. 

I'lans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposic- 
ing  $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Dredg- 
ing Islais  Creek  Channel." 

WM.    A.     SHERMAN, 
M.    F.    COCHRANE, 
JOHN    B.    SANFORD, 
Board   of  State   Harbor   Commissioners. 
FRANK    G.    WHITE, 

Chief    Engineer. 
.].    L.    PHELPS,    Secretary, 


NOTICE  TO  CONTRACTORS 
STRUCTURAl.  STEKL,  WORK 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  2 
o'elook  P.  M.,  June  Tind,  1920,  said  bids 
then  and  tliere  to  be  publicly  opened 
and  read,  for  furnishing  all  plant,  ma- 
terials, and  labor  required  for  Struct 
tural   Steel   Work,   Itepair  and  Comple- 
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Saturday,   June 


1926 
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lion  ol  state  Armory,  Bxpoaltion  Park, 
Los  Angeles,  California,  in  accordance 
with  plans  and  specifications  therefor, 
cop.es  of  which  may  be  obtained  on 
application  to  the  Division  of  Archi- 
tecture, State  Department  of  Public 
Works,  Forum  Building,  Sacramento, 
California.  Plans  and  specifications 
will  be  on  file,  open  to  inspection,  at 
the  Los  Angeles  office  of  the  Division 
of  Architecture,  1025  Sun  Finance 
Building. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied checic  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Worlis",  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,   must   be   enclosed  with  each  bid. 

A  deposit  of  twenty-five  (25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return  of 
ihe  plans  and  specifications  to  the  Di- 
vision of  Architecture  at  Sacramento, 
(  allfornia,   in  good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo.  B. 
McDougall,  State  Architect,  Chief,  Di- 
vision of  Architecture,  F'orum  Building, 
Sacramento,  California,  and  plainly 
marlied  on  the  envelope:  "Proposal  for 
Structural  Steel  Work,  State  Armory, 
Los   Angeles,   California". 

STATE    DEPARTMENT   OF   PUBLIC 
WORKS 

DIVISION    OF   ARCHITECTURE 

CEO.  B.  McDOUGALL, 
State   Architect. 

W.   F.  McCLURB, 

Director  of  Public  Works. 

May   28-June    4-11-18 


AOTICE;    TO    CONTK ACTORS 


(Uoad — Modoc     County) 


Sealed  proposals  will  be  recei .  ••. 
the  office  of  the  (  lerk  of  the  Board  ot 
Supervisors,  of  Modoc  County,  in  th? 
County  Court  House,  at  Altura.s,  Cali- 
lornia,  uiiti'l  l«  A.  M.,  on  Monday,  June 
I'lst,  J«2«,  at  which  time  they  will  be 
publicly  opened  and  read,  for  con- 
struction in  accordance  with  the 
specifications,  plans,  and  profiles 
therefor,  to  which  special  reference  in 
hereby  made,  of  a  proposed  road  in 
Modoc   County,   described   as   follows: 

Beginning  at  Surprise  Station  on  the 
N.  C.  &  O.  K.  R.  approximately  8  miles 
north  of  Alturas,  Salifornia,  at  Engi- 
neer's Station  428  plus  25  and  extend- 
ing Northerly  approximately  parallel 
to  the  N.  C.  &  O.  R.  R.  and  ending  at 
lingineer's  Station  t)24  plus  00,  a  dis- 
tance  of   3.7    miles. 

ENGINEER'S     ESTIMATE 
ITEM    1.      45,820    cu.    yds.    Excavation 
unclassified. 

ITEM  2.  415  cu.  yds.  Structure  Ex- 
cavation   without   classification. 

ITEM  S.  770  lineal  feet  12  inch  Cor- 
rugated  Metal   Pipe    in    place. 

ITEM  4.  360  lineal  feet  18  inch  Cor- 
rugated Metal   Pipe   in   place. 

ITEM  5.  258  lineal  feet  24  inch  '"Oi- 
:ugated  Metal  Pipe  in  place. 

ITEM    6.      44,050    St.     i'ds.    Overhaul. 
ITEM    7.      218    cu.    yds.    I'ortland    ue- 
rnent    Concrete.    Class    "A"    (Culverts). 

ITEM  8.  20,100  lbs.  ReinforcinL; 
Steel. 

Modoc  County  will  furnish  Corru- 
gated Metal  Pipe  for  use  under  above 
mentioned  estimate. 

"The  foregoing  quantities  are  ap- 
proximate only"  being  given  as  a  basis 
for  ,the  comparison  of  bids,  and  the 
Board  of  Supervisors  does  not  express- 
ly or  by  implication  agree  that  the 
actual  amount  of  work  will  correspona 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of  any 
class  or  portion  of  the  work  as  may  be 
deemed  necessary  or  expedient  to  said 
Lioard. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Engineer's  estimate  of  th3 
quantities   of  work  to   be   done. 

Specifications,  profiles,  and  plans 
may  be  seen  at  the  office  of  the  Clerk 
of  the  Board  of  Supervisors  or  at  the 
County  Surveyor's  office  in  the  Cou;t 
House,  at  Alturas,  California,  the  of- 
Hce  ol  the  California  Highway  Com- 
mission. B'orum  Building,  Sacramento, 
California,  and  the  Division  Ortlce  of 
the  State  Highway  Commission  at 
Redding,   California. 


.  No  bid  will  be  received  unless  it  i3 
made  on  a  blank  form  furnished  by 
the  Board  of  Supervisors.  Such  blank 
lorm.s  may  be  obtained  at  any  of  thij 
above  mentioned  places.  No  bid  will 
be  considered  unless  made  on  all  items 
1    to  8   inclusive. 

If  necessary,  a  representative  of 
Modoc  County  will  be  available  to  ac- 
company prospective  bidders  for  an  in- 
spection of  the  work  herein  contem- 
plated. 

Each  bid  is  to  be  presented  under 
sealed  cover,  and  shall  be  accompanied 
by  cash  or  certified  check  made  pav  - 
able  to  "Chairman  Board  of  Super- 
visors '  for  an  amount  equal  to  at  least 
ten  per  cent  of  the  amount  of  said  bid, 
and  no  bid  shall  be  considered  unless 
sucn   cash   or    clieck   is    enclosed    ttiere- 

Wllll. 

If  bid  be  mailed  or  otherwise  pre- 
sented before  time  set  for  opening 
bids,  it  shall  be  enclosed  in  a  separat'. 
sealed  envelope  endorsed  "Proposal  for 
constructing  Portion  oi'  County  ito  '.d 
between  Auuias  and  iNew  Pine  creeiv, 
m  Modoc  County" 

The  contract  shall  be  awarded,  ii 
awarded  at  all,  at  the  Chambers  of 
tne  iioard  of  Supervisors,  in  the  County 
Court  House  at  Alturas,  Calii.,at  lO  A. 
-n.,  on  Monday,  June  Zist,  iy;ib,  to  the 
lowest  respontibie  bidder;  provided,  the 
r.ght  IS  reserved  to  tne  Board  of  Su- 
pervisors to  reject  any  and  all  bids,  if 
in  tiieir  judgmeni.  sucn  action  is  war- 
ranted tor  the  best  interests  of  Modoc 
County. 

The  successful  bidder  to  whom  the 
contract  is  awarded  must  execute  the 
contract  and  furnisii  necessary  bonus 
as  nereinafter  required  within  10  days 
iroin  the  dale  oi  mailing  notification 
to  tne  Bidder  tliat  lie  has  been  award- 
ed the  contract  and  contract  is  ready 
lor  execution,  and  upon  his  failure  to 
'lo  so  his  rights  in  tne  matter  sliali 
terminate,  and  tlie  cash  or  ciieck  ac- 
companying ins  bid  shall  be  forfeited, 
oaid  notice  sliall  be  mailed  to  liim  by 
tne  Cierk  or  the  Board  oi  Supervisoi.^ 
by  registered  mail,  addressed  to  him  at 
liis  address  uesigiiated  in   lus  proposal. 

Alter  satisiaciory  bonds  liave  Oeen 
fuinisiied,  as  nereinaf ter  required  an  i 
iii/e  contract  has  been  executed  and 
approved,  the  successful  bidder's  pro- 
poaea  guaranty  or  deposit  will  be  re- 
turned. 

AS  soon  as  bids  have  been  compared 
tile  Boaio  oi  Supervisors  shall  re- 
turn tile  proposal  guaranties  or  de- 
posits accompanying  such  of  the  bids 
as  in  iLS  judgment  are  not  to  be  con- 
sidered in  awarding  the  contract.  Ail 
other  proposal  guaranties  or  deposits 
will  be  lieid  until  the  contract  has 
been  awarded,  alter  which  they  will  be 
. returned  to  tiie  respective  bidde.s 
whose  oids  or  proposals  they  accom- 
pany, wiih  the  exception  ol  tne  bidder 
LO   vvjioiii  contract  lias   been  awarded. 

buecessiui  biuder  will  be  required 
lo  lurnisn  a  common  law  bond  for  tlie 
taitiuul  periorniance  oi  the  contract 
in  tne  sum  or  one-hall'  of  tne  estimat- 
ed amount  of  tne  contract;  and  a  fuT- 
iner  b„nd  in  tne  sum  of  one-half  of 
the  estimated  amount  ol  tlie  contract 
to  secure  tne  payment  of  material  and 
labor  as  required  by  an  Act  of  tiie 
i-,egislaiuro  oi  tlie  State  of  California, 
approved  iviay  zznd,  iy25.  Contract 
and  bonds  to  be  approved  by  the  Board 
of     Supervisors. 

L.   S.   SMITH, 
Clerk  of  the  Board. 


AOTICE    TO    CO.NTHACTORS 


CiGXEIRAL.    WORK 


fcealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
l>ivision  ot  Architecture,  l<'orum  Build- 
ing, Sacramento.  California,  up  to  2 
o'clock  I>.  M.,  June  :::^nd,  li>:M(,  said  bids 
then  and  there  to  be  publicly  opened 
and  read,  lor  furnisliing  all  plant,  ma- 
terials, and  labor  required  for  General 
Work,  Kepair  and  completion  cf  State 
Armory.  Exposition  Park,  Los  Angeles, 
California,  in  accordance  with  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  upon  applica- 
tion to  the  Division  of  Architecture, 
Slate  Department  of  Public  Works, 
Forum  Building,  Sacramento,  Califor- 
nia. Plans  and  specifications  will  be 
on  file,  open  to  inspection,  at  the  Los 
Angeles    office    of   the   Division    of   Ar- 


chitecture,   1025   Sun   Finance   Building. 

General  Work  includes  all  manner  of 
work  except  the  Structural  Steel  Work. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works",  In  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid. 

A  deposit  of  twenty-five  (25.00)  dol- 
lars will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  upon  the  return  of 
the  plans  and  specifications  to  the  Di- 
vision of  Architecture  at  Sacramento, 
Callf(jrnia,   in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

All  bids  must  be  addressed  to  Geo.  B 
McDougall,  State  Architect,  Chief,  Di- 
vis.on  of  Architecture,  Forum  Building 
Sacramento,  Calfornia,  and  plainly 
marked  on  the  envelope:  "Proposal  for 
General  Work.  State  Armory,  Los  An- 
geles, California". 

STATE  DEPARTMENT  OF   PUBLIC 

WORKS 
DIVISION   OF   ARCHITECTURE 

GEO.    B.    McDOUGALL, 

State  Architect. 
W.    F.    McCLURE, 

Director   of   Public   Works. 


STATE  OF  CALIFOR.MA 


CAl.lFORM.\   HIGHWAY   CX)MBlISSIO!« 


NOTICK   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ottice  of  the  California 
Hi'Kh^vaj-  Coniuii.>r<ion,  .ll.'  Korum 
Uuildini/;,  Sacramento,  Cal.,  until  '2 
o'clock  P.  M.  on  June  21,  !«:•«,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Santa  Barbara  County,  a  reinforced 
concrete  girder  bridge  across  San  Jose 
Creek,  14  mile  south  of  Goleta  (V-S.B.- 
2-K),  consisting  of  three  30-foot  spans 
on  concrete  bents  and  grading  and 
paving  approaches  with  Portland  ce- 
ment  concrete. 

Yolo  County,  between  West  Sacra- 
mento and  the  M  Street  Bridge  (X-Yjl 
-6-C),  about  fifty-five  hundredths  (0.55; 
miles  in  length  to  be  paved  with  Port- 
land   cement    concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tion:; may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
oifice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are 
located  at  Willits,  Redding,  Sacramento, 
San  Francisco.  San  Luis  Obispo 
I-resno,  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  lierein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  charcater  and  quantity  of 
w.:rk  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  m-.de  as  far  in  advance  as  possible 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the    Division    office. 

No  bid  will  be  received  unless  it  is 
made  on  blank  form  furnished  bv  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
••-Notice  to  Contractors^'  annexed  to  the 
blank  form  of  proposal,  f .  r  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California   Highway   Commission 
reserves   the   right   to   reject  any  or  all 
bids    or   to    accept    the    bid    deemed    for 
the  best  interests  of  the  State 
HARVEY   M.   TOY, 
LOUIS    EVERDING, 
-V.    T.    EDWARDS, 
California    Highway    Commission. 
R.  M.  MOn^TON, 

State    Highway    Engineer 
W.   F.  MIXON,  Secretary. 
Dated:    May    :;4,    1926. 

tMay   28,  June  -J-ll-li) 


24 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June  5,  1920 


Engineering  News  Section 


BRIDGES 


LOS  ANGELES,  Cal. — Western  States 
Const.  Co.,  Inc.,  1337  3rd  St.,  Santa 
Monica,  sub.  low  bid  to  bd.  pub.  wks. 
at  $238,473  to  const.  Fletcher  Dr.  bridge 
across  Los  Angeles  River,  bet.  Crystal 
St.  and  Larga  Ave.,  involv.  reinf.  steel 
at  $41,662  lump  sum,  6546  cu.  yds.  "A" 
cone,  at  $19.40  yd.,  634  cu.  yds.  "C"  cone, 
at  $15.50  yd.,  piling-  in  place  at  $8000 
lump  sum,  earth  fills  in  place  at  $20,- 
415  lump  sum,  86  ft.  curb  at  85c  ft.,  473 
sq.  ft.  walk  at  22c  ft.,  bitum.  pave,  in 
place  at  $4192  lump  sum,  art  stone 
handrails  and  pylons  in  place  at  $8140 
compL,  lighting  stds.  compl.  at  $3568 
lump   sum. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
June  15,  2  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
bridges  across  Davis  Creek,  Zanone 
Creek  and  McNutt  Gulch,  in  Rd.  Dist 
No.  1.  Cert,  check  5%  req.  with  bid 
rians  on  file  in  office  of  clerk. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  15,  2:30  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  County  Clerk,  to  const, 
bridge  over  grizzly  Creek  in  Rd.  Dist. 
No.  2.  Bids  are  wanted  on  concrete, 
wood  or  steel  construction.  Cert.  chk. 
5%  req.  with  bid.  Plans  on  file  in  of- 
fice of  clerk. 


SANTA  CRUZ  COUNTY,  Cal.— Fol- 
lowing bids  rec.  June  1  by  State  High- 
way Commission  to  const,  in  Santa  Cruz 
county,  bet.  Boulder  Creek  and  Cali- 
fornia Redwood  Park:  at  Hess  Brook, 
two  8-ft.  by  10-ft.  rein.  cone,  box  cul- 
vert extensions  14  ft.  long;  at  Mad- 
docks  Creek,  6-ft.  by  8-ft.  rein,  cone 
box  culvert  64-ft.  long;  across  Boulder 
Creek,  rein.  cone,  girder  bridge  con- 
sisting of  20-ft.  span  and  at  unnamed 
stream,  a  4-ft.  by  4-ft.  rein.  cone,  box 
culvert    80-ft.    long: 

A.   F.  Howe,  Santa  Rosa $12,519.61 

Noble   Bros.,    San   Jose 14,833.00 

Oberg  Bros.,  Los  Angeles....  14,976.00 
Lozier  &  Carr,  San  Jose....  15,528.00 
Smiley   &    Baker,    Oakland 15,813.00 

Engineer's    Estimate,    $13,651.50. 

Bids   taken   under  advisement. 


FULLERTON  ,    Cal.  —  Bridge      bond 
issue  failed  to  carry  at  recent  election. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
July  2,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  Riverside  Dr.-Dayton 
Ave.  viaduct  across  Los  Angeles  River 
and  Southern  Pacific  tracks,  687  ft. 
long,  with  56-ft.  rdwy.,  and  two  5-ft. 
walks,  involv.  9650  cu.  yds.  "A"  concr., 
762,000  lbs.  reinf.  steel,  and  other  in- 
cidental items.  Merrill  Butler,  bridge 
engr.  Plans  obtainable  from  the  city 
engr.'s  oHice,  242  S.  Broadway,  s.  city 
hall  annex. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal. — Merritt-Chap- 
man-Scott  Corp.,  awarded  contr.  by  Bd. 
of  Pub.  Wks.  to  fur.  miscellaneous 
equip,  labor  and  supplies  for  sub- 
marine work  in  connection  with  ocean 
outfall   of  North   Outfall   Sewer. 


OAKLAND,  Cal. — Modification  of  the 
existing  Oakland  harbor  development 
project,  to  provide  for  additional  won: 
at  a  cost  of  $185,000,  and  contingent 
upon  local  contribution,  both  to  the  de- 
velopment and  maintenance  aspects  of 
the  work,  are  rec(jmmonded  to  congress 
by  Mavor  General  Taylor,  chief  of 
army  engineers.  In  the  event  of  the 
adoption  of  the  modified  project.  Gen- 
eral Haylor  said  that  the  total  fund  for 
this  work,  including  the  additional 
$485,000    .should    be    made    available    at 


the  rate  of  $700,000  for  the  first  year 
and  in  proportionate  amounts  during 
the  subsequent  years.  General  Taylor 
estimated  the  additional  cost  to  the 
government  at  $335,000,  but  pointed  out 
that  there  was  already  available  in  de- 
ferred   maintenance    charges    $1,015,000. 


IRRIGATION  PROJECTS 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
Western  Pipe  &  Steel  Co.,  444  Market 
St.,  San  Francisco,  at  $149,188  awarded 
cont.  by  Nevada  Irrigation  District, 
under  Contract  No.  15  to  const,  siphon 
and  pipe  lines,  including  53,450  lin.  ft. 
slip  joint,  riveted  or  welded,  soil-proof, 
steel  pipe,  from  6  to  36-in.  dia.;  misc. 
fittings  and  accessories;  355  cu.  yds. 
cone.  Low  bid  of  D.  McDonald,  Sacra- 
mento, at  $126,085  was  not  considered 
as  it  provided  acceptance  of  the  con- 
tract conditional  upon  his  getting  Con- 
tracts Nos.  14,  15  and  16.  Complete 
list    of    bids    follows: 

D.    McDonald,    Sacramento $126,085 

H.  W.  Rohl  Co.,  San  Francisco.    146,223 
Western   Pipe  &   Steel  Co.,  S.   F.   149,188 

Jasper-Stacy    Co.,    S.    F 164,542 

C.    U.    Adams,    Colfax 169,716 

A.  D.  Kern,  Portland,  Ore 172,034 

James    Curry,    Burlingame 187,611 

H.   E.   Heller  Co.,   S.   F 191,114 

Eng.    estimate,    $224,100. 


MEXICO  CITY,  Mex.— White  Engin- 
eering Co.,  Ne^w  York,  N.  Y.,  awarded 
cont.  by  Mexican  Government  to  const, 
worlds  in  ten  irrigation  districts  in  as 
many  states  of  the  republic,  the  work 
to  be  completed  at  the  end  of  the 
year    1928 


LA  MAS'A,  Calif.— Until  June  21,  10 
a.  m.,  bids  will  be  rec.  by  La  Masa 
Lemon  Cove  and  Spring  Valley  Irriga- 
tion District,  to  const.  transmission 
line  known  as  "flume  cut-off  siphons," 
involv.  (item  1)  dig  12,000  lin.  ft. 
trench  66  in.  wide  by  72  in.  deep  and 
(alternate  bid  54  in.  by  72  in.  deep) 
and  back-fill  same.  (Item  2)  fur.  and 
cons.  12,000  lin.  ft.  42  in.  dia.  pipe. 
Bids  are  requested  on  Riveted  Steel, 
Lock-Bar,  (Lock-bar  40  in.  dia.  may 
be  quoted  on  as  an  alternate  bid).  Con- 
tinuous Wood  Stave,  and  Rein.  Con. 
Pipe;  (Item  3)  Haul  Pipe  as  in  Item 
2,  from  cars  at  Lakeside,  Cal.,  and 
distribute  same  to  trench.  Concrete 
pipe  contractors  should  include  dis- 
tribution of  pipe  at  trench  side;  (Item 
4)  Fur.  and  const,  fittings  for  proper 
operation  of  pipe  lines,  together  with 
Gate  Valves.  (Item  5)  Place  50  cu. 
yds.  of  Con.  in  Intake  and  Outlet  Boxes 
of  Siphons.  Plans  obtainable  from  Sec. 
at  La   Masa. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
Son   Franciico,  Calif. 

Douglas  6320 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
C.  R.  Adams,  Colfax,  at  $78,734  award- 
ed cont.  by  Nevada  Irrigation  District, 
Fred  H.  Tibbitts,  engineer,  Alaska  Com- 
mercial Bldg.,  San  Francisco,  for  work 
under  Contract  No.  14,  involv.  portion 
of  Upper  Distribution  system,  includ. 
approx.  65.7  acres  clearing;  5200  cu. 
yds.  solid  rock  excavation;  7100  cu. 
yds.  loose  rock  excavation;  69,350  eu. 
yds.  common  excavation;  832  lin.  ft. 
metal  flume;  132  M.  B.  M.  lumber  in 
structures;  81  cu.  yds.  cone;  300  cu. 
yds.  rubble  walls;  180  sq.  ft.  dry  pav- 
ing; 800  sq.  ft.  cone,  lining;  208  lin.  ft. 
corru.  culvert  and  4  small  c.  i.  gates. 
Complete    list    of   bids    follows: 

Ken    Hodgman,    Oakland $   74.256 

E.    T.    Fisher,    Sacramento 76,882 

C.  R.   Adams,   Colfax 78,734 

H.   W.  Rohl  Co.,  San  Francisco.      81,341 
Nevada  Constr.  Co.,  Fallon,  Nev      88,784 

A.   D.   Kern,   Portland,   Ore 94,209 

John    Phillips,    Oakland 98,302 

D.  McDonald,    Sacramento 102,620 

Jasper-Stacy  Co.,   S.  F 112,311 

United    Cone.      Pipe      &    Constr. 

Co.,    Merced    115,692 

H.  E.   Heller  Ccf.,   San   Francisco   126,126 
H.  C.  Vensano,  San   Francisco..    168,210 
Eng.    estimate,    $95,500. 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
C.  R.  Adams,  Colfax,  at  $69,191  award- 
ed cont.  by  Nevada  Irrigation  District, 
Fred  H.  Tibbitts,  engineer,  Alaska 
Commercial  Bldg.,  San  Francisco,  for 
work  under  Contract  15,  involv.  por- 
tions of  Pine  Knot  unit  of  Lower  Dis- 
tribution System,  includ.  approx.  32.8 
acres  clearing;  19,065  cu.  yds.  solid 
rock  excavation;  5710  cu.  yds.  loose 
rock  excavation;  31,750  cu.  yds.  common 
excavation;  925  lin.  ft.  metal  flume;  50 
M.  B.  M.  lumber  in  structures;  60.5  cu. 
yds.  cone.;  380  cu.  yds.  rubble  walls;  55 
sq.  ft.  dry  paving;  500  sq.  ft.  cone, 
lining;  100  lin.  ft.  corru.  culvert  and 
one  24-in.  c.  i.  gate.  Complete  list  of 
bids   follow: 

C.  R.   Adams,   Colfax $   69,191 

H.    W.    Rohl,    San    Francisco 76,571 

Nevada  Const.   Co.,   Fallon,   Nev.      80,806 

D.  McDonald,    Sacramento 85,963 

United  Cone.  Pipe  &  Constr.  Co. 

Merced     97,071 

Jasper-Stacy    Co.,    S.    F 100,325 

A.   D.   Kern,   Portland,   Ore 106,464 

Ken    Hodgman,    Oakland 107,044 

H.   E.   Heller  Co.,   S.   F 114,358 

John    Phillips,    Oakland 132,099 

H.  C.  Vensano,  San  Francisco..    136,844 
Eng.    estimate,    $92,700. 

GRASS  VALLEY,  Nevada  Co.,  Cal. — 
C.  R.  Adams,  Colfax,  at  $9711  awarded 
cont.  by  Nevada  Irrigation  District, 
Fred  H.  Tibbitts,  engineer,  Alaska 
Commercial  Bldg.,  San  Francisco,  for 
Contract  No.  16  involv.  const,  of  por- 
tion of  Indian  Springs  unit  of  Lower 
Distribution  System,  includ.  7.5  acres 
clearing;  760  cu.  yds.  rock  excavation; 
1390  cu.  yds.  loose  rock  excavation; 
7380  cu.  yds.  common  excavation;  9.2 
M.  B.  M.  lumber  in  structures;  10  cu. 
yds.  cone.;  15  sq.  yds.  dry  paving;  500 
sii.  ft.  cone,  lining.  Complete  list  of 
bids    follow: 

C.  R.    Adams,    Colfax $   9711 

John    Phillips,    Oakland 10,273 

H.  W.  Rohl  Co.,   San  Francisco.  .    10,507 

D.  McDonald,    Sacramento 11,603 

A.   D.   Kern,   Portland,   Ore 12,720 

Jasper-Stacy  Co.,  S.   P 13,998 

H.   E.  Heller  Co.,  San  Francisco.    14,249 
United   Cone.   Pipe   &   Const.    Co., 

Merced     14,733 

Eng.    estimate,    $10,800. 


LIGHTING  SYSTEMS 


SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  June  14,  bids  will  be  rec.  by  city 
for  concr.  ornam.  posts  in  Highland 
Ave.,  bet.  E  St.  and  Arrowhead  Ave.; 
1911  act.     John  H.  Osborn,  city  clerk. 
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LOS  ANGELES,  Cal.— Until  10  a.  m., 
June  7,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Keniston 
Ave.,  bet.  Country  Club  Dr.  and  Dock- 
weiler  St.:  cone,  posts;  Western  Ave., 
bet.  Slauson  and  Manchester  Aves.: 
pressed  steel  posts;  Beverly  Dr.,  bet. 
Hlllcrest  Dr.  and  203.96  ft.  so.  of  Monte 
Vista  "Way:  cone,  posts;  Yerk  Blvd., 
bet.  Ave.  51  and  50:  pressed  steel 
posts;  Redondo  Blvd.,  bet.  La  Brea  Ave 
and  San  Vicente  Blvd.:  cone,  posts. 

ALHAMBRA,  Cal. — City  orders  ornam 
lights  for  dist.  bounded  by  Valley  Blvd. 
Sixth  St.,  Hellman  Ave.,  and  Mar- 
guerita  Ave.  "Permastand"  electroliers 
will   be   used. 


FRESNO,  Fresno  Co.,  Cal. — City  Eng. 
A.  M.  Jensen  preparing  spec,  for  elec- 
trolier system  in  H  St.,  bet.  Tuolumne 
and  Belmont  Ave. 

SAN  BERNARDINO,  Cal.  —  Finley- 
Hunt  Co.,  San  Bernardino,  awarded 
cont.  by  county  for  ornam.  lights  on 
South  St.  in  Barstow. 

LOS    ANGELES,    Cal. Until    10    a. 

m.,  June  14,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in:  Union  Ave., 
bet.  1st  and  Acacia  Sts:  pressed  steel 
posts;  Harper  Ave.,  bet.  Willoughby  & 
Rosewood  Aves:  cone,  posts;  Adams  St. 
bet.  Montclair  St.  and  Moynier  Lane: 
c:nc.  posts;  Santa  Monica  Blvd.,  bet. 
Sunset  Blvd.  and  Normandie  Avenue: 
pressed  steel  posts;  Temple  St.,  betw. 
Park  View  St.  and  Benton  Way:  press, 
steel  posts;  June  St.,  Cherokee  Ave., 
Las  Palmas  Ave.  and  McCadden  PL,  bet 
Melrose  and  Rosewood  Aves:  concrete 
posts. 


SOUTH  PASADENA,  Cal.— Jacobs 
Elec.  Co.,  South  Pasadena,  award,  cont. 
by  city  at  $1215  for  ornam.  lights  in 
Camden  Parkway. 

SAN  DIEGO,  Cal. — Until  10:30  A.  M., 
June  14,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  12th  and  13th  Sts.,  Im- 
perial and  National  Aves.,  11  blks; 
1911  act.  Previous  bids  rejected.  A. 
C.  Rice,  Los  Angeles,  was  low  at  $45,- 
820. 


PASADENA,  Cal. — Osborn  Elec.  Co., 
450  California  Terr.,  Pasadena,  award- 
ed cont.  by  city  at  $7149  for  ornam. 
lights  in  Michigan  Ave.,  bet.  Washing- 
ton St.  and  n.  city  limits. 

SAN  DIEGO,  Cal. — A.  C.  Rice,  1957 
Santee  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $45,820  for  ornam.  lights  in 
University  Ave.,  bet.  Euclid  and  Bound- 
ary Sts. 


LOS  ANGELES,  Cai.  —  Underground 
Const.  Co.,  517  S.  Broadway,  Pasadena, 
$9595  for  ornam.  lights  in  Grand  Ave., 
bet.  38th  St.  and  Santa  Barbara  Ave. 


BEVERLY  HILLS,  Cal.— City  plans 
ornam.  lights  in  Angelo  Dr.,  bet.  Bene- 
dict Canyon  Dr.  and  west  city  limits; 
1911  act.  .J'rotests,  June  14.  B.  J.  Fir- 
minger,   city   clerk. 


BURBANK,  Cal.— Robertson  Elec. 
Co.,  303  Main  St.,  Santa  Ana,  sub.  low 
bid  to  city  at  $28,984  for  ornam.  lights 
in  San  Fernando  Rd.,  bet.  Verdugo  and 
Cypress  Aves. 


BEVERLY  HILLS,  Cal. — Until  8  P. 
M.,  June  14,  bids  will  be  rec.  for  ornam. 
lights,  water  lines,  and  tree  and  shrub 
planting,  in  a  portion  of  Santa  Monica 
Blvd.  Plans  on  file  at  office  of  B.  J. 
Firminger,  city  clerk.  J.  C.  Albers, 
city  engineer. 


MONROVIA,  Cal.— Until  7:30  p.  m., 
June  7,  bids  will  be  rec.  for  ornam. 
lights  in  King  St.,  involv.  reinf.  cone, 
posts,  conduits,  pipes,  wires,  cables, 
etc.;   1911  act.  Lewis  P.  Black,  city  elk. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
June  1,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S  Broadway,  for  3- 
ton  auto  truck  chassis;  spec  792-E.  Jas. 
P.  Vroman,  secy. 

SANTA  ANA,  Cal.— City  will  ask  bids 
at  once  to  fur.  2  2%-ton  motor  trucks 
one  street  sweeper  and  one  1-ton  motor 
truck. 

SALINAS,  Monterey  Co.,  Cal.— Until 
June  11.  7:30  P.  M.,  bids  will  be  rec. 
by  E.  L.  Van  Dellen,  clerk,  Salinas, 
Union  High  School  District,  to  fur. 
school  bus,  either  complete  or  a  sep- 
arate bid  for  chassis  and  body.  Spec- 
ifications obtainable  from  Principal  at 
high  school. 


SAN  FRANCISCO  —  Public  Utility 
Committee,  Board  of  Supervisors, 
recommends  purchase  of  15  new  cars 
for  municipal  railway  system;  est.  cost, 
$255,000. 


SAN  FRANCISCO — Board  of  Public 
Works  will  sell  at  public  auction,  July 
9,  11  A.  M.,  three  locomotives,  one 
Baldwin  2-82-2  standard  gauge,  83% 
tons;  one  American,  2-8-2,  standard 
gauge,  95  tons  and  one  Shay  80-ton 
.special,  standard  gauge,  101  tons. 
Further  information  obtainable  from 
Bureau  of  Engineer,  3rd  Floor,  City 
Hall. 


SANTA  MARIA,  Cal. — Until  June  12, 
8  P.  M.,  bids  will  be  rec.  by  F.  J.  Mc- 
Coy, clerk,  Santa  Marina  Union  High 
School  District,  to  fur.  (a)  one  or  more 
gasoline  motor  bus  chassis,  capacity  40 
to  45  passengers;  (b)  fur.  3  bus  bodies 
for  above  chassis.  Specifications  to  be 
furnished  by  bidders. 


MERCED,  Merced  Co.,  Cal.— Until 
June  14,  8  P.  M.,  bids  will  be  rec.  by  O. 
A.  Turner,  clerk,  Merced  Union  High 
School  District,  to  fur.  (1)  three  Gra- 
ham Bros.  Model  L.  B.  M.  truck  chassis; 
(2)  three  school  bus  bodies,  35-passen- 
ger  capacity  eacli  to  be  installed  on 
chassis  under  Prop.  (1).  Specifications 
olJtainable  from  Principal  at  higii 
school. 


RAILROADS 


KAN  FRANCISCO  —  Public  Utility 
Committee,  Board  of  Supervisors 
recommends  purchase  of  15  new  cars 
for     municipal      railway      system;      est. 

cost,   .$2r>5,000. 


Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  oft  Brannan   St. 
rhone  KEARNY  1885  SAN   FRANCISCO 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Bakersfield  city  council  grants  South- 
ern Pacific  Ry.  franchise  to  lay  tracks 
to  cost  $170,000. 

across  24lh  St.  which  will  result  in  im- 
mediate  erection    of   new   freight   depot 


FIRE  ALARM  SYSTEMS 


KIO  VISTA,  Solano  Co.,  Cal. — Until 
June  10,  8  I'.  M.,  bids  will  be  rec.  by 
Fred  J.  Kalber,  town  clerk,  to  fur.  and 
install  one  7'/^-h.  p.  siren  for  fire  alarm 
purposes.  Specifications  to  be  fur- 
nished by  bidder. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
June  21,  bids  will  be  rec.  by  county 
for  alarm  sys.  for  County  Jail,  new 
Hall  of  Justice,  N.  Broadway  and 
Temple  Sts.  Plans  may  be  obtained  at 
office  of  mech.  engr.,  10th  floor.  Hall  of 
Records. 


MISCELLANEOUS   SUPPLIES 


.SA.\  FKAXCISCO— E.  J.  Treacy,  Call 
Bldg.,  at  $2125  awarded  cont.  by  board 
of  Public  Works  to  fur.  and  install 
safety  zone  buttons  in  various  sec- 
tions of  city. 


RESERVOIRS  &  DAMS 


PASADE.NA,  Cal.— Wlllard  Warne, 
Transportation  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $31,997  to  con- 
struct Calaveras  St.  reservoir,  Altadena 
involv.  22,592  cu.  yds.  excav.,  89,778  sq. 
ft.  cone,  lining,  and  incidental  items. 


PIPE  LINES,  WELLS,  ETC. 


RED  BLUFF,  Tehama  Co.,  Cal.— Un- 
til June  14,  7  P.  M.  bids  will  be  rec.  by 
E.  F.  Lennon,  city  clerk,  to  drill  well 
at  municipal  water  works;  12-in.  hole 
to  300-ft.  Alt.  bids  will  be  considered 
for  casing  with  10-in.  casing  and  com- 
pleting well  as  specified,  includ.  cut- 
ting and  withdrawing  outside  or  dou- 
ble casing.  W.  F.  Luning,  city  eng. 
Spec,  on   file  in  office  of  clerk. 


SEWAGE   DISPOSAL   PLANTS 


B.AXNIXG,  Cal.— City  plans  vit.  sewer 
sys.,  incl.  masonry  m.  h.,  wyes,  etc.,  in 
Alola  St.,  Ella  St.,  Murray  St.,  and  por- 
tions of  other  Sts.  Work  incl.  reinf. 
concr.  sewage  treatment  tank,  reinf. 
concr.  dosing  tank,  automatic  dosing 
syphons,  cem.  irrig.  pipe,  C.  I.  pipe, 
brick  masonry  m.  h.,  sand  beds,  sludge 
beds,  etc.  1911  and  1915  acts.  Pro- 
tests, June  22.  Theo.  Backus,  citv 
clerk.  Olmsted  &  Gillelen,  HoUings- 
worth  Bldg.,  Los  Angeles,  consulting 
engineer. 


MISCELLANEOUS 
CONSTRUCTION 


SACRAMENTO,  Cal.— R.  M.  Morton, 
State  Highway  Engineer,  Forum  Bldg., 
preparing  prel.  plans  and  estimate 
of  cost  to  const,  subway  under  South- 
ern Pacific  railroad  at  Brighton  cross- 
ing on  Folsom  Blvd.  Railroad,  city  of 
Sacramento   and   State   will   share   cost. 


SAN  LUIS  OBISPO.  Cal.  —  Western 
Pipe  &  Steel  Co.,  444  Market  St.,  San 
Francisco,  awarded  contract  by  Union 
Oil  Co.,  to  erect  four  80,000-bbl.  ca- 
pacity storage  tanks. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
June  14,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  (1)  pedestrian  subway 
r.cross  Pasadena  Ave.  at  Ave.  22.  and 
(2)  pedestrian  subway  across  Holly- 
wood  Blvd.   at  Wilton   Place. 

Bids,  same  date,  to  const.  Pedestrian 
subway  across  Santa  Monica  Blvd.  at 
Xormandie  Ave.  Plans  on  file  at  office 
of  city  engr.,  242  S.  Broadway,  so.  city 
hall  annex. 
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WATER  WORKS 


SAN  FRANCISCO — American  C.  I. 
Pipe  Co.,  S'an  Francisco,  at  $6654.60 
awarded  cont.  by  city  to  fur.  5000  ft. 
6-in    and   5000   ft.   4-in.  c.   i.   water  pipo. 


VENTURA,  Cal. — Proceedings  will  be 
started  at  once  for  a  $75,000  bond  issue 
for  water  system  in  east  part  of  city. 

LOS  ANGELES,  Cal.— M.  Stulsaft  Co., 
932  Wilson  St.,  awarded  cont.  by  water 
and  power  comm.  at  $6.15  per  C  ft.  for 
7500  ft.  %-in.  std.  galv.  pipe,  under 
spec.    622.  ^    , 

Grinnell  Co.,  520  Mateo,  awarded 
contr.  for  C.  I.  pipe  under  spec.  792-A, 
16-in.  class  "B"  at  $2.95  ft.  f  o  b. 
trenchside,  16-in.  class  "C"  at  $3.49  tt. 
fob  trenchside  South  Park,  12-in. 
class   "C"   at   $2.22   f.   o.   b.    trenchside. 

Llewellyn  Iron  Wks.,  Main  and  Re- 
dondo  awarded  cont.  at  $3.80  ft.  for 
72O0  ft.  24-in.  riv.  sheet  steel  ppe  under 
spec.   792-B. 

VALLEJO,  Solano  Co.,  Cal. — City 
Eng-.-  T.  D.  Kilkenny  preparing  spec, 
for  automatic  pump  for  increased  water 
supply  in  vicinity  of  Capitol  Street  hill 

TIAJUANA,  Mex. — Earl  S.  Casey,  San 
Diego,  awarded  cont.  by  city  govt,  of 
Tiajuana  at  appro.x.  $30,000  for  new 
water  works  sys.  Water  will  be  car- 
ried from  S'paniard's  Lagoon  nr.  Tia- 
juana hot  springs  by  12-in.  cem.  pipe 
main,  two  reservoirs  ea.  with  capacity 
of  6000  cu.  metres,  will  be  built,  incl. 
other  necessary  works.  Guerrero  Ro- 
mero is  in  charge  of  the  work  for  the 
city. 

ONTARIO,  Cal. — Crane  Co.,  319  3rd 
St  Los  Angees,  awarded  cont.  by  city 
at '$5730  for  6  00  ft.  4-in.  pipe  at  50.12c 
ft.,  and  2800  1      6-in.  pipe  at  88.3c  ft. 

STOCKTON, .  San  Joaquin  Co.,  Cal. — 
Until  June  7,  5  P.  M.,  bids  will  be  rec 
by  A.  L.  Banks,  city  clerk,  to  install 
water  svstem  at  municipal  golf  links. 
Est.  cost,  $12,000.  Cert,  check  10% 
payable  to  city  auditor  req.  with  bid. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,   city  engineer. 

ORANGE,  Cal. — $125,000  water  works 
bond  issue  failed  to  carry  at  recent 
election. 


PLAYGROUNDS   AND   PARKS 


COMPTON,  Cal. — Election  will  be  held 
June  18  to  vote  bonds  of  $200,000  to 
finance  purchase  and  improvement  of 
park  lands. 

BEVERLY  HILLS,  Cal.— See  "Street 
Lighting  Systems,"  this  issue.  Bids 
wanted   for  tree  and  shrub  planting. 


SEWERS  &  STREET  WORK 


INGLEWOOD,  Cal.— W.  H.  Goff,  192.1 
Apex  St.,  award,  cont.  by  city  at  $7524 
to  imp.  Exton  Ave.,  bet.  Etepney  and 
Hazel  Sts.,  involv.  grade,  4.5c  sq.  ft., 
curb,  50c  ft.,  walk,  20c  sq.  ft.,  oiled 
rdwy.,   4c  sq.   ft. 

LOS  ANGELES.  Cal. — Boulevard  Land 
Co.,  Ill  West  4th  St.,  awarded  cont. 
by  bd.  pub.  wks.  for  imp.  in  Mun.  Dist. 
No.  37,  involv.  Sec.  19,  142,209  sq.  ft. 
cem.  walk  17.5c  sq.  ft.;  Sec.  20,  43,523 
sq.  ft.  cem.  walk  17.5c  sq.  ft.  and 
ornam.  light  sys.  compl.  involv.  74 
cone,  posts.  5124  ft.  %-in.  light  con- 
duit, 8367  ft.  lV4-in.  light  conduit,  at 
$15,675. 

RED  BLUFF,  Tehama  Co.,  Cal.— City 
Eng.  W.  F.  Lulling  preparing  estimates 
of  cost  to  estfnrt  sewer  system  south 
of  Reeds  Creek    to   Sacramento   river. 

OAKLAND,  Cal.— City  declares  Inten. 
to  imp.  portions  of  Plymouth  Ave,  bet. 
cOth  and  90th  Aves.,  involv.  grade;  pave 
curb  gutter,  walks.  1911  Act.  Protests 
June  17.  W.  W.  Harmon,  city  eng.  E.  K. 
Sturgis,  city  clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Const.  Co.,  Watsonville,  at 
$9145  Connell  Rd.,  $5325  Larkin  Valley 
Rd.  and  $3960  for  Green  Valley  Rd. 
submitted  low  bid  to  county  to  pave 
with  oil  bound  macadam.  Taken  under 
advisement.  Lloyd  Bowman,  county 
surveyor. 


LONG  BEACH,  Cal.  —  Sully-Miller 
Cont.  Co.,  1500  W  7th  St.,  sub  .low  bid 
to  city  to  imp.  Ocean  Ave.,  bet.  Alami- 
tos  Ave.  and  20th  St.,  involv.  5470  tons 
asph.  mix  $5.80  ton,  675  ft.  curb  50c  ft., 
310  ft.  curb  armor  50c  ft.,  6680  sq.  ft. 
gut.  32c  sq.  ft.,  one  c.  b.  $60,  8-in.  cem. 
pipe   (quan.  indefinite)   $1.75  ft. 

PASADENA,  Cal. — Ducey  &  Breiten- 
Btein,  687  S.  Broadway,  Pasadena, 
awarded  cont.  by  city  at  $13,911  to  imp. 
Blanche  St.,  bet.  Greenwood  Ave.  and 
Huntington  Dr.,  involv.  curb,  walks, 
gut.,  culv.:  Ducey  &  Breitenstein 
awarded  cont.  at  $2682  to  imp.  Craig 
Ave.,  bet.  Walnut  and  Colorado  Sts., 
involv.   grade,   curb,   walk,   gut. 


VALLEJO,  Solano  Co.,  Cal.— City  de- 
clares inten.  (106)  to  imp.  Tennessee 
St.,  bet.  Monterey  and  Amador  Sts.,  in- 
volv. grade  and  fill;  5-in.  Vibrolithic 
cone,  pave.;  cone,  curb,  gutter,  walks; 
4-in.  lateral  sewers;  corru.  iron  cul- 
verts. 1911  Act.  Protests  June  5.  Alf. 
E.  Edgcumbe,  city  clerk.  T.  D.  Kil- 
kenny, city  engineer. 

OAKLAND,  Cal.— Until  June  10,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  Seminary  Ave.,  bet. 
Fo:  thill  Blvd.  and  Camden  St.  and 
Walnut  St.,  bet  Seminary  Ave.  and 
Foothill  Blvd.,  involv.  grade;  pave; 
curbs;  3  corru.  iron  and  cone,  cul- 
verts; storm  water  inlet.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Spec, 
on  file   in  office  of  clerk. 


OAKLAND,  Cal. — Until  June  10,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewer 
with  manholes,  lampholes,  drop-con- 
nections and  wye  branches  in  Edith  St. 
bet.  Park  Rd.  and  Florence  Ave.  and  in 
Florence  Ave.,  bet.  Edith  and  Cochrane 
Ave.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk. 


OAKLAND,  Cal. — Until  June  10,  12 
non,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  sewers  with  man- 
holes, lampholes  and  wye  branches  in 
Calmar  Ave.,  bet.  Paloma  and  Carlston 
Aves.  and  in  portions  of  Paloma  Ave. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Paymond  H.  Crummey,  55  New  Mont- 
gomery St.,  San  Francisco,  awarded 
cont.  by  city  to  imp.  3rd  St.,  bet.  Mar- 
tha and  Keyes  Sts..  involV.  grade; 
li-i-in.  Durite  asph.  cone.  surf,  on  3-in. 
asph.  cone,  base  pave:  hyd.  cone,  curb, 
gutter,  walks;  4-in.  and  6-in.  vit.  hse. 
sewer  drains. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Until  June  14,  S  p.  m.,  (new  date) 
bids  will  be  rec.  by  city  to  const,  sew- 
ers in  Berkeley  Country  Club  Terrace, 
involv.  44,188  lin.  ft.  6-in.  vit.  pipe;  75 
manholes;  54  lampholes;  SOO  6x4-in. 
wye  branches.  Plans  obtainable  from 
Ross  L.  Calfee,  221  So.  22nd  St.,  Rich- 
mond. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H.  Crummey,  55  New  Mont- 
gomery St.,  San  Francisco,  awarded 
com.  by  city  to  imp.  McLellan  Avenue 
opp.  termination  of  Edwards  Ave.,  in- 
volv. I'/i-in.  Durite  asph.  cone  surf  on  3- 
in.  bitum.  cone,  pave;  hyd.  cone,  curb, 
gutter,  walks;  storm  water  inlets;  6- 
in.  vit.  pipe  drains;  8-in.  vit.  storm 
drain,  etc. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  June  14,  8  p.  m.,  bids  will  be  rec. 
l)y  J.  J.  Lynch,  city  clerk,  (2981)  to  im- 
prove portions  of  Virginia  St.,  bet. 
AVestern  Pacific  R.R.  right-of-way  and 
Twelfth  St.,  involv.  grade;  li/i-in.  Du- 
rite asph.  cone,  surface  pave  with  3-in. 
asph.  cone,  base;  cem.  cone,  curb,  gut- 
ter: cone,  walks;  4-in.  vit.  sewer  lat- 
erals; 6-in.  vit.  san.  sewer.  1911  Act, 
ESond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Plans  obtainable  from  Wm. 
Pcpp,  city  eng. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
June  15,  2  p.  m.,  bids  will  be  rec.  by 
1^'red  M  Kay.  County  clerk,  to  grade 
and  surface  1.6-mi.  of  road  bet.  Janes 
Creek  school  and  Mad  River  in  Rd. 
Dist.  No.  5.  Cert,  check  5%  req.  with 
bid.  Plans  obtainable  from  clerk. 


CHULA  VISTA,  Cal. — Bond  election 
to  be  held  June  15  to  vote  on  a  $25,000. 
municipal  sewer  bond  issue.  Burris- 
McDonnell-S'mith  Engr.  Corp.,  Rives- 
Strong  Bldg.,  Los  Angeles,  consulting 
engineer. 


GARDEN  GROVE,  Cal. — Outfall  sewer 
bond  issue  failed  to  carry  at  special 
election   May  26. 


OAKLAND,  Cal. — Tribuzio  Bros., 
Oakland,  at  $.1495  ft.  awarded  cont.  by 
citv  to  const,  cem.  walks  in  portions  of 
15th    St. 


MT.  SHASTA,  Siskiyou  Co.,  Cal.— 
City  contemplates  extensive  street  pav- 
ing program;  type  of  pavement  yet  to 
be  selected.     W.  H.  Hunt,  city  clerk. 


LOS  ANGELES,  Cal. — Joe  Grabovich 
and  Chas.  Marks,  931  E.  11th  St.,  sub. 
low  bid  to  harbor  comm.  at  $30,365  to 
const,   sewers   to   serve    fish    canneries 


SAN  RAFAEL,  Marin  Co.,  Cal.— Wm. 
Moreing.  Harris  Bldg.,  Stockton, 
awarded  cont.  by  county  to  imp.  5.8 
mi.  of  Novato-Hicks  Valley  Rd.,  involv. 
12,249  cu.  yds.  grading,  $5924;  1000  cu. 
yds.    surfacing,    $1.25   yd. 


WASHOE  COUNTY,  Nevada— Nevada 
Rock  &  Sand  Co.,  Reno,  sub.  low  bid  to 
State  Highway  Comm.  to  surface  7.57 
m.  bet.  Sparks  and  Hafed,  $39,000  if 
gravel  used;  $35,000  if  crushed  rock. 
Dodge  Bros.,  Fallon,  Nevada,  "were  next 
low. 


ALAMEDA,  Alameda  Co.,  Cal. — City 
plans  to  resurface  approx.  6  miles  of 
streets;  est.  cost  $20,000.  Burnett  Ham- 
ilton, city  eng. 


OAKLAND,  Cal.— Until  June  10,  12 
noon,  bids  will  be  rec.  by  E.  K.  Etur- 
gis.  city  clerk,  to  imp.  portions  of 
20th  St.  and  San  Pablo  Ave.,  involv. 
grade;  pave;  walks;  catchbasins  and 
conduits.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  W.  W.  Harmon, 
city  engineer. 
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•  SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
Tune  14,  11  a.  m.,  bids  will  be  rec.  by 
Kob.  E.  Graham,  county  clerk,  to  imp. 
Manor  to  Pt.  Keyes  rd.  from  foot  of 
White's  Hill  to  east  side  of  Pt.  Reyes 
Station,  iiivolv.  127,421  cu.  yds.  grading 
excavation;  38  ft.  8-in.,  144  ft.  10-in., 
3251  ft.  12-in.,  30  ft.  15-in.,  718  ft.  18- 
in.,  420  ft.  24-in.,  265  ft.  30-in.,  250  ft. 
36-in.,  corru  pipe  culvert;  58  cu.  yds. 
cone.  (culv.  hdwalls);  91  cu.  yds.  cone, 
(retain,  walls);  60  cu.  yds.  cone,  (two 
4x6-ft.  culverts);  18  cu.  yds.  cone.  (5 
buttresses);  181  cu.  yds.  cone,  "b" 
(bridges);  58  cu.  yds.  cone.  "A" 
(bridges);  20  cu.  yds.  cone,  (arch  ten- 
sion); 3  cone,  water  troughs;  2000  lin. 
ft  wood  guard  rail;  log  and  rip-rap 
bulkheads;  8000  cu.  yds.  surfacing; 
Plans  obtainable  from  County  Surveyor 
J.  C.  Oglesby.  See  cmll  for  bids  under 
offU-iuI   proposal   section   in    this   issne. 


OAKLAND,  Cal. — City  declares  inten 
to  se\\4rr  Trask  St.,  bet.  Seminary  Ave. 
and  Bond  St.,  with  manholes;  wye 
branches.  1911  Act.  Protests  June  17. 
W.  W.  Harm.on,  city  eng.  E.  K.  Stur- 
gis,    city    clerk. 

CORONA,  Cal.— A.  T.  Ingalls,  1604 
W.  39th  St.,  awarded  cont.  by  city  at 
143,050  to  imp.  9th  St.,  Bell,  Vicentia 
Ave.,  and  6th  Sts.,  involv.  298,386  sq. 
ft.  3-in.  oil  mac.  pave.,  with  curb,  gut., 
and  incidental  items. 


LOS  ANGELES,  Cal.— City  declar*?'* 
inten.  lo  const,  reinf.  concrete  storm 
drain  of  rectangular  cross-  section 
varying  in  width  from  13  ft.  6-in.  to  8 
ft.  3-in.  by  7ft.  high,  in  6th  Ave.,  bet. 
Slauson  Ave  and  108.55  It.  n.,  in 
Slauson  Ave.,  bet.  6th  and  4th  Aves., 
Fourth  Ave.,  bet.  Slauson  Ave.  and 
60th  St.,  60th  St.,  bet.  4th  and  Van  Ness 
Aves.,  Van  Ness  Ave.,  and  portions  of 
Cimarron  St.,  Angeles  Mesa  Dr.,  Hyde 
Park  Blvd.,  Florence  Ave.,  and  other 
Sts.,  incl.  18-in.  to  60-in.  reinf.  conci". 
pipe  latei'als,  8-in.  cem.  san.  sewers, 
hse.  conn.,  wye,  m.  h.,  etc.  (Slauson 
Ave.  Storm  Drain  Sys.,  Sec  No.  2) ; 
work  to  be  under  City  Boundary  Line 
Act.  L.  R.  Armstrong,  city  storm 
drain    engineer. 


LOS  ANGEI«Ea,  Cal. — Until  7:3(?  p.  m. 
June  1,  bids  will  be  rec.  by  city  trus- 
tees for  50  7-in.  35-ft.,  15  8-in.  40-ft.. 
and  30  8-in.  45-ft.  poles,  three-eighths 
Pentrex  treated.  Prices,  f.  o.  b.  Lorapoc. 
George  Saunders,  city  clerk. 

MENDOCINO  COUNTY,  Cal. — Follow- 
ing bids  rec.  by  U.  S.  Bureau  of  Public 
Roads,  9  Main  St.,  San  Francisco,  to 
const.  Mendocino  Pass  National  Forest 
road,  16.3  mi.  long,  involv.  58  acres 
clearing;  24,000  sta.  yds.  overhaul;  130,- 
000  cu.  yds.  unclassified  excavation; 
7714  lin.  ft.  corru.  metal  pipe;  log 
bridge,  3-spans.  Bids  were  taken  under 
advisement. 

Xate  Lovelace,   1821  Francisco  St.,  Ber- 
keley,   $107,258.25      (1)    less      equip- 
ment  rental,   $107,258.25. 
A.  J.  &  J.  L.  Fairbanks,  Inc.,  South  San 

Francisco,    $118,229;     (1)     $118,229. 
A.    Wailden    Co.,    San    Francisco,    $121,- 

559;    (1)    $121,384. 
Thomas  Elison,   Chas.   R.   Perkins,  Mer- 
vin    D.    Perkins,    Sydney    B.    Smith, 
Fort    Bragg,    Cal.,    $130,536.32;      (1> 
$130  536.32. 
H.    W.    Rohi,    San    Francisco,    $146,015; 

(1)    $146,015. 
P.  L.  Burr,  San  Francisco,  $153,125;   (1) 

$151  325 
Ken    Hodgnian,    Oakland,    $154,720;    (1) 

$154,420. 
Tieslau    Bros.,    Berkeley,    $178,179;    (1) 

$178,179. 
Nevada    Contracting    Co.,    Fallon,    Nev., 
(Omitted   two    items    in    bid),    $140,- 
506;    (1)    $140,506. 
Engineer's   estimate,   $119,708.60. 

SAN  DIEGO,  Cal.  —  Bert.  Noble. 
Spreckels  Bldg.,  sub.  low  bid  to  city  at 
$132,455  to  const,  sanitary  sewer  sys. 
in  Normal  Hts.,  involv.  approx.  (a) 
35,281  lin.  ft.  6-in.  cem.  concr.  sewer 
pipe,  (b)  50,251  lin.  ft.  8-in.  cem.  concr. 
sewer  pipe,  (c)  1048  lin.  ft.  of  10-in. 
cem.  concr.  sewer  pipe,  (d)  275  concr. 
m.  h.,  (e)  26  concr.  drop  m.  h.,  (f)  77 
concr.  deadends.  Unit  bid  follows:  (a) 
$1.10,  (b)  $1.18,  (c)  $1.28,  (d)  $90,  (e) 
$90,    (f)    $10,   total,   $127,308.18. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
W.  E.  Miller,  81  Church  St.,  Santa  Cruz 
at  $11,674.93  awarded  cont.  by  city 
(366-C)  to  imp.  Vine  St.,  bet.  Mission 
and  Locust  Sts.,  involv.  grade;  5-in. 
hyd.  cem.  cone,  curbs,  walks;  vit.  clay 
pipe  sewer  laterals;  6-in.  vit.  clay  pipe 
main  san.  sewers;  manholes;  water  ser- 
vice connections,  etc.  Other  bids:  Gran- 
ite   Const.    Co.,      $11,674.14;      Thompson 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
June  14,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  imp.  Hoover  St.,  bet.  Marathon 
St.  and  Temple  St.,  involv.  grade,  81,- 
823  sq.  ft.  7-in.  cone,  pave.,  4816  sq.  ft. 
rem.d.  with  rock  and  oil  surf.,  68  ft. 
curb,  195  sq.  ft.  one-course  cem.  walk, 
329  sq.  ft.  gut.,  328  ft.  hse.  conn.,  storm 
drain  compl.  Bids  rec.  may  10  rejected. 


SAN  BERNARDINO,  Cal.  —  County 
Surveyor  Howard  L.  Way  recommends 
five  storm  drain  projects.  The  projects 
proposed  are:  Sand  Canyon,  west  of 
Patton;  Little  Sand  Canyon,  at  Del 
Uosa;  South  Turner  Ave.  and  Deer  Crk; 
Victorville  and  Magnolia  Ave.  in  Chino; 
Santa   Ana   Riv.    bluff    nr.    Redlands 


SAN  FRANCISCO— A.  J.  Raisch,  46 
Kearny  St.,  awarded  cont.  by  South- 
ern Pacific  R.  R.  to  grade;  pave;  cone, 
curb,  sewers,  manholes,  catchbasins, 
etc.,  in  storage  yard  quarters  in  ar-^a 
bounded  by  17th,  18th,  Harrison  and 
Treat  Ave.  Asph  surface  pave,  211^0 
sq.  ft. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  declares  inten.  (784)  to  imp.  Clay 
St.,  bet.  Pilgrim  and  Ophir  Sts.,  involv. 
grade;  comb.  cone,  curbs,  gutters;  cone, 
walks;  2-in.  crusher  run  rock  base;  2  Va 
in.  asph.  cone,  base  with  1%-in.  asph. 
cone,  surface  pavement.  1911  Act,  1915 
Bond  Act.  Protests  June  14.  A.  L. 
Banks,  city  clerk.  W.  B.  Hogan,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
f;ity  declares  inten.  (783)  to  const,  sys- 
tem of  main  and  lateral  sewers,  wye 
branches;  house  branches,  lampholes, 
manholes  with  and  without  automatic 
flushers  in  portions  of  Union  St.;  Hard- 
ing W^ay;  East  Ave.;  School  Ave.,  and 
other  Sts.  1911  Act.  I'rotests  June  14. 
A.  L.  Banks,  city  clerk.  W.  B.  Hogan, 
city   eng. 


VALLEJO,  Solano  Co.,  Cal. — City  de- 
clares inten.  (109)  to  imp.  Branciforte 
St.,  bet.  Kentucky  and  Tennessee  S'ts., 
grade;  5-in.  Vibrolithie  cone,  pave.; 
cone,  curb,  gutter.  1911  Act.  Protests 
June  5.  Alf.  E.  Edgcumbe,  city  clerk. 
T.  D.  Kilkenny,  city  eng. 

SEBASTOPOL,  Sonoma  Co.,  Cal. — A. 
Teichert  &  Son,  1846  37th  St.,  Sacra- 
mento, at  $8316.28  awarded  cont.  by 
city  to  pave  Palm  Ave.  Christian  Con- 
struction Co.  only  other  bidder  at  $8760. 


CULVER  CITY,  Cal. — L.  A.  Paving 
Co.,  2900  Santa  Fe  Ave.,  Los  Angeles, 
awarded  cont.  by  city  to  imp.  Del  Rey 
Blvd.,  and  portions  of  other  Sts.,  involv. 
grade,  $4978,  curb,  55c  ft.;  walk,  20c  ft., 
Warrenite-bitul.  pave.,  22. 9r  sq.  ft., 
culv,    $2705. 


BERKELEY,  Alameda  Co.,  Cal. — City 
plans  imp.  of  Solano  Ave.,  bet.  The 
Alameda  and  Tulare  Ave.;  est.  cost, 
$29,300.     John  N.  Edy,  city  manager. 


NAPA,  Napa  Co.,  Cal.— R.  E.  Erring- 
ton,  Napa,  at  $2217.41  awarded  cont.  by 
city  to  imp.  Randolph  St.,  bet.  Colfax 
and  Ash  Sts.,  involv.  442  cu.  yds.  grad- 
ing, $.50;  972.8  lin.  ft.  cone,  curb,  $.50; 
20,428.8  sq.  ft.  2-course  asph.  macadam 
pave,   $.07;    2   catchbasins,    $40   each. 

SAN  MATEO  COUNTY,  Cal.— Lozier 
and  Carr,  San  Jose,  at  $8,438.80,  award, 
cont.  by  State  Highway  Commission  to 
const.  29,200  lin.  ft.  right  of  way  fence 
on  Bay  Shore  Highway  bet.  So.  San 
Francisco  and  Burlingame.  Engineer's 
est.  $9, $52. 

LONG  BEACH,  Cal.  —  Until  9  A.  M., 
June  15,  bids  will  be  rec.  for  storm 
drain,  Ellis  Ave.,  bet.  Anaheim  St.  and 
Wilmington  Blvd.,  etc.,  reinf.  cone,  pipe 
storm  drain,  corr.  iron  pipe,  m.  h..  c.  b., 
cem.  pipe  drains,  etc.;  1911  act.  R.  D. 
Van  Alstine,  city  engineer. 


SACRAMENTO,  Cal.— H.  L.  Ogden  at 

$8116  awarded  cont.  by  county  to  grade 
and  gravel  9000  ft.  of  road  near  Vor- 
den;    eng.   est.    $8500. 


KAN  GABRIEL,  Cal.— City  plans  to 
imp.  California  St.,  bet.  Las  Tunas 
Dr.  and  Broadway;  5-in.  asph.  concr. 
pave.,    walks,  curbs. 


SAN  DIEGO,  Cal. — City  plans  to  imp. 
A  St.,  bet.  25th  and  28th  Sts.,  involv. 
95,803.44  sq.  ft.  2-in.  asph.  concr.  w.  s. 
on  3-in.  asph.  concr.  base,  90  ft.  curb, 
160  sq.  ft.  walk;  1911  act.  Protests, 
.June  2L 


MARYSVILLE,  Yuba  Co.,  Cal.  — 
County  Surveyor  Jason  R.  Meek  mak- 
ing surveys  for  6  mi.  of  new  road,  from 
Tahoe-Ukiah  highway  near  Seven  Mile 
House  to  Loma  Rica. 


WATTS,  Cal.— City  plans  to  imp. 
lu8th  St.  (Lillian  St.),  bet.  Willow- 
brook  and  Wilmington  Aves.:  6-in. 
concr.  pave.,  storm  water  c.  b.,  5  ft. 
cem.  walks;  8-in.  vit.  sewers,  hse.  conn., 
etc.;  1911  act.  Protests,  June  9.  Sarah 
A.  Smith,  city  clerk. 


SACRAMENTO,      Cal. — City     declares 
inten.    (2089)    to   imp.   alley    bet.    H  and 

I,  10th  and  11th  Sts.,  involv.  e.  i.  drains 
with  vit.  sewer  connections;  const,  vit. 
sewers;  reconst.  manholes;  grade;  hyd. 
cone.  pave.     1911  Act.  Protests  June  17. 

II.  G.  Denton,  city  clerk.  A.  J.  Wag- 
ner,  city   eng. 


ORANGE  COUNTY,  Cal.— Until  June 
28,  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission  to  const,  under- 
grade crossing  at  Branagan  consisting 
of  two  cone,  abutments  with  wing  walls 
and  grading  and  paving  rdwy.  and 
siaewalk  with  Port.  cem.  cone.  R.  M. 
Morton,  state  highway  eng.  See  call 
for  bids  under  official  proposal  section 
in   this   issue. 


PAS.A.DENA,  Cal. — City  plans  to  imp. 
Palo  Verde  Ave.,  bet.  Paloma  St.  and 
Nelson  Alley:  grade,  oil  mac.,  curbs, 
gut.,  walks;  1911  act.  Protests,  June 
15.     Bessie  Chamberlain,   city  clerk. 

SANTA  BARBARA,  Cal. — City  Plans 
to  imp.  Gillespie  St.,  bet.  Anapamu  and 
Victoria  Sts.,  and  bet.  Micheltorena  and 
Mission  Sts.,  involv.  combined  cem. 
cone,  curb  and  6-ft.  gut.,  cross-gut., 
cone,  driveways,  one-course  walks,  3-ft 
gut.,  curb  returns;  1911  act.  S.  B.  Tag- 
gart,  city  clerk. 


SACRAMENTO,  Cal.— City  declares 
inten.  (2091)  to  imp.  40th  St.  bet.  12th 
and  14th  Ave.,  involv.  cone,  curb,  gut- 
ter; c.  i.  gutter  drains  with  vit.  sewer 
connections;  const,  vit.  sewers;  cone, 
manhole;  reconst.  manholes;  1-in  water 
main  connections;  grade;  asph.  cone, 
pave,  with  seal  coat.  1911  Act.  Protests 
June  17.  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,   city   eng. 


REDLANDS,  Cal.— City  plans  to  imp. 
Brookside  Ave.,  bet.  Eureka  St.  and 
west  city  limits;  4-in.  mac.  pave,  with 
asph.  oil  w.  s.,  scarifying  and  resurf., 
gut.,  guard  rail  curb,  concr.  bridges, 
etc.;  1911  act.;  Nordina  St.,  Sonora  St., 
and  Myrtle  St.:  4-in.  mac.  pave.,  asph. 
w.  s.,  concr.  dip  driveways,  4-in.  vit. 
sewer  laterals,  etc.;  1911  act.  Pro- 
tests, June   16. 


SACRAMENTO.  Cal. — E.  F.  HiUiard. 
1355  43rd  St.,  Sacramento,  awarded 
cent,  by  city  to  imp.  alley  bet.  K  and 
L,  15th  and  16th  Sts.,  involv.  c.  i.  St. 
drains  with  vit.  sewer  connections;  vit! 
pipe  sewers;  1-in.  water  main  connec- 
tions; grade;  hyd.  cone,  pavement. 

SACRAMENTO,  Cal.— City  declares 
inten.  (2092)  to  imp.  37th  St.  bet.  5th 
and  6th  Aves.,  involv.  cone.  curb,  gut- 
ter: c.  i.  gutter  drains  with  vit.  sewer 
connections;  const,  vit.  sewers;  cone, 
manhole;  reconst.  manholes;  1-in  water 
main  connections;  grade:  asph.  cone, 
pave,  with  seal  coat.  1911  .\ct.  Protests 
June  17.  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,   city   eng. 

OCEANSIDE,  Cal.— Petitions  asking 
p:\ving  covering  several  miles,  filed 
with  city  trustees.  This  incl.  grading 
of  Clementine  and  Nevada  Sts.  from 
Second  St.  to  Wisconsin  St..  IncL  walks, 
curbs,  gut. 
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Printing 


Modern,  Efficient  Methods, 
Up-to-date  Machinery  and 
Highly  Skilled  Workman- 
ship plus  an  Honest  De- 
sire to  Please  assure 


Quality  and  Service 


Telephones 

Garfield 

3  140 
3  14  1 
3  142 
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I.OS"3^5^'?E£.'fiS;-iOiart>^Avftafds  by  Bd.-. 
\'\  k!5,   for  St.   work  are; 

Kosanna  St.,  bet.  Riverside  Dr.  and 
Kipple  St.,  to  Spencer  and  Holt,  402 
Frost  Bldg-.,  at  $66,900.46,  involv.  5-in. 
concr.  pave,  light  curb,  walk,  san. 
sew^r,  etc. 

Artesian  St.,  bet.  Aves.  33  and  2G, 
to  Li.  A.  Pav.  Co.,  2900  Santa  Fe  Ave.,  at 
$ir),607.02,  involv.  concr.  pave.,  aspli. 
concr.  pave.,  curb,  wialk,  giut.,  san. 
sewer,  etc. 

Pbrtola  St.,  bet.  Henderson  St.  and 
583  ft.  n.  of  Lathrop  St.,  to  Bob  Bosco, 
3751'  Eastern  St.,  at  $16,230.24,  involv. 
6-iii.  concr.  pave.,  curb,  walk,  sewer. 

Florence  Ave.,  bet.  South  Park  and 
Vermont  Aves.,  to  Geo.  II.  Oswald,  366 
K.  58lh  St.,  at  $233,930.12,  involv.  8-in. 
concr.  pave.,  asph.  concr.  pave.,  curb, 
walk,   gut.,   storm    drain,    cluv.,    etc. 

SACRAMENTO,  Cal. — J.  W.  Terrell, 
2765  Donner  Way,  Sacramento,  award, 
cont,  by  city  to  imp.:  (2076)  55th  St., 
bet.  Folsom  Blvd.  and  pt.  920  ft.  north, 
involv.  vit.  pipe  sewer;  cone,  manholes 
with  c.  i.  covers. 


ALHAMBRA,  Cal. — City  plans  to  imp. 
Orange  St.,  bet.  Raymond  and  Pre- 
morii  Ave3  :  5-in.  asph.  concr.  H.  E. 
Blake,    city    engineer. 


ALHAMBRA,  Cal.— City  Eng.  H.  B 
Plake  preparing  spec,  to  imp.  Prim- 
lose  Ave.,  Plum  St.  and  La  France  Ave. 


G-LENDALE,  Cal.— Until  10  a.  m., 
Junfr  10,  bids  will  be  rec,  to  imp.  Olive 
St.,  inv-lv.  5919  sq.  ft.  Walk,  11,838  sq. 
fi.  grade.  I'lans  obtainable  from  John 
F.  JolTannsen,  city  engr;  A.  J.  Van  Wie 
city   clerk. 


LOS  ANGELES,  Cal.  —  Pan-Pacific 
Const.  Co.,  629  Citizens  Natl.  Bank  Bldg 
awarded  cont.  by  harbor  comm.  at  $76,- 
7iMi   for  re-surf.  Badger  Ave.  and  Dock 


SANTA  ANA,  Cal.— $182,000  bond  is- 
si.e  to  e.xtend  joint  Orange  county  out- 
I'all    sewer   carried   at    election    May    26. 


SAN  BERNARDINO,  Cal.— City  Eng. 
(  ha.s.  E.  Johnson  completing  plans  for 
drainage  work  in  the  southwest  part 
of    the    city. 

GLENDALE,  Cal.  —  Hugh  Cornwell, 
342  N  Howard,  Glendale,  sub.  low  bid 
to  city  at  $13,120  to  imp.  Orange  St., 
Colorado  St.,  Harvard  St.,  Hawthorne 
St.  and  Br.adway,  involv.  15,647  sq.  ft. 
grade  8c  sq.  ft.,  30,114  sq.  ft.  asph.  cone, 
pave.  20c  ft.,  1006  sq.  ft.  5-in.  cone,  pave 
22c  sq,  ft.,  27,706  sq.  ft.  regrade  and  oil 
.1  sq.  ft.,  3426  sq.  ft.  walk  ISc  sq.  ft., 
:::;.M  sq.  ft.  5-in.  gut.  22c  ft.,  251  ft. 
armored  curb  85c  ft.,  2272  ft.  curb  at 
.''>.')c  ft.,  culv.  $375,  move  light  sys.  $775, 
iiiove    fire   hydrants,    $265. 

Kitz;.;erald  Engr.  &  Constr.  Co.,  1242 
I'ac.  Mutual  Bldg.,  low  at  $3998  to  imp. 
Arden  Ave.  and  Kenilworth  Ave.,  in- 
volving 31,620  sq.  ft.  grade  2c  ft.,  17,- 
629  sq.  ft.  5-in.  mac.  pave  lie  ft.,  3042 
sq.  .ft.  5-in.  gut.  19c  ft.,  1556  ft.  "B" 
cnr^  4.')C  ft.,  one  6-in.  fire  hydrant 
Si  50, 

OXNARD,  Cal.  —  Until  June  8,  bids 
will  be  rec,  to  imp.  various  city  streets 
involv.  approx,  198,000  sq,  ft,  5-ln,  and 
6-iii,  cem.  ccnc.  pave.  S.  G,  Bennett, 
'  ity  engr,  Frank  B,  Pettis,  city  clerk. 


GLENDALE,  Cal. '—  -Until  lO  a.  m., 
lune  17,  bids  will  be  rec.  by  city  for 
stwers  in  Chevy  Chase  Dr.  and  other 
■^ts.  (Sewer  Di.st,  No,  5)  involv.  38,988 
It.  8-in,  vit.  pipe  sewer,  36  ra,  h„  26  jet 
iliam,,  36  f,  t,,  16,737  lin,  ft.- 6-in,  vit, 
Ise.  conn,,  114  wyes  only,  water  pipe, 
11.724  ft,  6-in,  and  330  ft.  8-in.  c.  i.  fire 
liydrants,  etc.  Plans  obtainable  from 
City  Eng.  John  F.  J;  hansen.  A.  J.  Van 
\\\v,  city  clerk. 


FULI.ERTON,  Cal.  —  Outfall  sewoi 
liond  'issue  failed  to  carry  at  recent 
I  HCtion. 


GLENDALE,  Cal.— City  plans  to  imp. 
^  w  V>  of  Spazier  Ave.,  bet.  Kenneth 
lid.  and  lot  7,  Tr.  5570,  etc.,  Involv.  3-in 
oil  mac.  pave.,  curbs,  walks,  6-in.  single 
nozzle  fire  hydrant,  6-in.  hse.  conn; 
1911  Act.  Protests,  June  10.  A.  J.  Van 
Wife,  .eit#,.el6dfe,j:£H,vy7,-„^v.  .r.-  ^-v.-  5..,^-.^ 


r!  «>1» -&I=l«TSJtJ^0'X..Cal.-*-Unt11  7>.30  P. 
M.,  June  18,  bids  will  be  rec.  for  6-in. 
to  10-in.  vit.  sewer  sys.,  incl,  m.  h,,  f, 
t.,  wyes,  hse.  conn.,  etc.,  in  jjortion  of 
Collingwood  St.,  and  portion.s  of  Wal- 
nut Ave,,  etc.  1911  and  1915  acts. 
Victor  D.  McCarthy,  city  clerk.  R.  T. 
Hutchins,  city  eng.  This  job  will  com- 
pri.se  appro.x.  20  mi,  pipe,  about  three- 
fourth  of  which  will  be  8-in.  Total 
cost,    $200,000. 


WATTS,  '  Cal.— Geo.  H.  Oswald,  366 
E  58th  St.,  Los  Angeles,  awarded  conts. 
by  city  to  imp.  under  1911  act  as  fol- 
io w,s: 

S  Vi  Santa  Ana  Blvd,,  bet,  Wilming- 
ton Ave,  and  Walton  Tr,,  etc,  6-in. 
cone,  pave,,  curlj,  walks,  8-in,  vit. 
sewer,    6-in.   hse,   c jun,   at   $35,622.23. 

110th  St.  (Jones  St.),  bet.  Compton 
Ave.  and  east  line  Alton  Tract:  grade, 
6-in.  concr.  pave,,  curb,  walk,  8-in.  vit. 
pipe  storm  drain,  6-in.  vit.  hse.  sewers, 
$15,467.30. 

Defiance  Ave.,  99th  and  95th  Sts.,  etc.. 
6-in.  concr.  pave.,  8-in.  vit.  sewer,  6-in. 
hse.    sewers,    etc.,    $15,924.40. 

Bandera  St.  (Emily  Ave.),  bet.  100th 
and  97th  Sts,;  -in.  concr.  pave.,  curb, 
6-in.  vit.  hse.  sewers,  $7725.65. 


ORANGE,  Cal. — $59,000  bond  issue  to 
provide  for  ocean  outfall  extensidn 
carried   at  recent   election. 

NEVADA  &  SIERRA  COUNTIES,  Cal. 
— A.  Haidlen  Co.,  Sacramento,  at  $19,600 
awarded  cont.  by  State  Highway  Com. 
to  surface  7-mi,  of  Truckee  river  high- 
way west  of  Nevada  Line. 

LASSEN  COUNTY,  Cal.— John  F.  Col- 
lins, -  Stockton,  at  $65,019,  awarded 
cont.  by  State  Highway  Comm.  to 
grade  and  surface  with  screened  gravel 
-3.S-mi.  bet.  4-mi.  west  of  Bieber  and 
Bieber;    eng.    est     $79,979. 


VALLEJO,  Solano  Co.,  Cal.— City  de- 
clares Inten.  (107)  to  imp.  Amador  St., 
bet.  Sulphur  Springs  Rd.  and  Georgia 
St.,  etc.,  involv.  grade;  5-in.  (and  in- 
creasing to  7%-in.  18  ft.  wide)  Vibro- 
lithic  cone,  pavement;  corru.  iron  cul- 
verts; rein,  cone,  headwalls;'  curbs, 
gutters,  lateral  sewers.  1911  Act,  Pro- 
tests June  5.  Alf,  E,  Edgcumbe,  city 
clerk.     T.  D.  Kilkenny,  city  engineer, 

VALLEJO,  Solano  Co,,  Cal, — City  de- 
clares inten.  (108)  to  imp.  Napa  St.,  bet. 
Main  and  Pennsylvania  Sts.,  involv. 
grade;' 5-in,  Vibrolithic  cone,  pavement; 
eonc.  curbs,  gutters,  1911  Act.  Pro- 
tests J'lne  5.  Alf.  E.  Edgcumbe,  city 
clerk.     T.  D.  Kilkenny,  city  eng. 


BAKERSFIELD,  Kern  Co.,  Cal, — City 
declares  inten.  535  to  imp.  portions  of 
D  St.,  14th  St.,  California  Ave,,  involv, 
grade;  cone,  curb,  gutter;  3V2-iJi-  asph. 
cone,  base  with  I'/i-in.  Warrenite-Bit. 
surface  pavement.  1911  Act,  Bond  Ac: 
1915.  Protests  June  14,  V,  Van  Riper, 
city  clerk;  W.  D.  Clarke,  city  eng. 


BURLINGAME,  San  Mateo  Co.,  Cal,— 
City  declares  inten,  105  to  imp,  por- 
tions of  Easton  Dr,,  Hillside  Dr.,  De 
Soto,  Columbus,  Carlos,  Castillo,  Mon- 
tero,  Benito  and  Alvarado  Aves.,  involv. 
srade:  4V2-iii.  hyd.  cone,  base  with  IM:- 
in.  Warrenite-Bit.  surface  pave.;  cone, 
curb,^  gutter,  walks,  driveways;  cone. 
storm  sewer  system  (cone.  pipe  of 
tongue  and  groove  type)  ;  br.  manholes, 
etc,  191}  Act,  Bond  Act,  1915.  Pro- 
tests June  14.  Jas.  James,  City  eng.  J. 
R,   Murphy,    city   cierU, 

SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  June  14,  bids  will  be  rec,  to  imp, 
II  St,,  bet.  Mill  St,  and  Colton  Ave,,  and 
portions  of  I,  Huff  and  other  Sts.:  curb, 
walks,  fJ-in.  and  10-in.  vit.  pipe  sewer; 
1911   act.      J.   H.   Osborn,   city   clerk. 


EUREK;A,  Humboldt  Co.,  Cal.— Until 
June  15,  8  P.  M.,  bids  will  be  rec.  by  A, 
Waller  Kildalo,  city  clerk,  (201)  to  fill 
and  grade  Harrison  Ave.  from  east  citv 
limits  to  pt.  603  ft.  south  of  18th  St. 
Cert,  check  10%  payable  to  citv  req. 
Plans  on  file  in  ottice  of  clerk,  "  F,  H. 
Green,    city    engineer. 


BURBANK,  Cal.  — Until  9:30  A.  M., 
June  10,  bids  will  be  rec.  to  grade,  oil 
mac.  pave.,  curb,  C,  I,  water  mains, 
san,  sewers,  etc;  1911  act.  F.  S.  Web- 
.eter,  city  cleric,  .,  -.:-.c.— ...     ,  . 


SACRAMENTC),  CaL— City  declares 
inten.  (2090)  to  imp.  portions  of  9th 
Ave,,  involv.  cone,  curb,  gutter,  c.  1. 
drains  with  vit.  sewer  connections; 
cone  manholes;  ]-in,  water  main  con- 
nections; grade;  asph.  cone,  pave,  with 
seal  coat.  1911  Act,  Protests  June  17. 
H.  G.  Dent-n,  city  clerk.  A.  J.  Wagner, 
city   eng. 

SA.V  DIEGO,  Cal. — Bert.  Noble,  669 
Spreckels  Bldg.,  awarded  cont,  by  city 
at  $127,308  for  sewers  in  Normal  His, 
Bids   previously   noted. 

SANTA  ANA,  Cal.— $1 82,000  sewer 
bond   issue   carried   at  recent   election. 


ItlVERSIDE,  Cal. — City  plans  to  imp. 
nth  St.,  bet.  High  St.  and  Park  Ave.: 
mac.  rdwy.  combin.  curb  and  gut.;  1911 
act.     Protests,  June  8. 


VO\-TKREY.  Monterey  Co.,  Cai. — Un- 
til June  15,  7p.  m.,  bids  will  be  rec.  by 
.-..  .).  Aiason,  city  clerk,  to  imp.  (2312) 
.Monroe  St.,  bet.  Madison  and  Jefferson 
and  bet.  Jefferson  and  Franklin  and 
bet.  Franklin  and  Monroe  Sts.,  in  addi- 
tion to  portions  of  Clay  St.,  involving 
grade;  pave  portions  with  2-in.  asph. 
cone,  pave  and  portions  with  2V^-in. 
asph.  cone  base  with  l^^-in.  asph.  cone 
surface;  cone,  curbs  and  gutters;  catch- 
basins  with  12-in.  cem.  pipe  culv.  con- 
nections; 13  s.  w.  crossings;  corru. 
iron  culvert.  1911  Act  and  Bond  Act 
1915,  Cert.  (|»eck  10%  payable  to  city 
req,  H,  D.  Severance,  city  eng. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation  of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzlingword— the  meaning  of  overhead, 
novocaine,etc.,this "Supreme  Authority" 

WEBSTER'S  4 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer,  407,OOOWords, 
2700  Pages.  6000  Illustrations,  Regular  and  India 
Paper  Editions.  Write  forspccimenpajrcs, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


Mailing  Lists 

\^ill  hclpvou  increase  sales 
Send  for  F'liLE  cstalor  irlvloc 
I  cnunt3a.idpriccj»onclassijedii*ia«» 
o^  you  rl>est  pros  pec  livocastomer»'- 
Nitional,  Suto.Xocal-Indivkiiiak. 
Frofc3sioQ3,  Euainesa  Firma. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bidswanted? 

Are  you  satisfied  with  the  bids  you  receiyed  on  that 

lasc  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  publisned 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  Engineering  News 
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BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1720 

Grinnell 

Owner 

1000 

1721 

Lauder 

Owner 

6000 

1722 

McCarthy 

Arnott 

6000 

1723 

Kambic 

Owner 

9000 

1724 

Bianchi 

Wiander 

3000 

1725 

Gadd 

Manseau 

7000 

1726 

Manseau 

Owner 

10500 

1727 

Arnott 

Owner 

15000 

1728 

Traverso 

Chiappe 

15085 

1729 

Tyler 

Owner 

100000 

1730 

Illinois 

Wagner 

400000 

1731 

Priderlcksen 

Owner 

2500 

1732 

Malaspina 

Owner 

2000 

1733 

Staff 

Owner 

3500 

1734 

McNaught 

Mangels 

7000 

1735 

Meyer 

Mattock 

34990 

1736 

Meyer 

Mattock 

25285 

1737 

Nelson 

Owner 

84000 

1738 

Harrison 

Electric 

1000 

1739 

Foucar 

Owner 

1500 

1740 

Giusti 

Owner 

15000 

1741 

Fisher 

Owner 

14000 

1742 

Gisen 

Mullen 

3000 

174  3 

Foster 

Home 

1800 

1744 

Berkeim 

Cohen 

1000 

1745 

Read 

Emlth 

1500 

1746 

Scoblom 

Owner 

3000 

1747 

Smith 

Dorr 

3509 

1748 

Berry 

Wood 

8000 

1749 

Lofquist 

Keystone 

13565 

1750 

Russ 

Dlnwiddie   5000003 

1751 

Niemela 

Niemela 

5000 

1752 

Hansen 

Owner 

4000 

1753 

Fagreol 

Leiter 

2500 

1754 

American 

Electric 

1500 

1755 

Rigrhini 

Owner 

2500 

1756 

Turri 

Owner 

3500 

1757 

Regan 

Maloney 

3000 

1758 

Behrens 

Stevenson 

4800 

1759 

Sanders 

McS'heehy 

5000 

1760 

Baker 

Owner 

1500 

1761 

National 

Owner 

1750 

1762 

Christal 

Bernhardt 

6000 

1763 

Fratessa 

Owner 

2000 

1764 

Same 

Same 

4000 

1765 

Brown 

Hallgren 

5000 

1766 

Parker 

Owner 

8000 

1767 

Paulist 

Barrett 

20000 

1768 

St.    Francis 

Owner 

20000 

1769 

Healy 

Owner 

80000 

ALTERATIONS 

(1720)      SW  BRANNAN     AND     FIFTH. 

Extend  mezzanine  floor. 
Owner — Grinnell    Co.,    601    Brannan      t., 

San  Francisco. 
Plans    by   Owner.  $1000 


DWELLING 

(1721)      W    GARCIA 

One-story      and 

dwelling. 
Owner — Douglass    Lauder, 

St.,   San   Francisco. 
Architect — None. 


100    SE    Vasquez. 
basement      frame 

1241     Bush 


$60C0 


DWELLINGS 

(1722)  W  ROUSSEAU  275  and  300  S 
Bosworth.  Two  one-story  and 
basement  frame  dwellings. 

Owner — McCarthy  Co.,  46  Kearny  St., 
San   Francisco. 

Architect — None. 

Contractor — Jas.  A.  Arnott,  633  Taraval 
St.,   San   Francisco.  $3000   ea 


DWELLINGS 

(1723)  W  J  AN  BRUNO  AVE  25,  50  and 
225  N  Mariposa.  Three  one-story 
and    basement    frame    dwellings. 

Owner — John    Kambic,    530    San    Bruno 

Ave..    San    Francisco. 
;Architect — Chas.  F.  Strothoff,  2274   15th 

St.,    San    Francisco.  $3000    ea 

DWELLING 

(1724)  N  HALE  95  E  San  Bruno  Ave. 
One-etory  and  basement  frame 
dwelling. 

Owner — A.   Bianchi. 


Architect — None. 

Contractor — E.    Wiander      &    Son,      641 

Brunswick    St.,    San    Francisco. 

$3000 
DWELLINGS 
(1725)      E     TWENTY-SIXTH     AVE      25 

and  50  N  Kirkham.     Two  one-story 

and    ba.sement   frame   dwellings. 
Owner — Gadd    &    Manseau,      1245      21st 

Aye.,   San   Francisco. 
Architect — None. 
Contractor — C.  E.  Manseau,  2219  Irving 

St.,  San  Francisco.  $3500   ea 


DWELLINGS 

(1726)  E  TWENTY-SIXTH  AVE  75, 
100  and  125  N  Kirkham.  Three  one 
story  and   basement   frame   dwlgs. 

Owner — E.  E.  Manseau.  1245  21st  Ave.. 
San   Francisco. 

Architect — None  53500  each 


DWELLINGS 

(1727)  S  PAULDING  80,  107,  132,  159 
and  186  W  Raleigh.  Five  one- 
story  and   basement   frame   dwlgs. 

Owner — Jas.  Arnott  &  Son,  633  Taraval 
St.,   S'an  Francisco. 

Architect — None.  $3000  ea 


FLATS 

(1728)  NE  LOMBARD  AND  GRANT 
Ave.  Two-story  and  basement 
frame  (4)   flata. 

Owner — B.  Traverso,  392  Lombard  St., 
San  Francisco. 

Architect — Paul  DeMartini,  948  Broad- 
way,   San   Francisco. 

Contractor — S.  Chiappe,  2244  Leaven- 
worth  St.,   S.  F.  $15,08> 


APARTMENTS 

(1729)   NW  VALLEJO  AND  OCTAVIA 

Sts.     Six-story  and   basement   steel 

frame    and    brick    (35)    apartments. 
Owner — Percy    D.    Tyler,    1438    Cabrillo 

b'l.,  ban  ifrancisco. 
Designer  —  Woodworth    Wethered,     16 

Turk  St.,   San   Francisco.        $100,000 


LOFTS,    ETC. 

(17i9)  NE  FOLSOM  AND  FIFTEENTH 
Sts.  Six-story  Class  B  lofts  and 
offices. 

Owner  —  Illinois  Pacific  Glass  Corp., 
15th  and  Folsom  Sts.,  S.  F. 

Engineer — P.  D.  Burtt,  15th  and  Fol- 
som  Sts.,   San   Francisco. 

Contractor — Geo.  Wagner,  Inc.,  181  So. 
Park   St.,   San   Francisco.        $400, OJO 

REMODEL 

(1731)  1524-34  UNION  STREET  Re- 
model for  stores  and  flats. 

Owner — Elmer    Fridericksen,    3029   Fill- 
more St.,  San  Francisco. 
Architect — None.  $2500 

DWELLING 

(1732)  E  LONDON  50  S  France.  1-sto. 
and  basement  frame  dwelling. 

Owner  —   E.   Malaspina,    526    Paris    St., 

San    Francisco. 
Architect— Stephen  Bisio,  318  Lisbon  St 

San    Francisco.  $2000 

DWELLING 

(1733)  W  THIRTY-FIRST  AVE.  125  N 
Ulloa.  l-story  and  basement  frame 
dwelling. 

Owner— Ed    Staff,    497     21st    Ave.,    San 

Francisco. 
Architect— Oscar  R.  Thayer,   110  Sutter 

S..,   San   Fracisco.  $3500 

DWELLING 

(1734)  W    WEST   LAKE   bet.    30th   and 
i  amino  Del  Mar.  2-story  and  basement 

frame    dwelling. 
Owner — Dr.   Harvard   Y    McNaught,    490 

Post   St.,   San   Francisco. 
Architect— C.    C.    Dakin,    3134    Hillegras 

-Ave.,  Berkeley. 
Contractor — Mangels     Bros.,     445     West 

Portal  Ave.  S.  F.  $7000 


RESIDENCE 

(US.'))  E  22ND  AVE.  250  N  LAKE.  2- 
story  and  basement  frame  resi- 
dence. 

Owner — Geo.  H.  C.  Meyer,  2030  Lyon 
St. 

Architec£ — Will  H.  Toepke,  72  New 
Montgomery    St. 

Contractor — Mattock  &  Feasey,  210 
Clara  St.  Cost,   $34,990 


RESIDENCE 

(1736)  E  22ND  AVE.  350  N  LAKE.  2- 
story  and  basement  frame  resi- 
dence. 

Owner — Geo.  H.  C.  Meyer,  2030  Lyon  St. 

Architect — Will  H.  Toepke,  72  New 
Montgomery  St. 

Contractor — Mattock  &  Feasey,  210 
Clara    St.,  Cost,    $25,285 


DWELLINGS 

(1737)  S  W  BRENTWOOD  AND  VAL- 
dez,  $5,000;  N  Brentwood  248.6,  286.6 
and  333.4  E  Yerba  Buena,  $4,000 
each;  W  St.  Elmo,  223  E  El  Ver- 
ano,  $6,000;  W  St.  Elmo  278  N 
Monterey,  $6,000;  N  W  Colon  and 
Mangels,  $5,000;  E  Colon  78.3,  206, 
254,  302  S  Brentwood,  $4,000  each; 
W  Hazelwood  66,  102,  302  S  Brent- 
wood, $4,000  each;  E  Yerba  Buena 
80  N  Plymouth,  $4,000;  W  Valdez 
30  S  Brentwood,  $4,000;  W  Valdez 
70  Brentwood,  $4,000;  W  Valdez  110 
Brentwood,  $4,000;  E  St.  Elmo  Way 
185  N  Monterey,  $6,000. 
19  1-story  and  basement  frame 
dwellings. 

Owner — Nelson      Bros.,      950      Monterey 
Blvd. 

Architect— Chas.  F.  Strothofl!,  2274  15th 
St.  Costs  as  above. 


SIGN 

(1738)  NE    POST    AND       VAN      NES9 
Ave.     Electric  sign. 

Owner — H.   O.   Harrison   Co.,   Premises. 
Architect — None. 

Contractor — Electric      Products      Corp., 
255  Golden  Gate  Ave.,  S.  F.        $1000 

SHINGLINU 

(1739)  NO.    615    BUENA    VISTA      AVE. 
Asbestos   shingling  dwelling. 

Owner — E.   L.   Foucar,   Premises. 
Architect — None.  $1500 


APARTMENTS 

(1740)  W  MASON  68-9  N  Green.  Three 
story  and  basement  frame  (7) 
apartments. 

Owner — W.   Giusti,    308   Columbus   Ave., 

San    Francisco. 
Architect — A.   Fraschina,   1666  Lombard 

St.,    San    Francisco.  $15,000 

BUILDING 

(1741)  NW  MISSION  289.62  E  Valencia. 
One-story  concrete  commercial 
Building. 

Owner — Alfred  P.  Fisher,  14  Montgom- 
ery  St.,  San   Francisco. 

Engineer  —  Alfred  P.  Fisher,  Nevada 
Bank   Bldg.,  S.   F.  $14,000 

FLATS 

(1742)  223  SANCHEZ  STREET  Re- 
model  for    (2)    flats. 

Owner — A.  Gisen,  premises. 
-Architect — None. 

Contractor— T.  H.  Mullen,  263  Sanchez 
St.,   San   Francisco.  $3000 

REMODEL 

(1743)  114  MARKET  STREET.  Re- 
model  for  lunch  room. 

Owner— Foster  Lunch  Co.,  6th  and  Mis- 
sion  Sts.,  S.   P. 

-Architect  &  Contractor — A.  J  Home 
2612   10th  Ave..  Oakland.  $180(J 

i;emodel 

(1744)  157-159  new  montgomery 

St.    Remodel    for   display   room   and 
offices. 
Owner — Bernheim   &   Schwartz,   90  New 
Montgomery  Street,  S.  F. 
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Architect — O'Brien    Bros.,    Inc.,    and    W. 

D.    Peugh,    315    Montgomery    Street, 

San    Francisco. 
Contract   r — Louis   Cohn,    ISO   Jessie   St., 

San    Francisco.  $1000 


FOUNDATION   ETC. 

(1745)  7327  GEARY  STREET.  Con- 
crete Foundation  and  floor  (dwlg). 

Owner — Mrs.   Alice   Read,    premises. 

Architect  .t  Contractor — Chas.  Smith, 
3503   Mission   St.,   S.   F.  $1500 


DWELLING 

(1746)      W   TWENTY-SECOND   AVE.    30 

S    Ulloa.      1-story      and      basement 

frame    dwelling. 
Owner — J.    Scoblom,    60   Rolph  St.,   S.   F. 
Architect— Chas.  F.  Strothoff,  2274   15th 

St.,    San   Francisco.  $3000 


DWELLING 

(1747)  E  HEAD  120  N  Holloway.  1- 
story  and  basement  frame  dwelling 

Owner — Thomas  F.  Smith,  924  Folsom 
St.,   San  Francisco. 

Architect — O.  S.  Baumbaugh,  618  Un- 
derwood Bldg.,   S.  F. 

Contractor — A.  D.  Dorr,  70  Taraval  St., 
San  Francisco.  $3500 


DWELLING 

(174S)      W   LOPEZ   400    S  Sotello.    2-sto. 

and   basement    frame    dwelling. 
Owner — Fred  L.  Berry,   27 S  Post  Street, 

San    Francisco. 
Architect — Masten  &  Hurn,  278  Post  St. 

San    Francisco. 
Contractor   —    W.    E.    Wood,    1219    12th 

Ave.,  San  Francisco.  $8000 


RESIDENCE 

(1749)      S   SAN    MARCOS    250   W    Santa 

Rita.      Two-story      and      basement 

fraine   residence. 
Owner — John  O.  Lofquist,  362  28th  Ave., 

San   Francisco. 
Architect — John    O.    Lofquist,    417    Mar- 

Ivet   St.,   San  Francisco.  C 

Contractor — Keystone    Constr.    Co.,    417 

Market  St.,  San  Francisco.       $13,565 


OFFICES 

(1750)      E   MONTGOMERY   bet.   Bush   & 

Pine.      Class   A  office   building. 
Owner — Russ  Building  Corp. 
Architect  —  Geo.    W.    Kelham^    Sharon 

Bldg'.,     San    Francisco. 
Contractor — Dinwiddie       Constr.       Co., 

Crocl<er  Bldg.,   S.   F.  $5,000,000 


DWELLING 

(1751)      SW   TINGLEY   300   325  S  E   San 

Jose    Ave.    2    1-story   and    basement 

frame   dwellings. 
Owner — E.  K.  Niemela,  141  Caselli  Ave., 

San    Francisco. 
Architect   &   Contractor — J.    S.  Niemela, 

141  Caselli  Ave.,  S.  F.         $2500  each 


DWELLING 

(1752)  W  SAN  J.^CINTO  250  N  Mon- 
terey. 2-story  and  basement  frame 
dwelling. 

Owner— Walter  E.  Hansen,  285  Capis- 
trano  Ave.,   S.   F. 

Architect — None.  $4000 


ALTERATIONS 

(1753)      1207-1209    HOWARD      STREET. 

Alter   store   front;   cement   floor. 
Owner — Fageol    Motors    Co.,    107th    Ave. 

and   Hollywood,   Oakland. 
Architect — None. 
Contractcr— E.    T.    Leiter  &      Son,      407 

Call  Bldg.,  S.   F.  $2500 


MARQUISE 

(1754)  2550  MISSION  STREET.  Con- 
struct sheet   metal   marquise. 

Owner — American  Furniture  Mfg.  Co., 
1709  Mission  St.,  S.  F. 

Architect — None. 

Contractor  —  Electric  Products  Corp., 
255  Golden  Gate  Ave.,  S.  P.         $1500 


DWELLING 

(1755)  NW  WOOLSEY  &  GOETTIN- 
gen.  1-story  and  basement  frame 
dwelling. 

Owner — Frank  Righini,  69  Oakwood  St., 

San    Francisco. 
Architect — None.  $2500 

DWELLING 

(1756)  W  FAXO.X  100  N  Holloway.  1- 
story  and  basement  frame  dwelling 

Owner— Caesar  Tiirri,  119  Brighton  Ave 

San   Francisco.  -,-„„ 

Architect— None.  $3500 


DWELLING 

(1757)  W  FORTY-TJiIRD  AVE.  210  S 
Anza.  1-story  and  basement  frame 
dwelling. 

Owner  —  Thos.  Regan,  828  48th  Ave.. 
San  Francisco. 

Architect — None. 

Contractor — John  Maloney,  167  Guer- 
rero   St.,   San   Francisco.  $3000 


DWELLING 

(175S)  E  TWENTY-FOURTH  AVE.  90 
S  Ulloa.  1-story  &  basement  frame 
dwelling. 

Owner — E.  A.  Behrens,  1405  4th  Ave., 
San  Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson,  130  Mer- 
ced Ave.,   S.  F.  $4800 


FLATS 

(1759)      S    TWENTY-SECOND    AVE.     2- 

story     and     basement     frame      (4) 

flats. 
Owner — W.    W.    Sanders,    1000    Potrero 

Ave.,  San  Francisco. 
Architect — None. 

Contractor — Jas.  B.  McSheehy,  1147  Do- 
lores St.,   San  Francisco.  $5000 


REMODEL 

(1760)  2430  BUSH  STREET.  Remodel 
for  2-room  and  bath  apartment;  in- 
stall doors;  plumbing,  etc. 

Owner — Geo.  W.  Baker,  2430  Bush  St., 
San  Francisco. 

Architect— None.  $1500 


ALTERATIONS 

(1761)      929    MARKET      STREET.      New 

store      front;      construct        interior 

stairway. 
Owner — National    Dollar     Stores,     Care 

architect. 
Architect — Bernard    J.    Joseph.    74    New 

Montgomery  St.,  S.  F.  $1750 


DWELLING 

(1762)      S  MURRAY  125  E  Genebern.  1- 

story  and  basement  frame  dwelling 
Owner — E.   J.   Christal,  22   College  Ave., 

San  Francisco. 
Architect — None. 
Contractor    —    Albert    Bernhardt,    2406 

22nd   Ave.,   S.   F.  $6000 


DWELLING 

(1763)  E  GIRARD  175  S  Olmsted.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Jos.  S.  Fratessa,  2831  San  Bru- 
no Ave.,  San  Francisco. 

Architect — None.  $2000 


DWELLINGS 

(1764)      W   DOWNER  125   150   S  Phelps. 

2  1-story  and  basement  frame  dwell- 
ings. 

Owner — Joseph  S.  Fratessa,  2831  San 
Bruno  Ave.,  San   Francisco. 

Architect — None.  $2000   each 


FTjATS 

(1765)  W  TWENTY-FIFTH  AVE.  200 
S  Lincoln  Way.  2-story  and  base- 
ment  frame    (2)    flats. 

Owner — May    I.    Brown,    311    Hayes    St., 

San  Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    San    Francisco. 
Contractor    —    August      Hallgren,      311 

Hayes  St.,    S.   F.  $5000 

FLATS 

(1766)  S  BAY  168-3  &  193-3  W  Broder- 
ick.  2  2-story  and  basement  frame 
flats    (2   flats   in  each   building). 

Owner — C.    F.    Parker,    251    Kearny    St., 

San    Francisco. 
Architect — None.  $4000   each 


ALTERATIONS 

(1767)  NE  CLAY  AND  STOCKTON. 
.Alterations  and  additions  to  Mis- 
sion  school. 

Owner — Paulist   Fathers,    Premises. 

Architect — E.  A.  Eames,  353  Sacramento 
St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St..    S.    F.  $20,000 


ALTERATIONS 

(1768)  NO.  701  SEVENTH  -WE.  Con- 
struct stalls;  rearrange  partitions; 
construct  ramps  and  reconstruct 
8th    Ave.    front.  '    ''      ■-'.: 

Owner — St.     Francis    Riding    Club,-,7<^1. 
Seventh   Ave.,   San   Francisco. 

Engineer — Philip  L.  Bush,  l6i  Califor- 
nia St.,   San  Francisco.  $20,000 


-VPARTMENTS         ■•        ,..-.-,-.      •• 

1769)  NW  CHESTNUT  ANEhliEAVEN- 
worth.  Six-story  and  basement 
Class  C  (35)  apartments. 

Owner — Miss   Mary   Healy,   ',o  Architest. 

Architect — Ed-ward  E.  Young,  2002  Cal- 
ifornia St.,  S.  F.         -  $80,000 


BUILDING  CONTRACTS 

(SAN  FRANCISCO  COUNTY) 


734 

Older 

West 

3256 

735 

Southern 

Barrett 

■,36 

Berry 

Wood 

12306 

',3; 

Schmieden 

Vogt 

3100 

,38 

California 

Moore 

26817 

739 

California 

Moore 

3120 

V40 

Sanders 

McSheehy 

V41 

Southern 

Raisch 

742 

Lo'w 

Brode 

11580 

743 

Low 

Klimm 

3250 

744 

Low 

Klimm 

3S79 

745 

Lewis 

Epp 

32600 

746 

Southern 

Eaton 

747 

Commercial 

Pacific 

13200 

748 

Commercial 

Pacific 

54950 

749 

Meyer 

Mattock 

25285 

750 

Meyer 

Mattock 

34990 

.ALTERATIONS 

(734)  SW  POLK  and  PINE.  All  work 
for    alterations    to    stores. 

Owner — Benjamin    Older. 

Architect  —  Quaodt  &  Bos,  Humboldt 
Bank   Bldg.,   S.   F. 

Contractor — West  &  Gillette. 

Filed  May  27,  1926.  Dated  May  H,  1926. 

On    completion     ;... 75% 

Usual   35   days    ............  ..Balanc-> 

TOTAL    COST,    $3256 

Bond,     $3256.       Sureties,       Metropolitan! 

Casualty    Co.       Forfeit,       none.       Limit, 

July    1,   1926.      Plans   and   specifications 

filed. 

EXTENDING    TIME. 

(735)  EXTENDING  TIME  FOR  COM- 
plelion  Of  General  Hospital,  to 
June   15,   1926. 

Owner  —  Southern  Pacific  Co.,  S.  P. 
Bldg.,    S.    F. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   S.  F. 

Filed  May  27,  1926.  Dated  May  21,  1926. 

DWELLING 

(736)  LOT  8  BLK  20  AND  N  %  LOT 
9   Blk   20,   Forest   Hill. 

All   work    2-story    frame    dwelling   and 

separate   garage. 
Owner — Frederick      L.      and      A^lice      L. 

Berry,    Mills    Bldg. 
Architect — Masten    &    Hurd,    278    Post 

St. 
Contractor— W.  E.  Wood,  1219  12th  Ave. 
Filed   May   27,   1926.  Dated  May  — ,   1926 

Frame    up    $3076.75 

Brown    coated     3076.75 

Completed   and   accepted    ....    3076.75 

35    days    after    3076.75 

TOTAL  COST,  $12,306 
Bond,  $6,153.50;  sureties,  Chas.  E.  Rein- 
hart;  J.  Roy  Wood;  forfeit,  $500;  limit, 
85    days;   plans   and  ^specifications   filed. 

ALTERATIONS 

(737)  'N  W  MARKET'  175  N  Z  MAR- 
shall  Square  N  E  25  x  N-  W  100. 

All    work   alterations   and   additions    to 

class    "C"    Bldg. 
Owner — Schmieden     Estate,     203     Cali- 
fornia  St. 
Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia   St. 
Contractor — Vogt    &    Davidson. 
Filed   May   27,    1926.    Dated   May   7,    1926 
Wrecking,     clearing    away     and 
concrete   ■vV'ork   completed   and 
steel  lintel  set  over  show  win- 
dows     1100 

Completed    and    accepted    122B 

35   days   after    :;... 775 

TOTAL  COST,  $3100 
Bond,  $]5pO;  sureties,  Emel  Hogberg; 
forfeit,  $10  day;  limit,  '60  days;  plans 
and   specifications   filed. 

GRAND  STAND  '  ^ 

(738)  N  W  PIERCE  AI^D. SUTTER  W 
412.6   X   N  275.  -' ''' 

.Ml    worn    except    painting,    plvimbing, 
Airing,  light  fixtures  and  shades  for 
ehtr&iices,    grand    stands    dnd    en- 
closures     for      California      Tennis 
Club.   ...       .  ..-.      ' 

.Owner-^California    Tennis    Club: 

Architect — Nathaniel  Blaisdell,  255 
California  St. 
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Contractor — C.     M.     Moore     and     M.     P. 

Madsen,    77   O'Farrell   St. 
Filed  May   27,  1926.  Dated  May  17,  1926 

When    framed    $3000 

Plastered     3000 

Club-house    complete    3750 

35    days   after    3817 

Grandstand    framed    3300 

When     stuccoed     3300 

All   work   completed  and  accep     3300 

35  days  after  3350 

TOTAL  COST,  $26,817 
Bond,  $13,409;  sureties,  J.  Molgaard, 
G.  H.  Moore;  forfeit,  $10  day;  limit,  100 
days;   plans  and  specifications   filed. 

REMOVING 

(739)  All  work  moving  and  altera- 
tions except  plumbing,  wiring, 
painting,  lighting  fixtures  and 
shades,  3-story  frame  building 
moved  from  2268-72  Sutler  to  1745 
Pierce.   N   W  Pierce  and   Sutter   St. 

Owner — Same  on  above. 

Architect — Same  on  above. 

Contractor — Moore  A  Madsen,  77  O'Far- 
rell St. 

Filed  May  27,  1926.  Dated  May  17,  1926 
Underpinning  and  enclo.  com    ..$1000 

Completed    and    accepted    1340 

35  days  after   780 

Bond,   $1560;  sureties,  G.  Molgaard  and 

Franit      Thompson;      forfeit,      $10      day; 

limit,  40  days;  plans  and  specifications 

filed. 

CORRECTION 

(740)  SW  TWENTY-SECOND  and  Po- 
trero  Ave.  distant  55  W  from  SW 
cor.  22nd  and  Potrero  W  45  x  S  2^). 
Correcting  description  in  contract 
filed  May  22,   1926. 

Owner — M.  M.  Sanders  and  J.  S.  Scherh. 
Architect — None. 

Contractor — Jas.  B.  McSheehy,  1147  Do- 
lores  St.,    S.    F. 
Filed  May  28,  1926.  Dated  May  27,  1926. 

GRADING,  ETC. 

(741)  17TH,  18TH,  HARRISON  AND 
Treat   Ave. 

All  work  grading,  paving,  concrete 
curb,  sewer,  manholes,  catch  ba- 
sins, etc.  for  sar  storage  yd.,  block 
bounded  by  17th,  18th,  Harrison 
and  Treat  Ave.  Grading  75c  per 
cu.  yd.,  curb  90c  per  ft.,  manholes 
$90  each,  catch  basins  $100  each, 
asphaltic  wearing  surface  21%c.  pr 
sq.   ft. 

Owner — Southern  Pacific  Co.,  65  Market 
St. 

Engineer  —  Southern  Pacific  Co.,  65 
Market  St 

Contractor — A*.  J.  Raisch,  46  Kearny  St. 

Filed  May  28,  1926.  Dated  May  13,  1926 

Payments,    monthly     75% 

35    days    after    25% 

TOTAL.  COST,  as   above 

Bond,      $17,401.25;      sureties,      National 

Surety  Co.;  forfeit,  none;  limit,  90  days; 

plans   and   specifications   filed. 


STEEL  WORK 

(742)       SE    WASHINGTON    and    Powell 
E  34-4  X  S  68-9   S  Washington  34-4 
E    Powell    E    30    S    68-6    W    25-8    N 


68-9.     All  structural  steel  work  for 
5-story     and     basement     class      C 
apartment    house. 
Owner — Mrs.    C.    f.    Low,    983    Jackson 

St..    S.    F. 
Architect — Albert  Farr  and  J.  F.  Ward, 

68  Post  St.,  S.   F. 
Contractor    —    Brode    Iron    Works,    37 

Tlawthorne   St.,   S.   F. 
Filed  May  28,   1926.  Dated  Apr.   17,  1926 
1st   and   2nd   floor   beams   up    ....35% 
3rd    and    4th    floor    beams    up.... 20% 

Completed    and    accepted     20% 

Usual   35   days    25% 

TOTAL  COST,  $11,580 
Bond,  sureties,  none.  Forfeit,  $20  per 
day.  Limit,  60  days.  Plans  and  spec- 
ifications  filed. 


(743)  HOT    WATER    SUPPLY    AND 
steam    heating    on    above. 

Contractor— Frank    J.    Klimm    Co.,    456 

Ellis    St.,    S".    F. 
Filed  May  28,   1926.  Dated  May  4,   1926. 

On    27th    of    each    month 75% 

Usual  35  days    25% 

TOTAL  COST,  $3250 
Bond,  $1625.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  $10  per  day.  Limit, 
170  days.  Plans  and  specifications 
filed. 

(744)  ELECTRICAL   WIRING,    TELE- 
phones,    etc.,    on   above. 

Contractor — Frank    J.    Klimm    Co.,    456 

Ellis  St.,  S.  F. 
Filed  May  28,  1926.  Dated  Apr.  23,  1926. 

27th   of  each   month    75% 

Usual   35  days    25% 

TOTAL  COST,  $3879 
Bond,  $1989.50.  Sureties,  Maryland 
Casualty  Co.  Forfeit,  $10.  per  day. 
Limit,  180  days.  Plans  and  specifica- 
tions   filed. 


(745)  N  LAKE  107-6  W  2ND  AVE.  All 
work  for  building  (3-story  and 
basement  frame  12  apartments). 

Owner — Oscar    and    Rose    Lewis,      4340 

California   St.,    S.   F 
Architect — None. 
Contractor — I.  and  Leo  Epp.  4747  Geary 

St.,   S.   F. 
Filed  May  28,  1926.  Dated  May  28,  192f.. 

Roof    on     $7600 

Brown    coated    8000 

Compieted      8500 

Usual    35    days    8500 

TOTAL  COST.  $32,600 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 

EXTEXDI.XG    TIME 

(746)  SURETY  PACIFIC  INDEMNITY" 
Co.  extending  time  for  grading  and 
paving  right  of  way  San  Bruno 
Brancli  Southern  Pacific  Co.  at 
Elkton  bet.  Ocean  Ave.  and  Have- 
lock.     Extended   31   days  from  date. 

Owner    —    Southern    Pacific    Co.,    S.    P. 

Bldg.,    S.   F. 
Architect — None. 
Contractor    —    J.    M.    Smith    and    C.    13. 

Eaton       as      Eaton    &    Smith,       715 

Ocean    Ave.,    S.    F. 
Filed   June   1,    1926.   Dated   May   8,    1926. 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  10TH.  1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees*  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haicht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  UUoa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


ADDITION  _,„ 

(747)  N  W  MONTGOMERY  AND  PINE 
N   125   X   W   138.6. 

Receive    paint,    hoist    and    rivet    struc- 
tural steel  for  addition  and  alterations 

to   15-story   class   A   office   bld&. 
All   work    structural   steel   for   addition 

and  alterations  to  15-8tory  class  A 

office    bldg. 
Owner — Commercial     Union     Assurance 

Co.    and    California    Insurance    Co. 

and    Ocean    Accident    &    Guarantee 

Corp.,    310    Montgomery    St. 
Architect — Geo.     W.     Kelham,     Sharon 

Bldg. 
Contractor — Pacific     Rolling     Mill     Co., 

•     17th   and  Mississippi   Sts. 
Filed  June  1,  1926.  Dated  May  15,  192J5 

Payments     monthly     of     75% 

35   days  after    ■■ -.v^^?^ 

TOTAL  COST,  |1»,200 
Bond,  6,600;  sureties,  Columbia  Casu- 
alty Co.;  forfeit,  none;  limit,  as  re- 
quired; plans  and  specifications  filed. 

(748)  FURNISH  AND  DELIVER 
fabricated  and  ready  for  erection 
structural    steel    on    above. 

Contractor — Same    as    above. 
Filed  June  1,   1926.  Dated  May  lo.  1926. 
Bet.  1st  and  10th  of  each  month, 
of     fabricated     material    deliv- 

ered     ?»% 

Usual    35    days    •.v.2-'S 

TOTAL  COST,  |o4,9o0 
Bond,  $27,475.  Sureties,  Columbia  Cas- 
ualty Co.  Forfeit,  none.  Limit,  80 
days.      Plans   and   specifications   filed. 

RESIDENCE 

(749)  E  TWENTY-SECOND  AVE.  2oO 
N  Lake  N  99-6  th.  alg.  line  to  left 
26-4%  th.  to  right  92-8%  th.  to 
right  117-1%  NE  31-5%  9  183.112 
W  120.  All  work  for  2-9tory  frame 
rGSidcnc©. 

Owner— George  H.  C.  Meyer,  2030  Lyon 

St.,  S.  F. 
Architect   —   Will    H.    Toepke,    72    New 

Montgomery   St.,   S.   F. 
Contractor    —   Mattock    &    Feasey,    210 

Clara  St.,   S.   F. 
Filed  June  2,   1926.   Dated  June   1,   1926. 

1st    of    each    month    75% 

Usual    35    days,    25%     $6321.25 

TOTAL  COST,  $25,285 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  Limit,  Nov.  15,  1926.  Plans  and 
specifications    filed. 

RESIDENCE 

(750)  E  TWENTY-SECOND  AVl!;.  250 
N  Lake  N  99-6  th.  alg.  line  to  left 
26-4V2  th.  to  right  92-8%  th.  to 
right  117-1%  NE  31-5%  S  183.112 
W  120.  All  work  for  2-story  and 
basement   frame    residence. 

Owner— George  H.  C.  Meyer,  2030  Lyon 

St.,  S.  F. 
Architect   —   Will    H.    Toepke,    72    New 

Montgomery   St.,   S.   F. 
Contractor    —    Mattock    &    Feasey,    210 

t  lara  St.,   S.  F. 
Filed  June  2,  1926.  Dated  June  1,   1926. 

1st    of    each    month     75% 

Usual    35    days,    25 7o     $6321.25 

TOTAL  COST,  $34,990 
Bond,  sureties,  none.  Forfeit.  $10  per 
day.  Limit,  Nov.  15,  1926.  Plans  and 
specifications    filed. 


CKSS.\TIOX    OK    LABOR.    SAN 
FKANCISCO    COUNTY. 


Mav  29,  1926 — N  LOBOS  380  W  CAP- 
ital  Ave.  th  50  x  N  125.  N  Zar- 
gari  to  R.  Crigg.  F.  G.  Hender- 
son.   ...Work    Stopped   April    29.    1926 

COMPLETION  NOTICES 


S.\.\    FH.INCISCO   COrXTY 


Recorded 


Accepted 


Mav  26,  1926— S  CABRILLO  120  W 
41st  Ave.  25x100.  Samuel  E.  Wein- 
berg to  whom  it  may  concern.... 
May    26,    1926 

May  26,  1926  —  S  CABRILLO  95  E 
41st  Ave.,  25x100.  Samuel  E.  Wein- 
berg to  whom  it  may  concern.... 
May    26,    192« 

Mav  26.  1926— W  PRESIDIO  AVE.  40 
N  Washington  N  55  W  79-8.  M.  L. 
Levy  to  Peder  S.  Carlsen  and  An- 
derson  &   Rowe May  24,   1926 

May  26,  1926— SE  EDINBURGH  35 
SW  France  Ave.  25  x  75.  Victor 
Holmgren  to  whom  it  may  concern 
May    26.    1926 
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Saturday,   June   5,   1926 


May  26,  1926— W  17TH  AVE.  125  and 
100  N  Kirkham  each  N  25  x  W  120. 
F.  Monson  to  whom  it  may  con- 
cern    May  25,  1926 

May  26,  1926—286  17TH  AVENUE. 
Elsie  H.  and  John  J.  Gillespie  to 
Bay    Realty    Co May    22,    1926 

May  26,  1926 — NW  ARMY  and  Guer- 
rero 25x75.  Catherine  Kinsella  to 
R.   O.    Reach May   25,    1926 

May  26,  1926— LOT  1  BLK.  2880  NW 
Magellan  and  Dorantes  Ave.  No. 
300    Magellan    Ave.     Fred    K.    Perry 

to   whom   it  may   concern 

May    25,    19S6 

May  26,  1926— E  FOLSOM  475  S  Pre- 
cita   Ave.    25    x    100.      Fred   G.    Pfei- 

fer   to  whom   it  may  concern 

May    24,    1926 

May  26,  1926— NE  ROLPH  52.353  NW 
Athens  NW  26  x  NE  100  Lot  21 
and  W  1  Lot  20  Blk.  16  Crocker 
Amazon  Tr.  Victor  Bjorkman  to 
whom    it    may    concern .  .June,   — ,    '26 

Mav  26,  1926— W  29TH  AVE.  125  S 
faraval  S  25  x  W  120.  Alex  Mac 
Adam  and  Orrill  Mac  Adam  to 
whom    it   may   concern.. May    25,    1926 

Mav  26,  1926— W  VICKSBURG  25-4 
N    Jersey   N    25    x    W    100.      Isadore 

H.   Jacobson    to    E.    Watson 

May    17,    1923 

May  26,  1926 — SW  ULLOA  and  31st 
Ave.  AV  27  x  S  100.  City  Title  Ins. 
Co.  to  whom  it  may  .  concern ...  . 
, May   26,    1926 

Mav  26,  1926— S  ULLOA  27  W  31st 
Ave.   W   31   X   S  100.    City   Title   Ins. 

Co.    to    whom    it    may    concern 

May    26,    1926 

Mav  26,  1926 — S  ULLOA  58  AND  89 
W  31st  Ave.,  each  W  31  x  S  100. 
City  Title  Ins.  Co.  to  whom  it  may 
concern    May    26,    1926 

May  27,  1926— SE  ATHENS  250  SW 
Persia  Ave.  SE  25  x  SE  100  ptn. 
Lot  2  Blk.  74,  Excel.  Hd.  Assn. 
I.  N.  Oistad  to  whom  it  may  con- 
cern        Mav   25.    1926 

May  27,  1926— NE  ARGUELLO  BLVD. 
and  Fulton  40-2%  x  100-6.  Ed- 
w^ard  Jose  to  whom  it  may  concern 
Mav    26,    1926 

May  27,  1926 — E  14TH  AVE.  100  N 
Ulloa  2478  14th  Ave.,  35x120.  Vic- 
toria E.  Walker  to  C.  W.  Pearce 
and  A.  D.  Dorr May  27,  1926 

May  27,  1926 — W  SAN  BRUNO  AVE. 
75  NE  from  int.  San  Bruno  and 
Visitacion  Ave.  25  x  105  m  or  1. 
The  Ruegg  Co.  to  whom  it  may 
concern May    27,    1926 

Mav  27,  1926 — E  32ND  AVE.  100  and 
125  N  Fulton  each  25  x  100.  Mich- 
ael McDonough  to  whom  it  may 
concern    May    26,    1926 

May  27,  1926 — LOT  3  BLK.  W  Park 
Lane  Tr.  No.  2.  Fred  Kelberg  to 
whom   it   may   concern.. May   22,    1926 

May  27,  1926— LOT  3  BLK.  3259  Bal- 
boa Terrace.  E.  C.  and  O.  M.  Hue- 
ter    to    W.    C.    Zwieg May    25,    1926 

May  27,  1926— LOT  6  BLK.  3259  Bal- 
boa Terrace.  E.  C.  and  O.  M.  Hue- 
ter    to    W.    C.    Zwieg May    25,    1926 

May  27,  1926  —  S  LINCOLN  WAY 
107-6    W    17th    Ave.    W    25    x   S   100. 

P.    J.    Dodd    to    Thos.    Hamill 

May    27,    1926 

May  27,  1926— NE  IRVING  and  15th 
Ave.  rung.  E  alg.  N  Irving  A  7-5  x 
N  83.  Julius  Berendsen,  Sam  A. 
Cheileh  and  John  Mclnerney  to 
Louis  J.   Cohn    May  26,  1926 

May  27,  1926— N  LIBERTY  160  W 
Valencia  W  alg.  N  Liberty  25  x  N 
115.  A.  Campe  to  Louis  Cereghino 
&Son May  19,   1926 

May  27,  1926 — E  BARTLETT  51-514 
N  24th  N  alg.  E  Bartlett  43-4  x  E 
117-6.  Frank  Games  to  V.  Filippis 
May    21,    1926 

May  28,  1926 — SW  18TH  and  Oak- 
wood  29-10  X  101.  James  Walsh  to 
whom    it    may   concern..  May   28,    1926 

May  2S,  1926— S  ANZA  107-6  W  32nd 
Ave.  W  25  X  S  100.  S.  A.  Schwartz 
to  whom   it  may  concern. May   27,   '26 

May  28,  1926  —  SW  REVERE  AVE. 
275  NW  Keith  NW  25x100.  Daniel 
E.  Hoffemayer  to  C.  A.  Fagginl.. 
May    15,    192C 

May  28,  1926  —  N  GROVE  162-6  W 
Scott  W  alg.  Grove  37-10  N  133-6 >/i 
more  or  les.s  SE  38-4  more  or  less 
to  line  N  pari,  with  W  Scott  from 
pt.  of  beg.  S  alg.  line  SE  drawn 
128-114  to  pt.  of  bog.  Sheehan  & 
Woolfrey  to  whom  it  may  concern 
May    28,    1926 

May  28,  1926— LOT  1  BLK.  H  Mis- 
sion   Terrace.      Walter    E.    Hansen 


to    whom    it    may   concern    

May    27,    1926 

May  28,  1926 — N  ULLOA  90  W  13th 
Ave.  W  alg.  Ulloa  30  x  N  100.  Les- 
lie C.  and  Ermalinda  E.  Chrichton 
to   whom   it   may  concern.  May   28,   '26 

Mav  28,  1926— N  ULLOA  90  E  14th 
Ave.  E  alg.  Ulloa  30  x  N  100. 
Harry  A.  Dilks  to  whom  it  may 
concern    May    28,    1926 

Mav    29,    1926— W    BAKER      82-6      N 

Hayes  30x122.     Mary  T  Scholten   to 

Franklin    Houston,    Geo    Whitmore, 

W.     P.     Fuller     Co.     and     Holmes 

Lumber   &   Mill   Co May   15,    1926 

May  29,  1926— N  BALBOA  25  E  41ST 
Ave.  35  X  98.6.  Rov  Van  Vliet  to 
Alvin    J.    Stein     May    27,    1926 

Mav  29,  1926— W  COLLINGWOOD 
223  S  18th  S  24  x  125  146  Colling- 
w^ood  St.  Thomas  and  wife 
Kathryne  Ganfield  to  Otto  Car- 
son      May    27,    1926 

May  29,  1926 — E  DOLORES  60  N  25TH 
25  x  100.  John  Maloney  to  James 
F.  Conway  and  Winifred  Con- 
way     Mav   29,    1926 

Mav  29,  1926— W  FOUNTAIN  47  S 
24th  S  23  X  W  125.  Sim  and  Min- 
nie Rosen  to  whom  to  mav  con- 
cern      May    27,    1926 

May  29,  1926 — S  FLOOD  AVE.  200  W 
Detroit  W  along  Flood  Ave.,  25 
X  S  112.6  Lot  32  Blk  29,  Soinnyside. 
Olaf  Johnson  (single)  to  whom  it 
mav    concern    May    28,    1926 

May  29,  1926— S  FULTON  106.3  W 
Clayton  running  25  x  137.6.  Agnes 
Bailie    to    Robert    McCarthy    .  .  .  . 

Mav  29.  1926 — W  47TH  AVE.  270  S 
Cabrillo  S  along  W  47th  Ave.  30 
X  W  120.  E.  Massagli  to  whom 
it    mav    concern     May    29,    1926 

May  29.  1926— E  GROVE  200-4  N 
Scott  N  along  Grove  37-10  W  139- 
11  more  or  less  S  E  38-4  more  or 
less  to  line  N  pari  ■with  W  Scott 
from  pt  of  beg  S  133-6%  more  or 
less.  Sheehan  &  Woolfrey  to  whom 
it  may   concern    May   28,    1926 

May  29,  1926— S  OCEAN  AVE.  103.52 
E  Mirimar  E  25.88  S  133-4  W  25 
N  140  .  John  Gillam  to  John  Mc- 
Call     Mav    29,     1926 

May  29,  1926 — N  ROLPH  58  W 
Prague.  John  Dall  to  whom  it 
mav    concern    May    28,    1926 

Mav  29,  1926— E  21ST  AVE.  197-2  N 
Santiago  27-10  x  120.  John  Ma- 
lonev  to  John  Regan  and  Julia 
Regan     May    29,    192'! 

May  29,  1926— W  28TH  AVE.  175  S 
Ulloa.  Thomas  A.  Douglas  to 
whom   it   may   concern..  May   28,   1926 

Mav  29,  1926 — N  28TH  300  N  SAN- 
c'hez  26.8  x  114.  Mrs.  Ada  and 
Richard  Cain  to  Michael  Romerer 
and    wife    May    27,    1926 

Mav  29,  1926 — LOTS  11  TO  21  BLK 
2919  Map  Merritt  Terrace  Addn 
Blks  2919,  8919  A  and  2979  S 
North  Poiint  93.9  W  Scott  W  along 
North  Point  125  S  137.6  E  100  N 
137-6  E  25  N  100  W  476.  Meyer 
Bros.  to  whom  it  may  con- 
cern      May    27,    1926 

May  28,  1926— N  GROVE  200-4  W 
Scott  W  alg  Grove  37.10  N  139.11 
m  or  1  SE  38-4  m  or  1  to  line  N  pari 
with  W  Scott  from  pt  of  beg  S 
133-6%  m  or  1  to  beg.  Sheehan  & 
Woolfrey  to  whom  it  may  concern 
May     28,     1926 

May  28,  1926—31-3  x  120  ON  W  17th 
Ave.  160-8  S  Rivera.  F.  Thomas  to 
whom   it   may   concern.. May   28,    1926 

May  28,  1926  —  S  GEARY  107-6  E 
3rd  Ave.  E  alg  Geary  25  x  S  100. 
Sheehan  &  Woolfrey  to  whom  it 
may    concern     May    28,    1926 

June  1,  1926— NE  DIVISADERO  & 
Geary  E  67-3xN  137-6.  Marguerite 
K  Richardson  to  G  P  W  Jensen.. 
May    24,    1926 

June  1,  1926— NE  SIXTEENTH  AND 
Illinois.  Associated  Oil  Co  to  Coney 
&  Kuchel  Electric  Works. May  29,  '26 

June  1,  1926 — B  DIVISADERO  59-4% 
N  Jefferson  E  106-3xN  25.  G 
Tocchini  to  John  Harder.. May  27,  '26 

June  1,  1926— N  DIAMOND  100  W 
Bosworth  W  25x100.  S  J  and  Eliza- 
beth Lidell  to  McCarthy  &  Johanns 
May    29.    1926 

June  1,  1926— E  DIVISADERO  59-4% 
N  Jefferson  E  106-3xN  25.  G 
Tocchini   to   John    Harder.  May   27,   '26 

June  1,  1926— LOT  41  BLK  35  Sunny- 
side  Comg.  Pt  on  N  Flood  Ave  dist 
100  W  from  W  Congo  rung  W  alg 
line  of  Flood  Ave  25  N  112-6  E 
25th    at    right    angle    112-6    to    beg. 


Raymond    J    Viscarra    to    whom    it 
may    concern May    25.    1926 

June  1,  1926 — S  JONES  82-6  E  Val- 
paraiso E  20xS  60.  R  De  Luca  to 
De  Luca   &   Son May  29.   1926 

June  1,  1926— E  FORESTER  25  N 
Joost  Ave  Lot  7  Blk  22.  Gust  Jelm- 
to  whom  it  may  concern.  .Tune  1,  1926 

June  1,  1926 — NE  HOWARD  AND 
Twelfth  E  131xN,142  W  141  S  142 
Joseph  A  Pasqualetti  to  whom  it 
may   concern June    1.   1926 

June  1,  1926 — S  PARK  200  W  Mis- 
sion rung  N  25x100.  Patrick 
Herlihy  to  whom  it  may  concern.. 
June    1,    1926 

June  1,  1926— LOT  38  BLK  35,  Sun- 
nyside  Comg.  N  Flood  Ave  125  W 
Congo  W  alg  Flood  Ave  25xN  112-6 
Raymond  J  Viscarra  to  whom  it 
may    concern May    25,     1926 


LIENS  FILED 


SAN   FRANCISCO   COUNTY 


ifpcorded  Air,v>UMt 

Mav  26,  1926— W  35TH  AVE.  225  S 
Clement  S  25  x  W  120.  Atlas  Heat- 
ing &  Ventilating  Co.  vs.  Harry 
F.  Pool  and  Pool  Construction  Co. 
$196. 

Mav  27,  1926— E  FOUNTAIN  286-4  S 
24th  S  25  X  E  125.  Reliable  Sheet 
Metal  Co.  vs.  Michael  Churkin, 
Eugenia  Churkin  and  Kingsley  J. 
Miner $65.50 

May  27,  1926— W  48TH  AVE.  187-6  N 
Lawton  N  120  x  W  120.  Herrick 
Iron  Works  vs.  Florence  Perry, 
Daniel  J.  Sullivan  and  Jas.  T. 
Ludlow 16315.16 

May  27,  1926— E  WOODLAND  AVE. 
575   S  Parnassus  Ave.  E   101   x  S  25. 

E.  J.  Brignoli  vs.  Henry  A.  R. 
Kreutzmann  and  P.  S.  Kreutzmann 
and    George    M.    Merritt $64.50 

May  27,  1296  —  NE  GRAND  VIEW 
Ave.  42-10  NW  Remain  NW  25  NE 
90  m  or  1  SE  25  SW  90  Lot  13  Blk. 
2748  ?><ket  St.  Hd.  Assn.  Rein- 
hart  Lumber  and  Planing  Mill  vs. 
Rosen   &   Son   and   Jas.   H.    Casey.. 

$493  25 

May  2V, '  i'9'26  —  SW  POPE  150  SE 
Cross  SE  alg.  SW  line  25  x  SW  100. 
Brown  as  The  Hoosier  Store  vs. 
Dr.  F.  A.  Gawthorne  and  John 
Doe  Cahill    $19.35 

May  28,  1926— SW  23RD  AVE.  and 
Balboa.      The  Hoosier  Store   vs.   Dr. 

F.  A.  Gawthorne  and  John  Doe 
Kahn $30.06 

May  28,  1926  —  S  W  POPE  175  S  E 
Cross  SE  alg.  SE  line  25  x  SW  100 
more  or  less.  Brown  as  The  Hoos- 
ier Store  vs.  Dr.  F.  A.  Gawthorne 
and   John    Doe   English $18. 

May  28,  1926 — COMG.  250  N  OF  IN- 
tersection  W  43rd  Ave.  and  N  An- 
za  rung.  N  25  alg.  W  43rd  Ave. 
and  W  120.  Brown,  as  The  Hoos- 
ier Store  vs.  Dr.  F.  A.  Gawthorne 
and    John    Irvine $39.28 

May  28,  1926  —  SE  POPE  200  SE 
Cross  SE  alg.  SW  line  dist.  25  x 
SW  120.  Brown  as  The  Hoosier 
Store  vs.  Dr.  F.  A.  Gawthorne  and 
John    Doe   Ersepke $10.89 

May  28,  1926— W  18TH  AVE.  72  S 
Lincoln  Way  S  alg.  W  18th  Ave. 
28  X  W  157-6.  Felix  Gross  as 
Felix  Gross  Co.  vs.  Frank  L.  and 
wife  Germania  M.  Pryor  and  Geo. 
Merritt $150.75 

May  28,  1926 — N  PAGE  137-6  E  LA- 
guna  E  30  x  120.  Samuel  ani 
Harry  Ginsberg  as  Ginsberg  Tile 
Company  vs.  Henry  Tillman  and 
Hattie  Tillman  and  Poole  Con- 
struction   Co.     $242.75 

May  28,  1926 — 369  BUSH  ST.  The  Mis- 
sion Marble  Works  vs.  A.  J.  Fal- 
vev  and  R.  A.  Wilson  &  Co.    ..$411.45 

May'  29,  1926— W  24TH  AVE.  150  S 
Geary  S  25  x  W  120  N  25  E  25  to 
W  24th  Ave.  and  pt  begn.  Olaf  G. 
Olsen     vs.     Bridgett     Neville ...  .$1500 

May  29,  1926- W  28TH  AVE.  90  S 
Anza  S  35  W  120  N  25  E  5  N  10 
E  115.  H.  and  H.  Roofing  Co.,  Inc. 
vs.  Ben  E.  Laskey,  Deborah  &  The 
Poole     C'onstructiOB     Company ..  .$284 

Mav  29,  1926— W  3,^iTH  AVE.  225  S 
(^lement  S  25  x  W  120.  Paul  Sa- 
bella  vs.  Richard  and  Annie  Ro- 
bra     $l-'i8 

May  29,  1926— N  IRVING  82-6  W 
26th  Ave.  W  50  x  N  90.  Paul  Sa- 
bella  vs.  Melville  G.  and  Florence 
Hoffman    ?195 


Saturday,   June    5,   1926 
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Riay  29,  1926— N  IRVING  82-6  W  26TH 
Ave.  W  along  N  Irving  N  90  W  50 
S  90  to  l)Lg.  H.  and  H.  Hoofing  Co. 
Inc.  vs.  Meiville  G.  and  S.  Florence 
Hoffman  and  Poole  Construction 
Co 128 

May  29,  1926— S  W  MISSISSIPPI  20TH 
S  25  X  W  100.  Lot  1,  Blk  4102  Pot- 
rero  District.  H.  and  H.  Roofing 
Company,  Inc.  vs.  W.  F.  Bernel  and 
Frank   W.   Gibbs    $100 

May  28,  1926  —  NE  COR.  COLLEGE 
Ave  and  Benton  E  along  N  College 
Ave.  84.726  N  33.321  W  100.116  to 
E  College  Ave.  S  alg.  E  College 
Ave.  dist.  17  to  beg.  of  curve  tli. 
alg.  curve  and  E  College  Ave.  S 
23.917  to  beg.  Brov/n,  as  The 
Hoosier  Store  vs.  Dr.  F.  A.  Gaw- 
thorne    and    Samuel    Loube.     ..    $27.99 

May  29,  1926— W  THIRTY-FIFTH 
Ave  225  S  Clement  S  25xW  120.  G 
B  Jackson  &  Son  vs  Harry  F  Pool 
(as   Pool   Constr   Co) $54.81 

June  1,  1926— N  DARTMOUTH  AND 
Pelton  NW  alg  Dartmouth  lOOxNE 
28  Lot  18,  Assessors  Blk  5932.  E  J 
Gallagher    vs    Fred    H    Crawley .  .$850 

June  1,  1926— E  FIFTEENTH  AVE 
175  N  Clement.  A  J  Gignac  vs  Mrs 
Catherine     Moriarty $375.50 


RET^ASE  uF   LIENS 


KUANCISCO   COUNTY 


Hecordea  A.mounl 

May  27,  1926— N  CARL  BET.  COLE 
and  Stanyan  140  Carl.  Appmann 
Cornice  Works  to  F.  J.  Swars,  Fred 
Wehr  as  Swars  &  Wehr  and  Leon 
Blum $157,373 

May  26,  1926— B  GRANVILLE  WAY 
175  N  Ulloa  N  30  X  E  100.  J.  Be- 
ghini    to    Marion    E.    and    Robert    A. 

May  28,  1926— E  BAKER  100  N  North 
Point  N  50  X  E  125.  Holmes  Lime 
&  Cement  Co.  to  Frank  B.  Solin 
and   Wm.    S'taller 

May  2Ji,  1926— E  BAKER  100  N  North 
Po>t  N  50  X  E  125.  Western  Lime 
&  Cement  Co.  to  Frank  B.  Solin 
and    Wm.    Staller 

May  28,  1926—973  OR  161,  2925  Sac- 
ramento and  1924  Broderick.  Will- 
iam H.  Armitage  to  Isabella  C. 
Thurber 

May  28  1926—956  OR  178,  2925  Sac- 
ramento and  1924  Broderick. 
George  Healing  to  Isabella  C. 
Thurber 

BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

2418 

Filmore 

McWethy 

6500 

2419 

Flagg 

Owner 

4000 

2420 

Hambleton 

Owner 

4050 

2421 

Reymann 

Owner 

3506 

2422 

Johnson 

Curtis 

2550 

2423 

Hibbs 

Howe 

1500 

2424 

Williams 

Owner 

1000 

2425 

Woodman 

Owner 

1000 

2426 

Halvorsen 

Johnson 

5350 

2427 

Driggs 

Dolan 

5000 

2428 

McLaughlin 

Owner 

2500 

2429 

Robello 

Silva 

3000 

2430 

Smallwood 

Orton 

8000 

2431 

Stocking 

M.  &  L. 

4500 

2432 

Carlton 

Sconyers 

1800 

2433 

Houghton 

Lord 

2125 

2434 

Leonard 

Wildy 

100 

2435 

Baker 

Theile 

9000 

2436 

California 

Dowell 

12000 

2437 

Alder 

California 

4000 

2438 

Meago 

Pfrang 

5500 

2439 

Meago 

Pfrang 

2500 

2440 

Blasier 

Blasier 

3500 

2441 

Illick 

Owner 

3500 

2442 

Waugh 

Anderson 

6650 

2443 

Bramlage 

Ralston 

10500 

2444 

Bignami 

Owner 

5000 

2445 

Swords 

Owner 

2000 

2446 

Taylor 

Owner 

9000 

2447 

Stolte 

Owner 

3500 

2448 

Kramer 

Martinsen 

7500 

2449 

Huddleston 

Stoner 

3000 

2450 

Zepp 

Acme 

1115 

2451 

Edlund 

Kuba 

1500 

2452 

Patterson 

Marshall 

5000 

2453 

Barale 

Owner 

4000 

2454 

Realty 

Owner 

2000 

2455 

Wallace 

Owner 

3500 

2456 

Ditmer 

Owner 

1000 

2457 

Wieben 

Owner 

20000 

245S 

Smith 

Schulz 

6000 

2459 

Person.s 

Owner 

8000 

2460 

Berkeley 

Owner 

5200 

2461 

Straus 

Fitzgerald 

3000 

2462 

Bullock 

Owner 

4000 

2463 

Galvon 

owner 

4000 

2464 

Welling 

Coughlan 

4000 

2465 

I'orter 

Owner 

7500 

2466 

Anderson 

Owner 

6000 

2467 

Arnott 

Fish 

5300 

2468 

McCarty 

McCarty 

3500 

:i469 

Hoyle 

Snowden 

2000 

2470 

Churchill 

Owner 

2000 

2471 

Gellies 

Mason 

10000 

2472 

Powers 

Durgln 

5000 

2473 

Relfe 

Fish 

6000 

2474 

Mulvaney 

Railey 

5000 

2475 

Nelson 

Owner 

3750 

2476 

California 

Pattinson 

11000 

2477 

Frier 

Owner 

2500 

2478 

Frier 

Owner 

2400 

2479 

Meucci 

Benassini 

5000 

2480 

Cabral 

Sutton 

3500 

2481 

Brookes 

Windsor 

2500 

2482 

Blowski 

Armstrong 

5450 

2483 

McCorkle 

Owner 

3100 

2484 

Smith 

Owner 

3200 

2485 

Thomas 

Fleming 

1770 

2486 

Croketts 

Petersen 

6500 

248' 

Rose 

Owner 

3500 

2488 

Netherby 

Owner 

3000 

2489 

Bates 

Rosenberg 

3500 

2490 

Rushing 

Owner 

10000 

2491 

Kemp 

Raines 

4200 

2492 

Calani 

Fagerstrom 

1500 

2493 

Culver 

Connor 

15500 

2494 

Graham 

Smith 

5550 

2495 

Robertson 

Allan 

5000 

2496 

Jackson 

Owner 

5850 

2497 

Lundblom 

Kolmodin 

3000 

2498 

Cook 

Leekins 

3250 

2499 

Black 

Dolan 

3750 

2500 

Murray 

Lassen 

1500 

2501 

Hauke 

Smith 

3000 

2502 

Hubbard 

Owner 

5000 

2503 

Lyon 

Muller 

35000 

2504 

Moe 

Owner 

8750 

STORES 

(2418)      1884    SOLANO    AVE.,    Berkeley. 

Stores,  frame. 
Owner — W.     G.     Gilmore,     171     Webster 

St.,   Oakland. 
Architect — McWethy    &    Greenleaf,    2910 

Telegraoh    Ave.,    Oakland.  $6500 


DWELLING 

(2419)      W  BEST  AVE.   265  N  Trask  St., 

Berkeley.    1-story    5-room   dwelling 
Owner — A.   J.   Flagg,   2501   Best  Avenue, 

Oakland. 
Architect — None.  $4000 


DWELLING 

(2420  6173  MURITANIA  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
1-story    garage. 

Owner — Fred  Hambleton,  1005  Chatham 
Rd.,  Oakland. 

Architect — None.  $4050 


DWELLING 

(2421)      N    FIFTIETH    ST.,    38    E    Shaf- 

ter    Ave.,    Oakland.    1-story    5-room 

dwelling. 
Owner — E.   Reymann,   5000   Shaffer  Ave 

Oakland. 
Architect — None.  $3500 


DWELLING 

(2422)      6640    BRANN    ST.,    Oakland.    1- 

story   4-room   dwelling  and    1-story 

garage. 
Owner — V.    D.    Johnson,    5006    Fleming 

Ave.,    Oakland. 
A  rchitect — None. 
Contractor — W.  D.  Curtis,  1822  38th  Av. 

Oakland.  $2550 


ADDITION 

(2423)        1214       FIFTY-EIGHTH       AVE., 

Oakland.    Addition. 
Owner — M.    I.    Hibbs.    1214    58th   Avenue, 

Oakland. 
Architect — None. 
Contractor — A.    H.    Howe,    2267    Clinton 

Ave.,   Alameda.  $1500 


ADDITION 

(2424)      3515    COLE    STREET,    Oakland. 

Addition. 
Owner — Stewart     Williams,     3515     Cole 

St.,   Oakland. 
Architect — None.  11000 


GARAGE 

(2425)  808  AILEEN  STREET,  Oak- 
land. 1-story  garage. 

Owner — T.  A.  Woodman,  2335  7th  Ave.. 
Oakland. 

Architect— None.  $1000 


DWELLING 

(2426)      2601    COLE    STREET,    Oakland. 

1-story   6-room    dwelling. 
Owner — Hans  Halvorsen. 
/v  rchitect — None. 
Contractor — H.    E.    Johnson,    San   Lean- 

dro.  $5350 


DWELLING 

(2427)  1072  NORWOOD  AVE.,  Oak- 
land.  1-story  6-room   dwelling. 

Owner — E.  L.  Driggs,  1131  Fleet  Rd.. 
Oakland. 

Architect — None. 

Contractor — Leo  J.  Dolan,  1404  Frank- 
lin St.,  Oakland.  $5000 


r)VVELLING 

(2428)  S  DOWLING  ST.  60  W  89th  Ave 
Oakland,    l-story    5-room    dwelling 

Owner — E.  J.  McLaughlin,  8821  Dow- 
ling  St.,   (D^kland. 

Architect — None.  $2500 


mVELLING 

(2429)  W  77TH  AVE.  300  E  14TH  ST., 
Oakland.      1-story   4-room   dwelling. 

Owner — Joe  Robello,  D  St.,  Hayward. 
A  rchitect — None. 

Contractor — J.  T.  Silva,  R.  No.  1,  Box 
56,  Hayward.  Cost,  $3,000 

STORES 

(2430)  S  FT.  BLVD.,  50  E  82ND  AVE., 
Oakland.     1-story  stores. 

Owner — Claude   Smallwood,    Pleasanton, 

Calif. 
Architect — None. 
Contractor — A.   E.   Orton   Master  Bldrs., 

5748  E   14th  St.,  Oakland.  $8,000 

DWELLING 

(2431)  N  43RD  ST.,  127  W  MARKET 
St.,  Oakland.  1-story  6-room  dwel- 
ling and  store. 

Owner— Stocking  &    Otis,    875    45th    St., 

Oakland. 
Architect — None. 
Contractor — M.   L.   Realty   Co.,   560    17th 

St.,  Oakland.  Cost,   $4,500 

DWELLING 

(2432)  1512  E  31ST  ST..  Oakland.  1- 
story    4-room   dwelling. 

Owner — Mrs.  A.  Carlton,  1512  E  31st  St., 
Oakland. 

A  rch  itect — None. 

Contractor — W.  F.  Sconyers,  6408  Out- 
look Ave.,   Oakland.  Cost,   $1,800 


DWELLING 

(2433)  E  PATTERSON  ST..  40  S  CAL.I- 
fornia,  Oakland.  1-story  4-room 
dwelling. 

Owner — G.  L.  Houghton.  3908  Patter- 
son Ave.,  Oakland. 

Architect — None. 

Ccntractor — Chas.  H.  Lord,  3574  Mid- 
vale  Ave.,  Oakland.  Cost.  $2,125 


ALTER.\TIONS 

(2434)  2623  38TH  AVE..  Oakland.  Al- 
terations. 

Owner — A.  Leonard,  2623  38th  Ave., 
Oakland. 

Architect — None. 

contractor — G.  J.  Wildv,  2624  San  Pablo 
Ave.,  Oakland.  Cost,  $1,100 


(2435)  S  E  3STH  ST..  400  E  BRUCE 
St.,  Oakland.  2-story  10-room 
flats. 

Owner — Max  Baker,  455  17th  St.,  Oak- 
land. 

-Architect — None. 

Contractor — .A.  J.  Theile,  1423  Park  St.. 
Alameda.  Cost.   $9,000 


DWELLINGS 

(2436)      N    MOKELUMME    AVE..    30,    80. 

130.    330.    540    and    230.    W    Altamont 

-Ave..    Oakland.      6    1-story    4-room 

dwellings. 
Owner — California   Subdivision   Co.,    315 

14th  St..  Oakland. 
.Architect — None. 
Contractor — Dowell     &     Haralson.     Lot 

224,  Millsmont.  Oak.         Each.  $2,000 


APARTMENTS 

(2437)      S   W    COR.    KEMPTON    AVE.   & 

Kempton  PI.,  Oakland.     2-story  37- 

room  apartments. 
Owner — .Alder    &    Clark.    1636    Franklin 

St.,  Oakland. 
.Architect— None. 
Contractor — California      Builders,      1636 

Franklin  St..  Oakland.  Cost.  $40,000 


RESIDENCE 

(2438  NO.  1565  SCENIC  AVE..  Ber- 
keley. One-story  6-room  1  family 
residence. 
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Owner — Mrs.    L.    F.    Meago. 
Architect — Xbne. 

Contractor — C.    T.    Pfrang,     480    Forest 
Ave.,     Oakland.  $5500 


RESIDENCE 

(2439)  XO.  1567  SCENIC  AVE.,  Ber- 
keley. One-story  3-room  1  family 
residence. 

Owner — Mrs.  L.  F.  Meago 

Architect— None. 

Contractor — C.  T.  Pfrang,  480  Forest 
Ave.,    Oakland.  ?250C 


RESIDENCE 

(2440)      NO.    515    THE    ALAMEDA,    Be.- 

keley.      One-story   5-room    1   family 

residence. 
Owner — S.    E.    Blasier,    2454    26th    Ave., 

Oakland. 
Architect — None. 
Contractor — B.     F.     Blasier,     2454     26th 

Ave.,    Oakland.  $3500 


RESIDENCE 

(2441)  NO.  2105  McGEE  AVE.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — S.  Illich,  3104  King  St.,  Ber- 
keley. 

Architect — S.  G.  Jackson,  892  Colusu 
Ave.,   Berkeley.  $3500 


RESIDENCE 

(2442)      NO.    565    SANTA    CLARA    AVE.. 

Berlveley.         One-story      6-room       1 

family    residence    and    garage. 
Owner — C.    L.   Waugh. 
Architect— E.   L.   Snyder,    2045   ShattucU 

Ave.,   Berkeley. 
Contractor — Anderson   &   Anderson,    901 

Nielson   St.,    Berkeley.  $6650 


STORES' 

(2443)  NO.  2013-1,5-17-19-21  Univer- 
sity Ave.,  Berkeley.  Frame  and 
brick  Class  C  store  building. 

Owner — E.  D.  Bramlage,  1018  Mari- 
posa  Ave.,    Berkeley. 

Architect — W.  A.  Talley,  3129  College 
Ave..    Berkeley. 

Contractor — M.  J.  Ralston,  972  Ord- 
wtf-   Ave.,   Berkeley.  $10,500 


DWELLING 

(2444)      S    BUENA    VISTA    AVE.,    GPP. 
Contra    Costa    Rd.,    Oakland.      2-story 

6-room   dwelling. 
Owner— Ralph     Bignaml,     5442     Clare- 

mont   Ave.,    Oakland. 
Architect — None.  Cost,    $5,000 


DWELLING 

(2445)  S  A  ST.  105  E  86TH  AVE.,  Oak- 
land.   1-story    3-rcom    dwelling. 

Owner — Jim  Swords,  1716  86th  Ave., 
Oakland. 

Architect — None.  Cost,    $2,000 


DWELLING 

(2446)  2708,  2714,  2720  22N'D  AVE., 
Oakland.  3  1-story  5-room  dwel- 
lings. 

Owner— B.  O.  Taylor,  1621  10th  Ave., 
Oakland. 

Architect — None.  Each,    $3,000 


DWELLING 

(2447)      3214    SYLVAN    AVE.,    Oakland. 

1-story   5-rcom   dwelling. 
Owner — F.  C.  Stolte,  3455  Laguna  Ave., 

Oakland. 
Architect — None.  Cost,   $3,500 


DWELLING 

(2448)      S      McANDREW      DR.,      120      E 

Harboard     Dr.,     Oakland.       2-story 

8-ro   m   dwelling. 
Owner — Harda    Kramer,    Cor.    Harboard 

and   McAndrew   Dr.,   Oakland. 
Architect — None. 
Contractor — Jack  Martinsen.  Cost  $7,500 


ALTER.    AND    ADDITION. 

(2449)  3715  EAST  14TH  STREET, 
Oakland.  Alterations  and  addi- 
tion. 

Owner — S.  H.  Huddleston,  525  Dowling 
Blvd.,   S.  L. 

Architect — None. 

Contractor — Stoner  &  Talbot,  544  Chet- 
wood   St.,   Oakland.  Cost,   $3,000 


ALTER.     AND     ADDITION 

(2450)  1559  36TH  AVE.,  Oakland.  Al- 
terations   and    addition. 

Owner — Fred   Zepp. 

Architect — None. 

Contractor — Acme  Builders,  3074  Cali- 
fornia   St.,    Oakland.        Cost,    $1,115 


ADDITION 

(2451)  3944  FRUITVALE  AVE.,  Oak- 
land.    Addition. 

Owner — Rich   Edlund. 

Architect — None. 

Contractor— Al  Kuba,  3955  Whittle 
Ave.,  Oakland.  Cost,  $1,500 


DWELLING 

(2452)  N  CLEVELAND  ST.,  297  E 
Athol  Ave.,  Oakland.  1-story  5- 
room  dwelling. 

Owner — E.   H.   Patterson. 
Architect — None. 

Contractor  —  Howard  Marshall,  3789 
Manila  Ave.,  Oakland.     Cost,  $5,000 

DWELLING 

(2453)  S  E  15TH  ST.,  100  W  2ND  AVE. 
Oakland.    1-story    6-room    dwelling. 

Owner — P.    Barale,    321    Oakland    Ave., 

Oakland. 
Architect — None.  Cost,   $4,000 

L  WELLING 

(2454)  LOTS  191,  210  MERRIEWOOD 
Tract,  Oakland.  2  1-story  3-room 
dwellings. 

Owner — Realty    Syndicate,    1440    Broad- 
way.,   Oakland. 
Architect — None.  Each,  $1,000 


DWELLING 

(2455)  S  CAMDEN  ST.,  260  E  BIRD- 
sall  Ave.,  Oakland.  1-story  6- 
room   dwelling 

Owner— C.     M.     Wallace,     451     Mitchell 

Ave.,    S.    L. 
Architect — None.  Cost,   $3,500 

DWELLING 

(2456)  S  SIMSON  ST.,  375  E  BUENA 
Ventura  Ave.,  Oakland.  1-story  3- 
room  dwelling. 

Owner — A.    Ditmer,    Lot    405    Millsmont, 

Oakland. 
Architect — None.  Cost,   $1,000 


DWELLING 

(2457)  W  OAKMORE  RD.  92,  314,  350, 
590  N  end  of  street,  Oakland.  4 
2-story    6-room  dwellings. 

Owner — A.     C.     Wieben,     337     17th     St., 

Oakland. 
Architect — None.  Cost,  each,  $5,000 

RESIDENCE 

(2458)  14S  INDIAN  ROCK  AVE.,  Ber- 
keley. 1-story  5-rm  1-famlly  resi- 
dence. 

Owner— T.    H.    Smith,    843    Indian    Rock 

Ave.,  Berkeley. 
Designer    &    Contractor — H.    K.    Schulz, 

946  Arlington  Ave.,  Berkeley.  $6000 

RESIDENCE 

(2459)  911  OXFORD  ST.,  Berkeley.  2- 
story  8-room  1-family  resident  & 
garage. 

Owner — E.   Person,   2224   Rose   St.,   Ber- 
keley. 
Architect — None.  $8000 

SHOP 

(2460)  1814  SEVENTH  STREET,  Ber- 
keley. Maintenance  shop. 

Owner — Berkeley   School    Dept.,   Berke- 
ley. 
Architect — None.  $5,200 


RESIDENCE 

(2461)  1359  CHANNING  WAY,  Berke- 
ley. 1-story  6-room  1-family  resi- 
dence. 

Owner — T.   D.   Straus,   San   Francisco. 
Architect— R.   N    Fitzgerald,   2201    Ells- 
worth  St.,  Berkeley.  $3000 

RESIDENCE 

(2462)  1387  VIRGINIA  ST.,  Berkeley. 
1-story    5-room    1-family    residence. 

Owner   —   W.    B.    Bullock,    Hotel    Nash, 

Berkeley. 
Architect — None.  $4000 


RESIDENCE 

(2463)  1669  Thous'd  OAKS  BLVD.,  Ber- 
keley. 1-story  6-room  1-faraily 
residence. 

Owner — 1.  Galvin,  1027  Evelyn  Avenue, 
Berkeley. 

Architect — Dixon  &  Hillen,  1844  5th  Av. 
Oakland.  $4000 


RESIDENCE 

(2464)  1164  GLEN  AVE.,  Berkeley.  1% 
story    5-room    1-family    residence. 

Owner — Leigh  Welling,  5550  Broadway 
Oakland. 

Architect  —  Dixon  &  Hillen,  1844  5th 
Ave.,   Oakland. 

Contractor — W.  S.  Coughlan,  506  Arl- 
ington Ave.,  Berkeley.  $4000 


RESIDENCE 

(2465)  2642  CEDAR  ST.,  Berkeley  1- 
story   8-room   1-famlly   residence. 

Owner — H.   H.   Porter,   8  Norwood  Ave 

Berkeley. 
Architect — W.  Brodrick.  $7600 

DWELLINGS 

(2466)  7225  7229  FAVOR  STREET. 
Oakland.  1-story  5-room  dwellinara 
(two). 

Owner — A.   T.   Anderson,   6249  Mills  St., 

Oakland. 
Architect — None.  $3000  each 

DWELLING 

(2467)  3907  LYON  AVENUE,  Oakland. 
1-story  5-room  dwelling  and  1-ato. 
garage. 

Owner — David  Arnott, 
Architect — None. 

Contractor — L.  C.  Fish,  2453  Park  Blvd 
Oakland.  $6300 

ALTERATIONS  ETC. 

(2468)  1166  POWELL  STREET,  Oak- 
land.   Alterations   and   additions. 

Owner — A.  L.  McCarty,  1170  Powell  St., 

Oakland. 
A  rchitect — None. 
Contractor — Wm.  McCarty,   723   59th  St. 

Oakland.  $3500 

DWELLING 

(2469)  4123  BAYO  STREET,  Oakland 
1-story  4-room   dwelling. 

Owner— Wm.  Hoyle,  39th  and  Bayo  St., 

Oakland. 
Architect — None. 
Contractor — Snowden  &  Bellington  4139 

Bayo  St..  Oakland.  $2000 

DWELLING 

(2470)  E  ONE  HUNDRED  NINTH  AV. 
80  N  Voltaire.  Oakland.  1-story  4- 
room  dwelling. 

Owner  —  Donald   Cecil   Churchill.   2362 

109th  Ave..   Oakland. 
Architect — None.  $2000 

(2471)  S  ROSEMONT  RD.  200  E  North- 
vale  Path,  Oakland.  2-story  7-rooin 
dwelling. 

Owner — William    Gellies. 
Architect — None. 

Contractor — Mason  McDuffle  Co.,  Ber- 
keley. $10,000 

DWELLING 

(2472)  3222     THOMPSON     AVENUE, 
Alameda.     1-story    5-room    dwelling 
(cement  plaster  finish) 

Owner  —  O.    R.    Powers,    3248   Garfield 

Ave.,  Alameda. 
A  rchitect — None. 
Contractor — Ward   Durgin,   5335  E  14th 

St.,    Oakland.  $5000 


COAL  YARD 

(2473)  1100  LINCOLN  AVE.,  Alameda. 
Coal  yard  (stucco  finish). 

Owner — Arthur    W.     Relfe,    3217    Bayo 

Vista  Ave.,   Alameda. 
-Architect — None. 
Contractor — M.   H.   Fish,   1333   Fountain 

St.,  Alameda.  $6000 

ALTERATIONS 

(2474)  1413  PARK  ST.,  Alameda.  Al- 
terations (building  to  be  occupied 
by   Encinal  National  Bank). 

Owner — J.  J.  Mulvaney,  Park  Street  and 

Central   Ave.,    Alameda. 
Architect — H.  A.  Winson,  2044  Alameda 

Ave.,  Alameda. 
Contractor — O.   R.   Railey,  Park  St.  and 

Central  Ave.,  Alameda.  $5000 


DWELLING 

(2475)      1403   CHESTNUT  ST..  Alameda. 

1-story    5-room   dwelling. 

(Cement    plaster   finish). 
Owner   —   Adrian    Nelson,    1548    Pacific 

Ave..  Alameda. 
Architect — None.  $3750 


STORE  ROOM 

(2476)  719  DWIGHT  WAY.  Berkeley. 
1-story   store   room. 

Owner — California  Packing  Co.,  101 
California   St.,   San    Francisco. 

Architect — P.    L.    Bush,    care    owner. 

Contractor — J.  Pattinson,  925  The  Ala- 
meda,  Berkeley.  $11,000 


DINING  ROOM  ETC 

(2477)  CHABOT  RD.  &  BROADWAY 
Extension,  Oakland.  1-story  dining 
room   and    1-stor.v   comfort   station. 

Owner — Grier  &  Meade,  Ray  Bldg,  Oak- 
land. 

.Architect — None.  $2600 
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i'.UNKHOUSES 

(2478)  CHABOT  RD  &  BROADWAY 
Extensim.  Oakland  two  1-story 
bunkhouses. 

Owner^ — Grier  &  Meade,  17th  &.  Broad- 
way,   Ray  Bldg.,   Oakland. 

Architect — None.  $1200    each 


n  WELLING 

(2470)  S  43RD  ST.,  300  W  MARKET 
St.,  Oakland,  l-.story  5-room  dwel- 
ling. 

Owner — S.    Meucci. 

Architect — None. 

Contractor— P.  Benasslni,  5239  Boyd 
Ave.,  Oakland.  Cost,  $5,000 


DWELLING 

(2480)      W    DETROIT    ST.,    175    S    35TH 

Ave.,      Oakland.         1-story      6-room 

dwelling:. 
Owjier— F.    P.    Cabral,    2265    E    19th   St.. 

Oakland. 
Arch  i  tec  t— -Non  e 
Contractor — J.  F.  Sutton,  3529  Gray  St., 

Oakland.  Cost,   $3,500 


OFFICE 

(2481)  E  M0RAGA  RD.,  75  N  HAMP- 
tTn  Road,  Oakland.  1-story  4-room 
office. 

Owner — Geo.  B.  Brookes  Co. 
-Architect — None.  [  - 

Contractor — Geo.-  W4n4sor,  .,--92-8  King- 
ston Ave.,  Pied.  Cost,  $2,500 


DWELLING 

(2482)  N  CAVANAUGH  RD.,  600  E 
Matthews  Rd.,  Oakland.  1-story  6- 
room   dwelling  and   1-story  garage. 

Owner — Mrs.  H.  T.  Blowski,  1420  Mag- 
nolia St.,  Oakland. 

Architect — None. 

Contractor — J.  R.  Armstrong,  .segi  Vi- 
cente St.,  Oakland.  Cost,  $5,450 

DWELLING 

(24S3)      3041   ARKANSAS   ST.,   Oakland. 

1-story     6-room     dwelling     and     1- 

story  garage. 
Owner — J.   P.   McCorkle,    850   Lakeshore 

Ave.,  Oakland. 
Architect — None.  Cost,    $3,100 


DWELLING 

(2484)  S  IRIS  ST.,  65  E  83RD  AVE., 
Oakland.  1-story  5-room  dwelling 
and   1-story   garage. 

Owner — G.  P.  Smith,  351  17th  St.,  Oak- 
land. 

Architect — None.  Cost,  $3,200 


ALTERATIONS 

(2485)  1735  19TH  AVENUE,  Oakland. 
Alterations    and    addition. 

Owner — Mr.  Thomas,  1735  19th  Ave., 
Oakland. 

Architect — None. 

Contractor — Fleming  Bros.,  2840  East- 
man  Ave.,   Oakland.  Cost,   $1,770 


ALTERATIONS. 

(2486)  3350   E   14TH  ST.,   Oakland.   Al- 
terations. 

Owner — Croketts. 
Architect — None. 

Contractor— ,1.    B.    Petersen,    4021    Agua 
Vista   Ave.,   Oakland.       Cost,   $6,500 

DWELLING 

(2487)  2.->52    25TH    AVE.,    Oakland.      1- 
story  6-room  dwelling. 

Owner— P.    Rose,    2522    25th    Ave.,    Oak- 
land. 
Architect — None.  Cost,   $3,500 


DWELLING 

(2488)  3000  E  29TH  STREET,  Oak- 
land.    1-story   5-room   dwelling. 

Owner — W.  A.  Netherby,  3879  F'ruitvale 
Ave.,   Oakland. 

Architect — None.  Cost,  $3,000 


DWELLING 

(2489)      E  MT.  BLVD.,   80  S  FLORENCE 

St.,       Oakland.         1-story       5-room 

dwelling. 
Owner — Geo.   W.   Bates,    160   E    14th   St., 

Oakland. 
Architect — None. 
Contractor — C.    C.    Resenberg,    Route    3, 

Box  2766,  Oakland.  Cost,  $3,500 


DWELLING 

(2490)      S    E    COR.    KENWYN    RD.    AND 

McKinley    Ave.,    Oakland.      2-story 

8-rocm  dwelling. 
Owner^R.    S.    Rushing,    3431    Sheffield 

Ave.,  Oakland. 
Architect — None.  Cost,   $10,000 


RESIDENCE 

(2491)  NO.  932  FRESNO  AVE.,  Ber- 
keley. One-story  6-room  1  famil.v 
residencfi. 

Owner  —  C.  A.  Kemp,  913  Curtis  St., 
Berkeley. 

Designer — H.  W.  Raines,  1486  77th  Ave.. 
Oakland. 

Contractor — H.  W.  Raines,  1486  77th 
Ave.,    Oakland.  $4200 


ALTERATIONS 

(2492)  NO.  950  GRAYSON  ST.,  Ber- 
keley.    Alterations. 

Owner  —  N.  Calani,  907  Grayson  St., 
Berkeley. 

Architect — None. 

Contractor — O.  Fagerstrom,  1010  Gray- 
son St.,   Berkeley.  $1500 


RESIDENCE 

(2493)   NO.  1411  HAWTHORNE  TER- 

race,    Berkeley.      Two-story    8-room 

1    family    stucco    residence. 
Owner — Miss   Agnus    Culver,    2523    Rose 

Walk,    Berkeley. 
Architect  —  Julia    Morgan,    Merchants' 

Exchange   Bldg.,   San   Francisco. 
Contractor  —  Connor    &    Connor,     1733 

Francisco    St.,    Berkeley.  $15,500 

NOTE: — itecorded     contract    reported 
May   26,   1926,   No.   645. 


DWELLING 

(2494)  E  VICENTE  ST.,  CLAREMONT 
Heights,  Oakland.  2-story  7-room 
dwelling  and  1-story  concrete  ga- 
rage. 

Owner — H.  L.  Graham,  2631  Derby  St., 
Berkeley. 

Architect — None. 

Contractor — L.  D.  Smith.  331  Vicente 
Rd.,   Oakland.  $5550 


DWELLING 

(2495)      SW    COR.    E   THIRTY-FOURTH 

and  Bruce  Sts.,  Oakland.   1-story  8- 

room   2-family   dwelling. 
Owner — R.    J.    Robertson,    1472    E    34th 

St.,  Oakland. 
Architect — None. 
Contractor — Jas.    Allan,    7830    Alder    St., 

Oakland.  $5000 


GARAGES 

(2496)      E     EIGHTY-SIXTH       AVE.       25 

52    77   S  "B"   St.,   Oakland.  Three   1- 

story  3-room  dwellings  and  1-story 

garages. 
Owner — C.    A.    Jackson,    901    106th   Ave., 

Oakland. 
Architect — None.  $1950    each 


DWELLING 

(2497)  3664  MADRONE  AVE.,  Oak- 
land.   1-story    4-room    dwelling. 

Owner — Oscar  Lundblom. 

Architect — Nor? 

Contractor — Harry  Kolmodin,  2610  62nd 
Ave..  Oakland.  $3000 


DWELLING 

(2498)      2724     SEVENTY-FIFTH      AVE.. 

Oakland.    1-story    5-room    dwelling 

and   l-etory  garage. 
Owner    —    Nancy    G.    Cook,    3303    Maple 

Ave.,  Oakland. 
Architect — None.  $3250 


STORES 

(2499)  W  COLLEGE  AVENUE  200  N 
Broadway,  Oakland.    1-story   stores. 

Owner — F.  M.   Black,   San   Francisco. 

Architect — Nnne. 

Contractor — Leo  J.  Dolan,  1404  Frank- 
lin St.,  Oakland.  $3750 


-ALTERATIONS   ETC. 

(2500)      5331    COLLEGE    AVE.,   Oakland 

Alterations   and  addition. 
Owner — Dr.   B.   F.  Murray,   5331   College 

Ave.,    Oakland. 
Architect — None. 
Contractor — H.-A.    Lassen,    406    Hudson 

St.,  Oakland.  $1500 


DWELLING 

(2501)  7820  GARFIELD  ST.,  Oakland. 
1-story   5-rooni   dwelling. 

Owner— Chas.   Hauke,   7S20  Garfield  St.. 

Oakland. 
-•Vrchitect — .None. 
Contractor— Jas.   Smith.    1715    Burk   St., 

Bakersfield.  $3000 

DWELLING 

(2502)  SE  COR.  HILLVIEW  LANE  & 
Margaret  St.,  Oakland.  1-story  6- 
rocm  dwelling. 

Owner    —   M.    E.    Hubbard,    Coit    Hotel, 

Oakland. 
Architect— None.  $5000 


STORES 

(2503)      W     FALLON     ST.,     BET.     12TH 

and     13th     Sts.,     Oakland,     l-story 

brick  stores  and  garage. 
Owner — E.     C.     Lyon,     3400     Broadway, 

Oakland. 
Architect — None. 
Contractor — F   A.  Muller,  805  Syndicate 

Bldg.,  Oakland.  Cost,  $35,000 


DWELLING 

(2504)      942   SUNNYHILL  RD.,  Oakland. 

2-story    6-room    dwelling. 
Owner — Samuel    Moe,    1550    Hampel    St., 

Oakland. 
Architect — W.      E.      Schirmer,      Thayer 

Bldg.,  Oakland.  Cost,  $8,750 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 

648  Esteves  Andersen  9750 

649  California  Catucci  3700 

650  De  Floria  Oakland  4220 

651  Farmer  Scott  2245 

652  Southern  Hutchinson  .... 

STORE   BLDG. 

(648)  E  SIDE  E  14TH  ST.  76  FT.  S 
of   Haas   Ave.,   San   Leandro. 

General  construction   1-story  brick  and 

steel  store  bldg. 
Owner — Roland    Esteves,    1044    E    14th 

St.,  Oakland. 
Architect — E.    W.    Cannon,    1924    Broad- 
way,   Oakland. 
Contractor — Ernest   Andersen,    226   Joa- 
quin  St.,  San  Leandro. 
Filed  May   27,   1926.  Dated  May  25,   1926 

When    walls    are    up    2437.50 

When  roof  is  on    2437.50 

When   completed    2437.50 

Usual    35    days    2437.50 

TOTAL.  COST,  $9750 
r;  nd,  $4875;  sureties.  Fidelity  and  Dep. 
<'o.  of  Ind.;  forfeit,  none;  limit,  none; 
plans   and   specifications   filed. 

EXCAVATING 

(649)  ADJOINING  PRESENT  BLDG. 
4449  Piedmont  Ave.,  Oakland.  Ex- 
cavating. 

Owner — California    Crematorium,    Oak- 
land. 
Architect   —   Julia    Morgan.    Merchants 

Exchange   Bldg.,   S.   F. 
Contractor — J.  Catucci,  1809  E-14th  St., 

Oakland. 
Filed  May  28,  1926.  Dated  May  27,  1926. 
5th    of    the    month,    of    value    in- 
corporated        75% 

Usual    35   days    Balance- 

TOTAL  COST,  $3700 
Bond,  sureties,  forfeit,  none.  Limit, 
without  delay.  Specifications  not  filed. 
Plans   filed. 

SERVICE    STATION 

(651)      FOOTHILL    AND    HOLLYWOOD 

Boulevards,   Oakland. 
General    construction    stucco   and   brick 

service  station. 
Owner — J.    De   Gloria,    San    Leandro. 
Architect — Plans      furnished      by      con- 
tractor. 
Contractor — Oakland     Steel     Bldg     Co., 

376    Lakeshcre    Blvd.,    Oakland. 
Filed  May  27,   1926.  Dated  May  21.  1926 

When   roof   is   on $1400 

When    completed    1400 

Usual    35    days     1420 

TOTAL  COST,  $4220 
Bond,  sureties,  none;  forfeit,  $25  per 
clay;  limit,  22  working  days;  plans  and 
specifications    filed. 

STEAM    HEATING 

(651)       E     WEBSTER    ST.     1177    FT.    X 

of    S    line    14th    St.,    (1732    Webster 

St.),     Oakland.       Installing     steam 

heatins    equipment,    apt.    house. 

Owner   —    Robert    W.    and    Austine    E. 

Farmer,  554   Hobart  St..  Oakland. 
Architect    —    Charles    W.    McCall,    1404 

•Franklin    St.,    Oakland. 
Contractor — Scott     Company,     113     10th 

St.,   Oakland. 
Filed  June   1,   1926.   Dated  May  27,   1926. 
1st    and    15th    of    each    month,    of 

value     incorporated     70% 

Wlien   accepted    5% 

Usual    35    days    26% 

TOTAL  COST,  $224 •> 
Bond,  $224  5.  Sureties.  New  Amsterdam 
Casualty  Co.  Forfeit,  $20.00  per  day. 
Limit,  none.  Plans  and  specifications 
filed. 
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ROAD  BED 

(652)  WEST  OAKLAND  YARDS,  Oak- 
land. Constructing  road  bed. 

Owner — Southern  Pacific  Co.,  65  Mar- 
Itet  St.,  San  Francisco. 

Architect — None. 

Contractor — Hutchinson  Co.,  Hutchin- 
son Bldg.,  Oakland. 

Filed  June   1,   1926.  Dated  May  15,   1926. 

Each   month    75% 

Completed  and  accepted Balance 

TOTAL  COST,   $1  per  cu.  yd.  excav. 

Bond,    $9000;   Sureties,   Globe  Indemnity 

Co;  Forfeit,  none;  Limit,  60  days;  Plans 

and   specifications   filed. 


OAKLAND     BUILDING     SUMMARY 

May,    1920 


Following  is  a  summary  of  building 
permits  issued  by  the  Oakland  City 
Building  Deiaartment,  during  the  month 
of  May,  1926,  as  reported  by  A.  S. 
Holmes,  building  inspector: 
Class  of  Bldg.       No.  Permits     £:<»t.  Cost 

IS    dwellings    225  $665,255 

IS  dwelling  &  store 2  10,300 

IS  2fam  dwellings 8  38,050 

IS    3fam    dwellings 1  4,800 

IS  5fam  dwellings    1  12,000 

iy2S    dwelling    1  4,500 

2S    dwellings     28  191,997 

2S   dwellings   &   store...        2  11,492 

2S  4fam  dwelling 1  20,000 

2S    flats     1  21,500 

2S    apts 3  71,500 

2S  apts.  &  stores 5  65,300 

SS    apts 3  86,000 

IS  stores    8  61,500 

IS    shop    4  22,850 

IS   hall    1  5,414 

2S   shop    1  1,000 

2S  club   house    1  150,000 

2S   office    1  6,000 

IS  tile   ser.   sta 1  4,000 

IS   tile    gar 5  5,700 

2S    tile    add 1  15,000 

IS  br.  stores   3  28,175 

IS  br.    factory    1  3,000 

IS    br.    warehouse    1  26,000 

IS   br.   ser.   sta 1  900 

IS  br.  wash  rack    1  950 

3S  br.   apts.   &   stores...        1  50,000 

3S   br.   school    1  449,280 

IS    steel    ser.    Station...        3  6,100 

IS  steel  com.  station.  ..  .        1  700 

IS  con.  A  tile  ser.  sta..  .        1  9,000 

4S  con.  &  br.  apts  &  stores   1  95,000 

Asphalt    plant    1  1,000 

Rotary   lift    2  700 

Roof   signs    4  7,800 

Billboards     15  1,450 

Elec.    signs    40  21,240 

IS   garages   &   sheds 226  57,021 

Additions     88  81,766 

Alter.   &   repairs    152  93,762 

Total     849     $2,408,002 


COMPLETION    NOTICES 


ALAMEDA   COUNTY 


Recorded  Accepter 

May  26,  1926— PTN.  LOTS  12  AND  13 
Blk.  S,  Map  of  Laurel  Grove  Park, 
Oakland.  Alfred  W.  Schneck  to 
whom    it    may    concern. May    25,    192(! 

May  26,  1926 — LOT  11  BLK.  24  MAP 
of  Blks.  20,  21,  22,  23,  24  Thou- 
sand  Oaks.    Berkeley.      B.    B.    Rush 

to    whom    it   may    concern    

May    25.    1926 

May  26,  1926—1429  ALLSTON  WAY, 
Berkeley.  Chas.  F.  Petsch  to  whom 
it    may    concern May    26,    1926 

May  26,  1926  —  LOT  40  MAP  OF 
Brigg^  'J'ract,  Alameda.  John  F. 
Geary  to  1.  A.   Farringer.   May   15.   '20 

May  26,  1926— NE  KNOWLAND  AND 
Virginia  Ave.  Pauline  H.  Tucker 
to  John  Tell    May   25,   1926 

May  26,  1926  —  LOT  11  MAP  OF 
Moorlands,  San  Leandro.  Joseph 
Franklin  to  whom  it  may  concern. 
May    26,    1926 

May  26,  1926 — 1471  MORAGA  AVE., 
Oakland.      D.    N.    Fraser    and    Hans 

Miebach    to    D.    N.    Fraser    

May    24,    1926 

May  26,  1926—4467  MORAGA  AVE., 
Oakland.      D.    N.    Fraser    and    Hans 

Miebach    to   D.   N.   Fraser 

May    24,    1926 


May  26,  1926—4463  MORAGA  AVE., 
D.  N.  Fraser  and  Hans  Miebach  to 

D.  N.    Fraser May    24,    192G 

May    27,    1926    —    18    VAN    SICKLEN 

Place,   Oakland.      Ruth  A.   and  Carl 

M.   Taylor   to   C.   E.   Burke    

May    24,    1926 

May  27,  1926— LOT  220  BLK  M,  Map 
Fernside,  Alameda.  G.  B.  Torre  to 
whom    it   may   concern.. May   25,    1926 

May  27,  1926 — 2463  65TH  AVE.,  Oak- 
land. H.  R.  Browning  to  T.  E. 
Stanley    May    26,    1926 

May  2/,  1926  —  1123  AMADOR  ST., 
Berkeley.  Maria  Juanita  Faria  to 
whom    it    may   concern.. May   20,    1926 

May  27,  1926—2150  SANTA  RITA  ST., 
Oakland.  S.  Friedman  to  W.  B. 
Wilson     May    26,    1926 

May  27,  1926 — 1824-26-28-30  BLAKE 
St.,  Berkeley.  John  T.  and  Eliza- 
beth  C.   Siegrist   to  V.  Matkala  and 

E.  Lampela    May    25,    1926 

May    27,    1926— LOT    39    BLK.    9/2893 

Thousand      Oaks      Tct.,      Berkeley. 

Nellie  M.  Raynor  to  Fox  Bros 

May    22,    1926 

May  27,  1926  —  1731  BLAKE  ST., 
Berkeley.  Axel  Ingels  to  whom  it 
may    concern     May    25,    1926 

May  27,  1926—2448  CEDAR  STREET, 
Berkeley.  Henry  F.  Nachtrieb  to 
C.    S.   Barnard    May    25,    1926 

May  27,  1926  —  3768,  3774  PORTER 
St.,     Oakland.         C.     P.     and    L.     M. 

Newton    to    W.    B.    Wilson 

May    26,    1926 

May  27,  1926  —  LOT  45  AND  PTN.' 
Lot  44  Blk.  3,  Map  No.  8  Regents 
Park,     Albany.       Frederick     Cherry 

to  whom   it  may  concern 

May    26,    1926 

May  2V,  1926  —  LOT  43  AND  PTN. 
Lot  4  4  Blk.  3,  Map  No.  8  of  Re- 
gents Park,  Albany.  Frederick 
Cherry  to  whom  it  may  concern.. 
May    26,    1926 

May  27,  1926  —  5  TERRACE  AVE., 
Piedmont.  Elizabeth  H.  Huie  to 
Albert  Church May   20,   1926 

May  27,  1926—6350,  6356  BROADWAY 
Terrace,  Oakland.  Alder  &  Clark 
to   Alder   &   Clark May    26,    1926 

May  27,  1926  —  1119  AMADOR  ST., 
Berkeley.  H.  E.  Malmsten  to 
whom    it   may   concern.. May   20,    192o 

May  27,  1926  —  170  DUTTON  AVE., 
P^n  Leandro.  G.  Marini  to  M.  E. 
Valente May   27,    1926 

May  27,  1926-1906  BERRYMAN  ST., 
Berkeley.  G.  A.  Pearson  to  whom 
it    may    concern May    20,    1926 

May  27,  1926  —  LOT  12  AND  PTN. 
Lot  11  Blk.  B,  Map  of  the  Buena- 
ventura Tract,  Berkeley.  H.  Wil- 
kening  to  Wallace  &  Hamilton.. 
May    27,    1926 

May  25,  1926  —  1127  WELLINGTON 
Ave.,  Oakland.  W.  R.  Keyes  to 
whom   it  may  concern.    May   25,   1926 

May  25,  1926— LOT  5  BLK.  C  MAP 
of  the  Parsons  Golden  Gate  Tract. 
Berdette  Matteson  to  J.  V.  Matte- 
son    May    25,    1926 

May  26,  1926 — 2601  76TH  AVE.,  Oak- 
land. Jas.  C.  McKasson  to  W.  E. 
Griffen     May    25,    1926 

May  26,  1926 — 722  SANTA  BARBARA 
Road,  Berkeley.  Cyril  C.  Lotz  to 
E.   Teicheira    May   22,    1926 

May  26,  1926 — LOT  19  BLK.  P,  Map 
of  Bryant  Tct.,  Berkeley.  Charles 
Edward  Batdorf  to  whom  it  may 
concern    May   24,    1926 

May  26,  1926— LOTS  54,  55  BLK.  2, 
Chevrolet  Park,  Oakland.  J.  H.  A. 
Shealey  to  whom  it  may  concern. 
May    24,    1926 

May  29,  1926-1042  SUNNYHILLS  RD. 
Oakland.  A.  L.  Hammill  to  G.  R. 
and  G.   H.   Wendt    May   28,    1926 

May  28,  1926 — LOT  14,  CHIMES  TER- 
race,  Oakland.  Virginia  and  Ever- 
ett Pomroy  Soule  to  The  Associated 

Builders   Co — — .. — ,    1926 

May  28,  1926—1708  WILLOW  ST., 
Alameda.  Bertha  Haege  Friberg 
to  Hooper  and  Conser  ..May  28,  1926 
May  28,  1926—1700  WILLOW  ST., 
Alameda;  2101  Pacific  Ave.,  Ala- 
meda. Bertha  Hage  Friberg  to 
Hooper   and  Conser    ....May    28,    1926 

May  29,  1926— UNIVERSITY  CAM- 
pus  adjacent  to  Bancroft  Way,  be- 
tween College  Ave.  and  Barrow 
St.,  Berkeley.  The  Regents  of  the 
University  of  Calif,  to  K.  E.  Parker 

Co May   21,    1926 

May  29,  1926— PTN  LOT  18,  BLK  15, 
mp  of  a  resub  of  a  ptn  of  North 
Cragmont,    Berkeley.      Raymond    S. 


Sanders   to  Mac.  Jordan. May  28,   1926 

May  29,  1926— LOT  2,  BLK  9,  Berkeley 
Heights,  Berkeley.  Ivadel  H.  Hen- 
derson  to   E.   T.   Henderson 

May    24,    1926 

May  29,  1926— LOT  5,  BLK  1,  MAP 
of  the  Case  Trace,  Berkeley.  Ama- 
ryllis F.  and  Charles  O.  Stevens 
to  whom  it  may  concern. May  27,  1926 

May  29,  1926— PTN  LOT  1,  BLK  C, 
map  of  the  Fanny  Davenport  Tract, 
Oakland.  Mary  S.  C.  Myeris  to 
M.  T.  Bonham   May  28,  1926 

May  29,  1926—109  RONADA  AVE., 
Piedmont.  John  T.  Thornton  to 
Martin   Allan    May    27,    1926 

May  28,   1926— PTN.  LOT  45  MAP  OP  ' 
Central    Terrace    Extension,      Oak- 
land.    J.  G.  Alexander  to  Suburban 
Realty  Co May  28,   1926 

May  27,  1926- LOT  38  BLK.  B.  Map 
of  East  Fourteenth  Street  Villa 
Tct.,  Oakland.  Ralph  A.  Moore  to 
whom    it    may    concern. May    27,    1926 

May  28,  1926  —  1010  GROSVENOR 
Place,  Oakland.  Hellen  H.  Hub- 
bard to  F.  C.  Fisher.  ..  .May  24,   1926 

May  28,  1926—2206  57TH  AVE.,  Oak- 
land. C.  F.  Lodge  to  whom  it  may 
concern    May    26.    1926 

June  1,  1926— LOT  16  BLK.  9,  MAP 
of  The  Mathews  Tract,  Oakland. 
J.  R.  and  Mae  Molica  to  Jos  Flitt- 
ner    June  1,   1926 

June  1,  1926  —  1605  SACRAMENTO 
St.,  Berkeley.  Guy  Tyler  to  Guy 
Tyler June    1,    1926 

June  1,  1926 — 1514  79TH  AVE.,  Oak- 
land. G.  E.  Hover  to  whom  it  may 
concern May  27,   1926 

June  1,  192fi— LOT  14  AND  SE  8% 
ft.  Lot  Blk.  S.  Laurel  Grove  Park, 
Oakland.  Alfred  W.  Schneck  to 
A.  W.  Schneck May  29,  1926 

June  1,  1926  —  MURRAY  ST.  AND 
Snyder    Ave.,    Berkeley.      Southern 

Pacific   Co.    to   Hutchinson   Co 

May    22,    1926 

June  1,  1926 — MURRAY  ST.,  9TH  ST. 
and  Ashby  Ave.,  Berkeley.  South- 
ern Pacific  Co.  to  Hutchinson  Co. 
May    22,    1926 

June  1,  1926  —  1819  CAMBRIDGE 
Drive,  Oakland.  William  Lamas- 
ney  to  whom  it  may  concern.... 
May   29,    1926 

June  1,  1926 — LOT  12  BLK.  13,  Elec- 
tric Loop  Tract,  Oakland.  Daniel- 
sen  &  Sons  to  whom  it  may  con- 
cern        May   29,   1926 

June  1,  1926 — EL  CERIIITO,  Contra 
Costa  Co.  Georgia  W.  Firebaugh 
to    J.    L.    Firebaugh June    1,    1926 

June  1,  1926— LOT  5  BLK.  G,  Grand 
Ave.  Heights,  Oakland.  F.  M. 
Neher  to  whom  it  may  concern... 
June    1,    1926 

June  1,  1926  —  LOT  10  BLOCK  2, 
Berkeley  Heights,  Berkeley.  H.  G. 
Patrick  to  whom  it  may  concern.. 
June  1,  1926 

June  1,  1926—1701  65TH  AVE.,  Oak- 
land. Karl  Pontius  to  H.  H.  Hitch- 
cock     May   29,    1926 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Ajuouni' 

May  27,  1926  —  4001  GREENWOOD 
Ave.,  Oakland.  Harry  Horrock« 
vs.  Henry  Tweed,  National  Build- 
ers of  Calif.,  San  Jose  Bldg.  & 
Loan  Assn.,  First  Doe  and  Second 
Doe    $436.50 

May  27,  1926  —  2319  VALLEY  ST., 
Berkeley.  Oakland  Bldg.  Material 
Co.  vs.  C.  A.  Shipman  and  Tony 
Willia,ms    $47. "79 

May  27,  1926  —  LOT  109,  BLK.  16, 
Amended  Map,  Havenscourt,  Oak- 
land. Garrett  Mill  &  Lumber  Co. 
vs.  Frank  T.  Brophy  and  M.  T. 
Bonham     $94.54 

May  27,  1926  —  1295  SUNNYHILLS 
Road,  Oakland.  R.  H.  Crause  vs. 
A.    H.    Nunemacher $20.00 

May  27,  1926—1436  CARLTON  St., 
Berkeley.  Superior  Tile  &  Prod- 
ucts  Co.   vs.   M.   A.    Walsh $33.00 

May  26,  1926— LOT  9  BLK.  11  MAP 
No.  8  of  Regents  Park,  Albs^ny. 
L.  R.  Butters  vs.  T.  P.  Sanders.  . 
$113.86 

May  20,  1926— LOTS  47,  48  BLK.  3, 
Map  of  Cragmont,  Berkeley.  Ward 
Furnace  Co.  vs.  Irviag  and  Ethlyn 
Ashcraft.  L.  H.  and  Jessie  M. 
Williams $120.70 
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May  25,  1926  —  INTERSECTION  S 
line  San  Antonio  Ave.  with  W  line 
of  Arlington  Ave.  Map  Blk.  17,  18, 
19,  Thousand  Oaks,  N  46°  29'  11" 
W  356.01  ft.  for  pt.  of  beg.  NW 
69.03  ft.  SW  160.31  ft.  to  a  pt.  on 
N  line  San  Antonio  Ave.  sd.  pt.  be- 
ing an  arc  of  a  curve  to  right  of 
rad.  of  225  ft.  thence  along  arc  of 
sd.  curve  to  the  right  39.99  ft. 
thence  21°  7'  E  9.45  ft.,  N  65°  10' 
11"    E    144.18    ft.    to    beg.,    Berkeley. 

.  Superior  Tile  and  Products  Co.  vs. 
Anna  McGovern,  C.  E.  Doty,  Mc- 
Killop  Improvement  Co.,  and  Dan- 
iel   McKillop 1205. 

May  25,  1926 — LOT  15  BLK.  5  SAN 
Pablo- Park.  Berkeley.  W.  J.  Tay- 
lor  vs.   A.   H.   and   M.   A.    Smith    $45.36 

May  29,  1926— S  EXCELSIOR  AVE. 
169.17  ft.  W  of  14th  Ave.  W  40  ft. 
S  90  ft.  E  40  ft.  N  90  ft.  Emery- 
ville Planing  Mill  vs.  W.  B. 
Dickie    $333.80 

May  29,  19-26— 1ST  S  EXCELSIOR  AV. 
169.17  W  14th  Ave.  W  40  x  S  90. 
2nd  S  Excelsior  209.17  S  410.64  x 
W  40,  Oakland.  California  Wall 
Bed  Company  vs.  W.  B.  and  E. 
Dickie     $133 

May  29,  1926— S  E  COR.  EXCELSIOR 
and  Brighton  Avenues,  Oakland. 
Boorman  Lumber  Co.  vs.  Walter 
B.     Dickie     $646.59 

June  1,  1926 — LOT  6,  BLK  G,  Tuo- 
hy's  Second  Addition,.  Berkeley. 
Bay  City  Lumber  Co.  vs.  Agnes  M. 
Solomon   and  A.   W.   Potter $265.13 


RELEASE   OF   LIENS 


AI.AMKDA    COCIVTY 

Recorded  Amount 

May  26.  1926 — LOTS  24,  25  BLK.  Q. 
Map  of  Iveywood,  Oakland.  Boor- 
man    Lumber    Co.    to    H.    Ludy..$93.91 

May  27,  1926—2379.  2383,  2387  VIR- 
ginia  St.,  Berkeley.  M.  L.  John- 
son  to  Anna  Dondo $225.50 

May  28.  1926— N  W  7TH  50  S  E  OF 
B  11th  St..  Oakland.  Henry  C. 
Falster   to   Myrtle   Lovett   Falster.$15 

May  28.  1926 — LOT  7  BLK.  35  MAP 
Fairmount  Park,  Albany.  Omer 
Milligan    to    L.    Heiman     $165.50 

June  1.  1926— LOT  17  BLK.  A.  Fanny 
Davenport  Tract,  Oakland.  Zenith 
Mill  and  Lumber  Co.  to  O.  T.  and 
R.    R.    Newell $200. 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


PERMITS 

BUNGALOW    and    garage,    $6000;    Lot    1 
Burlingame    Heights    El    Camino, 
Burlingame;   owner,   Marie  T.   Swift. 

BUNGALOW  and  garage.  $5000;  Lot  2 
Blk  22,  Howard  Ave..  Burlingame; 
owner,  A.  Ohanian;  contractor.  C. 
G.  Adams,  116  Arundel  St.,  Bur- 
lingame. 

BUNGALOW  and  garage.  $5000;  Lot  4, 
Beverly  Terrace,  Burlingame;  own- 
er, Geo.  W.  Williams.  1140  Van- 
couver  St.,   Burlingame. 

BUNGALOW,  $4000:  Lot  1  Blk  57.  Gand 
Greek  Ave..  San  Mateo;  owner.  A. 
Vivaldo.  628  Montgomery  St.,  San 
Francisco;  architect,  M.  J.  Battilana 
604  Montgomery  St.,  San  Fran- 
cisco; contractor,  F.  Toneand  and 
E.  Bamardel.  2169  Greenwich  St., 
San   Francisco. 

RESIDENCE,    $8500;    E      90    Lot      195 
Warren    St..    San    Mateo;    owner,    C. 
Peterson,    Burlingame;    contractor, 
Thos.   D.   Cavanagh.   465   Costa  Kica 
St.,   San   Mateo. 

RESIDENCE.  $8000;  Lot  13  and  Part 
Lot  14  Blk  3,  Laurel  St.,  San  Ma- 
teo; owner,  Mrs.  Ellen  McKenna, 
San  Francisco;  architect.  Chas.  S. 
McKenzie.  Bank  of  San  Jose  Bldg.. 
San  Jose;  contractor,  J.  G.  Car- 
michael,    San    Francisco. 

BUNGALOW     and     gttrage,     $7000;     W 
Part    Lots    258-259    Blk    3,    Clark    Dr., 
San  Mateo;  owner,  Wm.  Niche,  223 
Ellsworth    St..    San    Mateo. 

BUNGALOW  and  garage.  $4  000;  Lot  r. 
Blk  2,  5th  Ave.,  San  Mateo;  owner. 
W.  F.  Croop,  44  1st  Ave.  Home- 
stead,   San    Mateo. 

RESIDENCE.  $7000;  E  Part  198  War- 
ren and  Dorchester,  San  Mateo; 
owner.  Myron  Bird.  1365  4th  Ave., 
San  Mateo;  architect,  J.  B.  Oswold, 
1700   Sherman   St.,   Burlingame. 


ADDITION,  $2000;  Lot  8  BLK  13,  Pa- 
loma  St.,  Burlingame;  owner,  Paul 
V.  Jorgensen;  contractor,  A. 
Lyngso. 

BUNGALOW  and  garage,  $3500;  Lot  10 
Blk  43,  Victoria  St.,  Burlingame; 
owner,  H.  H.  Rondles,  1029  Paloma 
St..  Murlingame;  contractor.  H.  H. 
Rondles,  1029  Paloma  St.,  Burlin- 
game. 

RESIDENCE  and  garage,  $7000;  Lot  17 
Blk  1,  Easton  Drive,  Burlingame; 
owner,  Sikko  R.  Barghoom;  con- 
tractor, H.  H.  Putnam,  2508  Easton 
Drive,  Burlingame. 

BUNGALOW  and  garage,  $3980;  Lot  35 
Blk  50,  Balboa  St.,  Burlingame; 
owner,  F.  E.  Hass;  contractor.  Ster- 
ling Foster,  181  South  Park,  San 
Francisco. 

BUNGALOW  and  garage,  $4000;  Lot  5 
Blk  14.  Paloma  St.,  Burlingame; 
owner,  E.  J.  Hargraves,  1106  La- 
guna  St.,  Burlingame. 

MOVE  house,  $1000;  Lots  21  and  22 
Blk  2,  Laguna  St.,  Burlingame; 
owner,  Irving  B.  Larsen. 

ALTERATIONS,  $1000;  Lot  23  Blk  2, 
Laguna  St.,  Burlingame;  owner, 
Irving  B.  Larsen;  contractor, 
Meese    &    Briggs. 


COMPLETION    NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 

May  12,  1926— LOT  14  BLK  1.  Hay- 
ward  Addition.  San  Mateo.  Joseph 
Biscar  to  Frank  J  Firrera.May  10,  '26 

May  13.  1926— LOT  28  BLK  31.  Red- 
wood Highlands,  San  Mateo.  D 
Houle   to   whom   it  may   concern... 

May    12,    1926 

May  13,  1926— LOTS  5  AND  6  BLK 
21,  Belmont  Country  Club  Prop- 
erties. Frank  C  Grisez  to  whom 
it    may    concern May    8,    1926 

May  17,  1926— LOT  14  BLK  3,  Wood- 
land Place,  San  Mateo.  Arthur  C 
Heald  to  whom  it  may  concern... 
May    12.    1926 

May  17,  1926 — LOT  5  BLK  D,  Wood- 
side  Acres.  I  S  Richards  to  whom 
it   may   concern May    14.    1926 

May  18.  1926— LOT  18  BLK  A,  San 
Bruno  Park.  John  S'chyf  to  whom 
it   may   concern May    17,   1926 

May  19.  1926— LOT  22  BLK  39,  Crock- 
er Estate  Tract.  Timothy  Sheehan 
et  al   to   R  Grigg Oct.  17,  1»2« 

May  19.  1926— LOT  24  BLK  7,  Cen- 
trall  Addition,  San  Mateo.  Adolph 
H  Wittrock  Jr  to  James  D 
Crichton     May    17,    1926 

May  20.  1926— NW  SAN  ANSELMO 
and  Santa  In.ez  Ave.  Lomita  Park. 
E  C  Anderson  to  whom  it  may 
concern May    lo,    192b 

May  20.  1926— LOTS  30.  AND  40  BLK 
4  and  Lot  14  Blk  6,  Burlingame. 
Panama  Realty  Co  to  B  S  Hayne. 
(3    completions)     •  •  •  • 

May  20  1926— LOT  5  BLK  3,  Burlin- 
game Villa  Park,  Burlingame.  In- 
gvard  Sorenson  to  whom  it  rnay 
concern May    lo,    1926 

May  20,  1926— LOT  25  BLK  7.  Bur- 
lingame Park  No.  2.  Burlingame. 
F  P  Hamilton  et  al  to  Wm  Watson 
&   Son May    If.    1926 

May    20.    1926— LOT   44    BLK    16,    HiU- 
crest     Tract,     Daly    City.       Nick     J 
Sanlivardo    to    Charles    Gust....... 

May    7.    1926 

Mav  21,  1926— CALIFORNIA  GOLF 
Club  House.  California  Glof  Club 
to  W  D  Henderson;  M  E  Ryan;  The 
Neal  Co.;  Diethin  &  Cordes  and 
Lawson  &  Drucker  (5  completions) 
May    17.    1926 

May  21.  1926— LOT  5  BLK  25,  Crock- 
er Estate  Tract,  San  Mateo.  Manuel 

D   Perry   to   Walter   F   Hughes 

.     May    18,    1926 

May  21,  1926— LOT  .■>  BLK  36.  Lyon 
&  Hoag  Sale.  Burlingame.  Harry 
11  Randies  to  whom  it  may  con- 
cern       May     20.     1926 

May  21,  1926— LOT  23  BLK  4,  Jef- 
ferson  Acres,  San  Mateo.     Eugenia 

Fabbri    to    James    R    Gittings 

Mav    14.    192b 

Mav  21.  1926— NO.  79  RISISL  ST.  E 
125  N  Acton.  Daly  City.  D  H 
and  M  A  E;d\vards  Co  to  whom  it 
mav    concern May    15,    1926 

May  21,  1926 — PART  LOT  24,  Faber 
Sub.,    San    Mateo.       George    Wash- 


ington Resley  et  al  to  whom  it 
may    concern May    15.    1926 

May  22,  1926— LOT  2  BLK  15.  San 
Carlos  Park,  San  Mateo.  Geo  S 
Walker  to  Municipal  Properties  Co 
May    20,    1926 

May  22,  1926 — LOT  15  BLK  44,  Easton 
No.  3,  San  Mateo.  Neil  R  Donovan 
to  whom  it  may  concern.. May  22.  '26 

May  22,  1926 — PART  LOT  16,  Rousell 
Sub.,  San  Mateo.  Woodie  E  La 
Dieu    to    whom    It    may    concern... 

May    22,    1926 

May'2'2."i926— LO'T  21  BLK  5.  Bur- 
lingame. George  W  Williams  to 
whom   it  may  concern  ..  .May  21,   1926 


LIENS  FILED 


SAN   MATKO    COUNTY 


Recorded  Amount 
May  18,  1926— S  STATE  HIGHWAY 
next  S  of  Boyd  Kent  Tract.  San 
Mateo.  Thomas  Brodie  vs  Silver 
Gate  Poultry  Industry.  Inc....  $1250 
May  21,  1926 — LOT  1  BLK  31,  Devon- 
shire Properties.  San  Carlos.  Ther- 
molite  Constr  Co  vs  R  A  Hiscox 
et  al    «646 


RELEASE  OF  LIENS 


SAN   MATEO   COUNTY 

Recorded  Amount 

Mav  15,  1926— LOT  33  AND  PART 
Lot  32  Blk  B,  San  Bruno.  Harry 
Rodgers    to   J    R    Gibson $362 

May  15,  1926— LOT  33  PART  LOT  32 
Blk  B,  San  Bruno.  W  K  Weaver, 
$320;  San  Bruno  Lumber  &  Supply 
Co,    $505.01    to    J    S    Gibson 

Mav  15,  1926 — LOT  25  BLK  57,  Easton 

Misnan    Lumber    Co.    $80.15;    W    C 

Haller.     $248;     E    L    Mills,     $115    to 

whom   it  mav  concern 

May  15.  1926— LOT  33  &  PART  LOT 
82  Blk  B.  San  Bruno.  W  K  Weaver 
to  whom  it  may  concern $320.50 

May  15.  1926— LOTS  3,  5.  7,  8,  10.  12, 
24.  25,  27,  29.  45,  46.  48,  49  and  50, 
Hermosa  Tract,  San  Mateo.  V  E 
Allen   to   Louis   J   Cohn    et   al....$179 

May  — ,  1926— LOT  12  BLK  4.  Con- 
cordia Sub.  San  Mateo.  Spring 
Valley  Lumber  Co  to  Frank 
Finetti    etal     $115.38 

Mav  15.  1926 — LOT  25  BLK  57,  Easton 
Nelson  &  Sharkey,  $1126.75;  J 
Rossi  et  al.  $100;  V  C  Knight. 
$86.25;  Gus  Hultberg,  $612  to  9  J 
Olafsson     

Mav  15.  1926 — LOT  25  BLK  57,  Easton 
Smith  &  Slauer,  $350;  F  H  Thrall, 
$200;  John  G  Morrison.  $770.25  to  S 
J    Olfasson 

Mav  17,  1926 — LOT  25  BLK  57,  Easton 
R  B  Palmer   to   S  J   Olafsson .  .$80.95 

Mav  19.  1926 — 59  ACRE  known  as 
Whelan  Tract,  San  Mateo.  O  G 
Ritchie   to   Myron   T  Holcomb $641 

Mav  15.  1926 — LOT  33  Part  Lot  32 
Blk  B,  San  Bruno.  "W  K  Weaver  to 
Pearl    Gibson     $320.50 

Mav  15.  1926— LOT  25  BLK  57, 
Easton.  W  C  Haller  et  al.  $248;  E 
L  Mills,  $115;  Wisnom  Lumber  Co, 
$80.15   to   P  J   Olafson 


BUILDING     CONTRACTS 


SANTA   CL.\R.\   COUNTY 


RBCORDED 

RESIDENCE 

LOTS  5  AND  6  BLK  38,   Palo  Alto.     All 
work    for   two-story    residence    and 
garage. 
Owner  —  Rudolph     Robert     Bundschu, 

Palo  Alto. 
Architect    —    Gardner    A.     Dalley.     425 

Mason    St.,    San    Francisco. 
Contractor — City    Builders    Constr.    Co., 

Palo  Alto. 
Filed   May   26.   '26.      Dated   April   22.   "26. 

Frame     completed      $2344.25 

Entire     plumbing,     heating,     etc., 

roughed    in     2344.25 

Entire    work    completed 2344.25 

Usual    35    days 2344.25 

TOTAL  COST.  $9377.00 
Bond,  $4700.  Sureties.  A.  C.  Ellis  and 
E.  K.  Ellis.  Limit,  90  days  from  April 
22,  1926.  Forfeit,  none.  Plans  and 
specifications   filed. 
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BUILDING 

CALIFORNIA      PACKING      CORPORA- 

tion    Plant   No.   39.   All   work   for    1- 

story   and   basement  concrete,  wood 

and    brick    building,    together    with 

platforme,   etc. 

Owner — California  Packing  Corporation 

San  Francisco. 
Architect — Philip     L.     Bush,     101     Cali- 
fornia St.,  San  Francisco. 
Contractor — K.    W.    Littlefield,    357    12th 

St.,   Oakland. 
Filed   May   24,   1926.   Dated  May   19,   1926 

E.Kcavation    completed    $1000 

All    concrete    in    bas    walls.....    3500 

1st    floor   joists    are    in    3000 

Brick  walls  are   roof   high 4000 

l.st    floor   is   laid    4000 

Millwork      2000 

Completed    and    accepted 7100 

36  days  after    8200 

TOTAL  COST,  $32,800 
Bond.  $32,800;  Sureties,  United  States 
Fidelity  .^  Guaranty  Co.  of  Baltimore, 
Maryland;  Forfeit,  none;  Limit,  80  days 
Plans  and  specifications  filed. 


BUILDING  „    „ 

NLY  68.92  FT.  OF  LOT  3  BLK  5  R  2 
South  San  Jose,  Cal.  All  work  for 
building.  .,„„,. 

Owner — Dr.    Maurice    L.    Tainter,    1925 
Pierce   St.,   San   Francisco. 
Architect — None.  _       ,^^      ,_ 

Contractor— The  Minton   Co.,  Mtn  View 
Filed  May  23,   1926.  Dated  May  21,  1926 

Bldg.    is    inclosed    7750 

1st   coat   plaster   is   on    "J>» 

Completed  and  accepted »7oU 

Usual  35  days u-/.A;rr "  ,o?'?l 2 

TOTAL  COST,  $34,486 
Bond,  Sureties,  Forfeit,  none;  Limit, 
125  days;  Plans  and  specifications 
filed.  

PERMITS 

RESIDENCE,  5-room,  $3500;  Atlas  Ave. 
near  The  Alameda,  San  Jose;  own- 
er, J.  Atlas,  1022  The  Alameda,  San 

ALTE°RATIONS,  $3990;  No.  299  S-16th 
St.,  San  Jose;  owner,  M.  W.  Hay- 
ward,  Premises;  contractor,  H.  M. 
Nelson,   680   E-Santa   Clara  St.,  San 

ALTE°RATIONS,   $1500;  No.   210   S-Ninth 

St.,   San   Jose;   owner,   Frank   Zing- 

ham.    Premises. 
RESIDENCE,     4-room,     $1800;    15th     bt. 

near  Jackson   St.,  San  Jose;   owner, 

Bert    Gamble,    332    Washington    St., 

San   Jose. 
RESIDENCE,  5-room,   $5000;  Martin   St. 

near   Park   St.,   San   Jose;   owner,   J. 

Giatto,    233    W-St.    James    St.,    San 

WELFARE  building,  $3500;  Jackson 
St.  near  Seventh,  San  Jose;  owner, 
California  Packing  Corp.,  7th  and 
Jackson    Sts.,    San    Jose. 

BUSINESS  and  residence  building,  2- 
story,  $4935;  Willow  and  Sponcer 
Sts.,  San  Jose;  owner,  D.  Sanzone, 
Premises;  contractor,  XouimKer  (Vi 
Hathaway,  1357  Sherman  St.,  San 
Jose. 

RESIDENCE,  7-room,  $5200;  Shasta  St. 
near  Park,  San  Jose;  owner,  Lester 
O'Neil,  1022  The  Alameda,  San  Jose; 
contractor,  E.  M.  Whit§side,  71  S- 
19th  St.,   San  Jose. 

RESIDENCE,  6-room,  $7.')00;  Thirteenth 
St.  near  Reed,  San  Jose;  owner, 
Alfred  Jones,  595  S-15th  St.,  San 
Jose. 

RESIDENCE,  5-room,  $3000;  Sherman 
St.,  near  Goodyear,  San  Jose;  own- 
er, J.  M.  Puck,  1175  Minnesota 
Ave.,  San  Jose. 

ALTERATIONS,  $900;  Colfax  St.  near 
Creek,  San  Jose;  owner,  Carl  Swen- 
son,   389  Vine  St.,  San  Jose. 

ALTERATIONS.  $1200;  No.  112  S-Sec- 
ind  St.,  San  Jose;  owner,  Lenzen 
Estate;  contractor,  H.  C.  Jorgen- 
sen,  63  W-Santa  Clara  St.,  San  Jose 

RESIDENCE,  5-room,  $3500;  Fifteenth 
St.,  near  Jackson,  San  Jose;  own- 
er, Crosby  Bros.,  1020  Mastic  St., 
San  Jose.  ,    , 

ADD  to  industrial  plant,  $35,000;  Eighth 
and  Jackson  Sts.,  San  Jose;  owner, 
California  Packing  Corp.,  San 
Francisco;  architect.  Company  en- 
gineer; contractor,  R.  W.  Littlefield 
Co.,  357   12th  St.,   Oakland. 

RESIDENCE,  6-rooni,  $6000;  Fifteenth 
and  Margaret  Sts.,  San  Jose;  owner 
W.    M.    Lewis,    396    S-16th    St.,    San 

RESIDENCE,    -l-room,    $1990;    Twenty- 


sixth  St.,  near  St.  James,  San  Jose; 
owner,  W.  F.  St.  Ores,  209  N-26tli 
St.,  San  Jose. 

RESIDENCE,  5-room,  $2400;  800  Block 
Jackson  St.,  San  Jose;  owner,  A. 
Stenso,  Jackson  and  18th  Sts.,  San 
Jose;  contractor,  F.  E.  Loomis,  854 
Jackson    St.,    San   Jose. 

ADD  story  for  dormitory,  $3900;  No. 
521  S-Fifth  St.,  San  Jose;  owner,  V. 
D.  Ehle,  521  S-Fifth  St.,  San  Jose; 
contractor,  J.  T.  Grant,  1015  W- 
Fremont   St.,   San   Jose. 

RESIDENCE,  5-room,  $5500;  Morse  St. 
near  Raudol,  San  Jose;  owner, 
Clint.  Smith,  784  Morris  St.,  San 
Jose;  contractor,  E.  M.  Whiteside, 
71   S-19th   St.,   San  Jose. 

ADDITION,  $1600;  19th  and  Santa 
Clara,  San  Jose;  owner,  Mrs. 
Christiansen,  Santa  Clara  and  19th 
Sts.,  San  Jose;  contractor,  Cald- 
well &  Evans,  405  N-18th  St.,  San 
Jose. 

RESIDENCE,  4-room,  $3400;  Seven- 
teenth St.  near  Empire,  San  Jose; 
owner,  S.  Johnson,  15th  near  Em- 
pire St.,  San  Jose;  contractor,  R. 
T.  Souther,  439  Sierra  Ave.,  San 
Jose. 


COMPLETION    ITOTICES 


SAjVTA   CLARA   COUNTY 


Recorded  Accepted 

May  24,  1926— NE  TILLMAN  AND  SE 
Mariposa  Ave  NE  49.67  SE  100  SW 
38.85  to  Tillman  Ave  NW  100  to  beg 
Part  Lot  7  Blk  8,  Hanchett  Resi- 
dence Park,  San  Jose.  Clyde  Alex- 
ander to  whom  it  may  concern... 
May    22,    1926 

May  24,  1926 — LOT  23  BLK  3,  Ala- 
meda Park,  San  Jose.  Grover  S 
Carpenter  et  al  to  whom  it  may 
concern May    24,    1926 

May  24,  1926 — PT  436  FT.  Ex227.90 
ft.  S  of  SE  Park  and  Lincoln  Aves 
S  45.50XE  94  ft..  Part  Lot  59,  Los 
Coches  Rancho  and  easement.  C 
H  McKay  to  whom  it  may  concern 
May    20,    192C 

May  24,  1926 — BEG.  PT.  43  FT.  E  by 
318.90  ft.  S  of  SE  Park  and  Lincoln 
Aves  S  45.50xE  94  Part  Lot  59,  Sub 
of  Los  Coches  Rancho  and  east- 
ment.  C  H  McKay  to  whom  it  may 
concern May    20,     1926 

May  24,  1926 — BEG.  PT.  436  FT  E 
by  409.90  ft.  S  from  SE  Park  and 
Lincoln  Aves  S  45.50xE  94  ft.  Part 
Lot  59,  Los  Coches  Rancho  and 
easement.  W  E  Heath  et  al  to 
W'hom   it  may  concern 

May  24,  1926 — BEG.  PT.  43  FT.  E  by 
136.90  ft.  S  of  SE  Park  and  Lincoln 
Aves  S  45.50  ft.  by  E  94  ft.  Pt.  Lot 
59,  Los  Coches  Rancho  and  ease- 
ment. C  H  McKay  to  whom  it  may 
concern May    20,    1926 

May  24,  1926— SHANNON  ROAD  Part 
Lot  2  Subd  Lot  6  Coombs  Subd  of 
M.  S.  Garden  Estate,  Los  Gatos 
Rancho.  Marguerite  Dillon  to 
whom    it   may   concern.. May    21,    1926 

May  24,  1926 — LOT  36.  Saveker  Subd 
No.  2,  San  Jose.  T  France  et  al  to 
whom  it  may  concern ...  May  21,   1926 

May  25,  1926— LOT  10  BLK  10,  Han- 
chett Residence  Park,  San  Jose. 
Frank  M  Santana  et  al  to  whom  it 
may  concern May  24,   1926 

May  25,  1926— LOTS  3  &  4,  Lyndone 
Subdivision,  Los  Gatos.  Mouris 
Newman  to  whom  It  may  concern 
May    22,    1926 

May  26,  1926— NE  ELM  ST.  AND  SE 
Polhemus  St.  SE  50xNE  70  Part 
Lot  8  Blk  3,  Alameda  Villa  Tract, 
San  Jose,  Harry  Do  well  et  al  to 
whom  it  may  concern ..  .May  21,   1926 

May  26,  1926— BEG.  E  COR.  LOT  5 
and  SW  Charles  St.  NW  SOxSW 
94.8  ft.  Part  Lots  5  and  6  Bragdon 
Subd.  Los  Gatos.  Benjamin  F  King 
et  al   to    whom    it   may   concern.... 

May  26,  1926 — LOT  16,  Narvaez 
Ranch  Tract,  San  Jose.  A  G  Lantz 
et  al  to  whom  it  may  concern... 
May     25,     1926 

May  26,  1926— LOT  2  BLK  D,  South- 
gate,  Palo  Alto.  C  M  Cook  to  whom 
it   may   concern May   26,    1926 

May  26,  1926— NW  HOMER  AVE  250 
NE  Giunda  St.  NE  50xNW  150  Part 
Lot  3  Blk  72,  Palo  Alto.  Katherine 
J  Senna  to  whom  it  may  concern 
May    13,    1926 


May  27,  1926— SE  SCHIELE  AVE 
592.51  NE  Alameda  NE  50  SE  120.22 
SW  50  NW  120.25  to  beg.  Part  Lots 
43  and  44,  Schiele  Subdivision,  San 
Jose.  William  H  O'Neil  to  whom 
it   may   concern May    27,    1926 

May  27,  1926— LOTS  15  AND  16  BLK 
23,  College  Terrace,  Palo  Alto. 
Carl  P  Champe  to  whom  it  may 
concern May    26,    1926 

May  28,  1926 — LOT  20,  Madden  Tract, 
San  Jose.  Nicolo  Benevcnto  to 
whom    it   may   concern.. May   27,    1926 

May  28.  1926- LOT  16  BLK  3,  Len- 
drum    Tract,    San    Jose.      Thomas   G 

Gion  to  whom  it  may  concern 

May    28,    1926 

May  28,  1926— LOT  22  BLK  2,  French 
iiesidence  Tract,  San  Jose.  Percy 
Sherburne  to  whom  it  may  con- 
cern   May    28,    1926 

May  28,  1926— LOT  20  BLK  1,  Acacia 
Park,  San  Jose.  Carl  Isaksen  to 
whom    it   may   concern.. May    28,    1926 

May  28,  1926— LOT  22.  Dunne  Subd- 
of  Blk  16,  C  &  B  Addn,  San  Jose. 
Benny  Laviano  et  al  lo  whom  it 
may  concern May  28,   1926 

May  28,  1926— OLIVE  AVE  %  mile  E 
Coffin  Road  and  Vz  mile  N  Agnew 
Road,  San  Jose.  Brown  Ranch  to 
whom    it    may   concern.. May   28,    1926 

May  28,  1926— LOT  14  BLK  5,  South 
Snow  &  Pettis  Addn.,  Mt.  View. 
John  McAlexander  et  al  to  whom 
it    may   concern May   26,   1926 


LIENS  FILED 


SANTA    CLARA     COUNTY 

Recorded  Amount 

May  26,  1926— LOT  14  BLK  25, 
Freschlag  Subd.  of  Reed  Addn,  San 
Jose.  Frank  Perez  vs  Arturo 
Cuevas     $171.50 

May  26,  1926— LOT  6  BLK  P,  South- 
gate,  Palo  Alto.  Thos  H  Price  vs 
A  L  Uhler    $355.90 

May  26,  1926— LOT  3  BLK  P,  South- 
gate,  Palo  Alto.  Thos  H  Price  vs 
A  L  Uhler    $152.80 

May  26,  1926— LOT  4  BLK  P,  South- 
gate,  Palo  Alto.  Thos  H  Price  vs 
A    L    Uhler $423 

May   26,   1926 — LOT   5   BLK   P,   South- 
gate,   Palo   Alto.      Thos   H   Price   vs 
A    L    Uhler $427 

May  27,  1926— LOT  4  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co  vs  A  L  Uhler $213.69 

May    25,     1926-— LOTS    1,    10    AND    11, 
Sierra  Vista  Addition,  Weeks  Home 
Ranch    Colony,    Mt.    View.      Merner 
Lumber  Co  vs  W  L  Brazelton .  $152.35 
___ 4 

RELEASE  OF  LIEN? 


SANTlA   CLAHA   COUNTY 

Recorde«i  Amoun* 

Mav  24,  1926 — LOT  1  BLK  7  R,  South 
Snow  &  Pettis  Addn,  Mt.  View.  P 
Perich    to   Walter   T   Knox $67 

May  24,  1926— E  SECOND  ST.  45  10/12 
ft.  South  Empire  St.  S  45  10/12  ft. 
by  E  137y2  ft.  Part  Blk  5,  Whites 
Addition,  San  Jose.  A  R  Benning 
to   Elsie    A   Preston    $134.50 

May  25,  1926 — LOT  24  BLK  2,  Los 
Altos  Park.  Merner  Lumber  Co  to 
Arthur    Newman $327.46 

May  28,  1926— LOT  12  BLK  B,  South- 
gate,  Palo  Rlto.  Orval  S  Hibbard 
to    D    M    Cline $203 

BUILDING     CONTRACTS 


SACRAMENTO  COUNTY 


RECORDED 

BUILDING 

LOTS  7,  8,  9  AND  10,  Sutter  Terrace 
Addition,  Sacramento.  All  work 
for  one-story  brick   building. 

Owner — T.   Muramoto. 

Architect — None. 

Contractor — Chas.  S.  Mabrey  Co.,  Inc., 
Ochsner   Bldg.,    Sacramento. 

Filed  May  26,  '26.     Dated  May  17,  '26. 

TOTAL    COST,    $24,300 

DWELLING,  5-room  and  garage,  $2900; 

No.    1848      40th      St.,      Sacramento; 

owner,    Clara    Keith,    1832    40th    St., 

Sacramento;       contractor,       J.       C. 

Brown,   1825   40th   St.,   Sacramento. 
DWELLING,    2-room   and   garage,    $11,- 

0000;  No.   2948  25th  St.,  Sacramento 
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owner,  Frank  King,  Holand  Land 
Dist.,  Sacramento;  contractor,  W. 
R.  Saunders,  2614  I  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  300  U  St.,  Sacramento;  owner, 
E.  Mottos,  231  U  St.,  Sacramento; 
contractor,  W.  R.  Saunders,  2614  I 
St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4920; 
No.  2900  O  St.,  Sacramento;  own- 
er. Matt  Slavich,  819  Q  St.,  Sacra- 
mento; contractor,  Fred  Bonducci, 
1325  57th   St.,   Sacramento. 

CONCRETE  chruch  and  Sunday  school 
building,  $130,000;  No.  2700  L  St., 
Sacramento;  owner.  First  Congre- 
gational Church,  Sacramento;  ar- 
"chitect,  Hemmlngs  &  Stark;  con- 
tractor, McGilllvray  Constr.  Co.,  P. 
O.    Box    927,    Sacramento. 

DWELLING,  4-room  and  garage,  $2509; 
No.  5301  U  St.,  Sacramento;  owner, 
H.   L.  Mee,   3117   V   St.,   Sacramento. 

AUTO  sales  and  repair  shop,  one-story, 
$19,000;  No.  1222-1238  C  St.,  Sacra- 
mento; owner,  George  Wagner,  Inc. 
181  South  Park  St.,  San  Francisco. 

DWELLING,  5-room  and  garage,  $3500; 
No.  3724  Pacific  Ave.,  Sacramento; 
owner,  Wm.  T.  Martin,  3615  40th 
St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  3717  Pacific  Ave.,  Sacramento; 
owner,  Wm.  T.  Martin,  3616  40th 
St.,    Sacramento. 

DWELLING,  4-room  and  garage,  $2950; 
No.  2408  17th  St.,  Sacramento;  own- 
er, Archie  M.  Cameron,  Broderlck; 
contractor,  F.  H.  Artz,  1911  28th 
St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  4870  8th  Ave.,  Sacramento; 
owner,  John  Loddick,  2510  28th  St., 
Sacramento.- 

SUNDAY  school  building,  1-story,  $15,- 
624;  No.  1035  36th  St.,  Sacramento; 
owner,        Fremont  Presbyterian 

Church,  Sacramento;  contractor, 
Herndon  &  Finnigan  (building  com- 
pleted). 

DWELLING,  2-story,  $3955;  No.  1308 
3rd  St.,  Sacramento;  owner,  C.  M. 
Hoffman,  809  W  St.,  Sacramento; 
contractor,   M.    F.    Terra. 

DWELLING,  4-room  and  garage,  $1800; 
No.  5509  2nd  Ave.,  Sacramento; 
owner,  H.  Harvey,  4519  50th  St., 
Sacramento;   contractor,   O.  A.   Lux. 

DWELLING,  4-room  and  garage,  $1800; 
No.  5517  2nd  Ave.,  Sacramento; 
owner,  H.  Harvey,  4519  50th  St., 
Sacramento;  contractor,  O.  A.  Lux. 

DWELLING,  5-room  and  garage,  $3950; 
No.  992  Sutter  Ave.,  Sacramento; 
owner,  J.  W.  Hoopes,  5140  14th  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $1900; 
No.  2530  39th  St.,  Sacramento; 
owner,   Bowen    &   Klein. 

DWELLING,  6-room  and  garage,  $4950; 
No.  1515  47th  St.,  Sacramento;  own- 
er, Morris  Christiansen,  4057  11th 
Ave.,    Sacramento. 

DWELLING,  4-room  and  garage,  $1900; 
No.  3804  52nd  St.,  Sacramento; 
owner,  Harry  Smith,  2590  17th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  1841  Discovery  Way,  Sacra- 
mento; owner,  Margaret  &  Walter 
Voss,  20th  and  J  Sts.  (Apts.),  Sac- 
ramento; contractor,  Seth  Jahn- 
son,  40008  T  St.,  Sacramento. 

DWELLING,  1-story  and  garage,  $3500; 
No.  616  29th  St.,  Sacramento;  own- 
er, Annie  M.  Gilbaoe,  616  29th  St., 
Sacramento;  contractor,  P.  F. 
Reed,    2545    28th    St.,    Sacramento. 

DWELLING,  7-room  and  garage,  $3000; 
No.  3540  Sacramento  Blvd.,  Sac- 
ramento; owner,  A.  M.  Wait,  3532 
Sacramento    Blvd.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3350; 
No.  3017  T  St.,  Sacramento;  owner. 
John  M.  Peterson,  516  3rd  St., 
Broderlck;  contractor,  M.  J.  Fur- 
lotte,   RD   6,   Sacramento. 

DWELLING,  6-room  and  garage,  $4700; 
No.  3427  Folsom  Blvd.,  Sacramento 
owner.  J.  G.  Snook,  2426  28th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  2525  8th  Ave.,  Sacramento; 
owner,  Mrs.  Jessie  Mack,  Supt. 
Pacific  School,  Sacramento;  con- 
tractor, P.  R.  Opdyke,  3239  E  St., 
Sacramento. 
DWELLING,  5-room  and  garage,  $3050; 
No.  2516  Curtis  Way,  Sacramento; 
owner,  J.  J.  Gusenbauer,  %  Beard 
&  Hulse;  contractor,  P.  R.  Opdyke, 
3239  E  St.,  Sacramento. 


DWELLING,  6-room  and  garage,  $6000; 
No.  576  34th  St.,  Sacramento;  own- 
er, Paul  Wise,  584  34th  St.,  Sacra- 
mento; contractor,  J.  R.  Opdyke, 
3239  E  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $8173; 
No.  1065  43nrd  St.,  Sacramento; 
owner,  S.  L.  Bussard,  1209  38th  St., 
loney,   3127   T  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  2401  6th  Ave.,  Sacramento; 
owner.   Fuller   &    Hirsch. 

DWELLING,  4-room  and  garage,  $2250; 
No.  3904  Y  St.,  Sacramento;  owner, 
Bowen  &  Klein,  1009  8th  St.,  Sac- 
ramento. 


COMPLETION    NOTICES 

SACRAMENTO    COUNTY 


Recorded  Accepted 

May  27,  1926— LOT  22,  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  May    26,    1926 

May  27,  1926 — LOT  234,  Smith  Tract 
No.  4,  Sacramento.  Alice  G  and 
Harry  Handy  to  whom  it  may  con- 
cern.     May   27,    1926 

May  28,  1926—4  PTNS  OF  SB  %  OF 
NW  V*  Sec.  21,  8-5,  Sacramento. 
Grace  L  Vaughan  to  whom  it  may 
concern   (4  completions)  .May  17,  1926 

May  28,  1926— LOT  2147,  W  &  K  Tct 
No.  24,  Annex.  Peter  and  Linda 
Leoni  to  whom  it  may  concern... 
aMy    22,    1926 

May  24,  1926^LOT  74,  New  Era  Park, 
Sacramento.  Eva  Hill  to  whom  it 
may    concern May    24,    192C 

May  24,  1926 — LOT  33,  STiowler  Terr., 
Sacramento.  Melvin  F  Elcoat  to 
whom  it  may  concern.  .  .May  18,  1926 

May  24,  1926— LOTS  34,  35  AND  36, 
Alfield  Place,  Sacramento.  William 
Bradley  to  whom  it  may  concern 
(3    completions) May    24,    1926 

May  25,  1926— LOT  6  BLK  23,  North 
Sacramento  Sub  No.  3,  Sacramento. 
Eugene  M  Schweninger  to  whom 
it   may   concern      May   24,    1926 


LIENS  FILEL 

SACRAMENTO    COUNTY 

Recorded  Amount 

May  25,  1926 — LOT  9,  Homeland,  Sac- 
ramento. Tony  Brazil  vs  W  R  and 
Mary    BuUard    ^1^0 

May  25,  1S26 — LOTS  52,  54  and  56, 
Haciendas  Tract  No.  2,  Sacramento. 
I  P  Vernon  vs   Robert  W  Huston.. 

$138.85 

May  25,  1926— W  45  FT.  LOT  33, 
South  Curtis  Oaks  No.  4,  Sacra- 
mento. A  E  Ferris  vs  Fred  Seifert 
$10.50 

BUiLDING  CONTRACTS 


SAN    JOAtl^JI^    COUNTY 


RECORDED 

RESIDENCE 

LOT    17    BLK    1,    City      Park      Terrace, 

Stockton.      All   work   for    two-story 

frame    and    brick    veneer    residence 

and   garage. 
Owner — John    F.    Blinn,    Belding    Bldg., 

Stockton. 
Architect — None. 
Contractor — C.   H.   Dodd,   328   E-Lindsav 

St.,    Stockton. 
Filed  May  29,  '26.     Dated  May  28,  '26. 

TOTAL   COST,    $11,561.50 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 

ROSS  E.  PIERCE.   Manager 

905  SIXTH  STREFT 


PERMITS 

RESIDENCE  and  garage,  $4500;  No.  830 
N-Pershing  Way,  Stockton;  owner, 
William  Harper,  1436  N-Commerce 
St.,  Stockton;  contractor,  W.  J. 
Scott,   36  N-Sutter  St.,   Stockton. 

liESIDENCE  and  garage,  $4000;  No. 
1865  Elizabeth  St.,  Stockton;  own- 
er, R.  R.  Wagner,  1050  W-Hard- 
ing  Way,  Stockton;  contractor,  F. 
M.  Liscom,  1234  N-Baker  St.,  Stock- 
ton. 

RESIDENCE  and  garage,  $4000;  No. 
1820  Carmel  St.,  Stockton;  owner, 
L.  H.  Crowe,  415  S-Center  St., 
Stockton;  contractor,  F.  F.  Hlb- 
bard. 

RESIDENCE  and  garage,  $4000;  No. 
1442  Picardy  Drive,  Stockton;  own- 
er, William  Peenstra,  2261  Ken- 
sington  Way,   Stockton. 

RESIDENCE  and  garage,  $4100;  No. 
141  E-Ash  St.,  Stockton;  owner,  A. 
Hammer,  1231  N-Monroe  St.,  Stock- 
ton; contractor,  J.  B.  Wolf,  705  N- 
Stockton   St.,  Stockton. 

DUPLEX  dwelling  and  double  garage, 
$5000;  No.  18  W-Anderson  St., 
.Stockton;  owner,  A.  Firpo;  con- 
tractor, William  Wright,  1639  N- 
El  Dorado  St.,  Stockton. 


COMPLETION  rrOTICES 


g.VN   JOAQUIN    COUN^'Y 


Recorded  A ccepted 

May  24,  1926— LOTS  7  AND  5  BLK 
28,  Victory  Park  Terrace,  Stockton. 
G  W  Donaldson  to  whom  it  may 
concern    (2  completions)    ..May  1,  "26 


UENS  FILED 


SAN    JOAQUIN    COUNTY 


Recorded  Amount 
May  24,  1926— PTN  SEC.  31,  C.  M. 
Weber's  Grant,  Stockton.  San 
Joaquin  Brick  Co  vs  Amelia  D 
Rothenbush  and  M  J  Goins.  ..  $199.21 
May  24,  1926— S  35  FT.  LOTS  1  AND 
3  BLK  51,  South  of  Mormon  Chan- 
nel, Stockton.  Stockton  Lumber 
Co  vs  Costodio  Dias  and  wife  and 
S    E    Walters $53.10 


BUILDING     CONTRACTS 


CONTRA    COSTA    COUNTHY 


PERMITS 

COTTAGE,  $5000;  E  San  Pablo  Ave., 
bet.  McBryde  and  Glenn  Sts.,  Rich- 
mond; owner,  O.  Ginnocio,  Glenn 
Ave.  E  of  San  Pablo  Ave.,  Rich- 
mond; contractor,  W.  Snelgrove, 
160    18th    St.,   Richmond. 

COTTAGE,  $3000;  E  13th  St.  N  Roose- 
velt St.,  Richmond;  owner,  Conner 
&  Hinds,  815  Mandana  Blvd.,  Oak- 
land. 

COTTAGES  (2).  $3000  each;  E  Thir- 
teenth St.  N  Roosevelt,  Richmond; 
owner,  E.  F.  Hall,  Elks  Club,  Oak- 
land; contractor,  Conner  &  Hinds. 
815    Mandana    Blvd.,    Oakland. 

COTTAGE,  $4000;  E  McLaughlin  St, 
bet.  Barrett  and  Roosevelt  9ts., 
Richmond:  owner,  Mrs.  C.  C 
Kennedy,  426  Bissell  St.,  Richmond; 
contractor,  J.  B.  Bishap,  587  Athol 
Ave.,    Oakland. 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


PERMITS 

DWELLING  and  garage,  $6800;  No.  550 
Terrace  Ave..  Fresno;  owner,  W. 
Bean;  contractor.  C.  E.  Millhollen, 
1249   Calaveras   St.,   Fresno. 

ALTERATIONS  and  additions,  $1500; 
No.  502  M  St..  Fresno;  owner,  Ga- 
za ir    Log  tat  alia. 

DWELLING  and  garage,  $5000;  No.  855 
Carmen  St..  -Fresno;  owner,  C.  A. 
Schuler. 

DWELLING.  $4000;  No.  1275  Adoline 
St.,  Fresno;  owner,  H.  B.  Bier; 
contractor.  J.  D.  Brase,  2049  Poplar 
St.,   Fresno. 
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COMPLETION  NOTICES         ^j.^    Surcty    Boiids  An    Insult 

FRBSXO    COUNTY                                                                   fnr\            npl                /^  ^  j_'                    F*           f              *             "^ 

Recorded       Accepted  To   The   ContFacting   Professionp 

May   27,    1926— LOTS   31    AND    32   BLK  

14,     Roeding     Addn,     Fresno.       A     J  (Editorial   In   Emgrin  eering  &   Contracting) 

Powell   to   whom    it   may   concern..  

tvt'''o7' VqVk"  ■  VoVsj'^' ■ATcn^4*R/k  \^^^           '^^^    Chicago    Board    of    Education    is  "responsibility"  of  the  contractors  who 

if  ediner  Addn    Fresno      I  PStoner  reported  as  having  under  consideration  are    tj    execute    the    work    that    he    has 

to°whom  it  may  concern.  May  25,  1926  a    policy    of    not    requiring    contractors  designed?    To    us    the    question     seems 

May   27,    1926 LOTS  14   AND   15   BLK  to    furnish    surety    bonds.    The    finance  almost  self-answered. 

1,   Blackstone  Ave.  Tr.  No.   2,   Fres-  committee   of   the     Board     has      recom-  If    engineers    in    public    service    were 

ti'o.      T   A    Guynn    to    whom    '^    "^^^   „  mended    this    policy,    stating    in    its    re-  not  only  given  full  power  to  decide  as 

concern... a  '  o'  Axvn^.t^   RT  K  P   '"'^   ^^^^   defaults   by   contractors   have  to    the    "responsibility    of   public    works 

^""^9^  Jf'   ]^\^ — LOTS  4_.   AN D  *^^^^  effected  only  five  school  buildings  dur-  contractors,  but  were  given  some  slight 

no      R^WpJ)1ndJxtertoAc'Comp-  ing    the    past    15    years.    These    defaults  reward    proportionate      to      their      effi- 

"q^                              May     28,     1926  are    estimated    to   have    cost    the    surety  ciency  in  keeping  down  the  losses  from 

May   28,   1926— LOTS  44   AND   45  BLK  companies  about  $100,000,  whereas  con-  defaults   by   contractors,   it   would  seem 

1,     Blackstone     Ave.     Tract     No.     2,  tractors    paid    premiums    to    the    surety  that     surety    bonds    might    be    entirely 

Fresno.      R    W    Poindexter    to    A    R  companies    totaling    $1,200,000      if      the  eliminated. 

Eklund    oi"  ■VtCt^^oq   T?T  Tc"  premiums  average  Ihi    per  cent  on   the  An    honest   man     submits     to      doing 

May    28,    1926— LOT   28    AND    ^\)   ai.^  $80,000,000    worth    of    school    buildings.  work    under    a    bond    only    because    he 

96,    Sierra    Vista    Addn    INO.    O,    J^reb-  must    rln    «!o    to    e-et     the    work      Tnstino- 

no       J    C    Maddy    to    whom    it    may               It  is  proposed  to  employ  a  real  estate  ^"V  v,          .            work,    mstinc- 

conccrn    May    29,    1926  accountant,  assisted  by  a  stenographer,  f'^^l*'/^^'"y  ^''"^^,^,  ™^"   resents   being 

May  28,   1926— W  50  FT.  LOTS  17   TO  to  investigate  the  records  of  all  bidders  bonded.    How    would   a    surgeon   like    to 

20  Blk   10.  New  High   School  Addn,  on   school   buildings    and   to   advise   the  ^e  put  under  bond  before  being  allowed 

Fresno.  E  J  Wallers  to  whom  it  ^^^^^  ^^  ^^  ^^^.^  "responsibility."  This  to  operate  on  a  patient?  Or  an  engineer 
^"'^^oq'=°!^q%%'""Vfi\>xii5'FT  PTN  OF  ^'ould  cost  about  $7200  yearly  instead  before  being  allowed  to  begin  the  de- 
May    29,    1926 — 661/2X1^0    i^i    i-iiN    vjr  of  ahnnt  tinnnnn  irr^,,r,„oi  c„^^«^,. sign   of  a  dam?  Or  an   architect  before 

Lot    26,    Blackstone    Villa    also    50x  ot  about  $100,000  in  annual  surety  com-  „  °jtine  a  oencil  to  paper' 

125    ft     Ptn     of   same    Lot.    Fresno.  pany    premiums,    but    of    course    no    in-  ''""'"?  ^  pencil  to  paper. 

CC    Anderson    to    Wm    C    Jones    (2  vestigations  of   "responsibility"  of  con-  .    Getting    right    down    to    plain    words. 

completions)    May  6    1926  tractors    would    be    likely    to    eliminate  '^'^  *  *^^  practice  of  requiring  contrac- 

May   29,    1926 — LOTS  42  AND   43   BLK  ^11  defaults  tors  to   work   under   bonds  an   insult  to 

E    Lamona   Land,   Fresno.      Wm   W                               u        i,  the    entire   contracting   profession?  One 

Du  Boice  to  whom  it  may  concern                ihere   has   been   a   great  deal   of  dis-  pf    the    biggest    builders,    Oscar   Rosen- 

;.;^^^o^,   ^ix^^^  cussion    recently   in   many   parts   of  the  thai,    asked   the   question    a  few   weeks 

May  24.   1926— LOTS  20  AND   21   BLK  country  as  to   the  practice  of  requiring  ^^^  ^t  a  convention  of  contractors.  We 

1     Blackstone  ^j;^^^!-^,^*.    No^  2  surety    bonds.    It    would    be    well    were  suspect  that   it     gave     his     hearers     a 

J/v'?once^n       ^                  May    24     1926  the    discussions    supplemented    and    in-  ^hock.   What  men  grow  accustomed  to, 

may    concern j'        ,  deed   based   upon,   such   data     as     were  they  often  fail  to  see  in  its  true  form. 

« submitted    by    the    financial    committee  ^  surety  bond  is  obviously  desirable, 

to    the    Chicago    Board      of      Education.  jj   desirable   at   all.   only   because    there 

LIENS    FILED  ^or,    after    all,    the    question    is    one    of  j^  considerable  doubt  as  to  the  contrac- 

dollars  and  cents,   and  not  of  opinions.  tor's    responsibility.    The    bond,    there- 

FRESNO   COUNTY  Does  it  or  does  it  not  pay  a  municipal-  f^i-e    is  a  device  for  "passing  the  buck." 

ity    to    require    contractors    to    furnish  j^  effect  the  public  says  to  the  sure- 

Record«>.d                                               Amount  surety  bonds?  We  have  a  strong  hunch  ty    company    "We    can't    decide    as    to 

May   27,   1926— LOTS  22   AND   23  BLK  that    surety    bonds    usually    cost    more  ^^is  contractor's  responsibility.   You   do 

233,    Fresno.      B   A   Newman    Co    vs  than  they  are  worth.  j^    ^^^  ^,^  .^^iU  p^y  you  handsomely  for 

Af^  ^97^^"ffi-^S%i    FT    LOt'3'  Lot               Looked    at    as    an    insurance    problem  the  service." 

4'^  N   10   ft    Lot   5   Blk   1,   Mt.    Hood  't  is  doubtful  whether  any  large  muni-  The    time    has    surely   come    to    study 

Addn    Fiesno.     Fresno   Electric   Co  cipality    needs    any    insurance    policies  the   entire   question   of   surety   bonding. 

vs   J    Peter   Lehman $?.9  at    all.    whether   they    be    to   cover   fire  and    coincidentally    the    question    how 

May   28,   1926 — LOTS   22  AND   23   BLK  or  losses  caused  by  defaulting  contrac-  best    to    determine    the    "responsibility" 

233,       Fresno.         Hollenbeck  -  Bush  tors.    A    large   city    is    quite   as    able   to  of  the  bidders. 

Planing  Mill  Co  vs  H  C  Groner  and   ^  carry  a  loss  from  fire  or  from  default-  4 

J   C   Legler    •••••■••••:•••■•„■■ '"^  ^  ing    contractors    as    is    the    average    in- 

^%X-,%       ?.o      w^fno  T  nmher  Co  vs  surance  company.   If  so,  the  sole  argu-  Sacramento    building   during  May   to- 

H  C  Gron"er  and  J  C  LegTer    .  .       .$16o  ment  in  favor  of  surety  company  bonds  taled  $625,871,  according  to  City  Build- 
is  this:   Since  a  surety   company  stakes  ing   Inspector  Ben   H.      Covell.      During 

— ♦ its  money   upon   the     financial      ability  the   month   310   permits  were   issued,   of 

?nd  integrity  of  a  contractor,  the  com-  these   76  being  for  new  dwellings  cost- 

The   Board   of   Education    of   Oakland  ^^^^^^  jg   j^j.   j^^j.^  cautious   than   a  city  ing  $296,658.  The  largest  permit  Issued 

has    awarded    contracts    as    follows    for  ^vould  be   in   underwriting  the   contrac-  during    the    month    covered      a      church 

construction  of  a  one-story  steel  frame  tor.  We  doubt  not  that  surety  compan-  costing  $130,000.     Sacramento     building 

and  conci-ete   addition   of   35   rooms  and  jgs  ^yill  argue  that  the  slight  loss  from  permits    for    1926    to    date    total   $3,759,- 

shops    to    the    Woodrow    Wilson    School  defaulting    school    building    contractors  515.50,  as  compared  to  $5,060,817  for  the 

on  48th  St.  east  of  Telegraph    we.  Oak-  is   itself  excellent  evidence  of  the  care  same  date  a  year  ago. 

land.      Washington    J.    Millir,    Howden  that    surety    companies    have    exercised  9 

Bldg.,   Oakland,    architect.  in    going    en    the   bonds   of   contractors. 

Ge,;eral  contract  to  Lawton  &  Vezey,  Still  it  can  scarcely  be  argued  that  1%  Until  June  10.  ^-SO^P^  M-.  ^^^^^'"^^ 

ifii   Mnbflrt    St      Oakland    at   S'-IB  853  per   cent    premiums    should    be    charged  received    by    J.    R.    Murphy,    cierK,    ban 

He^tinJ  v^nUlatfu^and  pla;ibin.'ro  where    losses    are    scarcely    more    than  Mateo   Union   High   School   District,   for 

»  ^  ,,T^'              innTio.i;  St      li^^^m^^  one-tenth   of   one   per   cent.  (1)     4-classroom    and    other    additions 

t  f4'o  30o"""     '                             ■                              It  is  Claimed  that  the  small  loss  from  concrete  construction)   to  High  School 

\V          •                                           ^^.       ^  defaults  on  the  part  of  school  building  ^t  Burlingame;  (2)  plumbing  and  heat- 

E;ectrical   work  to  Roberts  Mfg    Co.,  contractors   is   attributable   to   the   care  ing   work;    (3)    electric   work,   cost   ap- 

2214   Broadway,   Oakland,  at  $17, .-51.  exercised    by      the      Board's      architect,  proximately    $25,000.      E.    L.    and    J.    E. 

Awning  type  window  fixtures  to  j,],^^  ^  christensen.  This  seems  prob-  Norberg,  architects.  407  Occidental  Ave 
Kawneer  Mfg.  Co.,  180  Jessie  St.,  San  a^^le.  but.  if  so.  why  transfer  his  func-  Burlingame.  Cert,  check  10%  pay- 
Francis  :\   at   $1475.  tion    as    a   judge    of    "responsibility"    to  able  to  district  required  with  bid.  Plans 

Slate    blackboards    to    F.    W.    Went-  some  real-estate  accountant?  Is  not  the  obtainable    from    architects.      See    call 

worth   &   Co.,   305   13th   St.,   Oakland,   at  architect    or    the    engineer    the    person  for  bids  under  official   proposal  section 

$1890.50.  best  fitted   to   pass  judgment   upon   the  jr.   this  issue. 


J.  A.  MOHR  &  SON 

General  Painting'  CSontraet*!* 
Speolaliita  ta 

Compressed  Wt  Painting 
and  Sand  Blasting 

San   Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dlerc 


THE  CONTRACTORS'  ROOM 

BUILDING  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects.  Eng-ineers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 
ties. 

Architects,  Engineera  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS  No  chargre  for 
this  service.  The  plans  will  be  returned  In  grood  condition  when  contract 
for  work  is  let. 
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818  Mission  Street 
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Stability. ♦♦ 

and  speed  in  Construction 


SPEEDY  wall  construction  is  valuable  only 
when  it  builds  rigid,  lasting  walls. 

Schumacher  Plaster  Wall  Board  insures  swift 
construction,  yet  it  builds  permanent  walls. 
Stability  has  been  engineered  into  it;  and  it's 
made  only  of  durable  miaterials. 

Wherever  permanent  walls  are  needed  you 
can  use  it  with  full  confidence.  Use  it  in 
homes — apartment  houses,  business  structures. 


SCHUMACHER  WALL  BOARD  CORP. 

LOS  ANGELES  SEATTLE  SAN  FRANCISCO 

WAREHOUSES— Tacoma    -    Portland    -    Stockton    -    San  Rafael 
Oakland  -  San  Francisco  -  San  Jose  -  San  Diego 

Schumacher 


ichum< 


wall 
Board 


tT 


Low  charging  platform,  steel  frame  of  which 
is  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
job!  AVide,  capacious  charging  hopper  makes 
charging  easy. 


T  TIGH  speed  operation  —  balanced  light 
-*-  ^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dandie! 

Fast  charging  and  fast  discharging,  the 
Dandie  is  a  big  money  earner ! 

KOEHRING  7-S 


Mixer 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip  I  Note  low  automatic 
water  measuring  tank  and  Disc  Wheels  I 
Liberal  drum  dimensions! 


is  the  outstanding  value  in 
the  light  mixer  field.  Its 
design  includes:  4  cylinder 
radiator-cooled  engine  or 
hopper-cooled  two  cylinder 
engine;  completely  enclosed 
transmission  in  dust  tight 
oil  bath  with  shaft  on  roll- 
er bearings;  double  drum 
gear  drive;  drum  rollers 
fixed    to    shaft    turning    in 


big  bearings  insuring  even 
bearing  wear,  and  perfect 
lubrication ! 

7-S  Dandie  Mixer 

Two  or  four  cylinder  engine.  Charg- 
ing skip  or  low  charging  hopper  and 
platform.  Automatic  water  measur- 
ing tank.  Rubber  tired  steel  disc 
wheels,  or  steel  wheels.  Complies 
with  A.  G.  C.  Standards. 

Send  back  this  coupon 

learn  the  construction  of  the  Dandie, 
and  you  will  recognize  a  remarkable 
value,  and  big  profit  earner  on  the  job. 


A3166-I 


Representatives: 

HARRON,  RlfKAKD  &  McCOJfE  CO., 

139  Towns«nd  Street  San  Francisco,  Calif. 

HARRON,  RI(  KARI)   &  ^fcCOXE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


IfAllHOV,  HKKARO  &  McCOXE  CO.,  Sau  Fr]iii<>i.so<».  ^ 

^^r      'Without  obligation  to  me  of  any  kind,  send  me  free  information  H, 
^^m    about  Koehring  Dandie  Mixer. 

#  I 

^^     Name . „. .....  mm 

^^  Address .  ^_ 
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ST.      LOUIS      PAINTERS      SIGN      TWO 
YEAR    AGREEMENT 


After  a  strike  lasting  one  weelv  the 
union  painters  in  St.  Louis  returned  to 
work  at  an  increase  of  40  cents  per 
day  which  makes  their  wages  $10.80 
per  day  or  $1.35  per  hour.  A  two  year 
agreement  was  signed  which  grants  an 
additional  increase  of  l^i  cents  an  hour 
on  September  1st,  while  on  April  1st, 
1927,  the  rate  will  go  to  $1.43%  per 
hour  for  the  balance  of  the  year  and 
up   until  April   1,   1928. 

The  new  agreement  contains  a  clause 
which  it  is  believed  will  set  a  basis 
for  the  settlement  of  future  conflicts. 
This  clause  provides  for  a  basic  wage 
scale  of  $1.43%  per  hour  or  $11.50  per 
day  after  April  1.  1927,  and  upon  the 
expiration  of  the  two  year  agreement 
or  after  April  1st  1928,  wages  .will  be 
fixed  according  to  increases  or  de- 
creases received  by  the  following 
trades,  bricklayers,  carpenters,  ce- 
ment finishers,  electricians,  elevator 
constructors,  engineers,  iron  workers, 
plumbers,  plasterers  and  steam  fitters. 
If  it  is  found  that  any  three  of  these 
trades  have  received  increases  or  de- 
creases during  the  fiscal  year  the  whole 
shall  be  totalled  and  the  difference 
either  way  to  be  applied  to  the  rate 
of  the  painters.  If  no  three  of  the 
above  named  trades  have  changed 
their  wage  scale  during  the  year,  the 
painters'  scale  will  remiin  the  same  for 
the   following   year. 


Agreement  was  reached  recently  by 
the  Conference  Committee  of  the  An-or- 
ican  Society  of  Civil  Engineers  and  the 
American  In.stitute  of  Steel  Construc- 
tion, appointed  to  consider  harmomi-.ing 
th3  reconniendations  of  the  two  or- 
ginizatJons  for  structural  steel  woric- 
:r.e  stresses.  The  committee  voted  to 
recommend  that  the  standard  specifica- 
tion of  the  American  Institute  of  St'iti 
Construction,  based  on  a  working  ^ti-'js.s 
of  18,000  lb.  per  square  inch,  be  adopted 
for  the  present,  as  containing  conser- 
vative and  safe  working  stresses.  It 
also  expressed  the  belief  that  in  the  not 
distant  future  a  further  increase  in 
basic  unit  stresses,  as  recommended  in 
the  majority  report  of  the  American 
Society  of  Civil  Engineers  committee 
(20,000  lb.  base)   may   be  recommended. 

The  committee  supported  its  recom- 
mendation by  referring  to  the  diver- 
sity of  steel  designing  practices  of 
different  building  codes  in  current  use, 
the  adoption  by  a  large  number  of 
cities  of  the  18,000  lb.  specification 
formulated  in  1923  by  a  board  of  ar- 
chitects and  engineers  acting  for  the 
American  Institute  of  Steel  Construc- 
tion, the  fact  that  the  16,000  lb.  basic 
working  stress  has  been  in  use  for 
about  25  years,  while  the  methods  of 
the  art  have  greatly  improved,  and 
the  more  reliable  character  of  the  steel 
produced  today  as  against  that  pro- 
duced formerly,  warranting  its  more 
efficient   use. 

The  committee  consisted  of  the  fol- 
lowing representatives:  For  the 
American  Society  of  Civil  Engineers, 
H.  G.  Balcom,  C.  E.  Chase,  F.  O.  Du- 
four,  J.  H.  Edwards,  L.  J.  Towne;  and 
for  the  American  Institute  of  Steel 
Construction,  Geo.  F.  Swain,  Milo  S. 
Ketchum,  Paul  Willis,  Clyde  McCor- 
nack,   and  L.   H.   Miller. 


STATE    HIGH^VAY    MEASURE    TO 
HAVE    PLACE    ON    B.\L,LOT 


An  initiative  measure,  which  'ould 
appropriate  $5,000,000  annually  from 
the  State  general  fund  for  highway 
construction  has  qualified  for  a  place 
on  the  November  ballot.  A  single 
petition  from  Los  Angeles  county,  con- 
taining 82,630  signatures  and  described 
as  the  largest  ever  filed  at  the  Secre- 
tary of  State's  office,  qualified  the 
measure. 

The  highway  initiative,  sponsored  by 
the  Southern  California  Automobile 
Club,  classifies  the  highways  of  the 
State  as  primary  and  secondary  and 
divides  the  counties  into  two  groups, 
one  containing  thirteen  Southern  coun- 
ties and  the  other  the  remaining  coun- 
ties of  the  State. 

Seventy-five  per  cent  of  the  $5,000.- 
000  annually  would  be  allocated  to  the 
primary  roads  In  proportion  to  primary 
highway  mileage  and  25  per  cent  to 
secondary  highways  in  proportion  to 
the  land  area.  One-third  of  the  main- 
tenance fund  would  be  apportioned  to 
primary  highways,  according  to  mile- 
age and  the  balance  to  primary  and 
secondary  roads  in  proportion  to  motor 
vehicle    registration. 


i.O.S       AN<ii;i,i:s      HI  ll>li|\<;       IN       MAY 
SHOWS    l><>SS 

Los  Angeles'  building  total  for  May, 
IC'26,  fell  half  a  million  dollars  short 
of  that  for  April.  It  was  about  $5,400,- 
000  less  than  the  total  for  May,  1925, 
but  abut  $2,000,000  ahead  of  the  fig- 
ure  for   May,    1924. 

For  the  first  five  months  of  1926 
Los  Angeles'  building  total  is  $16,564,- 
628  behind  the  record  for  the  corre- 
sponding period  last  year.  Following 
is  the  record  for  the  two  years  by 
months: 

1020 19Xi 

N».  No. 

IterinitM     Value  iierniits       Value 

Jan.  3236  $6,973,252  3908  $11,171,162 
Feb.  2783  8,542,370  3336  10,884,244 
Mar.  3849  13,879,558  4264  14,714,002 
Apr.  3332  11,207,289  4040  14,498.031 
May        2960      10.702,844      3652      16,602,502 

Tofl  16,160  $51,305,313  19,200  $67,869,941 
Class  A  construction  for  May  ■was 
represented  by  8  buildings  estimated 
to  cost  $1,034,800.  An  unusual  number 
of  Class  B  buildings  were  started,  there 
being  7  estimated  to  cost  $849,095.  Class 
C  construction  comprised  68  buildings 
valued  at  $1,456,636,  and  Class  D  all 
frame  construction  %vas  represented  by 
1915  buildings  with  an  estimated  cost 
cf  $4,639,401. 

Housing  operations  for  May  held 
close  to  the  average  for  the  year.  Per- 
mits were  issued  to  cost  $5,375,617  and 
providing  accommodations  for  1634 
families.  Housing  comprises  32.2  per 
cent  of  the  total  number  of  permits  and 
50.2  per  cent  of  the  total  valuation  for 
the  month.  Following  are  the  figures 
on  housing  for  five  months  of  1926: 
No.  No. 

Permits     Value  Famlliea 

Jan 997      $4,056,832      1225 

Feb 846        4,319,275      1418 

March    1216        7.321,692      2286 

April    1051        6,101,551      1773 

May    953        5,375,617      1634 

Totals 5063      $27,174,967      8336 

Labor  troubles  which  threatened  to 
disturb  building  activities  had  no  ap- 
preciable effect  on  operations. 

« 

NOTF.D  ARCHITECT  SEES  NEED  FOR 
.MORE  GOOD  ARCHITECTS 

"American  cities  are  growing  faster 
than  architects  can  be  trained  to  de- 
sign them,"  Dan  Everett  Wald,  former 
president  of  the  American  Institute  of 
Architects,  so  declared  before  the  re- 
cent convention  of  the  institute  at 
Washington. 

Waid  said  that  New  York  City, 
through  lack  of  foresight  in  architec- 
tural planning,  must  solve  problems 
costing  millions  which  might  have  been 
saved  had  skilled  guidance  been  avail- 
able. 

"Our  great  capital  city  was  fortu- 
nate in  the  foresight  of  President 
George  Washington,  who  selected  a 
great  architect  to  plan  it  at  the  begin- 
ning." said  Waid.  "But  Washington  is 
in  danger  now.  May  the  government 
be  warned  in  time  to  take  measures. 

".Not  enough  architects  are  available 
to  plan  the  new  towns  and  to  guide 
the  growth  of  young  cities.  New  York 
is  in  serious  trouble." 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Finance  Committee  of  the  Board  of 
Supervisors  has  approved  of  proposed 
expenditure  of  |255,000  to  finance  the 
purchase  of  fifteen  all-steel  cars  for 
the  Municipal  Railway  system. 

Seventy-five  building  permits  were 
issued  in  Stockton  during  May,  the 
value  of  the  improvement  undertaken 
being  $108,770,  which  amount  included 
$78,400  for  the  erection  of  19  one- 
family    residences. 


American  Legion  Posts  in  San  Joa- 
ciuin  county  petition  supervisors  to  in- 
crease tax  rate  3  mills  on  the  dollar  to 
provide  $240,000  to  finance  the  erection 
of  American  Legion  Memorial  build- 
ings   throughout    the    county. 


Berkeley  has  started  proceedings  to 
pave  four  main  arterial  streets  at  a 
cost  of  $201,068.  City  engineer  A.  J. 
Eddy  will  specify  a  6-inch  concrete 
base  with  a  2-inch  asphalt  surface 
pavement. 


Carpenters  at  Grays  Harbor,  Wash., 
have  returned  to  work  after  a  strike 
of  three  weeks.  A  conference  resulted 
in  a  compromise  bj'  which  the  wage 
scale  was  raised  from  $8  to  $8.50.  A  $9 
wage  was  asked. 


West  Coast  Lumbermen's  Association 
h3s  changed  its  standards  in  thickness 
of  lumber  above  six  inches  in  width 
to  conform  to  the  American  lumber 
standards.  The  standard  for  finish  will 
hereafter  be  25-32  inch  instead  of  one- 
inch  and  for  siding  %  inch  instead  of 
11-16  inch.  These  changes  make  West 
Coast  standards  100  per  cent  American 
standards. 


The  United  States  Forest  Service  is 
advertising  for  sale  a  little  over  two 
million  feet  of  yellow  pine  and  white 
fir  timber  in  the  Warner  Mountains 
southwest  of  Alturas,  Mcdoc  County. 
'1  lie  timber  is  located  close  to  the  Can- 
trail  sawmill  near  Jess  A'alley  and  rep- 
resents an  isolated  tract  of  a  large 
body  of  timber  existing  in  that  sec- 
tion. 


Arguments  on  a  demurrer  to  the  quo 
\\arranto  pr:ceedings  filed  by  the  state 
attorney  general  to  prevent  further 
payments  by  the  county  supervisors  to 
the  Allied  Architects  Association  of 
Los  Angeles  under  its  contract  for 
architectural  services  on  the  new  unit 
of  the  Los  Angeles  county  general  hos- 
pital, were  heard  by  Judge  Shaw  in 
the  superior  court  and  attorneys  for 
both  sides  were  asked  to  file  briefs.  It 
will  probably  be  a  month  before  a  de- 
cision   on    the    demurrer    is   given. 


U.  S.  Forest  Service  reports  the  sale 
of  193,600,000  feet  of  timber  in  the 
Fandango  district  of  the  Warner  Moun- 
tains, Modoc  National  Forest,  to  the 
Hallack  and  Howard  Lumber  Company 
of  Denver.  The  stand  is  approximately 
74  per  cent  pine,  for  which  the  pur- 
chasers will  pay  $3.65  a  thousand  feet 
en  the  stump.  They  will  pay  50  cents 
a  thousand  for  the  fir,  cedar  and  other 
species.  The  timbor  -will  be  processed 
in  a  sawmill  to  be  built  in  Modoc 
County.  The  contract  provides  that  the 
yearly  rate  of  cutting  shall  not  exceed 
10,000,000  feet,  this  provision  insuring 
a  continues  supply  and  preventing  de- 
fcrestation, 


"We  have  decided  not  to  enter  into 
any  more  contracts  for  building  in 
San  Francisco  until  such  time  as  the 
present  carpenters  strike  is  settled  and 
settled  on  the  American  Plan." — Ex- 
cerpt from  letter  of  John  D.  McCarthy, 
Los   Angeles   building   investor. 


In  the  current  issue  of  "Making 
Markets,"  a  monthly  publication  issued 
by  the  Sheet  Steel  Trade  Extension 
Committee,  O.  A.  Malone,  president  of 
the  California  Products  Company,  is 
authority  for  an  article  captioned 
"Opening  The  Building  Field  Through 
Key  Architects." 


Thirty-five  labor  disputes,  many  of 
which  were  in  the  building  trades,  were 
settled  by  the  aid  of  Federal  mediators 
in  April,  according  to  the  monthly  re- 
port of  H.  L.  Kerwin,  Director  of 
Conciliation,  Department  of  Labor. 
The  controversies  involved  over  30,000 
men  in  all  parts  of  the  country. 
Twenty-two  strikes  brought  to  the  at- 
tention of  the  Department  were  settled 
during  the  month. 


Curtis  Wright,  Stanford  '25,  has  been 
selected  by  the  Westinghouse  company 
from  am:ng  the  members  of  its  power 
sales  force  to  represent  the  company 
at  the  Philadelphia  Sesquicentennial 
from  July  1  to  January  1.  Wright  is  a 
Palo  Alto  man  and  member  of  Theta 
Chi  fraternity.  He  was  selected  from 
among  Stanford  engineering  graduates 
last  year  to  take  an  18-months'  course 
at  the  Westinghouse  plant  in  Penn- 
.sylvania. 


The  Belgian  output  of  iron  and  steel 
in  April  amounted  to  288,000  metric 
tons  of  pig  iron,  261,000  tons  of  raw 
steel,  7100  tons  of  rough  castings,  228- 
000  tons  of  finished  steel  and  12,000 
tons  of  finished  iron,  Acting  Commer- 
cial Attache  Wight,  Brussels,  cables 
the  Department  of  Commerce.  This 
compared  Avith  an  output  of  281,000 
tons  of  pig  iron,  253,000  tons  of  raw 
steel,  7600  tons  of  rough  castings,  240,- 
000  tons  of  finished  steel  and  10,000 
tons  of  finished  iron  in  March.  Thi 
high  production  level  has  been  main- 
tained despite  low  prices  and  fluctuat- 
ing exchanges  which  have  rendered 
transactions   difficult. 


A  measure  has  been  introduced  into 
the  New  York  Legislature  which  pro- 
posed that  the  issuance  of  injunctions 
in  industrial  disputes  be  prohibited.  It 
is  generally  regarded  as  the  first  shot 
in  what  is  to  be  a  nation-wide  cam- 
paign of  the  American  Federation  of 
Labor  against  the  use  of  injunctions  in 
labor  controversies.  According  to  the 
bill's  sponsor,  it  is  intended  "to  end 
the  present  abuse  of  discretionary 
power  by  courts  to  inject  themselves 
into  labor  disputes  arbitrarily  and 
without  hearing."  He  adds  that  with- 
in the  next  year  or  two  a  similar 
measure  will  be  introduced  in  the  legis- 
latures of  every  State  in  the  Union. 
This  is  not  the  first  time  that  labor 
has  set  out  on  a  nation-wide  cam- 
paign against  the  Injunction,  nor  is 
there  any  reason  to  believe  that  the 
present  effort  will  meet  with  any  more 
success  than  the  others  that  have  gone 
before. 


California  State  Highway  Commis- 
sion estimates  cost  of  completing  un- 
graded 37  miles  of  scenic  coast  high- 
way from  Carmel  to  Cambria  at  $7,- 
027,657,  according  to  commu,nication 
received  by  the  Salinas  city  council 
from  the  commission  offices.  For  the 
108.4  miles  of  grading  and  paving  al- 
ready completed,  the  state  expended 
$1,483,920.  The  highway  is  graded  and 
graveled  on  the  San  Luis  Obispo  county 
side  for  some  miles  into  Monterey 
county.  There  remains  37  miles  of 
work   to  follow. 


Legislation  creating  a  division  of 
safety  in  the  Bureau  of  Labor  Statis- 
tics of  the  Department  of  Labor  was 
urged  before  the  House  Labor  Com- 
mittee as  a  means  of  reducing  acci- 
dents in  industry.  The  recommenda- 
tion was  made  at  a  hearing  on  House 
Bill  No.  11886  introduced  by  Represen- 
tative Rathbone  of  Illinois,  providing 
for  the  establishment  of  such  a  di- 
vision. A  compromise  bill  has  been  In- 
troduced in  the  Senate  by  Senator 
Shortridge  of  California.  Mr.  Rath- 
bone  explained  that  the  bill  would  pro- 
vide for  publicity  as  to  accidents  in 
industry,  and  a  sort  of  clearing  house 
where  the  results  of  research  and  in- 
vestigations into  accidents,  their  causes 
and  effects  in  the  various  states  ^vould 
be  centered.  He  stated  that  the  pro- 
posed legislation  was  not  compulsory 
in  any  sense  and  that  it  invited  the 
co-operation  of  the  various  states  in 
collecting  accident  statistics,  etc. 


Among  the  263  entries  in  the  ar- 
chitects' contest  being  conducted  by 
the  American  Gas  Association  for  plan? 
for  an  adequately  gas-  equipped  home, 
is  the  effort  of  a  15-year-old  boy.  Eero 
Saavinen,  son  of  the  famous  Finnish 
architect,  Elial  Saavinen  of  Detroit. 
Michigan,  is  following  his  father's 
footsteps.  It  was  necessary  for  young 
Eero  to  secure  special  permission, 
based  on  work  with  his  father,  to  take 
part  in  the  competition.  Eero's  plan, 
carefully  worked  out  to  the  last  detail, 
is  of  a  six-room  dwelling.  According 
to  the  rules  of  the  contest,  the  prize- 
winning  plans  must  conform  to  modern 
structural  practice,  and  incorporate 
provision  for  ample  and  convenient  gas 
service.  Three  judges,  two  architect" 
and  one  gas  man,  will  pass  on  the 
plans.  There  are  nine  prizes  rnging 
from    $1000   to   $100. 

In  a  copyright  article  of  the  Asso- 
ciated Editors,  Inc.,  it  is  shown  that 
labor  obtains  over  half  of  building 
funds.  The  United  States  Department 
of  Labor,  the  article  says,  has  worked 
out  statistics  which  show  the  division 
of  each  dollar  spent  in  the  average 
building  job  in  this  country.  The 
figures,  which  include  costs  of  both 
materials  and  labor,  are  as  follows: 
Material  and  labor  Cents  of  each 

dollar 

Foundation    and    masonry 36.10 

Carpentry     29.10 

Plumbing     10.00 

Heating     8.70 

Hardware,   metals    7.60 

I'aint     6.50 

Electrical  work  and  fixtures....      2.00 

Total      100.00 

Of  the  total,  59.5  per  cent  goes  for 
labor  costs,  while  materials  cost  40.') 
per  cent.  The  person,  therefore,  who 
contemplates  the  construction  of  a 
building  should  realize  that  the  small 
saving  gained  by  the  use  of  materials 
of  low  grade  reduces  only  the  smaller 
item  in  the  building  cost,  while  it  re- 
duces to  a  much  greater  extent  the 
value   of  the  completed   structure. 


iturday,   June    12,    1926 
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Agreement    Signed    For    Highway 

Over  Lake  Almanor-Plumas  County 


Announcement  is  made  by  State 
Highway  Engineer  R.  M.  Morton  of 
the  signing  of  an  agreement  by  the 
California  Highway  Commission  and 
the  Great  Western  Power  Company 
for  the  building  of  an  embankment 
to  carry  the  state  highway  across 
the  upper  arm  of  Big  Meadows, 
Plumas  County,  which  will  become  a 
part  of  the  Lake  Almanor  reservoir 
upon  completion  of  the  raising  of  the 
power  company's  dam  at  Nevis.  Con- 
struction work  on  the  dam  is  now  un- 
der way. 

The  agreement  provides  for  the  loca- 
tion of  the  highway,  a  section  of  the 
lied  Bluff-Susanville  lateral,  on  a  di- 
nit  line  eastward  from  Chester,  En- 
gineer Morton  Says,  the  embankment 
following  in  general  the  present 
traveled  road  across  the  meadows.  The 
fill  will  be  nearly  a  mile  and  a  half  in 
length.  The  power  company  first  sug- 
gested that  the  highway  be  located  on 
higher  ground  around  the  north  end  of 
the  enlarged  Lake.  This  would  have 
increased  the  distance  between  Ches- 
ter and  points  east  by  several  miles 
and  did  not  meet  with  the  approval  of 
the  commission. 

The  embankment  upon  which  the 
highway  is  to  be  placed  will  be  bu:it 
by  the  p  wer  company  at  its  expense, 
I  xcei)t  that  tl^e  commission  has  agreed 
lo  contribute  $14,796,  the  estimated  cost 
I  t  grading  and  culverts  for  a  ground 
I'vel  road.  The  power  company  agrees 
1(1  grant  the  state  an  easement  for  a 
right  of  way  eighty  feet  in  width  upon 
which  the  emliankment  will  be  placed 
and  the  commission,  in  turn,  is  tJ  per- 
mit flooding  of  the  existing  higliway. 

Ti  e  proposed  embankment  will  vai'y 
in  height  from  a  few  feet  to  approxi- 
mately forty  feet  .  above  the  present 
ground  level.  The  highest  point  will  be 
ju.st  east  of  Mud  Creek.  The  agreement 
provides  that  the  sides  of  the  fill  must 
l>e  built  cf  rock  and  gravel  and  must 
lie  covered  with  either  gunite  cement, 
riprap,  or  concrete.  The  slopes  are  to 
lie  not  less  than  two  to  one.  The  road- 
lied  on  top  of  the  fill  will  be  twenty- 
four  feet  wide  and  will  be  protected  by 
rock  parapet  walls  to  act  as  wave 
breakers. 

The  height  of  the  fill  contemplates 
a  possible  raising  of  the  level  of  Lake 
Almanor  to  the  4500  foot  contour  line. 
The  height  of  the  embankment,  there- 
fore, will  be  4506  feet  to  provide  for 
settlement.  Increased  cost  of  mainten- 
ance due  to  subsidence  of  the  fill  dur- 


ing a  period  of  two  years  must  be  paid 
fop  by  the  power  company. 

The  company  also  has  agreed  to 
maintain  the  fill.  Engineer  Morton  ex- 
plains, until  such  time  as  the  water 
level  has  risen  within  ten  feet  of  the 
spillway  elevation  and  has  receded  to 
twenty  feet  below  the  spillway  eleva- 
tion. This  will  pr'vide  for  a  thorough 
saturation  of  the  embankment  and  will 
make  apparent  weaknesses  needing 
repair. 

Except  for  power  and  telephone 
lines,  which  the  power  company  re- 
serves the  right  to  maintain  along  one 
side  of  the  fill,  no   use   of  the  einbank- 


R.    i>l.   i>10KT0.\ 
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ment  other  than  for  highway  purposes, 
or  those  allowed  by  law,  will  be  per- 
mitted unless  the  commission  and  the 
power  company  agree  thereto  in 
writing. 

As  the  company  cannot  flood  the 
existing  highway  until  the  new  ele- 
vated roadway  is  completed,  construc- 
tion work  it  is  expected,  will  be  begun 
in  the  near  future.  Negotiations  lead- 
ing to  the  agreement  have  been  under 
way    for   several   months. 


Changing    Construction    Methods 

.(Special    Corre.si»on<lcnee    froint    Nntional   A.sso<-iatioii   of   RiiilcliiiK  Trades 

I^niplo  ver.H) 


The  day  is  coming  when  many  opera- 
tions now  done  by  hand  in  building 
construction  will  be  performed  by  ma- 
chinery. Just  so  will  many  building  ma- 
terials now  in  .general  use  be  relegated 
to  the  scrap  heap  to  be  replaced  by 
substitute  materials  which  are  cheaper, 
and  lend  themselves  more  readily  to 
ronstruction   economy. 

The  above  statempnts  may  appear  to 
he  somewhat  reactionary  in  view  of 
the  fact  that  many  materials  and  many 
methods  of  placing  them  in  construc- 
tion have  been  in  vogue  for  centuries. 
The  onward  progress  of  civilization 
which  embodies  greater  efficiency  of 
Operation  and  lower  costs  willl  bring 
pbout  a  realization  of  the  above  men^ 
tioned  changes. 


Organized  labor  will  of  course  oppose 
any  and  all  changes  just  as  it  has  done 
in  the  past.  Labor  opposed  the  inven- 
tion and  general  use  of  the  steam  en- 
gine yet  this  labor  saving  device  came 
into  existence  and  has  proved  to  be  one 
of  the  most  beneficial  boons  to  human- 
ity. 

Building  construction  has  been  one 
of  the  last  fields  for  inventive  genius 
to  enter.  Largely  because  of  the  opposi- 
tion to  machine  production  on  the  part 
of  the  strong  labor  organizations  in  it. 
Past  history  proves  conclusively  that 
when  the  cost  of  doing  a  particular  Job 
in  a  certain  way  became  prohibitive  the 
insistent  demand  for  some  other  way 
of  doing  the  thin.g  resulted  in  the  find- 
ing of  that  way. 


Building  mechanics  through  their 
constant  demands  for  higher  wages  are 
hastening  the  day  when  much  of  the 
costly  hand  labor  in  construction  will 
be  done  by  machinery.  Although  they 
will  resist  every  move  along  these  lines 
they  will  not  be  able  to  turn  the  tide. 
^Vhen  public  necessity  demands  that 
changes  be  brought  about  such  changes 
will  be  inevitable. 

Labor  will  not  suffer  as  a  result  of 
better  and  improved  construction  meth- 
ods. On  the  other  hand  labor  will  bene- 
fit just  as  it  has  all  through  the  ages. 
Today  the  highest  paid  labor  is  found 
in  the  countries  where  the  use  of  labor- 
saving  machinery  is  most  common,  yet 
there  are  labor  agitators  who  fight  the 
general   introduction   of  machinery. 

In  years  to  come  we  will  no  more 
think  of  performing  certain  operations 
by  hand  which  are  now  done  that  way 
than  we  would  set  out  today  to  exca- 
vate for  a  40  story  skyscraper  with  the 
hand  shovel  and  wheel  barrow  method. 

Obviously  many  operations  will  of 
necessity  have  to  be  performed  by  hand 
1  ut  tl  ere  are  scores  and  scores  of  ways 
in  wriich  machines,  if  permitted,  could 
do  certain  jobs  in  construction  much 
more  cheaply  than  they  can  bl  done  by 
hand   labor. 


!tl(  HMOXD      mil.DKRS'      KXCH.\>GE 
TO    NOMIN.VTE   OFFICERS 


Nomination  of  officers  for  the  Rich- 
mond Builders'  Exchange  will  be  held 
.11  no  11,  and  election  will  follow  June 
1^.  at  w  ich  time  the  fifth  annual  ban- 
(juet  of  the  exchange  will  be  held.  The 
commiitee  in  charge  of  this  event  in- 
cludes: W.  Snelgrove,  C.  E.  Marshall. 
Ceorge  Edwards.  Roy  Eackle,  A.  H. 
V.'inchcole,  Robert  Dorman.  X.  P.  Bush. 
1  rice  Roverts,  C.  V.  Mero.  James  Wal- 
ker,  and  Tl.   H.   Spiersch. 


IIK.vn      OF      L-4ROR      3IOVEMEXT      IS 
OI'POSED   TO   IXJIXCTIONS 


In  an  address  before  the  St.  Louis 
Bar  Association,  William  Green,  Presi- 
dent of  the  American  Federation  of 
Labor  said,  "Organized  labor  cannot 
succeed  if  it  is  merely  accorded  the 
right  to  exist  and  is  restricted  in  that 
right  by  judicial  decree — What  would 
be  more  neaningless  than  to  accord  it 
the  right  to  exist  and  then  prevent  it 
from  functioning  through  the  itiiposi- 
tion  of  legal  restraint  and  the  erection 
of  legal  bairiers? — It  asks  for  tho 
privilege  of  functioning  in  conformity 
with  the  laws  without  discrimination 
and  without  being  made  the  lar.get  of 
the  injunction  onslaught.  It  objects 
to  the  suspension  of  the  right  of  its 
members  by  the  writ  of  injunction." 

"Law  and  Labor"  attacks  this  posi- 
tion with  vigor  pointing  out  that  the 
union  worker  has  nothing  to  fear  from 
injunctions  as  long  as  he  is  acting  In 
a  lawful  manner.  This  publication 
says  "We  do  not  quarrel  with  the  de- 
clared purpose  of  organized  labor's 
struggle  for  high  and  humane  living 
standards,  and  for  the  cultured,  spirit- 
ual and  educational  development  of  the 
great  masses  of  the  people.  But  this 
l)urpose  does  not  justify  uncontrolled 
interference  with  everybody  elses  busi- 
ness. It  cannot  excuse  the  intimidation 
or  coercion  of  workmen  or  merchants 
or  contractors." 


r.    S.    RO.\DS 

There  wore  over  three  million  miles 
of  roads  and  highways  in  the  United 
States  at  the  beginning  of  1926.  Of 
these,  almost  one-half  million  miles. 
495,000  to  be  exact,  are  surfaced  high- 
ways. .Approximately  35,000  miles  of 
lilghways  were  surfaced  during  1925. 
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ALONG  THE  LINE 
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TRADE  NOTES 


Southern  Lumber  Co.  has  moved  its 
principal  place  of  business  from  Boul- 
der Creek,  Santa  Cruz  County,  to  San 
Jose,  Calif. 


L.  B.  Kirby,  formerly  with  the  Henry 
Cowell  Lime  &  Cement  Co.,  is  now  as- 
sociated with  the  Calaveras  Portland 
Cement  Company. 


Robt.  M.  Stephenson,  2510  Hopkins 
Street,  Oakland,  will  operate  in  the 
East  Bay  section  under  the  firm  name 
of  East   Bay   Air   Brush   Painting  Co. 

Pacific  Art  Stuaios  of  Alameda,  man- 
ufacturers of  cornices  largely  used  in 
interior  decoration,  has  leased  quarters 
at  411  Webster  Street,  Oakland,  and 
will  shortly  start  manufacturing  their 
products. 


Herbert  G.  Atwater  and  John  J. 
Lyon  ann'ounce  dissolution  of  the  Gen- 
eral Repair  and  Electric  Company, 
also  known  as  the  General  Radio  and 
Electric   Company. 


Granite  Rock  Company  of  Watson- 
ville  has  awarded  contracts  for  the 
establishment  of  a  plant  in  Stockton 
Avenue,  San  Jose.  Bunkers,  ware- 
houses and  office  quarters  will  be 
erected  at  a  cost  of  approximately 
$25,000. 


Oakland  Steel  Co.,  recently  organ- 
ized with  E.  "W.  Olin,  secretary  of  the 
East  Bay  Industrial  Association  as 
president,  has  purchased  a  one-acre 
site  at  Fourth  and  Chapman  Streets, 
Oakland,  and  will  erect  a  foundry  180 
by   200   feet. 


John  B.  Brooke,  7447  Sunset  Blvd.. 
Los  Angeles,  represents  owners  of  a 
large  redwood  lumber  tract  and  de- 
sires to  get  in  touch  with  interested 
lumber  brokers.  He  desires  to  secure 
an  outlet  for  approximately  seventy 
million  feet  of  lumber. 


Marb-L-Cote  Co.,  Wrigley  Bldg.,  Chi- 
cago, 111.,  manufacturers  of  "Marb-L- 
Cote"  plastic  paint,  stucco  and  liquid 
marble  paint,  desires  to  appoint  suit- 
able distrbutors  in  San  Francisco  and 
surrounding  territory.  Address  com- 
.nunications  to  Wm.  R.  Quattrocchi  at 
tbove  address. 


Peter  Koford  will  open  a  plant  in 
Fairfield,  Solano  county,  about  June 
14  for  the  manufacture  of  concrete 
roofing  tile.  The  product  will  be  known 
as  "Interlocking  Double  Tile,"  guaran- 
teed to  l)e  waterproof,  stormproof  and 
fireproof. 


Retail  lumbermen  operating  in  Port- 
land, Ore.,  and  vicinity  have  organized 
the  Portland  Retail  Lumber  Dealers' 
Association  with  J.  W.  Copeland,  as 
president.  The  object  of  the  organiza- 
tion is  to  develop  intelligent  and  ef- 
ficient business  standards  through  co- 
operative study  of  problems  and 
methods. 


National  Magnesia  Company,  operat- 
ing a  plant  at  Redwood  City,  announces 
enlargements  will  be  made  to  the  com- 
pany's mine  holdings  near  Lompoc, 
Calif.,  to  permit  .shipments  of  diatoma- 
ceous  earth  for  commercial  purposes. 
\V.  H.  Fair.  University  of  Stanford  en- 
gineer, will  have  charge  of  the  con- 
struction work  contemplated,  accord- 
ing to  C.  E.  Miller,  president  of  the  Na- 
tional concern.  The  Redwood  City  plant 


Ernest  A.  Wheeler,  general  contrac- 
tor of  Redwood  City,  died  at  his  home 
in  that  city  May  30.  He  was  a  native 
of  Wisconsin,  61  years  old. 


J.  O.  Rue,  of  Madera,  announces  he 
will  be  a  candidate  to  succeed  himself 
to  the  office  of  county  surveyor  of  Ma- 
dera county. 


J.  F.  Clyne,  of  Los  Banos  and  Geo. 
M.  Bowles  of  San  Francisco  have  sub- 
mitted their  resignations  to  State  En- 
gineer W.  F.  McClure,  as  directors  of 
the  San  Joaquin  River  Water  Storage 
District. 

Beezer  Brothers,  architects,  formerly 
of  1915  Steiner  Street,  have  opened  of- 
fices at  580  Market  Street,  San  Fran- 
cisco. 


Geo.  F.  Manning,  retired  general 
contractor  cf  Taft,  Kern  County,  died 
in  that  city  June  4  following  a  lengthy 
illness.  • 


C.  C.  Kennedy,  consulting  engineet-. 
has  resigned  as  city  engineer  of  Sun- 
nyvale, Santa  Clara  county.  Hiram 
Bishop  seeks  appointment  to  the  posi- 
tion. 


S.  H.  Averill,  general  contractor,  op- 
erating in  Solano  county,  died  June  3. 
following  an  illness  of  several  weeks 
due    to   an    infection    in    his    right    foot. 


Richard  T.  Shea,  highway  contractor, 
died  at  his  home  in  Riverside  after  a 
brief  illness.  He  was  44  years  of  age 
and  was  senior  member  of  the  firm  of 
Shea  &  Johnson  of  Riverside,  which 
was  dissolved  several  years  ago,  Mr. 
Shea  continuing  the  business  under  the 
name  of  T.  R.  Shea  &  Co. 


Wm.  James  Renfro,  former  building 
contractor  of  Sacramento,  died  in  that 
city  June  2  at  the  age  of  83  years.  He 
retired  from  the  contracting  business 
several  years  ag-^. 


Several  applications  have  been  filed 
with  the  Santa  Barbara  city  council 
seeking  appointment  to  the  position 
vacated  by  City  Manager  Edward  E. 
Haskell.  Among  these  are:  Roy  W. 
Pilling,  assistant  city  manager  of  Ber- 
keley; Henry  H.  Haines  of  Santa  Bar- 
bara; Wm.  McClintock  of  Pasadena; 
Earl  W.  Porter  of  Inglewood  and  E.  B. 
Ashcraft  of  Santa  Barbara.  Haines, 
an  engineer,  declares  he  can  fill  the 
position  as  city  harbor  engineer  and 
city  manager,  asking  $2000  a  year  for 
the  former  position  and  14000  a  year 
for  the  latter. 


S.  Waldo  Coleman  of  San  Francisco 
has  been  elected  president  of  the  Paci- 
fic Coast  Electrical  Association. 
Other  officers  include:  W.  L.  Frost, 
Los  Angeles,  first  vice-president;  Paul 
M.  Downing,  S'an  Francisco,  second  vice 
president,  and  James  F.  Pollard,  Sa- 
linas,  secretary-treasurer. 


The  practice  and  business  or  the  late 
R.  A.  Herold  of  Sacramento  will  be  con- 
tinued with  practically  his  entire  staff 
under  the  direction  of  his  brother,  P.  J. 
Herold,  licensed  architect  and  engineer, 
under  the  name  of  the  R.  A.  Herold 
Company  with  main  offices  in  the  For- 
um Building,  Sacramento.  As  hereto- 
fore an  office  will  also  be  maintained 
in   the  Hearst  Building,   San   Francisco. 


Ralph  W.  Cnrouch,  secretary-manager 
of  the  Fresno  Builders'  Exchange,  will 
shortly  tender  his  resignation  to  the 
Exchange  Directors.  Chrouch  will  be- 
come secretary  of  the  California  Rein- 
forcing Steel  Institute,  an  organiza- 
tion designed  to  promote  a  greater  use 
of  reinforcing  steel.  His  resignation 
will  become  effective  June  30.  Chrouch 
joined  the  Fresno  exchange  when  or- 
ganized four  years  ago,  and  during 
his  term  of  office  the  Fresno  plan  of 
approaching  a  yearly  wage  agreement 
between  the  builders'  exchange,  repre- 
senting the  employers,  and  the  Fresno 
Builders'  Exchange,  the  employes,  was 
evolved.  The  plan  has  gained  nation- 
wide prominence.  It  is  understood  sev- 
eral of  the  exchange  directors  will 
make  an  attempt  to  induce  Chrouch  to 
remain   in  his  present  position. 


Ending  its  period  of  construction 
and  entering  that  of  operation,  the 
Merced  Irrigation  District  has  accepted 
the  resignations  of  A.  J.  Wiley,  con- 
sulting engineer;  R.  V.  Meikle,  chief 
engineer  and  Alger  Fast,  comptroller. 
Ross  White,  resident  engineer  for  the 
past  two  and  one-half  years,  will  be 
chief  engineer  in  'Charge  of  completion 
of  the  upper  works.  A.  A.  Blakesley, 
former  assistant  to  White,  has  been 
named  resident  engineer.  Blakesley 
has  been  m  the  district's  employ  for 
the  past  four  and  one-half  years  and 
is  familiar  with  every  detail  of  opera- 
tion. He  designed  practically  the  en- 
tire canal  system,  embracing  approxi- 
mately  one   thousand   miles   of   ditches. 


CLEVELAND     CONTR.\CTORS     SCORE 
DECISIVE  VICTORY 


Cleveland  contractors  scored  a  de- 
cisive victory  on  May  15  when  the 
building  and  common  laborers  were 
ordered  back  to  work  by  the  Building 
Trades  Council  at  the  old  rate  of  8714 
cents  an  hour  thereby  ending  a  strike 
which  lasted  eleven  weeks  and  which 
completely  tied  up  all  building  opera- 
tions in  that  city.  After  repeated  ef- 
forts on  the  part  of  the  arbitration 
committee  of  the  Laborers  District 
Council  to  have  the  employers  grant 
an  increase  the  entire  matter  was  re- 
ferred to  the  Building  Trades  Council 
which  organization  immediately  order- 
ed the  men  back  to  work  on  May  17. 
Approximately  $100,000  worth  of  con- 
struction work  is  now  under  way  most 
of  which  was  at  a  complete  standstill 
while  the  laborers  were  out.  The 
painters,  glaziers  and  paper  hangers 
are  still  out  demanding  a  wage  in- 
crease of  12%  cents  an  hour  and  the 
five-day  week. 


BUILDERS    HEAR    PROFIT   TALK 


Twenty  members  of  the  Monterey 
County  Builders'  Association,  meeting 
at  the  La  Playa  Hotel,  Carmel,  May  26, 
were  enlightened  on  'Profits  in  Rela- 
tion to  Business,"  as  .«:een  by  A.  G-. 
Metz  of  the  Monterey  Investment  Com- 
pany. His  talk  was  well  received.  The 
next  meeting  of  the  association  will  b« 
held  in  Carmel,  June  23,  with  D.  E. 
Gottfried    in   charge   of  arrangements. 
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Nation-Wide   Speaking   Tour   Is  Completed 
By    Steel    Institute 


The  nation-wide  speaking  tour  re- 
cently completed  by  Charles  F.  Abbott 
and  Lee  H.  Miller,  Executive  Director 
and  Chief  Engineer,  respectively,  of 
the  American  Institute  of  Steel  Con- 
struction, has  served  to  emphasize  the 
steady  progress  being  made  by  the 
Institute  in  its  campaign  to  bring 
about  improvements  and  economies  in 
steel  construction  through  standardi- 
zation and  better  business  methods  in 
the    structural    steel    industry. 

Addresses  were  delivered  by  Mr. 
Abbott  and  Mr.  Miller  in  21  large  cities 
from  Philadelphia  on  the  East,  to 
New  Orleans  on  the  South;  and  San 
Francisco  on  the  Pacific  Coast.  The 
usual  program  was  a  meeting  of  the 
fabricators  alone  in  the  afternoon, 
followed  by  a  dinner  and  evening  meet- 
ing attended  by  the  fabricators  and  by 
mill  representatives,  engineers,  archi- 
tects, contractors,  bankers  and  muni- 
cipal ofilcials.  Attendance  at  the  meet- 
ings varied  from  20  to  50  for  the  after- 
noon meetings  of  the  fabricators,  and 
from  100  to  400  for  the  evening  meet- 
ings. 

In  addition  to  addressing  the  meet- 
ings of  the  fabricators  and  others  ac- 
tively interested  in  building  construc- 
tion from  one  angle  or  another,  Mr. 
Abbott  and  Mr.  Miller  addressed  the 
engineering  students  of  Leland  Stan- 
ford University,  Syracuse  University, 
the  University  of  California,  and  the 
students  of  five  other  technical  schools 
or  universities.  A  number  of  addresses 
were  also  delivered  before  Chambers 
of  Commerce,  technical  societies,  and 
the  students  of  Y.  M.  C.  A.  engineering 
classes. 

At  meeting  In  San  Francisco  and  Los 
Angeles  representatives  of  the  Insti- 
tute addressed  foreman,  erectors, 
draftsmen,  salesmen,  engineers,  super- 
intendents, and  executives  of  the  local 
fabricating    plants. 

The  success  of  the  tour  is  attested, 
not  alone  by  the  enthusiasm  displayed 
in  each  city,  but  by  the  fact  that  the 
speakers  returned  to  the  headquarters 
of  the  Institute  in  New  York  with  a 
number  of  applications  for  membership 
from  large  fabricators,  and  with  noti- 
fication from  the  Pacific  Coast  Build- 
ing Officials  Conference  that  the  stand- 
ard specifications  of  the  Institute  have 
been  recommended  for  adoption  in  40 
major  cities  in  the  western  states.  The 
space  devoted  to  reports  of  the  meet- 
ings in  the  press  affords  further  evi- 
dence of  the  success  of  the  tour. 

The  objects  and  future  program  of 
the  Institute,  which  was  formed  in 
1921  by  the  structural  steel  fabricators 
of  the  United  States  and  Canada  to 
widen  the  field  of  usefulness  of  struc- 
tural steel  by  standardization  and  the 
promotion  of  better  business  methods, 
were  outlined  at  each  meeting  by  Mr. 
Abbott.  In  touching  upon  the  future 
of  the  structural  steel  industry,  Mr. 
Abbott  predicted  that  within  the  next 
few  years  steel  would  be  extensivelly 
used  for  the  frames  of  dwellings. 

He  pointed  out  that,  aside  from  the 
factors  of  greater  durability  and  pro- 
tection against  fire,  a  comparison  of 
costs  between  steel  and  wood  frames 
already  favors  steel.  Further  stand- 
ardization of  shapes  and  large  scale 
technical    aspect    by    Mr.     Miller.      He 


emphasized  the  fact  that  the  Institute 
is  not  primarily  concerned  with  the 
adoption  of  any  particular  working 
factory  production,  he  said,  would  still 
further  lower  the  cost  of  steel  for 
residence  construction.  "It  is  estimat- 
ed," said  Mr.  Abbott,  "that  three  and 
a  half  tons  of  steel  in  beams  and 
girders  alone,  will  be  required  for  the 
average  $15,000  residence.  Since  the 
number  of  such  residences  to  be 
erected  is  beyond  calculation,  the  use 
of  steel  in  their  construction  wiU  be 
an  Important  factor  in  the  demand  for 
fabricated    shapes." 

The  Institute's  standard  specifica- 
tions for  the  design  and  erection  of 
structural  steel,  and  its  code  of  stand- 
ard practice,  were  discussed  from  their 


Lee      H.      Miller,      Chief      Kn«$ineer, 

Americiiii    Institute    of    Steel 

Construction 

stress,  but  that  it  is  vitally  interested 
in  ijromoting  the  substitution  of 
recognized  engineering  practice  for  the 
wide  variations  existing  in  the  past 
which  have  resulted  in  many  unjusti- 
fiable practices  and  a  lowering  of 
standards.  The  Institute's  specifica- 
tions, according  to  Mr.  Miller,  were 
drawn  to  assure  a  combination  of 
safety,  durability  and  the  most 
economic   use   of  steel. 

The  American  Institute  of  Steel  Con- 
struction now  has  a  membership  of  220 
fabricators  or  practically  all  the  struc- 
tural steel  fabricators  in  the  United 
States  and  Canada,  aside  from  the  men 
in  charge  of  the  plants  controlled  by 
the  rolling  mills.  Its  standard  speci- 
fications are  now  in  use  in  59  large 
cities  and  a  number  of  states.  Its 
code  of  standard  practice  has  V'leen 
widely  adopted  on  both  sides  of  the  (J. 
S'.-Canadian    border. 

The  following  is  a  list  of  cities 
covered    in    the    recent    speaking    tour: 


Buffalo,  N.  Y.;  Philadelphia,  Pa.;  Cleve- 
land, Ohio;  Syracuse,  N.  Y. ;  Atlanta, 
Ga. ;  New  Orleans,  La.;  Houston,  Texas; 
Tucson,  Arizona;  Phoenix,  Arizona;  Los 
Angeles,  Cal.;  Santa  Barbara,  Cal.;  San 
Francisco,  Cal.;  Portland,  Ore.;  Seattle, 
Wash,;  Salt  Lake  City,  Utah;  Denver, 
Colo.;  Kansas  City,  Mo.;  St.  Louis, 
Mo.;  Indianapolis,  Ind. ;  Cincinnati, 
Ohio;  Detroit,  Michigan. 


I'RODUCTION      AND    ITS      RELATION 
TO   EMPLOYMENT 


Says  the  current  bulletin  of  the  Na- 
tional Association  of  Building  Trades 
Employers: 

"The  theory  that  there  is  only  so 
much  work  to  do  in  the  world  and  that 
if  a  mechanic  does  only  half  as  much 
as  he  is  capable  of  doing,  thereby 
creating  a  job  for  another  mechanic 
who  is  out  of  work,  is  illogical  and 
unsound.  The  man  who  fosters  that 
idea  and  puts  it  into  actual  practice 
not  only  fails  to  create  a  job  for  the 
man  out  of  work  but  also  makes  the 
cost  of  performing  the  operation  which 
he  is  doing  so  high  that  he  too  is 
forced  out  of  employment.  Certain 
building  trades  in  demanding  the  five- 
day  week  make  the  claim  that  there  is 
not  enough  work  to  give  employment 
to  all  the  men  in  that  particular 
branch  of  the  industry  hence  the  work 
should  be  spread  out  in  order  to  give 
employment  to  a  greater  number.  The 
fallacy  of  this  reasoning  is  apparent 
and  when  such  a  demand  is  made  those 
making  it  ^ould  be  shown  the  inevi- 
table result  of  the  granting  of  such  a 
request." 


'IT   PAYS    TO    ADVERTISE*' 


Engineering  News-Record,  New  York 
rt=aching  some  50,000  engineers  and 
contractors  each  week,  in  the  June  3 
issue  reporting  labor  conditions 
throughout  the  country,  says: 

"The  walkout  of  San  Francisco  car- 
penters in  support  of  closed-shop  prin- 
ciple has  resulted  in  considerable  vio- 
lence and  depression  of  construction  in 
the    Bay    District." 


Mueller  Brass  Co.,  Port  Huron,  Mich., 
manufacturers  of  brass  forgings,  brass 
sand  castings,  brass  rods,  brass  and 
copper  tubings  and  fittings,  all  brass 
automobile  and  iceless  refrigerator 
l)arts  and  brass  fittings  of  all  kinds, 
desires  to  establish  a  sales  agency  In 
San  Francisco.  If  interested  communl- 
i-ate  with  the  company  direct. 


Cannon  and  Co.,  "Makers  of  Amer- 
ica's Finest  Face  Brick",  operating  a 
plant  at  Sacramento,  announce  the 
opening  of  offices  and  display  rooms 
at  room  517  Call  Building,  San  Fran- 
cisco. A  feature  of  the  new  office  is  a 
display  of  the  various  types  of  Cannon 
face  brick.  San  Francisco  warehouse 
quarters  of  the  company  are  located 
at  Seventh  and  Channel  Streets. 


Sterling  Lumber  Company  is  havins 
plans  completed  for  a  one-story  frame 
and  corrugated  iron  warehouse  to  be 
erected  at  Thirty-second  and  Eddy 
Streets,  Oakland.  The  estimated  cost  of 
construction   is   placed  at   |15,000. 
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APARTMENTS 


Sub-Bias  Being   Taken. 

APTS.  Cost,   $30,000 

BERKELEY,  Alameda  Co.,  Cal.  Dom- 
ingo  near   Ashby   Ave.,    extended. 

Tliree-story  and  basement  frame  and 
stucco   apts. 

Owner — N.    B.    Douglas. 

Architect— L.  H.  Ford,  306  E  14th  St., 
Oakland. 

Contractor — Fred  A.  Muller.  305  Syndi- 
cate  Bldg.,   Oakland. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $25,000 

SAX    FRANCISCO,       S    Jackson     St.     E 

Jones. 
Three-story   frame   apartments. 
Owner    —    Jackson    Street    Community 

Apartments,   Inc. 
Architect    —    Jos.    L.     Stewart,       Claus 

Spreckels    Bldg.,    S.    F. 


Taking-  Brick  Bids. 

APT.  BLDG.  Cost,  $100,000 

OAKLAND,  Alameda  Co.,  Cal. — E.  Web- 
ster St.,   200   N   17th. 
Four-story      reinforced      concrete      and 
hollow   tile   apt.   bldg.    (26   2  and  3- 
room    apartments    and    stores). 
Owner — R.   W.   Farmer,    544   Hobart   St., 

Oakland 
Architect  —  Chas.  W.  McCall,  1404 
Franklin  St.,  Oakland. 
As  previously  reported:  Concrete  and 
rough  carpentry,  awarded  to  C.  H. 
v.iawrence,  5321  Lawton  Ave.,  Oakland, 
at  $22,655.     Heating-  to  Scott  Co. 

Bids  will  be  taken  in  a  few  days  for 
ibe  plastering,  cast  cement,  finish  car- 
pentry,   painting,    etc. 


Owners  To  Take  Sub  Bids. 
APARTMENTS  Cost,   $75,000 

SAN      FRANCISCO,      W      Webster  —   S 

Union  Street. 
Three-story     brick     veneer     atfartment 

house   (10  2   and  3-room  apts.) 
Owner^Hoffman  &  McGahey,  1931  Oak 

St.,  San  Francisco. 
Architect — H.   C.  Baumann,    251   Kearny 

St.,   San   Francisco. 


Plans  Being  Figured. 

APTS.   &  STORES  Cost,   $40,000 

SAN    FRANCISCO,-   Guttenberg    &    Mis- 
-      sion   Streets. 
Three-story    and    basement    frame    and 
stucco   apartments   and   stores    (3-room 

apartments). 
Owner — A.    Williams. 
Architect — H.  C.   Baumann,   251   Kearny 

St.,  San  Francisco. 


Sub-Contracts  Awarded 
APARTMENTS  Cost,   $48,960 

PALO     ALTO,     Santa     Clara     Co.,     Cal. 

Stanford   University   Campus. 
Two-story  frame  and  stucco  apartment 

house. 
Owner — Stanford  University    (a  private 

project    financed    by    Profs.    Frank 

Golder,      Ralph     Lutz,     Dr.     Alonzo 

Taylor  and  John  A.  Sellards,  all  oiE 

Stanford  University. 
Architect    —    Bakewell    &    Brown,    251 

Kearny   St.,   San    Francisco. 
Cot>tract:.r    —    Stephenson    Constr.    Co., 

Hearst   Bldg.,   San   Francisco. 
Mill  Work — Empire  Planing  Mills,  Palo 

Alto.  Cal. 
Sheet    Metal     Wiirk— Cashel    Bros.,    201 

Homer,    I'alu   Alto,    Cal. 
liofk    Jiiul    Smul    —    Cavanaugh    Bros., 

Mcnlo  Park,   Cal. 
PlKzjjbinjj  iin<)    lieiitiiiKr — Carl   T.    Doell, 

i".".6  :i'.ilh  St.,  Oikland. 
lOUtti-rc    Work — .M.    i:,    Ryan,    Redwood 

C;ty,  Ca). 
I.nniber   and   Ccniput-— Dudfleld    Lumber 

Co.,    60V    Alma,    Palo  Alto,  Cal. 
Bids    are   being    taken    on    plastering; 
painting,      ornamental      iron    work    and 

hardwood  floors,  etc. 


Taking  Sub  Bids. 

APARTMENTS  Cost,    $150,000 

SAN  FRANCISCO,  N  Vallejo  150  E  La- 
gun  a. 

Eleven-story  and  basement  class  A 
(10)    residential    apartments. 

Owner — Nineteen  Fifty-Eight  Vallejo, 
Inc.,   2240   Green  St,   S.   F. 

Architect — E.  H.  Denke,  1317  Hyde  St., 
San   Francisco. 

Contractor — Denke  &  Bowes,  1317  Hyde 
St.,   San   Francisco. 


Sub   Contracts  Awarded. 

APT.    HOUSE  Cost,   $35,000 

BERKELEY.     Alameda    Co..     Cal.,     1850 
Arch    Street. 

Three-story    apartment    house    and    ga- 
rage   (36   rooms   8  apts). 

Owner — W.   F.   Price,   1435   Harrison  St., 
Oakland. 

Architect — Leonard  H.   Ford,   1435   Har- 
rison St.,  Oakland. 

riiinibingr — F.   A.   Gottstein,    226   8th   St., 
Oakland. 

MilUvork — Clinton   Mill    &    Lumber   Co., 
701   4th  Ave.,  Oakland. 
Other      contracts      to        be      awarded 

shortly. 


Completing  Plans — To  Be  Done  By 

Day's  Work. 
APT.  BLDG.  Cost,  $25,000 

SAN   FRANCISCO,   Francisco   St. 
Three-story    and    basement    frame    and 

stucco    apartment    building. 
0«'ner — Withheld. 
Architect — P.   Righetti,   12  Geary  Street 

San  Francisco. 


June    5,    1926 
Plans  Complete — To  Be  Done  By  Day's 

Work. 
APT.   BLDG.  Cost,   $25,000 

SAN    FRANCISCO,    Divisadero      St.      in 

Marina    District. 
Three-story    and    basement    frame    and 

brick  veneer  apt.  bldg. 
Owner — Withheld. 
Architect — P.   Righetti,   12  Geary  Street 

San   Francisco. 


rians   Being  Prepared. 

APARTMENTS  Cost,   $25,000 

SAN  FRANCISCO,  21st  Ave.  and  Cali- 
fornia. 

Three-story  and  basement  frame  and 
brick  veneer  apts. 

Owner — Withheld. 

Architect — P.  Righetti,  12  Geary  Street 
San    Francisco.  ■ 


Completing-   Plans. 

ADDITION  $20,000 

OAKLAND,  Alameda;  Co.,  Cal.      College 

Ave.,    bet.    Ocean'  View    Drive    and 
v..       Keith.     .  ,'■  ,:      :    ,.  ,•  ■* 

Add  one-story  to  present  2-stoTy  ^^ame 

building  for  apartments  and  stores 
Owner — C.  L.  Gifford. 
Architect — MeWethy   &   Greenleaf,    2910 

Telegraph    Ave.,    Oakland. 
Plans    will    be    ready    for    bids    in    a 
few   days. 


E.T.T^hujr^ton 

Mem.  Ami  Soc.  Glvil  Engineers 
Member    Builders'    Excahnge. 

Consultant  6n  specifications, 
contracts  and  pwcedure  un- 
der   construction    contracts. 

57    POST    STREET 
Kearny  6757 


Plans   Being  Prepared. 

APARTMENTS  Cost,   $20,000 

SAN   FRANCISCO,  Octavia  St.  near  Bay 
Three-story    and    basement    frame    and 

brick    veneer    apartments. 
Owner — Withheld 
Architect — P.  Righetti,   12  Geary  Street 

San  Francisco. 


To    Be    Done    By    Day's   Work. 
APARTMENTS  .    Cost..  $20,000 

SAN   FRANCISCO,   S  W  Cervantes  and 

Mallorca. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — Bessie   Cooley,    80    Sotello   Ave., 

San    Francisco. 
Architect    ■ —    J.    C.    Hladik.    Monadiiock 

Bldg.,  San  Francisco. 


I^lans  Being  Prepared. 

APARTMENTS  Cost.   $55,000 

SAN    FRANCISCO,    Mission    District. 
']  hree-story    and    basement    frame    and 

stucco  apartments  (60  rooms,  2  and 

3-room  apts.) 
Owner — Withheld. 
Architect — P.  Righetti,  12  Geary  Street. 

San  Francisco. 
To   take   bids   for  a   general   contract 
ia  two  weeks. 


f-'ans  Complete — To  Be  Done  By  Day's 

Work. 
S'-'ORE  &  APTS.  Cost.  $40,000 

D.-^LY   CITY,   San   Mateo  Co.,   Cal. 
T^'^o-story    and    basement     frame    and 

biick  veneer  store  and  apartments 

8   3-room   apts.   and   2   stores). 
Owner — Withheld. 
Architect — P.  Righetti,  12  Geary  Street 

San   Francisco. 


SAN  DIEGO.  San  Diego  Co.,  Cal. — B. 
J.  Qarteri  has  started  work  on  bun- 
galow court  and  store  building  at  33rd 
St.  and  Adams  Aye.  for.  self.  It  will 
contain  20  apartments  and  8  stpres; 
$150,000. 


Completing   Plans. 

APT.    BLDGS.  Cost,   $25,000   each 

SAN  FRANCISCO,  S  Eddy  bet.  Fillmore 

and  Webster  Streets. 
Two    3-story   and    basement    frame   apt. 

buildings. 
Owner — J.    D.   Hannah   and   H.   Kohlwes 

602  California  St..  S.  F. 
Architect — E.    E.    Young,    2002    Califor- 
nia   St.,    San   Francisco. 
The  same  owners  have  started  a  sim- 
ilar building  on  adjoining  property. 


LOS  ANGELES,  Cal. — William  Feig- 
enbaum.  .Sierra  Madre,  will  build  4- 
story  and  basement,  96-ropm  brick 
apartment  building  on  lot  13,  Tr.  4678, 
.S.  KenmoreiAve.,  for  self;'  118x45  ft., 
face  brick,  tile  and  composition  xool', 
wrought  iro«-,-  tiled  baths  and  "di'ain- 
boards.  storage  water  heater,  gas 
steam  radiators,  hard.wood  ,  and  tile 
floors,  hardwood  and  pine  trim,  wall- 
beds,  built-in  refrigerators,  Incinera- 
tor;   $100,000.  •       • 


To 


-Permit 


be    Done,  by    Day's  ;,\yprH- 
,    Applied   For.      ,'.  ■      ■  •'         '  , 
^APARTMGNTS    '       ..'      .•■<?ost.' $^16,000 
SA^'    FRANCISCO.'    "W    OctaVia'  St.    125 

S  Bay   St:  ■'•'...«    <■•    .i:<: 

Throe-story    and    basement    f,rame-(6) 

Apartments.        '        ?;    ;  .  .      -    ' 
Owner— A.    &    M.    Gazzera,    3343   Octavia 

St.,   San   .Francisco.  ■••'■' 

Architect — P.     Righetti,     12     Geary'   St.. 

San   Francisco.  '•  -'  ■ 


.'o  Take  Segregated  Bids  Next  Week. 
.  \PT.  BLDG.  Cdst;  ?'200,000 

iAN  FRANCISCO,  Vallejo  near  L&feuna 
:2-story   -plass   A     steel    "'and  ' ''concrete 
community  atiartm^'rit     bids'.-     (one 
apt.  to  a  floor).     '  •  -■    =; 

■^/wner— 1980  Vallejo  Str6*t,^  Incf.  • 
i  Atchitect^-Carl  "VVerner.  Santa  Fe  Bldg 
San   Francisco,      ' 
Bids    will    be    taken    from    a    selected 
iist  of  contractors. 
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MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Vs  previously  reported,  C.  A.  Ricks  Is 
preparing-  plans  for  store  and  apart- 
Tienta  to  be  erected  at  Main  and  Castro 
its.,  for  D.  Mendel;  will  be  three  stor- 
ies In  height,  two  upper  floors  given 
over  to  six  3-rm  and  eight  2-rni.  apts; 
oteel  and  heavy  timber  construction; 
brick  exterior  with  tile  ornamentation. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $125,000 

SAN  FRANCISCO,  S  Broadway  137  W 
Octavia  St. 

Two  6-story  and  basement  steel  frame 
and  brick  class  C  apts.  (2  and  3- 
room  apts.) 

Owner — California  Real  Estate  &  Fi- 
nance Cptn.,  (O.  A.  Brown,  pres., 
phone  Kearny  5446),  De  Young 
Bldg.,    San   Francisco. 

Architect — Albert  Larson,  447  Sutter  St 
San   Francisco. 


BONDS 


TULARE,  Tulare  Co.,  Cal.  —  Laurel 
Vnhool  District  defeats  second  pro- 
^KTsal  to  issue  bonds  of  $15,500  to  erect 
new  school.     Issue  failed  by  3  votes. 


SOUTH  SANTA  ANITA,  Los  Angeles 
Co.,  Cal. — A  special  election  will  be 
held  June  11  in  South  Santa  Anita 
School  District  to  vote  bonds  in  the 
•urn  of  $100,000  for  a  new  school 
building.  Quintin  &  Kerr,  Alhambra, 
architects. 


MANTECA,  San  Joaquin  Co.,  Cal.— 
Ripen  Union  High  School  District  has 
called  bond  election  for  June  21,  at 
which  time  it  is  proposed  to  vote  $25,- 
000   for  adding   to  present   building. 


HAWTHORNE,  Los  Angeles  Co.,  Cal. 
HawChorne  grammar  school  district 
will  probably  call  bond  election  soon 
after  July  1st  to  vote  on  $92,000  issue 
for  school  in   east  part   of  Hawthorne. 


HANFORD,  Kings  Co.,  Cal.— Hanford 
School  District  votes  $26,000  tax  to 
finance  additional  classrooms  for 
Woodrow  Wilson  School. 


BLOOMINGTON,  San  Bernardino  Co., 
Cal. — Bloomington  School  District  af- 
firmed $30,000  bond  issue  May  29,  pro- 
ceeds of  which  will  be  used  for  new 
school. 


WOODLAND,  Yolo  Co.,  Cal.— Elec- 
tion will  be  held  June  26  in  Bates  Joint 
Union  School  District  to  vote  bonds  of 
$35,000  to  finance  erection  of  new 
school.  Trustees  of  dist.  are:  W.  J. 
Smith,  E.  H.  Myers,  Joe  Green,  L.  C. 
Peck,  A.  E.  Greene. 


CASTROVILLE,  Monterey  Co.,  Cal. — 
Castroville  School  District  votes  bonds 
of  $75,000  to  finance  erection  of  new 
school.  Trustees  of  district  are:  John 
Harper,  Christopher  Dudley,  S.  Niel- 
sen, Jas.  A.  Stirling,  and  Jos.  Garabetta 


SONORA,  Tuolumne  Co.,  Cal. — Curtis 
Creek  School  District  votes  bonds  of 
$12,000  to  finance  erection  of  new 
school. 

FAIRFIELD,  Solano  Co.,  Cal. — Coun- 
ty supervisors  sell  $31,000  bond  issue 
of  Fairfield  Grammar  School  District; 
proceeds  of  sale  to  finance  erection  of 
new  school. 


VISALIA,  Tulare  Co.,  Cal.— County 
.supervisors  sell  $4000  bond  issue  of 
Manzanilla  School  District;  proceeds 
of  sale  to  finance  school   improvements. 

VISALIA,  Tulare  Co.,  Cal.  —  Until 
June  24  bids  will  be  received  by  county 
Supervisors  for  purchase  of  $5,500  bond 
issue  of  Nickerson  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


DAVIS,  Yolo  Co.,  Cal.— Until  July  »!, 
bids  will  be  received  by  county  super- 
visors for  purchase  of  $115,000  bond 
issue  of  Davis  High  School  District; 
proceeds  of  sale  to  finance  erection  of 
new  one-story  reinforced  concrete  high 
school,  plans  for  which  are  being  pre- 
pared by  Architects  Starks  &  Flanders, 
Ochsner   Bldg.,    Sacramento. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
County  supervisors  sell  $19,500  bond 
issue  of  Carmichael  School  District; 
proceeds  of  sale  to  finance  school  Im- 
provements; premium  of  $1341  paid  for 
issue. 


CHURCHES 


Contract   Awarded. 

CHURCH  Cost,    $50,000 

UKIAH,    Mendocino    Co.,    Cal. 
One-story      colonial      church      building 

with    brick      exterior      (auditorium, 

social    hall    and    classrooms). 
Owner    — ■    First    Methodist      Episcopal 

Church,  South. 
Architect  —   Rollin   S    Tuttle,    363    17th 

St.,  Oakland. 
Contractor — Chester  A.   Allen,   2439   Mc- 

Gee   St.,   Berkeley. 


CHINO,  San  Bernardino  Co.,  Cal. — 
First  Methodist  Church,  W.  T.  Clark, 
chairmnn  of  buildinir  committee,  is 
considering  plans  for  new  edifice  here 
to  cost  $35,000;  probably  reinforced 
concrete   construction. 

I'AFT,  Kern  Co.,  Cal.  —  Moon  and 
Moon,  Bakersfield,  have  contract  for 
carpentry  work  in  connection  with  new 
First  Presbyterian  Church.  F.  L.  Bene- 
dict is  pastor. 


MONTEREY  PARK,  L.  A.  Co.,  Cal.— 
ri.  M.  Patterson  and  R.  L.  Warren, 
assoc.  archts.,  Cham,  of  Comm.  Bldg., 
have  compl.  plans  for  a  new  church 
near  Monterey  Park  for  Garvalia  Com- 
munity Presbyterian  Church;  1-sto. 
and  basement,  74x100  ft.,  brick  constr. 
cast  stone  trim,  slate  and  comp.  rfg; 
$60,000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Architect  H.  M.  Patterson,  Chamber  of 
Commerce  Bldg.,  Los  Angeles,  and  Leon 
C.  Brockway,  Pasadena,  associate  ar- 
chitects, are  preparing  working  draw- 
ings for  new  church  at  Pasadena  for 
First  Congregational  Church;  reinforc- 
ed concrete  construction,  structural 
steel,  steel  roof  trusses,  stucco  ex- 
terior, cast  stone  trim,  slate  roofing, 
art  glass,  hardwood  and  pine  trim, 
heating   and    ventilating;    $350,000. 


•:.OS  ANGELEC,  Cal.— Steed  Bros.,  305 
r:  Garfield  Ave.,  Alhambra,  was  award- 
ed contract,  not  including  plumbing 
a^  ■<  electric  wiring,  for  three-story 
bnck  addition  to  community  building 
on  6th  St.  near  Gladys  St.  ,for  Church 
of  All  Nations;  Harry  L.  Pierce,  ar- 
chitect, 701  Wright-Callender  Bldg.; 
cJ'ibrooms,  reading  rooms  and  gym- 
nasium; 61x74  feet,  brick  walls,  art 
stone  trim,  structural  steel,  cement  and 
pi."e  fioors,  pine  trim. 


HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Christian  Church  has  raised  $16,700  of 
necessary  $20,0'00  to  finance  erection 
of  new  edifice  and  Sunday  school  quar- 
ters; frame  and  stucco  construction; 
main  auditorium  will  seat  272  persons 
with  folding  partitions  providing  for 
500  persons.  Rev.  H.  S.  Saxby  is  pastor. 


WHITTJER,  Los  Angeles  Co.,  Cal. — 
>V.  P.  Sheperd,  15  S.  El  Molino  St., 
Pasadena,  has  prepared  plans  for  a 
frame  and  stucco  church  building  in 
Whittier  for  the  East  Whittier  Friends 
Church;    H.   M.    Moore,   pastor;    auditor- 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxchange) 
lOiVS    MARKBTT   ST. 

Phone  Market  891     San  Francisco 


ium,  30x56  feet,  6  classrooms,  pastor's 
Jtudy,  balcony,  large  rostrum,  ladies' 
parlor,  basement  to  contain  classrooms, 
dining  room,  Icitchen  and  classrooms; 
shingle  roof,  wood  and  cement  floors, 
pine   trim,  stained   glass;   $25,000. 


SAN  GABRIEL,  L.  A.  Co.,  Calif.  — 
Archts.  Quintin  &  Kerr,  310  Weber 
Lldg.,  Alhambra,  will  take  bids  June 
4th  for  a  1-story  and  part  2-Btory  fr. 
and  stucco  Parish  Hall,  at  San  Gabriel, 
lor  Church  of  Our  Savior;  15  rooms., 
stage,  kitchen,  etc;  shgle.  rf.,  wood  firs, 
met.  lath,  pine  trim,  gas  steam  rads., 
toilets,  storage   water  htr. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Architect  I.  E.  Loveless  has  prepared 
plans  and  will  sujiervise  erection  of 
two-story  Spanish  type  church  on 
Pacific  St.  for  St.  Joseph's  Catholic 
church,  Fev.  Father  John  Galvin, 
pastor.  Auditorium  will  seat  660; 
stucco  and  terra  cotta  exterior,  tile 
roof,   ornamental    iron;    $47,000. 


FACTORIES  &  WAREHOUSES 


.-sub-Contracts   Awarded 

OFFICE   BLDG.    ETC.  Costv   $100,000 

SAN     FRA.NCISCO,     N     W     Fourth     and 

Townsend   Streets. 
Two-story     class    B    office    and    ware- 
house   building. 
Owner — American    Radiator    Co.,    R.    M. 

Clark,   Manager. 
Engineer    —    H.    j!    Brunnier,    Sharon 

Bldg.,  S.  F. 
■Contractor — Lindgren  &  Swinerton,   225 

Bush   St.,   San    Francisco. 
.Sieel  Sash  to  C.  J.  Waterhouse,  55  New 

Montgomery   St.,  S.  F. 
t:;loctric  Wiring  SjHtem   to   The   Turner 

Co.,   329   Tehama  St.,   at   $3,840. 
JieatiuK — Frank    J.    Klimm,      456     Ellis 

St.,    $1,340. 
yiiimliiiif; — Jas.    H.    Pinkerton    Co..    927 

Howard  St.,  $1,960. 


To  Be   D:ne  By  Day's  Work. 

WAREHOUSE    ETC.  Cost,    $17,000 

BERKELEY,  808  Oilman  St. 

One-story  frame  and  corrugated  iron 
warehouse,  1-story  class  C  garage 
and  1-stor.v  office  bldg. 

Owner— Contra  Costa  Building  Material 
Co.,    2824    Shatrtuck    Ave.,    Berkeley. 

Architect — B.  Reede  Hardman,  Berke- 
ley Bank  Bldg.,  Berkeley. 

Contract   Awarded. 

BUNKERS  ETC.  Cost,  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Stock- 
ton Ave.,   bet.   Emory  and  Ashbury. 

Gravel  bunkers  and  office. 

Owner — Granite  Rock  Co.,  Watsonville. 
Cal. 

Architect — None. 

Contractor — W.  J.  Bigger  &  Son,  20th  «& 
Santa   Clara   Sts. 


Contract    Awarded — Taking   Sub-Bids. 

ADDITION  Cost,    $475,000 

OAKLAND,    Alameda   Co.,   Cal.,   2825    E- 
14th   St. 

Eight-story    reinforced    concrete    addi- 
tion  to   present   building. 

Owner  —   Montgomery   Ward   Co.,   Chi- 
cago. 

Engineer — W.   H.   McCauley. 

Contractor  —  Wells    Bros,    of    Chicago, 

represented     by     P.     A.     Wells,     % 

Montgomery      Ward     &      Co.,      2825 

E-14   St.,  Oakland. 

Sub-bids     are     being     taken     on     all 

branches   of  the    work    by   P.    A.    Wells. 


Plans   Complete. 

V\-AREHOUSE  Cost,    $10,0)0 

OAKLAND,  Alameda  Co.,  Cal.  32nd  & 
Eddy   Sts. 

One-story  frame  and  cast  iron  office 
and    warehouse. 

O'.ier — Sterling   Lumber  Co. 

-Vrchitect  —  Edw.  A.  Nichol,  24  Cali- 
fornia   St..    S.    F. 


MARYSVILLE,  Yuba  Co..  Cal.— Jas 
M.  Cremin,  SOO  G  St.,  Marvsville,  presi- 
dent of  Northern  California  Canning 
Peach  Growers,  a  newly  organized  as- 
sociation, is  authority  for  the  state- 
ment that  work  will  be  started  this 
fall  on  the  largest  canning  plant  in 
the  Sacramento  Valley.  The  exact  lo- 
cation of  the  proposed  plant  is  with- 
held. Construction  will  be  financed  by 
California  and  Eastern  capital.  The 
plant  will  cost  approx.  $3,000,000,  in- 
cluding equipment. 
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Sub  Contracts  Awarded. 

ADDITION  Cost,   $— 

SAN  JOSE,   Santa  Clara  Co.,  Cal.   Plant 

No.   39. 
One-story    and    basement    brick,    frame 

and    concrete    addition    to    plant. 
Owner — California    Packing    Corp.,    101 

California  St.,   San  Francisco. 
Engineer   —   Philip   L.    Bush,    101    Cali- 
fornia   St.,    San    Francisco. 
Contractor — Pv.    W.    Littlefield,    357    12th 

St.,    Oakland. 
Brick  work — P.  C.  Knudson,  5559  Kales 

Ave.,    Oakland. 
Plumbing— Wm.   F.    Serpa,   497   No.   13th 

San  Jose,   Cal. 
>IilI  work — Oakland  Planing  Mills,   2nd 

and    Washington    Ste.,    Oakland. 
Glazingr    —    Tyre    Bros.    Glass    Co.,    668 

Townsend    St.,    San    Francisco. 
Painling — J.    A.    Mohr   &    Son,    433    11th 

St.,   San    Francisco. 
jMiscoIlaneoii.s  iron  and     steel     ■»vork  — 

Moore  Dry  Dock  Co.,  Balfour  Bldg. 

San  Francisco. 


Contract   Awarded. 

FACTORY  Cost,    $13,500 

FRESNO,    Fresno   Co.,    Cal.,   427    P   St. 
Factory    building. 
Owner — Knapp   &   Prescott. 
Architect — None. 

Contractor — S.  L.   Allen,   530  Forthcamp 
St.,   Fresno. 


Plans  Being  Figured 

STACTORY    BLDG.  Cost,    $8,000 

Oakland,  Alameda  Co.,  Cal.    Ford  and 

Chapman   Sts. 
One-story    frame    and    corrugated    iron 

factory    bldg.,    100   x   100. 
Owner— Oakland    Steel    Co.,    B   W    Olin, 

Pres.,    Ray   Bldg.,    Oakland. 
Architect — Owner. 

Note — Mr     Olin    is    secretary    of    the 
East   Bay    Ind.    Assn. 


Contract    Awarded. 

LAUNDRY    BLDG.  Cost,    $13,000 

BURLINGAMB,  San  Mateo  Co.,  Cal. 
California   Drive. 

Laundry    Building. 

Owner — E.  Lundberg. 

Architect — None. 

Contractor — Hugo  Hultberg,  Home- 
stead,  San  Mateo. 


LOS  ANGELES,  Cal.— Pozzo  Constr. 
Co.,  421  Macy  St.,  has  a  contract  at 
about  $55,000  to  erect  a  group  of  dairy 
buildings  on  San  Fernando  Rd.  near 
Riverdale  Dr.  for  Calla  Lily  Dairy  Co.; 
Alfred  F.  Priest,  719  Fay  Bldg.,  ar- 
chitect. Main  building  will  be  one- 
story,  100x140  feet,  brick  walls,  stucco 
exterior,  clay  tile  and  composition  roof- 
ing, reinforced  concrete  lintels,  saw- 
tooth skylights  with  steel  sash,  lock- 
ers, showers.  There  will  be  a  one- 
story  building,  450x25  feet,  frame  and 
corrugated  iron  construction,  for  ma- 
chine shops  and  work  buildings.  There 
will  also  be  a  truck  shed,  72x40  feet, 
steel  frame  and  corrugated  iron  con- 
struction, composition  roofing,  steel 
sash,   cement  floors. 


Cost,    $9,758 
Cal.  S.  Harte 


Contract   Awarded 

REPAIR   SHOP 

BERKELEY,  Alameda  Co. 
St.,   250-Fulton. 

One-story    steel    frame    automobile    re- 
pair shop   bldg. 

Owner — Thos.   I.   Kilbury. 

Architect — Norman  W.  Shaw,  71  Tunnel 
Road,   Berkeley. 

Contractor — Lawton  &  Venzey,  354  Ho- 
bart    St.,    Oakland. 


SEATTLE,  Wash. — Stone  and  Web- 
ster, Seattle,  at  approx.  $200,000  award- 
ed contract  by  Puget  Sound  Power  and 
Lieht  Corp.  to  erect  1-story  and  base- 
mb./t  150  by  300  ft.  reinforced  concrete 
service  building  at  8th  Ave.  and  Roy 
St. 


DINUBA,  Tulare  Co.,  Cal. — Fred  Gei- 
ser.  Orange  Cov.-,  at  approx.  $10,000 
has  contract  to  irect  two-story  80  by 
150  ft.  packing  plant  for  Sgobel  and 
Day   Co.,   of   Reedley. 


MONTEREY,  Mont<>roy  Co.,  Cal.  — 
John  Taufner,  Monterey,  at  approx. 
$50,000  awarded  contract  by  San  Cajlos 
Canning  Co.  to  erect  sardine  canning 
plant  at  Spencer  and  Wave  Sts;  plant 
will  comprise  main  canning  plant,  100 
by  180  ft.;  reduction  plant,  100  by  35 
ft;  and  warehouse  80  by  100  ft. 


GARAGES 


Bids    To    Be   Taken    Shortly. 

GARAGE.  Cost,   $ 

OAKLAND,  Alameda  Co.,  Cal.  26th  Ave. 

and   Peralta. 
One-story    steel    and    brick    garage,    180 

by    200    feet. 
Owner — Name    withheld. 
Architect    —    Paul    Laverne,    3119    San 

Pablo  Ave.,   Oakland. 


Contract    Awarded. 

(JARAGE,     ETC.  Cost,     $ 

SAN  MATEO,  San  Mateo  Co.,  Cal. 

One-story  frame  and  stucco  garage  and 
salesroom. 

Owner — J.  B.  Guernsey,  718  Hurlingham 
St.,  San  Mateo. 

Architect — W.  H.  Toepke,  72  New  Mont- 
gomery  St.,   San   Francisco. 

Contractor — C.  H.  Bessett  Bldg.  Co., 
Mills   Bldg.,   San   Francisco. 


Sub-Bids   Being   Taken. 

GARAGE   BLDG.  Cost,   % 

SAN  FRANCISCO.  N  W  Mission  E  of 
Valencia. 

One-story  steel  frame  and  concrete 
auto   sales   and   garage   bldg. 

Owner — Alfred  P.  Fisher,  14  Mont- 
gomery. 

Architect — Geo.  T.  de  Calmesnil,  de 
Young  Bldg.,  S.  F. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  LUIS  OBISPO,  Cal —Until  July  1 
11  a.  m.,  bids  will  be  rec.  by  U.  S.  iin- 
gineer  Office,  725  Central  Bldg.,  Los 
.Angeles,  to  repair  breakwater  at  San 
Luis  Obispo  harbor.  Specifications  ob- 
tainable from  above  office. 


LIVERMORE,  Calif.— Capital  Furni- 
ture Mfg.  Co.,  P.  O.  Box  26,  Sacramento, 
.at  $14,734  awarded  contract  by  U.  S. 
Veterans'  Bureau  to  fur.  and  place  lin- 
oleum floor  covering  in  Veterans'  Hos- 
pital,  Livermore. 


SAN  FRANCISCO  —  R.  E.  Burgund, 
S06  Rodeo  Dr.,  Beverly  Hills,  Calif.,  at 
$6486  awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  to  erect 
garage  building  under  specification 
No.  5197. 


RENO,  Nevada — Bids  are  being  re- 
ceived by  Custodian,  U.  S.  Postoffice, 
iieno,  date  to  open  not  yet  set,  to  re- 
model entrance  vestibule  to  Reno  post- 
office.  Plans  obtainable  from  above. 


SAN  FRANCISCO — Until  June  14,  11 
A.  M.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  to  alter 
water  mains,  etc.,  at  Letterman  Gen- 
eral Hospital.  See  call  for  bids  under 
official    proposal    »$ection   in    this   i.ssue. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  wiil  find 
Qirandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Quandf  &  Sons 

Painters  *  Decorators 


Since  1885 
74  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angeles 


WASHINGTON,  D.  C— Until  July  1, 
10:30  A.  M.,  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  under 
Circular  No.  1738,  to  fur.  and  del.  Bal- 
l)()a  (Pacific  Port),  diesel  engines  and 
accessories.  Further  particulars  ob- 
tainable from  Assistant  Purchasing  Of- 
ficer, Fort  Mason.  San   Francisco. 


SAN  FRANCISCO.— Until  June  15,  It 
a.  m.,  bids  will  be  rec.  by  Construct- 
ing Quartermaster,  Fort  Mason,  to 
clean  out  sewers  and  drains  at  Crissy 
Field.  See  call  for  bids  under  wfllelai 
pi'opoHal    .section    in    thi.s    issue. 


HALLS  AND  SOCIETY 
BUILDINGS 

To   Be   Done   By  Day's   Work. 

LODGE  &  STORE  Cost    $— 

TULARE,   Tulare  Co.,   Cal. 

Two-story    and      basement      brick      and 

terra  cotta  lodge  and  store  bldg. 
Owner — M.    Mahoney,   Tulare. 
Lessee    —    Tulare    Elks    Lodge    No.    424 

(Leonard  H.  Pratt  of  Tulare,  secy.) 
Architect   —   Swartz  &   Ryland,   Rowell 

Bldg.,   Fresno. 
The  lodge  committee  wants  informa- 
tion   on   opera   chairs   and    lodge   furni- 
ture,  etc. 

Segregated  Bids   Being   Taken 
#^ODGE  BLDG.,   ETC.  Cost,   $400,000 

OAKLAND,     Alameda     Co.,     Cal.,     Elev- 
enth  and   Franklin   Streets. 
F"nr-story     and     basement     reinforced 
concrete   Class    B    store,    office    and 
lodge    building,    100    by    137%    with 
wing   60   by   50   feet. 
O     ner — Oakland     Labor    Temple    Assn. 
.^iiohitect— Schirmer-Bugbee   Co.,  Thay- 
er Bldg.,   Oakland. 
.1)    Excavating,    concrete    work    and 
i.-uctural    steel;    (2)    general    contract 
(including     mill     work,     carpentry     and 
Hollow   tile);    (3)    painting;    (4)   plaster- 
ing;   (5)   electrical  work;   (6)   plumbing, 
heating    and    sheet    metal;     (7)    water- 
proofing;  (8)   roofing;   (9)   elevators   (2- 
r^'ssenger);    (10)    marble   and   tile;    (11) 
giass     and     glazing;     (12)     ornamental 
iron   work. 


Plans  Being  Prepared. 
CLUB  BLDG.  Cost,  $1,500,000 

SAN  FRANCISCO.     Downtown  site. 
Fourteen-story    class    A    club    building, 

150  rooms,  etc. 
Owner — Embassy    Club. 
Architect— W.    H.   Weeks,    369    Pine    St., 

S.   F. 
A  clubhouse  and   50   cottages  will  be 
built   on   a   17-acre   tract  at  Santa  Cruz 
to  be   run   in   conjunction  with  the  city 
club. 


Bids    Under   Advisement. 
(WTHEDRAL  Cost,    $1,250,000 

OAKLAND,    Alameda    Co.,    Cal.      Oak 
Street    facing    Lake    Merritt. 
Four-story    Class    A    Scottish    Rite    Ca- 
thedral of  steel  and  stone  construc- 
tion. 
Owner — Masonic  Cathedral  Association. 
Architect    —    Carl    Werner,     Santa    Fe 
Bldg.,    San    Francisco. 

Structure  to  be  of  Greek  classical 
architecture  equal  to  14-story  building 
in  height.  The  following  firms  were 
invited  to  submit  bids: 

Lind"*  ren-Swinerton  Co.,  225  Bush  St., 
San    Francisco. 

^lacDonald  &  Kahn,  130  Montgomery 
St..   San   Francisco. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San   Francisco. 

Cahill  Bros.,  Inc.,  55  New  Montgom- 
erv  St.,   San  Francisco. 

K.  E.  Parker  Co.,  125  South  Park, 
San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St.,  San 
Francisco. 

R.  W.  Littlefield,  357  12th  St.,  Oak- 
land. 

Dinwiddle  Constr.  Co.,  Crocker  Bldg., 
San    Francisco. 

II.  C.  Vensano  &  Co.,  58  Sutter  St., 
San    Francisco. 

C.  W.  Heyer,  Mills  Bldg.,  San  Fran- 
cisco. 

Chas.  Stockholm,  Hearst  Bldg.,  San 
Francisco. 

The  Foundation  Co.,  Kohl  Bldg.,  San 
Francisco. 

The  bids  will  not  be  given  out  until 
June  8th  or  9th,  is  the  report  from  the 
architect's    office. 
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MASONIC    TEMPLE  Cost, $50, 500 

YREKA,  Siskiyou  Co.,  Cal.  Third  and 
Miner   Sts. 

Two-story  concrete  Masonic  temple 
building  and   stores. 

Owner — Masonic  Temple  Cptn.  of  Siski- 
you  County.,    S.   E.    Butler,   Secy. 

Architect — Not  given. 

General  Contract — C.  L.  Noel,  Yreka, 
$42,546. 

HcatinK,  Plumbing  and  Sheet  Metal 
Work — Paul  it.  Dodge,  Yreka,  $6568 

Kleetric  WirlnR — Electric  Supply  Co., 
Vreka,    $1445. 

To    Take    Segregated    Bids    Next    Week. 

LODGE    BLDG.,    ETC.  Cost,    $400,000 

OAKLAND,  Alameda  Co.,  Cal.,  Elev- 
enth   and    Franklin    Streets. 

Four-story  and  basement  reinforced 
concrete  Class  B  store,  office  and 
lodge  building,  100  by  1371/2  with 
wing    60    by    50    feet. 

Owner — Oalfland     Labor    Temple    Assn. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er  Bldg.,    Oakland. 


Plans  Being  Prepared. 

CLUB  BLDG.  Cost,  $ — 

LOMITA    PARK,    San    Mateo    Co.,    Cal. 

on   Capuchino    Ranch   property. 
Frame    and    stucco    Spanish    style    club 

building. 
Owner  —  Capuchino     Golf     Club      (the 
board   of   directors   of   the   new   or- 
zanization    Includes    John    McLaren, 
John  H.  Robinson,  H.  A.  Willard. 
George    T.    Dunlap,      Bush      Finnell 
and    Bradford    M.    Melvin,    of    San 
Francisco). 
Architect — W.  H.  Crim,  425  Kearny  St., 
San    Francisco. 
The  golf  course  was  designed  by  Dr. 
Alastair  MacKenzie   of  Leeds,   England, 
and    Robert    Hunter,    noted    golf    expert 
of   Pebble   Beach.    Hunter      is      now      in 
England    conferring      with      MacKenzie 
before    submitting    the    final    plans. 

SAN  CLEMENTE,  L.  A.  Co.,  Cal.  — 
J.  Wilmar  Hershey  and  Chas.  A.  Hill, 
assoc,  216  Broadway  Bldg.,  Pasadena, 
are  preparing  plans  for  a  2-story  and 
part  basement  with  3-story  tower  fr. 
and  stucco  clubhouse,  at  San  Clemente, 
for  Ole  Hanson;  cafe,  kitchen,  card  and 
billiard  rms.,  ballrm.,  squash,  handball 
and  tennis  courts,  showers,  steel  lock- 
ers; 165x50  ft.,  tile  and  comp.  rf.,  tile, 
hdwd,  and  pine  firs.,  ornam.  iron,  elec. 
htg.  sys.,  storage  water  htr.,  showers, 
toilets,    etc. 


SANTA  MONICA,  L.  A.  Co.,  Cal.— Wm. 
G.  Reed,  1914  S  Vermont  Ave.,  was  low 
bidder  at  $244,700  on  genl.  contr.  for 
new  Elks  Club  bldg.  at  Santa  Monica; 
C.  H.  Russell  &  Co..  Story  Bldg.,  Los 
Angeles,  archts.  Low  bidders  on  other 
contracts  were:  Thos.  Haverty  Co.  on 
plbg.,  at  $28,249;  H.  L.  Webber  on  elec. 
wiring  at  $10,350;  and  Thos.  Haverty 
Co.  on  heating  at  $36,984;  5-sto.  and 
basement,  81x200  ft.,  reinf.  cone,  and 
brick  constr.,  tapestry  brick  and  cast 
St' ne  exter.,  plate  glass,  marble  and 
tile  work,  hdwd.  and  pine  trim  and 
firs.,  comp.  rfg.,  metal  skylights,  steam 
htg.,   2   elevators,   dumb  waiters. 


LODI,  San  Joaquin  Co.,  Cal.  —  Lodi 
Post,  American  Legion,  will  confer 
with  county  supervisors  regarding 
erection  of  $100,000  clubhouse  and  audi- 
torium. Proposal  to  erect  a  $60,000 
structure  has  been  abandoned  inasmuch 
as  such  building  would  not  provide  ac- 
commodations  for  Lodi  Post. 


PORT  ANGELES,  Wash.  —  Arch. 
Chas.  J.  Stanley,  White-Henry-Stuart 
Bldg.,  Seattle,  commissioned  to  pre- 
pare plans  for  $160,00  Elks'  Club  Bldg. 
to  be  erected  at  Port  Angeles;  will  be 
of  Italian  Renaissance  type  of  archi- 
tecture; 4-story  and  basement,  90  by 
100  ft.;  heavy  mill  construction  with 
brick  and  terra  cotta  exterior  trimmed 
with  cast  stone;  swimming  pool,  22  by 
50  ft.  will  be  provided. 


LOS  ANGELES,  Cal. — Architects  and 
Engineers  Parker  O.  Wright  and 
Francis  H.  Gentry,  316  Marine  Bank 
Bldg.,  Long  Beach,  will  be  ready  Jun^^ 
Tth  to  take  segregated  bids  for  a 
Class  A  Masonic  Temple,  on  Locust 
Ave.,  between  8th  and  9th  Srs.,  Long 
Beach,  for  York  Rite  Masonic  Bldg. 
.\ssn.;  one  large  and  four  small  ban- 
quet rooms,  four  lodge  rooms,  ball- 
room, stage,  club,  writing,  game,  read- 
ing   and       lounging       rooms,       kitchen. 


armory;  125x150  feet,  steel  frame,  re- 
inforced concrete  floors  and  roof,  hol- 
low tile  and  brick  filler  walls  and  par- 
titions, limestone  facing,  hardwood,  tile 
and  cement  floors,  hardwood  trim,  til; 
and  marble  lobby,  and  toilets,  steel 
sash,  stage  eciuipment,  2  automatic 
elevators,  steam  heating  system,  fire 
escapes,  ventilating  system,  pipe  organ, 
plate  glass,  ornamental  iron,  stained 
glass;    $750,000. 


UPLAND,  San  Bernardino  Co.,  Cal. — 
Until  June  15,  bids  will  be  received  by 
Upland  Woman's  Club,  Mrs.  Edw.  C. 
Harwood,  chairman  of  building  com- 
mittee, for  new  clubhouse  at  F  St.  and 
2nd  Ave.  O.  Stanley  Wilson,  architect. 
Riverside. 


SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — .Salvation  Army  has  secured 
permit  for  new  2-story  brick  auditor- 
ium and  gymnasium  building,  70x90 
feet,  at  33-35  W.  Haley  St.  Soule, 
Murphy  &  Hastings,  architects;  $30,000. 


EimEKA,  Humboldt  Co.,  Cal.— City 
covincil  reiects  bids  to  erect  woman's 
club  building  in  .Sequoia  Park  and  new 
bids  will  be  nsked  at  once.  All  bids 
exceerl  the  $3000  available  for  con- 
struction. 


HOSPITALS 


^wh   Contracts   Awarded. 

HOSPITAL  BLDGS.       $700,000  complete 

MARE    ISLAND,    Cal. 

Group  of  hospital  buildings  as  follows: 
double  ward,  4-story  reinforced 
concrete,  tile  ro-^fing,  225  by  125 
ft.,  2  wings;  power  house,  7S  by  48 
ft.,  1-story  in  height;  officers'  ■ward 
2-story  reinforced  concrete  ■with 
tile  roofing,  165  by  40  ft..  2  wings; 
contagious  disease  ward.  3-story 
reinforced  concrete  with  tile  roof- 
ing. 270  by  40  ft.,  2  wings.  All 
structures  will  be  of  the  Spanish 
type   of   architecture. 

Owner — U.    S.    Government. 

Architect — Bureau  of  Yards  &  Docks, 
Navv   Dent.,   Washington. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    San   Francisco. 

Lumber  —  Loop  Lumber  Co.,  Central 
Basin.  San  FYancisco. 

Cement — Pacific  Portland  Cement  Co., 
Pacific   Bldg..    San   Francisco. 

Reinforelns  steel  —  Edw.  L.  Soule  Co., 
Rialto   Bldg.,   San   Francisco. 

S<eel  sasli — Truscon  Steel  Co.,  709  Mis- 
sion St..  San  Francisco. 

Gla.s.s — W.  P.  Fuller  Sz  Co.,  Beale  and 
Mission  Sts.,  San  Francisco. 

Comito.sition  rooflnp:  &  ■»Vaterproofln>c — 
Alta    R-ofing    Co.,    225    Gough    St., 
San  Francisco. 
Other     contracts     will     be     awarded 

shortly. 

Barrett    »^    Hilp's    contract    does    not 

include    mechanical    equip,    which    was 

let    separately  as   follows: 

Lawson    Sz    Drucker.    465    Tehama    St.. 

San     Francisco,     at     $123,500     awarded 

contract    for   plumbing  and   heating. 
H.    A.    Porter,    1513    Church    St.,    San 

Francisco,     at     $25,425     awarded     elec- 
trical   work. 

The  general  contract  was  awarded  on 

the    plain    concrete    wall    basis   without 

stucco. 


CROWE 

GLASS 

CO. 

674  Eddy  8L 
Phon«  Proiipect  612 

Eqnipped   To   Handle 
Any    Size   Job. 

nraECT    FACTORY    BUYERS 


Contract    Awarded. 

CARPE.NTER    WORK.    ETC.  $15,000 

SAN  FRANCI.SCO,   344    14th  Street. 
Carpenter    work,    plastering,    plumbing, 

painting,    etc.,    for   Medical   College. 
Owner — Dr.  A.  Boxton,  712  Hearst  Bldg 

San   Francisco. 
Architect — None. 
Contractor — Ira   W.  Coburn,   712  Hearst 

Bldg.,   San  Francisco. 


JALINAS,  Monterey  Co..  Cal. — County 
supervisors  have  abandoned  proposal 
lo  erect  county  hospital  buildings  in 
three  units  and  will  undertake  the 
project  in  one  c  ntract,  the  total  esti- 
mated cost  of  construction  being 
$180,000.  Construction  will  be  of  rein- 
forced concrete,  the  main  hoispital  pro- 
viding accommodations  for  forty-five 
patients  and  the  indigent  ward  will 
provide  for  fifty.  Construction  will  be 
financed  through  a  direct  tax.  Archi- 
tects Reed  and  Corlett,  Oakland  Bank 
of  Savings  Bldg.,  Oakland,  are  prepar- 
ing   the    plans. 


LOS  ANGELES,  Cal. — Until  2  P.  M.. 
June  28,  bids  will  be  received  by  L.  A. 
county  for  general  construction  of 
osteopathic  unit  at  L.  A.  General  Hos- 
pital, 1100  Mission  Rd.  Plans  and 
specifications  obtainable  from  me- 
chanical department,  10th  floor.  Hall 
of  Records.  Cert,  or  cash,  check  or 
bond  10%.  Work  will  involve  addition 
of  2  stories  to,  and  remodeling  of, 
present  3-story  communicable  disease 
building;    $200,000. 


OAKLAND,  Cal.— Until  June  28,  10:30 
A.  M.  ,  bids  will  be  received  by  Geo  E 
Gross,  county  clerk,  to  fur.  rugs  for 
Highland  (county)  Hospital.  Cert, 
check  10%  payable  to  clerk  req.  Lists 
of  rugs  desired  obtainable  from  J.  M. 
Sabin    Jr.,   county    purchasing   agent. 

VENTURA,  Ventura  Co..  Cal. — Stiles 
Constr.  Co.,  35  N.  Broadway,  Pasadena, 
was  low  bidder  for  erecting  tubercula-- 
ward  at  county  hospital  site,  Ventura, 
for  County  of  Ventura;  Albert  C.  Mar- 
tin, Higgins  Bldg.,  architect;  l-stor/ 
brick  building,  stucco  exterior,  clav 
tile    roofing;    $20,000. 


TULARE,  Tulare  Co.,  Cal. — Architect 
Kump  &  Johnson,  Fresno,  are  prepar- 
ing working  plans  for  first  unit  of  new 
Tulare  county  hospital  on  which  work 
will   probably  be  started  about  July  15. 

LIVERMORE,  Calif —Capital  Furni- 
ture Mfg.  Co.,  P.  O.  Box  26,  Sacramento, 
at  $14,734  awarded  contract  by  U.  S. 
Veterans*  Bureau  to  fur.  and  place  lin- 
iWeum  floor  covering  in  Veterans'  Hos- 
pital,   Livermore. 


HOTELS 


Contract    Awarded 

HOTEL  Cost.   $ 

OAKLAND,      Alameda     Co.,      Cal.      San 

Pablo   Ave.,    near   37th   St. 
Three-story  class  B  store  and  hotel. 
Owner— B.   Bellegarde,  3532  Adeline  St.. 

Oakland. 
-Architect    —    Paul    Laverne.    3119    San 

Pablo    Ave..    Oakland. 
Contractor— P.  Morilhat.  1719  14th  Ave.. 

Oakland. 
Building    will    have    30    rooms    and    2 
stores    and    will     have    steam     heating 
plant  with  oil  burner,  etc. 


Plans  Being  Prepared 

HOTEL  Cost.  $250,000 

RENO.     Nevada    Co..    Cal.     Site    of    old 

Riverside   hotel. 
Four-story     reinforced     concrete     hotel 

and   apartment   bldg..   200  rooms. 
Owner — Geo.    Wingfleld. 
.Architect — F.    J      De    Longchamps.    525 

Market  St..  S.  F..  and  Gazette  Bldg., 

Reno. 


Re.<»dv  for  Figures  June   Sth. 

ALTERATIONS  Cost.    $10,500 

S.AN  FRANCISCO.  AV  Divisadero  St.  S 
iJrove. 

Raise  2-story  frame  flat  building;  con- 
struct stores  on  first  floor  and  al- 
ter upper  floors  into  rooming  house 

( iwner — AVithheld. 

Architect — O.  R.  Thayer,  110  Sutter  St.. 
San   Francisco. 
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Cost,    $28,030 
Lots  25  &  26 


Cost,   $18,250 


Contract  Awarded. 

HOTEL 

F-RESNO,  Fresno  Co.,  Cal. 
Block   144. 

Hotel  building-. 

Owner — Juanche  Telesforo. 

Contractor — Howard  Dickery,  150  How- 
ard St.,  Fresno. 

Contract   Awarded. 
HOTEL   &   STORE 
SACRAMENTO,   416   J  St. 
Remodeling-  hotel  and  store  bldg-. 
Owner — Harry   Goldstein,   301 1/^    "K"   St. 

Sacramento. 
Architect — None. 
Contractor — G.   E.   Harvie,   2212   "T"   St., 

Sacramento. 


Contracts   Awarded 

HOTEL  Cost,   $1,500,000 

OAKLAND,  Alameda  Co.,  Cal.  Nine- 
teenth and  Franklin  Sts. 

Ten-story  class  B  hotel  building-  of 
Spanish  architecture  (300  g-uest 
room.s). 

Owner — J.  K.  Learning,  Ray  Bldg., 
Oakland. 

Architect — W.  H.  Weeks,  Ray  Bldg., 
Oakland. 

General  Contractor  —  Anton  Johnson, 
Call   Bldg-..   San   Francisco. 

Finishing  of  lobby,  coffee  shop,  dming 
room,  nnd  niexzanine  floors,  in- 
chi<Iin$;  plastering:,  luinrble  vrork, 
ornaincntiil  tile,  lig^ht  fixtures, 
pninting  and  decorating,  a-warded 
to  Fink  &  Schindler,  226  13th  St., 
San    Francisco. 

AVcIl  Pump  to  American  Well  Works, 
Rialto  Bldg. 

Steel  Sign  Frame — Judson  Iron  Works, 
604    Mission    St.,    S.   F. 

"Waterproofing-  to  General  Waterproof- 
ing Co..  Oakland. 


Plans    Being   Prepared 

STORE  Cost,  $22,000 

OAKLAND,   Alameda  Co.,  Cal.    21st  and 

Castro    Sts. 
Two-story    class    "C"    brick    store    and 

room'ng    house. 
Owner — Mr.   Anderson. 
Architect — W.      E.      Schirmer,      Thayer 

Bldg.,   Oakland. 
Ready    for   bids    in    two   weeks. 


Preparing   Working   Drawings. 
HOTEL  Cost,  $500,000  or  more 

SAN    FRANCISCO,    SE    9th    and    Market 

Streets. 
16-story    steel    frame      and      reinforced 

concrete   hotel    building. 
Owner   —   The    Marion    Realty    Co.,    110 

Sutter  St.,  San  Francisco. 
Architect — Albert  H.  Larsen,  447  Sut- 
ter St.,  San  Francisco. 
Building  .  will  contain  255  guest 
rooms  with  bath.  The  basement  is 
given  over  to  a  kitchen,  cafeteria  for 
the  help,  and  mechanical  rooms,  while 
on  the  first  floor  will  be  found  spa- 
cious lobbies,  foyers  and  lounging 
rooms,  barber  shops,  beauty  parlors,  a 
coffee  shop  with  access  from  the  street 
and  some  stores. 

Plans    will    be    ready    for    segregated 
fi.iiures  about  Sept.   15th. 


SAN  JOSE.  Santa  Clara  C-.,  Cal  — 
Architects  Weeks  and  Day,  315  Mont- 
gomery St.,  San  Francisco,  have  com- 
pleted plan?  for  decorating  the  interior 
of  the  St.  Clair  Hotel  building,  a  ten- 
story  class  "A"  structure  no-w  under 
construction  on  Market  and  San  Carlos 
streets.       Bids    will     be    called    shortly. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


BRAWLEY.  Imperial  Co.,  Cal. — J.  S. 
Metzer  &  Son,  1007  S'.  Grand  Ave., 
a-warded  general  contract  at  about 
$145,000  to  erect  a  four-story  Class  B 
hotel  building  at  Brawley,  Imperial 
county,  for  Sears  &  Patterson;  Noeren- 
berg-  &  Johnson,  L.  A.  Ry.  Bldg.,  ar- 
chitects. Plumbing,  heating,  ventilat- 
ing, electric  work,  painting  and  eleva- 
tors will  be  let  separately.  Stores  and 
lobby,  125  guest  rooms,  reinforced  con- 
crete walls,  steel  columns  and  beams, 
stucco  exterior,  tile  and  composition 
roofing,  pine  trim,  plate  glass,  cement 
and   pine    floors;    total    cost,    $250,000 


GRANTS  VASS,  Ore.  —  Aitken  Con- 
struction Co.,  Henry  Building.  Port- 
land, at  approx.  $75,000  has  contract  to 
e:.3t  two  wing  additions  to  Oxford 
Hotel.  Lucius  and  Cash,  architects, 
[..ewis  Bldg.,  Portland.  Will  be  Spanish 
•ype  of  construction  containing  70 
rooms,  50  of  which  will  have  showers 
and  baths.  Kaiser  and  Schmedili,  Rose- 
iiurg.  Ore.,  have  heating  and  plumbing 
contracts. 


LAGUNA,  Orange  Co.,  Cal. — Clinton 
B.  Kolyer,  1050  S.  Vitrus  Ave.,  Los  An- 
geles, is  preparing  plans  for  two-story 
and  part  3-story  150-room  Spanish 
Colonial  type  hotel  at  Laguna  Beach; 
owner's  name  withheld;  large  lobby, 
dinning  room,  kitchen,  concrete  con- 
struction, brick  exterior  walls.  10% 
tiled  baths,  steam  heating  system,  or- 
namental iron,  hardwood,  cement  and 
tile  floors,  hardwood  and  pine  trim,  re- 
frigerating plant,  tile  dome,  etc. 

ONTARIO,  San  Bernardino  Co.,  Cal.— 
Gaines  Inv.  Co.,  5158  Hollywood  Blvd., 
Los  Angeies,  has  contract  for  3-story, 
76-room  brick  hotel  and  store  building, 
at  the  northeast  corner  of  A  and 
Lemon  Sts.,  Ontario,  for  Wm.  L.  Bene- 
dict, 1127  D  St.,  Ontario;  plans  by  Evan 
Jones,  5158  Hollywood  Blvd.,  Los  An- 
geles; 6  stores,  cafeteria,  dining  room, 
large  lobby;  face  brick,  stone  trim,  tile 
and  composition  roof,  structural  steed, 
37  baths,  hardwood  and  tile  floors,  pine 
trim,  plate  glass,  copper  store  fronts, 
tile  base,  refrigerator,  automatic  ele- 
vaeor,  brick  garage,  60x102  feet;  $173,- 
000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
.Architect  E.  Van  Den  Hoven,  ground 
foor,  Black  Bldg.,  Los  Angeles,  h  .~- 
completed  plans  for  six-story,  100-roorn 
reinforced  concrete  addition  to  th< 
Maryland  Hotel.  Pasadena.  for  the 
Maryland  Hotel  Co.;  plaster  exterior 
tile  and  composition  roof,  tiled  bath:, 
heatint;  to  l;e  connected  from  old 
building,  hardwood  and  tile  floors, 
hardwood  and  pine  trim,  marble  and 
tile  work,  ornamental  iron,  fire  escapes, 
elevators;  $85,000.  Bids  will  be  taken 
in   about   one   week. 


LA  JOLLA,  San  Diego  Co.,  Cal.— 
W.  S.  Beard  and  associate  of  Holly- 
wood have  leased  Colonial  Hotel  prop- 
erty of  Geo.  A.  Bane  and  are  having 
plans  drawn  for  3-story  and  part  5- 
story  addition    to   contain    150    rooms. 


POWER  PLANTS 


CALIFORNIA — S'ee  "Irrigation  Pro- 
jects." this  issue.  Applications  filed 
with  and  Permits  Issued  by  State  De- 
partment of  Public  Works,  Division  of 
Water   Rights. 

PASADENA,  Los  Angeles  Co..  Cal.— 
Ben.iamin  F.  Delanty.  manager  of 
Pascadena  municipal  light  and  power 
department,  has  recommended  15,000 
kilowatt  unit  addition  to  present  gen- 
erating e'luipment  to  cost  $7.')0.000. 
Work  would  involve  installation  of  tur- 
bine, lOOO-horsepower  boiler,  condenser 
and  piping,  and  would  be  paid  for  out 
of  survdus   earnings. 


PUBLIC    BUILDINGS 


LOS  GATOS.  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  June  29  to  vote 
bonds  of  $30,000  to  finance  purchase  of 
fire  equipment  in  addition  to  erection 
of  fire  station. 


LOS  ANGELES,  Cal.— L.  A.  County 
Medical  Assn..  736  S.  Flower  St.,  plans 
the  erection  of  a  Class  A  library  and 
auditorium  building  at  427  S.  Westlake 
Ave.  for  itself;  the  site  is  200x155  feet; 
building  is  to  be  monumental  in  char- 
acter and  possibly  all  in  one  high 
story;  details  not  determined  and  ar- 
chitect  not   yet   selected. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
American  Legion  Posts  of  San  Joaquin 
County  petition  supervisors  to  increase 
tax  rate  3  mills  on  the  dollar  to  pro- 
vide $240,000  to  finance  erection  of  Le- 
gion memorial  buildings,  the  fund  to 
be  apportioned  as  follows:  $35,000  for 
equipping  the  quarters  of  the  veterans' 
organizations  in  the  Civic  Memorial 
Auditorium  of  Stockton;  Lodi  $100,000; 
E.scalon  $25,000;  Manteca  $35,000;  Tracy 
J45,000.  ^ 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  rejects  bids  for  furnishings  for 
new  city  hall  with  exception  of  con- 
tract for  counters,  awarded  to  Union 
Planing  Mill  of  Stockton.  City  Man- 
ager Ashburner  will  purchase  the 
equipment  in  the  open  market  at  a  cost 
not  to  exceed  $22,000.  A.  L.  Banks  is 
city    clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
June  30,  bids  will  be  received  by  Bd. 
of  Pub.  Wks.  for  erecting  new  city  hall 
building  on  Spring  St.,  bet.  1st  and 
Temple  Sts.,  for  City  of  Los  Angeles; 
John  C.  Austin,  John  Parkinson  and 
Albert  C.  Martin,  chamber  of  Commerce 
Bldg.,  associate  architects.  Bids  are 
being  taken  separately  on  general  con- 
tract, plumbing,  heating  and  ventilat- 
ing, and  elevators  and  dumbwaiters. 
Bids  will  be  taken  later  on  marble  and 
tile  work  and  decorating.  General  con- 
tract is  estimated  at  approximately 
^3,000,000.  Structural  steel  work,  con- 
crete foundation  and  steel  stairs  have 
been  awarded  under  previou"5  contracts 
The  building  is  to  cost  a  total  of  $4,- 
500,000. 


LOS  ANGELES.  Cal. — Los  Angeles 
Constr.  Dept.,  404  Equitable  Bldg.,  has 
compl.  wkg,  plans  and  will  start  work 
soon  on  3-story  and  basement,  class  A 
bldg.,  100x105  ft.,  at  1335-45  Georgia 
St.  for  Los  Angeles  Police  Dept.  Segre- 
gated bids  will  be  taken  within  a  week 
on  excav.,  struc.  steel  wk..  steel  cell 
wk.,  plastering,  ornam.  iron  wk.  and 
roofing,  and  on  balance  of  wk.  as  bldg. 
progresses.  It  will  contain  lockers  and 
showers,  cells,  hospital  quarters,  etc; 
granite  base  course,  art  or  natural 
stone  facing  to  2nd  story  and  brick 
above,  tile  coping,  comp.  rfg.,  cone.  rf. 
and  fl.  slabs,  hoi.  tile  partit.,  fire  drs., 
fire  escapes.  2  elec.  elevators,  steel 
sash,    struc.   steel;   $225,000. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Architect  Howard  E.  Jones. 
445  4th  St..  has  prepared  plans  for  di- 
vision office  building  here  for  Califor- 
nia highway  commission.  It  is  expect- 
ed that  plans  will  be  approved  and  bids 
called  for  within  few  days;  reinforced 
concrete  construction,  stucco  exterior, 
slay  tile  roof,  heating  and  ventilating 
system. 


Member  S.  F.  Builders'  BzchanK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  VarleKiitod  Colors  Slate 

Hoofing 

and 

l{:indoin   Tariofratod  Colors  Tile 

Roofing 

Composition    Roofing 

General  Roof  Repairing 

Samples  Submitted 

l.'W   JennlF    fH.,   San   Wanclaco 

Res     4201     Mission    St 

Phone    Randolph    6982 
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.  .YRBKA,.  Siskiyou  Co.,  Cal.— Follow- 
ing bids  taken  under  advisement  by 
county  for  county  jail   equipment: 

Kobt  L.  Stevens — Fur.  and  install  one 
unit  complete  on  fir.st  floor,  $6000;  fur. 
and  install  two  units  complete  on  first 
floor  and  one  on  second  floor,  $9984; 
alter  both  units  by  removing  four  end 
doors  to  padded  cell  and  closing  open- 
ing.with  solid  tool-proof  steel  j)late  Va, 
inch  thick,  placing  doors  in  concrete 
cross  wall  and  changing  Orille  doors 
from  the  storage  vaults  to  hospital 
and  bath  cells,  $284;  fur.  and  install 
grille  work  for  two  corridors  for  first 
floor  unit,  $1084;  fur.  and  install  grille 
with  gates  for  a  vestibule  entrance,  4x 
8  ft.  on  each  side  of  first  floor  unit,  lock 
to  operate  from  outside  of  the  wall. 
$584;  fur.  and  install  complete  lever 
locking  device  for  complete  lever  lock- 
ing device  for  each  side  of  first  floor 
unit,    $S84. 

Pauly  Jail  Building  Co. — Si.K  main 
■cells  with  exercise  corridors,  utility 
corrdors,  sliding  door  locking  device, 
automatic  corridor  door  lock,  tool  proof 
rnateral  to  be  non-annealable  steel, 
pi-isoners'  corridor  to  be  interlocking 
bar  grating;  two  cells  for  women;  two 
cells  for  boys,  $8478;  fur.  nine  tool- 
proof  window  guards,  $568;  fur.  and 
erect  padded  cell,  $824;  fur.  four  double 
entrance  doors,  $680.  Plumbing  and 
electrical  woik  on  stairs  are  included 
in   proposal. 

Ralston  Iron  Works,  San  Francesco — 
Fur,'  and  erect  complete  eleven  jail 
cells,  without  e.xercise  corridors,  $5995; 
fur.  and  erect  exercise  corridors,  .$1896; 
fur.  nine  tool-proof  window  guards, 
$54.");.  fur.  and  erect  locking  device. 
$1294;  i'ur.  and  ei-ect  steel  stairway, 
$495;  fur.-  and  del.  building  site  four 
double    entrance    doors.    $860. 


RESIDENCES 


SA^v  JQSE,  Sariia  Clara  Co.,  Cal.  — 
Arch"it^ts  Binder  and  Curtis,  35  W  Sari 
Carlos  St.,  San  Jose,  preparing  prelim- 
inary -plans  and  estimates  of  cost  for 
proposed  new  county  courthouse  to  re- 
place present  sstructures.  It  is  probable 
that  bonds  will  be  voted  to  finance  con- 
struction. 


Contract  Awarded; 

llESIDEXCE  Cost,    $10,338 

PIEDMONT,  Alameda  Co.,  Cal.,  Lot  11 
BIk  D  Lower  Piedmont  Park,  North 
side   Wildwcod  Ave. 

Two-story  and  ba.sement  frame  resi- 
dence. 

Owner — Arthur   J.    Fleuti,   Oakland. 

Architect — Schirmer  Bugbee  Co.,  Thay- 
er BIdg.,  Oakland. 

Contractor — Thos.  F.  L.  Furlong,  460 
Jerome    Ave.,    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,   $13,474 

OAKLAND,  Alameda  Co.,  Cal.,  S  Sunny- 
hill   Rd.   75   E  Hubert  Rd. 

Two-story  7-room  residence  and  1-sto. 
garage. 

Owner — K.  B.  Fisher,  800  Excelsior  Ave 
Oakland. 

Architect — H.  C.  Alden,  Sharon  Bldg., 
San   Francisco. 

Contractor — A.  Cederborg,  1455  Excel- 
sior  Ave.,    Oaklaad. 


Contract  Awarded. 

RESIDENCE  Cost,  $8343 

REDWOOD  -CITY,    San    Mateo   Co.,   Cal. 

Portola   Woods   Lot   10.. 
11^ -story  frame  residence. 
Owner — Paul  B.   Fay,  PortOla,  Redwood 

City. 
Architect — C.    A.    Tantau,    210    Post    St., 

San    Francisco. 


Contract   ^w-ctrded. 

RESIDENCE  Cost,   $11,600 

SAN  FRANCISCO,  S  Ashmont  Ave.  300 
E  Mandana   Blvd. 

Two-story  S-room  frame  and  stucco 
residence   and   1-story    garage. 

Owner — Robert    J.    Adams. 

Architect — S.  B.  Newsom,  14  Montgom- 
ery  St.,    San   Francisco. 

Contractor  —  Louis  O.  Hanssen,  1409 
Bonita  Ave.,  Berkeley. 


''ontract  Awarded. 

RESIDENCE  Cost,   $6281 

WOODSIDE,    San   Mateo   Co.,   Cal. 

One-story   frame   residence. 

Owner — i'aul  B.   Fay,  Portola,  Redwood 

City. 
Architect — C.    A.    Tantau,    210    Post    St., 

San  Francisco, 
fontractor — Weeden   Bros.,  Menlo  Park 


Plans   Being   Prepared. 

RESIDENCE  Cost,  $8500 

SAN  FRANCISCO,  14th  Ave.  near  Tara- 

val. 
One-stoiy    frame    and    stucco    residence 

(6  rooms). 
Owner — I.    Stern. 
Architect — E.  E.  Young,  2002  California 

St.,   San   Francisco. 


Contract   Awarded 

RESIDENCE  Cost,   $20,000 

MARTINEZ,  Contra  Costa  Co.,  Cal.  La- 
fayette St. 

Two-.story    frame    residence. 

Owner — Chester  Glass  Dlneen  St., 
Martinez. 

A  rehitect — None. 

Contractor — G.  A.  Scott,  685  23rd  St., 
Oakland. 


Cost,  $40,000 
and 


Sub-Contracts    Awarded. 

RESIDENCE. 

SACRAMENTO 

Two-story    and     basement     frame 

stucco    residence. 
Owner — J.    R.    Kruse,    Pres.    California 

State  Life  Ins.  Co. 
Architect — Geo.  Sellon  &  Co.,  California 

State   Life   Bldg.,   Sacramento. 
Contractor    —    Lindgren    &    Swinerton, 

225    Bush    St.,   San    Francisco. 
I'liiiiibins:   and    Ileatlni^   to   Luppen    and 

Haley,    906    7th    St.,    Sacramento. 
IMn.sterinK — Thos.    Scollan,    2919    T    St.. 

Sacramento. 
.Sheet    Metal    Work — McLaughlin    Sheet 

Metal   Works,   Sacramento. 
PaiiitiiiK — Roy   Post,    1017    9th   St.,   Sac- 
ramento. 
Kleftrii-    Work — Latourrette-Fical    Co., 

907    Front   St.,    Sacramento. 
Koof  Tiling: — Caifornia   Pottery  Co.,  354 

Hobart,   Oakland. 


Reinhart  Lumber  and  Planing  Mill  Company 

OKiVRRAL   LV31BKR    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  pei   Annum 

(ieii^rnl    Mill    and    Cabinet    Work,    Stock    Doora.    Sasli 

PrnnieN    nnrt    Mcnildinen 

JERROLD  Al'E.  &  VARNEVELD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


ffiararn  (EouHtrurttntt  Urpnrtfi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN     FRANCISCO 


A  "Pittsburg"  Aotomatlc 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates  high  qnality 
throngfaoni. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg-  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
•PITTSBFRG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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Being   Done    By    Day's    Work. 

RESIDENCES  Cost.  $6000  to  $22,000 

DEL  MONTE.  Monterey  Co.,  Cal.  Mon- 
terey Peninsula  Country  Club  on 
17-Mile  Drive. 

Ten  one  and  two-story  frame  and 
stucco    residences. 

Owner — S.  A.  Borne  Bldg.  Co.  and 
Private    Owners,    Glazenwood. 

Architect — W.  H.  Toepke,  72  New  Mont- 
gomery St.,  San  Francisco. 


Taking   Sub-bids. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.      St.   Francis   Wood 
Two-story    frame    and   stucco    residence 

with    terra    cotta    tile    roof. 
Owner — A.     McSweeney,     277     Pine     St., 

San  Francisco. 
Architect— Willis   Polk   &   Co.,   277   Pine 

St.,   San   Francisco. 
Contractor — Keystone    Constr.    Co.,    417 

Market   St.,    San   Francisco. 


Cost,    $18,000 
Cal.,      St.      Francis 


Completing    Plans. 
ilESIDENCE 
SAN    FRANCISCO, 

Wood. 
Two-story  9-room  and  3  baths  Spanish 

type     frame     and    stucco    residence 

and  separate  garage,  tile  roof,  coal 

furnace. 
Owner — Name  ■withheld. 
Architect— A.  H.  Knoll,   222  Kearny  St., 

San    Francisco. 
Bids  will  be  taken  for  a  general  con- 
tract  within    ten    days. 

To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,    $42,500 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Keeble 

Avenue. 
Five    4-room,    6    5-room.    2    6-room    and 

1    7-room    residences. 
Owner — T.   H.   Hershbach,   Bank   of   San 

J   se  Bldg.,  San  Jose. 
Architect — None. 


Owner  To  Take  Bids  In  Ten  Days. 

RESIDENCE  Cost,  $15,000 

SAN  FRANCISCO,  S  Terrace  Dr.  betw. 
Santa  Clara   and   Santa  Paula. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — F.  F.  Wright,  283  Monadnock 
Bldg.,  San  Francisco. 

Architect — None. 


Owner    Taking    Figures    for    a    General 

Contract. 
BUNGALOW  Cost,   $10,000 

LOS   GATOS,    Santa   Clara    Co.,    Cal. 
One-story   frame   and   stucco  bungalow. 
Owner — J.  D.  Mouthy. 
Architect— W.   H.  Crim   Jr.,   425  Kearny 

St.,  San  Francisco. 


^^lan'^    Being   Prepared. 
RESIDENCE  Cost,    $25,000 

SARATOGA,   Santa   Clara   Co.,   Cal. 
Two-story   frame   and  stucco  residence. 
Owner — John    W.    Boxton. 
Architect    —    Ralph    Wyckoff,    Growers 
Bank  Bldg.,  San  Jose,  Cal. 
Plans    to    be    ready    for    bids    in    two 
weeks. 


Bids  In 

RESIDENCE.  Cost,  $9,000 

BERKELEY,    Alameda   Co.,    Cal.   Bonita 

St. 
One-.'<tory    frame    and    stucco    residence 

Spanish    style   with    tile   roof. 
Owner — F.    Wilber. 
Architect — Edw.  A.  Nichol,  24  California 

St.,  S.  F. 


Cost,    $15,000 
S  Anza   120   W 


Permit   Applied    For. 

FLATS 

SAN   FRANCISCO,   Cal 
40th   Ave. 

Two-story     and     basement     frame     (2) 
flats. 

Owner — K.    Braverman,     120     9th    Ave., 
San    Francisco. 

Architect — W.     L.     Schmalle,     519     Cali- 
fornia   St.,    S.    F. 


Contract  To  Be  Awarded. 

RESIDENCE  Approx    $12,000 

SAN    FRANCISCO,   N"  Pacific   Ave.    near 
Presidio  Ave. 

Two-story   frame   and   stucco    residence 
8  rooms. 

Owner — Dr.  Chester  B.  Moore. 

Architect — Warren    0.    Perry,    260    Cali- 
fornia St.,  S.   F. 

Contractor — J.   Dawson,    1537   Cedar  St., 
Berkeley. 
Slight    changes    are    being    made    in 

the  plans  to  lower  the  cost. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $12,000 

BURLINGAME,    San    Mateo    Co.,    Cal. 

One-story  and  basement  frame  and 
stucco  6-room  residence  and  separ- 
ate garage  with  tile  roof. 

Owner — Withheld. 

Architect  —  Chas.  E.  Rogers,  Phelan 
Bldg.,    San    Francisco. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Moore  Constr.  Co.,  625  San  Fer- 
nando Bldg.,  Los  Angeles  was  awarded 
contract  for  two-story,  15-room,  frame 
and  stucco  dwelling  on  Beverly  Dr., 
Beverly  Hills,  for  Dorothy  Davidson 
Chamorro;  Roy  Price,  architect.  He- 
gaard  Bldg.,  Beverly  Hills;  other 
awards  were:  plumbing,  D.  P.  Teung, 
Beverly  Hills;  heating,  Scott  Heating 
Mfg.  Co.,  1135  Milton  St.,  Los  Angeles; 
tile  roof,  wrought  and  ornamental  iron, 
tiled  baths  and  drainboards,  automatic 
water  heater,  unit  heating  system, 
hardwood  and  tile  floors,  hardwood  and 
pine  trim,  structural  steel,  tile  mantel, 
cedar  lined  closets,  electric  refrigera- 
tors, children's  playhouse,  garage, 
landscaping. 


NORTH  GLENDALE,  Los  Angeles 
Co.,  Cal. — Wm.  A.  Cochran,  6001  Santa 
Monica  Blvd.,  Los  Angeles,  will  build 
a  two-story  9-room  frame  and  stucco 
dwelling,  in  Oakmont  Heights  Tract, 
N.  Glendale,  for  Mr.  Turner;  plans  by 
Walter  C.  Folland,  architect,  631  Paci- 
fic S.  W.  Bank  Bldg.,  Pasadena;  60x45 
feet,  tile  roof,  hardwood  floors,  hard- 
wood and  pine  trim,  automatic  water 
heater,  gas  unit  heating  system  elec. 
controlled,  ornamental  iron,  tile  baths 
and  sinks,  mantel,  cedar  lined  closets, 
electric  refrigerator,  garage  ,  lawn 
sprinkler   system;    $30,000. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Jno.  C.  Clemence,  286  W.  Foothill 
Blvd.,  Pasadena,  will  build  a  two-story 
26-room  frame  and  stucco  dwelling  at 
1325  Hillcrest,  Pasadena,  for  Wm.  H. 
Prindle;  Geo.  Washington  Smith,  ar- 
chitect, Santa  Barbara;  100x125  feet, 
tile  roof,  hardwood  floors,  hardwood 
and  pine  trim,  automatic  water  heater, 
gas  unit  heating  system  electric  con- 
trolled, ornamental  iron,  tile  baths  and 
sinks,  mantels,  cee^ar  li;ned  closets, 
electric  refrigerator,  garage,  lawn 
sprinkler   system;    $50,000. 


CONCPETE 


I 


'  yJUx/ie/njCJL] 


San    Francisco,    June    12,    1925. 
Mr.   and  Mrs.   J.   I.   Stark, 
Room  584,  St.  Francis  Hospital, 
S'an     Francisco. 
Dear   friends: — 

Mrs.   Pratt   joins   me   in    congratula  ting  you   on  your  nine-pound  boy,   and 
wish  mother  and  son,  health,  wealth  a  nd    happiness. 

It  is  going  to   be  fine   to   have   the    boy    down    at    the    office,    setting    type, 
writing  editorials  and  taking  charge  of  the  paper. 

We  will  expect  him  at  the  "Builder  s'  Day"  in  September,  and  he  no  doubt 
will   win   the   prize   for   the  best   boy   baby  West   of   the   Rockie   Mountains. 

I  will  try  and  do  him  justice  in  "Pratt's    Concrete    Mix"    in    the    "Builder" 
next   Tuesday.     Good    luck    to    you. 

Sincerely    yours, 
SANDY   PRATT,    President,    Pratt   Building   Material   Co. 


IT  IS  just  one   year. 

*  •     * 

SINCE  A  new  editor. 

*  •      * 

FOR  THE  Daily  Pacific   Builder. 

.   •     •  * 

ARRIVED  IN   San    Francisco. 

*  *  * 

AS  THE  copy. 

*  •      * 

OF   SANDY'S  letter. 

*  *      • 

OF   JUNE    12,    1925. 

*  *      * 
WILL  INDICATE. 

*  •      • 
AND  WE   all  agree. 

*  •      * 

THAT  THE   "Builder." 

*  •      • 

HAS   BEEN   a   better   paper. 

*  •      * 

SINCE  THE  arrival. 


OF  YOUNG  S'tark. 

•  •      • 

AND   ON   the   first   birthday. 

•  •      • 

OF   THE   young   son. 

•  •      • 

SANDY    PRATT,    president. 

•  *      * 

OF  THE   Pratt  Building  Material  Co. 

•  *     • 

DOUGLAS  300 — "easy  to  remember." 

•  •      * 

AND   PRODUCER   of   clean   sand. 

•  •      • 

AND  HARD,   crushed   rock. 

•  *      • 

WISHES   THE   boy    success. 

•  *      • 

AND  PLENTY   to   eat. 

•  •      • 

AND  A  pair. 

•  •      * 

OF  LONG  pants. 

•  •     • 

"I    THANK    you." 


This  photo  taken  on  June  12,  192.^,  or  one  year  ago,  when  Mr.  Stark  Jr.. 
arrived  in  ,San  Francisco,  shows  Miss  I.  C.  TYPE  and  her  sister,  Miss  LIN  O. 
TYPE  congratulating  the  fond  and  proud  father  (see  letter  at  head  of  this 
story  from  Sandy  Pratt,  producer  of  clean,   sharp    sand   and   washed   gravel.) 
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LOS  ANGELES,  Cal.— Chester  H.  Mau, 
2936  W.  15th  St.,  has  completed  plans 
and  will  build  3-story  hillside  Spanish 
dwelling  on  Westshlre  Dr.,  Hollywood- 
lands,  for  self;  C0x34  feet,  tile  and 
composition  roof,  wrought  Iron,  3  tiled 
baths,  tiled  dralnboards,  automatic 
water  heater,  unit  heating  system, 
hardwood  and  tile  floors,  mahogany 
trim,  tile  mantel,  ornamental  staff,  oil 
and  paper  decorating,  plate  glass,  radio 
outlets,  patio,  laundry,  reinforced  con- 
crete  retaining   walls,   landscaping. 


CROCKETT,  Contra  Costa  Co.,  Cal.— 
Karl  S.  Koller,  Crockett,  has  contract 
to  erect  forty-five  one-story  frame  and 
plaster  bungalows,  5  rooms  and  bath 
each,  with  private  garages  in  Crockett 
Heights  and  Tenney  Terrace  sub-di- 
visions; est.  cost  $2200  to  $3820.  Struc- 
tures are  to  bo  erected  for  California 
and  Hawaiian  Sugar  Corp.,  to  be  sold 
to  employees  of  that  concern  on  the 
installment   plan. 


HUNTINGTOi\  PARK,  Los  Angeles 
Co.,  Cal.— Until  4  P.  M.,  June  11th,  bidh 
will  be  received  by  Huntington  Park 
School  District  for  addition  to  school 
at  365  S.  Malabar  Ave.,  Huntington 
Park,  Arthur  W.  Angel,  architect,  3400 
E.  5th  St.,  Los  Angeles;  98x35  ft.  and 
92x48  ft.,  3  classrooms  and  auditorium, 
face  brick,  hardwood  floors,  pine  trim, 
composition  blackboards,  composition 
roof, gas  steam  radiators;  certified 
check    or   bond    5%. 


CLAREMOXT,  L.  A.  Co.,  Cal.— Archt. 
A.  C.  Munson,  Story  Bldg.,  Is  complet- 
ing plans  for  a  Spanish  style  residence 
at  Claremont  for  H.  H.  Garner.  Bids 
will  be  taken  in  a  few  days.  Two-sto., 
20  rms.,  6  baths;  stone  tile  and  frame 
construction,  stucco  exter.,  cast  stone, 
clay  tile  rfg.,  pine  trim,  oak  firs.,  tiled 
baths,  unit  gas  htg. 


COLTON,  San  Bernardino  Co.,  Cal.— 
Wm.  Kincheloe,  Colton,  has  started 
work  on  first  group  of  58  dwellings  on 
Mt.  Vernon  Ave.,  between  Colton  and 
San    Bernardino. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

'Th«  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 

MS   Mukct   SfrM  WHIfnn  6J6-642  M<m.  Ttum  Bid*. 

Stnd  all  iu%uiti*t   I*  Ufrtr   Offitt, 


LOS  ANGELES,  Cal.— Architects  Mor- 
gan, Walls  &  Clements,  1135  Van  Nuys 
Bldg.,  are  preparing  working  drawing.s 
for  an  English  style  residence  on  La- 
fayette Park  PI.  near  Fifth  St.  for  C. 
A.  Meyer;  14  rooms,  5  baths,  brick 
walls,  stone  trim,  slate  roofing,  hard- 
wood and  pine  trim,  oak  floors,  stone 
mantels,  tiled  baths,  unit  gas  heating, 
water   heater. 


NEAR  CULVER  CITY,  Los  Angeles 
<"o.,  Cal — Commercial  Constr.  Co.,  6671 
Venice  Blvd.,  will  build  50  dwellings 
at  Monte  Mar  Vista,  near  Culver  City, 
for  self;  frame  and  stucco,  tile  and 
shingle  roof,  wrought  iron,  tiled  baths 
and  drainboards,  automatic  water  heat- 
ers, unit  heating  system,  hardwood  and 
tile  fioors,  hardwood  and  pine  trim,  tile 
mantels,  electric  refrigerators,  land- 
scaping;   $20,000    each. 


SCHOOLS 


Heating  and  Plumbing  Awarded 
SCHOOL,  ETC.  Cost,  $130,000 

SAN   LEANDRO,   Alameda   Co.,   Cal. 
Two      Two-story      reinforced      concrete 

buildings    (school   and  convent). 
Owner — St.  Mary's  Convent  (Rev.  Fath- 
er John  T.  Hunt,  pastor). 
Architect — John   J.  Foley,   770  5th  Ave., 

San   Francisco. 
Contractor — Geo.    Petersen,    1841    Santa 

Clara   St.,   San   Leandro. 
Heating    nnd    Plumbing    let    to    Geo.    A. 
Schuster,     916    Franklin     St.,     Oak- 
land. 
As      previously      reported:      Concrete 
work  awarded  to  M.  Lopes,  1834  E  2l8t 
St.,    San    Leandro,    Cal.;    lumber    work 
to    San    Leandro   Mill    and    Lumber    Co., 
San   Leandro,   Cal. 


June   8,   1926 
Working    Drawings    Being    Completed. 
SCHOOL  Cost,   $75,000 

C ASTRO VILLE,    Monterey  Co.,   Cal. 
One-story  reinforced  concrete  grammar 

school. 
Owner   —   Castroville   Grammar   School 

District. 
Architect   —   Wm.    H.    Weeks,   369    Pine 

St.,    San    Francisco. 
Bonds  were  recently  voted. 

Award 

ADDITIONS  Cost,   $ 

SAN    LEANDRO,    McKinley    and   Wash- 
ington  School  Sites. 
Two    2-story    reinforced   concrete   addi- 
tions to  grammar  school  buildings. 
Washington     school     addition     will 
contain   12   classrooms  and  the  Mc- 
Kinley,  6   rooms. 
Owner — San    Leandro    School    District. 
Architect — John    J     Donovan,    Tapscott 
Bldg.,   Oakland. 
Contract    awarded    to    James    L.    Mc- 
Laughlin,   251    Kearny    St.,    S.    F.,   omit- 
ting  propositions   No.   1   and   No.    4. 

Preposition  alternate:  (1)  $135,000, 
deduct  for  rat  roofing;  (2)  $1,200,  de- 
duct for  blackboards;  (3)  $1,100,  de- 
duct for  substituting  Keene  Cement 
vvainscott  for  travertine;  (4)  $1,500, 
paint    present    school. 


Completing   Plans. 

ADDITION  Cost,  $35,000 

GILROV,  Santa  Clara  Co.,  Cal. 
One-story    frame   addition     to      present 

school. 
Owner — Gilroy  School  District. 
Architect   —    Rolph    Wyckoff,    Growers 

Bank  Bldg.,  San  Jose. 
Bids    will  .  be    called    for    in    about    a 
month. 


Plans  Being   Prepared. 

ADDITION  Cost.    $12,000 

STANDARD    CITY,    Tuolumne    Co.,    Cal. 
One-story    frame    addition    ti>    school    (1 

room      and      assembly      and      steam 

heating    plant). 
Owner — Curtis    Creek    School. 
Architect — W.    J.    Wright.    Mail     Bldg.. 

Stockton. 


CORNING,  Tehama  Co.,  Cal.— Until 
June  28,  8  p.  m.,  bids  will  be  received 
by  W.  C.  Smith,  clerk.  Corning  Union 
High  School  District,  to  erect  gymna- 
sium for  Los  Molinos  High  School. 
John  W.  Woollett,  architect,  76  Mull 
Bldg.,  Sacramento.  Plans  obtainable 
from  architect.  See  onU  for  bids  under 
official  proposal  section  ta  this  iJisne. 
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Contract  Awarded 

SCHOOL  Cost,   $32,800 

OAKLAXD.  Alameda  Co.,  Cal.  Lee  St., 
N  E  termination.  (John  Swett 
School). 

One-story   brick    .school. 

Owner — City  cf  Oakland  Board  of  Edu- 
cation, 
.rchitect — Arch.  Dept.  of  Board  of  Ed- 
ucation. 

lontractor — John  E  Branagh,  184  Perry 
St.,   Oakland. 


June  3,  1926 
Contract  Awarded  .,,„„« 

SCHOOL  ANNEX  Cost,   $44,200 

OAKLAND,  Alameda  Co.,  Cal.   40th  Ave 

bet.  Carrington  and  Mira  Sts. 
One-story     brick     annex     to     Jefferson 

school.  ,     ,  _,^ 

Owner — City  of  Oakland  Board  of  Edu- 
cation. T,        J       * 
Architect — Archt.     Dept.     of    Board     or 

Education.  „,  „ 

Contractcr— John  E  Branagh,  184  Perry 
St.,   Oakland.  ,      ^ 

E.    T.    Leiter    &    Sons    submitted    the 
lowest   bid  but   it  was  not  accepted. 


FRESNO,  Fresno  Co.,  Cal.  —  E.  H. 
:>Ienencamp,  723  Princeton  Ave.,  Fres- 
no, at  $19,999  awarded  contract  by 
Board  of  Education  for  two-story  ad- 
ditions to  Chester  Pvowell  School.  R. 
B  Hotchkin,  architect,  Fresno.  Bing- 
ham Wenks  Planing  Mill,  1842  Clay 
St.,  Fresno,  at  $1636  awarded  contract 
for  millwork,  glass  and  glazing;  Har- 
rison &  Hancock,  Fresno,  at  $675  the 
painting;  Electric  Constr.  Co.,  1019 
Kutner  St.,  Fresno,  at  $550  the  elec- 
tric work  and  Fresno  Hardware  Co., 
1247  Fulton  St.,  Fresno,  at  $452  the 
finish  hardware.  Bids  for  blackboard.-* 
taken  under  advisement.  Following 
is  complete  list  of  bids  received: 
General    Construction 

E.    H.    Mellencamp $19,990 

W.    T.    Harris 21,059 

Cowan    &    Tribble 21,189 

Shorb    &    Neads 21,587 

Jollv   &    Jolly 22,109 

H.    E.    Miller 23,188 

MilUvork,   Etc. 

Jolly    &    Jolly $1628 

Bingham-Wenks   Planing   Mill....    1636 

Fresno    Planing    Mill. 1648 

W.    P.    Fuller 231 

Note; — Fuller    bid    covered    glass    and 
glazing  only. 

Painting- 
Harrison     &     Hancock      (a)      $474;      (b) 

$ll-i9. 
Jolly    &    Jolly $1273 

E.  F.    Donahue 1580 

H.    E.   Miller,    (a)    $755;    (b)    $1744. 

(a)     deduct     for       omitting       plaster 
painting. 

Electric   Work 

Electric    Constr.    Co $550 

Fresno    Electric    Co 574 

C.    A.    Morehouse 575 

Robinson    Electric   Co 657 

Wesse!    Electric    Co 675 

Electric    Service    Co 800 

KinLsli    Hnrd^vare 

Fresno    Hardware    Co $452 

BlaclvIioartlK 
H.    S.    I'rocker,    San       Francisco,      Ler- 

morac,    $368. 
Stewart    School    Supplv    Co.,    Stockton, 
slate,   $630;   Slatebestos,   $440. 

F.  W.  Wentworth  &  Co.,  San  Francisco, 
slate,    $650.82;    substitute,    $533.75. 

F.  Weber  Co.,  San  Francisco,  slate, 
$567;  Sterling  slate,  $595;  Italian 
slate,    $340. 


C 


Contractor   Taking   Sub   Bids. 

ADDITION  Approx.   $15,000 

BERKELEY,  Alameda  Co..  Cal.,  2538 
Channing  Way. 

One-story  frame  gymnasium  addition 
to   school. 

Owner  —  The  .Anna  Head  School,  2538 
Channing  Way,   Berkeley. 

Architect — W.  H.  Ratcliff,  Jr..  Mercan- 
tile   Dank    Hldg.,   Berkeley. 

Contractor  —  Walter  Sorensen,  2940 
I'iedm'.nt    Ave.,    Berkeley. 

Contract   Awarded 

GYMNASIUM  Cost,    $23,500 

SUNNYVALE,    Santa    Clara    Co..   Cal. 
Ono-story  frann-  and  stucco  gymnasium 
Owner — West    Side    I'nion    High    School 

District. 
Architect — W.   H.    Weeks,    369    Pine    St., 

S-in  Francisco. 
Contractor— W.  J.  Ochs,  Saratoga  &  Mt. 

View   Sts.,   San   Jose,   and   405   Park' 

St.,   Fresno. 


BERKELEY,  Alameda  Co..  Calif.  — 
Berkeley  Board  of  Education  has 
awarded  contracts  as  follows  for  con- 
struction of  a  two-story  steel  and  i  e- 
inforced  concrete  school  building  at 
Regal  Road  and  Spruce  street  to  be 
known  as  the  CragmOnt  School.  W. 
H.  Ratcliff  Jr.,  Mercantile  Trust  Bldg., 
Berkeley,    is   the    architect. 

Excavating,   Grading   and    Concrete 
Work 

Smilie    &    Baker     ^n8,730 

Steel  Work 
Steel    Constr.     Co.,     200     Paul 

St.,    S.    F SI -1,387 

Carpenter   Work 
Chas.    H.    McCullough, 

Berkeley      $ol,81G 

Electrical    Work 
Berkeley   Elec.    Co.,    2056   Univer- 
sity   Ave.,    Berkeley     $2,190 

Plumliing 
Al  Feaiey,  4377  Adeline.  Oakland  $4  932 

Painting; 
Jos.    Burdon,    Jr.,    1426    Mac- 

donald    Ave.,    Richmond ...  $2,017.50 
Heating: 
Latourrette-Fical    Co.,    2&12 

9th    St.,     Berkeley     $5,407 

Lathing,   Plastering,  Brick   ami   Stone 
Still    under    advisement. 

Sheet  Metal  and  Tile  Mooting 
Still    under    advisement. 


Preliminary   Plans   Complete. 

SCHOOL  Cost,   $375,000 

REDDING,    Shasta   Co.,   Cal. 

Two-story      reinforced      concrete      high 
school    building. 

Owner — Shasta  Union  High  School  Dis- 
trict. 

Architect  —  Dean    &    Dean,    California 
State   Life   Bldg.,    Sacramento. 
Preliminary     plans     have     just     been 

completed  and  will  be  submitted  to  the 

Board    for   approval. 


GILROY,  Santa  Clara  Co.,  Cal. — Un- 
til June  23,  4  p.  m.,  bids  will  be  re- 
ceived by  E.  E.  Brow-nell,  clerk,  Gilroy 
High  Schcol  District,  to  remodel  high 
school;  install  heating  system  and  erect 
cafeteria  building  in  addition  to  in- 
stallation of  heating  in  latter  structure. 
Ralph  Wyckoff,  architect.  511  Growers 
Bank  Bldg.,  San  Jose.  Plans  obtainable 
from  architect  on  deposit  of  $20,  re- 
turnable. See  call  for  hid.s  under  offi- 
cial proposal  section  in  this  issue. 


OAKLAND,  Alameda  Co.,  'Cal.--.Blds 
received  as  follows  June  3rd,  4:15  P.. 
M.  by  John  W.  Edgemond.  Sec.  Boa;rd 
tf  Education  for  construction  of  a 
one-story  reinforced  concrete  school- 
bi'ilding  on  Jackson  street  between 
10th  and  llrn  streets  to  be  known  as 
he  "Lincoln  School."  Plans  by  Aroh-1- 
lect  John  J.  Donovan,  Tap.sooft  Bld2'., 
(Oakland.  I^ids  were  taken  under  ad- 
visement 

General   Constructi»<ii 
H.    E.    Vickroy,    1122    N.    Com- 
merce,   Stockton,    Cal $110,31.0 

Schuler  &  McDonald,  Oakland..    110,649 

Carl    H.    Peterson,    &'.    F.. Ill, 700 

Barrett    &    Hilp,    S.    F 116,100 

John    E.    Branagh,    Oakland.     .  .    123,900 

Electrical    Work 
Mellman    Elec'  Co.,    2031    Broad- 
way,   Oakland ...$5,500 

Kenyon    Elec.    Co 5,730 

NePage   McKenny    Elec.   Co 5,8-5  5 

Latourrette-Fical    Co 5  848 

Newbery    Pearce   Elec.    Co.    .......    5.882 

Roberts    Mfg.    Co 5ry94 

Matson-Seabrooke    Co 6,456 

M.   E.   Ryan    7,370 

A^vning    Type    W^lndo>vs 
A.    C.    Soule,   Claus    Spreckels 

Bldg.,    S.    F $770.00 

Universal    Window    Co 795.00 

Kawneer   Mfg.   Co 897.50 

State    Blackboards 
F.   W.   Wentworth   &   Co..   305 

13th    St.,   Oakland $990 

C.    F.    Weber    &    Co 1000 


LOS  ANGELES,  Cal.— Lawrence  Ott, 
2635  Raymond  Ave.,  has  the  contract 
to  erect  a  two-story  Class  C  Catholic 
school  at  6003-15  Victoria  Dr.,  for  Ro- 
man Catholic  Bishop;  G.  Lawrence 
Ott,  5719  Victoria  Dr.,  architect;  16 
rooms,  auditorium,  150x60  feet,  brick 
walls,  stucco  exterior,  cast  stone  trim, 
structural  steel,  clay  tile  roofing;  pine 
trim,  maple  floors,  marble  toilet  parti- 
tions;  $70,000. 


BAtCERSFIELD,  Kern  Co.,  Cal. — 
Until  j^une  15  (bids  to  be  opened  at  8 
P.  M.,  June  16),  bids  will  be  received 
by  Maple  School  District  for  moving, 
remodeling  and  adding  to  present 
school.  Plans  and  specifications  on  file 
\vith  H.  H.  Unruh,  clerk,  Shaffer,  and 
with  Architects  Dupes,  Clayton  &  Van 
Den  Hoven,  26  New  Fish  Bldg.,  Bakers- 
field.     Certificated  check   10%. 


Saturday,   June   12,   1926 
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ANGELS  CAMP,  Calaveras  Co.,  Gal. 
— Architect  W.  J.  Wright,  Mail  Bldg., 
Stoclcton,  has  completed  plans  for-  a 
steam  heating:  system  for  the  Bret 
Hart  School  (a  one-story  stone  and 
concrete  structure).  Bids  will  be 
called  for  shortly.  The  building  has 
just   been   completed. 

LOS  ANGELES,  Cal.— Until  9  A.  M., 
June  18,  bids  will  be  received  by  Los 
Angeles  Board  of  Education  for  addi- 
tion to  Miramonte  School,  68th  St.,  be- 
tween Hooper  and  Compton  Aves.  Plans 
and  specifications  on  file  at  761  L.  A. 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash,  check  or  bond,  5%.  Wm.  A. 
Sheldon,   secretary. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Until  1  P.  M.,  June  19,  bids 
will  be  received  by  Laite  Arrowhead 
school  district  for  school  at  Lake  Ar- 
rowhead village.  Plans  and  specifica- 
tions available  on  and  after  June  10 
from  county  school  superintendent  in 
San  Bernardino  and  Lake  Arrowhead 
School  Board.  Cert,  check  10%.  J.  E. 
Jarvis,    district    clerk. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Santa  Monica  Board  of  Educa- 
tion are  considering  the  erection  of  a 
junior  high  school;  bonds  have  not 
been  voted. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Berkeley  Board  of  Education  awarded 
contract  to  Cronin  and  Burnett,  354 
Hobart  St.,  Oakland,  at  $9,745  for 
lathing,  plastering,  brick  and  stone 
work  for  two-story  steel  and  reinf. 
cone,  school  building  at  Regal  Road 
and  Spruce  St.,  known  as  "Cragmont 
School."  Bids  for  sheet  metal  work 
and  tile  roofing  were  rejected  and  new 
bids  will  be  called  for.  Walter  Mork 
submitted  the  lowest  bid  on  this  work 
at  $4350.  W.  H.  Ratcliff,  Jr.,  Mercan- 
tile Trust  Bldg.,  Berkeley,  is  the  archi- 
tect. 


TULARE,  Tulare  Co.,  Cal.  —  Until 
June  22,  8  p.  m.,  bids  will  be  received 
by  R.  N.  Fuller,  secretary,  Tulare  Ele- 
mentary School  District,  to  install  low 
pressure  vacuum  steam  heating  system 
in  Central  Grammar  School.  Swartz  & 
Ryland,  architects,  Rowell  Bldg.  See 
call  for  bids  under  official  proposal 
section    in    this    issue. 


MADERA,  Madera  Co.,  Cal.  —  Until 
June  16,  5  p.  m.,  bids  will  be  received 
by  C.  W.  Clawson,  clerk,  Madera  School 
District,  to  fur.  and  install  44  transoms 
in  Lincoln  School.  Specifications  ob- 
tainable from  clerk. 


OAKLAND,  Cal.— Until  June  22.  9:30 
a.  m.,  bids  will  be  received  by  John  W. 
Edgeinond,  secy.  Board  of  Education, 
211  City  Hall,  to  fur.  linoleum.  Specifi- 
cations obtainable  from  Business  Man- 
ager of  Board  of  Education,  City  Hall. 

SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Bids  were  opened  June  3rd,  7:30  p.  m., 
by  Leo  H.  Vishoot.  clerk  West  Side 
Union  High  School  District,  for  drill- 
ing well  and  furnishing  equipment; 
move  present  high  school;  and  erect 
a  one-story  frame  and  stucco  gymna- 
sium building.  Plans  prepared  by  Ar- 
chitect W.  H.  Weeks,  349  Pine  St.,  San 
Francisco,  and  Ray  Bldg.,  Oakland. 
Bids    taken    under    advisement. 

Drill    Well 
Coast  Electric  Service  Co.,  1002  So 

First    St.,    San    Jose $2377 

H.    Budlong,    San    Jose    2409 

Ilnild    Gjinnasiunt 
AV.  J.  Ochs  .Saratoga  &  Mt.  View 

Sts.,  San  Jose,  and   405   Park 

St.,    Fresno     $35,000 

Henry   B.   Post,   Palo   Alto 37,658 

R.    O.   Summers,    San   Jose    38,395 

Ulrich  &   Son,  Modesto    38,831 

Cobby  &   Owsley,  S.   F 39,337 

Move  Present    HulldinK 
Kelley  Bros.,   1st  and  Union 

Streets,   San  Jose    $2090 

Plerson   &   Johnson    3370 

MADERA,  Madera  Co..  Cal.  —  Until 
July  12,  4  P.  M.,  bids  will  be  received 
by  W.  S.  Orvis,  secretary,  Madera 
Union  High  School  District,  to  const, 
concrete  fuel  oil  tank  at  high  school. 
Plans    obtainable    from    secretary. 


OAKLAND,  Alameda  Co.,  Cal. — Bids 
were  opened  June  8th,  9:45  a.  m.,  by 
John  W.  Edgemond,  secy.  Board  of 
Educati<m,  for  erection  of  a  1-story 
frame  6-room  school  building  (Clare- 
mont  School  Annex)  at  s.e.  Chabot  rd. 
and  Patton  St.  Architects  Reed  &  Cor- 
lett,  Oakland  Bank  of  Savings,  Oakland 
prepared  the  plans.  Bids  taken  under 
advisement. 

A.   Fredk.  Anderson,   1093   Long- 
ridge    Rd.,    Oakland $53,990 

Alternate,  deduct  $35. 

E.  T.  Leiter  &  Sons,  Oakland.  .  .  .$54,237 

Alternate,   no   deduction. 
J.   P.   Brennan,   Oakland 54,797 

Alternate,    deduct   $120 
Niles  W.   Place,   Oakland 56,481 

Alternate,   no   deduction. 
R.   W.   Moller,   San   Francisco....    56,920 

Alternate,    deduct   $154. 
Carl    H.   Peterson,   San   Francisco   59,750 

Alternate,   deduct   $200. 
Schuler    &    McDonald,    Oakland..    61,000 

Alternate,    deduct   $100. 

Slate    Blackboards 
C.  F.  Weber  &  Co.,  474   11th  St., 

Oakland     $885 

F.  W.  Wentworth  &  Co.,  Oakland..    993 
Awnini?    Type    Window    Fixtnrefi 

and    Hardware 
Universal  Window  Co.,   1916  Broad- 
way,   Oakland    $245 

Kawneer    Mfg.    Co.,    Oakland 284 

Herbert   M.    Holway,   Oakland 289 

A.    C.    Soule,    Oakland 345 

NOTE — The  District  Attorney  has 
not  submitted  report  on  Lincoln  School 
bids  opened  June  3rd.  Awards  post- 
poned until  June  15th. 


BERKELEY,  Alameda  Co.,  Cal. — Bids 
opened  June  7,  8  p.  m.,  by  Geo.  S.  Mou- 
ser,  secy.  Board  of  Education,  2133  All- 
ston  Way,  to  furnish  and  install  plumb- 
ing fixtures  in  Franklin  School,  San 
Pablo  Ave.  and  Virginia  St.,  Berkelev. 
Bids  taken  under  advisement  until 
June    21st. 

Thos.  R.  Catton,  354  Hobart,  Oak- 
land      $6528 

Chas.    McCullough,    Berkeley 6850 

Heath    &    Wendt,    Berkeley    6959 

A.    C.    Murphy    8314 


HILLSBOROUGH,  San  Mateo  Co.,  Ca!. 
— Until  June  23,  10  A.  M.,  bids  will  be 
received  by  Thos.  H.  Breeze,  clerk, 
Hillsborough  School  District,  220  Mont- 
gomery St.,  San  Francisso,  for  2- 
classroom  frame  addition  to  main 
Hillsborough  school.  Lewis  P.  Hobart, 
architect,  Crocker  Bldg.,  San  Francisco. 
Plans  obtainable  from  architect.  See 
call  for  bids  under  official  proposal 
.section    in    this   issue. 


PETALUMA,  Sonoma  Co.,  Cal. — Ar- 
chitect Brainerd  Jones,  Washington  & 
Liberty  Sts.,  Petaluma,  has  completed 
preliminary  plans  for  8-classroom  ad- 
dition to  high  school  in  addition  to  a 
cafeteria  and  agricultural  building.  It 
is  probable  that  bonds  will  be  voted 
to    finance    construction. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


ALAMEDA,  Alameda  Co.,  Cal.  — 
Scott  Co.,  3&1  11th  St.,  Oakland,  award 
contract  by  Alameda  Board  of  Edu- 
cation at  $3,984  to  install  heating  and 
ventilating  in  old  Alameda  High 
School,  Central  Ave.  and  Walnut  St. 
Other   bids    v.'ere    as   follows: 

W.    H.    Nottingham    $6272 

W.    A.    Aschen     6990 

F.    W.    Edwards    7«50 

Jas.    A.    Nelson     8082.30 


FRESNO,  Fresno  Co.,  <^"al. — Follow- 
ing bids  taken  under  advisement  by 
Board  of  ICducation  to  fur.  and  in- 
stall blackboards  in  John  Muir  School; 
Chas.  E.  Butner,  architect,  Cory  Bldg., 
Fresno: 

C.  F.  Weber  &  Co.,  San  Francisco, 
slate,  $619;  Sterling  slate,  $539;  Italian 
slate,   $589. 

F.  W.  Wentworth  Co.,  San  Francisco, 
slate,    $550.62;    substitute,    $490.63. 

Stewart  School  Supply  Co.,  Stockton, 
slate,    $616;    S'latebestos,    $428. 

H.  S.  Crocker  Co.  ,  San  Francisco 
Permorac,    $323.20. 


MADERA,  Madera  Co.,  Cal.— Until 
July  12,  4  P.  M.,  new  bids  will  be  rec. 
by  W.  S.  Orvis,  secty.,  Madera  Union 
High  School  District,  to  fur.  and  install 
system  of  intercommunicating  tele- 
phones in  high  school;  Western  Elec- 
tric, De  Veau  system,  or  both,  or  their 
equal.  F'urther  information  obtainable 
f'-om   secretary. 


LANKERSHIM,  Los  Angeles  Co.,  Cal. 
— Thos.  H.  Reed,  3025  Dalton  Ave.,  sub- 
mitted low  bid  to  Los  Angeles  Board 
of  Education  at  $248,997  for  group  of 
high  school  buildings  at  Lankershim 
High  School  site.  Myron  Hunt,  archt.; 
administration  and  classroom  building, 
home  economics  building,  gymnasium 
and  manual  training  buildings;  brick 
construction,  stucco  exterior,  cast  stone 
trim,  tile  roofing,  maple  floors,  steam 
heating.       Bids    were      Thos.     H.    Reed, 

(1)  all  work  except  west  wing  domestic 
science    building    and    arcade,    $236,996, 

(2)  all  work  included  in  bid  No.  1 
with  west  wing  of  domestic  science 
building,  $239,999;  (3)  all  work  in- 
cluded in  bid  No.  2  with  arcade,  $248.- 
997. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Until  9  A.  M.,  June  16,  bids  will  be  re- 
ceived by  Secy,  of  Bd.  of  Educ,  Cham- 
ber of  Commerce  Bldg.,  Los  Angele?, 
for  erecting  brick  school  building  at 
Barton  Hill  School  site,  San  Pedro: 
plans  by  architectural  department  of 
Board  of  Education;  bids  taken  sep- 
arately on  general  contract,  plumbing, 
painting,  and  heating.  Building  is  to 
cost,    $35,000. 

LOS  ANGELES,  Cal.  —  Architects 
Dodd  &  Richards,  905  Brack-STiops 
Bldg.,  are  preparing  plans  for  new  high 
school  buildings  at  Denker  .\ve.  and 
109th  St.  for  L.  A.  Board  of  Education; 
auditorium  building,  90x177  feet,  to 
seat  1800  people;  administration  build- 
ing, 3-story,  84x71  feet,  with  tower; 
science  building,  3-story,  124x64  feet; 
liberal  arts  building,  3-story,  136x64 
feet;  shops  building,  75x149  feet,  and 
cafeteria  and  domestic  science,  60x92 
feet,  with  a  wing,  80x64  feet;  shower 
and  locker  rooms,  athletic  field  with 
'/4-mile  track;  buildings  will  be  con- 
nected by  arcades:  brick  construction, 
structural  steel,  reinforced  concrete, 
tapestry  brick  facing,  stone  trim,  clay 
tile    roofing;    $550,000. 


COMPTON,  Los  -A.ngeles  Co.,  Cal. — 
Until  2:30  P.  M..  June  26th,  bids  will 
be  received  by  Compton  City  School 
District  on  general  contract  for  a  one- 
story,  5-room  brick  grammar  school  ut 
the  corner  of  Rosecrans  and  Compton 
Aves.,  Compton;  plans  and  spec,  at  the 
office  of  architect  Frank  M.  (lOodwin, 
204  Stockwell  Bldg.,  Compton:  163x61 
teet,  composition  roof,  composition 
blackboards,  reinforced  concrete  work, 
f.ice  brick,  brick  and  stucco  exterior, 
with  cast  stone  trim,  hardwood  floors, 
pine  trim;  cert.  chk.  or  bond  5<;^.  Mr^.*. 
1.1.    L.    Morrison,    president    of    board. 


WATSONVILLE.  Santa  Cruz  Co..  Cal. 
— Supt.  of  Schools  Thos.  MacQulddy 
preparing  estimates  of  cost  to  extend 
fire    alarm    system    in    various   schools. 
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LOS  ANGELES,  Cal.— J.  C.  Bannister 
6331  Hollywood  Blvd.,  room  706  (GR 
1096),  sub.  low  bid  to  L.  A.  bd.  educ. 
June  2  at  $86,970  for  2-sto.  auditorium 
bldg.,  80.X158  ft.,  at  Lafayette  jr.  high 
school  site,  1515  E  14th  St.  Plans  by  bd. 
educ.  archtl  dept!  basement  containing 
locliers  and  showers;  face  brick,  cast 
stone,  tile  and  comp.  shgle.  rf. 
'76.71)     1st  report  May  13,  1926.  15 


LOS  ANGELES,  Cal.— United  Build- 
ing A  Finance  Co.,  39  Congress  St., 
Pasadena,  awarded  genl.  contr.  at  $55,- 
300  for  erecting  new  bldg.  at  74th  St. 
school  .site.  Edelman  &  Zimmerman,  H. 
W.  Hellman  Bldg.,  assoc.  archts.  Other 
contracts  were  awarded  by  bd.  of  educ. 
as  follows:  Plbg.  to  Ashworth  &  Gal- 
lop at  $5674;  htg.  and  vent,  to  Hickman 
Bros,  at  $5674;  ptg.  to  Alhambra  Wall 
Paper  &  Paint  Co.  at  $2587,  and  wiring 
to    H.    H.    Zimmerman    at    $1759. 


SIMI,  Ventura  Co.,  Cal. — Until  IQ  a. 
m.,  June  25,  new  bids  will  be  rec.  by 
trustees  of  Simi  Valley  union  high 
school  district  at  the  office  of  Albert 
C.  Martin,,  architect,  228  Higgins  Bldg., 
L.  A.,  for  erecting  new  high  school  bldg 
near  Simi,  Ventura  county.  Bids  are 
being  taken  separately  on  genl  wk., 
plbg.,  wiring  and  htg.  Brick  walls, 
stucco  exter.,  comp.  rfg.,  pine  trim, 
reinf.  cone.  firs,  and  columns,  steel  roof 
trusses   over   auditorium;    $80,000. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Un- 
til June  16,  8  p.  m.,  bids  will  be  received 
by  Oliver  R.  Hartzell,  secy..  Board  of 
Education,  to  fur.  and  install  black- 
boards and  cork  bulletin  boards  in  4 
classrooms  of  B  Street  school.  Cert, 
check  10%  req.  with  bid.  See  call  tor 
bids  under  offioini  proposal  section  in 
thi.s  issue. 


LOS  ANGELES,  Cal.— All  bids  on  gen. 
contr.  and  elec.  wiring  for  new  Carson 
St.  school  bldg.  were  rejected  by  bd. 
of  educ.  and  work  will  be  readvertised 
Bids  for  plbg.,  ptg.  and  htg.  were  held 
under   advisement. 


RIPLEY,  Riverside  Co.,  Cal. — Palo 
Valley  Union  School  District  rejected 
as  too  high  all  bids  received  May  26 
for  new  school  here.  Board  will  re- 
advertise   for   bids   in   September. 

FRESNO,  Fresno  Ca.,  Cal. — Archi- 
tects Swartz  &  Ryland,  Rowell  Bldg., 
Fresno,  commissioned  by  Board  of  Ed- 
ucation to  prepare  plans  for  auditor- 
ium wing  of  T.  L.  Heaton  School;  est. 
cost,    $57,000. 


VISALIA,  Tulare  Co.,  Cal— Until  June 
21,  7:30  p.  m.,  bids  will  be  received  by 
C.  T.  Pool,  secy.  Visalia  School  District, 
to  erect  lavatory  additions  to  Washing- 
ton Elementary  school.  Ernest  J.  Kump 
Co.,  architests,  Rowell  Bldg.,  Fresno 
Cert,  check  10%  payable  to  secy,  req' 
Plans   obtainable   from   architects. 


FRESNO,  Fresno  Co.,  Cal. — Follow- 
ing contracts  awarded  by  Board  of 
Education  for  Fresno  Technical  School 
gymnasium.  Architects,  Trewitt  & 
Shields,  1501  Pacific  S.  W.  Bldg.,  Fresno. 

Concrete  and  cement  work  to  M. 
Madsen,  247  Maple  St.,  Fresno,  at  $4425. 

Brick  work  to  .Jos.  L.  Smith,  297  J 
Thomas  St.,   Fresno,  at  $1980. 

Reinforcing  steel  to  Kyle  Co.,  333  G 
St.,    Fresno,    at    $5350. 

Roofing  to  Valley  Lumber  Co.,  H  and 
Mono    Sts.,    Fresno,    at    $895. 

Heating  and  sheet  metal  work  to 
Barrett-Hicks  Co.,  1031  Broadway, 
Fresno,    at    $1677. 

Plumbing  to  B.  A.  Newman  Co.,  320 
North    H    St.,    Fresno,    at    $4292. 

Electric  work  to  Wessel  Electric  Co., 
4751   Balch   St.,   Fresno,    at    $1375 

Plas-tering  and  lathing  to  M.  E.  Sum- 
mers,   921    L    St.,    Fresno,    at    $4300 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  June  16,  5  P.  Al.,  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  clerk, 
Stockton    High    School    District,    to    fur. 

(1)  library     furniture    and    equipment; 

(2)  heaters  tor  gynmasiuin;  (3)  wood- 
shop  planer;  (4)  machine  lathes.  S«?e 
cjill  for  bids  under  oflieial  section  in 
this    Lssue. 


LA  BALLONA,  Los  Angeles  Co.,  Cal. 
— Architect  Richard  M.  Bates,  Jr., 
Brack-Shops  Bldg.,  is  preparing  plans 
for  two  new  school  buildings  for  La 
Ballona  School  District,  west  of  Cul- 
ver City;  one  building  will  contain  16 
classrooms  and  the  other  10  classrooms; 
brick  construction,  stucco  exterior, 
clay  tile  roofing;  bonds  in  the  sum  of 
$210,000  have  been  voted  and  sold. 


SUNLAND,  Los  Angeles  Co.,  Cal. — 
P.  A.  Belanger,  2737  W.  Pico  St.,  Los 
Angeles,  was  low  bidder  at  $26,897  for 
one-story  auditorium  building  and 
altering  and  adding  1  classroom  to  the 
present  building,  Mott  M.  Marston,  ar- 
chitect, 507  Douglas  Bldg.,  Los  Angeles; 
48x95  feet,  stone  tile  walls,  tile  roof, 
pine  floors  and  trim.  The  alternates 
are  (a)  add  if  concrete  walls  are  used; 
(b)  deduct  if  cloister  is  omitted;  (e) 
deduct  if  tile  roof  is  omitted;  (f)  add 
if  five   feet   height   is   added. 


AJO,  Ariz. — Until  June  14,  bids  will 
be  received  by  Ajo  School  District  No. 
15,  Pima  county,  for  addition  of  8 
classrooms,  manual  training  room  and 
principal's  cottage  to  Curley  school; 
hollow  tile  and  brick  construction, 
plaster  exterior,  tile  roof;  $60,000. 
Lescher  &  Mahoney,  architects.  Bank 
of   Arizona   Bldg.,    Phoenix. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — Architect  Arthur  W.  Angel, 
3400  E.  5th  St.,  Los  Angeles,  is  pre- 
paring working  plans  for  addition  to 
school  at  5718  Pacific  Blvd.,  Hunting- 
ton Park,  for  Huntington  Park  School 
District;  2  classrooms  and  auditorium; 
92x36  feet  and  81x46  feet,  tile  and  com- 


All-Key 
Plaster  Lath 

(Patented) 
1(M»%    iMechnnlcnl    Key. 


Plaster 
Wall    Board 

(Patent    ax*plled    for) 
The   La«t   Word   in   WuH   Hoard. 


CALIFORNIA   CEDAR   PRODUCTS   COMPANI 

STOCKTON,   CALIFORNIA 


position  roofs,  liardwood  floors  pine 
trim,  composition  blackboards,'  gas 
steam    radiators,   toilets,    etc 


BANKS,  STORES  &   OFFICES 


Contract    Awarded. 

STORE   BLDG.  Cost     $9500 

BERKELEY,  Alameda  Co.,  Cal.     No.  996 

University  Avenue. 
One-story    store    building. 
Owner — Mary    Renas,    2839    Russell    St 

Berkeley.  ' 

Architect — None. 
Contractor— H.    G.    Patrick,    1973    Marin 

Ave.,  Berkeley. 

Contract  Awarded 

HEmvoOD,   San    Mateo   Co^^Cal '^^'"'^^ 

Two-story  and  basement  reinforced 
concrete   bakery,   stores  and  apts 

owner- P.ppy  Bakery  and  Antonio 
Roveta  et  al,   Burlingame. 

Architect — Chas.  Fantoni,  550  Mont- 
gomery  St. 

Contractor — Leonard  Dioguardi  San 
Mateo.  ' 


Contract  Awarded. 

fFf ^7^It^   ¥°^-  Cost.    $12,880 

SAN  JOSE    Santa  Clara  Co.,  Cal.,  Santa 

Clara   bet.   4th  and  5th 
One-story    brick   business   bldg 
Owner   —   Crow,    Pascoe   &    Smith,    San 

Jose,  Cal. 
Architect — None, 
contractor — Megna  &  Newell.  49  W  San 

Fernando,    San    Jose. 


Terra  Cotta  and  Mill  Work  Awarded 
ADDITION  Cost,   $500,000 

SAN  FRANCISCO,  S  Summer  46-8  W 
Montgomery. 

Fourteen-story  addition  to  two-story 
wing  to  conform  with  16-story 
class  A  main  structure  (addition 
will  provide   for   168  offices). 

Owner — California  Union  Assurance  Co 
Ltd.,  Cal.  Ins.  Co.  &  Ocean  Acci- 
dent  &   Guarantee   Cptn    Ltd. 

Architect— Geo.  Wm.  Kelhkm.  Sharon 
Bldg.,  San  Francisco. 

Engineer— H.  J.  Brunnier,  Sharon  Bldg. 
San  Francisco. 

General    Contractor — P.    J.   Walker   Co 
Sharon  Bldg.,  San  Francisco. 

Mill  Work— Pacific  Mfg  Co.  180  Steven- 
son St. 

Architectural    Terra    Cotta  —  Gladding- 
McBean   Co.,   660   Market  St. 
Other   sub-contracts  will  be  awarded 

shortly. 

As     previously     reported:     Structural 

steel   awarded    to   Pacific   Rolling  Mills 

l<th    and    Mississippi    Sts.,    Saan    Fran- 
cisco. 


^T.'?.?ifi'"^    Plans— Contract    Awarded. 

OFFICES  &  STORES  Cost,   $30,000 

SAN  FRANCISCO,  SW  Vicente  &  West 
Portal 

Two-story  frame  and  stucco  store  and 
office  bldg.  (cast  stone  &  pressed 
metal  ornamentation;  6  offices  and 
8  stores). 

Owner — A.    D.   Jacobs. 

Architect— Albert  Larson,  447  Sutter  St 
San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 


Owner  Taking  Bids. 

TELEPHONE   BLDG.  Cost.    $7500 

MT.  VIEW,   Santa  Clara  Co..  Cal. 
One-story      reinforced      concrete      tele- 
phone  building. 
Owner — Pacific  Tel.  &  Tel    Co 
Architect— Wolfe    &    Higgins.    Auzerais 
Bldg.,  San  Jose. 

Award 

STORE  BLDG.  Cost    $6500 

PITTSBURG,   Contra   Costa  Co..   Cal 
One-story      reinforced     concrete     store 

bldg..   50x60. 
Owner— N.    &   J.    Russo. 
Architect— A.  A.  Cantin.  Flatiron  Bldg 

San   Francisco.  ' 

Contractor — G.    E.    Seeno,    Pittsburg. 

Plans   Complete. 

AI^TERATIONS  Cost.   $3000 

SAN    FRANCISCO,    Kearny    St.    N    Pine 

Street. 
Alter  store  for  real  estate  office. 
Owner — Thos.    Scoble,    321    Bush    Street, 

San  Francisco. 
Architect— E.  E.  Young,  2002  California 

St.,    San    Francisco. 
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Taking   Bids   for  Structural   Steel — Bids 

Close   June   9,    1926. 
OFFICE   BLDG.  Cost,    $625,000 

STOCKTON,    San    Joaquin    C ).,    Cal.   Vi- 
cinity of  Miner  and  California   Sts. 
Twelve-story  steel  frame  class  A  office 

building. 
Owner — Stockton    Medico-Dental    Bldg., 
Inc.,      represented     by     Woodward, 
Briggs   &  Blewett  of  Stockton   and 
Ij.  H.  Mann  of  San  Francisco. 
Architect — Mayo    Bissell    Co.,    21    S-San 

Joaquin    St.,    Stockton. 
Structural    Engineer — W.   L.    Huber,   1st 

National   Bank   Bldg.,   S.   F. 
Mechanical   and    Electrical   Engineer  — 
,         Symons  &  St.   John,   Flatiron   Bldg., 
=        San  Francisco. 
^General  Contractor — J.  F.  Shepherd,  303 
'        Yosemite    Bldg.,    Stockton. 

Bids  are  now  being  taken  for  struc- 
tural steel.  Within  30  days  additional 
bids  will  be  taken  on  excavating  and 
concrete  work,  brick  work,  terra  cotta, 
cast  stone,  roofing,  ornamental  metal, 
marble  and  tile  work,  furring,  lath 
and  plaster  work,  glass  work,  elevator 
work,  painting  and  decorating,  plumb- 
ing   and    mechanical    equipment. 

Plans  can  be  obtained  from  Archi- 
tects Mayo,  Bissel  .%:  Co.,  Stockton.  Ad- 
ditional plans  for  structural  steel  can 
be  had  from  the  office  of  Walter  Hu- 
ber, C.  E.,  First  National  Bank  Bldg., 
San  Francisco.  Address  bids  to  either 
architects   or  J.   F.   Shepherd. 


Cost,  $— 
Co.,       Cal. 


Sub  Contracts  Awarded. 

STORE,   OARAGE 

EMERYVILLE,       Alameda 
Evoy  Tract. 

One-story  brick  and  tile  store  and  ga- 
rage building. 

Ownei- — Frances  Pusey,  formerly  Fran- 
ces Mackinnon,  Magnolia  and  Nora, 
Piedmont,   Cal. 

Architect— John  I.  Easterly,  2137  Tif- 
fin Road,  Oakland. 

Contractor  —  Dinnie  Construction  Co., 
3757    Broadway,    Oakland. 

Roofing — Roberts    Roofing    Co. 

Lumber — Tilden  Lumber  A  Mill  Co.,  2nd 
and   Harrison    Sts.,   Oakland. 
•  J»lMmbing— F.   A.   Gottstein,   583    5th   St., 
Oakland. 

Mill   Work   —   Locke    Planing   Mill,    709 
University,  Oakland. 
Bids  on   painting,   plastering  &   glaz- 
ing  to  be  awarded  shortly. 


Commissioned  To   Prepare   Plans. 

OFFICES,  ETC.  Cost.  $50,000 

SAN  FRANCISCO.  Cal.  Financial  Cen- 
ter Bldg..  California  and  Mont- 
gomery   Sts. 

Fitting  up  brokerage  offices,  booths, 
stock  boards,  etc.,  on  ground,  floor 
new  building. 

Owner — Logan  &  Bryan,  Crocker  Bldg., 
San    Francisco. 

Architect  —  Frederick  H.  Meyer.  7'I2 
Market   St.,   S.   F. 


Taking  Sub-Bids. 

STORES.  ETC.  Cost,  $35,000 

OAKLAND,    Alameda    Co.,    Cal.    W   Fal- 
lon  St.,  bet.   12th  and  13th  Sts. 
■One-story    brick    stores   and   garage. 

Owner — E.    C.    Lyon,      3400     Broadway, 
Oakland. 

Architect    —    Hugh    White,     Syndicate 
Bldg.,    Oakland. 

Contractor — F.  A.  Muller,  805  Syndicate 
Bldg.,  Oakland. 


Completing  Plans — Figures  to  be  Takeii 
Shortly 

ALTERATIONS  Cost,    $25,000 

^  BURLING  AME,  San  Mateo  Co.,  Cal. 
Lorton  and  Burlingame  Aves. 
(Kirkbride    Bldg.) 

Two-story  and  basement  Class  C  addi- 
tion and  alter  present  two-story 
store  building  (elevated  shops  on 
2nd  floor). 

(^wner— Chas.  Kirkbride,  307  B  St.,  San 
Mateo. 

Architect — W.  H.  Toepke,  72  New  Mont- 
gonierj'   St.,   San   Franci.sco. 


Segregated    Figures    Being:    Taken. 

STORE   BLDGS.  Cost,   $60,000 

LAKEPORT,   I,ake   Co..   Cal.      Main   St. 

Four  .-one-story  concrete  Class  C  store 
buildings,    191x100    feet. 

Owner — J.  D.  IMonroe,  Mrs.  Sarah  Mon- 
roe. J.  W.  Curr.v  and  Judge  M.  S. 
Say  re. 

Architect  &  Contractor  — 'McWethy  & 
Greenleat  2910  Telegraph  Ave, 
Oakland. 


Sub-Contracts    Awarded, 

ADDITION  f/ost,    $500,000 

SAN  FRANCISCO.  S  Summer  46-8  W 
Montgomery. 

Fourteen-story  addition  to  two-story 
wing  to  conform  with  16-story 
class  A  main  structure  (addition 
will    jirovide    Por    168    offices). 

Owner—California  Union  Assurance  Co. 
Ltd.,  Cal.  Ins.  Co.  &  Ocean  Acci- 
dent  &  Guarantee  Cptn.   Ltd. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

PJngineer — H.  J.  Brunnier,  Sharon  Bldg. 
San   Francisco. 

General  Contractor — P.  J.  Walker  Co., 
Sharon    Bldg.,    San    Francisco. 

FliiiHh  hardware — Palace  Hardware  Co. 
.J81    Market   St.,    S.    F. 

Sheet  nietiil,  Kaliiniein  and  metal  win- 
d<»«M  —  Forderer  Cornice  Works, 
269   Potrero   Ave.,   S.    F. 

Oi'iinmentnl  Iron  —  California  Artistic 
Metal  and  Wire  Co.,  349  7th  St., 
San   Francisco. 

I'lasterinK  —  A.  Knowles,  Call  Bldg., 
San    Francisco. 

Fiirrlnjt  and   lathing — W.  F.  Cody,  Wil- 
liams   Bldg.,    S'.    F. 
As    previously    reported:       Structural 

steel   awarded    to    Pacific   Rolling  Mills, 

17th    and    Mississippi    Sts.,    San     Fran- 
cisco.     Mill    work    to    Pacific    Mfg.    Co.. 

180    Stevenson    St..   S.    F.      Architectural 

terra    cotta     to     Gladding-McBean     Co., 

660    Market   St. 

Excavating  .%  Terra  Cotta  Contracts  Let 

OFFICE   BLDG.  Cost,   $5,000,000 

SAN    FRANCISCO,    W    Montgomery    St., 
from   Bush   to   Pine  Sts. 
275x1371^x16014. 

Class  A  steel  frame  office  building,  30 
stories  high  with  double  basement 
for  garage. 

Owner — E.  H.  Rollins  A  Sons  300  Mont- 
gomery St.  (S.  Waldo  Coleman, 
president),  315  Montgomery  Street, 
San    Francisco. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,    San    Francisco. 

Mechanical  Engineer — Hunter  &  Hud- 
son, Rialto  Bldg.,  San  Francisco. 

Contractor  —  Dinwiddle  Constr.  Co., 
Crocker   Bldg.,   San    Francisco. 

Exeavatingr  awarded  to  Granfield,  Far- 
rar  &  Carlin,   67   Hoff  St.,   S.   F. 

Terra  cotta  awarded  to  Gladding  Mc- 
Bean  Co..  660  Market  St.,  S.  F. 


Permit  Applied  For. 

ALTERATIONS,    ETC.  Cost,    $10,000 

SAN  FRANCISCO,  Cal.  NW  Mission  & 
24th    Sts. 

Alterations  and  additions  for  stores 
and   offices. 

Owner — C.  and  W.  Borgfeldt,  519  Cali- 
fornia  St.,   S.   F. 

Architect — W.  L.  Schmolle,  519  Cali- 
fornia   St.,    S.    F. 


Contract   Awarded 

STORE    BLDG.  Cost,    $13,864 

OAKLAND,  Alameda  Co.,  Cal.  W  Tele- 
graph  Ave.    bet.    49th   and   50th   Sts. 

One-story   frame   and    brick   store   bldg. 

Owner — Benj.  Davidson  and  Arthur  H. 
Licht. 

Architect — None. 

Contractor— R.  D.  Nichols,  2825  Park 
Blvd.,    Oakland. 


Contracts  To  Be  Awarded  Shortly. 

REMODEL  Cost,    $20,000 

SA.\   FRANCISCO.   S   Market  100   E   Sth. 

Remodel  for  department  store  addi- 
tions; construct  doorways,  new 
stairways,    etc. 

Owner— The  Emporium,  835  Market  St. 
San   Francisco. 

Engineer — E.  W.  Simmons,  S35  Market 
St.,  San  Francisco. 

Architect— C.  R.  Collupy.  464  Califor- 
nia St.,  San  Francisco. 


Contract  Awarded 

ADDITION  Cost,   $60,000 

SAN    JOSE.    Santa    Clara    Co..   Cal.    29    S 

First  St. 
One-stcry    brick    class    "C"    addition    to 

present    1-story    store    bldg. 
Owner — AVoolworth    Co.,    premises,    and 

Rialto    Bldg..    S.    F. 
Architect— Archt.       Dept.       of       Owner 

Rialto  Bldg..  S.  F. 
Contractor — MacDonald     &     Kahn,     130 

Montgomery   St..   S.  F. 

LOS  ANGELES.  Cal. — Meyer  &  Hol- 
ler, Wright  &  Callender  Bldg.,  have 
been  commissioned  to  prepare  plans 
for  a   Class   .\   shop   building   on   Holly- 


wood Blvd.  adjoining:  and  extending 
around  the  corner  lot  at  Cherokee  Ave. 
with  a  frontage  of  240  feet  on  both 
Hollywood  Blvd.  and  Cherokee  Ave.  for 
the  French  \'illage,  Inc.  Building  will 
be  two-story  with  a  plaza  extending 
through  the  building  with  shops  on 
both  sides;  Class  A  reinforced  con- 
crete construction;  $500,000.  The  build- 
ing will  be  designed  to  carry  addi- 
tional stories. 


GLENDALE,  Los  Angeles  Co.,  CaL — 
Architect  Rudolph  Falkenrath  Jr., 
Chamber  of  Commerce  Bldg.,  Los  An- 
geles, is  preparing  working  plans  for 
a  two-story  store  and  office  building, 
at  the  northwest  corner  of  Jackson  St 
and  Broadway,  Glendale.  for  A.  L. 
Abrahams;  L-shaped,  100x186  feet,  9 
stores,  cafe  and  open  air  dining  room 
in  court,  30  offices;  brick  construction 
stucco  exterior,  cast  stone,  wrought 
iron,  clay  tile  roofing,  plate  glass, 
structural  steel,  gum  and  pine  trim, 
oak  and  cement  floors,  gas  radiators, 
compressed  air  units,  steel  casement 
sash,  tiled  lavatories;  electric  foun- 
tain   in    court;    $60,000. 


LOS  ANGELES.  Cal.— Architects  John 
and  Donald  B.  Parkinson.  430  Title  Ins. 
Bldg.,  have  been  commissioned  to  pre- 
pare plans  for  a  13-story  and  base- 
ment Class  A  professional  office  build- 
ing at  the  southeast  corner  of  Wil- 
shire  Blvd.  and  Westlake  Ave  for  L 
A.  County  Medical  Bldg.  Co..  Dr.  Way- 
land  Morrison,  president.  Pacific  Mutual 
Bldg.;  150x120  feet,  steel  frame  con- 
struction,  terra  cotta  exterior. 

LOS  ANGELES,  Cal.— Newman  & 
Newman,  437  J^  Beverly  Dr.,  Beverly 
Hills,  will  build  a  four-story  brick 
medical  building  at  the  corner  of  Cam- 
den Dr.  and  Brighton  Way.  Beverly 
Hills,  for  Guy  K.  Harrison  and  Geo.  A 
Cordingly;  plans  by  Harry  E.  Werner 
35714  Beverly  Dr..  Beverly  Hills;  50\ 
152  feet,  compo.sition  roof,  hardwood 
pine  and  tile  floors.  wrought  iron 
grills,  stucco  exterior,  plate  glass,  cast 
stone  trim,  automatic  elevator,  struc- 
tural steel,  steel  sash  ,  fire  escapes, 
steam  heatinfg  system,  pneumatic 
water    system,    skylights,    incinerator. 

LOS  ANGELES,  Cal.— L.  A.  Smith, 
Film  Exchannge  Bldg.,  Vermont  Ave. 
and  Washingtonn  St.,  is  preparing 
working  plans  for  two-story  brick 
store  and  office  building  on  Santa 
Monica  Blvd.  for  Sol  Lesser  and  Mike 
Rosenberg;  14  stores  and  86  offices, 
tile  and  composition  roof,  wrought  and 
ornamental  iron,  steel.  cement  and 
wood  floors,  pine  trim,  plate  glass,  cop- 
per store   fronts,   tile   base;   $150,000. 

LOS  ANGELES,  Cal.  —  Architects 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg.,  are  completing  plans  for  a 
2-story  Class  C  store  and  office  build- 
ing at  the  northwest  corner  of  Ver- 
mont Ave.  and  Jefferson  St.  for  United 
Stores,  Inc.;  bids  will  be  taken  next 
week;  13  stores,  10  offices,  L-shaped, 
1,3(1x136  feet,  brick  walls,  steel  beams, 
face  brick  and  cast  stone  exterior, 
wrought  iron,  plate  glass,  composition 
roofing,  metal  skylights.  hardwood 
trim  in  oflices,  oak  floors,  marble  and 
tile    work,    gas    radiator    heating. 


THEATRES 


LOS  ANGELES,  Cal. — Architect  Ru- 
dolph Falkenrath  Jr.,  Chamber  of  Com- 
merce Bldg.,  has  prepared  preliminary 
plans  for  a  store,  theatre  and  office 
building  at  Pico  for  a  syndicate  of 
Whittier  investors;  auditorium  to  seat 
SOO  people;  4  stores.  8  offices;  frame 
,".nd  stucco  construction,  tile  and  com- 
posieion    roofing:    $30,000. 

S.\NTA  B.\RB.\RA.  Santa  Barbara 
Co..  Cat— Wm.  Poole.  717Vi  State  St..  is 
preparing  plans  for  2-story  Spanish 
tvpe  theatre  building. 50x200  feet,  at 
.'.15-17  Estado  for  H.  Henry  Zlegler. 
It  will  contain  2  store  rooms  and  audi- 
torium   to   seat   900;   $40,000. 


LOS  ANGELES,  Cal —A.  S.  ONeil,  314 
Stimson  Bldg..  awarded  contract  for  all 
work  complete  for  one-story  and  part 
2-storv   Class    .\    and   Class      C      theatre 
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San  Francisco  Building  Laws 

Ready  For  Distribution 
June  15,  1926 


The  1926  edition  of  the  San  Francisco  Building 
Ordinances  is  now  on  the  press  and  will  be  ready 
for  distribution  June  15. 

With  the  issuance  of  this  1926  edition,  the  Build- 
ing Ordinance  Books  heretofore  published  will 
be  obsolete,  inasmuch  as  many  sections  of  the 
law  have  been  amended  and  additional  sections 
added. 

This  1926  edition  will  contain  all  revisions  and 
additions  to  the  code  up  to  and  including  June  9, 
1926. 

In  addition  to  the  Building  Laws  of  San  Fran- 
cisco, the  1926  edition  will  contain  the  FIRE 
ORDINANCES  as  regards  the  construction  in- 
dustry, the  ELECTRICAL  ORDINANCES,  the 
SIGN  ORDINANCE,  the  BILLBOARD  ORDI- 
NANCE  and  other  laws  covering  regulations 
concerning  the  construction  interests. 

Orders  for  this  edition  are  now  being  accepted. 
Price  $.75  per  copy.  By  mail,  $.80. 
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building  at  9th  St.  ana  La  Breat  Ave., 
for  Choitner  Amusement  Co.  Mr. 
O'Neill  desires  bids  on  various  sub- 
trade.  R.  D.  King,  architect,  1124  Van 
Nuys  Bldg-.  Store  rooms,  offices,  hall 
and  auditorium  to  seat  900;  stucco  and 
art  stone  front,  composition  roofing, 
plate  glass  store  front,  heating  and 
ventilating   system;    $90,000. 


OAKLAND,  Cal.  —  Alexander  Pan- 
tagea  on  his  return  to  the  Pacific  Coast 
from  New  York,  June  26,  will  announce 
his  intentions  as  regards  the  erection 
of  a  12,000.000  theatre  building  in  the 
Oakland    downtown    section. 


WHARVES  AND  DOCKS 


SANTA  MONICA,  Cal.— See  "Dredg- 
ing Harbor  Works  and  Excavation," 
this  issue. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Segregated   Figures   Being   Taken. 

MORTURARY  Cost,     $60,000 

OAKLAND,  Alameda  Co.,  Cal.  Tele- 
graph Ave.,   bet.   28th  and   29th  Sts. 

Two-story   frame    morturary. 

Owner — Bessie  J.  Woods  Co.,  2850  Tele- 
graph  Ave.,    Oakland. 

Architect — McWethy  &  Greenleaf,  2910 
Telegraph  Ave.,   Oakland. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Architect  Thos.  P.  Barber,  2008 
W.  7th  St.,  Los  Angeles,  is  taking  bids 
from  a  selected  list  of  contractors  for 
2-story  and  basement  bathhouse  at 
Pacific  Palisades,  for  the  Pacific  Pali- 
sades Corp.;  concrete  walls,  plaster  ex- 
terior, tile  and  composition  roof,  ce- 
ment floors,  showers  and  steel  lockers. 


SAN  FRANCISCO— Southern  Pacific 
Co.,  65  Market  St.,  taking  bids  to  const, 
three  ferry  boats,  each  costing  $525,- 
000;  will  be  "double-enders,"  256  ft. 
long,  45.10  beam  and  19.9  In  depth; 
equipped  with  Diesel-electric  engines 
having  600-h.p.  with  carrying  capacity 
of  between  500  and  800  passengers  in 
addition    to    automobiles. 


LOS  ANGELES,  Cal.— Archt.  Albert 
C.  Martin,  228  Higgins  Bldg.,  Is  taking 
bids  for  2-story  mortuary  bldg.  at  12th 
St.  and  Montana  Ave.,  Santa  Monica, 
for  Santa  Monica  Funeral  Directors, 
Inc.;  50x60  ft.,  brick  constr.,  stucco  ex- 
terior, clay  tile  and  comp.  rfg.  Bids 
are  being  taken  on  genl.  work,  plumb- 
ing and   wiring. 


POMONA,  Los  Angeles  Co.,  Cal.— 
Pomona  Cemetery  Assn.,  Pomona,  has 
awarded  contract  to  Chas.  W.  Hughes 
for  Mission  type  mausoleum  in  Pomona 
cemetery  to  cost  $100,000.  It  will  con- 
tain chapel  and  296  crypts.  Plans  have 
been   drawn. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Old  Mission  Portland  Cement  Co., 
Standard  Oil  Bldg.,  San  Francisco  plans 
construction  of  aerial  tramway  start- 
ing at  base  of  Fremont  Peak  to  plant, 
approx.   5-mi.   long. 


Plans   Being  Prepared. 

MAUSOLEUM  Cost,   $100,000 

STOCKTON,   San    Joaquin    Co.,   Cal.    San 

Joaquin    Cemetery. 
Concrete,    marble    and    limestone    mau- 

coleum,    (bronge   doors,    etc). 
Owner  —   Roman    Catholic   Archbishop, 

(Father  McGough,   pastor). 
Architect— W.    J.     Wright,    Mail    Bldg., 

Stockton. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Until  June  21,  bids  will  be  received  by 
A.  C.  Paris,  city  clerk,  to  erect  band- 
stand and  women's  rest  room  in  Mem- 
orial Park.  Ernest  Flores.  architect, 
814  Chanslor  Ave.,  Richmond.  N.  G. 
Holmes,  Richmond,  at  $10,687  submitted 
previous  low  bid  for  this  work  which 
was  rejected  as  bid  exceeded  the 
amount  available  for  construction. 
Plans  on  file  in  office  of  clerk  and  ob- 
tainable  from  architect. 


SAN  FRANCISCO— Until  June  16,  2:30 
p.  m.,  bids  will  be  received  by  Veda 
I!.  Young,  acting  executive  secy..  Play- 
ground Com.Tnission,  3rd  floor,  Ci.ty 
Hall,  for  general  construction  of  China 
Town  Playground  In  north  side  of 
Sacramento  St.,  bet.  Grant  Ave.  and 
Stockton  St.  Construction  will  involve 
grading,  concrete  work,  walls,  fences, 
asphalt  pavement,  sewers,  etc.  Spec, 
obtainable   from   secy,   of  comm. 


SAN  FRANCISCO— Until  June  21,  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  install  twenty 
sets  of  basketball  backstops  for  School 
Dept.  Specifications  obtainable  from 
above. 


MADERA,  Madera  Co.,  Cal.— Neiler- 
meyer-Martln  Lumber  Co.,  awarded 
contract  by  county  supervisors  to  fur. 
150,000  ft.  3  X  14  x  20  and  150,000  ft 
2  x  12  X  30  O.  P.  lumber  at  $30.9Q  and 
$31.90  respectively.  Other  bids  were: 
Tilden  Lumber  Co.,  $32.50  and  $30.70; 
Pope  &  Talbot  at  $34  and  $32;  Madera 
Sugar  Pine  Co.,  $33  and  $32.50,  and 
Sunset  Lumber  Co.  at  $34.50  and  $32.50. 


SALINAS,  Monterey  Co.,  Cal.  —  F.  C. 
Carlson,  Salinas,  at  $2,186,  awarded 
contract  by  city  to  erect  stable  at 
Kodeo  grounds.  Other  bids:  G.  H.  Gra- 
ham and  Son,  $2,400;  H.  G.  Biscoe, 
$2,450;   W.   J.   Howard,   $2,694. 

Standard  Fence  Co.,  at  $665.20, 
awarded  contract  to  erect  fencing  at 
Rodeo  grounds.  Other  bids:  National 
Fence  Co.,  $710;  C.  W.  Ayer,  $775. 


SACRAMENTO,  Cal. — Until  June  17, 
5  P.  M.,  bids  will  be  received  by  H.  G. 
Denton,  city  clerk,  for  excavation, 
grading,  concrete  work,  stone  masonry 
work  and  plumbing  in  connection  with 
Coleman  Memorial  fountain  to  be 
erected  in  City  Hall  Plaza.  Cert,  check 
10%  payable  to  City  Controller  req. 
with  bid.  Plans  on  file  in  office  of 
clerk. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  offlce  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of  each   opportunity. 

D.2121 — Party  acting  for  the  owners 
of  a  large  redwood  lumber  tract  de- 
sires to  get  in  touch  with  interested 
lumber  brolvers.  He  desires  to  secure 
an  outlet  for  approximately  70  million 
feet  of  lumber. 

D-2122 — Anchorage,  Alaska.  Com- 
pany intending  to  operate  a  1000-ton 
boat  between  Anchorage,  Alaska,  and 
San  Francisco,  bringing  out  coal  and 
taking  back  general  merchandise, 
building-  material,  etc.,  would  like  to 
get  in  touch  with  wholesale  firms  deal- 
ing in   the  above. 

D-2123 — Chicago,  Illinois.  Manufac- 
turers of  the  "Ben-Hur  Colt,"  an  at- 
tractive and  amusing  toy  exerciser,  de- 
sire to  place  the  salfe  of  this  toy  in  the 
hands  of  some  San  Francisco  concern 
or  individual  interested  in  securing  a 
new  toy  of  excellent  sales  possibilities. 

D-2124 — Chcago,  Illinois.  Manufac- 
turers of  "Marb-L-Cote"  plastic  paint, 
stucco  and  liquid  marble  paint,  desire 
to  appoint  suitable  distributors  n  San 
Francisco   and  surrounding  territory. 

D-2126 — Port  Huron.  Mich.  Manu- 
facturers of  brass  forgings,  brass  sand 
castings,  brass  rods,  brass  and  copper 
tubing  and  fittings,  all  brass  automo- 
bile and  icoless  refrigerator  parts,  and 
brass  fittings  of  all  kinds,  desires  to 
establish  a  sales  agency  in  San  Fran- 
cisco. 

10351 — Kleinschinalkalden,  Germany. 
A  manufacturer  of  tools,  tool  chests, 
steelware  for  household  use,  hair  cut- 
ting machines,  etc.,  wishes  representa- 
tive in   San  Francisco. 


10358 — San  Francisco,  Cal.  Business 
man  having  just  returned  from  Lon- 
don, F^ngland,  after  25  years  residence 
there,  and  having  excellent  business 
connections  in  England,  wishes  to 
establish  connections  with  an  American 
firm  desiring  to  introduce  their  goods 
in   England. 

10364 — Havana,  Cuba.  Established 
commis.sion  agent  desires  to  represent 
a  California  manufacturer  or  exporter 
of  products  which  are  in  demand  in 
Cuba,  including  motor  power  and  elec- 
trical   supplies. 

10366 — Auckland,  New  Zealand.  Gen- 
tleman establishing  an  importing  busi- 
ness is  in  the  market  for  shop  and 
store  window  fittings  for  displaying 
confectionery,  fancy  goods,  etc.;  also 
electric  lamp  brackets,  shades,  etc. 
Solicits  illustrated  catalogs  and  price 
lists  from  interested  manufacturers 
and  exporters. 

10367 — tSoltau,  Germany.  Manufac- 
turers of  wooden  and  metal  faucets  of 
all  types,  desires  to  get  in  touch  with 
San  Francisco  importers  of  these 
articles. 

,10368  —  Gand,  Belgium.  Exporters 
specializing  in  asbestos  shingles,  asbes- 
eos  cement  sheets  and  Belgian  Port- 
land cement  wish  to  get  in  touch  with 
San  Francisco  importers  interested  in 
these   products. 


Whatever 

Your 

Question 


Be  it  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine,etc.,this"Supreme  Authority" 
WEBSTER'S  < 

NEW  INTEANATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407.000Words. 
2700  Pages. -6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimen  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  namt  tiiis  paper.' 
G.  &  C.  Merriam  Co.,  Springfield,  Mass. 


Mailing  Lists 

■■        will  help  you  increase  salea 

Send  for  FKl:E  catalog  rtrlnr 
I  countsandprlccsonclaAsiiied Dames 
of  you  rbcst  prospective  costonxrg'  ■ 
National,  Suto,  L/ocal— Indirlduali, 


9  9  %  by°r"f"n "of  5  ^  each 


GET  BUSINESS  BY  MAIL 

60  r«ses  cf  Tiul  liuslnesn  f«<:-!s  tnd 
figures.  Who.  where  and  how  miny 
yo«»r    prospects    «re. 

8,000  lines  of  business  covered.  Com- 
piled by  the  Largest  Directory  Pub- 
lishers In  the  world,  thru  Information 
oblai:ieJ  liv  actiu'.  di>or-t(i-iloor  can- 
vass.        WTi:e    for   your   FRFE  ovpy 

R.  L  POLK  &  CO..  Detroit  Mkh. 
«10   POLK     DIRECTORY     BLDC. 
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NOTICE  TO  CONTRACTORS 


(Tulare    Elementary    School    IMstrict) 


Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Tulare  Ele- 
mentary School  District,  County  of  Tu- 
lare, State  of  California,  will  receive 
sealed  proposals  at  any  time  from  and 
after  date  hereof  until  eight  o'clock 
P.  M..  Tuesday,  June  32,  1026,  for  the 
furnishing-  of  all  labor  and  materials 
for  the  installation  of  a  Low  Pressure 
Vacuum  Steam  Heating  System  in  the 
Central  Grammar  School  Building,  at 
Tulare,  California,  in  accordance  with 
the  plans  and  specifications  for  said 
building  prepared  by  Swartz  and  Ry- 
land.   Architects   and   Engineers. 

Said  proposals  shall  be  delivered  to 
the  Secretary  of  the  Said  Board  of  Edu- 
cation, at  the  office  in  the  High  School 
Building  in  the  City  of  Tulare,  State 
of  California,  and  each  proposal  shall 
be  accompanied  by  a  certified  check  on 
some  responsible  bank,  for  10%  of 
the  amount  of  such  proposal,  payable 
to  the  Board  of  Education  of  the  City 
of  Tulare  School  District,  conditioned 
that  the  party  or  parties  to  whom  the 
contract  shall  be  awarded,  shall  exe- 
cute a  contract  for  the  work  to  be  per- 
formed, within  five  for  10%  of  the 
amount  of  such  award,  and  to  give 
surety  bonds  required  for  the  faithful 
performance  of  the  contract  in  the 
amount    as    required   by    law. 

Contractors  will  be  required  to  com- 
plete their  work  according  to  their 
contract  on  or  before  the  first  day  of 
September,    1926. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  •  the  said 
architects,  Swartz  &  Ryland,  Rowell 
Bldg- ,    Fresno,    California. 

Bids  will  be  opened  by  said  Board  of 
Education  on  the  day  and  at  the  time 
above  specified,  at  the  office  in  said 
Tulare    Union    High   School   Bldg. 

The  said  Board  reserves  the  right  to 
reject   any  and  all   bids. 

Dated   June   15,    1926. 

E    R.    ZUMWALT,    President. 
R.   N.   FULLER,   Secretary. 
"W.   P.  WILLIAMS, 
R.    H.    JONES, 
GLENN    L.    MORAN, 

Board    of    Education,    City 
of   Tulare    School   District. 


STATE    OP    CALIFORNIA 


CALIFORNIA  HIGHAVAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum  Build- 
inK,  Sacramento,  Cal.,  until  2  o'clock 
P.  31.  on  .luly  «,  1»2<!,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  w}uch 
special  reference  is  made,  of  portion.s 
of  State  Highway,  as  follows: 

Tehama  ("ounty,  a  reinforced  concrete 
girder  bridge  across  Reeds  Crer-k  at 
Red  Bluff  (II-Teh-3-B),  consisting  of 
three  70-foot  spans   on   concrete  piers. 

Ventura  County,  between  Oxnar-1  and 
Huenenie  Road  ( VlI-Ven-60-A),  about 
five  (iJ.O)  mile.'J  in  length  to  be  graded 
and  paved  with  Portland  cement  con- 
crete. 

Riverside  County,  between  Black 
Butte  and  Blythe  ( VIH-Riv-64-D-E), 
about  nine  and  five-tenths  (9.5)  miles 
in  length;  to  ;be  graded  and  surfaced 
Ti\'ith   crushed   gravel   or  stone. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  ofRcos 
of  the  Division  lOngineers  at  Los  j*.  n- 
geles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  tr.e 
division  in  which  the  work  is  situaicd. 
The  Division  Engineers'  offices  are  lo- 
cated at  WillitS,  Redding,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fresno, 


Los       A^ngeles,      San      Bernardino      and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
(Contractors  are  urged  to  inve.stigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangt  ments  for  joint  field  inspection 
he  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  tlie 
proposed  work  may  be  obtained  from 
the  Division  office. 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnish.'d  by 
llie  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The   California   Highway  Commission 
reserves   the   right  to   reject  any   or   all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTON, 

State   Highway    Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:    June    7,    1926. 


NOTICE    TO    CONTRACTORS 


(East    Bay    Municipal    Utility    District) 


Sealed  proposals  will  be  received  at 
the  office  of  the  East  Bay  Municipal 
Utility  District,  1924  Broadway,  Ray 
Bldg.,  Oakland.  California,  until  5 
o'cl«»cl£  P.  M.,  July  2,  ISKJG,  and  will  at 
that  hour  be  opened,  for  constructing 
and  furnishing  gates  and  screens  for 
San  Pablo  and  Lafayette  Screening 
Chambers,    Mokelumne    River    Project. 

Plans  and  specifications  for  the  work 
may   be   obtained   by  application   to   the 
office   of   the   District,   Oakland,   Calif. 
JOHN    H.    KIMBALL, 

Secreta:-y. 

Oakland,  Calif.,  June  5,  1926. 


NOTICE    TO    BIDDERS 


(School    Equipment — Stockton) 


Notice  is  herebv  given  that  tii" 
High  School  Board  of  Stockton  High 
School  District  will  receive  bids  up 
to  '>  P.  M.  on  Wednesday,  June  lOtli. 
1920,  for  equipment,  f.  o.  b.  Stockton, 
California,   as   follows: 

1.  Library   furniture  and   equipment. 

2.  Heaters   for   gymnasium. 

3.  Wood-shop  planer. 

4.  Machine    lathes. 

Bidders  may  bid  upon  one  or  morv 
items   in   the  list. 

A  deposit  of  $25  on  each  item  bid 
upon  must  accompany  the  l)id.  Obtain 
plans  and  specifications  from  and  send 
l:ids  to  Board  of  Education,  corner  San 
Joaquin  and  Lindsay  Sts.,  Stockton. 
California. 

The  Board  reserves  the  right  to  re- 
ject  any   or   all    bids. 

By   order   of   the   High   School   Board. 
By    ANSEL    S.    WILLIAMS, 

Clerk. 

Dated  Stockton,  California,  June  2, 
1926. 


QUANTITY    SURVEYOR 

\'aluati»n  Engineer 
ARTHUR     F»RID0LE: 

(S9a    Mi-ssion    Street,    at    Third    St. 
San    Franesico,    Calif. 

Telephone    Douglas    8-4-9-3 

ACCREDITED  APPRAISER 


NOTICE    TO    CONTR.\CTORS 


(Bridge,    Reno,    Nevada) 


NOTICE  IS  HEREBY  GIVEN  that 
the  City  Council  of  the  City  of  Reno, 
Nevada,  invite  and  will  receive  sealed 
bids  up  to  4:30  o'clock  P.  M.  of  Mon.- 
dny,  June  21st,  192({.  Saids  bids  to  be 
filed  with  the  City  Clerk  of  the  City 
of    Reno,   Nevada. 

The  work  to  be  done  consists  of  the 
following: 

The  construction  of  a  reinforced 
concrete  bridge  160  feet  long  by  60. 
feet  wide  across  the  Truckee  River  at 
Reno,    Nevada. 

Copies  of  the  plans  and  speciflca- 
tions  may  be  obtained  from  the  City 
Engineer,  Reno,  Nevada,  or  King  & 
Malone,  Reno,  Nevada,  upon  the  de- 
posit of  (nO.OO)  dollars;  (|5.00)  del- • 
lars  of  which  will  be  returned  wlien 
the  plans  are  returned  intact  and  in 
good  condition;  provided,  they  are  re- 
turned before  the  time  the  bids  are. 
opened. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  City  of 
Reno,  Nevada,  and  certified  to  by  some 
responsible  bank,  for  an  amount  not 
less  than  (5%)  five  per  cent  of  the 
aggregate  of  the  bid. 

B'or  further  information,  apply  at 
the  office  of  the  City  Engineer  or  King 
&   Malone,  Reno,  Nevada. 

The  City  Council  reserves  the  right 
to   reject  any  and  all   bids. 

Dated  at  Reno,  Nevada,  June  4,  1926. 
J.    B.    REESE, 

City  Clerk  and  Clerk  of  the  Cltv 
Council  of  the  City  of  Reno, 
Nevada. 


PROPOS.AL    NOTICE   FOR  PUMP 
(Proposal   No.   202) 

Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  for  Fur- 
nishing and  Installing  Turbine  Pump 
and    Aiot   r    for    Park    Commissioners. 

Bids  should  be  enclosed  in  an  envel- 
ope bearing  the  superscription,  "Pro- 
l.osai  for  Pump,"  sealed  and  delivered 
by  the  bidder  to  the  Clerk  of  the  Su- 
I)ervisors  in  the  Chambers  of  the  Board 
of  Supervisors  between  2  and  3  p.  m., 
June  21,   l»2ii. 

fcaid  bids  will  be  publicly  opened  at 
3  p.  m.  on  said  date  in  the  Chambers 
of   tlie   Board  of  Supervisors. 

Proposal   blanks   on   application 
LEONARD   S.   LEAVY, 
Purchaser    of    Supplies, 
270   City   Hall. 


NOTICE   TO   BIDDERS 


(Blackboards — San   Rafael) 


Bids  will  be  received  by  the  Board 
of  Education  of  the  City  of  San  Rafael 
for  furnishing  and  installing  black- 
boards and  cork  bulletin  boards  in  four 
rooms  of  the  B  Street  School,  San  Ra- 
fael, in  accordance  with  specifications 
on  file  with  the  secretary.  All  bids 
must  be  entered  with  the  secretary  on 
or  before  8  P.  M.,  June  16,  at  the  office 
of  the  Board  in  the  San  Rafael  High 
School  Buildings.  Bids  must  be  accom- 
l)anied  by  a  certified  check  for  at  least 
ten  per  cent  of  the  amount  bid. 

OLIVER   R.   HARTZEL, 

Secretary. 


NOTICE   TO    CONTR.\CTOKS 


(Sewer    Cleaning— Crissy    Field) 


OFFICE  CO.VSTRUCTING  <3UAR- 
TERM  ASTER,  Fort  Mason,  Calif.  — 
Sealed  proposals  will  be  received  here 
until  11  A.  M.,  June  15,  102«,  for  clean- 
ing out  sowers  and  drains  at  Crissy 
Fit'ld,  Calif.  Infprmatioi)  upon  appli- 
cation 


Saturday,   'June   12,    192(5 


NOTICE   TO    BIDDERS 
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NOTICE    TO    CONTRACTORS 


(C.  I.  Pipe — Eureka,  Calif.) 

Sealed  proposals  or  Bids  are  here- 
by invited  by  the  City  of  Bureka  for 
furnishing  three  thousand  lineal  feet 
of  Six  inch  (6  in.)  Class  "B"  Cast  I'ron 
with  prepared  joints  equal  for  use  by 
the  Eurelta  Water  Department,  F.  O.  B., 
Kureka,  California. 

Delivery  to  be  made  sixty  days  after 
aw^ard  of  Contract.  The  said  Bids  will 
be  received  in  a  sealed  envelope 
marked  Bids  for  six  Inch  Cast  Iron 
Pipe  at  the  office  of  the  Superinten- 
dent of  Public  Works  of  the  City  of 
Eureka  at  524  "D"  Street.  Eureka,  Cali- 
fornia, up  to  the  hour  of  5  P.  M.  Tues- 
day.  June   lOfh,   1020. 

Bids  will  be  opened  by  the  City 
Council  of  the  City  of  Eureka,  at  8 
o'clock  P.  M.  on  the  sixteenth  day  of 
•June,   1926. 

The  right  is  reserved  to  reject  any 
or  all  Bids. 

Dated  June  3rd,   1926. 

John  GKIFFITH,  superintendent  of 
Public  Works. 


NOTICE    TO    CONTU.\CTORS 
(Gilroy  Hk|?li  School  DiNtrift) 


Notice  is  hereby  given,  by  the  Board 
of  Trustees  of  the  Gilroy  High  School 
District,  Gilroy,  County  of  Santa  Clara, 
State  of  California,  that  separate 
sealed  proposals  are  invited  for  the 
alteration  of  the  jjresent  High  School 
building  and  for  the  installation  of  a 
heating  system.  Separate  sealed  pro- 
posals are  also  invited  for  the  con- 
struction of  a  cafeteria  building  and 
for  the  installation  of  a  heating  sys- 
tem in  said  building.  All  of  the  above 
are  to  be  constructed  on  the  present 
High  School  site  of  the  t:aid  Town  of 
Gilroy,  all  in  accordance  with  plans 
and  specifications  made  by  Kalph 
Wyclcoff,  Architect,  511  Growers  Bank 
Building,  San  Jose,  California,  and  filed 
with   the   said   Board   of  Trustees. 

Plans      and      specifications      will      be 
loaned  out   by   the   Architect   to   respon- 
sible   contractors    upon    the    deposit    of 
$20,    as    a    guarantee    that      said      plans 
and    specifications    are    to    be    returned 
on   a  specified   date.        Every     proposal 
must   be  accompanied   by  a  check   i       : 
payable     to     the     Gilroy     High     S   't--- 
District,    equal    to    5    per    cent    ol 
amount    of    the    proposal    and    cer 
to    by    some    responsible    Banking    L'-T- 
poration,    conditioned    that       the      con- 
tractors   whose    bids    are    accepted    ^^  ill 
within     10     days     after     the     award     is 
made    enter    into    a    contract    and    will 
give    good    and    sufficient    bonds    as    re- 
quired  by    law.      Said    bonds    to    be    sub- 
ject   to    the    approval    of    the    Board    of 
Trustees  of  the  said  Gilroy  High  School 
District. 

In  case  of  a  failure  on  the  part  of 
any  contractor  to  enter  into  a  con- 
tract within  the  period  hereinbefore 
specified,  tlie  amount  of  the  deposit  of 
such  bidder  will  be  forfeited  to  the  said 
Gilroy  High  School  Disti'ict.  Upon 
the  e.xecution  of  the  contracts  and  the 
approval  of  the  bonds  the  deposits  will 
be  returned  to  the  bidders.  The  de- 
posit of  the  contractors  otlier  than  the 
ones  to  whom  the  awards  are  made 
will  be  returned  to  the  contractors 
making  the  proposal  immediately  after 
the  contracts  and  bonds  have  been 
evecuted. 

Bids  will  be  received  up  to  and  In- 
cludinie;  4  l>.  M.,  W  eilnesdiiy,  June  2'A. 
182K,  and  must  be  addressed  to  Clerk 
of  the  Board  of  Trustees  of  the  Gilroy 
High  School  District,  and  endorsed 
either: 

"Proposal  for  the  altering-  of  the 
present  High  School  building,"  or 
"Proposal  for  the  installation  of  a 
heating  system,"  or  "Proposal  for  the 
coi\struction  of  a  cafeteria  building," 
or  "Proposal  for  the  installation  of  a 
heating  system  in  cafeteria  building." 
Said  sealed  bids  and  proposals  will 
be  opened  by  the  said  Board  at  the 
office  of  the  Gilroy  High  School  t  4 
o'clock  P.r  M.  on  Wednesday,  June  23, 
1926.  ■  , 

The    Board    reserves    the    right    to    re- 
ject   any    and    all    bids    or    proposals. 
By    order    of    the    Board    of    Trustees. 
Dated,  Friday,  June  4,   1926. 

E.    E.    BROWNELL, 
Clerk  of  the  Board  of  Trustees. 


(HillKborouKta    School    DUtrlct) 


By  resolution  of  the  Board  of  Trus- 
tees of  Hillsborough  School  District 
bids  are  invited  for  the  supplying  of 
all  material  and  labor  in  and  about  the 
construction  of  two  rooms  as  additions 
to  the  main  building  of  Hillsborough 
District  School,  Hillsborough,  San 
Mateo  County,  California. 

Bids  may  be  submitted  on  the  basis 
of  cost  plus  ten  per  cent  commission, 
with  guaranteed  ma.ximum,  or  on  the 
basis  of  a  fixed  price. 

All  bids  shall  be  submitted  in  sealed 
envelopes  addressed  to  Thomas  H. 
Breeze,  Clerlv  of  Hillsborough  School 
District,  220  Montgomery  St.,  San  Fran- 
cisco, Calilornia,  on  or  before  the  2;{rd 
day  of  June  19'M,  at  the  hour  of  10::tO 
A.  !♦!.,  that  being  the  time  and  place 
for   opening   bids. 

Plans  and  specifications  may  be  seen 
at  the  office  of  Lewis  P.  Hobart,  archi- 
tect, Crocker  Bldg.,  San  Francisco,  and 
at   the   office   of   the   Clerk. 

By  order  of  the  Board  of  Trustees  of 
Hillsborough    School    District. 

Dated   this    4th    day   of   June,    1926. 
THOMAS    H.    BREEZE, 

Clerk. 

220  Montgomery  St.,  San  '^-ancisco, 
California. 


NOTICE  FOR  BIDS 


(Corning    Union    Hl^h    School    District) 


Notice  is  hereby  given  that  the  Board 
of  Trustees  of  the  Corning  Union  High 
School  District,  of  the  City  of  Corning, 
County  of  Tehama,  State  of  California 
will  receive  sealed  bids  for  the  con- 
struction of  a  gymnasium  building,  for 
the    Los    Molinos    High    School. 

That  plans  and  specifications  for  the 
construction  of  said  building  can  be 
obtained  from  the  office  of  the  Archi- 
tect,  John    W.   Woollett,    76   Mull    Build- 


LOCOMOTIVES 


1  Baldwin  2-8-2,  standard  gauge; 
21x24  cyls.;  built  1910;  weight 
of  engine  83;/4  tons;  weight  of 
tender  60  tons;  oil  burning; 
32,000  lbs.  T.  F.,  HHRR  Xo.  3; 
minimum  bid  considered, 
$9,000.00. 

1  American  2-8-2,  standard 
gauge;  20x28  cyls.;  built  1919; 
weight  of  engine  95  tons; 
weight  of  tender  45^^  tons; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  4; 
minimum  bid  considered, 
$14,000.00. 

1  Shay  80  ton  special,  101  tons; 
standard  gauge;  built  1921; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  6; 
minimum  bid  considered, 
$14,000.00. 

For  specifications  and  further 
information  apply  to  City  En- 
gineer, City  Hall,  San  Fnmcisco. 

rnblic  Sale  to  be  held  by 
Board  of  Public  ^Vorks,  City 
Hall,  San  Francisco. 

On  Friday,  July  9,  1926,  at 
11 :00  A.  M. 


ing,  10th  and  L  Sts.,  Sacramento,  Calif. 
A  cash  deposit  will  be  required  from 
all  prospective  bidders  on  all  blue 
prints  and  specifications  loaned  out, 
as  a  guarantee  of  return  of  the  same. 
All  bids  should  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office    of    the    architect. 

Each  bid  must  be  accompanied  by  4 
certified  check  on  some  responsible  Cal- 
ifornia bank  for  a  sum  not  less  than 
ten  per  centum  (10%>  of  the  amount  of 
the  bid,  made  payable  to  W.  C.  Smith, 
clerk  of  the  Board  of  Trustees,  as  a 
guarantee  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
will,  within  ten  days  after  the  award 
is  made,  enter  into  the  necssary  agree- 
ment and  furnish  the  necessary  bonds 
for  the  faithful  performance  of  said 
work  and  in  case  the  bidder  to  whom 
the  contract  is  awarded,  fails  or  re- 
fuses to  enter  into  said  agreement,  or 
to  furnish  said  bonds,  said  check  will 
be  forfeited  to  the  said  school  district, 
in    the    manner    provided    by    the    law. 

Each  bid  must  be  enclosed  in  a  sealed 
envelope  and  addressed  to  W.  C.  Smith, 
Clerk  of  the  Board  of  Trustees,  Corn- 
ing Union  High  School  District,  Corn- 
ing, Calif,  and  endorsed — "Proposal  for 
a  Gymnasium  Building." 

Bids  will  be  opened  June  28,  8  P.  M. 
at  the  Corning  Union  High  School, 
»  orning,    California, 

The  Board  of  Trustees  expressly  re- 
•serves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees  of 
the  Corning  Union  High  School  Dis- 
trict,  Corning,  California. 

Dated  June   4,   1926. 
Signed  W.    C.    SMITH, 

Clerk. 


I'UOPOSAL,  .NOTICE  FX)R  STEAM 
SHOVEL. 


(Proposal    Xo.   203) 

Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  for  fur- 
nishing Steam  Shovel  for  Park  Com- 
missioners. 

Bids  should  be  enclosed  in  an  envel- 
ope bearing  the  superscription,  "Pro- 
posal for  Steam  Shovel,"  sealed  and 
delivered  by  the  bidder  to  the  Clerk 
of  the  Supervisors  in  the  Chambers  of 
the  Board  of  Supervi.^ors  betwocn  2 
nnd   3   p.   m..  June  21,   1920. 

Said  bids  will  be  publicly  opened  at 
3  p.  m.,  on  said  date  in  the  Chambers 
of   the   Board  of  Supervisors. 

Proposal    blanks    on    application. 
LEONARD   S.    LEAVY, 
Purchaser    of    Supplies, 
270   City   Hall. 


NOTICE    TO    BIDDERS 


(Sewnpe    Pump    &    Motor — Ynba    City) 

Xotice  is  hereby  given  that  sealed 
I. Ids  will  be  received  for  furnishing  and 
installing  1  6"  sewage  pump  and  motor 
according  to  specifications  on  file  in 
the  Office  of  City  Engineer  of  the  Town 
of  Yuba  City,  such  bids  to  be  accom- 
panied by  a  Certified  Check  of  10%  of 
amount  bid,  made  pavable  to  the  town 
of  Yuba  City,  bids  to  be  filed  in  the 
Office  of  City  Clerk  of  said  Town  on 
or  before  the  hour  of  S  o'riook  P.  M., 
Mnndny.  June  14th.  1920.  Bids  to  be 
opened  on  said  day  and  hour.  The  Board 
(if  Trustees  of  said  Town  reserves  the 
light  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees, 
Town  of  Yuba  City. 

Dated  June  1,   1926. 

C.  C.  KLINE, 

City  Clerk. 


NOTICE   TO    COXTR.\CTORS 


(Water     Main     .\lteratIon.<i — Presidio) 


OFFICE  CONSTRUCTING  QU  \R- 
TKRMASTER.  Fort  Mason,  Calif. 
Sealed  proposals  will  be  rt  .eived  here 
until  11  .-v.  M..  June  14,  1926,  for  alter- 
ing water  mains,  etc.,  at  Letterman 
General  Hospital,  Calif.  Information 
upon    application. 
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BRIDGES 


SANTA  BARBARA  COUXTY,  Cal— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Comm.  to  const,  rein, 
c-onc.  birder  bridge  over  San  Jose  Creek 
i'4-m!.  south  of  Goleta  consisting  of 
three  30-ft.  spans  on  c:nc.  bents  and 
grading  and  paving  approaches  with 
cem.  cone.  Project  involves  160  cu.  yds. 
excavation  for  bridge  structure;  245 
cu.  yds.  "A"  cem.  cone,  (bridge);  11  cu. 
yds.  "E"  cem.  cone;  54,000  lbs.  rein- 
f  .rcing  steel  in  place;  110  cu.  yds. 
backfill  for  bridge  structure;  210  cu. 
yds,  roadway  embankment  without 
classification;  43  cu.  yds.  "A"  cement 
cone,    (pave.) 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  July  6,  11  a.  m.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk, 
to  const,  drawbridge  over  King  Island 
Cut  on  Atherton  rd.  No.  550,  Rd.  Dist. 
No.  2,  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans  ob- 
tainable from  County  Surveyor  F.  E. 
Quail   on  deposit   of  $10,   returnable. 


RENO.  Xecada — As  previously  re- 
ported, bids  will  be  rec.  by  J.  B.  Reese, 
city  cler,  until  June  21,  4:30  P.  M.,  to 
const,  rein.  cone,  bridge,  60  ft.  wide, 
160  ft.  long,  over  Truckee  river.  King 
&  Malone,  engineers,  Reno.  Plans  ob- 
tainable from  King  &  Malone  or  City 
Eng.  Harry  Chism  on  deposit  of  $10,  $5 
of  which  is  returnable.  See  call  for  bids 
umler  offieial  pruposal  section  in  this 
issue. 


IMPERIAL  COUNTY,  Cal. — Following 
bids  rec.  June  7,  by  State  Highway 
Commission  to  const,  following  struc- 
tures in  Imperial  county;  timber  bridge 
consisting  of  ten  19-ft.  spans  on  pile 
bents  over  New  River  1  mile  west  of 
Brawley;  timber  bridge  consisting  of 
two  28-ft.  spans  on  pile  bents  over 
Tamarach  Canal,  2H  mi.  west  of  Braw- 
ley and  timber  bridge  consisting  of 
one  19-ft.  span  on  pile  bents  over  Tri- 
folium  Canal,  4  mi.  west  of  Brawley: 

Redwood  Douglas 
Floor       Fir  Floor 
Norman   B.    Conway, 

Yuma,  Ariz    $14,198      $13,846 

W.    M.    Ledbetter    &    Co., 

Los  Angeles    14,565        14,345 

Chas.  "&  F.  W.  Steffgen, 

San    Diego     16,297        15,979 

W.    A.   Patterson,   Braw- 
ley        16,651        15,991 

Engineer's    Estimate     ..    14,202        20,190 
Bids   taken  under  advisement. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
const,  rein.  cone,  culvert  in  Jacob 
Ave.,  Sup.  Dist.  No.  4.  Plans  obtain- 
able from  County  Surveyor,  Robt. 
Chandler. 


SAN  LUIS  OBISPO,  Cal.— County  re- 
jects bids  to  const.  Nipomo-Guadalupe 
bridge  and  work  will  be  done  by  force 
account.  Bids  were:  Forkner  Bros., 
Lemoore.  $4.S44;  Rocca  and  Caletti,  San 
Rafael,   $4,949.      Eng.   est.   $4,300. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
.As  previously  reported,  bids  will  be 
rec.  by  E.  D.  Graham,  county  clerk, 
until  July  6,  11  A.  M.,"  to  const.  King 
Island  Cut  bridge.  Project  involves: 
85,100  lbs.  steel  swing  bridge,  191  ft. 
long  superstructure;  .'')7,200  lbs.  steel 
turntable  and  operating  machinery; 
24,100  lbs.  steel  cylinder  piers,  etc.;  60 
cu.  yds.  cone,  in  cylinder  piers;  4104 
ft.  16-in.  Doug.  Fir  piles  in  fenders; 
2372  ft.  12-in.  Douglas  Fir  piles  (bear- 
ing piles);  42,312  ft.  B.  M.  No.  1  Com- 
mon Douglas  Fir;  12,570  lbs.  steel 
traffic  treads.  Plans  obtainable  from 
County  Surveyor  F.  E.  Quail. 


TEH.VMA  COUNTY,  Cal. — Until  July 
6  bids  will  be  rec.  by  State  Highway 
Commission  to  const,  rein.  cone,  girder 
bridge  over  Reeds  Creek  at  Red  Bluff, 
consisting  of  three  70  ft.  spans  on 
Lonc.  piers.  R.  M.  Morton,  state  high- 
way eng.  See  call  for  bids  under  of- 
ficial  proposal   section   in   this   issue. 


SAN  LUIS  OBISPO,  Cal.— Bids  will 
be  asked  shortly  by  county  supervisors 
to  const.  Cayucos  Creek  bridge. 


O.A.KLAND,  Cal.— Until  June  22,  9:45 
A.  M.,  bids  will  be  rec.  by  John  W. 
Edgemond.  S'eety.,  Board  of  Education, 
211  City  Hall,  to  const,  culvert  exten- 
sion at  Frick  School  in  Foothill  Blvd., 
bet.  62nd  and  64th  Aves.  Plans  obtain- 
able from  Construction  Dept..,  Bd.  of 
Edue.,    337    17th    St.,    Oakland. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
const,  rein.  cone,  culverts  in  Fisher 
Ave.  and  Kalana  Ave.  in  Sup.  Dist.  No. 
1.  Plans  obtainable  from  County  Sur- 
veyor   Robt.    Chandler. 


SAN  LUIS  OBISPO,  Cal. — Until  July 
6,  2  P.  M.,  bids  wil  be  rec.  by  J.  G. 
Driscoll,  county  clerk,  to  const.  Cay- 
ucos Creek  bridge.  Cert,  cheek  5% 
payable  to  Chairman  of  Bd.  of  Sups, 
req.  with  bid.  Plans  on  file  in  office 
of   clerk. 


SAN  MATEO  COUNTY,  Cal.  —  Plana 
for  concrete  underpass  on  Bay  Shore 
Highway  at  South  San  Francisco  will 
be  rushed  to  completion  by  State  High- 
way Commission;  est.  cost  $270,000. 
Southern  Pacific  R.  R.  will  pay  23.7 
per  cent  of  cost,  highway  comm.  71.2% 
and  South  San  Francisco  Belt  Line  Ry. 
4.1%.  R.  M.  Morton,  state  highway  eng. 


AUBURN,  Placer  Co.,  Cal.  —  Until 
June  24,  10  a.  m.,  new  bids  will  be 
rec.  by  A.  S.  Fleming,  county  clerk, 
to  const,  rein.  cone,  bridge  with  pile 
foundation  over  Dry  or  Linder  Creek, 
i/i-mi.  south  of  Roseville.  Plans  ob- 
tainable from  J.  A.  Shields,  county 
surveyor.  Deposit  of  $10  req.  for  plans. 
Cert,    check    10%    payable    to   clerk    req. 

DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  LUIS  OBISPO,  Cal.— Until  July 
1,  11  a.  m.,  bids  will  be  rec.  by  U.  S. 
Engineer  Office,  725  Central  Bldg.,  Los 
Angeles,  to  repair  breakwater  at  San 
Luis  Obispo  harbor.  Specifications  ob- 
tainable from  above  office. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respi  rators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
San   Francisco,  Calif. 

Douglas  6320 


ALAMEDA,  Alameda  Co.,  Cal. — City 
Mgr.  Clifton  E.  Hickok  and  City  Eng 
Burnett  Hamilton  estimate  Initial  cost 
of  reclaiming  335.6  acres  of  tidelands 
along  south  shore  bet.  Park  St.  and 
Neptune   Beach  at  $45, GOO. 

MONTEREY,  Monterey  Co.,  Cal.  — 
City  will  have  estimates  of  cost  made 
for  const,  of  cone,  seawall  along  water 
front  from  Scott  St.  to  municipal  wharf 
now  under  construction.  R.  M.  Dor- 
ton,  city  manager. 


SA^  DIEGO,  Cal.— Harbor  Comm.  J. 
W.  Sefton  announces  voters  will  be 
asked  to  sanction  $500,000  harbor  bond 
issue  for  (1)  const,  bulkhead  south 
from  ferry  slip  to  ft.  of  32nd  St.,  con- 
necting with  existing  bulkheads  and 
the  reclamation  of  tidelands,  (2)  extend 
Broadway  municipal  pier  200  ft.  out 
to  pierhead  line  and  conversion  of  this 
dock  into  modern  passenger  terminal, 
(3)  const,  bulkheads  on  tidelands  from 
quarantine  station  to  connect  with  pro- 
jected quay  of  the  naval  training  sta- 
tion, and  from  marine  base  bulkhead 
to  embarcadero  nr.  ft.  of  Hawthorne  St. 
About  1,000,000  yds.  material  will  have 
to  be  pumped  over  the  Coronado  Strand 
into  the  sea. 


SANTA  MONICA,  Cal.  —  City  Engr. 
Howard  B.  Carter  reports  completion  of 
plans  for  a  $2,000,000  breakwater 
yacht  harbor,  and  ocean-front  park. 
They  were  prepared  for  city  by  Tag- 
gart  Aston,  consulting  eng.  Proposed 
breakwater  would  be  5900  ft.  in  length, 
protecting  both  the  Crystal  Pier  and 
the  Municipal  Pier,  and  flanked  by  con. 
bulkheads  and  wharves,  providing  4500 
ft.  wharfage.  A  city  bond  issue  of 
.?2. 000, 000    will   probably   be   submitted. 


IRRIGATION  PROJECTS 


CALIFORNIA  —  Following  permits 
granted  by  State  Department  of  Public 
Works,  Division  of  Water  Rights,  to 
appropriate    waters 

Permit  No.  2487,  (San  Joaquin 
County)  to  Matie  S.  Vail,  Stockton,  for 
8.1  eu.  ft.  per  sec.  from  Beaver  Slough 
for  agricultural  purposes  on  277.3 
acres.      Est.   cost,   $32,500. 

Permit  No.  2489  (  Yolo  County),  9. 
Sweet  Co.,  Visalia,  23.0  cu.  ft.  per  sec. 
from  Borrow  Pit  of  Reclamation  Dist- 
rict No.  999  for  irrigation  purposes  of 
3698   acres.     Est.   cost,   $30,000. 

Permit  No.  2490  (Yolo  County),  S. 
Sweet  Co.,  7.12  cu.  ft.  per  sec.  from 
Borrow  Pit  of  Reclamation  District 
No.  999  for  irrigation  purposes  on  620 
acres. 

Permit  No.  2491  (Santa  Clara  County) 
Montezuma  Mountain  Ranch  School,  Los 
(Jatos,  0.25  cu.  ft.  per  sec.  from  Sep- 
tember 1st  to  June  1st  and  0.10  cu.  ft. 
per  sec.  from  June  1st  to  September 
1st  from  Collins  Creek  for  domestic 
and  irrigation  purposes  on  15  acres. 
Est.   cost,    $12,000. 

Permit  No.  2492,  (Butte  County), 
Oroville-Wyandotte  Irrigation  Dist- 
trict,  Oroville,  for  50  cu.  ft.  per.  sec. 
and  25,000  ac.  ft.  per  annum  from  Lost 
Creek,  for  irrigation  purposes  on  31,- 
463   acres.     Est.  cost,   $820,500. 

Permit  No.  2493,  (Fresno  County),  San 
Joaquin  Light  &  Power  Company, 
Fresno,  450  cu.  ft.  per  sec.  from  North 
Fork  Kings  River,  North  Fork  Ran- 
cheria,  Rancheria  and  Statum  Creeks, 
for  power  purposes.  7102  T.  H.  P.  to 
be   developed.      Est.   cost,   $3,500,000. 

Permit  No.  2494,  (Fresno  County), 
San  Joaquin  Light  &  Power  Corpora- 
tion. 125  cu.  ft.  per  sec.  from  Helms 
Creek  for  power  purposes,  23,011  T.  H. 
P.  to  be  developed.  Est.  cost,  $2,500,- 
000. 

Permit  No.  2495  (Fresno  County), 
San  Joaquin  Light  &  Power  Corpora- 
tion,   220    cu.    ft.    per    sec.    from    North 
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Fork  of  Kings  River,  for  power  pur- 
poses in  Wishon,  Hass,  Balch,  Junc- 
tion and  Kings  River  Power  honses. 
141,750  T.  H.  P.  to  be  developed.  Est. 
cost,    $32,300,000. 

Permit  No.  2496,  (Fresno  County), 
San  Joaquin  Liglit  &  Power  Corpora- 
tion, 330  cu.  ft.  pr  sec.  from  Upper 
North  Fork,  Fleming  Creek,  Post 
Corral  Creek  and  Helms  Creek,  for 
power  purposes.  60,750  T.  H.  P.  to  be 
developed.      Est.   cost,   $10,000,000. 

Permit  No.  2505,  (Amador  County), 
Preston  School  of  Industry,  Waterman, 
8.3  cu.  ft.  per  sec.  and  3750  ac.  ft. 
per  annum  from  Sutter  Creek  for  do- 
mestic and  irrigation  of  663.93  acres. 
Est.    cost,    $75,000. 

Permit  No.  2506,  (Amador  County), 
Preston  School  of  Industry,  10  cu.  ft. 
per  sec.  and  3750  ac.  ft.  per  annum 
from  Sutter  Creek  for  power  purposes. 
309  T.  H.  P.  to  be  developed. 


CAILFORNIA  —  i^oliowmg  applica- 
tions filed  with  State  Department  of 
Public  Works,  Division  of  Water 
Rights,  for  permits  to  appropriate 
water: 

Application  No.  5011  (Inyo  County) 
A.  I.  D'Arcy,  %  Arthur  J.  Dannen- 
baum,  1113  Hobart  Bldg.,  San  Fran- 
cisco, for  0.17  cu.  ft.  per  sec.  from 
Warm  Spring,  for  mining  and  domestic 
purposes.      Est.   cost,    $30,000. 

Application  No.  5014  (Santa  Barbara 
County)  F.  W.  Matthiessen,  %  Frank 
C.  Prescott,  Atty.,  145  South  Broadway, 
Los  Angeles,  1.25  cu.  ft.  per  sec.  from 
Hot  Springs  Creek  tributary  to  Santa 
Ynez  River,  for  irrigation  and  domestic 
purposes  on  230  acres  in  the  San  Mar- 
cos   and    Tequepis    Grants. 

Application  No.  5016  (Sutter  County) 
Rio  Oso  Fruit  Company,  Woodbridge, 
Cali?.,  11.46  cu.  ft.  per  sec.  from  Bear 
River  tributary  to  Feather  River,  for 
irrigation  purposes  on  916.68  acres. 
Est.    cost,    $30,000. 

Application  No.  5019  (Trinity  Coun- 
ty) Charles  F.  Willard,  416  Fay  Bldg., 
Los  Angeles,  25  cu.  ft.  per  sec.  from 
North  Fork  Trinity  River,  for  mining 
purposes.      Est.    cost,    $30,000. 


OJAI,  Cal. — Application  has  been 
made  to  state  dept.  of  pub.  wks.  by 
trustees  for  proposed  Ojai  Irrig.  Dist. 
for  permit  to  appropriate  water  for 
irrig.  and  power  works  in  dist.  ad- 
jacent to  Ojai,  Ventura  County.  Pre- 
liminary plans  for  the  project  pre- 
pared by  J.  B.  Lippincott,  Los  Angeles, 
and  incl.  13,030  ft.  5x7  ft.  tunnel,  30,- 
200  ft.  reinf.  concr.  bench  flume,  3.5 
ft.  wide  and  2.7  ft.  high;  5500  ft.  20-in. 
to  28-in.  steel  penstock;  hydraulic  fill 
type  storage  dam  180  ft.  high,  690  ft. 
long  on  top,  150  ft.  at  bottom;  power 
plant  to  develop  6818  h.  p.  Est.  cost 
irrig  work,  $1,750,000;  power  hse.  and 
penstock,  $310,000.  Several  months  may 
elapse  before  an  election  can  be  called 
to  vote  on  formation  of  the  dist.  Guy 
T.  Stetson  and  Henry  S.  Nixon  are 
trustees. 


YUMA,  Ariz. — $500,000  bond  issue  of 
Mohawk  Valley  Irrig.  Dist.  sold  to  J. 
R.  Mason  &  Co.  and  const,  of  irrig. 
works  to  serve  20,000  ac.  will  start  at 
once.  J.  L.  Terry,  A  F.  Post  and  E.  B. 
Ming,  directors,  Yuma  National  Bank 
Building. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — County  plans 
ornamental  light  system  in  C.  I.  No.  526 
Alfred  St.,  Noble  St.,  Orlando  St.  Kings 
Rd.,  Flores  St.,  Sweetzer  Ave.,  Clinton 
Ave.  and  Rosewood  Ave:  75  cone,  posts; 
C.  I.  No.  525,  Mount  Curve  Ave.,  Park- 
man  St.,  Concha  St.,  Attica  St.,  Athens 
St.,  Alta  Vista  Dr.,  Maiden  Lane,  and 
other  sts;   120  oonc.  posts. 

GLENDALE,  Cal. — City  plans  orna- 
mental light  system  in:  Glenoaks  Blvd., 
bet.  Grandview  Ave.  and  n.w.  city  lim- 
its; San  Fei%iando  Rd.,  bet.  Los  Fellz 
Rd.  and  n.e.  extension  of  Tyburn  St.: 
cone,   posts;    1911    act. 


LOS  ANGELES,  Cal. — Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra,  awarded 
cont.  by  county  at  $J1,998  for  ornam. 
lights  under  C.  I.  No.  520,  Melrose  Ave., 
bet.  Doheny  Dr.  and  so.  city  limits:  81 
pressed  steel  posts. 

John  R.  Davies,  2131  Santee  Street, 
awarded  cont.  at  $16,980  for  ornam. 
lights  under  C.  I.  No.  411,  Montrose 
Ave.,  Verdugo  Blvd.,  Honolulu  Ave.  and 
other  sts:   39   pressed  steel  posts. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
June  21,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  9th  St.,  8th 
St.,  Country  Club  Di-.,  and  Edgewood 
PI.,  bet.  Cloverdale  Ave.  and  Ridgley 
Dr:    cone,    posts;   1911   act. 

BERKELEY,  Alameda  Co.,  Cal.— Pro- 
perty owners  controlling  6800  ft.  of 
frontage  in  University  Ave.  petition 
city  to  install  ornamental  street  light- 
ing system.  Emma  M.  Hann,  city  clerk. 

SAN  DIEGO,  Cal.  —  A.  C.  Rice,  1957 
Santee  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $45,820  for  ornam.  lights  in 
University  Ave.,  bet.  Boundary  and  Eu- 
clid Aves. 


SANTA  MONICA,  Cal. — See  "Sewers 
and  Street  Works".  Widen  of  Lincoln 
Blvd. 


UPLAND,  Cal. — Until  July  1.  bids  will 
be  rec.  for  ornam.  lights  in  Second 
Ave.  to  12th  St.,  and  on  9th  St.,  bet. 
Second  Ave.  and  Campus  Ave.  R.  G. 
Manley,  city  engr.  E.  C.  Mehl,  city 
clerk. 


LOS  ANGELES,  Cal.— Following  low 
bids  subm.  to  Bd.  Pub.  Wks.  to  install 
ornamental    lighting   systems: 

A.  C.  Rice,  1957  Santee  St.  at  $7950  In 
Temple  St.,  bet.  Park  View  St.  and 
Benton  Way. 

J-imes  C.  Perry,  Detwiler  Bldg.,  at 
$4800  in  York  Blvd. 

John  R.  Davies.  2131  Santee  St.,  at 
$4208  in  Keniston  Ave.,  bet.  Country 
Club    Dr.    and   Dockweiler   St. 

D.  C.  McEwan,  Box  364  Ocean  Park, 
at    $9347,   in  June  St. 

Newbery  Elec.  Corp.,  726  S  Olive  St. 
at  $83,583   in   Western   Ave. 

Walker  (fe  Martin,  402  W  Wilshire, 
Fullerton  at  $3489   in  Redondo  Blvd. 

Walker  &  Martin  at  $4967  in  Beverly 
Drive. 


Contractors  Machine  Works 

See  the  Ne<w 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  oft  Brannan  St. 
Phone  KEARNY   1885  SAN    FRANCISCO 


BURBANK,  Cal. — Robertson  Elec.  Co 
303  Main  St.,  Santa  Ana,  awarded  cent. 
by  city  at  $28,984  for  ornam.  lights  in 
San  Fernando  Rd.,  bet.  Verdugo  and 
Cypress  Aves. 


LOS  ANGELE.S,  Cal.  —  City  plans 
ornam.  lights  in  Stanley  Ave.,  bet.  San 
Vicente  and  Pico  Blvds;  concr.  posts; 
1911  act. 


LOS  ANGELES,  Cal.— County  plans 
ornam.  lights  in  Kings  Rd.,  bet.  Santa 
Monica  Blvd.  and  n.  city  limits;  18 
concr.    posts;    C.    I.    No.    543.      Est.    cost, 

$3225. 


MACHINERY  &  EQUIPMENT 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— Until  June  18,  10  A.  M.,  bids  will  be 
rec.  by  W.  A.  Rantz,  clerk.  El  Dorado 
County  High  School  District,  to  fur. 
two  school  busses,  new,  30  to  35-pass- 
enger  capacity.  Specifications  to  be 
furnished   by   bidder. 


SOUTH  PASADENA,  Cal.— Until  2  P. 
M.,  June  23  bids  will  be  rec.  by  city 
for  one  gasoline  engine  driven  3- 
wheel  street  roller  of  5  tons  weight  or 
more,  delivered  complete  with  scarifier 
attached.  Cert,  check,  10%.  A.  E. 
Stockburger,   city   manager. 


SAN  FRANCISCO  —  Finance  Com- 
mittee of  Board  of  Supervisors  ap- 
proves proposed  expenditure  of  $255,000 
to  finance  the  purchase  of  fifteen  all- 
steel  cars  for  Municipal  Railway  sys- 
tem. Bids  will  l)e  asked  shortly  by 
Board  of   Public   Works. 


SA.\  FRANCISCO  —  City  attorney 
rules  awards  of  contract  made  by  Bd. 
of  Public  Works  for  motor  busses  for 
Embarcadero  connection  with  Munici- 
pal Railways  as  invalid  and  recom- 
mending that  the  contracts  be  awarded 
to  the  lowest  bidders.  Contracts  for 
four  buses  were  awarded  to  the  Fageol 
Co.,  at  $32,800  and  for  two  busses  to 
the   Mack   Co.,   for  $18,315. 


LOS  ANGELES.  Cal. — Moreland  Sales 
Corp.  sub.  low  bid  to  bd.  pub.  serv. 
comm.  at  $3582.50  to  fur.  3-ton  truck 
under  spec.  792-E.  Kleepler  Motor  Co. 
bid  $3700  on  No.  1  and  $3800  on  No.  2, 
and   H.  J.   Riddle  Co.   bid  $3861.20 


STOCKTON,  San  Joaquin  Co..  Cal.  — 
I'ntil  June  16,  5  p.  m.,  bids  will  be  rec. 
liy  .\nsel  S.  Williams,  clerk,  Stockton 
Hisih  School  District,  to  fur.  and  del. 
am  ng  other  equipment,  one  wood-shop 
planer  and  machine  lathes.  See  call  for 
liuls  under  official  proposal  section  in 
tlii.s   iKsue. 


SA.V  FRANCISCO— Until  June  21.  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy.  city  purchasing  agent,  to 
fur.  steam  shovel  for  park  commission. 
I'roposal  No.  203.  See  call  for  bids 
iiniler    olTicinl    proposal    section    in    tliia 


TULARE,  Tulare  Co.  ,  Cal.  —  Until 
June  21,  2  P.  M.,  bids  will  be  rec.  by 
C.  H.  Harper,  clerk,  Tulare  Union  High 
School  District,  to  fur.  one  or  more 
school  bus  bodies.  Specifications  ob- 
tainable  from  clerk. 


BERKELEY,  Alameda  Co..  Cal. — 
Until  June  28,  8  P.  M.,  bids  will  be  rec. 
by  George  S.  Mouser,  S'ecty.,  Board  of 
Education,  to  fur.  one  %  to  1-ton 
truck.  Further  information  obtain- 
able  from   secretary. 


SALINAS.  Monterey  Co.,  Cal.— City 
Huitemplates  purchase  of  street  sweep- 
r:  est.  cost  $7400.  Howard  Cozzens, 
■ity  eng.   M.   R.  Keef,   city  clerk. 


RAILROADS 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
San  Jose  Sand  &  Gravel  Co.,  San  Jose, 
at  $29,200  awarded  cont.  by  Southern 
Pacific  R.  R.  to  grade  embankments  in 
Santa   Clara   yards. 
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FIEE  EQUIPMENT 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
City  authorizes  purchase  of  250-ft. 
21/^-in.  double  jacket  fire  hose  at  $1.10 
ft.  W.  A.  Price,  city  clerk. 


PHOENIX,  Ariz. — $135,000  sewer  &ys. 
and  sewage  plant  bond  issue  carried  at 
recent    election. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  June  29  to  vote 
bonds  of  $30,000  to  finance  erection  of 
new  fire  station  and  purchase  of  fire 
equipment. 


MISCELLANEOUS   SUPPLIES 


OAKLAND,  Cal.— Until  June  10,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  supply  to  city  for  fiscal 
year,  ending  June  30,  1927,  according 
to    specifications    on      file    in      office      of 

Angle  bars,  bolts,  brick,  blue  line 
prints,  brooms,  barge  and  barges 
(rental  of),  bark  (oak  and  iron),  ce- 
ment, cutter  spider  and  cutter  blades, 
crossings,  corrugated  iron  pipe,  cast 
steel  ball  joints,  castings  for  coverings 
to  underground  structures,  copper 
wire,  creosote  oil,  cable,  cork  carper, 
corrugated  iron  culverts  (material  fo'.- 
construction  of),  castings  (iron  and 
steel  for  dredging  pumps),  castings 
(iron  and  steel),  conduit  (rigid  steel), 
dredge  sleeves  (rubber),  electric  mo- 
tors and  transformers  (purchase  and 
rental  of),  fire  alarm  box  doors  (quick 
action),  frogs,  fire  hose,  floatmg  der- 
rick barge,  glass  and  glazing,  gasoline, 
garden  hose,  gas  pipe  (black  and  gal- 
vanized), green  Douglas  fir  piles,  hay 
hardwood,  ignition  batteries,  incandes- 
cent lamps,  linseed  oil,  linoleum  (bat- 
tleship), lubricating  oil,  lumber,  Manila 
hemp  rope,  machine  shop  equipment 
(rental  anrl  ooeration  of),  milliameters, 
nails  and  spikes,  paints,  piles  and  pile 
stubs,  pontoon  pipe  and/or  fitting^-, 
pipe  (corrugated  iron,  gas,  water, 
sewer)  refuse  containers,  road  oil,  re- 
pair of  asphalt  and  bituminous  pave- 
ments rock  rist  and  2nd  grade),  sand, 
sirens,  steam  heat,  shovels,  screenings, 
switchpoints,  steel  shore  pipe  and/or 
fittings,  steel  wire  rope  and/or  wire 
strand  and/or  fittings,  steel  rails,  spud 
timbers,  tie  plates,  traffic  signs,  tur- 
pentine, varnishes,  washers,  white  leaa 
in  oil. 


PIPE  LINES.  WELLS,  ETC. 


LIVERMORE,  Alameda  Co.,  Cal.— W. 
J  McPherson  and  Wm.  Stewart,  Liver- 
niore,  at  $831  awarded  cont.  by  city  to 
drill  200  ft.  well  ae  sewer  farm,  feame 
bidders  bid  $1064  for  300  ft.  well.  Le- 
fever  &  Frick,  Livermore  only  other 
bidders   at    $1317    for    200    ft.    and    $164b 

^°LA  MESA,  Cal.— Until  10  A.  M.,  June 
21  bids  will  be  rec.  by  La  Mesa,  Lemon 
Grove  and  Spring  Valley  Irrigation 
Dist.  to  dig  appro.K.  12,000  lin.  ft.  of 
trench  66-in.  wide  by  72-in.  deep  and 
(alternate  bid,  54-in.  wide  by  "2-in. 
deep)  furnishing  and  const,  approx.  12,- 
000  lin.  ft.  of  42-in.  diameter  pipe.  Bids 
are  requested  on  riveted  steel,  Lock- 
Bar  (Lock-Bar  40-in.  diam.  may  be 
quoted  on  as  alternate  bid),  contin- 
uous wood  stave  pipe  and  reinf.  concr. 
pipe.  T.  H.  King,  engineer.  C.  Har- 
ritt,   general   manager. 


FRESNO,  Fresno  Co.,  Cal.  —  C.  C. 
Bossey  at  $3.75  awarded  cont.  by  coun- 
ty to  drill  and  case  well  at  general 
hospital. 


SEWAGE  DISPOSAL  PLANTS 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
.lune  14,  8  p.  m.  bids  will  be  rec.  by  C. 
C  Kline,  city  clerk,  to  fur.  and  install 
one  6-in.'  sewage  pump  and  motor.  Cert, 
check  10%  payable  to  city  req.  Spec, 
obtainable  from  Edw.  Von  Gcldern,  city 
eng.  See  call  tor  bids  under  official 
propo!«al  section   In   this  Issue. 


MERCED,  Merced  Co.,  Cal.— City 
contemplates  $100,000  bond  issue  to 
finance  additional  installation  of 
sewerage  facilities  in  the  extreme 
^vestern    and   southern    sections   of   city. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal. — Western  Water- 
front Industries  Assn..  endorses  pro- 
posed const,  of  tunnel  through  Contra 
Costa  hills  to  carry  Victory  Highway 
through  Oakland;  plan  contemplates 
tunnel  with  the  Oakland  end  at  Shep- 
hard's  canyon,  the  road  running  thence 
along  Park   Blvd.    to  center   of   city. 


SANTA  MONICA,  Cal.— Pub.  Wks. 
Comm.  John  A.  Morton  authorized  by 
city  to  const,  pedestrian  subway  from 
n.  w.  cor.  of  Second,  St.  and  Wilshire 
Blvd.  to  the  Palisades  Beach  Rd.  How- 
ard B.  Carter,  city  engr. 


WATER  WORKS 


ARCADIA,  Cal— City  will  ask  bids 
at  once  for  booster  pump  at  plant  at 
Baldwin  Ave.  and  Duarte  Rd.  to  in- 
crease pressure  in  western  part  of  city 
and  Arcadia  Acres  Section. 


TREKA,  Siskiyou  Co.,  Cal.— Western 
Pipe  &  Steel  Co.,  444  Market  St.,  San 
Francisco,  at  $1324  awarded  cont.  by 
city  to  fur.  790  ft.  10-in.  riveted  steel 
soil  proof  pipe.  Other  bids:  Sacra- 
mento Pipe  Works,  $1327;  S.  H.  Gil- 
lett   Co.,    $1351. 


YUMA,  Ariz. — Until  5  P.  M.,  June  15, 
bids  will  be  rec.  to  install  one  deep 
^vell  pump  and  motor  complete  with 
bowes,  shaftings,  and  impeller,  in  Blk. 
131,  City  of  Yuma.  Early  delivery  and 
installation  desired.  Cert,  check,  10%. 
F.  S.  Ming,  mayor.  S.  F.  Stanley,  city 
recorder. 


SAN  FRANCISCO — Until  June  14,  11 
A.  M.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  to  alter 
water  mains,  etc.,  at  Letterman  Gen- 
eral Hospital.  See  call  for  bids  under 
official    proposal    section    in    this    issue. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  16.  5  p.  m.,  bids  will  be  rec.  by 
John  Griffith,  city  supt.  of  public  wks., 
to  fur.  and  del.  60  days  after  award  of 
contract,  3000  lin.  ft.  6-in.  class  B  c.i. 
pipe.  See  call  for  bids  under  official 
proposal    section    In    this    issue. 

EUREKA,  Humboldt  Co..  Cal. — Wal- 
worth-Lally  Co.,  2nd  and  Tehama  Sts.. 
Pan  Francisco,  at  $2319  awarded  cont. 
by  city  to  fur.  9000  ft.  2-in.  and  3000 
ft.  3-in.  stand,  black  pipe,  random 
lengths.  Other  bids:  P.  E.  O'Hair  Co., 
S'an  Francisco,  $2432.70;  Pacific  Pipe 
Co..  San  Francisco,  $2441.70;  California 
Steam  &  Plumbing  Supply  Co.,  San 
Franciso,    $2442. 


LA  MESA,  Cal.— Los  Angeles  Mfg 
Co.,  2500  E.  23rd  St.,  Los  Angeles, 
awarded  cont.  by  La  Mesa  Irrig.  Dist. 
for  riv.  sheet  steel  pipe  for  distrib. 
sys.  as  follows:  6950  ft.  26-in.  at  $4.10 
ft.,  4483  ft.  22-in  at  $3.55  ft.,  8967  ft.  20- 
iii.  at  $3.25  ft.  Total,  $73,552.40.  Fit- 
tingrs,   $2500.     Other  awards  are: 

1625  ft.  16-in.  steel  pipe  (National 
tube)  at  a  total  cost  of  $5000  to 
Lrane  Co. 

C.  I.  pipe,  4000  ft.  10-in.  at  $1,745  ft 
and  2900  ft.  8-in.  at  $1,335  ft.,  to  U.  8. 
C.   I.   Pipe  &  Fdy.  Co. 


FRESNO,  Fresno  Co.,  Cal. — See  "Mis- 
cellaneous Building  Construction,"  this 
issue.  Bids  opened  for  water  supply 
in  connection  with  Fresno  State  College 
stadium. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
June  23,  bids  will  be  rec.  bv  city  for 
2500  ft.  12-in.  Class  B  C.  I.  pipe,  with 
class  "D"  gates  and  fittings.  Nettie  A. 
Hewitt,  city  clerk. 


LOS  ANGELES,  Cal. — Pelton  Water 
Wheel  Co.,  sub.  low  bid  to  county  foi" 
needle  valves  for  flood  control  dams  as 
follows:  five  30-in.  Pelton  valves  at 
$8177  or  five  30-in.  Johnson  valves  at 
$14,622.  Joshua  Hendy  Iron  Works, 
bid,    $22,920. 


SAN  FRANCISCO— Until  June  21,  3 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  to  fur. 
and  install  turbine  pump  and  motor 
for  Park  Commission.  Proposal  No.  202. 
See  eall  for  bids  under  official  proposal 
section    in   this   Issue. 


GARDEN  GROVE,  Cal.  —  Chicago 
Bridge  &  Iron  Works,  1013  Rialto  Bldg. 
San  Francisco,  sub.  low  bid  to  county 
water  works  dist.  No.  3  at  $6865  for 
100.000-gal.  water  tank  and  75-ft.  steel 
tower  at  Garden  Grove. 

CHANDLER,  Ariz. — Following  con- 
tracts awarded  by  city  in  connection 
with    municipal   water    system: 

Distrib.  sys.,  Fisher  &  McCall,  Box 
303,  Mesa,  Ariz.,  at  approx.  $52,000. 

Drill   well,   E.   N.   Brown,   Phoenix. 

Const,  tank  and  tower,  to  Pittsburg- 
Des  Moines  Steel  Co.  (by  Taylor  Mchy. 
Co.,   Phoenix). 

PHOENIX,  Ariz — $200,000  water  bond 
issue  carried  at  recent  election.  This 
provides  for  acquiring  additional  water 
supplv,  extension  to  present  distrib 
sys.,  and   enlarging  storage   capacity. 

POMONA,  Cal. — City  votes  to  pur- 
chase plant  and  equip,  of  Consolidated 
M^ater  Co.  at  a  price  of  $830,861,  sub- 
iect  to  special  bond  election  to  be  held 
in    August.      F.   C.   Froehde,   city   eng. 

EARLIMART,  Tulare  Co.,  Cal.  — 
Mutual  water  district  will  be  formed 
here  to  finance  const,  of  water  system. 
Jas  B.  Howard,  E.  B.  Nuse,  Perry 
Adams  and  others  are  interested. 


OAKLAND,  Cal.— Until  July  2,  5  P. 
M,.  bids  will  be  rec.  by  John  H.  Kim- 
ball, Secty.,  East  Bay  Municipal  Utility 
District,  to  fur.  and  const,  gates  and 
screens  for  San  Pablo  and  Lafayette 
Screening  Chambers,  Mokelumne  River 
Pro.iect.  See  call  for  bids  under  of- 
ficial   propossil    section    in    this    Issue. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New    and   Used,   Bought.  Sold.  Exchanged,   Rented  and   Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 
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TKANQUILLITY,    Kresno    Co.,    Cal.—  GLENDALE,     Cal.— T'ntil     10     A.     N.,  LOS  ANGELES,  Cal.— County  declares 

'I'l  anquiUity    Irrigation    District    rejects  June    24,     bids     will     be    rec.     to    const.  inten.  to  imp.: 

bids  to  fur.  and  install  vertical  deep  sewers  in  Alexander  and  other  Sts.  C  I.  352  VVillow  St.,  bet.  Hawthorne 
well  pump,  turbine  type,  with  10-h.  p.  (Sewer  Dist.  No.  6),  involv.  49,140  ft.  and  Walnut  Aves.;0.98' mi.,  involv.  4803 
motor.  Western  Well  Works,  San  Jose,  8-in.  and  1624  ft.  10-in.  vit.  pipe,  43  m.  cu.  yds.  excav  136  714  .  s'q  ft  concr 
was  low  at  $750.  h.,  38  jet.  cham.,  49  f.  t.,  29,994  ft.  6-in.  pave.,  106  ft.  curb,  'l4,316  sq  ift  6-in' 
vit.   hse.   conn.,   2   m.   h.   to   be   converted  gut.,    245    sq.    ft.    8-in     gut      426    .sq     ft 

FAIRFIELD,    Solano    Co.,    Cal. — Bids  into  drop  m.   h.,   6433   ft.   6-in.  class   "B"  walk,    4690    ft.    8-in.     vit.    main    sewer 

will    be    asked    at    once    by    county    to  C.    1.    water    pipe.      John    F.    Johannsen,  2780  ft.   6-ln.   vit    hse    conn      5  fl    m    h  ' 

const,     water     system     in     new     Vallejo  city  engr.     A.  J.   Van   Wie,  city  clerk.  11  m.   h.     Est.  contr    price    $42  052  05     ' 

Annex;  est.  cost,  $40,000.     F.  A.  Steiger,                                         C.    I     No    251     Easy   St      bet    Tr    5288 

county    surveyor.  IMPEUIAL    COUNTY,    Cal.  —  Follow-  and     Lexingtori-Gallatin  '  Rd  '    139     mi' 

'"K   bids  rec.  June  7   by  State  Highway  invoiv.    7520    cu.    yd     excav    '  14683    ft' 

Commission   to   grade   and  surface   with  shape     should.,     148  010     sq  '   ft  '   concr' 

PLAYGROUNDS    AND     PARKS  ^'"^hed    eravel    or    stone    or    with    de-  pavi.,   50    ft.    18-in.   C.    I.    P       Est.   contr.' 

composed   granite,   6.5-mi.   bet.   Brawley  price,   $33,793  15 
and    Westmoreland:  C.  I.  472,  Atlantic  Ave.,  bet.  city  bdy 

LAKEPORT,    Lake    Co.,    Cal.— Due    to  „    „    „      ,,        ^,           ,,       Gravel  Granite  of     Maywood    and     Anaheim-Telegraph 

irregularities       in     proceedings       bond  i"-   L.   i^ayion,   iNorwaik,  jid.,     1.76     mi      involv.     11,518     cu.     yds. 

election  for  $10,000  to  finance  park   im-       «    v    ir' '    'V/'t   '  ' 'a' ?o  <;^a        100,291  excav,    9380    ft.    shape    should.,    1539    ft. 

provements    has    been    declared    invalid  ll'         ^aucett,  l^os  Ang.   98,860          99,810  curb,     17,669     sq.     ft.     gut.,     700     sq.     ft. 

and   another   election    will    be   called   at  v.T^o     a  ^W         ^"^^^',/>n  , , ,        ,«.».,  walk,    512,435    sq.    ft.    d.      g.      sub-base, 

once.  o  ^"2"^    "^J'^-c   •••r;--?^2'iil        104,861  358,914    sq.    ft.    7-in.      to      10-in.      concr 

?r^P-  "r?"  ^"^  ^^"  ^^""^   103,784        119,174  pave.,    148,679   sq.    ft.    8-in.   concr    pave 

SAN    FRANCISCO— Playground    Com-  "■<^-   .l^enton,    San    D-gol07,621        107, $51  232     ft.    concr.    curtain     wall,    drainage 

mission,    3rd    floor.    City    Hall,    votes    to  >"'cnmicit      <te      Hitchcock  structures,   54    ft.    24-in.   corn   iron    pipe 

expend  $15,000  for  fencing  and   gradini?  ,^       ■"^''^'  ,}^\- '  ■  l' '  ■    li^Ali        ,?'P*  extensions.       Est.     contr.     price.     $160.- 

of  playground  site  at  26th  and  Douglas-  J^nfmeer's    Estimate ...  104,837        104,837  005.95.                                              ^         '     *       ' 

streets.  ^"Is   taken   under  advisement.  C.   i.   387,   Hawthorne  Ave.,   bet    Wal- 

<SAMT^A     lunMiT^l — TT",       „, .,                   ,  ""t  a"d  State  Sts.,  1.47  mi.,  involv.  8563 

WINTERS,    Yolo   Co.,    Cal.— Exchange  SANTA    MONICA,    Cal.— Widening    of  cu.    yds.    excav.,     156,427    sq.    ft     concr 

Club,   American   Legion   and   other   civic  l-'incoln    Blvd.    south    of    Pico    Blvd.    is  pave.,  56,700  sq.   ft.   5-in.  d    g    sub-base' 

orgjinizations  back  movement  to  estab-  "efore    city      commissioners.      Proposed  77,783    sq.    ft.    5-in.    d.    g    should     44    ft' 

lish   a   20-acre   park   adjoining  a  swim-  "'"^^''^  w'*  '"^1.  pave,  and  ornam.  lights.  i8-in.  corr.  iron  pipe.     Est.  contr.  prlcei 

ming   pool,    band  stand   and   auto   camp.  csamta     tj/-.cja      o                  i-^         r^   ,  $45,518.60. 

Various    sites   are    being   considered.  r^,      ,       ^  RObA,    Sonoma    Co.     Cal.    —                                         

Clark  and  Henery  Const.  Co.,  Chancery 

SAN    FRANCISCO— Playground    Com-  P'^^^.-;  San   Francisco,  awarded  contract  BAKERSFIELD,      Kern      Co        Cal  — 

mission,    3rd    floor,    City    Hall,    votes    to  i'L^^'i^^^^"  "2?-   P.°''t'"ns  ot  Pine,  Maple  County  allocates  $167,000  for  highways 

establish  a  playground  on   Potrero  HilJ  and  Brown   Sts.,  involv.   grade;   reconst.  as    follows:       $50,000    for    MtWhUney 

at  23rd,  KaAsas   and  Missouri   Sts.  t^rs               ^             ^       ''°"'''    ^          '    ^"  J°'"^    highway    dist.,    $25,000    for    Santa 

■                          Barbara-Ventura    highway,    $20,000    for 

SANTA    ROSA,    Sonoma    Co.,    Cal.    —  hit  T  «?    mi       Rr!.„n     r^,,  ^'-'^-   ^'^^^-   ^°-   '^'  $23,000   for  Dist;  No.   3, 

Theodore      Roosevelt      Post       American  ant   .^  AusUn     6^4f 'WasldnJton    BWd'  i^^'^^"   f"'"   ^^''^^-   '^'o-   «.   and   $15,000   fo^ 

Leg-. on,  plans  to  raise  $10,000  to  finance  twa^ded  con^  by   city     It      $595  780     to  ^?^^    ^'^^    ^^'"'^    (f""-    benefit    of    Taft, 

laying    out    civic    center.      Of    the    total  „«,-/    w.-iVWi^'^     oi    i^    ^\     *^.^^''°P     ^o  Mar  copa  and   Fellows) 

amount  desired  $2,000  is  already  avail-  ^^l^^^.^^o  ^^^%:t    ^et.    city    limits  ^                              "^ 

able  2%-nii.,    with    2-in.    Warrenite   w.    s.    on  t  nxv     rt^aou      o^i       t^u        .    *    . 

'""^                         6-ii..  cone,  base;  1911  act.  This  was  the  ^i^h     R9fi   v    T.^i^i^.^u-TT'^T''"     Artuko- 

second   bid    Ed    lohnson   *■   .Son«!   hnvine-  ^ 'cn,    bJb   A.   Bunker   Hill,   Los   Angeles, 

SAN    FRANCISCO— Until    June    21.    3  sub    lower 'bid  at  $565  646  84  awarded    cont.    by    city    at    $173,383    to 

P.    M.,    bids    will   be    rec.    by   Leonard    S.  a^$obo,b^4b.84.  con^y.   sewers    in    Pump    Dist.    No.    6. 

Leayy,   city   purchasing  agent,   270   City  GLENDALE.  Cal.— Fitzgerald   Eng.   &  ,  r,o    aivt/^i:^t  i^o    ^   ,           ^ 

Hall,   to  fur.  and  install  twenty  sets  of  (  onst    Co      1242   Pacific  Mut    Bldg     Los  t- ■   i       ANGI1.LES,   Cal.  —  Pearson     and 

basketball    backstops    for    School    Dept.  Angeles     awarded    cont       bv      citv      at  '"ckerson,   217  Loring  Bldg.,   Riverside. 

Specifications  obtainable  from  above.  $3999    to    imp     Arden    Ave.    and    Kenil-  fmn ''^l  Mnn",^'  ^7  k"^"'^^   ^^    ^^^.'^P    ^° 

worth    Ave.,     involv.     5-in.     mac.     pave..  Peek    Rd      4  Ifi    mi       in^^^v"\?.'«^o  ^"'^ 

gut     curb    etc  i.  ^  •        •    ^^  °    '"'•    »nvolv.    584,809    sq. 

SAN  FRANCISCO— Until  June  16,  2.30       ^      '            '            ft-    6-in.    to    8-in.    cone.    pave,   and    inci- 

P.    M.,     bids     will     be    rec.    by    Veda    B.  lOS    ANOELES,       Cal.-City       orders       '''"''''  '''^'^^-       

Young     acting    executive    secty..    Play-  p.-gparation    of    ord.    of    int.    to    widen                                       

ground     Commission,     3rd     floor.     City  SnnVa    R^rh-Tn     a-<,o      h^^f     AinV^o^o    ci 

Hall,   for  general  const,  of  China  Town  fnd  Me?a  Dr     6  ml   'est    cost  IT^fon  non  »  OCEANSIDE,  Cal.-O.  K.  Hearte,  1530 

Playground     in     north     side     of    Sacra-  orH     in?     a^=A  \,J^fl::,    f      ^?i'  ^^'JOO-OOp-  Paloma   St.,    Pasadena,    sub.    low    bid    to 

mento    St.,    bet.    Grant   Ave.    and    Stock-  O^^'   r'^L      f.   t     m^*^    to    widen    Expos.-  city    at    $165,580     to    const,    sewer    sj  s 

ton    St       Const,    will    involve    grading,  q',"",^^!'^;?-  ,'^f„    ^^'^    ®'-   and   Jefferson  involv.    1356    ft.    18-in..    2080    ft.    16-in 

concrete    work,    walls,    fences,    asphalt  f^   '",           V   ?,nnr>Sfn'x''''^"®'   ^   ""'   "°  '^=*"    ft.    14-in..    4597    ft.    12-in..    3692    ft 

pavement,    sewers,    etc.       Spec,    obtain-  "-    ^^^-    ^^o^^-    $3,000,000.  10-in.,  33,026  ft.  8-in.,  27,132  ft.  6-in.  vit' 

able    from    secty.    of    comm.  TJTrnnMnn    r^oi       Ti^f,   o   r>    ht      t  P'Pe.  32  ft.   8-in.   C.   I.   pipe,   296   ft.   6-in'. 

9  1     i^?f^.^?'h^.  ~V     -^  ^   ^-   ^^■•'   -^""^  ^-  1-   P'P«'   24   18x4-in.    wyek,   24    16x4-in 

21    bids  will  be  rec.   to  imp.  portions  of  wyes,    90    14x4-in.    wyes        64       l->x4-in 

SEINERS  &  STREET    WORK  t^^l^   ^ith'^oU^rnd'rcrrening'r'p^o^re":  Z^t^    9V0'  6^4^?n'"wyl^"1'63?.''ft  ''^^"'J!- 
tive  coat,  and  incidental  work.     Walter  (per  'ft.),    2 '  drop    mf   hi,    18    f     t     with 

STOCKTON,    San    Joaquin    Co.,    Cal.-  "'•    ^''^^''"'-    city  ^^lerk_  syphons     one    lamphole,    ocean    outfall. 

City   declares   inten.    (786)    to   imp.   por-  lqS       ANGELES,       Cal.-City       plans  pump  stl^No    •>*""'""'"''    ^^*-    ''''°-     ^• 

tions    of    Commerce    St.,    involv.    grade;  sewers  in  Federal  Ave.,  and  portions  of                                       ".! 

4-in.  asph.  cone,  base  and  2-in.  asph.  Colby  Ave.,  Butler  Ave.,  Purdue  Ave..  Monnn  oniTvo,^  r.  , 
cone,  surface  pave.;  san.  sewer  with  4-  Corinth  Ave.,  Rochester  Ave.,  Wyoming  k^I  ^  r^„^^'  ^^1.  —  Following 
in  hse.  laterals.  1911  Act,  Bond  Act  Ave.,  Ohio  Ave.  Santa  Monica  Blvd  ^  rec.  June  7  by  State  Highway 
1915.  Protests  June  21.  W.  B.  Hogan,  (Federal  Ave.  and  Santa  Monica  Blvd.'  ,.",""?'"*'"  ^"  ^rade  and  surface  with 
city  eng.  A.  L.  Banks,  city  clerk.  Sewr  Dist.):  8-in.  to  12-in  vit  sewer-  ViV.  ^''^^'^'  °^  stone.  lO.S  mi.  betw. 
1911   act.        Protests,   June   28.    '  T    P    H«n»"?.i^°c^'''l- ^^"*=*'' 

ALHAMBRA,    Cal.— H.    E.    Blake,    city  Engineer's f        t $59,102 

engr.     preparing    spec,    for    5-in.    asph.  GLENDALE,    Cal.— Until      10    A.      M.,                                 estimate 49,600 

concr.  pave,  in  Birch  St.,  which  wU     be  June    24,    bids    will    be      rec.      to      imp.  gW    BEPVAPnivr^     .-,       rr 

incl.    in    the    imp.    dist.    in    n.    w.    section  Orange    St.,    Colorado    St.,    Harvard    St..  p    in     June  14    hMA?;nS^'-~^""^'^-30 

of    city,    which    incl.       Plum.       St..      La  Hawthorne    St..    and    Broadway;    grade  Base 'Line   St  '  bef    Mn„t^- '■^?;- ^^  ''"P- 

Fiance,   and  Primrose   Aves.  oil,  asph.  concr.  pave.,  cem.  concr.  pave..  Waterman   Aves     ««=nh  "<?.'^'"    View   and 

CHINO      Cal^Ii^^TT^ns     for     forma-  |"t.,  curb.,  alter  water  serv.,  re-connect  acf.' Cb^s"  E.'fohns^^  cUy   en^r'^'H 

*•           i     '     .  ^  •  •■.^'^".'•'"r'^  ,     „,,   lofina  Are   hydrants,    reint.   concr.   curv.,   move  Osborn    ritv  niorir                 ^   engr.   j.   H. 

tion   of  paving  dist.  to   incl.   2%    mi    on  ornam.   light;   1911   act.      A.  J.   Van  Wie  '-'^''°'^"'  <=''y  clerk^ 

Magnolia    Ave.    are    in    circulation,    fol-  city     clerk        John     F      Tohannsen      nitv            r>n-i}T.-j:yj  t:-^-      TT  ' 

lowing    action    by    city    council    which  en-ineer                               Johannsen,    city  BERKELE\     Alameda   Co..   Cal.— Un- 
voted   an    appropriation    of    $5000    per           '^           '               J''  ^""«   l^-   10   a.    m..   bids  will   be   rec. 

ml.   if  project  carries.      The   county   has  lqS    AN(;FLFS'     Cal  — Onnntv    nian«  ,-,^,.-,   "V,"^  .      •,   ''*"P'  '^^^^'  clerk.   (573)   to 

agreed  to  pay  for  three-eighth  of  a  mi.  ,ewefs  tn'''Mo'^uiukin''^View°"lVe.  ''ad  anS'  Santa  ^Ba^bal^r'rd'lnv^f;""     ^ 

bet.    the    city    limits    of   Ch.no    and    On-  other    Sts.,    approx.    7.95    mi.,    est    contr.  pave      cone     ctlrbs     e^m^i«^i-    ^^^^^ 

cost,    est.   at    $26,000   per   mile.  Ft^^lO-l^n^r'sSO^'fl;   ri^i^JL  lVp"e' n^lfn  CeVt.'=^E%o'?;^-^.^^-,Pe°'J^   ^i^y  ^^'^• 
BURBANK,   cITI^U^til   8:30     A.      M.,  irfl*''m'h"%04Sn''hTdrop^-,,?r'"'."  ^pec.  on  file  in _office_of  clerk.     "^      ***• 
June  24,   bids  will  be  rec.  to  imp.  Win-  jct     cham    '''90    ft     fi-Vn     rou^     nhimnoC  omct  AMr>     <-„i            /-•» 
ona  Ave.,  bet.  Hollywood  Way  and  west  Dipe                                                            chimnej  OAKLAND,    Cal.   —   City    proposes    to 

city     limits;     cem.     concr.     pave.,     C.     1        ^'^^-                         f^nUn  vfni  in^»c  "  v"    V",'^^^\    ^°    finance 

^f^cle'r^'^^^   ''''   ^^^'      ^-   «•   ^^^'^^^-^  LOS      .VXGELES,      Cal.  -  Martin      C,  \'^^'Vt'!%-Z^%f^.^^l'r.^^^^^^^ 

'^''y   ^'«'^^-            Brkich.     308     Douglas     Bldg.,     awarded  $100,000 ;   1st  Ave.,  E   12lh    $10  000     Eist 

..,^                      ~~7~       -                      ,,-.,,.  cont.    by   Bd.    Pub.    Wks.    to    const.    Sec.  Sth,    $25,000;    East    10th   '$15000-'    X»w 

INGLE\\OOD,   Cal— Clt.v   Eng    Willis  28,    North    Outfall    Sewer,    using    type    1  corbo.at  on    yard     $55  Oo'o  •    (3'raiid     ^v^ 

Peffer    announces    that    $700  000    sewer  constr.     (brick-concr.    sewer),  \t     item  paving.  $25,000;  Wood 'St    sewer    $l6  000 

bond    election     may     be     called     within  (a)    $31,760,    item    (b)    $18,976,   and   item  Fruitvale   Blvd  ,   $5000    WW    Harmon 

next  six  weeks.  (c)    $15,300.  city  eng.                                              narmon. 
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BAKERSFIELD,  Kern  Co.,  Cal. — City 
declares  inten.  to  imp.  alley  in  Block 
324  bet.  H  and  I  Sts.,  (St.  Dist.  No.  536) 
involv.  grade;  6-in.  cem.  cone,  pave; 
cone,  walks.  1911  Act.  Protests  June  21. 
\V.  D.  Clarke,  city  eng.  V.  Van  Riper, 
city  clerk. 

SAX  DIEGO,  Cal. — David  H.  Ryan. 
Spreckels  Bldg.,  sub.  low  bid  to  city  at 
$132,641  to  pave  University  Ave.,  from 
Euclid  Ave.  to  east  city  limits,  involv. 
39  085.7  cu.  yds.  excav.,  38,839.4  cu.  yds. 
embank..  359,988.52  sq.  ft.  paying  with 
5-in.  Portland  cem.  cone,  16,261.18  lin. 
ft.  cem.  cone,  curb,  culv.  compl.,  curb 
inlets  compl.,  water  sys. 

OAKLAND,  Cal. — Central  Const.  Co., 
Oakland  Bank  Bldg.,  Oakland,  awarded 
c.nt.  by  city  to  imp.  portions  of  Ney 
Ave.  involv..  grade,  $.077  sq.  ft.;  cone, 
curb,  $.75  lin.  ft;  cone,  gutter,  $.25  sq. 
It;   oil  macadam  pave.  $.143  sq.  ft. 

LOS  AXGELES.  Cal.— Adam  Dalma- 
tin  and  R.  Nikcevich,  841  W  62nd  St., 
sub  lov.'  bid  to  county  at  $1(0,453  to 
const,  sewer  in  West  Hollywood  and 
Shermitn,  under  C.  I.  Xo.  14U.  involving 
50,145  ft.  8-in.  vit.  main  ?l-38.  ft..  7715 
ft  8-in.  D  &  W  S  vit.  pipe  *l.So  ft.,  3890 
It.  10-in.  vit.  main  $1.58  ft.,  187o  ft. 
10-in  D  Jk  W  S  vit.  pipe  $1.95  ft.,  680 
ft  12-in.  vit.  main  $1.85  ft.,  1035  ft.  12- 
in".  D  &  W  S  vit.  pipe  $2.05  ft..  94o  ft^ 
15-in.  vit.  main  $2.35  ft.,  500  ft.  15-in.  D 
&  W  S  vit.  pipe  $4.20  ft.,  30  "•  8-m.  vit. 
lateral  $1.4S  ft.,  4  ft.  8-in  D  &  W  S 
$1.85  ft.,  14  ft.  10-in.  D  &  W  S  $1.9o  ft., 
2U  300  ft.  6-in.  vit.  hse.  conn.  $1.3o  ft., 
5220  ft.  6-in.  D  &  W  S  hse.  sewers  $1.60 
ft  14  std.  f.  m.  h.  $108  ea..  one  shal- 
low f.  t.  with  Burns  automatic  Xo.  1 
$145,  4S  std.  f.  t.  $170  ea..  148  std.  m.  h. 
$105  ea.,  2  special  m.  h.  $llo  ea.,  2-i  std. 
drop  m.  h.  $110  ea.,  2  std.  double  drop 
m.  h.  $115  ea.,  44  std.  jet.  cham.  $10o 
ea  20  ft.  6-in.  vit.  chimney  $2  ft.,  i> 
new  bottoms  and  channels  m  existing 
struc.  $5   ea.,  24   hse.  conn.  $30   ea. 

OROVILLE,  Butte  Co.,  Cal.— County 
officials  conferring  with  State  High- 
way Commission  regarding  imp.  of 
Oroville-AVillows  rd.,  bet.  Butte  City 
and  state  highway  near  Biggs;  pro- 
posed to  gravel  the  stretch,  cost  to  be 
borne  by  county  and  state  highway 
commission. 

PASADENA,  Cal.— O.  K.  Hearte,  1530 
Paloma  St.,  Pasadena,  awarded  cont. 
by  city  at  $7600  for  sewer  in  Victoria 
Dr.  and  portions   of  other  Sts. 

GLEXDALE.  Cal.— City  plans  to  imp. 
Oakwood  Ave.,  Verdugo  Rd.,  Glen  Dr. 
and  other  sts:  3-in.  oil  mac.  pavement, 
curbs,  gut.,  wooden  headers,  6-in.  class 
"B"  c  i.  pipe,  reinf.  cone,  retaining 
wall,  S-in.  vit.  sewer,  f.  t.,  m.  h.,  wyes, 
etc;  1911  act.  Protests.  June  17. 

LOS  AXGELES,  Cal.— G.  T.  McLain 
/c  Son.  602  Hollywood  Security  Bldg.. 
sub  low  bid  to  county  at  $39,032.73  for 
imp.  work  in  C.  I.  No.  392,  Los  Angeles 
Ave.,  bet.  Alta  Terr,  and  Michigan  Ave., 
etc.  involv.  7712  cu.  yds.  excav.  60c  yd., 
10,410  ft.  curb  58c  ft.,  26,291  sq.  ft.  6-in. 
gut.  22c  ft.,  14,840  sq.  ft.  8-in.  gut.  28c 
ft  570  sq  ft.  oil  and  screenings  rdwy. 
5c' ft,  208,637  sq.  ft.  3-in.  oil  mac.  pave. 
6.5c  ft.,  culv.  $2000,  culv.  $2700. 

CONTRA  COSTA  COUXTY,  Calif.  — 
State  Highway  Commission  complet- 
ing spec,  to  grade  and  eliminate  curves 
at  Hanna  Hill  west  of  Crockett;  will 
involve  removal  of  approx.  60,000  cu. 
yds.  of  slide  material.  R.  M.  Morton, 
.■?tate    highway    eng. 

GLEXDALE,  Cal.— Chas.  U.  Heuser. 
SI  6  Allen,  Olcndale,  awarded  cont.  by 
city  at  $10,5!i5  to  imp.  Justin  Avenue 
Flower  St.  and  Lake  St.,  involv'  29,696 
sq  ft.  4-in.  a.sph.  cone,  pave.,  3090  sq. 
ft.    5-in.    gut.,    and    incidental    items. 

SAN  CARLOS.  San  Mateo  Co.,  Cal.  — 
Fredrickson  and  Watson,  354  Hobart 
St  Oakland,  at  $94,305  awarded  cont. 
bv'city  to  imp.  portions  of  Eaton  Ave., 
St  Francis  Way  and  Bay  View  Drive 
and  portions  of  Hilltop  Dr.,  Garnet, 
Ruby  Cordilleras  and  Bay  Aves.,  etc., 
invo'lving  grade:  comb.  cone,  curbs  and 
gutters;  cem.  cone,  walks;  4-in.  water- 
bound  r  ck  macadam  base  with  aspn. 
oil  and  rock  screenings  surface;  6-ln. 
vit.  pipe  sewers  with  4-in.  lateral  side 
sewers;   br.   manholes. 


LOS  ANGELES.  Cal.— Chas.  D.  Sot- 
eras  sub.  low  bid  to  county  at  $36,967 
for  imp.  in  C.  I.  Xo.  399.  Los  Angeles 
Ave.,  bet.  Michigan  Ave.  and  Sycamore 
Ave.,  involv.  7425  cu.  yds,  excav.  80c 
yd.,  8252  ft.  curb  53c  ft.,  835  ft.  curb 
45c  ft.,  35,083  sq,  ft.  walk  15c  ft.,  23,861 
sq.  ft.  6-in.  gut.  19.5c  ft.,  9701  sq.  ft. 
8-in,  gut.  24c  ft.,  133,430  sq,  ft.  3-in. 
mac.  pave.  8c  ft.,  struc.  $2350,  200  lin. 
ft.  cone,  header  $1.40  ft.,  10  c.  b.  $75  ea. 

PASADEXA.  Cal. — H.  A.  Nebekei, 
1160  Bresee  St.,  Pasadena.  awarded 
cont.  by  city  at  $3220  to  imp,  Fillmore 
St.,  bet.  Marengo  and  Magnolia  Aves.. 
involv.  oil  mac,  curb,  gut.,  walk,  sewer. 

OAKLAND.  Cal. — City  declares  inten. 
to  imp.  portions  of  Sunset  Ave.  and 
East  27th  St..  involv.  grade;  pave,  curb, 
W.  W.  Harmon,  city  eng.  E.  K.  Stur- 
walks.  1911  Act.  Protests  June  24. 
gis,    city    clerk. 

LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  East  58th  St.,  Los  Angeles,  at 
$114,554  awarded  cont.  by  Bd.  Pub. 
Wks.  to  imp.  22nd  St.  bet.  Velasco  and 
Lorena  Sts.;  asph.  pave;  asph.  cone, 
base;  6-in.  cone,  pave;  curb,  walks, 
storm   drain,   sanitary   sewer,  etc. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg,,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  76th 
Ave.  and  Foothill  Blvd.,  involv  grade, 
$.0266  sq.  ft;  cone,  curb,  $.75  lin.  ff, 
cone,  gutter,  $.26  sq.  ft;  macadam  pave 
$.135  sq.  ft;  cem.  walks,  $.17  sq.  ft; 
8x24-in.  corru.  iron  and  cone,  culvert, 
$4.50   lin.   ft;  handholes,   $15   ea. 

"BEVERLY  HILLS,  Cal. — J.  C.  Hickey 
325  Palm  Ave.,  AlWambra,  awarded 
cont.  by  city  at  $20,377  for  sewer  in 
dist,  south  of  country  Club  Dr.  and  w. 
of  Beverly  Dr. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til June  14,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
San  Fernando  St.,  bet.  24th  St.  and 
King  Rd.,  involv.  grade;  IMs-in.  Durite 
asph.  cone,  surface  on  3-in.  asph.  cone, 
base  pave;  hyd.  cone.  curb,  gutter, 
walks;  4-in.  vit.  sewer  lateral  drains: 
6-in.  vit.  sewer  drains;  hyd.  cone,  storm 
water  inlets;  part  circle  galv.  corru. 
iron  culvert,  etc.  1911  Act.  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Spec,  obtainable  from  Wm.  Popp, 
city  eng. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg,.  San  Francisco,  at  $47,775  sub. 
low  bid  to  city  to  imp.  (781)  portions 
of  Pacific  Ave.,  Elm  St.,  Walnut  St., 
etc.,  involv,  grade;  2Vi-in.  cementing 
gravel  on  ZVz-in.  asph.  cone,  base  with 
IVi-in.  Warrenite-Bit.  surface  pave- 
ment; comb.  cone,  curb  and  gutters; 
cone,    walks.    Taken    under    advisement. 

YOLO  COUNTY,  Cal. — As  previously 
reported,  bids  will  be  rec.  June  21  by 
State  Highway  Comm.  to  pave  with 
cem  cone.  0.55  mi.  in  Yolo  county  bet. 
West  Sacramento  &  M  St.  bridge.  Pro- 
ject involves:  2000  cu.  yds  .excavation 
without  classification  (imported  bor- 
row); 25  cu.  yds.  structure  excavation 
without  classification;  89,500  sq.  ft. 
subgrade  (prepare  and  shape);  280  tons 
rock  (borders);  2050  cu.  yds.  class  A 
cem.  cone,  (pave.);  120  tons  broken 
stone  (AVaterbound  Macadam  Base, 
Type  "B");  60  tons  broken  stone  (Bi- 
tuminous Macadam  surface.  Type  "C"); 
3  5  tons  asph.  road  oil;  5  cu.  yds.  "A" 
cem.  cone,  (structures);  28  cu.  yds.  "A" 
oem  oonc.  (sidewalk  and  curbs);  1800 
lbs  bar  reinf.  steel  in  place  (struc- 
tures); S8  lin.  ft.  12-in.,  and  100  lin.  ft. 
18-in.  corru.  metal  pipe;  275  lin.  ft. 
pipe  handrail;  13  monuments.  Comni 
will  fur.  corru.  metal  pipe  and  cast  iron 
covers  for  catch  basins. 


ARCADIA,  Cal. — A.  O.  Nelson,  2495 
Blanche  St..  Pasadena,  awarded  cont, 
by  citv  at  $9637  to  imp.  Walnut  Ave., 
bet.  Baldwin  and  Holly  Aves.,  involv. 
4-in.  oil  mac.  pave,  at  $4018.88  and  lay- 
ing  6-ln.  C.  I.  water  mains  at   $5618.12. 

EURKK.\,  Humboldt  Co..  Cal. — Until 
June  15.  8  p.  m,  bids  will  be  rec.  by 
.\.  Walter  Kildaie,  city  clerk,  to  grade 
portions  of  Harrison  Ave.  Cert,  check 
10%  payable  to  city  req.  Spec,  obtain- 
able from  F.  H.  Green,  city  eng. 


SOUTH  PASADENA,  Cal.— Until  2  P. 
M.,  June  23,  bids  will  be  rec.  to  imp, 
portion  of  Arroyo  Dr.,  Involv,  6-in. 
concr.  pave.,  14-in.  concr.  curb,  one 
galv.  iron  water  serv.,  one  vit.  sewer 
lateral.  Cert,  check  or  bond,  10%, 
Nettie   A.   Hewitt,   city   clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Jpne  21,  new  bids  will  be  rec.  by  Bd. 
Pub.  Wks.  to  imp.  Temple  St.,  bet. 
Hoover  St.  and  Robertson  St.;  1913 
act.  Previous  bids  rejected.  Work 
involv.  81,823  sq.  ft.  7-in.  concr.  pave., 
curb,  walk,  gut.,  storm  drain,  hse. 
sewers,   etc. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  June  17,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk.  (367)  to  imp 
King  St.,  bet.  Mission  and  Bay  Sts., 
involv.  cone,  walks  and  driveway  ap- 
proaches; manholes;  cone,  curb;  corru. 
metal  culverts;  grade;  5-in.  cone.  pave, 
with  1%-in.  asph.  cone,  surface;  por- 
tions of  Bay,  Peyton,  Dodero  Sts.,  etc., 
involv,  walks,  driveway  approaches, 
etc.  1911  Act.  Cert,  check  10%  payable 
to  city  req.  Spec,  obtainable  from  Jas. 
K.  James,  city  eng. 


SAN  DIEGO,  Cal.— County  superv. 
authorizes  imp.  of  main  street  in  En- 
cinitas,  involv.  pave.,  walks,  curbs,  or- 
nam.    lights;    est.    cost,    $30,000. 


GLENDALE,  Cal, — Chas.  U.  Heuser, 
816  Allen  St.,  Glendale,  sub.  low  bid  to 
city  at  $52,386  to  imp.  Graynold  Ave,, 
Idlewood  Rd.  and  other  Sts.,  involv. 
196,248  sq.  ft.  grade,  4c  sq.  ft.,  96,835 
sq.  ft.  4-in.  asph.  concr.  pave,,  16c  sq. 
ft.,  9966  sq.  ft.  6-in.  concr,  pave.,  22c 
sq.  ft.,  1960  sq.  ft.  asph.  concr.  for 
building  up  pave.,  12c  sq.  ft.,  15,280  sq. 
ft.  gut.,  22c  sq.  ft,,  6556  ft.  class  "B" 
curb,  50c  ft.,  432  ft.  class  "B"  armored 
curb,  75c  ft.,  45,887  sq.  ft.  walk,  17c  sq. 
ft.,  retaining  wall  at  $300  lump  sum, 
3626  ft.  8-in.  vit.  pipe  sewer,  $1.30  ft., 
1423  ft.  hse.  sewers,  $1.20  ft.,  4  jet. 
Cham.,  $100  ea.,  3  m.  h.,  $100  each,  4  f. 
t.  ,$200  ea,  7  6-in.  wyes  only  $1  ea., 
water    sys.    compl.,    $5300. 


SAN  FRANCISCO— Municipal  Im- 
provement Co.,  Call  Bldg.,  at  $6439.50 
awarded  cont.  by  Bd.  Wks.  to  imp. 
Bemis  St.,  bet.  Miguel  and  Mateo  Sts., 
involv.  960  lin.  ft.  cone,  curb,  $1;  3  br. 
catchbasins,  $130  ea.;  50  lin.  ft.  10-in. 
culverts,  $2;  6375  sq.  ft.  art.  stone 
walks.  $.18;  11,300  sq.  ft.  asph.  cone. 
pave.,    $.34. 

Municipal  Imp.  Co.,  at  $2574.80  award- 
ed cont.  to  imp.  Bowdoin  St.,  bet.  Fel- 
ton  and  Silliman  Sts.,  involv.  314  lin. 
ft.  cone,  curb,  $1.20;  6280  sq.  ft.  asph. 
cone,  pave,   $.35. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  rejects  bids  to  imp.  Florence 
Ave.  in  Sup.  Dist.  Nos.  2  and  3  and 
work  will  be  done  by  day  labor.  Bids 
were:  L,  J.  McReynolds,  $6374;  F.  H. 
Ritchie,  $7000.  County  Surveyor  Robt. 
Chandler   estimated   work   at   $5116. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
imp.  Gilroy  and  Holllster  Rr.  and 
Leavesly  Rd.  Plans  obtainable  from 
Robt.    Chandler,    county    surveyor. 


ALHAMBRA,  Cal.— City  plans  to 
imp.  Orange  St.,  bet.  Raymond  Ave.  and 
Palm  Ave.,  and  portions  of  other  Sts.: 
5-in.  asph.  concr.  pave.,  curb,  gut., 
walk,  reinf.  concr.  culv.;  1911  act.  R. 
B.    Wallace,    city    clerk. 


VENTURA  COUNTY.  Cal.  —  Until 
July  6  bids  will  be  rec.  by  State  High- 
way Commission  to  grade  and  pave 
with  cem.  cone.  5.0  mi.  in  Ventura 
county  bet,  Oxnard  and  Hueneme  Rd. 
R.  M.  Morton,  state  highway  eng.  See 
call  for  bids  under  official  propo.saI  sec- 
tion In  tbia  issue. 


LA  HABRA,  Cal. — Until  7:30  p.  m., 
June  15,  bids  will  be  rec.  to  construct 
sewer  sys.  under  1911  act.  covering  the 
main  portions  of  town,  involv.  2123  ft. 
6-in,.  28,865  ft.  S-in.,  and  4118  ft.  10-ln. 
cem.  cone,  pipe,  56  std.  m.  h.,  25  fl. 
m.  h.,  10  drop  m.  h.,  8  1.  h.  Plans  ob- 
tainable from  Paul  D.  Pratt,  city  engr., 
on  deposit  of  $10.  Cert,  check  or  bond 
10%. 
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■  ALHAMBRA,    Cal.   —   Until    8    P.      M., 
.June    21,    h'ids    will    he    rec.    to    imp.    In- 
ifrsecti(/n  of  8th  and  Shorb  Sts.:  grade, 
foncr.  curb,  pave;  1911  act.     R.  B.  Wal- 
lace, city  clerk.     H.  R.  Blake,  city  engr. 


SAN  FRAN'  ISCO — United  Improvf-- 
ment  Co.  at  $2951  awarded  cont.  l)y  Bd. 
rub.  Wks.  to  imp.  .Joo.st  Ave.,  bet.  De- 
troit and  Kdna  Sis.,  involv.  30  lin.  ft. 
l2-in.  .sewer,  $4;  tilO  lin.  ft.  8-in.  sewer, 
$3.50;  one  12-in.  wye  branch,  $6;  forty- 
eight  8-in.  wye  branches,  $5  ea.,  3  br. 
manholes,  $150   ea. 


SAN  DIEGO,  Cal.— City  declares  in- 
ten.    to   imp.: 

Ingraham  and  Hornblend  Sts.:  9944 
cu.  yds.  excav.,  1789.4  cu.  yds.  embank., 
118,480.78  sq.  ft.  paving  with  5-in.  cem. 
concr.,  3990.3  lin.  ft.  of  lO-in.  class  C 
cast  iron  water  pipe,  255.5  lin.  ft.  of 
6-in.  class  "C"  cast  iron  pipe,  812.5  lin. 
ft.  8-in.  concr.  sewer  pipe,  630  lin.  ft. 
of  6-in.  concr.  sewer  pipe,  9  m.  h.,  6  6- 
in.,  2-way  fire  hydrants,  1   droi)  m.  h. 

32nd,  33rd,  Bancroft,  Felton,  Upas, 
Redwood,  Palm  and  Nutmeg  Sts.:  15,- 
299.8  cu.  yds.  excav.,  25,084.3  cu.  yds. 
embank.,  500,046  sq.  ft.  paving  with  Ihi 
in.  asph.  concr.  top  on  4-in.  cem.  concr. 
base,  60,139  sq.  ft.  cem.  concr.  sidewalk, 
13,456.2  lin.  ft.  cem.  concr.  curb,  3028 
sq.  ft.  cem.  concr.  gutter,  1056.9  lin. 
ft.  of  6-in.  concr.  sewer  pipe,  9  6-in. 
concr.  sewer  laterals,  13  4-in.  concr. 
sewer  laterals,  4  manholes,  14  culv.  of 
d.  s.  cem.  concr.  pipe,  ranging  from  12 
to  42-in.   in  dia.,  approx.   1000   ft.   in  all. 

Juniper  St.,  bet.  Felton  St.  and  Pen- 
tuckett  Ave.:  64,615.33  sq.  ft.  5-in. 
concr.  pave.,  4075.54  cu.  yds.  excav., 
5693.09  cu.  yds.  embank.,  6905.36  sq.  ft. 
walk,  3237.28  ft.  curb,  8  ft.  36-in.  d.  s. 
concr.   culv. 

Dumas  St.,  bet.  Chatsworth  Blvd.  and 
Rosecrans  St.:  83,443.5  sq.  ft.  1%-ln. 
asph.  concr.  lop  on  3%-in.  asph.  concr. 
base,  1732.51  sq.  ft.  concr.  walk,  325.28 
ft.  curb,  5645  sq.  ft.  gut.  surf.,  30  ft. 
24-in.  d.  s.  concr.  pipe,  one  20-in.  curb 
inlet. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pflster,  county  clerk,  to 
imp.  Cochran  Rd.  and  Dunne  Ave.  in 
town  of  Morgan  Hill.  Spec,  obtainable 
from   County   Surveyor   Robt.    Chandler. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pflster,  county  clerk,  to 
imp.  Hamilton  Ave.  in  Sup.  Dist.  No.  4. 
Spec,  obtainable  from  County  Surveyor 
Itobt.  Chandler. 


RIVERSIDE  COUNTY,  Cal.  —  Until 
July  6,  bids  will  be  rec.  by  State  High- 
way Comm.  to  grade  and  surface  with 
crushed  gravel  or  stone,  9.5  mi.  in 
Riverside  county  bet.  Black  Butte  and 
Blythe.  R.  M.  Morton,  state  highway 
eng.  Sec  cnll  for  bids  under  ofHeiatl 
IikopoMJil  seetion   in  this   issue. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  to  imp.  Lakehouse 
Ave.  bet.  Delmas  and  Clifford  Aves., 
involv.  grade;  4-in.  one-course  Durite 
asph.  cone,  pave  on  earth  foundation; 
cem.  c;>nc.  gutters;  4-in.  vit.  pipe  sewer 
laterals.  ,  lyil  Act,  Bond  Act  1915.  Pro- 
tests June  21.  J.  J.  J^ynch,  city  clerk. 
Wm.   I'npp,   city   eng. 


SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  Ave.,  at  $8,110.95  awarded  cont. 
by  Bd.  i'ul).  wks.  to  imp.  intersection 
of  Coleridge  and  Esmei-ulda  Aves.,  in- 
volv. 47  lin.  ft.  cone,  curb,  $1;  330  sq.  ft. 
art.  stone  walks,  $.25;  1  catchbasin, 
$125;  25  lin.  ft.  10-in.  culvert,  $2;  1447 
sq.    ft.    asph.    cone,    pave,    $.35. 

Maton,  at  $2929.50  awarded  cont.  to 
inii).  Lane  Ave.  bet.  McKinnon  and 
.Xeweoir.b  Aves.,  involv.  1100  cu.  yds. 
lut,  $.75;  450  cu.  yds.  All,  $.01;  400  lin. 
ft.  cone,  curb,  $1;  6800  sq.  ft.  asph. 
cone,    pave.,    $.25. 

P.EDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Until  June  21,  8  p.  m.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk  (1-5)  to 
nip.,  i  or. ions  of  \\ Dodworth  Avenue, 
Turnsworth  Ave.,  etc.,  involv.  grade; 
5-in.  cem.  c^nc.  pave;  hyd.  cone,  curb, 
walks;  1911  Act.  1915  Bond  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
obtainable  from  C.  L.  Dimmitt,  city 
eng.   .  . 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  I'flster,  county  clerk,  to 
Imp.  Mayberry  ltd.  in  .Supervisor  Dist. 
No.  3.  Spec,  obtainable  from  County 
Surveyor    Robt.    Chandler. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Lone  bid  of  C.  W.  Wood,  Manteca,  at 
approx.  $19,000  to  const,  county  high- 
way bet.  Avon  and  Concord  rejected 
and  work  will  be  done  by  force  account 
under  supervision  of  County  Surveyor 
R.  R.  Arnold,  who  estimated  cost  ai 
$14,000. 


SAN  JOS'E,  Santa  Clara  Co.,  Cal.— 
Union  Paving  Co.,  Call  Bldg.,  San 
Francisco,  at  $97,999  awarded  cont.  by 
county  to  pave  with  asphaltic:  Moun- 
tain View-Alviso  Rd.  in  Sup.  Dist.  Nos. 
4  and  5.  Following  is  complete  list  of 
bids: 

Concrete  Asaphltum 

Surveyor's    est $il4,592      $107,88! 

City    Constr.    Co 99,985 

Union    Pav.    Co 97,999 

A.    J.    Raisch.... 114,900 

San    Jose    Pav.    Co 120,780 

Warren    Constr.   C6 105,800 

John    Doyle    138,442 

Hanrahan    Co 114,600 

Kaiser    Pav.    Co 143,900 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Heafy-Moore  Co.,  344  High  St.,  Oak- 
land, at  $17,600  awarded  cont.  by 
county  to  oil   2-mi.   of  Tunnel  highway. 

SANTA  ANA,  Cal.— Application  has 
been  made  by  City  of  Santa  Ana  to  U. 
S.  Engineer  Office,  Los  Angeles,  for 
permission  to  const.  42-in.  C.  I.  outfall 
sewer  extending  into  Pacific  Ocean  ap- 
prox. 3000  ft  from  high  water  line,  at 
mouth  of  Santa  Ana  River  Flood  Con- 
trol Channel,  approx.  21/2  mi.  east  of 
Huntington  Beach  and  21/2  mi.  west  of 
Newport  Beach,  Cal.;  the  pipe  line  to 
be  laid  on  and  anchored  to  pile  bents 
for  a  distance  of  approx.  1050  ft.  from 
the  high  water  line;  the  extension  be- 
yond this  point  to  be  const,  of  flexible 
joint  C.  1.  pipe  laid  in  trench  and 
anchored   by   piling  or  concr.  slabs. 


SALINAS,  Monterey  Co.,  Cal. — Gran- 
ite Const.  Co.,  Watsonville,  at  $4537, 
awarded  c:nt.  by  county  to  surface 
Spreckels-Hawkins    rd. 


LOS  ANGELES,  Cal.— G.  T.  McLain  & 
S-n,  1184  N  Berendo  St.,  Los  Angeles, 
at  $39,635  awarded  cont.  by  county  for 
work  in  Co.  Rd.  Imp.  No.  393,  being 
Los  Angeles  Ave.,  bet.  Alta  Terrace 
and  Michigan  Ave.,  involv.  oil  macadam 
pave,    curb,    gutter,    oil    and  -screenings. 


LOS  ANGELES,  Cal.— J.  &  P.  Cristlch 
1817  E  3rd  St.,  sub.  low  bid  to  county 
at  $4s;,608  to  imp.  under  C.  1.  433,  Cam- 
er.-n  St.  and  other  sts.  in  Tr.  5224,  2.17 
mi.,  involv.  21,788  cu.  yds.  excav.  incl. 
.shape,  (2)  23,570  ft.  curb,  (3)  93,478  sq. 
ft.  4-ft.  walks,  (4)  45,852  sq.  ft.  6-in. 
gut.,  (5)  4299  sq.  ft.  8-in  cross-gut., 
(6)  244,610  sq.  ft.  4-in.  d.  g.  rdwy.,  (7) 
part  circle  culv.  Unit  prices  are:  (1) 
35c,  (2)  40c,  (3)  13c,  (4)  20c,  (5)  23c, 
(6)    3.75c,    (7)    $70. 

FAIRFIELD,  Solano  Co.,  Cal.— Coun- 
ty supervisors  appropriate  $4500  to  pay 
half  cost  of  surveying  proposed  high- 
way bet.  Carquinez  bridge  to  point  near 
C  rdelia  in  American  Canyon,  surveys 
to  be  made  by  State  Highway  Comm. 


ALHAiMBRA,  Cal.— Until  8  P.  M.,  June 
21,  bids  will  be  rec.  for  8-in.  and  10- 
in.  vit.  sewers,  with  m.  h.,  jet.  cham.,  4 
in.  hse.  conn.;  1  il  1 1  act.  Work  also 
incl.  re-pave,  with  mac.  R.  B.  Wallace, 
city  clerk.     H.   E.   Blake,  city  engr. 


REDWOOD  CITY.  San  Mateo  Co., 
Cal. — City  Eng.  C.  L.  Dimmitt  prepar- 
ing spec,  to  repave  Phelps  St.,  6-in. 
tone,  surface  on   4-in.   base. 


LOS  AXGKT.ES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  sub.  low  bid  to  bd.  of 
iuil>.  wks.  at  $13,047  to  imp.  59th  St., 
involv.  grad.ng  $4250;  193,707  sq.  ft. 
6-in.  cone.  pave.  IS. 8c;  8920  sq.  ft.  re- 
m  del  6c;  2428  lin.  ft.  curb  40c;  3S28 
.sq.  ft.  sidewalk  12.5c;  32  sq.  ft.  gutter 
25c;  storm  drain  $350;  30  lin.  ft.  house 
conn,  sewers  $1.25. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
June  21,  new  bids  will  be  rec.  by  coun- 
ty tor  imp.  in  C.  I.  No.  399,  Los  Ange- 
les Ave.,  bet.  Michigan  and  Sycamore 
Ave.,  involv.  7425  cu.  yds.  excav.,  8252 
ft.  curb,  835  ft.  curb,  35,083  sq.  ft.  walk, 
23,S61  sq.  ft.  6-in.  gut.,  9701  sq.  ft.  8- 
in.  gut.,  133,340  .sq.  ft.  3-in.  mac.  pave., 
struc,  200  lin.  ft.  cone,  header,  10  c.  b 
Previous   bids    (June    1>    rejected. 

SA.N'JOSE,  Santa  Clara  Co.,  Cal.  — 
City  declares  inten.  (3014)  to  improve 
Lakehouse  Ave.,  bet.  Delmas  and  Gif- 
lord  Aves.,  involv.  grade;  one  course 
Durite  asph.  cone.  pave.  4-in.  thick  on 
earth  f'-undaticn;  cone,  gutters;  4-in. 
vit.  pipe  sewer  laterals.  1911  Act,  Bond 
Act  1915.  Protests  June  28.  Wm.  Popp, 
city  eng.  J.  J.  Lynch,  city  clerk. 

LOS  ANGELES,  Cal.— Geo.  R.  Curtis 
Paving  Co.,  2440  E  26th  St.,  sub.  low 
bid  to  bd.  of  pub.  wks.  at  $31,229  to 
imp.  Alcott  St.,  involv.  grading  at 
$2000.  94,084  sq.  ft.  6-in.  cone,  pave  20c, 
820  sq.  ft.  remodel  8c;  672  lin.  ft.  curb 
50c;  2264  sq.  ft.  sidewalk  15c;  sewer 
c  mpl.  $7000;  2671  lin.  ft.  hse.  conn, 
sewers   $1. 

Wm.  Liddington,  420  E  60th  St.,  low 
at  $43,369  to  imp.  Manchester  Avenue, 
involv.  grading  at  $5000;  170,493  sq.  ft. 
7-in.  cone.  pave.  20.9c;  4522  sq.  ft.  re- 
model 9c;1334  lin.  ft.  curb  44c;  6634 
sq.  ft.  sidewalk  14c;  813  lin.  ft.  house 
conn,  sewers  $1. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
J.  E.  Johnston,  Savings  &  Loan  Bldg., 
Stockton,  at  $5867  awarded  cont.  by 
city  to  imp.  portions  of  Oak  and 
Center  Sts.,  Steamboat  Levee  and  Fre- 
mont St.,  in  vicinity  of  Memorial  Audi- 
torium. 


0.\KLAND,  Cal.— Until  June  17,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  const,  sewer  on  cono. 
and  plank  foundations,  cone,  jackets, 
manholes,  catchbasins  and  conduits  in 
Wood  St.,  bet.  22nd  St.  and  north  ter- 
mination of  Wood  St.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  flle  in  office  of  clerk.  W.  W.  Har- 
mon, city  engineer. 


OAK:..i.\D.  Cal.— Until  June  17.  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp."  portions  of 
Grand  Ave.,  Santa  Clara '.\ve..  Lake 
I'ark  .\ve.,  and  Perry  St.,  involv.  grade; 
pave;  curb,  gutters;  storm  water  in- 
lets; conduits,  nia,nholes,  eu-.  1  1 
Act.  Ctrl,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
W.    W.   H.irmon,    city   er.g. 

SACRAMENTO  COUNTY,  Cal.— Fol- 
lowing bids  rec.  June  7  by  State  High- 
way Ci)mmission  to  widen  and  surface 
with  asph.  cone.  1.1  mi.  bet.  Globe  Iron 
\\  orks  and  El  Camino  .Ave.: 
Cl:irk    &    Henery   C   nst.    Co.,    564 

.Market    S;..    S.    F $28,839 

A.   Teiehart  &   Son,  Sac 33  590 

McGillvray    Constr.    Co.,    Sac.    ...    34.045 

Hanrahan   Co.,  S.   F 37,192 

Kuiiineers    Estimate    31,135 

Bids   taken   under  advisement. 

SAN  FRANCISCO— A.  E.  Hennessv 
.Standard  Oil  Bldg.,  at  $20,768  awarded 
cont.  by  Bd.  Pub.  Wks.  to  inij).  22nd 
Ot..  bet.  Carolina  and  Wisconsin  Sts.. 
and  Wisconsin  St..  bet.  22nd  and  2:{rd 
Sts.,  involv.  1370  cu.  yds.  cut,  $1;  2262 
Rn.  It.  cone.  curb.  $1;  180  lin.  ft.  10-in. 
culvvrt.  $2:  6  br.  catchbasins.  $100  ea  • 
1360  sq.  ft.  art.  stone  walks,  $.18;  4S20 
sq  ft.  cone.  pave..  $.24;  61.302  sq.  ft 
asph.  cone,  pave,  $.24;  1  br.  nianiioi.- 
»iio. 


OROVILLE,    Butte    Co..    Cal    —    Until 
.    ,^  ?i   ^i*^   P-   '"•   '^'<^s  will   be  rec.  by 

*,;.  A,\n  *^'^'"*^/°""*>'  ^''''"'^-  'o  excavate 
10.000  cu.  yds.  gravel  from  county 
gravel  pit  (Pratt  Pit,  near  Dodgelaiid 
about  ,»i-nii.  west  of  Nelson).  Further 
information  obtainable  from  Counfv 
Surveyor  H.   H.   Hume. 


^  SAN  LUIS  OBISPO,  Cal.— Until  June 
LS.  i:30  P.  M.,  bids  will  be  rec.  bv  Callie 
M.  John,  city  clerk,  to  imp.  Buchon  St. 
bet.  Nip.  mo  and  Essex  Sts.,  involv 
giade.  6-in.  hyd.  cone,  pave.;  cone  curb 
walks.  1911  Act,  Bond  Act  1915  Cert' 
check  10%  payable  to  city  req  Plans 
on   file   in   office  of  clerk. 
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MARTINEZ,  Contra  Costa  Co.,  Cal.— 
County  Surveyor  R.  R.  Arnold  com- 
pletes spec,  to  pave  l8th,  19th  and  20th 
sts.,  in  Imp.  Dist.  No.  4,  San  Pablo. 
Details   will   be  published  shortly. 


OAKLAND,  Cal.  —  City  declares  in- 
tention to  imp.  Viola  St..  from  Allen- 
dale Ave.  southwest,  involv.  grade; 
pave;  curbs,  gutters,  walks;  sewer 
with  manhole,  lamphole  and  wye 
branches;  culvert.  1911  Act.  Protests 
July  1.  Eugene  K.  Sturgis,  city  clerk. 
W.  W.  Harmon,  city  eng. 

OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  preparing  spec,  to  grade 
2Vs!-mi.  of  Skyline  Blvd.  extension  from 
Grizzly  Peak  to  county  line  at  Spruce 
St.  and  Euclid  Ave.,  Berkeley;  est.  cost 
$75,000. 

NORTH  SACRAMENTO,  Cal. — Clark 
and  Henery  Const.  Co.,  Chancery  Bldg. 
San  Francisco,  at  $56,068.50  sub.  low 
bid  and  will  be  awarded  cent,  by  city 
to  imp.  Del  Pasj  Blvd.,  involv.  150  lin. 
ft.  curb-gutter;  220  lin.  ft.  18-in.  and 
620  lin.  ft.  15-in.  part  circle  culvert;  24 
gutter  drains;  265,000  sq.  ft.  grading; 
;:65,000  sq.  ft.  asph.  cone,  (open  spec.) 
pavement.  Clark  and  Henery  also  low 
at  $28,839  to  pave  state's  share  of 
work,  bids  being  opened  by  State  High- 
way Commission  June  7.  Other  bids  for 
city's  portion  follow:  A.  Teichert  and 
Sen,  $60,520.50;  McGillivray  Const.  Co. 
$61,625;  Hanrahan  &  Co.,  San  Francisco 
$64,282.50. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
Juie  21,  bids  will  be  rec.  by  city  to  imp.: 

Vermont  St.,  involv.  35,996.9  sq.  ft. 
2-in.  asph.  concr.  pave,  on  3-in.  asph. 
concr.  base,  210  ft.  2-in.  Class  "B"  C.  I. 
pipe,  518  ft.  4-in.  class  "B"  C.  I.  pipe, 
80  ft.  6-in.  class  "B"  C.  I.  pipe,  one  fire 
hydrant. 

G  St.,  and  31st  St.:  11,006  cu.  yds. 
excav.,  11,545.10  cu.  yds.  embank,  21,- 
098.30  sq.  ft.  walk,  5574.70  ft.  curb.  20.- 
484.30  sq.  ft.  gut.,  1033  ft.  6-in.  sewer, 
2  m.  h.,  one  dead-end,  130  ft.  60-in. 
reinf.  concr.  pipe  culv.,  one  m.  h.  to  be 
reconstr. 


SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
June  21,  bids  will  be  rec.  to  const,  san. 
sewer  system  in  Lexington  Park,  in- 
volv. 11,304.18  ft.  6-in.  concr.  sewer, 
10,639.95  ft.  8-in.  concr.  sewer,  67  m.  h., 
8  drop  m.  h.,  32  dead  ends;  1911  act.  F. 
A.  Rhodes,  'city  engineer. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  declares  inten.  (105)  to  imp.  por 
tions  of  Easton  Dr.,  Hillside  Dr.,  De 
Soto,  Columbus,  Carlos,  Castillo;  Mon 
tero.  Benito  and  Alvarado  Aves.,  involv 
8544  cu.  yds.  grading;  5660  lin.  ft.  cone, 
curb;  l0i,733  sq.  ft.  cone,  gutter;  227,- 
640  sq.  ft.  41/^ -in.  hyd.  cone,  base  with 
iy2-in.  Waritenite-Bit.  surface  pave- 
ment; 5707  sq.  ft.  cem.  walks;  190  ft. 
14-in.  cone,  4877  ft.  12-in.  and  819  ft. 
8-in.  cone,  storm  sewer;  12  double  in- 
lets; 13  single  inlets;  14  br.  manholes; 
cem.  walks.  1911  Act,  Bond  Act  1915. 
Protests  June  14.  J.  R.  Murphy,  city 
clerk.  Jas.   James,  city  eng. 

LOS  ANGELES,  Cal — J.  &  P.  Christlch 
1817  E  3rd  St.,  sub.  low  bid  to  county 
at  $144,739  for  imp.  work  in  C.  I.  441, 
streets    in    Bellflower,    7.36    mi.,    involv. 

(1)  32,418  cu.  yds.  excav.,  (2)  71,183  ft. 
curb;  (3)  288,720  sq.  ft.  walk;  (4)  149,- 
328  sq.  ft.  6-in.  gut.,  (5)  7445  sq.  ft.  8-in. 
crossgut;  (6)  1,101,773  sq.  ft.  dlslnt. 
gran.  Unit  prices  are:  (1)  35c;  (2)  40c; 
(3)    13c;   (4)    20c;    (5)   23c;    (6)    3.25c. 

Geo.  R.  Curtis  Pav.  Co.,  2440  E  26th 
St.  low  at  $83,495  for  imp.  work  in  C.  I. 
468,  Peck  Rd.,  bet.  Medina  Ct.  and  9866 
ft.   n.,  involv.    (1)    10,054  cu.  yds.   excav; 

(2)  303,185  sq.  ft.  Vibrolithic  cone,  pave 

(3)  19,128  ft.  shape  should.,  (4)  52  sq.  ft 
2-ft.  gut;  (5)  57  ft.  6x9xl5-in.  curb; 
(6)  142  ft.  curtain  wall;  (7)  c.  b.  and 
drainage  struc.  compl.  Unit  prices  are: 
(1)  60c;  (2)  25c;  (3)  3c;  (4)  20c;  (5) 
40c;  (6)   40c;   (7)   $1000. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg.,  San  Francisco,  at  $47,775  award- 
ed cont.  by  city  to  imp.  (781)  portions 
of  Pacific  Ave.,  Elm  St.,  Walnut  St., 
etc.,  invclv.  grade;  2%-in.  cementing 
gravel  on  3^^-in.  asph.  cone,  base  with 
IVi-in.  Warrenite-Bit.  surface  pave- 
ment; comb.  cone,  curb  and  gutters; 
cone,  walks. 


PHOENIX,  Ariz.  —  White  &  Miller, 
Yuma,  awarded  cont.  by  state  highway 
comm.  at  $99,928.60  for  4  ml.  paving 
on  Yuma-Gila  Bend  highway,  nr.  Yuma. 
Work  involv.  51,630  sq.  yds.  should, 
finish  incl.  ditches  at  2c  yd.,  1000  cu. 
yds.  exc.  borrow  at  25c  yd.,  2000  cu. 
yds.  additional  gravel  at  $1.75  yd.,  6000 
cu.  yds.  mi.  additional  gravel  overhaul 
at  30c  yd.,  42,430  sq.  yds.  2-in.  asph. 
cone.  pave,  on  4-in.  bitul.  base,  at  $2.20 
yd 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Hanrahan  Co.,  Standard  Oil  Bldg., 
San  Francisco,  at  25c  sq.  ft.  awarded 
cont.  by  city  for  cem.  cone,  pavement 
in  unpaved  portions  of  Jefferson  Ave. 
bet.  Fulton  and  Hudson  Sts. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Geo.  C.  DeGolyer,  Oakland,  at  $20,- 
567.87  awarded  cont.  by  city  to  const, 
sewers  in  portions  of  Vera,  Madison 
Aves.,  etc.,  involv:  5820  lin.  ft.  8-ln., 
4820  ft.  6-in.  and  6500  lin.  ft.  4-ln.  vit. 
pipe  sewer;  72  ft.  8-in.  and  24  ft.  6-in. 
c.  i.  pipe;  39  br.  manholes;  4  lamp- 
holes;  143  8x4-in.  and  129  6x4-in.  wye 
branches. 


LOS  ANGELES,  Cal.— Adam  Dalmatin 
and  R.  Nikcevich,  841  W  62nd  Street, 
awarded  cont.  by  county  at  $170,699.60 
for  vit.  sewers  in  West  Hollywood  and 
Sherman,  under  C.  I.  No.  140. 

EL  MONTE,  Cal.— City  plans  to  imp. 
Granada  Ave.,  Gage  St.,  and  portions  of 
other  streets:  cem.  curbs,  cone,  pave., 
grading  and  rolling;  1911  act.  B.  B. 
Moore,    city  clerk. 

LODI,  San  Joaquin  Co.,  Cal. — Clark 
and  Henery  Const.  Co.,  Chancery  Bldg., 
San  Francisco,  awarded  cont.  by  city 
to  imp.  West  Pine  St.,  bet.  Hutchins 
and  Cordier  St.  and  bet.  Cordier  and 
Rose  St.,  involv.  grade;  hyd.  cone,  curb, 
gutter;  li^-in.  Warrenite-Bit.  surface 
on  2 1^2 -in.  asph.  cone.  base.  Bid:  grade 
2c;   pave   18c;   gutter   25c;   curb   48c. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Chas.  J.  Lindgren,  Hillsborough,  at 
$2790  awarded  cont.  by  city  to  improve 
El  Camino  Real  bet.  9th  and  11th  Aves., 
involv.  hyd.  cone,  pave.,  7-in.  to  9-in. 
thick;  hyd.  cone.  curb.  Other  bids: 
Nicholas  Sisevich,  San  Mateo,  $2,942.14 
and  the  Hanrahan  Co.,  San  Francisco, 
$3107.58. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  declares  inten.  (3017)  to  improve 
Jackson  St.,  bet.  11th  and  17th  Sts., 
involv.  grade;  iy2-in.  Durite  asph.  cone 
surface  on.  3-in.  asph.  cone,  base;  hyd. 
cem.  cone,  curb  and  gutter,  walks;  4- 
in.  vit.  sewer  laterals;  2  hyd.  concrete 
stcrm  water  inlets;  S-in.  vit.  pipe 
drain.  1911  Act.  Bond  Act  1915.  Pro- 
tests June  28.  Wm.  Popp,  city  eng.  J.  J. 
Lynch,   city   clerk. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Proceedings  have  been  started  by  city 
to  pave  Shattuck  Ave.  bet.  Hearst  Ave. 
and  Rose  St.;  Spruce  St.,  bet.  Rose  and 
Regal  Rd.;  Rose  St.,  bet.  Shattuck  Ave. 
and  Spruce  S't.  and  Solano  Ave.,  bet. 
The  Alameda  and  the  Albany  city  line; 
6-in.  cone,  base,  2-in.  asph.  surface. 
Est.  cost,  $201,068.  A.  J.  Eddy,  city 
engineer. 


CALIFORNIA  —  In  a  communication 
to  the  Salinas  City  Council,  the  State 
Highway  Commission  estimates  the 
cost  of  completing  the  ungraded  37-mi. 
of  scenic  coast  highway  from  Carmel 
to    Cambria    at    $7,027,657. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
County  re.lects  bid  of  Granite  Const. 
Co.,  for  road  work  in  Pajara  dist.  and 
work  will  be  done  by  force  account. 
Lloyd  Bowman,  county  surveyor. 


PETALUMA,  Sonoma  Co.,  Cal.— City 
eng.  Gonzales  estimates  cost  of  Willlte 
pavement  in  East  Dist.  bet.  Hooper 
and  Payran  St.,  at  $12,639  with  cross- 
ing to  north  line  of  Payran  St.,  an  ad- 
ditional   $833. 


SACRAMENTO,  Cal. — J.  W.  Terrell, 
2765  Donner  Way,  Sacramento,  award- 
ed cont.  by  city  to  Imp.  56th  St.,  from 
J  St.  to  pt.  608  ft.  south,  involv.  vit. 
sewers;    cone,    manholes.      1911    Act. 


HUMBOLDT  COUNTY,  Calif.  —  State 
Highway  Eng.  R.  M.  Morton  author- 
ized to  complete  plans  for  highway 
bet.  Fortuna  and  Loleta;  approx.  4-mi. 
in    length;    est.    cost,    $158,000. 


FRESNO,  Fresno  Co.,  Cal.— County 
Surveyor  Chris  P.  Jensen  completes 
estimates  of  cost  to  const.  Los  Gatos 
Creek  rd.  The  estimate  totaling  $84,636 
itemized  as  follows:  34,000  cu.  yds. 
excavation  and  embankment  In  de- 
tachment sections  having  a  5.5  mi  total 
length  at  $.95  cu.  yds;  13-ml.  grader 
work,  $400  mile;  5.5-mi.  finishing  $100 
mi.;  culverts  and  slabs,  $38,092  (lump 
sum);  200  cu.  yds.  rock  wall  $800;  In- 
spection and  overhead,  etc. 


SALINAS,  Monterey  Co.,  Cal. — City 
rejects  bid  of  Granite  Const.  Co.,  at 
$5,252,  to  imp.  (53)  Howard  St.,  bet. 
Capitol  and  Cayuga  Sts.,  and  b«t. 
church  and  Salinas  Sts.,  Involv.  grade; 
hyd.  cone,  curbs,  gutter;  1-in  asph. 
macadam  surface  with  6-in.  water- 
bcund  macadam  base  pave.  Howard 
C"zzens,  city  eng.  estimated  work  at 
$4,770. 

SALINAS,  Monteiey  Co.,  Cal.  —  City 
declares  inten.  (54)  to  imp.  portions 
of  Clay  St.  and  portions  of  Auburn 
St.,  involv.  grading;  hyd.  cone,  curb; 
4-in.  hyd.  cone,  pave.;  Auburn  St.  bet. 
Church  and  Cayuga  Sts.,  involv.  grade 
and  reshape  waterbound  macadam 
base  and  surface  with  IVi-in.  asph. 
cone,  pave.;  portions  of  South  Riker 
St.,  involv.  grade;  hyd.  cone,  curb;  5- 
in.  hyd.  cone.  pave.  1911  Act.  Bond 
Act  1915.  Protests  July  6.  M.  R.  Keef, 
city  clerk.      Howard   Cozzens,   city   eng. 


SAN  FRANCISCO. — Until  June  15,  11 
a.  m.,  bids  will  be  rec.  by  Construct- 
ing Quartermaster,  Fort  Mason,  to 
clean  out  sewers  and  drains  at  Crissy 
Field.  See  enll  for  bids  under  official 
proposal    section    in    tills    issue. 


IMPERIAL  and  SAN  DIEGO  Coun- 
ties, Calif. — State  Highway  Eng.  R.  M. 
Morton  authorized  to  complete  spec,  to 
pave  6.8-mi.  of  Mountain  Springs  grade 
of  El  Centro-San  Diego  Highway  in 
Imperial  and  San  Diego  counties. 


OROVILLE,  Butte  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  county  to 
const.  12-ft.  rd.  from  Yankee  Hill  rd. 
near  Las  Plumas  to  boundary  line  near 
Pulga;  will  have  grade  from  2  to 
5  8-10%.  Est.  cost  $50,000.  Harry  H. 
Hume,   county   surveyor. 


OAKLAND,  Cal. — City  declares  Inten. 
to  imp.  portions  of  Simmons,  Wyman 
Sts.,  Kingsland,  Morcom  and  Wyman 
Places  and  portions  of  Morcom  Avenue, 
involving  grade;  cone,  curb,  gutter; 
cem.  walks;  macadam  pave;  wood  cul- 
vert; 3  storm  water  drains;  br.  catch- 
basins;  storm  water  drainage  system. 
1911  Act.  Protests  July  8.  W.  W.  Har- 
mon, city  eng.  E.  K.  Sturgis,  city  clerk. 


SACRAMENTO,  Cal.— Clark  &  Henery 
Const.  Co.,  Chancery  Bldg.,  San  Fran- 
cisco, awarded  cont.  by  city  to  imp. 
portions  of  53rd  St.,  El  Dorado  St.,  etc., 
involv.  cone,  curb,  walks,  gutters; 
c.  i.  drains  with  sewer  connections; 
reset  c.  i.  gutter  drains;  const,  vit. 
sewers;  cone,  manholes;  1-in.  water 
main  connections;  4-in.  tile  drains; 
asph.   cone,   pave   with   seal   coat. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
J.  E.  Johnston,  Savings  and  Loan  Bldg.. 
Stockton,  at  $1543  awarded  cont.  by 
city  to  const,  comb,  curb  and  gutter 
walks;  retaining  wall;  pedestals,  steps 
:u)d  electrolier  standards  around  por- 
tions of  Block  21^,  west  of  Center  St. 

SAN  FRANCISCO  —  A.  E.  Hennessy, 
Standard  Oil  Bldg.,  at  $22,153.50, 
awarded  cont.  by  Bd.  Pub.  Wks.  to  re- 
const.  Bluxome  St.,  bet.  4th  and  6th 
Sts.,  involv.  1150  cu.  yds.  fill,  $.10;  10 
br.  catchbasins,  $70  each;  reset  6  br. 
catchbasins,  $20  each;  500  ft.  10-ln. 
culvert,  $1;  reset  6  storm  water  inlets, 
$20  each;  62,050  sq.  ft.  cone,  pave.,  $.32 
1000  lbs.  %-in.  rein,  steel,  $.05  lb.; 
1050  sq.  ft.  basalt  block  pave.,  $.30;  500 
sq.  ft.  basalt  conform  pavement,  $.10; 
800  sq.  ft.  asph.  cone,  pave.,  $.25;  500 
sq.  ft.  asph.  cone,  conform  pavement, 
$.15;  reset  175  ft.  granite  curb,   $.30. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1770 

Sindicich 

Owner 

4000 

1771 

Hornung 

Fernsworth 

1000 

1772 

Lepnitz 

Coburn 

2000 

1773 

Weiman 

McCarthy 

2000 

1774 

Brown 

Hallgren 

5000 

1775 

Dawson 

Owner 

3000 

1776 

Grahn 

Owner 

4000 

1777 

Gellert 

Owner 

8000 

1778 

Anthony 

Cahill 

230000 

1779 

Jackson 

Taylor 

1000 

1780 

Bensen 

Porter 

2000 

1781 

ralifornia 

Klyce 

2000 

1782 

Same 

Same 

6000 

1783 

Nelson 

Owner 

12000 

1784 

Same 

Same 

10000 

1786 

Wright 

Owner 

.  15000 

1786 

Men 

Larsen 

20000 

1787 

St.    Francis 

McLeran 

1000 

1788 

Hotaling 

Owner 

4000 

1789 

Pagano 

Lang 

9000 

1790 

Derby 

Rowe 

1925 

1791 

Crocker 

Owner 

1600 

1792 

McCarthy 

Prout 

7000 

1793 

Cooley 

Owner 

20000 

1794 

Schramm 

Owner 

2000 

1795 

Allsebrook 

Owner 

3500 

1796 

Workingmans 

Owner 

2850 

1797 

Peters 

Owner 

4500 

1798 

Unaconiso 

Oliva 

3500 

1799 

Hemmen 

Owner 

4000 

1800 

Pontl 

Ferrel 

4000 

1801 

Trepp 

Helms 

1802 

Lieboldt 

Owner 

4000 

1803 

Ingerman 

Owner 

3000 

1804 

Jeffers 

Owner 

9000 

1805 

Park 

Watson 

2000 

1806 

Borgfeldt 

Owner 

10000 

1807 

Braverman 

Owner 

15000 

1808 

Tazdera 

Owner 

16000 

1809 

Soracco 

Owner 

20000 

1810 

Sockolov 

Owner 

6000 

ISll 

Workingman's 

Owner 

4750 

1812 

Higgins 

Higgins 

6000 

1813 

Fast 

Owner 

1000 

1814 

Nollevant 

Owner 

1000 

1815 

Foster 

Owner 

1100 

1816 

Liebman 

Owner 

6000 

1817 

Boxton 

Coburn 

15000 

1818 

Allred 

Owner 

48000 

1819 

Vose 

Johnson 

40000 

1820 

Emporium 

Collupy 

20000 

1821 

Franer 

Wesendunk 

3000 

1822 

Matzger 

Owner 

1800 

1823 

Matzger 

Owner 

1500 

1824 

Button 

Coburn 

1000 

1825 

Little 

Little 

7000 

1R2fi 

Brown 

Owner 

30.06 

1827 

Valente 

Owner 

2750 

1828 

Apte 

Owner 

2750 

1829 

Leguitto 

Blecher 

2000 

1830 

Illinois 

Owner 

1500 

1831 

Willey 

Rundqulst 

4000 

1832 

Schneider 

Coburn 

2000 

1833 

Knickerbocker 

Owner 

19000 

DWELLING 

(1770)      B  TWENTY-SECOND  AVE.   270 

S   Vicente.    2-story     and     basement 

frame    dwelling. 
Owner — Nick  Sindicich,   544-A  Harrison 

St.,   San    Francisco. 
Architect — T.    A.    Sourlch,      1733     Palou 

Ave.,  San  Francisco.  $4000 


REMODEL 

(1771)  242  HAMPSHIRE  STREET.  Re- 
model for  apartments. 

Owner — C.  Hornung,  297  Fell  St.,  San 
Francisco. 

Architect — None. 

Contractor  —  Chas  Fernsworth,  3420 
17th   St.,   S.   F.  $1000 


ALTERATIONS 

(1772)      310    DAVIS    STREET.      Replace 

floor  joists;  partitions;  painting,  etc. 
for  commission  house. 

Owner — Mrs.  Lepnitz,  care  Makins  Pro- 
duce Co.,  310  Davis  St.,  S.  F. 

.Architect — Nohe. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,   San   Francisco.  $2000 


REMODEL 

(1773)  S  HAIGHT  33  E  Pierce.  Re- 
model  apartment    for   stores. 

Owner — Max  Weiman,  755  46th  Avenue 
San   Francisco. 

Architects  &  Contractors — McCarthy  & 
Johanns,  1363   14th  Ave.,  S.  F.  $2000 


FLATS 

(1774)  W  TWENTY-FIFTH  AVE.  200 
S  Lincoln  Way.  2-story  and  base- 
ment   frame    (2)    flats. 

Owner — May  I.  Brown,  311  Hayes  St., 
San    Francisco. 

Architect  —  J.  C.  Hladlk,  Monadnock 
Bldg.,    San   Francisco. 

Contractor  —  August  Hallgren,  311 
Hayes  St.,  S.  F.  $5000 


DWELLING 

(1775)      E    PARIS    200    N   Italy.    1-story 

and  basement  frame  dwelling. 
Owner — Frederick   Dawson,   818  Divlsa- 
dero    St.,    San    Francisco. 
Architect— None.  $3000 


DWELLING 

(1776)      E  DOWNEY  200  N  Ashbury.   1- 

story  and  basement  frame  dwelling 
Owner — Wm.    H.    Grahn,    2965    Mission 

St.,   San   Francisco. 
Architect — None.  $4000 


DWELLING 

(1777)      W    CASTENADA    129-11    S    Pa- 

checo.   1-story  and   basement  frame 

dwelling. 
Owner — Carl    Gellert,    164    Otsego   Ave., 

San   Francisco. 
Architect — None.  $8000 


AUTO   SALES   BLDG. 

(1778)  W  VAN  NESS  AVE.,  Ellis  to 
Olive.  3-story  and  basement  con- 
crete auto  sales  building. 

Owner — Earle  C.  Anthony  Inc.,  1335 
Van    Ness   Ave.,   San   Francisco. 

Architect — Powers  and  Ahnden,  and 
B.  Maybeek,  460  Montgomery  St., 
•San    Francisco. 

Contractor — Caliill  Bros.,  55  New  Mont- 
gomery St.,  S.   F.  $230,000 

NOTE    —    Recorded    contract    reported 

May   24,    1926,   No.   729. 


ADDITIONS 

(1779)  NW  EASTWOOD  AND  WILD- 
wood.     Add  to  dwelling. 

Owner^ — W.  H.  Jackson,  101  Eastwood 
Drive,    San    Francisco. 

Architect — None. 

Contractor— Taylor  &  Jackson,  290  Te- 
hama St.,  San  Francisco.  $1000 


ALTERATIONS 

(1780)  NO.  1  AND  3  MERRITT  ST. 
Raise   dwelling   and   remodel. 

Owner— Mrs.  H.  J.  Bensen,  4600  18th 
St.,   San   Francisco. 

Architect — None. 

Contractor — Dale  Porter,  72  Commer- 
cial St.,  San  Francisco.  $2000 


WAREHOUSE 

(1781)      E    INDIANA    114    N    Eighteenth 

One-story   frame   fruit   warehouse. 
Owner — California    Canneries    Co.,    18th 

and  Minnesota  Sts.,   San   Francisco. 
Architect — None. 
Contractor— H.  A.  Klyce,  408  Call  Bldg. 

San    Francisco.  $2000 


GARAGE 

(1782)  W  MINNESOTA  112  N  Eigh- 
teenth. One-story  frame  chop  and 
garage. 

Owner — California  Canneries  Co..  18th 
and   Minnesota   Sts.,   San    Francisco. 

Architect — None. 

Ctntractor— H.  A.  Klyce,  408  Call  Bid:-'. 
San    Francisco.  $6000 


DWELLINGS 

(1783)      N    ST.     ELMO    191    and     102     E 

Fernwood.       Two       two-story       and 

basement     frame    dwellings. 
Owner  —   Nelson     Bros.,     950    Montere.v 

Blvd.,   San   Francisco. 
Architect — Chas.  F.  Strothoff,   2274   15th 

St.,   San   Francisco.  $6000   ea 


DWELLINGS 

(1784)  SW  HAZELWOOD  &  BRENT- 
wood;  S  Brentwood  75  E  Fern- 
wood.  Two  one-story  and  base- 
mento  frame   dwellings. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,    San    Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,   San    Francisco.  $5000    ea 


RESIDENCE 

(1785)  S  TERRACE  DRIVE  bet.  Santa 
Clara  and  Santa  Paula.  Two-story 
and     basement     frame    residence. 

Owner — F.  F.  Wright,  283  Monadnock 
Bldg.,  San  Francisco. 

Architect — None.  $15,000 


APARTMENTS 

(1786)      N  CALIFORNIA  55  E  Broderick 

Two-story  steel  frame  and  concrete 

French  laundry  and  (2)  apartments 
Owner — J.    B.    Mon,    1714    Broderick    St., 

San    Francisco. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,  San  Francisco. 
Contractor — H.    H.    Lar.sen    Co.,    68    Post 
St.,   San   Francisco.  $20,000 


RUNWAY 

(1787)  N  BUSH  150  E  Hyde.  Con- 
struct  reinforced   concrete   runway. 

Owner — St.  Francis  Hospital,  Bush  and 
Hyde   Sts.,   San   Francsico. 

Architect — Alfred  I.  Coffey,  Phelan 
Bldg.,    San    Francisco. 

Contractor — R.  McLeran  Co.,  718  Hearst 
Bldg.,    San    Francisco.  $1000 

DWELLING 

(1788)  SE  RUTLAND  AND  WILDE 
.-Vve.  One-story  and  basement 
frame  dwelling. 

Owner — J.  N.  Hotaling,  61  Mill  St.,  San 
Francisco. 

Architect — Bring  &  Lesswing,  58  Sut- 
ter  St.,   San    Francisco.  $4000 


FLATS 

(1789)      SW    CERVANTES   490    and    322 

S  Beach.     Two-story  and  basement 

frame    (2)    flats. 
Owner — Mrs.   V.    Pagano,  2074   Chestnut 

St.,  San  Francisco. 
Architect — Lang       Realty       Co.,        2074 

Chestnut   St.,    San   Francisco. 
Contractor — Lang       Realtv      Co.,       2074 

Chestnut   St..    S.    F.  $9000 


ALTERATIONS 

(1790)  NO.   1872-1874   UNION.   Remodel 
for   store   and   flat. 

Owner — Mrs.    Fannie   Derby,    3330   Scott 

St.,   San   Francisco. 
Architect — None. 
Contractor — H.     Rowe,     785    37th    Ave., 

San  Francisco.  $1925 

ALTERATIONS 

(1791)  NO.      640      MARKET.        Change 
store   front. 

Owner — Crocker  p:state  Co.,   525  Crock- 
er  Bldg.,    San    Francisco. 
Architect — None.  $1600 


AND 
and 


DWELLING 

(1792)      NE    VICENTE 

Drive.      One-story 

frame  dwelling. 
Owner — Clarence     McCarthy, 

San   Francisco. 
Architect — Chas.  F.  Strothoff, 

St.,  San  Francisco. 
Contractor — J.     Prout,       515 

Ave,    San    Francisco. 


FOREST 
basement 

17th    St., 

2274  15th 

Magellan 

$7000 

AP.\RTMENTS 

(1793)  SW  CERVANTES  &  MALLORCA 
Three-story  and  basement  frame 
(15)    apartments. 

Owner— Bessie   Cooley,    80   Sotello   Ave., 

San    Francisco. 
Architect  —  J.    C.    Hladik.    Monadnock 

Bldg..   S'an    Francisco.  *20,000 

DWELLING 

(1794)  W  BRUSSELS  between  Ordway 
and  Ward.  1-story  and  basement 
frame  dwelling. 
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O^vner — WHly-«. -Schramm,  433  EHJs  St.- 

San    Francisco.  «„„nA 

Architect— None.  ?2000 


DWELLING 

(1795)  X   AMAZON   AVE.   —   "W    Athens. 
1-story  and  basement  frame  dwell- 

Owner— P.     Allsebrock,       1127       Munich 

St.:  San  Francisco. 
Plans  by  owner.  $3o00 

ALTERATIONS   ETC. 

(1796)  455   CHENERY      STREET.      Al- 
terations and  additions   for  dwelling. 
Owner,  Architect  .&  Contractor — Worli- 

ingman's   Building   Co.,      50      Edgar 
Place,   San  Francisco.  $2850 


--JTLATS 

(1508)  W  OCTAVIA'  125  S  BAY.  3- 
story  and  basement  frame  (6) 
flats. 

Ownt, — A.    &   M.   Gazzera,    3343   Octavia 

St. 
Architect — P.   Righetti,   12   Geary  St. 

C-st,    $16,000 

DAVELLINGS 

(1509)  X  BENTON  79,  116,  148,  180, 
212  E  GENEBERN  WAY.  5  1-story 
and    basement    frame    dwellings. 

Owner — Soracco    Bros.,    127    30th    St. 
Architect — Chas.  F.  Strothoff.  2274  15th 
St  Each,  $4,000 


DWELLING  „    „„„    ^ 

(1797)      W   FORTY-THIRD  AVE.    220    S 

Cabrillo.      2-story      and      basement 

frame  dwelling. 
Owner — J.   M.    Peters,   797   35th   Avenue, 

San   Francisco.  ,,rnA 

Architect — None.  $4500 

DWELLING 

(179S)      S  DELANO  200  W  San  Juan.  1- 

story  and  basement  frame  dwelling 
Owner   —   Rene   Unac;niso,    474    Hearst 

Ave..  San  Francisco. 
Architect — None. 
Cotnractor — John  Oliva  240  Santa  Rosa 

Ave.,    San    Francisco.  $3500 


DWELLING 

(1799)  S  HOLLOWAY  50  W  Bright. 
1-story  and  basement  frame  dwell- 
ing- 

Owner  —  Hemmen  and  W  eissman,  8 
Ocean  Ave.,  San  Francisco. 

Architect — None.  $4000 


DWELLING 

(1800)  E  CAPITOL  175  S  DeMontford. 
2-SLory  and  basement  frame  dwell- 
ing. 

Owner- A.  Ponti,  1242  Capitol  Avenue, 
San   Francisco. 

Architect — None. 

Contractor — Clyde  Ferrel,  1242  Capitol 
Ave.,  San  Francisco.  $4000 


DWELLING 

(1801)      E  KANSAS   175   N  23rd.   2-story 

and  basement  frame  dwelling. 
Owner — W.    Trepp,    premises. 
Architects  and  contractors — Helms  and 

Helms,  4048  Geary  St.,  S.  F.  $ — 


RESIDENCE 

(1802)      E    MIRAMAR    32    S    Southwood 

Dr.    2-story   and     basement      frame 

residence. 
Owner — F.    Lieboldt,    care    architect. 
Architect   —   Carl    Geilfuss,    417    Dewey 

Blvd.,   San   Francisco.  $4000 


DWELLING 

(1803)      W  TWENTY'-FIRST  AVE.  240  S 

Ulloa.    1-story  and  basement  frame 

dwelling. 
Owner — C.   Ingerman,   473   Guerrero   St., 

San  .^rancisco. 
Architect — Fabre    and    Hildebrand,    110 

Sutter   St.,   San   Francisco.  $3000 


DWELLINGS 

(1804)  N  VIENNA  100  125  150  E  Ex- 
celsior. 3  1-story  and  basement 
frame   dwellings. 

Owner  —  Jeffers,  Tuene  and  Winseth, 
3573    16th   St.,   San  Francisco. 

Architect— None.  $3000    each 


REMODEL 

(1805)  PAGE  &  MASONIC  AVENUES. 
Remodel  for  hospital. 

Owner  —  Park  Sanatorium,  Page  and 
Masonic    Ave.,    San    Francisco. 

Architect — None. 

Contractor — Ernest  Watson,  212  Shot- 
well    St.,    S.    F.  $2000 


ALTERATIONS 

(1806)  N  W  MISSION  AND  24TH 
streets.  Alterati';ns  and  additions 
for  store  and  offices. 

Owner — C.  A  W.  Borgfeldt,  519  Cali- 
fornia St. 

Architert — W.  L.  Schmolle,  519  Calif., 
St.  Cost,   $10,000 

FLATS 

(]v07)      S     ANZA  120     W     40TH     AVE. 

2-.'^tory    and  basement     frame    (2) 

flats. 
Owner — K.    Braverman,    120    9th   Ave. 

Architect— W.    L  Schmolle,    519    Calif. 

St.  Cost.  $15,000 


DWELLING 

(ISIO)      S  W^A.SHINGTON  190  W  Cherry. 

2-story    and    basement    frame   dwlg. 
Owner — J.    Sockolov,    3925    Washington 

St.,  San  Francisco. 
Architect — None.  $6000 


DWELLING 

(1811)  S  TRUMBULL  225  W  Congdon. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Workingman's  Building  Co.,  50 

Edgar   Place,    San   Francisco. 

Plans  by  owner.  $4750 


DWELLINGS 

(1S12)  W  VAN  BUREN  84-9  &  136-4 
S  Sussex.  2  1-story  and  basement 
frame   dwellings. 

Owner — Ray  Higgins,  38  Montgomery 
St.,  San  Francisco. 

.\rchitect — Pring  &  Lesswing,  68  Sut- 
ter St.,   San   Francisco. 

Contractor — Higgins  &  Sons,  38  Mont- 
gomery St.,  S.  F.  $3000  each 


DWELLING 

(1813)      S   FLOURNOY   200  —  De  Long. 

1-story   and   basement   frame   dwlg. 
Owner — W.    L.    Fast,    257    Flournoy    St., 

San  Francisco. 
Architect — None.  $1000 


GREENHOUSE 

(1814)      CAMBRIDGE  &  WAYLAND  ST. 

1-storv   frame  greenhouse. 
Owner   — "  F.    Nollevaut,    1420    TVayland 

St.,    San    Francisco. 
Architect — None.  $1000 


SIGN 

(1815)      1142   MARKET   STREET.   Erect 

sign   25x85  ft. 
Owner    —    Foster    &    Kleiser    Co.,    1675 

Eddv   St.,    San   Francisco. 
Architect — None.  $1100 


FLATS 

(1816)      N   FRANCISCO    87-6    W    Gough. 

2-story   and   basement     frame      (2) 

flats. 
Owner— Ben    Liebman,    747    Call    Bldg., 

San    Francisco. 
Architect — R    R.   Irvine,   747   Call  Bldg.. 

San  Francisco.  $6000 


CARPENTER   WORK    ETC. 

(1817)  344  FOURTEENTH  STREET, 
r-arpenter  work,  plastering,  plumb- 
ing, painting,  etc.  for  Medical  Col- 
lege. 

Owner    —    Dr.    A.    Boxton,    712    Hearst 

Bldg.,   San   Francisco. 
Architect — None. 
Contractor — Ira   W.   Coburn,  712  Hearst 

Bldg..   San  Francisco.  $15,000 

DAA^ELLINGS 

(1818)  SW  TWENTY-FIFTH  &  SAN- 
tiago,  W  26th  Ave.  26  52  77  10'3  129 
155  181  207  233  259  285  S  Santiago. 
12  1-story  and  basement  frame 
dwellings. 

Owner — C.  S.  Allred,     Plaza  Drive..  San 

Francisco. 
Architect — None.  $4000   each 

AP.^RTMENTS 

(1819)  SE  LAGUNA  &  OAK  STREETS. 
3-story  and  basement  frame  (21) 
apartments. 

Owner   —   Kenneth    D.    Vose,    1239    34th 

Ave.,  San   Francisco. 
.Architect  &     Contractor — Johnson     and 
Erlendson,   5312  Mission   St.,   S.  F. 

$40,000 
NOTE — Permit      reported      previously 
May   20,    1926,   No.   1662. 

REMODEL 

(1820)  S  MARKET  100  E  8th.  Remodel 
for  department  store;  additions: 
construct  doorways;  new  stair- 
■ways.  etc. 

Owner — The  Emporium,  835  Market  St.. 
San   Francisco. 


Engineer — E.    W.   Simmons,   835   Market 

St.,    San    Francisco." 
-Architect — C.  R.  Collupy,  464  California 

St.,    San    Francisco.  .      $20,000 

DWELLING 

(1821)  NW  FLOOD  &  FORESTER.  I- 
story  and  basement  frame  dwelling 

Owner — T.    Franer. 

Architect  &  Contractor — A.  A.  Wesen- 
dunk,  Jr.,  1747  Dolores  St.,  San 
Francisco.  $3000 


l.NDUSTRIAL  PLANT 

(1822)      E    VERONA    PL.    100    N    Third. 

1-story  frame  light  industrial  plant 
Owner — M.    Matzger,    780    Harrison    St., 

San   Francisso. 
Arohitect — None.  $1800 


INDUSTRIAL  PLANT 

(1823)      S  PERRY  213   E   Third.   1-story 

frame  light   industrial   plant. 
Owner — M.    Matzger,    780    Harrison    St., 

San   Francisco. 
Architect — None.  $1500 


REPAIRS 

(1524)  250  CLEMENTINA  STREET. 
Repair   fire   damage   to   flats. 

Owner — A.   P.  Button,  180  Jessie  Street, 

San  Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180     Jessie 

St.,   San   Francisco.  $1000 

FLATS 

(1525)  E  THIRD  AVE.  35  S  Irving. 
2-story  and  basement  frame  (2) 
flats. 

Owner   —   John    Little,    66    Sotelo    Ave., 

San   Francisco. 
Architect — None. 
Contractor — John  Little  &  Son  66  Sotelo 

Ave.,    San   Francisco.  $7000 


ALTERATIONS 

(1826)  SW  CHERRY  AND  JACKSON 
Streets.  Construct  stairs;  erect  fire 
escapes;  plastering;  renovate  in- 
terior. 

Owner — F.  Brown,  1  De  Haro  St.,  San 
Francisco. 

Architect — None.  $3000 


DWELLING 

(1S27)      S   RAYMOND   between    Rutland 

and   Delta.    1-story     and     basement 

frame   dwelling. 
Owner — Nicholas  Valente,  220  Williams 
Ave.,  San  Francisco. 
Architect — None.  $2750 


DWELLING 

(1828)      S  ARLETA  25  E  Delta.  1-story 

and  basement  frame  dwelling. 
Owner — Harry  Apte,   287     Arleta     Ave., 

San   Francisco. 
Architect — None.  $2750 


ALTERATIONS 

(1829)  2941  FILLMORE  ST.  Brick  ve- 
neer  front  and  steps   for   (2)    flats. 

Owner — Jos.  Leguitto,  2941  Fillmore 
St.,  San  Francisco. 

Architect — None. 

Contractor — L.  A.  Blecher,  2828  Pierce 
St.,   San   Francisco.  $2000 


BOILERHOUSE 

(1830)  FIFTEENTH  AND  FOLSOM 
Streets.  1-story  concrete  boiler- 
house. 

Owner  —  Illinois  Pacific  Glass  Corp., 
premises. 

Engineer — P.   D.   Burtt.  $1500 


DWELLING 

(1831)  E  LAIDLEY  63  S  Roanoke.  1- 
story  and  basement  frame  dwelling 

owner — E.    J.    Willey. 
.Architect — None. 

Contractor — V.  W.  Rundquist,  338  Chi- 
cago Way,  S.  F.  $4000 

ALTERATIONS 

(1832)  1131  ELLIS  STREET.  Tar  and 
gravel  roofing;  repair  patent  flues 
painting,    tinting,    etc.,    for    flats. 

Owner — Mr.  Schneider,  1131  Ellis  Street 

San    Francisco. 
Architect — None. 
Contractor — <  has.     Coburn,     180     Jessie 

St.,  San  Francisco.  $2000 

DWELLINGS 

(1833)  E  KEYSTONE  160  195  230  263-4 
296-8  N  Ocean  Ave.  5  Irstory  and 
basement   frame  dwellings. 

Owner — W.  Knickerbocker,  332  Pine  St. 

San   Prancisco. 
Architect — None.  $3800   each 
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BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

751  Marano  Lindgren  5150 

752  Traverse  Chiappe  15085 

753  American  Turner  3840 

754  American  Klimm  1340 

755  American  Pinlcerton  1960 

756  Brown  Hallgren  9000 

757  Weiman  McCarthy  3900 

758  California  Snoolt  2873 

759  Roman  Ernst  4265 

760  Hills  Main  3549 

761  Mercantile  Zelinsky  220 

762  Mercantile  Spencer  3060 

763  Mercantile  Morrison  550 

764  Mercantile  Atlas  1885 

765  Mercantile  Habenlcht  385 

766  Mercantile  Byington  1580 

767  Mercantile  Somerton  1250 

768  Mercantile  Smith  1140 

RESIDENCE 

(751)  N    DE    MONTFORD    AVE.    25    B 
Capitol  Ave.  E  25  x  100. 

All   work   frame   residence,   1-story  and 

basement. 
Owner — S.   Marano. 
Contractor — Lindgren      Bros.,      64      Ra- 

mona   St. 
Filed  June  3,   1926.  Dated  May   24,   1926 

Roof    on    $1287.50 

Brown    coated     1287.50 

Completed    1287.50 

35    days    after    1287.50 

TOTAL  COST,  $5,150 
Bond,  $5,150;  sureties.  United  States 
Fidelity  and  Guaranty  Co.;  forfeit, 
none;  limit,  90  days;  plans  and  speci- 
fications filed. 

BUILDING 

(752)  N    E    GRANT    AVE.    AND    LOM- 
bard   N   25   x    E    68.9. 

All    work    except    lighting-   fixtures    and 
shades    for    2-story    and    basement 
frame   building. 
Owner — Biaggio     Traverse,     392     Lom- 
bard St. 
Architect — P.  F.  De  Martini,  948  Broad- 
way. 
Contractor — G.    Chiappe,    2244    Leaven- 
worth St. 
Filed  June  3,   1926.  Dated  May   26,   1926 

Frame    up    $2410 

Brown    coated    4225 

Completed  and  accepted    4225 

35  days  after   4225 

TOTAL  COST,  $15,085 
Bond,  $2,600;  sureties,  E.  De  Martini. 
L.  Segale;  forfeit,  none;  limit,  none; 
plans  and  specifications  filed. 


WAREHOUSE 

(753)  N  W  4th  and  Townsend  extend- 
ing 91.8  W  from  cor  alg  Townsend 
and  dist.  190  N  fr'om  cor  alg  4th. 

All  work  electric  wiring  system  for 
new  San  Francisco  warehouse  and 
office    bldg. 

Owner — American  Radiator  Co.,  2nd 
and  Townsend  Sts. 

Engineer — Hunter  &  Hudson,  Rialto 
Bldg. 

Contractor — The    Turner    Co.,    329    Te- 


hama St. 
Filed  June   3,   1926.  Dated  May   21,   1926 

As    work    progresses    75% 

35    days    after    25  % 

TOTAL  COST,  $3,840 
Bond,  sureties,  forfeit,  limit,  none; 
plans  and  .specifications  filed. 


(754)  SAME    AS   ON    ABOVE. 
All    work — Heating   work. 
Contractor — Frank    J.    Klimm    Co.,    456 

Ellis  St. 
Filed  June  3,   1926.  Dated  May   21,   1926 
Payments   same    as   on    above. 

TOTAL  COST,  $1340 
Bond,  sureties,  forfeit,  limit,  none; 
plan.s  and  specifications  filed. 

(755)  ALL    PLUMBING    WORK    ON 
above. 

Contractor — James     H.     Pinkerton    Co., 

927  Howard  St. 
Filed  June   3,   1926.  Dated  May   21,  1926 
Payments    same    as    on    above. 

TOTAL  COST,  $1960 
Bond,  sureties,  forfeit,  limit,  none; 
plans  and  specifications  filed. 


FRAME   BLDG. 

(756)  W  TWENTY-THIRD  AVE.  200 
S  Lincoln  Way,  25x120.  All  work 
for  2-story  and  basement  frame 
building. 

Owner — P.  Ward  Brown,  311  Hayes  St., 

San    Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,  S.   F. 
Contractor    —    August    Hallgren,       311 

Hayes    St.,    S.    F. 
Filed  June   4,    1926.   Dated  June   1,   1926. 

Roof    boards    on    $2250 

Brown   coated    2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

ALTERATIONS 

(757)  S  HAIGHT  31.3  E  PIERCE  E  50 
by   S   100.   W.   A.   375. 

All    work    alterations   and    additions    to 

store    building. 
Owner — Max   Weiman,   755   46th  Ave. 
Architect — Robert  McCarthy  and  Theo- 
dore   Johanns. 
Contractor    —     Robert    McCarthy    and 

Theodore  Johanns,  1369  14th  Ave. 
Filed   June   4,    1926.   Dated   June   3,   1926 
New  store  and   brown  plas.  on..$  965 
Plastering   and   plumb,    done....      965 

CTnpleted    and    accepted    970 

35  days  after    1000 

TOTAL  COST,  $3,900 
Bond,  sureties,  forfeit,  none;  limit,  35 
days;  plans  and  specifications  not  filed. 

CLUB   HOUSE 

(758)  N  W  PIERCE  AND  SUTTER 
W    412.6   X   N    275. 

All  work  plumbing,  etc,  for  club  house. 
Owner — California   Tennis   Club. 
Architect    —    Nathaniel     Blaisdell,    255 

California  St. 
Contractor — Frederick     W.     Snook    Co., 

596   Clay   St. 


THE  SAN  FRANCISCO  BANK 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10TH.   1868 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Filed  June  4,   1&26.  Dated  May   17,   1926 

R'ughing    In    completed    $1000 

Completed  and  accepted    1153 

35  days  after   720 

TOTAL  COST,  12873 
Bond,  11437;  sureties,  Everett  T. 
Grimes,  W.  S.  Morse;  forfeit,  $10  day; 
limit,  100  days;  plans  and  specifications 
filed. 

Note:     See     Recorded    Contracts    Re- 
ported May  28,  1926,  No.  738. 


PLUMBING 

(75;t)      S    FELI^    BET.    WEBSTER    AND 

Fillmore. 
All  work   plumbing  and  steam   heating 
for      3-story      reinforced      concrete 
bldg. 
Owner — The      Roman      Catholic      Arch- 
bishop   of    S.    F..    1100    Franklin. 
Architect — John   J.    Foley,    770   5th   Ave. 
Contractor — Henry    Ernst    &    Sons,    551 

Hayes    St. 
Filed  June   8,   1926.   Dated   May   18,   1926 
Plumbing    and    heating    systems 

roughed   In    2000 

C  mpleted    and    accepted    1198 

35   days   after    1067 

TOTAL  COST,  $4265 
Bond,  $2136.50;  sureties.  New  Amster- 
dam Casualty  Co.;  forfeit,  none;  limit, 
75   days;   plans  and   specifications   filed. 


DECKING,    ETC. 

(760)     N  HARRISON  Bet.  Stewart  and 

Spear.      All    work    for    bin    decking 

and    structural    work    for    plant. 
Owner   —    Hills    Bros.,    2    Harrison    St., 

San   Francisco. 
Architect — None. 
Contractor — Main    Iron    Works,    16th    & 

Daggett    Sts.,    S.    F. 
Filed  June   9,   1926.   Dated  June   7,   1926. 

As   work  progresses    75% 

Usual  35  days    25% 

TOTAL  COST,  $3543 
Bond,  sureties,  forfeit,  none.  Limit,  62 
days.      Plans   and    specifications    filed. 


WAREHOUSE 

(761)  S  CLAY  90  W  MONTGOMERY 
X  47.11  S  59.9  E  5-in.  S  59.9  E  20 
N  59.9  E  27.6  N  59.9. 

All  work  painting  4-story  and  base- 
ment garage   and  ■warehouse. 

Owner — Mercantile   Trust  Co. 

Architect — Engineer  C.  H.  Synder,  251 
Kearney    St.,    S.    F. 

Contractor — D.  Zelinsky  &  Sons,  165 
Grove  St.,  S.  F. 

Filed  June   9,   1926.  Dated  May  22,   1926 

Payments?    monthly    75% 

Bal.    35    days    after     25% 

TOTAL  COST,   $220 

Bond,    sureties,    forfeit,    none;    limit,    20 

days;     <lans    and   specilcations    filed. 


{Ti;2)  ELECTRIC     FREIGHT     ELE- 

vators    on    abovf' 
Contractor — Spencc     Elevator    Co.,    166 

7th    St.,    S.    F. 
Filed   June   9,    1926.    i^ated   May   5,    1926. 
Payments  same  as  above. 

TOTAL  COST.  $3060 
Bond,  $1530.  Sureties.  The  Aetna  Cas- 
ualty C^o.  Forfeit,  none.  Limit,  as  re- 
guirod.      Plans    and    specifications    filed. 


(763^        SHEET     METAL     WORK     ON 

above. 
Contractor — Morrison  &  Co.,  74  Duboce 

St..    S.    F. 
Filed  June   9,   1926.  Dated  May  22,   1926. 
Payments  same  as  above. 

TOTAL  COST,  $550 
Bond,  s-ureties.  forfeit,  none.  Limit,  as 
required.   Plans  and  specifications  filed. 


(764)       STEAM    HEATING    PLANT    ON 

above. 
Contractor — .Atlas  Heating  Co.,  557   4th 

St.,  S.  F. 
Filed  June  9,   1926.   Dated  May   27,    1926 
Payments  same  as  above. 

TOTAL  COST,  $1885 
Bnnd,  sureties,  forfeit,  none.  Limit,  30 
da.vs.      Plans   and   specifications    filed. 


(765)      GL.\ZING    ON    ABOVE. 
Contractor — Habenichi    &    Howlett,    529 

Clav   St.,   S.    F. 
Filed    June   9.    1926.    Dated    May   8,    1926. 
Payments  same  as  above. 

TOTAL  COST,  $385 
Bond.  $192.50.  Sureties,  The  Aetna 
Casualty  &  Surety  Co.  Forfeit,  limit, 
none.  Plans  and  specifications  not 
tiled. 
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(766)      ELECTRIC   WORK    ON  ABOVE. 
Contractor    —    Byington    Electric    Co., 

1819   Fillmore  St.,  S.  F. 
Filed    June    9,    1926.    Dated   May    5,    1926 
Payments   same   as   above. 

TOTAL  COST,  $1580 
Bond,  $780;  sureties,  The  Fidelity  and 
Casualty  Co.;  forfeit,  none;  limit,  30 
days;   plans   and  specifications   filed. 


(767)  PLUMBING    ON    ABOVE. 
Contractor   —    A..    E.    Sommerton,    2006 

Union    St.,    S.    F. 
Filed    June    9,    1926.    Dated   May    5,    1926 
Payments   same   as   above.  .   „    „ 

TOTAL  COST,  $1250 
Bond,  $625;  sureties.  The  Fidelity  and 
Casualty  Co.;  forfeit,  none;  limit,  none; 
plans  and  specifications  filed. 

(768)  LATHING     AND      PLASTERING 
on   above.  __   ,,, 

Contractor — James  F.  Smith,  271  Minna 

Filed   June    9,    1926.    Dated   May    5,    1926 
Payments  same   as   above.  ,   ,,„ 

TOTAL  COST,  $1140 
Bond  $570;  sureties.  The  Fidelity  and 
Casualty  Co.;  forfeit,  none;  limit,  20 
days;   plans   and   specifications   filed. 

COMPLETION  NOTICES 


SA.\   FR.\NCISCO   COUNTY 


Recorded 


Accepted 


June  2.  1926—1/4  N  TEHAMA  200  E 
6th,  E  25  X  N  75.  Earl  H.  Marks- 
warb,  Eugene  Palmuth  to  vi^hom  it 

may   concern    •  •  •  •  ■  ^^ZZ 

June  2  1926—31-6  x  120  ON  W  12TH 
Ave.  162.6  N  Taraval.  Doris  Burke 
to  whom  it  may  concern. June  2,  1926 
June  2,  1926— E  42ND  AVE.  250  N 
Cabrillo  N  25  x  E  120.  Ernest  J. 
Olson  to  whom  it  may  concern.... 

June   2,   1926 

June  '2,'  1926— S  POST  110  E  MASON 
E  110.7%  X  S  137.6.  Post  Street 
Inv  Co.  to  Malott  &  Peterson, 
Crowe   Glass   Co.,   C.   J.   Hillard  Co., 

Wm.    Bateman     •  •    — — 

June  2,  1926— S  POST  110  E  MASON 
E  110.714  X  S  137.6.  Post  Street 
Investment  Co.  to  J.  E.  Back  Co... 

May    25,    1926 

June  '2,  1926— E  21ST  AVE.  150  S 
Judah.       Elizabeth    J.    Levy     to    S. 

Levy  May    27,    1926 

June  3,  1926— LOTS  1  AND  37  TO  <0 
Blks  2982,  Sub.  1  Miraloma  Park 
Lot  22  Blk.  2919,  Map  Merritt  Ter- 
race Addn.  Blks.  2919,  2919-A  and 
2979.      Meyer   Brothers    to    whom    it 

may  concern June  2,   1926 

June  3,  1926  —  SW  NORIEGA  AND 
20th  Ave.  S  alg.  Ave.  50  x  W  100. 
James    L.    Purey    to    Meyer    Bros... 

May    29,     1926 

June  3,  1926  —  W  DIAMOND  64  S 
23rd  S  25-9  x  W  100.  San  Fran- 
cisco  Home   Building   Co.    to    Meyer 

Bros May    29,    19:iG 

June  3,  1926— N  WASHINGTON  184-6 
E  Maple  W  alg.  N  Washington  84-6 
N  136-3%  E  45-4  Vz  S  0°  30'  W 
8-8%  E  and  pari,  with  N  Wash- 
ington 40-61/2  S  127-8%.  Walter  S. 
Heller    to    Frederick    W.    Snook    Co. 

June  1,   1926 

June  3,  1926— N  WASHINGTON  1S4-6 
E  Maple  W  84-6  N  136-3%  E  45-41.4 
SW  8-8%  E  40-6%  S  127-81/*.  Wal- 
ter  S.    Heller   to   H.    S.    Tittle    Com- 

pany     June    1,    1920 

June  "3.  1926 — W  FOLSOM  and  7TH 
NW  80  X  SW  85.      Robert  McMillan 

to    Wm.    Martin June    1,    1926 

June  3,  1926  —  7  39  AMAZON  AVE. 
Lot  8  Blk.  6354  Excelsior  Hd.  Assn. 
Edwin   Allsebrook   to  whom   it  may 

concern June    2,    1926 

June  3,  1926— LOT  24  BLK.  3105  A 
St.  Francis  Wood  Exten.  No.  3. 
Westgate   Park   Co.   to   Henry   Pap- 

enhausen June    2,    1926 

June  3,  1926  —  E  DE  HARO  i2o  S 
22nd  S  25  X  100  No.  1053  De  Hafo. 
Jennie  Kolmokoff  to   whom   it   may 

concern Apr     30     1926 

June  3,  1926— BLK.  6  LOT  2  MAt' 
Sunnyside  on  E  Hamberg  25  & 
Mangels  Avo.  G.  R.  Vertner  and 
J      H      Hartsell     to     whom     it     may 

concern May    28,    1926 

June  4,  1926— E  CURTIS  50  N  Morse 
25    X    100.      John    Dall    to    whom    it 

may   concern June   4,   1926 

June  4,  1926— E  HYDE  50  N  North 
Point  N  alg.  Hyde  25  x  E  87-6. 
G  Moriconi  to  whom  it  may  con- 
cern     June    4,    1926 


June  4,  1926— E  HYDE  75  N  North 
Point  N  alg.  Hyde  25  x  E  87-6. 
G.  Moriconi  to  whom  it  may  con- 
cern     _ June    4,    1926 

June  4,  1926 — S  POST  110  E  Mason 
E  alg.  S  Post  110-71/4  X  S  137-6. 
Post     Street     Investment     Company 

to    Otis    Elevator    Company 

June     2.     1926 

June  4,  1926 — NE  ROLPH  26.353  NW 
Athens  NW  26  x  NE  100,  ptn.  Lot 
19  and  Lot  20,  Blk.  16  Crocker 
Amazon  Tr.  Victor  Bjorkman  to 
whom    it    may    concern 

June  4,  1926— W  21ST  AVE.  350  S 
Kirkham     S     25     x     W     120.       Otto 

Schulz    to    John    B.    Stiefel    

June    4,     1926 

June  4,  1926 — LOT  18  BLK.  3053  Map 
Blks.  3050  to  3053  and  ptn.  Blks. 
3038  and  3054  Westwood  High- 
lands. Hans  and  wife  Esther  E. 
Nelson  to  whom  it  may  concern.. 
June     3,     1926 

June  4,  1926- N  SILVER  AVE.  200 
W  Boyleston  Lot  50  x  150.  Jos- 
eph Nora  to  S.  Saari....May  29,   1926 

June  4,  1926— N  HAIGHT  165  W  Fill- 
more 42  m  or  1  x  100.  Roy  Van 
Vliet   to    Alvin   J.    Stein. June   15,   192« 

June  4,  1926— E  CONNECTICUT  125 
S  Mariposa  S  25  x  E  100.  Michele 
Chiodo  to  whom  it  may  concern.. 
June    3,    1926 

June  4,  1926— W  SOMERSET  100  S 
Burrows  Lot  37-6  x  120.  Louis 
Silverstein    to    S.    Saari..May    2,    1926 

June  4,  1926— W  GOETTINGEN  125 
N  Felton  Lot  25x120.  S.  Lazor  to 
3.  Saari May  22,   1926 

June    4.    1926   —  1703    JACKSON.       E. 

Aldana    to    H.    H.    Larsen    Co 

June    11,    1926 

June  4,  1926— W  MASONIC  AVE.  50 
N  Page  N  125  W  108  S  37-6  W 
125-3  S  137-6  E  125-3  N  50  E  108. 
The  Roman  Catholic  Archbishop  of 

S.  F.  to  Schrader  Iron  Works 

June    4,    1926 

June  5,  1926— NE  PERU  AVE  75  NW 
Edinburgh  NW  alg  Peru  Ave  25x 
NE  100  Ptn  Lot  3  Blk  33,  Excelsior 
Hd.  Assn.  J  George  and  Elizabeth 
M  Altinger  to  whom  it  may  con- 
cern   June    1,    1926 

June  5.  1926— W  TWENTIETH  AVE 
175  N  Irving  No.  1265  20th  Ave,  bet 
Irving  and  Lincoln  Way.  Man- 
field  Johnson  to  whom  it  may  con- 
cern   June    1.    192<> 

June    5.    1926— LOT    15    and   W    6.67    Lot 
14  Blk  4,  Forest  Hill.  J  B  Nuttman 
to  whom  it  may  concern. June  5,  19.^6 
June    5,     1926— S    GREENWICH    51    E 
"^'ebster  E  alg  Greenwich    24xS   28. 
A   Grovo   to   P   Gavozza.  .  June   4,    1926 
June    7.    1926— NE    HARKNESS    AND 
Brussels.      Samuel    Saari    to    whom 

it    mav    concern     June    7,    1926 

June  7,"l926— N  HOWARD  112-6  W 
6th  W  37-6  X  N  90.  Julius  Har- 
band   to   Schultz  Construction   Co... 

June    3,    1926 

June  7.  1926— LOT  13  BLK.  50  Reis 
Tr.  on  N  Leland  Ave.  175  W  Al- 
pha.     Joseph   and  Evelyn   Massagli 

to    Stoneson    Bros June    4,    1926 

June  7,  1926 — NW  25TH  and  Dolores 
N  26-6  X  W  114.  Jacklyn  A.  Alex- 
ander, minor  by  Daisy  E.  Alexan- 
der,  guardian   to   W.   McKenzie 

June  3,   1926 

June  7,  1926— SE  HOLLOWAY  and 
Ashton.     W.   A.   Savage   to   whom    it 

may   concern    June   5,    1926 

June  7,  1926— E  42ND  AVE.  100  S 
Anza   S   33   X  E    120.      Virgil  E.   and 

Veda    C.    Haley June    7,    1926 

June  7,  1926— N  6TH  AND  NATOMA 
NW  30  X  NE  75.  Joseph  A.  Pas- 
qualetti  to  whom  it  may  concern.. 

June  8,   1926 

June  5,  1926— W  THIRTIETH  AVE 
175  N  Judah  N  alg  W  30th  Ave  50x 
W   120.     John   —  and  Eleanor  Cun- 

nigham   to  H   Steiger June   4,   1926 

June  5,  1926— N  EIGHTEENTH  125 
W  Sanchez  W  alg  N  18th  25xN  114. 

Mary  Lynch  to  Carl  A  Wolf 

March    31,    1926 

June      5,      1926— S     GREEN       72-6       W 
Jones    rung   W    30x90.      Mrs.    Jones- 
Hateman    to   whom   it  may   concern 

June    5,    1923 

June  8.  1926  —  986  MISSION  ST. 
White  Lunch  Co.  to  Linday  Con- 
struction Company  ....  June  2,  1926 
June  8,  1926— LOTS  7  AND  8  BLK. 
3197  Westwood  Park.  W.  H.  Hicks 
to   C.   F.    Parker June   8,    1926 


June  8,  1926  —  E  MISSION  50  x  N 
France  Ave.  50  x  83-6.  Axel  E. 
Larson  to  wro  mit  may  concern.. 
June     8,     1926 

June  8,  1926 — SW  STEVENSON  and 
Eckert.  Green  Investment  Co.  to 
W.    D.    Henderson June    1,    1926 

June  8,  1926— W  18TH  AVE.  225-1% 
N  Kirkham  N  24-10%  x  120.  Henry 
W.  and  Freda  F.  Menne  to  whom 
it    may    concern    June    7,    1926 

June  8,  1926— E  19TH  AVE.  COMG. 
at   pt.    105    N   Judah.      H.    P.    Noland    • 

to    Petersen    and    Perseon    

June     8,     1926 

June  7,  1926— LOT  4  BLK  31,  Blks 
27     to     34,     Forest    Hill    Extension. 

Earl   B  Coy   to   E   J   Quistad 

June    7,    1926 

June  8,  1926 — S  TWENTY-NINTH 
113-3%  W  San  Jose  Ave  W  29xS  89. 
Vnrginia  Bonzani  to  M  C  Ingraham 
June    5,    1926 

June  8,  1926 — NO.  627  GRANT  AVE. 
Sylvia  Maurino  to  Thomas  W  Jones 

June    5,    1926 

June  8,  1926— S  ARMY  175  W  Shot- 
well  25x100.  Emma  and  August 
Lagau  to  whom  it  may  concern... 
June    7,    1926 

June  8,  1926 — E  BELDEN  97-6  S  Pine 
S  40  E  2-6  S  20  E  57-6  N  60  W 
60.  The  Lurie  Co  to  Spencer  B 
Bagge  (as  Industrial  Constr.  Co.) 
June  — ,   192C 

June  8,  1926 — N  WASHINGTON  184-6 
E  Maple  W  84-6  N  136-3%  E  45-4% 
SW  8-8%  E  40-6%  S  127-8%. 
Walter  S  Heller  to  Mattock  & 
Feasey,  June  5,  1926;  James  A  Nel- 
son,   Inc June    3,    1926 

June  8,1  1926— NW  MISSION  AND 
Twenty-fifth.  Frank  P  Weymouth 
to   J   B   Sprague June    7,    1926 

June  8,  1926— E  SEVENTEENTH  AV 
82-4%  S  Rivera  S  27-6%xE  100.  E 
E  Wattles  to  whom  it  may  concern 
June    1,    1926 
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Kecorded  An.^unt 

June  2,  1926 — S  PINE  30  E  PRESIDIO 

Ave.,    running    thence    along    S    Joe 

31-5    X    S    87-6.         F.     S.    Kellitt    vs. 

Frederick   M.   Mornement   and   Mrs. 

Frederick    Mornement    $1024 

June  3,  1926 — N  E  LAWRENCE  AVE. 
and  S  E  San  Jose  Ave  S  E  77  N  E 
34.95  m  or  1  N  W  80  m  or  1  S  W 
34.95  ptn.  blk.  5,  West  End  Map  2, 
John  Stura  vs.  Battesta  and  Mary 
Doe  Mazzaferro,  Wesley  E  Lam- 
bert      $305.60 

June  3,  1926— S  MARKET  100  E  4th 
rung  100  W  to  E  4th  th  at  right 
angle  alg  E  4th  dist.  170  th  at  a 
right  angle  for  100  N  Stevenson  th 
at  right  angle  to  pt.  of  beg.  Geo. 
H.    Jovich      vs.      Eliner    H.    Eltbom 

Market  Street  Realty  Co $7934.80 

June  3,  1926— S  W  RIVERA  A  20TH 
Ave.  alg  S  Rivera  W  90  x  S  100.  The 
Fay      Improvement      Company      vs. 

Marv    E.    Allison     $747 

June  3,  1926— S  MARKET  100  E  4TH 
W  100.6  4th  S  170  E  100  th  to  beg. 
Vernon  W.  Houghton  vs.  Elmer  S. 
Ekbom,  Market  St  Realty  Co. $594. 47 
June  4,  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  W  70  x  N  25  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview 
Addn.      Star   Concrete    Co.    vs.    Wm. 

F.  and  Gertrude  Bernell $194.20 

June  4,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  W  70  x  N  25  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview 
Addn.  Star  Concrete  Co.  vs.  Wm. 
F.    Bernell    and    Gertrude    Bernell. 

$204.75 

June  4.  1926 — SW  MISSISSIPPI  and 
20th  S  25  X  W  100.  Star  Concrete 
Co.   vs.   Wm.   F.   Bernell  and  Frank 

W.    Gibbs $424.90 

June  4,  1926— W  OLIVER  32  N  Belle- 
vue  N  alg.  W  Oliver  31  x  W  61-6, 
ptn.  Lots  47  and  48  Blk.  2,  Home- 
stead Realty  Company  Sub.  Lots 
140  to  153  West  End  Hd.  Assn. 
Golden  Gate  Atlas  Materials  Co. 
vs  Homestead  Realty  Company  $120. 
June  4,  1926  —  W  OLIVER  63  N 
Bellcvue  N  alg.  W  Oliver  31  x  W 
61-6  ptn.  Lots  47  and  48  Blk.  2, 
Homestead  Realty  Company  Sub 
Lots  140  to  153  West  End  Hd. 
Assn.  Golden  Gate  Atlas  Materi- 
als Co.  vs.  Homestead  Realty  Com- 
pany     $120. 
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.lime  -i.  I02G-NVV  OLIVEFi  &  Belle- 
vue  N  alg.  W  Oliver  32  x  W  61-6, 
I'tn.  LotH  47  and  28  Jilk.  2,  Home- 
steatl  licalty  Company  Sub.  Lots 
140  to  153  West  lOnd  Hd.  Assn. 
tloJden  (late  Atlas  Materials  Co. 
vs.   Homestead   Realty   Company.   $120 

June  4,  1926 — K  39TH  AVE.  225  S 
Calboa  Blk.  12  Lot  1606.  Thomas 
Brodie   vs.   H.   I'.   Kessler |225. 

June  4,  1926— W  28TH  AVE.  90  S 
Anza  S  alg.  VV  28th  35  x  W  120 
N  25  E  5  W  10  E  115  to  beg.,  and 
W  28th  Ave.  ptn.  O  C  311.  Golden 
Gate  Atlas  Materials  Co.  vs.  Ben 
E.  Lasky,  Deborah  Lasky,  Pool,  as 
Pool  Construction  Company  and 
S-am    Yonan $829.60 

June  4.  1926— LOT  7  BLK.  14  MAR- 
ket  St.  Hd.  Assn.  Rudecko  as  Pa- 
cific Floor  Co.  vs.  J.  H.  Casey, 
Sim  Rosen  as  Sim  Rosen  &  Sons. 
$100.70 

June  5,  1926— SE  EDINBURG  175  NE 
Prance  NE  alg  Edinburgh  25xSE 
100  Ptn  Lot  3  Blk  44,  Excelsior  Hd. 
General  Water  Heater  Corporation 
vs  William  F  Bernell  (as  Bernell 
Realty     Co) $65 

June  5,  1926— N  HOLLOWAY  AVE  70 
W  Mirimar  Ave  N  75x30  Ptn  Lots 
3  and  4  Blk  15,  Lakeview.  General 
Water  Heater  Cptn  vs  William  F 
Bernell    (as    Bernell    Realty    Co).. $70 

June    5,    1926— N    SHAFTER   AVE    150 

B    Keith   E   alg  N   Shafter   Ave    25x 

100.      C  Paolucci   &  John   Martinelli 

(as  C  Paolucci  &  Co)   vs  Joseph  and 

Josephine     Luchini $260 

June  5,  1926 — N  SHAFTER  AVE  150 
E  Keith  E  alg  N  Shafter  Ave  25x 
N  100.  G  Mazzera  vs  Joseph  and 
wife  Josephine  Luchini  and  C 
Paolucci      $117 

June  5,  1926— N  SHAFTER  AVE  150. 
E  Keith  E  alg  W  Shafter  Ave  25x 
N  100.  B  Milano  (as  Daly  City 
Lime  &  Cement  Co  vs  Joseph  and 
wife  Josephine  Luchini  and  C 
Paolucci      $80.30 

June  5,  1926— E  FIFTEENTH  AVE 
175  N  Clement  N  alg  E  15th  Ave  25 
xE  127-6.  Albert  Dean  vs  Alex  C 
Mattson     and     Catherine     Moriarity 
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June  '4',"  "me— E  SAN  JOSE  AVE.'  & 
Lawrence  NE  70  SE  91  m  or  1  SW 
70  NW  91  m  or  1  to  beg.,  ptn.  Blk. 
5  West  End  Map  2,  less  ptn.  con- 
veyed to  S.  F.  Con  O'Leary  vs. 
Battista  Mazzaferri  and  W.  E. 
Lambert $379.74 

June  4,  1926— SE  CAINE  AVE.  100 
NE  Lakeview  NE  50  x  SE  100,  ptn. 
Blk.  J,  Columbia  Heights.  Con 
O'Leary  vs.  W.  E.  Lambert  and  S. 
Conte $69.15 

June  4,  1926 — N  FARALLONBS  225 
E  Plymouth  Ave.  E  25  x  N  125, 
ptn.  Railroad  Hd.  Assn.  Con 
O'Leary  vs.  Mary  E.  Hall  and  W. 
E.    Lambert $317.33 

June  4,  1926— N  HALLOWAY  70  W 
Miramar  W  30  N  75  E  30  S  75  ptn. 
Lots  3  and  4,  Blk.  15,  Lakeside 
Addn.  J.  Righini  vs.  Wm.  F.  Ber- 
nell     $194.84 

June  4,  1926 — NE  CASTENADA  AVE. 
at  Pacheco.  Edwin  T.  Peterson  vs. 
H.  B.  Ray,  W.  B.  Parker,  Geo.  J. 
Maurer,  T.  D.  Courtright  as  George 
J.    Maurer   Co $65. 

June  4,  1926—100  SE  OF  BACON  SE 
25x120  Blk.  11  University  Md.,  be- 
ing ptn.  Lot  28  Blk.  6047.  George 
E.  Kapp,  D.  Boshion  and  Frank 
Cort'ese  as  Berkeley  Sash  &  Door 
Company  vs.  Tony  or  Antonio  Cip- 
riano  and   J.   Meconi $302.40 

June  4,  1926 — E  43RD  AVE.  275  N 
Anza.  Thomas  Brodie  vs.  R.  W. 
Banks $135. 

June  4,  1926— W  43RD  AVE.  150  S 
Geary  W  120  x  S  25.  Star  Con- 
crete Co.  vs.  Wm.  F.  Bernell,  Jos. 
G.  Jacobson  and  Ella  M.  Jacobson. 
$36_4. 

June     4,     1926— E    15TH     175    N    Cle-"' 
ment   N   25    x   E   127-6,   No.    266,    268 
15th    Ave.       Albert    Cook    vs.    Alex 
G.     Mattson     and    Catherine     Mori- 
arty $128, 

June  4,  1926— NW  HOLLOWAY  AVE. 
and  Miramar  Ave.  N  25  x  W  70, 
ptn.  Lots  1,  2.  3,  Blk.  15,  Lake- 
view  Addn.  Star  Concrete  Co.  vs. 
Wm.   F.  and  Gertrude   Bernell .  $194.12 

June  7,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  25  x  W  70. 
Domestic  Gas  Equipment  Co.  vs. 
Wm.   F.  and  Gertrude   Bernell $80. 


June  7,  1920— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  N  25  x  W  70.  Do- 
mestic (Inn  Equipment  Co.  vs.  Wm. 
F.  and  Gertrude  Bernell $80. 

June  7,  1926— NW  HOLLOWAY  AVE. 
and  Miramar  Ave.  N  25  x  W  70, 
ptn.  Blk.  15,  Lakeview.  O'Brien  & 
Metzler  vs.  W^m.  F.  and  Gertrude 
Bernell $580 

June  7,  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  N  25  x  W  70. 
O'Brien  &  Metzler  vs.  Wm.  F.  and 
(iertrude  Bernell  and  J.  H.  Mc- 
fJallum $570 

June  7,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  25  x  W  70. 
O'Brien  &  Metzler  vs.  Wm.  F.  and 
Gertrude  Bernell  and  J.  H.  McCal- 
lum $570 

June  7,  1926— W  43RD  AVE.  150  S 
Geary  S  alg.  43rd  Ave.  25  x  W  100. 
F.  H  Clancy  as  Clancy  &  Son  vs. 
Joseph  G.  Jacobson  and  William 
F.    Bernell $1025.29 

June  7,  1926— NW  MIRAMAR  AND 
Holloway  N  alg.  Miramar  75  x  W 
100  W  Miramar  100  S  Ocean  Ave. 
S  alg.  Miramar  25  x  W  100.  F.  H. 
Clancy  as  Clancy  &  Son  vs.  Will- 
iam   F.    Bernell $1142.74 

June  7,  1926 — W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  alg.  W  Mira- 
mar Ave.  25  X  W  70,  Ptn.  Lots  1, 
2,  3,  Blk.  15,  Lakeview  Addn.  A. 
Schafer  vs.  Wm.  F.  Bernell  as  Ber- 
nell   Realty    Co $261.30 

June  7,  1926 — NW  HOLLOWAY  AVE. 
and  Miramar  Ave.  N  alg.  Miramar 
Ave.  25  X  W  70,  ptn.  Lots  1,  2,  3, 
Blk.  15,  Lakeview  Addn.  A.  Schaf- 
fer  vs.  Wm.  F.  Bernell  as  Bernell 
Realty  Co $569.26 

June  7,  1926— E  15TH  AVE.  175  N 
Clement  N  27  x  E  127-6,  Nos.  266, 
268  15th  Ave.  Edward  C.  Peter- 
son vs.  Catherine  Moriarty  and 
Alexander   G.   Mattson $530. 

June  7,  1926— SW  OAK  and  Laguna 
S  120  X  W  30.  H.  B.  Ray  vs.  H. 
Eiben   and   Marie   Eben $1617.20 

June  7,  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  W  70  x  N  25,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview. 
Ward  Furnace  Co.  vs.  W.  F.  Ber- 
nell   as    Bernell    Realty    Co $146. 

June  7,  1926— NW  HOLLOWAY  and 
Miramar  Ave.  N  25  x  W  70  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview. 
Ward  Furnace  Co.  vs.  W.  F.  Ber- 
nell   as    Bernell    Realty    Co $146 

June  7,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  W  70  x  N  25,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview. 
M'ard  Furnace  Co.  vs.  W.  F.  Ber- 
nell as  Bernell   Realty  Co $143 

June  7,  1926 — W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  25  x  W  70,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview 
Addn.  A.  Schafer  vs.  Wm.  F.  Ber- 
nell   as    Bernell    Realty    Co.     ..$569.26 

June  7,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  25  x  W  70,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview 
Addn.  Concealo  Fixture  Co.  vs. 
Wm.  F.  Bernell  as  Bernell  Realty 
Co $52. 

June  7.  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  N  25  x  W  70,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview. 
Concealo  Fixture  Co.  vs.  Wm.  F. 
Bernell    as    Bernell    Realty    Co...  $52. 

June  7,  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  N  25  x  W  70,  ptn. 
Lots  1,  2,  3,  Blk.  15,  Lakeview. 
A.  Schafer  vs.  Wm.  F.  Bernell  as 
Bernell   Realty  Co $18.25 

June  7.  1926--NW  HOLLOWAY  AVE 
and  Miramar  Ave.  N  25  x  W  70, 
ptn.  Lots  1,  2,  3,  Blk.  15,  Lakeview 
A.  Schafer  vs.  Wm.  F.  Bernell  as 
Bernell    Realty   Co $237.30 

June  7,  1926— NW  HOLLOWAY  AVE 
and  Miramar  Ave.  N  25  x  W  70 
ptn.  Lots  1,  2,  3,  Blk.  15,  Lakeview. 
Concealo  Fixture  Co.  vs.  Wm.  F. 
Bernell  as  Bernell   Realty  Co $52. 

June  8,  1926— W  THIRTY-FIFTH  AV 
225  S  Clement  S  25xW  120.  Pacific 
Terrazzo  Marble  Co  vs  Richard 
and  Annie  Rohrs,  Pool  Constr  Co 
and    Harvey    F    Pool $85 

June  8,  1926— W  43RD  AVE.  150  ft. 
S  Geary  W  120  by  S  25.  Stucco 
Paint  Co.  vs.  J.  G.  Jacobson  and 
Wm.    F.    Bernell $32.50 

June  8,  1926— W  MIR.VMAR  AVE.  25 
N  Holloway  Ave.  N  alg.  Miramar 
25  X  W  70  W  Miramar  Ave.  50  X 
Holloway  Ave.  N  alg.  Miramar 
Ave.  25  X  W  70.  NW  Holloway 
Ave.  and  Miramar  Ave.  N  alg.  Mir- 


amar Ave.  25  X  W  70  ptn.  Blk.  15, 
Lakeview.  Richard  and  Henry  R. 
Kahler  as  R.  Kahler  &  Sons  vs. 
William  F.  and  wife  Gertrude  Ber- 
nell   and    J.    n.    McCallum $1050 

June  8,  1926 — .N  HOLLOWAY  AVE. 
70  W  Miramar  Ave.  W  30  x  N  75. 
Schopke  &  Burke  vs.  Wm.  F.  and 
Gertrude  Bernell,  Wm.  F.  Bernell 
as    Bernell    Realty    Co $158.85 

June  8,  1926  —  SE  EDINBURG  175 
NE  France  Ave.  NE  25  x  SE  100. 
Schopke  &  Burke  vs.  Wm.  F.  Ber- 
nell and  Gertrude  Bernell,  and 
Wm.  F.  Bernell  as  Bernell  Realty 
Co $114.18 

June  8,  1926— NW  HOLLOWAY  AVE. 
and  Miramar  Ave.  N  25  x  W  70. 
Schopke  &  Burke  vs.  Wm.  F.  Ber- 
nell and  Gertrude  Bernell,  and 
Wm.  F.  Bernell  as  Bernell  Realty 
Co $158.85 

June  8,  1926— W  MIRAMAR  AVE.  50 
N  Holloway  Ave.  N  25  x  W  70. 
Schopke  &  Burke  vs.  Wm.  F.  Ber- 
nell and  Gertrude  Bernell,  and 
Wm.  F.  Bernell  as  Bernel  Realty 
Co 1158.85 

June  8,  1926— W  MIRAMAR  AVE.  25 
N  Holloway  Ave.  N  25  x  W  70. 
Schopke  &  Burke  vs.  Wm.  F.  Ber- 
nell and  Gertrude  Bernell,  and 
Wm.  F.  Bernell  as  Bernell  Realty 
Co $158.85 


REJiEASE  uF   LIENS 


iA'     FKAiNClSCO   COUJVTY 

Uecordet.  \mouni 

June  2,  1926— E  43RD  AVE.  250  S 
Anza  S  25  X  E  120.  W'estern  Lime 
&  Cement  Co.  to  Frank  B.  Solln, 
.T.    F.    Dowling    

June  1,  1926 — NO.  1280  or  28,  1324 
Scott.  C  W  Jorgensen  to  William 
Asber     $49 

June  3,  1926  —  W  DE  HARO  25  S 
22nd  S  50  X  W  100.  Golden  Gate 
Atlas  Bldg.  Materials  Co.  and 
Rheinhart  Lumber  &  Planing  Mill 
Co.    to  John   and   J.    Kolmykotif 

June  3,  1926— E  SCOTT  87-6  .V  Ellis 
N  25  X  E  93,  1324  Scott.  G.  Bu- 
daeff  to  Lena  Asher,  Bay  Realty 
Co.,  Burton  H.  Bruce  and  Geo.  M. 
Merritt 

June  3,  1926 — E  SCOTT  87-6  N  Ellis 
N  25  X  E  93.  Antone  Ferrera  to 
Lena   Asher 

June  8,  192G— S  TOLEDO  WAY  222  E 
Pierce.  West  Portal  Plumbing  Co 
to     Dr.     Gawthorne     $476.60 

June  8,  1926— E  FORTY-THIRD  AVE 
35.5  S  Clement  E  72-6  S  77-10% 
NW  73-6%  N  65-5.  Harry  Liston, 
Atlas  Heating  &  Ventilating  Co, 
G  B  Jackson,  J  G  Jackson  &  Sons, 
Albert  Dean  to  Dr.  F  A  Gawthorne 

BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 


No. 

Owner 

2505 

Sears 

2506 

Felt 

2507 

Bramett 

2508 

Cianciarulo 

2509 

Warren 

2510 

Pratt 

2511 

Page 

2512 

Saake 

2513 

Rischmuller 

2514 

Rischmuller 

2515 

Marquis 

2516 

Marquis 

2olV 

Marquis 

2518 

Vogelman 

2519 

Johnson 

2520 

Davis 

2521 

Contra 

2522 

Contra 

2523 

Dyer 

2524 

Larkin 

2525 

Draf 

2526 

Peck 

2527 

Forest 

252S 

Lyon 

2529 

Penberthy 

2530 

Costa 

2531 

Furtado 

2532 

Fredrickson 

2533 

Paul 

2534 

Jacobs 

2535 

Flynn 

•J  .-13  6 

Stenman 

2537 

Nelson 

Contractor 

Amt. 

Allen 

4000 

Owner 

2500 

Bramett 

2500 

Beckett 

5920 

Wolfe 

3200 

McLean 

2000 

Owner 

2000 

Owner 

3000 

Pedigreed 

4600 

Pedigreed 

4200 

Owner 

8400 

Owner 

6000 

Owner 

6400 

Lewis 

5500 

Owner 

2000 

Rose 

4000 

Owner 

5000 

Owner 

12000 

Davis 

2000 

Milton 

3000 

Steffen 

3800 

Norris 

3100 

Jackson 

3000 

Brown 

5000 

Reeves 

3000 

iettencourt 

3000 

Owner 

2000 

Owner 

4000 

Van   Ness 

2900 

Rednours 

6000 

Carr 

5260 

Parker 

6250 

Songy 

3000 
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2538 

Thome 

Owner 

3000 

2539 

Johnson 

Johnson 

3750 

2540 

Johnson 

Owner 

2400 

2541 

Staton 

Owner 

1200 

2542 

Rea 

Cormack 

2000 

2543 

Milton 

Owner 

3000 

2544 

Green 

Flittner 

5120 

2545 

Schneck 

Owner 

2700 

2546 

Fisher 

Cederborg 

13474 

2547 

Presbyterian 

Lane 

2000 

2548 

Flynn 

Wishas 

4300 

2549 

Renas 

Patrick 

9500 

2550 

Villa 

Fish 

7340 

2551 

Cohen 

Fernside 

1000 

2552 

Wilson 

Owner 

2000 

2553 

Norris 

Owner 

2000 

2554 

Bridge 

Suburban 

3000 

2556 

Hollschucher 

Owner 

1200 

2557 

Realty 

Owner 

1000 

2558 

Noel 

Sharp 

3800 

2559 

Pouley 

Deyssegard 

3000 

2560 

De    Rome 

Taylor 

3000 

2561 

Chambers 

Peters 

4900 

2562 

Roeth 

Owner 

10000 

2563 

Eastman 

Vonada 

3500 

2564 

Dixon 

Dixon 

3500 

2565 

Correia 

Owner 

2000 

2566 

Rug-g 

Owner 

3700 

2567 

Rugg- 

Owner 

6400 

2568 

Fraser 

Fraser 

4000 

2569 

Lindquist 

Owner 

5000 

2570 

Farr 

Owner 

1000 

2571 

Ecker 

Zolski 

4300 

2572 

Rule 

Morgensen 

5000 

2573 

Hagan 

Loughery 

2500 

2574 

Skinner 

Electrical 

1000 

2575 

Douglas 

Owner 

1500 

2576 

.Harke 

Owner 

2000 

2577 

Larson 

Owner 

4500 

2578 

Grady 

Owner 

2900 

2579 

Flantz 

Flantz 

3500 

2580 

Krosterud 

Orton 

9500 

2581 

Elrod 

Owner 

10000 

2582 

Elrod 

Owner 

15000 

2583 

Elrod 

Owner 

5000 

2584 

Schnabel 

MacGregor 

5291 

2585 

Donald 

University 

5000 

2586 

Patterson 

Owner 

6200 

2587 

Patterson 

Owner 

6400 

25S8 

Carpenter 

Owner 

1500 

2591 

Lange 

Owner 

2000 

2592 

Essig 

Baum 

3360 

2593 

Art 

Christensen 

7000 

2594 

Torrey 

Owner 

3000 

2595 

Fregulia 

Young 

4250 

2596 

Adams 

Hanssen 

11600 

2597 

Shealey 

Owner 

15750 

2598 

Shealey 

Owner 

7300 

(2505)  NO.  1221  GARRISON  ST.,  Ber- 
keley. One-story  7-room  1-family 
rGsid.Gnc6. 

Owner— W.  F.   Sears,   3316  Chestnut  St., 

Designer — Allen    Bros.,    1615    83rd    Avo., 

Oakland. 
Contractor — Allen  Bros.,  1615  83rd  Ave., 

Oakland.  ?4000 


HESIDENCE 

(2506)  NO.  1675  TACOMA  AVE.,  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — R.  D.  Felt,  1728  Channing  Way 
Berkeley. 

Architect — None.  |2500 


RESIDENCE 

(2507)  NO.  1343  JULIA  ST.,  Berkeley. 
One-story  6-room  1  family  resi- 
dence. 

Owner— L.  A.  Bramett,  691  Woolsey  St., 
Berkeley. 

Architect — None. 

Contractor— H.  M.  Bramett,  691  Wool- 
sey St.,  Berkeley.  12500 


(2508)  SW  SIXTIETH  AND  TREXOK 
Sts.,    Oakland.      One-story    stores. 

Owner — M.    Cianciarulo,     2457     Web:jter 

St.,  Berkeley. 
Architect — None. 
Contractor    —    Beckett    &    Wight,    2457 

Webster   St.,   Berkeley.  $5920 

DWELLING 

(2509)  S  PAXTON  ST.  150  W  Thirty- 
fifth  Ave.,  Oakland.  One-story  5- 
room  dwellint;  and  garage. 

Owner — W.    H.     Warren,     3502    Footh'.li 

Blvd.,   Oakland. 
Architect-^None. 
Contractor — Wm.    ^Volie,    128    12th    St., 

Oakland.  $3200 


ADDITION  ^   , 

(2510)  NO.  3161  CHAMPION  ST.,  Oak- 
land.    Addition  and   garage. 

Owner— Chas.   Pratt. 

Architect— None.  „„,„    .^      . 

Contractor — A.  B.  McLean,  2942  Fru:l- 
vale    Ave.,    Oakland.  $2000 


DWELLING 

(2511)  W  EIGHTY-SEVENTH  AVE 
142  N  Birch,  Oakland.  One-story 
5-room    dwelling. 

Owner — M.  Page,  2060  55th  Ave.,  Oak- 
land. 

Architect — None.  $200u 


STORE 

>2512)  S  FOOTHILL  BLVD.  opp  99tn 
Ave.,  Oakland.     One-story  store. 

Owner — E.  J.  Saake,  1601  Clay  St.,  Oak- 
land. 

Architect — None.  $3000 


DWELLINGS 

(1:513)      S    SUNSHINE    COURT    114    and 

884    N   E-Fourteenth      St.,    Oakland. 

Two     one-story     4-room     dwellingi 

and  garages. 
Owner — Geo.   Rischmuller,  473  Jean   St., 

Oakland. 
A  rchitect — None. 
Contractor — Pedigreed    Home    Builders, 

1428   E   14th  St.,  Oakland.   $2300   ea. 


DWELLINGS 

(2514)      W   SUNSHINE   COURT   149   and 

849    N    E-Fourteenth    St.,    Oakland. 

Two    one-story      4-room      dwellings 

and  garages. 
Owner — Geo.   Rischmuller,   473  Jean   St., 

Oakland. 
Architect — None. 
Contractor — Pedigreed    Home    Builders, 

7428    E-14th    St.,    Oakland.    $2300    ea 


DWELLINGS 
(2515)      4419-23-27     and     31     Penniman 

Ave.      4    1-story    4-room    dwellings 

and    garages. 
Owner — E.     M.     Marquis,     2827     Russell 

St.,    Berkeley. 
Architect — None.  Cost,  each,  $2,100 


DWELLINGS 

(2516)     4433-35    and    51   Penniman   Ave. 

3    1-story    4-rcom    dwellings. 
Owner — E.     M.     Marquis,     2827     Russell 

St.,    Berkeley. 
Architect — None.  Cost,  each,   $2000 


DWELLINGS 

(2517)      4439-47    and    55    Penniman    Ave. 

3    1-story   3-room   dwellings. 
Owner— E.     M.     Marquis,     2827     Russell 

St      BstIcgIgv 
Architect — None.  Cost,   each,    $1,800 


ADDITION,  $900;  779  22nd  St.  brick 
addition;  owner,  Lin  Ben,  606  25th 
St.;  contractor,  T.  Keys,  1811  Wool- 
sey   St..    Berkeley. 

ALTERATIONS,  $500;  No.  2235  Ban- 
croft Way,  Berkeley;  owner,  N.  E. 
Lindquist. 


RESIDENCE 

(2518)      1591    HAWTHORNE   TERRACE 

Berkeley.    2-story    7-room    1-family 

stucco    residence. 
Owner — T.  Vogelman. 
Architect — None. 
Contractor — C.  G.  Lewis,  2257  Cedar  St., 

Berkeley.  $5500 


RESIDENCE 

((2519)      1217   CARLTON   ST.,   Berkeley. 

1-story   3-room    1-family    residence. 
Owner — J.    A.    Johnson,    1118    Delaware 

St.,  Berkeley. 
Architect — None.  $2000 


ALTERATIONS 

(2520)  2547  CHANNING  WAY,  Berke- 
ley.  Alterations. 

Owner — S.  &  E.  Davis.  2547  Channing 
Way,  Berkeley. 

Architect — None. 

Contractor— H  H.  Rose,  478  5th  Street. 
Oakland.  14000 


GARAGE  ETC. 

(2521)      808      OILMAN      ST.,      Berkeley. 

Class    C    garage    bldg.    and    1-story 

office  bldg. 
Owner — Contra  Costa  Bldg.  Material  Co 

2S24  Shattuck  Ave.,  Berkeley. 
Architect   —   B.    R.    Hardman,   Berkeley 

Bank  Bldg.,  Berkeley.       $2500  each 


WAREHOUSE  ETC. 

(2522)  808  OILMAN  ST.,  Berkeley. 
Frame  and  corrugated  iron  ware- 
house. 

Owner — Contra  Costa  Bldg.  Material 
Co.,  2824  Shattuck  Ave.,  Berkeley. 

Architect — B.  Reede  Hardman,  Berke- 
ley Bank  Bldg.,  Berkeley.       $12,000 


ALTERATIONS 

(2523)      NO.     4090       PIEDMONT       AVE., 

Oakland.      Alterations. 
Owner — Dyer  Estate. 
Architect — None. 
Contractor — C.    J.      Davis,      37      Mont© 

Vista  Ave.,  Oakland.  $2006 


SEVENTY-FIFTH 
One-story    S-room 


DWELLING 
(2524)      NO.        2628 

Ave.,    Oakland. 

dwelling. 
Owner — W.     A.     Larkin,     405     60th     St., 

Oakland. 
Architect — None. 
Contractor — Milton    Bros.,    3247    E-14th 

St.,    Oakland.  $3000 


DWELLING 

(2525)      SW    THIRTY-EIGHTH   AVE.   & 

Masterson,   Oakland.      One-story    6- 

room  3  family  dwelling. 
Owner — L.  Dray,  565  53rd  St.,  OakUn*. 
Architect — None. 
Contractor— G.   W.   Steffen,   1941   Crosby 

St.,  Oakland.  $3800 


DWELLING 

(2526)      NO.     2350     E -TWENTY-NINTH 

St.,    Oakland.        One-story      S-rooi» 

dwelling  and  garage. 
Owner — G.    Peck,    Premises. 
Architect — None. 
Contractor — R.   E.   Norris,    365    17th   St., 

Oakland.  $3100 


CHURCH 

(2527)      N     WHITTLE       AVE        150       E 

Forest    Hill,    Oakland.      Two-story 

church. 
Owner — Forest  Hill  Baptist  Church. 
Architect — None. 
Contractor  —  H.    E.    Jackson,    1822    E- 

22nd   St.,    Oakland.  $3000 


DWELLING 

(2528)  S  E-SIXTEENTH  165  E  Fifty- 
seventh  Ave.,  Oakland.  One-story 
7-room  dwelling. 

Owner— L.  L.  Lyon,  5201  E-12th  St., 
Oakland. 

Architect — None. 

Contractor — J.  F.  Brown,  1325  82nd 
Ave.,    Oakland.  $5006 


DWELLING 

(2529)      NO.     4173     FRUITVALE     AVE., 

Oakland.      One-story    5-room    dwlg. 
Owner — V.     Penberthy,     1465    Fruitvale 

Ave.,   Oakland. 
Architect — None. 
Contractor — R.    E.      Reeves      Jr.,      1465 

Fruitvale  Ave.,  Oakland.  $8000 


ALTERATIONS 

(2530)  NE  E-FIFTEENTH  ST.  AND 
Seventeenth  Ave.,  Oakland.  Alter- 
ations and  additions  to  apartments 

Owner- Gene  Costa,  1702  E-15th  St., 
Oakland. 

Architect — L.  F.  Hyde,  372  Hanover  St. 
Oakland. 

Contractor — Jos.  C.  Bettencourt,  1316 
96th   Ave.,   Oakland.  $3000 


DWELLING 

(2531)      W    TWENTY-THIRD    AVE    125 

S    Rail    Road,    Oakland.      One-story 

3-room    dwelling. 
Owner — Jos.    Furtado,    1071    23rd    Ave., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(2532)  NO.  1321  HOLMAN  ROAD,  Oak- 
land.     One-story    6-room    dwelling. 

Owner — K.  S.  Fredrickson,  1521  Ham- 
pel  SjC,  Oakland. 

Architect — None.  $4000 


DWELLING 

(2533)  E  MADERA  AVE  30  S  Sim- 
mons Drive,  Oakland.  One-story  4- 
room    dwelling. 

Owner — Miss   E.   Paul. 

Architect — None. 

Contractor — Louis  E.  Van  Ness,  4920 
Park    Blvd.,    Oakland.  $2900 


RESIDENCE 

(2534)     40  ARVIS  RD.,  Berkeley.  2-«to. 

6-room  1-famlly  residence   (stucco) 
Owner — Mabel    Jacobs,    1276    University 

Ave.,  Berkeley. 
Designer  &  Contractor — Clyde  E.   Red- 

nours,   1247  Gilman  St.,  Berkeley. 

$6000 


DWELLING  .  ,      ^ 

(2535)      5514    CARLTON    ST.,    Oakland. 
1-story   6-room  dwelling. 
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Owner— A.  J.  Flynn,  980  34th  St.,  Oak- 
land. 

Architect — None. 

Contractor — F.  H.  Carr,  2341  35th  Ave. 
Oakland..  J5250 

DWELLING 

(2536)  E  SIXTY-SIXTH  AVE.  175  N 
Arthur  St.,  Oakland,  l-stcry  8-rin. 
2-faniily  dwelling  and  1-story  ga- 
rage. 

Owner — Doana   Steman,    1507   66th  Ave., 

Oakland. 
Architect — None. 
Contractor — Jos.  Parker,  2012  92nd  Ave 

Oakland.  $6250 

DWELLING 

(2537)  1664  SIXTEENTH  STREET, 
Oakland.    1-story    4-room    dwelling. 

Owner — J.  J.  Nelson,  967  21st  St.,  Oak- 
land. 

.Architect — None. 

Contractor  —  Chas.  Songy,  325  Market 
St.,   Oakland.  J3000 


DWELLING 

(253S)      E  ONE  HUNDRED  SIXTH  AVE 

135   S  Pontiac  St.,  Oakland.   1-story 

5-room   dwelling. 
Owner — N.  Thorne,   106th  Ave.,  Oakland 
Architect — None.  $3000 


DWELLING 

(2539)      NE      COR.         SEVENTY-NINTH 

Ave.    and    Lockwood    St.,    Oakland. 

1-story   5-roOm   dwelling. 
Owner — E.  Johnson,  223  Greenbank  Ave 

Oakland. 
Architect — None. 
Contractor    —    L.    Johnson    &    Son,    223 

Greenbank  Ave.,   Piedmont.       $3750 


DWELLING 

(2540)  SW  COR.  EIGHTY-SEVENTH 
Ave.  and  A  St.,  Oakland,  l-story  2- 
room  dwelling. 

Owner — L.  Johnson  &  Son,  223  Green- 
bank  Ave.,  Piedmont. 

Architect— None.  $2400 


DWELLING 

(2541)  E  ONE  HUNDRED  FIRST  AVE 
40  S  Sunnyside  St.,  Oakland.  1-story 
3-room   dwelling. 

Owner — Max  Staton,  842  5th  Ave.,  Oak- 
land. 

Architect— None.  $1200 


(2542)  626  BEACON  STREET,  Oak- 
land.  Addition    to   apartments. 

Owner — Thomas  J.  Rea,  626  Beacon  St., 
Oakland. 

Architect — None. 

Contractor — R.  Cormack,  796  Mandana 
Blvd.,  Oakland.  $2000 


(2543)  N  PENNIMAN  AVE.  150  W  38th 
Ave.,  Oakland.  1-story  5-room  dwlg 

Owner— Wm.  A.  Milton,  2806  Humboldt 
Ave.,   Oakland. 

Architect — C.  C.  MacLean,  1214  Web- 
ster   St.,    Oakland.  $3000 


DWELLING 

(2544)     2327      HAVENSCOURT     BLVD., 

Oakland.    1-story    6-room    dwelling 

and  1-story  garage. 
Owner — Harry  E.  Green. 
Architect — None.  ■■  . 

Contractor — Jos.  FlittOer,-  tTOO  35th  Av. 

Oakland.  '   •.;:..-'        $5120, 


DWELLING 

(2545)  3232  KANSAS  STREET,  Oak- 
land.   1-story    4-room   dwelling. 

Owner--R.  A.  W.  Schneck,  3344  Florida 
St.,   Oakland. 

Architect — None.  $2700 


DWELLING 

(2546  S  SUNNYHILL  RB.  75  B  Hubert 
Rd.,  Oakland.  2-story  7-room  dwlg, 
and   1-story  garage. 

Owner — K.   B.  Fisher. 

Architect — H.    O.    Alden,    Sharon    Bldg., 

San  Francisco. 
•Contractor — A.    Cederborg,    1455   Excel- 
sior  Ave.,   Oakland.  $13,474 


ALTERATIONS 

eley.     Alterations. 
Owner — Presbyterian    Church. 
•Architect— -Nonfe. 
Contractor — H.    E.    Lane,    934    Madison 

St.,  Albanv.  Cost,  $2,000 


■  'RESIDENCE 
(2548)      1094     KEITH     AVE.,     Berkeley.^ 

1-storv    6-room    1-family    residence." 
Owner— Miss    H.    A.    Flynn,    1546    Shat- 

tucW  AVe.,  Berkeley. 
Architect — None. 


Contractor — J.  W.  Wlshas,  586  62nd  St., 
Oakland.  Cost,  $4,300 

STORE 

(2549)  996  UNIVERSITY  AVE.,  Berk- 
eley.     1-story    store. 

Owner—  Mary   Renas,   Berkeley. 

Architect — None. 

Contractor — H.  C.  Patrick,  1973  Marin 
Ave.,   Berkeley.  Cost,   $9,500 


DWELLING 

(2500)      2986       SOUTHWOOD         DRIVE, 

Alameda.    6-room   dwelling. 
Owner — E.  V.   Villa,   Telegraph  Avenue, 

Oakland. 
Architect — None. 
Contractor — M.   H.   Fish,   1333   Fountain, 

Alameda.  $7340 


GARAGE 

(2551)  3004    BAYO   VISTA,    Alameda. 
Garage. 

Owner — Edgar  Cohen,  Lincoln  and  Ver- 
sailles,  Alameda. 

Architect — None. 

Contractor — Fernside  Builders,  Central 
and   Park    Street,   Alameda.       $1000 

DWELLING 

(2552)  814  EAST  TWENTY-SECOND 
St.,  Oakland.  1-story  3-room  dwell- 
ing. 

Owner — C.  D.   Wilson,   2215  Mitchell  St. 

Oakland. 
Architect — None.  $2000 


DWELLING 

(2553)  2231  CHURCH  STREET,  Oak- 
land.  1-story  4-room  dwelling. 

Owner — A.  S.  Morris,  7027  Favor  St., 
Oakland. 

Architect — None.  $2000 


DWELLING 

(2554)  3904  SUTTER  STREET,  Oak- 
land.  1-story  4-room  dwelling. 

Owner— Willie  May  Bridge,  1606  Web- 
ster  St.,    Oakland. 

Architect — None. 

Contractor — Suburban  Realty  Co.,  1431 
46th  Ave.,  Oakland.  $3000 

SHOP 

(2556)      E    EIGHTY-SIXTH   AVE.   265   N 

G  St,  Oakland.   1-story  shop. 
Owner    —    H.    Hollschucher,     2276    San 

Pablo   Ave.,   Berkeley. 
Architect — None.  $1200 


DWELLING 

(2557)      LOT    279    MERRIEWOOD   TCT., 

Oakland.    1-story    3-room    dwelling. 
Owner    —    Realty    Syndi«ate    Co.,    1440 

Broadway,   Oakland. 
Architect — None.  $1000 


(255S)  S  PRINCETON  ST.  150  E  54th 
Ave.,  Oakland.  1-story  5-room  dwlg 

Owner  —  Frank  Noel,  5330  Wentworth 
Ave.,    Oakland. 

Architect — None. 

Contractor— A.  C.  Sharp,  1327  E  28th 
St.,   Oakland.  $3800 


DWELLING 

(2559)  W  COLUMBIAN  DR.  200  N 
Greenly  Dr.,  Oakland.  1-story  5- 
room  dwelling. 

Owner  —  Vincent  Pouley,  4409  Colum- 
bian  Drive,   Oakland. 

Architect — None. 

Contractor  —  Chris  Deyssegard,  712 
Hamilton    Place,    Oakland.  $3000 


DWELLING 

(2560)  N  E  COR.  59TH  AND  HERZOG 
St.,       Oakland.  1-story       5-room 

dwelling. 

Owner — Louis  De  Rome,  1076  59th  St., 
Oakland. 

Architect — None!       '    •' 

Contractor — Geo.  Hv  Taylor,  2515  Mar- 
ket St.,  Oakland.  Cost,  $3,000 


DWELLING 

(2561)      S    BUENA    VISTA,    496    E    AC- 
acia    Ave.,    Oakland.      2-story    6-room 

dwelling. 
Owner— J.    F.    Chambers,    727    14th    St., 

Oakland. 
.Architect — None. 
Contractor — L.     A.      Peters,      69      Santa 

Clara   Ave.,   Oakland.        Cost,   $4,900 


AP.VRTMENTS 

(2562)      .\      KEMPTON      AVE.,      250      W 
.    ,  ..Santa  Clara  Ave.,  Oakland.     2-story 

12-robm    apartments. 
Owner — Mrs.  M.   Roeth,   174   41st  Street, 

Oakland. 
Architect— None.  Cost,    $10,000 


RESIDENCE 

f2563)  413  KENTUCKY  ST.,  Berkeley. 
1-story    6-room    1-family    residence. 

Owner — A.  B.  Eastman,  1605  San  Lor- 
enzo Ave.,   Berkeley. 

Architect  —  L.  Miller,  904  San  Pablo 
Ave..   Berkeley. 

<ontractor — T.  Vonada,  1212  Oregon  St 
Berkeley.  $3500 


RESIDENCE 

f2564)      1617  VISALIA  ST.,  Berkeley.  1- 

story    6-room    1-fiamily   residence. 
Owner— C.    G.    Dixon,     645    .Vielson    St.. 

Berkeley. 
Designer    &    Contractor — H.    W.    Dixon, 

645  Nielson  St.,  Berkeley.  $3500 


I'.ESTDENCE 

(2565)      2409    -NINTH    ST..    Berkeley.    1- 

story    5-room    1-family   residence. 
Owner — A.    E.   Correla,      2744      Mathews 

St.,    Berkeley. 
Architect — None.  $2000 


DWELLING 

(2566)  W  EIGHTY-FOURTH  AVE  13.t 
S  Foothill  Blvd..  Oakland.  One- 
story  5-room  dwelling  ind  one- 
storv   garage. 

Owner— Rugg  &  Lisbon,  351  17th  St., 
Oakland. 

Architect — None.  $3700 


DWELLINGS 

(2567)      NO.    2500-2520    EIGHTY-THIRD 

Ave.,    Oakland.      Two    one-story    5- 

room   dwellings   and    cwo   one-story 

garages. 
Owner — Rugg    &    Lisbon,    351    17th    St., 

Oakland. 
Architect — None.  $3200   ea 


DWELLING 

(2568)  NO.  62  RAMON.\  AVE.,  Oak- 
land. One-story  5-room  dwelling 
and    one-story   garage. 

Owner — D.  N.  and  A.  E.  Fraser,  R  1 
Box    165-.A,    Hay  ward. 

Architect — None. 

Contractor — D.    N.    Fraser,    Hayward. 

$4000 


DWELLINGS 

(2569)      W    SEVENTY-SIXTH    AVE     35 

and    72    S    Diana      Ave.,      Oakland. 

Two  one-story   4-room  dwellings. 
Owner — Chas.       W.       Lindqulst,       4107 

Brookdale   Ave.,    Oakland. 
Architect — None.  $2500    ea 


ADDITION 

(2570)  LOT  214  .ALT.AMO.VT  AVE., 
Mili-'^mont,    Oakland.       .Addition. 

Owner  —  J.    W.    Farr.    Altaniont    Ave., 

Oakland. 
Architect — None.  $1000 

DWELLING 

(2571)  N  E-SEVENTEENTH  ST.  225 
E  27th  Ave.,  Oakland.  One-story 
5-room    dwelling. 

Owner  — Frank   Ecker,   2S03   School   St., 

Oakland. 
.Architect — None. 
Contractor.    Z.    N.    Zolski,    2803    School 

St..   Oakland.  $4300 


DWELLING 

(2572)    5827   CLOVER   DRIVE.   Oakland. 

1-story    5-room    dwelling. 
Owner — Sidney    H.    Rule,    5386    Thomas 

St.,  Oakland. 
Architect — None. 
Contractor    —    Morgensen     Bros.,     5664 

Broadway,    Oakland.  $5000 

.ALTERATIONS,    ETC. 

<2573)  814  THIRTY-FIRST  ST..  Oak- 
land.    Alterations   and  addition. 

Owner — Jas.  J.  Hagan,  814  34th  St.. 
Oakland. 

-Architect — None. 

Contractor — J.  F.  Loughery,  705  31st 
St..    Oakland.  $2500 


SIGN 

(2574)       NW    COR.    TWENTIETH    AND 

Telegraph,  Oakland.     Electric  sign. 
Owner — Skinner   Drug  Co. 
-Architect — None. 
Contractor  —  Electrical    Products    Co 

950    30th    St.,    Oakland.  $1000 

DWELLING 

(2.-.7S)  NW-  COU.  MORCOM  and  Pier- 
son  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner— Leslie  Douglas,  3356  Morcom 
Ave.,    Oakland. 

.Architect — None.  $1500 
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DWELLING 

(2576)       W    STAR    AVE.    50    N    Marion 

St.,  Oakland.      1-story  4-room   dwlg 
Owner — E.    W.    Harke,    1567    East    3l8t 

St.,    Oakland. 
Architect — None.  $2000 


DWELLING 

(2577)        N      PROS'PECT     AVE.      75      W 

Montclair    Ave.,    Oakland.      1-story 

6-room   dwelling. 
Owner— B.    G.    Larson,    2503    12th    Ave., 

Oakland. 
Architect — None.  $4500 


DWELLING 

(2578)  W  TWENTY-SECOND  AVE.  130 
N  E-29th  St.,  Oakland.  1-story  5- 
room   dwelling-  and   1-story  garage. 

Owner — E.  F.  Grady,  3626  Lyon  St., 
Oakland. 

Architect— None.  $2900 


DWELLING 

(2579)  3512  THIRTEENTH  AVE.,  Oak- 
land.     1-story    4-room    dwelling. 

Owner — C.  W.  Glantz,  737  Brookwood 
Rd.,   Oakland. 

Architect — None. 

Contractor — E.  G.  Glantz,  737  Brook- 
wood    Rd.,    Oakland.  $3500 


APARTMENTS 

(2580)  W  PARK  BLVD  350  S  WEL- 
lington  Ave.,  Oakland.  2-story  11- 
room  apartments  and  1-story  ga- 
rage. 

Owner — S.   F.   Krosterud. 

Architect — None. 

Contractor — A.  E.  Orton  Master  Bldrs., 
5748    E    14th    St.,    Oakland.        $9,500 


DWELLINGS 

(2581)      E     ELROD    AVE.     59,     129,     W. 

Florence    St.,    Oakland.      2    1-story 

5-room   dwellings. 
Owner — Elrod      Oas      Bldg      Co.,      1710 

Franklin    St.,    Oakland. 
Architect — None.  Each,   $5,000 


DWELLINGS 

(2582)      N   FLORENCE   ST.   150,   200,   250 
W     Broadway     Terrace,     Oakland.       3 

1-storv     5-rcom    dwellings. 
Owner — Elrod  Oas  Home  Bldg.  Co.,  1710 

Franklin    St.,    Oakland. 
Architect — None.  Each,    $5,000 


DWELLING 

(2583)      W    FLORENCE    ST.,    78    S    EL- 
rod    Ave.,    Oakland.      1-story    5-room 

dwelling. 
Owner — Elrod  Oas  Home  Bldg.  Co.,  1710 

Franklin    St.,    Oakland. 
Architect — None.  $5,000 


RESIDENCE 

(2584)      4 S3  VERMONT  AVE.,  Berkeley. 

1-story    6-room    1-family    residence. 
Owner— D.   C.   Schnabel,   102   E   23rd  St., 

Oakland. 
Designer    and    Contractor — G.    M.    Mac- 

Gregor,  470  13th  St.,  Oakland.  $5291 


RESIDENCE 

(2585)      15  TERRACE  WALK,  Berkeley 

2-story    6-room    1-family    residence. 
Owner — F    R.  Donald. 
Architect — H.  Schoening,  1623  Shattuck 

Ave.,    Berkeley. 
Contractor — University     City     Builders, 

210S  Shattuck  Ave.,  Berkeley.  $5000 


DWELLING 

(2uS6)  W  81ST  AVE.,  130,  160  S  HILL- 
side  St.,  Oakland.  2  1-story  5-room 
dwellings    and     g;arages. 

Owner — J.  F.  Patterson,  82nd  and  Hill- 
side St.,  Oakland. 

Architect — Ncne.  Each,    $3,100 


DWELLING 

(2587)  E  81ST  AVE.,  100,  165  S  HILL- 
side  Ave.,  Oakland.  2  1-story  5- 
room  dwellings  and  1-story  ga- 
rages. 

Owner — J.  F.  Patterson,  82nd  and  Hill- 
side St.,  Oakland. 

Architect— None.  Each,   $3,200 


DWELLING 

(2588)  S  59TH  ST.,  699  W  RACINE 
St.,  Oakland.  1-story  3-room  dwel- 
ling. 

Owner — Fred  A.  Carpenter,  583  59th  St, 
Oakland. 

.■Vrchitect — None.  Cost,    $1,500 


SERVICE    STATION 

(2589)      N     E    COR      MOSS    AVE.    AND 

Telegraph    Ave.,    Oakland.     1-story 

steel   service  station. 


Owner — Mrs.    E.    Reed,    Moss    Ave.    and 

Webster  St.,   Oakland. 
Architect — None. 
Contractor — Independent     Iron     Works, 

1824   Chase   St.,  Oakland.  $1,800 

DWELLING 

(2690      E    ESTATES    DR.    300    S    HAMP- 

tan    Rd.,    Oakland.      1-story    6-room 

dwelling   and   1-story   garage. 
Owner — J.    W.    Martin,    310    York    Dr., 

Piedmont. 
Architect  —  Miller    &    Warnecke,    1404 

Franklin  St ,  Oak.  Cost,  $5,000 

DWELLING 

(2591)  E  S8TH  AVE.,  559  N  OLIVE 
St..  Oakland.  1-story  4-room  dwell- 
ing. 

Owner— F.  Lange,   2124  88th  Ave.,  Oak- 
land. 
Architect — None.  Cost,  $2,000 

DWELLING 

(2592)  S  SANTA  RITA  ST.,  85  E 
Rosedale  Ave.,  Oakland.  1-story 
5-room    dwelling. 

Owner — W.     H.     Essig,     2252     Rosedale 

Ave.,   Oakland. 
Architect — None. 
Contractor — Baum      &      Pateman,      338 

Santa  Clara  Ave.,  Oak      Cost,  $3,360 

FACTORY 

(2593)  N  E  COR.  24TH  AND  ADE- 
line   St.,   Oakland.      1-story   factory. 

Owner — Art    Concrete    Works,    let    and 

Webster    Sts.,    Oakland. 
Architect — None. 
Contractor — H.  J.  Christensen,  505  17th 

St.,   Oakland.  Cost,   $7,000 

DWELLING 

(2594)  N  MASTERSON  ST.,  125  N 
Madrone  Ave.,  Oakland.  1-story 
5-room    dwelling. 

Owner — I.     L.     Torrey,     3820    High    St , 

Oakland. 
Architect — None.  Cost,   $3,000 

DWELLING 

(2595)  E  MARKET  ST.,  90  N  55TH 
St.,  Oakland.  1-story  5-room 
dwelling   and    1-story    garage. 

Owner — F.  Fregulia,  815  55th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Young  Construction  Co., 
316   17th  St.,   Oak.  Cost,   $4,250 

DWELLING 

(2596)  S  ASHMONT  AVE.,  300  E 
Mandana  Blvd.,  Oakland.  2-story 
8-room  dwelling  and  1-story  ga- 
rage. 

Owner — Robert  J.   Adams. 

Architect — S.  G.  Newsom,  14  Mont- 
gomery St.,  S.  F. 

Contractor — Louis  O.  Hanssen,  1409 
Bonita  Ave.,   Berk.  Cost,   $11,600 

DWELLINGS 

(2597)  E  CHURCH  36  AND  109  N 
Krause  and  N  Krause  St.  100,  135, 
170  E  Church  St.,  Oakland.  5  1- 
story  5-room  dwellings  and  4  1- 
story   garages. 

Owner— .7.    H.   A.    Shealey,    4800    E    14th 

St.,   Oakland. 
Architect — None.  Each,    $3,150 


DWELLINGS 

(259S)  E  CHURCH  72  N  KRAUSE  ST. 
and  N  E  Cor.  Church  and  Krause 
Sts.,  Oakland.  2  1-story  6-room 
dwellings  and  2   1-story  garages. 

Owner— J.  H.  A.  Shealey,  4800  E  14th 
St.,    Oakland. 

.\rchitect — None.  Each,   $3,650 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 


fi53 

Paul 

\'an    Ness 

2909 

654 

Stanley 

Johanson 

4400 

655 

Green 

Flittner 

5120 

565 

Weluti 

Furlong 

10338 

657 

Kilbury 

Lawton 

9758 

658 

Fisher 

Cederborg 

13474 

659 

Davidson 

Nichols 

13864 

660 

Roman 

Schuster 

11555 

RESIDENCE 

(653)      LOT  5  BLK  O,  East  Madera  Av., 

Oakland.      All    worlc    for    four-room 

residence. 
Owner — Ernestine  Paul,  Oakland. 
I'lans  by  Contractor. 
Contractor — Louis    E.    Van    Ness,    4920 

Park  Blvd.,  Oakland. 


Filed  June   3,  '26.     Dated  June  2,  '26. 

Frame   up    $725 

1st  coat  plaster  on 72') 

When    completed    72^ 

Usual    35    days 72o 

TOTAL  COST,  $2900 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  $5  per  day.  Plans  and  speci- 
fications, none. 

DWELLING 

(654)  E  CURTIS  AVE.  bet.  Hopkins 
St.  and  Posen  Ave.  being  Lot  15 
Subd.  No.  21,  Map  Resub  of  Per- 
alta  Park,  Berkeley.  All  work  for 
five-room   dwelling   and   garage. 

Owner — Sherman  and  Margaret  Stanley 

San   Francisco. 
Architect — G.    Johanson,    Berkeley. 
Contractor — G.    Johanson,    Berkeley. 
Filed  June  4,   '26.     Dated  June  2,  '26. 

As   work   progresses $3600 

On    completion    (by    note) 900 

TOTAL  COST,  $4400 
Bond,  none.  Limit,  90  days  after  June 
7,  1926.  Forfeit,  plans  and  specifica- 
tions,  none. 

DWELLING 

(655)  HAVENSCOURT  BLVD  80  3 
Fairview  Way  or  Avenal  Ave.  be- 
ing Lot  29  Blk  9,  Havenscourt,  Oak- 
land. All  work  for  six-room 
plastered   dwelling   and    garage. 

Owner — Harry    E    and    Phila   A.    Oreen, 

Oakland. 
Architect — Jos.   Flittner,   1700   35th  Av., 

Oakland. 
Contractor   —   Jos.    Flittner,    1700    35th 

Ave.,    Oakland. 
Filed   June    4,   '26.      Dated   June    3,   '26. 

Frame   up    $1280 

1st    coat    plaster    on 1280 

When  completed 1280 

Usual    35    days 1280 

TOTAL  COST,  $5120 
Bond,  none.  Limit,  90  days  after  June 
4,  1926.  Forfeit,  $2  per  day.  Plans 
and  specifications  filed. 


RESIDENCE 

(656)      N  WILDWOOD  AVE.,  being  Lot 

11    Blk    D,    Lower    Piedmont    Park, 

Piedmont.     All  w^ork  for    two-story 

and    basement    frame    residence. 

Owner — Arthur    J.    Fleuti,    Oakland. 

Architect   —   Schirmer-Bugbee   Co.,    505 

Thayer   Bldg.,    Oakland. 
Contractor — Thos.     F.    L.    Furlong,     460 

Jerome  Ave.,  Oakland. 
Filed    June    5,    '26.      Dated    June    3,    '26. 

Frame    up     $1938.37 

Brown    coated    1938.37 

Mill    work    done    1938.37 

When   completed    1938.39 

Usual    35    davs 2584.50 

TOTAL  COST,  $10,338.0  > 
Bond,  $5169.  Surety,  Aetna  Casualty  & 
Surety  Co.  Limit,  120  days  from  date. 
Forfeit,  none.  Plans  and  specifications 
filed. 


REPAIR  SHOP 

(657)      LOT    3,    BLK.    3,    College    Home- 
stead Assn.   (S  Haste  St.,  250  ft.  of 
Fulton  St.,  Berkeley. 
All   work    1-story   steel   frame   automo- 
bile   repair    shop. 
Owner — Thomas  I.  Kilbury,   2034  Haste 

St.,  Berkeley. 
Architect — Norman    W.    Shaw,    71    Tun- 
nel  Road,  Berkeley. 
C   ntractor — Lawton  &    Vezey,    354    Ho- 

bart  St.,  Oakland. 
Filed   June    7,    1926.   Dated  June   4,    1926 
When  walls  are  completed   ..$2439.60 
When  building  can  be  enclos- 
ed   and    locked    2439.60 

When    accepted    2439.50 

Usual    35    days    2439.50 

TOTAL  COST,  $9758.00 
Bond,  sureties,  forfeit,  limit,  none; 
plans  and  specifications  filed. 

RESIDENCE 

(659)  LOT    3    BLK.    7    LAKESHORE 

Highlands   Tct.,    (S   line   Sunnyhills 
Road    near    Hubert    Road),    Oakland. 
General  construction  2-story  frame 
and   stucco   residence   and  garage. 
Owner — Karl  B.   and   Edna   P.   Fisher. 
Architect — Herbert   O.    Alden,    618    Sha- 
ron   Bldg.,    S.    F. 
Contractor — A.    Cederborg,    1455    Excel- 
sior Ave.,  Oakland. 
Filed  June  8.   1926.   Dated  May  20,   1926. 

When    frame    is    sheathed $3368.50 

When    plastered     3368.50 

When   completed   &  accepted.    3368.50 

Usual    35   days    3368.60 

TOTAL  COST,  $13,474 
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Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  May  20,  1926.  Plans  and 
specifications  filed. 

STORE  BLDG. 

(659)  W  TELEGRAPH  AVE.  BET, 
49tli   and   50th   Sts.,   Oakland. 

General      construction       1-story      steel 

frame  and  brick  store   bldg. 
Owner — Benjamin  Davidson  and  Arthur 

H.  Licht,  Oakland. 
Architect — Plans      furnished      by      con- 
tractor. 
Contractor— R.    D.    Nichols,    2825    Park 

Blvd.,    Oakland. 
Filed   June   9,    1926.   Dated  June   1,  1926 

When   steel    frame    is    up    $2591 

When    brick    walls    are    ceiling 

high 2591 

1st  coat   of  plaster    2591 

When    completed    2591 

Usual    35    days    3500 

TOTAL  COST.  $13,864 
Bond,  $6950;  sureties,  National  Surety 
Co.  of  N.  Y.;  forfeit,  none;  limit,  60 
days  from  beg.;  plans  and  specifica- 
tions  filed. 

SCHOOL  BLDG. 

(660)  BLK  BOUNDED  BY  DAVIS, 
Carpentaria,  Ward  and  Park  Sts., 
San  Leandro. 

Plumbing   and   heating   to   school    bldg. 
Owner    —    The    Roman    Catholic    Arch- 
bishop of  S.  F. 
Architect — John  J.  Foley,  770   5th  Ave., 

San    Francisco. 
Contractor — Georgte     A.     Schuster,     916 

Franklin    St.,   Oakland. 
Filed   June   9,    1926.    Dated   May   4,    1926 
Ist  each  month  of  value,  inc.  the 

preceding    month     75% 

Bal.    usual    35    days    25% 

Bond,  $5777.50;  sureties,  New  Amster- 
dam Casualty  Co.;  forfeit,  none;  limit, 
60    days;    plans    and    specifications    lied. 


COMPLETION    NOTICES 


ALAMEDA    COUNTY 

Recorded  Accepter 

June  1,  1926— HAYWARD,  Alameda 
Co.,  Cal.  Southern  Pacific  Co.  to 
P.   H.   Hoare    May   25,   1926 

June  1,  1926  —  926  GRAYSON  ST., 
Oakland.  Felix  Kuchin  to  Antoni 
Jarouski June    1,    1926 

June  1,  1926  —  930  GRAYSON  ST., 
Oakland.  Felix  Kuchin  to  Antoni 
Jarouski    June   1,    1926 

June  2,  1926—2733  77TH  AVE..  Oak- 
land. William  Klaes  to  whom  it 
may  concern    June   2,   1926 

June  2,  1926  —  LOT  143  AND  PTN. 
Lot  144  Blk.  23,  Amended  Map  of 
Havenscourt,  Oakland.  F.  W.  Con- 
logue  to  whom  it  may  concern.... 
June     1,     1926 

June  2,  1926 — 1513,  1515,  1517,  1519, 
Webster   St.,   Alameda.      Charles   C. 

Volberg   Co.    to   W.   J.   David 

Mav    27,    1926 

June  2,  1926 — PTN.  LOT  7  BLK.  I, 
Prospect  Hill  Tract,  Oakland.  Geo. 
A.   Lewis,   H.   C.   Mentz   and   Arthur 

R.    Mitchell    to    G.    A.    Scott    

May    25,    192C 

June  2,  1926—6436  FOOTHILL  Blvd., 
Oakland.  W^ayne  W.  McGee  to  W. 
R.   Oakley June    2,   1926 

June  2,  1926— PTN.  LOTS  36  AND  35 
Blk.  13,  Map  No.  6  of  Regents 
Park,  Albany.  J.  D.  McCabe  to 
whom    it    may   concern.. May    27,    1926 

June  2,  1926— PTN.  LOT  19  BLK.  21, 
Map  of  Subdiv.  Peralta  Park. 
Berkeley.  A.  H.  Wendt  to  whom 
it    may   concern June    1.    1926 

June  2,  1926  —  1437  ASHBY  AVE., 
Berkeley.  Walter  Hufschmidt  to 
whom   it   mav.  concern.  .May   28.    1926 

June  2,  1926— LOTS  11.  12,  13,  14.  15. 
16.  17,  Map  of  Tract  B  of  the 
Berkeley    L.    T.    I.    Assn..    Berkeley. 

F.    L.    Hall    to    Guy    Taylor 

May    14.    1926 

June  2.  1926  —  3242  DEERING  ST.. 
Oakland.  George  Rischmuller  to 
whom   it   may  concern.. May   29.    1926 

June  2,  1926  —  3247  DEERING  ST.. 
Oakland.  George  Rischmuller  to 
whom    it    may   concern.. May   29.    1926 

June  3.  1926  —  LOTS  3.  4  BLK.  B, 
Home  Terrace,  Oakland.  Edward 
J.  Johnson  to  whom  it  may  con- 
cern. - May    29,    1926 

June  3,  1926— LOTS  2,  3.  4.  5,  6.  BLK. 
D,  Home  Terrace,  Oakland.  Ed- 
ward J.  Johnson  to  whom  it  may 
concern ,    May   23,    1926 


June  3,  1926— LOT  11  BLK.  C,  Home 
Terrace,  Oakland.  Edward  J. 
Johnson  to  whom  it  may  concern. 
May    2),    1926 

June  3,  1926— PTN.  LOT  28  BLK.  16, 
Map  of  Boulevard  Tct.,  O.ikland. 
Matt  Salo  to  Matt  Salo.  ..June  3,  1926 

June  3,  1926— LOT»  1  AND  2  BLK. 
29,  Map  of  Regents  Park.  Albany. 
F.  A.  Flanco  to  whom  it  may  con- 
cern     Complete.! 

June  3,  1926 — LOT  15  AND  N  ^/2  LOT 
16  Blk.  15.  Map  of  Solano  Ave. 
Terrace,    Berkeley.      F.     A.    Blanco 

t'j    whom    it    may    concern 

Completed 

June  3,  1926— LOT  17  AND  S  !^  LOT 
16  Blk,  15,  Map  of  Solan)  Ave. 
Terrace,  Berkeley.  F.  A.  Blanco  to 
whom    it   may   concern.. Mav    29,    1926 

June  3,  1926 — 918  CURTIS  ST.,  Al- 
bany. C.  L.  Benjegerdes  to  C.  L. 
Benjegerdes    May   29,    1926 

June  3.  1926  —  SE  COR.  ARMOUR 
and  Ashmount  Avenues,  Oakland. 
Miss  E.  T.  Ball  to  Geo.  J.  Maurer 
Co June   2,   1926 

June  3,  1926  —  LOT  18  MAP  OF 
Moorlands,  etc.,  San  Leandro.  Harry 
Trumbull  to  whom  it  may  concern. 
May    2,    1926 

June  3,  1926—716  8TH  ST.,  Oakland. 
Mar.«hall  &  Burks  to  Marshall  & 
Burks June   3,    1 M26 

June  3,  1926 — LOT  18  BLK.  F,  Map 
of  Rose  Park  Tract,  Oakland.  Ed- 
ward Francis  Grady  to  whom  it 
may  concern June  3,   192C 

June  3,  1926— LOT  17  BLK.  F.  MAP 
of  Rose  Park  Tract,  Oakland.  Ed- 
ward Francis  Grady  to  whom  it 
may  concern Tune   3,   1926 

June  3,  1926— LOT  16  BLK.  F,  Map 
of  llose  Park  Tract,  Oakland.  Ed- 
ward Francis  Grady  to  whom  it 
may    concern May    28.    192G 

June  3,  1926— LOT  15  BLK.  F.  Map 
of  Kote  Park  Tract,  Oakland.  Ed- 
ward Francis  Grady  fit  whom  it 
Tf.ivy    concern May    28.    1926 

June  5.  '26—1832  ADDISON  STREET 
Berkeley.  Sophia  Luoma  to  E.  Tei- 
cheira     March    24.    1926 

June  5,  1926— PTN  LOTS  22  23  &  24 
Blk  S  Amended  May  of  Regents 
Park.  Berkeley.  Jessie  Chadwick  & 
Elaine  Roby  to  whom  it  may  con- 
cern     June    2.    1926 

June  5,  1926— PTN.  LOT  18  MAP  OF 
the  Lydovina  Ivey  Tct.,  Oakland. 
Alfred  K.  Heilman  to  whom  it  may 
concern April  22,    1926 

June  5,  1926—1561  VISTA  AVE.,- Oak- 
land. George  B.  Spivey  to  Rugg  & 
Lisbon    June   4,    1926 

June  5,  '26—3355  3365  3359  ARIZONA 
St.  3907  Midvale  Ave.,  Oakland.  B. 
Dft  Benedetti  to  whom  it  may  con- 
cern     June  3,  1926 

June  5,  1926— LOT  27  BLK  9  Regents 
Park  No.  6  Albany.  R.  W.  Besley  to 
whom  it  may  .concern ...  .June  2,  1926 

June  5.  1926—2552  LE  CONTE  AVE., 
Berkeley.  Mabel  M.  Bramlage  to  E. 
D.     Bramlage June    4,    1926 

June  3.  1926— PTN  LOTS  15,  16  BLK 
19,  North  Cragmont,  Berkeley.  Mary 
Roeth    to    Charles    T.    B.    Roeth 

June   3,   1926 

June  3.  1926—614  23RD  ST..  Oakland. 
Saverio  Rocco  to  F.  Tomasello.  .  .  . 
June    1,    1926 

June  4.  1926 — 6706  OUTLOOK  AVE., 
Oakland.  William  E.  Williams  to 
whom  it  may  concern ...  .June  2,  1926 

June  4.  1926— LOTS  29,  30  BLK  24, 
map  of  Blks.  20.  21.  22.  23.  24, 
Thousand  Oaks,  Berkeley.  Wil- 
liam King  to  Geo.  W.  Eliassen.. 
May    16,    1926 

June  4,  1926  —  1337  SACRAMENTO 
St.,  Berkeley.  Dorothy  Bernice 
Peoples  to  Fox  Bros      ...May  27.  1926 

June  4.  1926--PTN  LOT  10,  BLK  F, 
revised  map  of  Piedmont  Park, 
Piedmont.  Chas.  E.  Peters  to  E.  F. 
Henderson    June    3,    1926 

June  4,  1926— LOT  20,  BOULEVARD 
Elms,  Oakland.  Eli  A.  Anderson 
to  whom  it  may  concern.  .June  2,  1926 

June  4,  1926— S  W  COR.  R.\XDOLPH 
Ave.    and     Beulah     Place.    Oakland. 

A.   C.   Sharp   to  A.  C.   Sharp 

June   1,   1926 

June  4.  J926— S  E  hi  LOT  36.  map  of 
the  Ellen  Stotts  Tract  No.  1.  Oak- 
land. Martin  and  Myrtle  Larsen 
to  whom  it   may  concern.  June  3,  1926 

June  4,  1926—1837-1839  CHESTNUT 
St.,  Oakland.  Milan  Mishevich  to 
S.  Rodgers   May  4,  1926 


June  7,  1926 — LOT  9  AND  PTN  LOT 
8,  Blk  7,  Havenscourt,  Oakland.  F. 
W.  Confogue  to  whom  it  may  con- 
cern        June    4,    1926 

June    7,    1926   —    LOT    93,    FERNWOOD, 
Oakland.      W.    A.    Welfenbach    to 
whom    It   may    concern .  .June    4,    1926 

June  7,  1926  —  6212  MO.VAD.NOCK 
Way,  Oakland.  Wm.  Wolfe  to  Wm. 
Wolfe    June   7,   1926 

June  7,  1926—1707  36TH  AVE..  Ala. 
W.  E.  Murlin  to  William  Wolfe.. 
June    7.    1926 

June  7.  1926— LOT  8,  BLK  13,  MAP 
of  Sunset  Terrace,  Albany.  G.  D. 
Gaeta  and  Frank  P.  Latronico  to 
Horn   &  Carlson    June   7,   1926 

June  7,  1926— LOT  88,  BLK  D,  LAKE- 
shore  Hills,  Oakland.  E.  E.  Jones 
to  Allen    Brothers    June   7,   1926 

June  7,  1926— PTN  LOT  78.  MAP  OF 
Piedmont  Manor.  Piedmont.  W.  J. 
Baker  to  Walter  Johnson.  June  6,  1926 

June  7,  1926 — 2829  60TH  AVE.,  OAK- 
land.  John  Lehman  to  whom  It 
may    concern     June    7,    1926 

June  7,  1926—2835  60TH  AVE.,  OAK- 
land.  John  Lehman  to  whom  it 
mav   concern    June   7,   1926 

June  7.  1926—440  SUNNYSIDE  AVE., 
Oakland.  Scherman  &  Silversteln 
to  W.  Spivock    June  7.  1926 

June  7.  1926— NW  HOWE  and  Mather 
Sts.,   Oakland.      Oakland   Cremation 

Assn.    to    Fred    J.    Westlund    

June    1,    1926 

June  8,  1926— LOTS  29.  30  AND  PTN. 
Lots  27  and  31  Blk.  1,  Shattuck 
Tct.,  Berkeley.  Central  Berkeley 
Building  Co.  to  J.  W.  Bender  Roof- 
ing  and    Paving   Co.    .  .    June   5,    1926 

June  8,  1926— PTN.  LOTS  1  AND  2, 
Blk.  61,  Map  of  Tract  B  of  the 
Berkeley  L.  T.  I.  Assn.  Lands, 
Oakland.  James  Clark  to  whom  It 
may  concern June   4,   1926 

June  8,  1926  —  10800  APRICOT  ST.. 
Oakland.  Jessie  and  D.  Wittorff 
to    W.    Cluston June    1.    1926 

June  8.  1926  —  9306.  9314  CHERRY 
St..  Oakland.  A.  Mathebat  to  J.  H. 
Pickrell June    7,    1926 

June  8,  1926— LOT  28  BLK.  12  MAP 
Northbrae,  Berkeley.  F.  J.  Lud- 
wig  to  R.  Beadell  and  Geo.  J.  Lane 

j^jay    29      1926 

June  8,'  1926— NW" LINE  2ND  AVE. 
125  ft.  NE  of  E-12th  St.,  Oakland. 
The  Lurie  Co.  to  Industrial  Con- 
struction   Co June    — ,    1926 

June  8,  1926  —  4101,  4105  BROAD- 
way,  Oakland.  Myer  Elgarten  to 
whom    it    may    concern .  .June    5,    1926 

June  8,  1926—387  MELVEN  COURT. 
San  Leandro.  Charles  B.  Foil  to 
Edward    W.    Hall 

June  8.  1926  —  LOT  10  M.\P  OF 
Moorlands,  San  Leandro.  Joseph 
Franklin  to  whom  it  may  concern. 
June  3,  1926 

June  8,  1926— LOT  9  MAP  OF  Moor- 
lands, San  Leandro.  Joseph  Frank- 
lin  to   whom   it   may   concern 

June    3,    1926 

June  8.  1926—670  ENCINADA  AVE., 
I^trkeley.  Roy  R.  Reeder  to  L.  J. 
lU'cder   &   Son June   8,   1926 

June  8,  1926 — EAST  BAY  ELECTRIC 
I3ivision,  Oakland,  Alemeda  and 
I'.erkeley.  Southern  Pacific  Co.  to 
Jchn   Bangs May   31.    1926 

June  8.  1926— VARIOUS  STREETS  in 
.Albany,  Oakland,  Berkeley  apd  Al- 
ameda. Southern  I'acific  Co.  to 
Hutchinson    Co Mav    31.    1926 

June  8,  1926— VARIOUS  STREETS  in 
-Albany,  Berkeley  and  Oakland. 
Southern  Pacific  Co.  to  Hutchinson 
Co May  31,  1926 

June  8.  1926—949  ALLSTON  WAY. 
Berkeley.  M.  Byron  to  G.  F.  Far- 
at;her June    8,    1926 

June    7.    1926— SE    MILLSBRAE    AVE. 
and    Braun     St.      A.    A.    CroU    to 
whom   it  may  concern    .  .June   1.   1926 

June  7,  1926—2730.  2732,  2734  73RD 
-Ave.,  Oakland.  Percy  H.  Neill  and 
Sylvia  H.  Neill  to  Ward  Dur- 
gin    June  4.  1926 


LIENS  FILED 


.AI.,A.MED.\    CX>r.\TY 


Recorded  Amonnr 

June  2,  1926— I>OT  4.=l  BLK.  6.  Hav- 
enscourt, Oakland.  Garrett  Mill  & 
Lumber  Co.  vs.  M.  T.  Bonham  .$381.07 
June  1.  1926— LOTS  24  AND  25  ON  E 
5  ft.  Lot  26  Blk.  137.  Kellersberg- 
er's     Map     of     Oakland,     Oakland. 
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Sunset    Lumber    Co.    vs.    S.    \ictor 
Davidow    and    Thomas    Hunt ...  $44.50 

June  2,  1926  — LOT  25  AND  E  Vz 
Lot  24  Blk.  16,  Map  No.  6  of  Re- 
gents Park,  Albany.  Gabriel 
Tjensvold  vs.  Frederick  Finbarr 
Gu£?at    and    Walter    English     ..$35.00 

June  3,  1926— PTNS.  LOTS  17,  18.  19 
Blk  F,  New  Map  of  Eastern  part 
of  Lynn  Homestead,  Oakland,  The 
Clipper  Co.  vs.  Claus  A.  TornoU 
and  C.  A.  Tornell,  and  Tornell  C-or- 
poration ^J^i'^*^ 

June  3,   1926— LOTS  13  AND  14,  BLK. 
H       Broadway      Terrace,      Oakland. 
The    Clipper   Co.    vs.    Claus    A.    Tor- 
nell  and  C.   A.   Tornell   and   TorntU    _ 
Corporation $1073. oo 

June    3,    1926  —  1425    SCENIC    AVE., 
Berkeley.     Walter  Mork  vs.   Evelyn^  _ 
Cox  $165.  •■> 

June'  '3,  1926— E  LINE  BROADWAY 
25  (.86  ft.  NE  of  Mather  St..  Oak- 
land. Marshall  &  Stearns  i.  o.  vs. 
M.    C.    Arrasmith .'jO.i') 'lO 

June  3  1926 — LOT  25  BLK.  2,  North 
Cragmont.  Berkeloj'.  Speni-er  Elec- 
tric Co.  vs.  Bertha  S.  Fenton  and 
L     H.    Williams $07.66 

June  3.  1926  —  1835  SAN  ANTONIO 
Ave.,  Berkeley.  The  Clipper  Co., 
Inc  v.3.  Anna  A.  McGovern.  C.  L. 
Doty,  McKillop  Imp.  Co.,  .VI.;Kilk)i) 
Bros.,   and  Daniel  McKillop $i5o. 

June  3,  1926  —  LOT  324  FORES. - 
land,  Oakland.  C.  N.  Bradbury  vs. 
J     B     Shock  >'1JU. 

June  3,  1926— Se' COR.  EXCELSIOR 
and  Brighton  Avenues,  Oakland. 
Ward  Furnace  Co.  vs.  Vv  alter 
Barrie    Dickie ?138.  lO 

June  5  1926  —  2521  SIXTY-EIGHTH 
Ave ,  Oakland.  Tilden  Lumber  and 
Mill  Co.  vs  M.  H.  and  R.  ^olme^s^.^.  ^^ 

June  5,  1926— LOT  1  BLK  H  MAP  OF 
Fourth  Ave.  Terrace,  Oakland. 
Richmond  Sanitary  Co.  vs.  Alfred 
A.   Bednarz,  J.  I.   Bradley $120 

June  5,  '26— LOT  36  AMENDED  MAP 
of  the  Rhoda  Tract,  Oakland.  Hun- 
ter Lumber  Co.  vs  Bertha  L.  Dona- 
hue, Roy  Conner    ^*il;  ° 

June  5,  1926— PTN.  LOT  19  MAP  OF 
the  Ellen  Stotts  Tct,  Oakland.  Hun- 
ter Lumber  Co.  vs.  Bertha  L.  Dona- 
hue,   Roy    Conner    $1736.74 

June  5,  1926— PTN  LOT  36  MAP  OF 
Allendale  Park,  Oakland.  Hunter 
Lumber  Co.  vs  Bertha  L.  Donahue, 
Roy  Conner    $499.28 

June  5,  1926— LOT  9  BLK  9  FRUIT- 
vale  Garden  Farm,  Oakland.  Rich- 
mond Sanitary  Co.  vs  Percy  J.  and 
Alice  Nellie  Drake,  J  I  Bradley  $78. Oo 

June  5,  1926— LOTS  58  &  59  BLK  6 
Havenscourt,  Oakland.  Boorman 
Lumber  Co.  vs  Samuel  V.  Lefeyre 
$461.76 

June  5,  1926— LOT  2  BLK  B  MAP  OF 
Sunnyslope,  Oakland.  Lannom  Bros 
Mfg    Co.   vs   G.    F.    and   Mary   Elsie 

Shepherd.   Wm.    Spivock    $894.90 

June  4  1926—2819  TELEGRAPH  AV., 
Berkeley.  Frank  O.  Kirby  vs.  Mary 
and   Guy   McMillan,  A.   and  Mrs.   A. 

Nelson    $33.80 

June  3  1926  —  INTERSECTION  S 
line  San  Antonio  Ave.  with  W  line 
of  Arlington  Ave.  thence  running 
N  46°  29"  11'  W  356.01  to  a  pt  which 
is  the  true  point  of  beg.  Thence 
N  W  69.03  ft.  X  S  W  160.31  ft., 
Berkeley.  J.  J.  Kennedy  Co.  vs. 
Anna  McGovern,  A.  F.  Page.  Mc- 
Killop Imp.  Co.,  M.  H.  Seaholm, 
McKillop  Bros.,  C.  H.  Frandsen, 
Daniel  McKillop,  Oakland  Plaster- 
ing  Co  $110. Si 

June  8,  1926— LOTS  4  AND  16  Map 
of  Subdiv.  of  a  ptn.  of  Piedmont 
Heights,  Oakland.  Ray  M.  Ehat 
vs  M.  E.  Hubbert,  M.  H.  Seaholm, 
C.  H.  Frandsen  and  Oakland  Con- 
struction   Co ^^^'h.'^^ 

June  8,  1926— PTN.  LOT  19  MAP  OF 
the  Ellen  Stotts  Tract  No.  1,  Oak- 
land.     J.   Bolen   vs.   Bertha   L.   Don- 

ahue    and    Roy    Conner $50. 

June  8,  1926  —  LOT  36  AMENDED 
Map  of  the  Rhoda  Tract,  Oakland. 
J.     Bolen     vs.     Bertha    L.     Donahue 

and  Rov  Conner $135. 

June  7,  1926— LOT  2,  BLK  B.  MAP 
of  Sunnyslope.  Oakland.  Gile  & 
Whitson    vs.   G.   F.   and   Marie   Elsie 

Shepherd,   Wm.    Spivock $297.80 

June   5,    1926— LOT   26   BLK   6   LAKE- 
shore     Highlands,     Oakland.     Lannom 
Bros.   Mfg.   Co.   vs  Helen  H.   and  E. 
C.  Hubbard,  F.  C.  Fisher $995.10 


RELIJA.SE  OF  LIENS 


ALAMEDA    COL'\TY 

Kecordef'  Amount 


June  1,  1926  —  1616  OR  1618  70TH 
Ave.,  Oakland.  J.  S.  Marshall  to 
R.    R.    and    O.    T.. Newell $238.59 

June  2,  1926—5928  E-14TH  ST.,  Oak- 
land. Boorman  Lumber  Co.  to  Pat- 
rick and  I.  Brick  and  G.  Nicker- 
son $2525.32 

June  8,  1926— PTN.  LOTS  1  AND  2 
Blk.  B,  Map  Fruitvale  Blvd.  Tract, 
Oakland.  Albert  Anderson  and 
Robert  A.  Carter  vs.  Mae  Laing 
and   C.    H.    Graham $325. 

June  7,  1926—4700  VIRGINIA  ST., 
Oakland.  J.  F.  Sines  to  James 
Raymond  and  Pauline  Hannah 
Tucker,   John   Tell    $123 

June  8,  1926  —  4700  VIRGINIA  ST., 
Oakland.  George  Harris  to  James 
Raymond  Tucker  and  Pauline 
Hannah   Tucker $120. 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


RECORDED 

GARAGE,    ETC. 

PART   BLK   15,   Western    Addition,    San 

Mateo.      All    work    e.xcept    concrete 

work    for    one-story    frame    garage 

and    show    room. 

Owner  —  John    B.    Gurnsey    et    al,    718 

Hurlingham    Ave.,    San    Mateo. 
Architect  —  Will   H.   ToepK^e,    VZ   Mont- 
gomery St.,  San  Francisco. 
Contractor — C.    H.    Bessett,    826   Walnut 

St.,  Burlingame. 
Filed  June   5,   '26.      Dated   June   3,   '26. 

Frame    up    $3656.75 

Lathed     3666.76 

Completed     iib5b.7B 

Usual    35    days 3656.75 

TOTAL  COST,  $14,627.00 
Bond,  none.  Limit,  Aug.  1,  1926.  For- 
feit, $10.     Plans  and  specifications  filed. 


RESIDENCE 

WOODSIDE.      All    work    for    one-story 

residence. 
Owner — Paul    B.      Fay,      Portola,      Red- 
wood City. 
Architect — Clarence    Tantau,     210    Post 

St.,    San    Francisco. 
Contractor — Weedon  Bros.,  Menlo  Park. 
Filed   -May  3,  '26.     Dated   May   19,  '2«. 

Ready    for    rafters $1570.25 

Brown    coated     1570.25 

Completed     1570.25 

Usual'  35    days 1570.25 

TOTAL  COST,  $6281.00 
Bond,  none.  Limit,  100  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

PART  LOT  10,  Portola  Woods,  Red- 
wood City.  All  work  for  one  and 
une-half-story  and  basement  frame 
dwelling. 

Owner — Paul  B.  Fay,  Portola,  Red- 
wood  City. 

Architect — Clarence  A.  Tantau,  210 
Post   St..   San  Francisco. 

Contractor — Weeden  Bros..  Men!  oPark 

Filed  June  3,  '26.     Dated  May  19,  '26. 

Progressive    payments 75% 

Usual    35    days 25% 

TOTAL   COST         $8343 

Bond,   none.     Limit,   100   working   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


BUNGALOW 

LOT   20  BLK   11,  Edgewood  Park,   Red- 
wood   City.      All    work    for    bunga- 
low. 
Owner — Earl    P.     Wilsey,     228     Hudson 

St.,    Redwood    City. 
Architect — None. 
Contractor — Gus     Waller,     221     Hudson 

St.,    Redwood   City. 
Filed   May    26,    '21.      Dated    May    24,    '26. 

Frame    up    $1500 

Plastered     1500 

Completed .    1500 

Usual    35    days 1500 

TOTAL  COST,  $6000 
Bond,  $3000.  Sureties,  W.  P.  Gray  and 
Z.  T.  Thoining.  Limit,  forfeit,  none. 
Plans   and   specifications   filed. 


Owner — Philip    and   Nettie    Wesendunk, 

109    Cornwall    St.,    San    B'l.ancisco. 
Architect^None 
Contractor — Robinson  &  Johnston,  1414 

Cabrillo    St.,    San    Francisco. 
Filed  May  26.  '26.     Dated  May  24,  '26. 

Frame    up $585 

Ready    to    lath 585 

Plastered ■  •  .  .    585 

Accepted     585 

Usual    35    days', 585 

TOTAL  COST,  $2923 
Bond,  none.  Limit,  90  working  days. 
Forfeit,   plans   and    specifications,   none. 

RESIDENCE 

LOT  3  BLK  24,  Easton  No.  2,  San  Mateo 

All    work    for    residence. 
Owner — Rosalie  Oswald. 
Architect — None. 

Contractor — T.    J.    Broderick,    1528    Cy- 
press   St.,    Burlingame. 
Filed  June   1,   '26.     Dated  May  25,  '26. 

Frame   up    $1750 

Brown    coated    1750 

Completed      1750 

Usual    35    days 1750 

TOTAL    COST,     $6977 
Bond,    none.      Limit,    75    days.      Forfeit, 
plans    and   specifications,    none. 
♦ 

COMPLETION    NOTICES 


DWELLING 

NE  VERA  AVE  AND  ADAMS  ST.,   Red- 
wood City.     All  work  for  dwelling. 


SAN    M.\TEO    COUNTY 

Kecorded  Acoepteo 

June   2,   1926— LOT   12   BLK   4,   Sub  A, 
Wellesley  Park,  San  Mateo.     Eva  A 
Akers    to    whom    it    may    concern.. 
.  . June    1,    1926 

Juie  3,  1926— LOTS  43  AND  44  BLK 
2,  Homestead  Realty  Co.  Sub.,  San 
Mateo.  Homestead  Realty  to  to 
whom  it  may  concern  (2  comple- 
tions)     June   1,   1926 

June  3,  1926— LOT  33  BLK  11,  San 
Bruno  Park.  H  J  Stockton  to 
whom   it   may  concern ..  .June   1,   1926 

June  3,  1926 — LOT  19  BLK  5,  High 
School  Park  Add,  South  San  Fran- 
cisco. Albert  Kozlowski  to  Fran- 
zetti   &   Co May  14,   1926 

June  3,  1926 — LOT  30,  Wisnom  Sub 
Blk  8,  Western  Addn,  San  Mateo. 
H  H  Tousley  to  Frank  J  Ferrea.  . 
June    2,    1926 

June  3,  1926 — LOT  12  BLK  22,  Lo- 
mita  Park.  O  H  Taylor  to  whom 
it  may  concern June   1.   1926 

June  3,  1926 — LOT  15  BLK  4,  East 
San  Mateo.  George  E  Fisher  to 
whom   it   may  concern ..  .June   3,   1926 

June  3,  1926 — LOT  12  BLK  2.  Dun- 
can Park,  Redwood  City.  Edward 
F  Jausing  to  Thomas  L  Williams 
et   al May    25,    1926 

June  3,  1926— LOTS  1,  2,  3,  38,  39  and 
40  Blk  96,  South  San  Francisco. 
Grammar  School  District  to  R  C 
Stickel  and  Frederick  W  Snook 
(2    completions)     May    22.    1926 

June  4,  1926— LOTS  2  AND  10  BLK 
14,  San  Carlos.  Otto  Hillefeld  to 
whom   it   may   concern..  May    27,    1926 

June  5,  1926— LOT  7  BLK  3  Sub  A, 
Wellesley  Park.  John  J  Collins  to 
whom   it  may  concern ..  .June   5,   1926 

May  24,  1926— PTN  LOTS  3  AND  4 
Hawleys  Re-Sub,  San  Mateo  Park. 
Robert  L  Eltrimingham  to  Oscar 
Cavanagh May    10,    1926 

May  24,  1926— LOT  16  BLK  B,  Oak 
Grove  Park,  San  Mateo.  Carlo 
Buzzi  to  C  A  White May  15,   1926 

May  24,  1926— LOT  9  BLK  2,  Uni- 
versity Park.  H  Van  Palen  to 
whom    it   may   concern.. May    21,    1926 

May  25,  1926— PART  LOT  9  BLK  10, 
East  San  Mateo.  Ethel  E  Clements 
et  al  to  whom  it  may  concern... 
May    24,    1926 

Alay  25,  1926— LOT  4-A,  Quallota  Tct, 
San  Mateo.  Erna  Hei:scher  to  Earl 
Milbourn May    22,    1926.. 

May  26,  1926 — LOT  36  BLK  I,  Hay- 
ward  Park,  San  Mateo.  Nathan  L 
See    to    Harry    Kime....May    22,    1926 

May  26,  1926 — LOT  29  BLK  1,  Bur- 
lingame. G  W  Brazelton  to  whom 
it    may    concern May    22,    1936 

May  26,  1926— LOT  3  BLK  4,  Bur- 
lingame  Grove,    Burlingame.      Kate 

liong    to    H    H    Putnam    et    al 

May    25,    1926 

.May    27,    1926— LOTS   41   AND   42    BLK 
6,    Vista    Grand.      S    C    Petersen    to 
whom    it   mav   concern.. May    27,    1926 
.\lav    27.    1926— LOT    9    BLK    3,    Glen- 
wood  Park,   San   Mateo.     Glelston   C 

Judah    to    Lengfeld    &    Olund 

.  . May   26,    1926 
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May  27,  1926— LOT  9  BLK  1,  High 
School  Park,  South  San  Francisco. 
Emllio  Volonte  to  Angelo  Zargr- 
ando May    24,    1926 

May  27,  1926— LOT  33  BLK  11,  East- 
on   No.   1.     Edmund  J    Hargrove   et 

al  to   whom   it  may   concern 

May     24,     1926 

May  27,  1926— PART  LOT  — ,  Wood- 
side  Glens.  Ruby  E  Ralston  to 
whom   it   may  concern.. May   20,    1926 

May  27,  1926— LOTS  41  AND  42  BLK 
6,  Vista  Grand.  S  C  Petersen  to 
whom   it  may   concern.. May   27,    1926 

May  28,  1926 — NINTH  AVE,  San  Ma- 
teo. Francis  T  Rapp  to  Mitchell 
Jackson    &   Co May    17,    1926 

May  28,  1926 — LOT  30,  Hermosa  Tot, 
S'an  Mateo.  James  Ward  et  al  to 
George    C    Stowell 

May  28,  1926 — PART  LOT  30,  Bur- 
llngame  Heights,  Burlingame.     E  A 

Olund    to    Lengfeld    &    Olund 

May    27,    1926 

May  28,  1926 — LOT  10  BLK  9,  Lyon  & 
Hoag  Sub,  San  Carlos.  Rose  Ber- 
tini  to  Ed  Sellick  et  al..May  22,   1926 

May  29,  1926— LOT  36  BLK  4,  Vista 
Grand.  A  L  Schmid  et  al  to  whom 
It    may    concern May    27,    1926 

May  29,  1926— PART  LOT  11  BLK  12, 
Burlingame  Park  No.  2,  Burlin- 
game. J  H  Halm  to  whom  it  may 
concern May    26,    1926 

May  29,  1926 — LOT  39  BLK  8,  Wisnom 
Sub,  San  Mateo.  Kort  Ziegler  et  al 
to   Morris   Sorensen May   26,    1926 

May  29,  1926— LOT  14  BLK  8,  Wood- 
side  Glens.  California  Pacific  Title 
Insurance  Co  et  al  to  Thomas  Wil- 
liams  May   19,    1926 

Jule  1,  1926— LOT  38  BLK  6,  Bur- 
lingame. H  H  Zwick  to  whom  it 
may    concern May    24,    1926 

May  1,  1926— LOTS  4  AND  5,  Perrlys 
Sub.,  San  Mateo.  E  W  Weil  to 
Daley    Bros May    15.    192G 

June  1.  1926— LOTS  18,  19,  20  AND  21 
Blk  14,  Crocker  Estate  Tract,  San 
Mateo.  W  W  Jeffers  et  al  to  whom 
it    may   concern June    1,    1926 

June  1,  1926 — LOT  23,  Hermosa  Tract 
San  Mateo.  I^abelle  Agnew  to 
George    C    Stowell May    7,    192G 

June  1,  1926— LOT  5  BLK  7,  East 
San  Mateo.  Charles  D  Ellis  to 
whom   it   may   concern.. May   29,    1926 

June  1,  1926— LOT  8  &  PART  LOT  7 
Blk  3,  Metropolis  Homestead  Tract 
San  Mateo.  Otto  M  Kelm  et  al  to 
whom   it   may  concern.. May   29,   1926 

June  2,  1926— LOT  14  BLK.  15,  San 
Bruno  Park.  Henry  East  to  whom 
it  may  concern Jan.    15,   1926 

June  2,  1926 — LOT  12  BLK  4,  Welles- 
ley  Park,  San  Mateo.  Eva  A 
Akers  et  al  to  whom  it  may  con- 
cern  June    1,    1926 

June  2,  1926— LOT  18  BLK  29,  Lyon 
&  Hoag  Sub,  Buhlingame.  Chas  G 
Adams  to  whom  it  may  concern.. 
June    2,    1926 

June  2,  1926 — PART  LOT  1,  Fair  Oaks 
Half  Acres.  Charles  H  Beckman  to 
whom  it  may  concern ..  .June   1,   1926 

June  3,  1926— LOT  6  and  Part  Lot  7 
Blk  3,  Metropolis  Homestead  Tract 
San  Mateo.  Harry  A  Dilks  to  whom 
it   may   concern May   29,    1926 


LIENS  FILED 


SAN    MATEO    COUNTV 


Recorded  Amount 

May  24,  1926 — BOYD  &  KENT  TCT., 
San  Mateo.  Alvin  S  Hatch  vs  Silver 
Gate    Poultry    Industries $1787.50 

May  26,  1926— LOT  1  BLK  31,  Devon- 
shire Properties.  B  G  Reynolds 
vs  R  A  Hiscox  et  al    $250 

May  27,  1926— PART  LOT  E,  Selby 
Tract,  San  Mateo.  Redwood  Paint- 
ing  Co   vs    Rebecca   Basin $93.85 

May  29,  1926— PART  LOTS  15.  16,  17, 
18  Blk  19,  Lomita  Park.  E  D  Ward 
vs    Paul    Onorato $280 

Recorded  Amount 

June  3,  1926 — LOT  2  BLK  71,  Easton 
No.  7,  San  Mateo.  Pacific  Mfg  Co 
vs  C  G  Adams    $563.15 


RELEASE   OF   LIENS 


SAN    MATEO    COUNTY 


May  28,  1926— LOT  9  BLK  52,  Bel- 
mont Country  Club  Property.  Gray 
Thorning  Lumber  Co,  $714.17 
SStemple  &  Cooley,  $2234.14  to  Gar- 
field   Murray    et    al 

May  29,  1926— LOT  6  BLK  14,  Lyon 
&  Hoag  Sub,  Burlingame.  William 
Hickey,  $193.70;  Frank  Thrall, 
$225.70  to  Thomas  Wike 


BUILDING  CONTRACTS 


SANTA   CLARA    COUNTY 


RECORDED 

BUILDING 

PTN  RIDGECREST  TRACT,  Los  Gatos. 

All  work  for  building. 
Owner — P.  S.  &  Helen  Bolton  Schneider 

40  Northridge  St.,   San  Jose. 
Architect — None. 

Contractor — Harry  R.  Miller,  24  Asbury 
St.,    San   Jose. 

Filed  June  4,  '26.     Dated  . 

Frame    completed     $1400 

1st  coat  plaster  on 1400 

Building    completed     1400 

Usual    35    days 1400 

TOTAL  COST,  $5600 
Bond,  $3000.  Sureties,  J.  L.  Pierce  and 
Arnold  B.  Jamison  and  Joe  Alva.  Limit, 
forfeit,  none.  Plans  and  specifica- 
tions filed. 


CHURCH. 

GILROY.      All    work      for      St.      Mary's 

Church. 
Owner — The      Roman      Catholic     Arch- 
bishop  of   S.    F.,    1100   Franklin   St., 
San    Francisco. 
Architect — Creston    H.    Jensen,    74    New 

Montgomery   St.,   San   Francisco. 
Contractor — Monson   Bros.,   251    Kearny 

St.,   San    Francisco. 
Filed   June   4,   '26.     Dated   May   20,   '26. 

.A.S    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $41,677 
Bond,  $20,838.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Calif.  Limit,  forfeit,  none. 
Flans  and  specifications  filed. 


PERMITS 

ADD  to  residence,  $1350;  No.  120  S- 
Fifteenth  St.,  San  Jose;  owner,  H. 
Fitch,  Premises;  contractor,  R.  O. 
Summers,    17   N-First   St.,   San   Jose. 

RESIDEXLE,  4-rooni,  $2750;  W  Green- 
wood St.  —  S  Newhall,  San  Jose; 
owner,  W.  H.  O'Neil,  50  Sierra  Ave. 
San   Jose. 

RESIDENCE,  4-room,  $2500;  W  Green- 
wood —  S  Newhall,  San  Jose;  own- 
er, W.  H.  O'Neil,  50  Sierra  Ave., 
San  Jose. 

RESIDENCE,  5-room.  $3000;  W  Green- 
wood St.  —  S  Newhall  St.,  San 
Jose;  owner,  W.  H.  O'Neil,  50  Sierra 
Ave.,     San     Jose. 

RESIDENCE,  5-room,  $3700;  Twenty- 
first  and  Julian  Sts.,  San  Jose;  own- 
er, Mrs.  Waters,  Premises;  contrac- 
tor, H.  R.  Miller,  61  Asbury  St., 
San   Jose. 

RESIDENCE,  4-room,  $2950;  21st  and 
Julian  Sts.,  San  Jose;  owner,  JNIrs. 
Waters,  Premises;  contractor,  H. 
R.   Miller,   61   Asbury   St.,   San   Jose. 

RESIDENCE,  5-room,  $4650;  Fifth  St., 
bet.  Margaret  and  Virginia  Sts.,  San 
.lose;  owner,  M.  E.  Roth;  contrac- 
tor,   G.    M.    Latta. 


Recorded  Amount 
May    26,    1926— LOT    3    BLK    9.    Bur- 
lingame.    Reinhart  Lumber  &  Plan- 
ing  Mill   Co   to   Robert   F   Nielsen.. 
$1228.19 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Nevada  Cit>',  Reno 

S.\CRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

9()f)  Sixth  Sthkkt 


GARAGE,  one-story  stone  tile,  $5400; 
N  San  Carlos  St.  near  Bird,  San 
Jose;  owner,  H.  W.  Shepard,  Cu- 
pertino; contractor,  C.  F.  Keesling 
789  Coe   Ave.,   San   Jose. 

RESIDENCE,  4-room,  $1800;  St.  James 
bet.  31st  and  33rd  Sts.,  San  Jose; 
owner,  M.  H.  Medelros,  1540  E-St. 
James  St.,  San  Jose. 

ALTER  residence,  $600;  No.  562  N-llth 
St.,  San  Jose;  owner,  Vincent 
Taghiferr,    Premises. 

SERVICE  station  and  alter  building 
into  stores,  $990;  NW  Emory  and 
Elm  Sts.,  San  Jose;  owner,  O.  A. 
Stalker;  contractor,  R.  T.  Souther, 
439    Sierra   Ave.,   San   Jose. 

GRAVEL  bunkers  and  office,  $10,000; 
Stockton  Ave.,  bet.  Emory  and  As- 
bury Sts.,  San  Jose;  owner.  Granite 
Rock  Co.;  contractor,  W.  J.  Bigger 
&  Son,  20th  and  Santa  Clara  Sts., 
San  Jose. 

BUSINESS  building,  one-story  brick, 
$12,880;  Santa  Clara  bet.  4th  and 
5th  Sts.,  San  Jose;  owner,  Crow, 
Pascoe  &  Smith;  contractor,  Megna 
&  Newell,  49  W-San  Fernando  St., 
San    Jose. 

RESIDENCES,  (5)  4-room,  $2500  each; 
Keeble  Ave.,  San  Jose;  owner,  T. 
H.  Hershbach,  Bank  of  San  Jose 
Bldg.,    San   Jose. 

RESIDENCES  (6)  5-room,  $2500  each; 
Keeble  Ave.,  San  Jose;  owner,  T. 
H.  Hershbach,  Bank  of  San  Jose 
Bldg.,  San  Jose. 

RESIDENCES,  (2)  G-room  and  (1)  7- 
room,  $5000  each;  Shepard  Ave., 
French  Tract,  San  Jose;  owner,  T. 
H.  Hershbach,  Bank  of  ban  Jose 
Bldg.,    San    Jose. 


COMPLETION    NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

June  2,  1926— SE  RANDOL  AVE  200 
SW  Alameda  Rd  SW  lOOxSE  101 
also  N  line  land  Bowden  200  SW 
Alameda  SE  100.4xSW  150  Ptns  of 
Los  Coches  Rancho.  De  Witt  C 
Rucker  to  whom  it  may  concern.. 
Juie     1,     1926 

June   2,   1926— N    %    LOT   183   BLK  18, 
White    Addition,    San    Jose.      William 
Ferrant    to   whom    it   may   concern. 
June    1,    1926 

May  29,  1926— LOT  9.  Cristina  Subd. 
No.  2,  San  Jose.  C  M  Cook  to  whom 
it    may    concern May    29,    1926 

May  29,  1926— LOTS  3  AND  4  BLK 
D,  Southgate,  Palo  Alto.  C  M  Cook 
to  whom  it  may  concern. May  29,  1926 

May  29,  1926— LOT  11  BLK  97,  Palo 
Alto.  Theodore  McLennan  et  a] 
to  whom  it  may  concern.  May  27,  1926 

May  29,  1926 — BEG.  PT.  539.88  FT.  N 
and  176  ft.  W  San  Antonio  Rd  and 
Portola  Ave  S  124  ft.xW  47  ft.  Pt. 
Sec-  19  T  6  SW  2  W,  San  Jose. 
Allen  G  McCartney  to  whom  it  may 
concern May    27,    1926 

May  29,  192b — LO"'  16  BLK  5,  Sun- 
nyvale. Eugene  Ravizza  to  whom 
it   may  concern Mav   19,   1926 

June  1,  1926— LOT  6  BLK  9  'r  4  W, 
Maces  Southwestern  Addn,  San  Jose 
Rocco  Basile  et  al  to  whom  it  may 
concern June     1,     1926 

June  1,  1926— E  ROSANNA  ST.,  bet. 
2nd  and  3rd  Sts.  Ptn  Lot  7  Blk  4 
NR  3  W,  Gilroy.  Charles  Tomey 
et  al  to  whom  it  mav  concern... 
May    21,    1926 

May  26,  1926— SW  JONATHAN  AVE 
no  SE  Pine  Ave  SE  4.=ixSW  ini  Pt 
Lot  24,  Heart  of  Willows  Subd.. 
San  Jose.  Thos  F  Mahaffey  et  al 
to  whom   it  may  concern.  May  29,   1926 


LIENS  FILED 


.SANT.\     rLAR.4.     COINTY 


Recorded  Accepted 

June  2.  1926 — LOT  1  N  10  FT.  LOT  H 
Blk  6,  Resuhd  of  Palm  Haven.  San 
Jose.      Delco    Light    Co    vs    Millard 

C    White     $280 

Recorded                                               Amount 
May    29.    1926— LOTS   3    TO   6    BLK    P. 
-Southgate.    Palo    Alto.        Frank     A 
Gunert   vs  A  L  Uhler $152.50 
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RELEASE   OF   LIENS 

SANTA   CLARA   COUNTY 

Recorded  Ar^c'.'.n* 

June     2.     1926— PTN    LOTS    1     AND     2 

Blk    21,    C    &    D      Tract,      San    Jose. 

William  M  Myer  to  E   S  Nickel!.. . 

$154.63 

June  "2,"    i 9 26— LOT    48,    Clara    Vista 

Addition,    Palo    Alto.        The   Minton 

Co    to    Edwin    A    Mann $165.99 

June    1,    1926 — LOT    3,   L.   E.    Appleton 

Addition  to  Naglee   Park,  San  Jose. 

A    W    Gordon    to    H    E    Dorr    et    al 
$378.25 


BUILDING     CONTRACTS 


SACRAMENTO    COINTY 


RECORDED 

DWELLING  „„     ^ 

LOT  IHTO  W.  &  K.  TRACT  29,  Sacra- 
mento. All  work  for  one-story 
brick   veneer   dwelling    and   garage. 

Owner — Raymond  C.  and  Edna  G.  Oak- 
ley,   1600    36th   St.,   Sacramento. 

Architect — None. 

Contractor— J.  H.  Haag,  620  23rd  St., 
Sacramento. 

Filed  June   7,  '26.     Dated   June   5,    26. 

TOTAL  COST.   $453. J 


DWELLING,  5-room  and  garage,  $4000; 
No  4409  1  St.,  Sacramento;  owner, 
Arthur  Mohr,  1120  38th  St.,  Sacra- 
mento. »..r« 

DWELLING,  5-room  and  garage,  $4450; 
No  2114  15th  St.,  Sacramento;  own- 
er, Jos.  Abila,  2230  9th  St.,  Sacra- 
mento;   contractor,   F.   L.   Ferra. 

DWELLING,  2-story  and  garage,  $o500 
No  2701  3rd  Ave.,  Sacramento; 
owner,  A.  E.  Follett,  1012  T  St., 
Sacramento;  contractor,  C.  E.  Men- 
denhall.  .„r«A 

DWELLING,  5-room  and  garage,  $3500; 
No.  2517  6th  Ave.,  Sacramento; 
owner,  K.  L.  Glancock,  1720  10th 
St.,  Sacramento  ;contractor,  N.  H. 
Lund. 

STORE,  one-story,  $4000;  No.  2800  T  St., 
Sacramento;  owner,  Harry  V.  and 
Frank  L.  Dixon,  844  35th  St.,  Sac- 
ramento; contractor,  Thos.  B.  Hunt 

ERECT    temporary    tabernacle,    $12,000; 

No.  2801  V  St.,  Sacramento;  owner, 

Twenty-tirst  St.  Mission,  1117  21st 

St.,    Sacramento;    contractor,    J.    A. 

Coon. 


COMPLETION    NOTICES 


SACRAMENTO    COLwiK 


Recorded  Accepted 

June  3,  1926— LOT  833,  W,  &  K.  Tct 
No.  22,  Sacramento.  J  V  &  Isabel 
Walker  to  whom  it  may  concern.. 

May    28,    1926 

June  3,  1926— LOTS  421  AND  422, 
Elmhurst.  S  E  Heden  to  whom  it 
may   concern June    2,    1926 

June  3,  1926— SE  THIRTY-SIXTH  & 
J  Sts.,  Sacramento.  Fremont  Pres- 
byterian Church  to  whom  it  may 
concern June    2,    1926 

June  3,  1926— LOT  291,  W.  &  K.  Add 
No.  4,  Sacramento.  E  L  and  Elsie 
M  McCabe  to  whom  it  may  concern 
June    3,    1926 

June  3,  1926— LOT  42,  Haciendas  Tct, 
Sacramento.  J  P  Patterson  to 
whom   it   may  concern.  .  .June   3,   1926 

June   3,   1926— E   81   FT.   LOT   9215,   H, 
J    G    Co.    Sub.    No.    2,    Sacramento. 
Wm    J     Rhodes     to     whom     it    may 
concern ' June     3,     1926 

June  4,  1926— W  i/i  OF  N  %  LOT  1, 
H,  1,  28th  and  29th  Sts.;  Lot  12 
Boulevard  Park,  N  V4  Lot  8,  G,  H, 
30th  and  31st  Sts.,  Sacramento. 
Harry  L  Mee  to  whom  it  may  con- 
cern   June    1,    1926 


June  4,  1926 — LOT  9  BLK  37,  West 
Del  Paso  Heights,  Sacramento. 
Herbert  R  and  Diana  G  Moore  to 
whom   it  may  concern ..  .June   4,    1926 

Juie  4,  1926 — LOT  137,  Central 
Nichols  Park,  Sacramento.  Carl  M 
&  Eunice  Schneiter  to  whom  it 
may    concern June    4,    1926 

June  4.  1926 — LOT  5,  Wm.  T.  Martin 
Tract,  Sacramento.  Wm  T  and 
Phyllis  Martin  to  whom  it  may 
concern June    4,    1926 

June  4,  1926 — LOT  10,  Ridge  Park, 
Sacramento.  Robert  W  Brown  to 
whom    it    may    concern.  .June    4,    1926 

Recorded  Accepted 

June  7,  1926 — WHARF  ON  N  Y  ST., 
bet.  Sacramento  River  and  S.  P. 
Track  No.  1,  Sacramento.  Asso- 
ciated Oil  Co  to  whom  it  may  con- 
cern  May     28,     19--; 

June  7,  1926— LOT  12  BLK  41,  North 
Sacramento  Sub.  No.  8,  Sacramento 
Walter  E  Stevens  to  whom  it  may 
concern June     4,     1926 

June  7,  1926— LOT  16  BLK  9,  West 
Del  Paso  Heights,  Sacramento. 
Elmer  Townsend  to  whom  it  may 
concern June    2,    1926 

June  7,  1926 — LOT  80,  Burlingame 
Terrace,  Sacramento.  E  J  McCoon 
'0  whom  it  may  concern .  .June  5,   '26 

May  29,  1926 — LOT  31  AND  E  10  FT. 
Lot  32,  South  Curtis  Oaks  Sub.  No. 
4,  Sacramento.  A  A  Trueblood  to 
whom  it  may  concern ..  .May  29,  1926 


HENL  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

June  3,  1926— LOT  15,  Homeland. 
Frank  Louis  Struck  vs  J  L  E  Gear- 
hart   and  J   C  early   Co $41 

June  3,  1926— W  Vt  LOT  7  and  E  M 
of  S   Vz   Lot  7,  I,  J,  8th  and  9th  Sts. 

Sam  Poroshin  vs  Walter  Tyer 

$70.44 

June  5,  1926 — LOT  20,  South  Curtis 
Oaks,  Sacramento.  Standard  Heat- 
ing &  Refrigerating  Co  of  Cal.  vs 
W    V    Lybarger $130 

June  7,  1926 — LOT  27,  South  Curtis 
Oaks  Sub.  No.  2,  Sacramento.  Su- 
perior Lumber  &  Fuel  Co  vs  J  H 
Burnett      $27.08 

BUILDING     CONTRACTS 


SAN    JOAQUIN    COUNTY 


PERMITS 

REMODELING,  $4000;  No.  221  A  St., 
Stockton;  owner,  Richmond-Chase 
Canning  Co.;  contractor,  Davis- 
Pearce  Co.,  Weber  and  California 
Sts.,    Stockton. 

RESIDENCE  and  garage,  $5000;  No. 
745  W-Harding  Way.  Stockton; 
owner,  D.  Vaio,  408  E-Noble  St., 
Stockton. 

RESIDENCE  and  garage,  $11,500;  No. 
1431  Argone  Drive,  Stockton;  own- 
er. Dr.  J.  F.  Blain;  contractor,  C. 
H.  Dodd,  328  E-Lindsay  St.,  Stock- 
ton. 


COMPLETION    NOTICES 


.(».V   JOAtlUIN    COUNTY 

Recorded  Accepted 

June  2,  1926— LOT  10  BLK  4,  East 
Rose  Terrace,  Stockton.  Herbert 
B  Olsberg  to  whom  it  may  concern 
May    ^6,    1926 

June  3,  1926 — LOT  15  Lincoln  High- 
way Terrace,  Stockton.  Katharina 
Erickson  to  William  F  Garriott.. 
June    2,    1926 

June  4,  1926 — LOT  11  BLK  7,  Lomita 
Park,  Stockton.  Julia  R  Markgraf 
to   Felix   Sarrasin May   25,    1926 


June  5,  1926— SEC.  3,  T  3  S,  R  5  E, 
Sacramento.  Hayden  B  Cannon  to 
C   L  Few June   1,   1926 


LIENS  FILED 


SAN   JOAftUIP'    COUNTY 


Recorder)  Amount 

June  3.  192C — SEC.  27,  El  Rancho  del 
Campo  de  los  Franceses,  Stockton. 
J  O  Barker  vs  Snowd  Lyon  and 
wife      $1366.39 


BUILDING     CONTRACTS 


MARIN    COUNTY 


RECORDED 

SEAWALL,  ETC. 

CALIFORNIA  CITY^  Tiburon.   All  work 

for  seawall,  fill  and  bulkhead  wharf 
Owner — Finkbine    Guild      Lumber      Co., 

San   Francisco. 
Engineer — James  J.  Walsh,   112  Market 

St.,   San   Francisco. 
Contractor — Geo.     A.     Renner     (Renner 

Foundation    Co.),    628    Mont^omerv 

St.,    San    Francisco,    and    California 

City. 

Filed   June   2,   '26.     Dated  . 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $54,500 
Bond,  $28,500.  Surety,  National  Surety 
Co.  of  N.  Y.  Limit,  80  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


COMPLETION    NOTICES 


MARIN    COUNTY 


Recorded  Accepted 

June  1,  1926— LOT  21,  Linda  Vista 
Tract,  San  Anselmo.  Mercantile 
Trust  Co.  of  Calif,  to  Frank  Davi- 
son  May   28,   1926 

June  1,  1926 — LOT  21,  Linda  Vista 
Tract,  San  Anselmo.  Mercantile 
Trust  Co.  of  Calif,  to  Maundel  & 
Bowen May    24,    1926 

June  4,  1926— PTN  LOT  14  BLK  1, 
Bothin  Park,  Ross.  Frederick  W 
Reusche  to  M  Linggi.  .  .  .  June  4,  1926 


BUILDING  CONTRACTS 


FRESNO  COUNTY 


RECORDED 

HOTEL 

LOTS  25  AND  26  BLK  144  (Juanche 
Hotel),  Fresno.  All  work  for  hotel 
building. 

Owner — Juanche   Telesforo. 

Architect — None. 

Contractor — Howard  Dickey,  150  How- 
ard  St.,   Fresno. 

Filed  June    3,   '26.      Dated   ■ . 

Progressive   payments    

Usual    35    days $7007 

TOTAL   COST,    $28,030 

Bond,    $14,015.       Sureties,       H.    J.       and 

Nancy    J.    Carling.      Limit,    90    working 

days.      Forfeit;    $10    a    day.      Plans    and 

specifications  filed. 


LIENS  i'lLED 


FRESNO    COUNTY 

Recorded                                               Amount 
June    3,    1926— LOTS   22    AND    23    BLK 
233,         Fresno.           Fisher-Glassford 
Hardware  Co  vs  H  C  Groner  and  J 
C   Legler    ...$40 


J.  A.  MOHR  &  SON 

General  Palntliis  ContrmiBtmrm 
Speolaiistfl  In 

C3inpressed  Air  Painting 
and  Sand  Blasting 

San  Francisco  Oakland 

Fresno,  Los  Angeles  &  San  DleffC 


^^ 


THE  CONTRACTORS*  ROOM 

BUILDING  AND  ENGINEERING  NETWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Bng^ineers  and 
Owners  for  the  convenience  of  bidders  In  San  Francisco  and  the  Bay  Coun- 

Architects,  EJnsrineers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  ENGINEERING  NEWS.  No  charge  for 
this  service.  The  plans  will  be  returned  In  sood  condition  when  contract 
for  work  la  let. 
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Publication    Office 
818  Mission  Street 


SAN  FRANCISCO,  CALIF.,  .JCNF  19.  1926  ^ve^;;::iJi;*''Ven^'^ 
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— finished  ahead  of  time  because  we  used 


SchumacherU^ 


Wall 
Board 


'  A  ND  they're  good  walls, 
■-^too.  Smooth  and  solid. 
Not  a  joint  to  be  seen,  yet 
we  didn't  use  a  batten  in 
the  whole  house.  You  can  certainly 
deliver  good  walls  if  you  build  them 
with  Schumacher  Plaster  Wall  Board." 

That's  the  advantage  of  Schumacher 
Plaster  Wall  Board.  It's  a  good  wall 
already  prepared.  You  can  finish  a 
whole  wall  with  it  while  you're  prepar- 
ing the  mortar  for  the  old  fashioned 
way. 

SCHUMACHER   WALL    BOARD    CORP. 

LOS  ANGELES  SEATTLE         SAN  FRANCISCO 

WAREHOUSES — Tacoma  -  Portland  -  Stockton  -  San  Rafael 
Oakland  -  San  Francisco  -  San  Jose  -  San  Diego 


IT 


Low  charging  platform,  steel  frame  of  which 
IS  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
job!  Wide,  capacious  charging  hopper  makes 
charging  easy. 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip!  Note  low  automatic 
water  measuring  tank  and  Disc  Wheels  I 
Liberal  drum  dimensions! 


TTIGH  speed  operation  —  balanced  light 
•*-  ^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dandie! 

Fast  charging  and  fast  discharging,  the, 
Dandie  is  a  big  money  earner ! 


KOEHRING  7 


Mixer 


is  the  outstanding  value  in 
the  light  mixer  field.  Its 
design  includes:  4  cylinder 
radiator-cooled  engine  or 
hopper-cooled  two  cylinder 
engine;  completely  enclosed 
transmission  in  dust  tight 
oil  bath  with  shaft  on  roll- 
er bearings;  double  drum 
gear  drive;  drum  rollers 
fixed    to    shaft    turning    in 


big  bearings  insuring  even 
bearing  wear,  and  perfect 
lubrication ! 

7-S  Dandie  Mixer 

Two  or  four  cylinder  engine.  Charg- 
ing skip  or  low  charging  hopper  and 
platform.  Automatic  water  measur- 
ing tank.  Rubber  tired  steel  disc 
wheels,  or  steel  wheels.  Complies 
with  A  G.  C.  Standards. 

Send  back  this  coupon 

learn  the  construction  of  the  Dandie, 
and  you  will  recognize  a  remarkable 
value,  and  big  profit  earner  on  the  job. 


A3166-1 


Representatives : 

HAllRON.  in(  KARD  &  McCOIfE  CO., 

139  TownS'Cnd  Stif^et  San  Francisco,  Calif. 

HAllRON.  RI(  KARD   &  McCOXE  CO., 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


AHHOV.  HICKARD  &  MoCOM.  CO.,  S:>,t  I   r:iii«i.s<o.  " 

^^r      'Without  obligation  to  me  of  any  kind,  send  me   free  information  H^ 
^^m    about  Koehring  Dandie  Mixer. 

#  ■ 

^^     Name —  H 
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CERTIFICATES  GRANTED 


The  California  State  Board  of  Ar- 
chitecture, Northern  District,  has 
granted  certificates  to  the  following  to 
practice  architecture  in  the  State  of 
California:  Frederick  A.  Chapman, 
3512  Park  Blvd.,  Oakland;  Orlo  R.  W. 
Hossack,  Worcester  Bldg.,  Portland. 
Ore.;  Willis  E.  Huson,  347  Oakdale 
Ave.,  Mill  Valley;  Thomas  J.  Kent,  525 
Market  St.,  San  Francisco;  Lionel  E. 
Peyser,  2447  26th  Ave.,  San  Francisco; 
Harold  O.  S'toner,  1418  Cavanagh  Rd., 
Oakland;  Laurence  R.  White,  1st  Na- 
tional  Bank   Bldg.,   Monterey. 


SANITATION    EXHIBIT   IN   JAPAN 


With  a  view  to  increasing  the  hygienic 
knowledge  of  the  people  and  improv- 
ing medical  and  sanitary  supplies,  a 
sanitation  exhibition  will  be  held  in 
Osaka,  Japan,  from  July  15  to  Aug.  30, 
1926.  The  exhibition  will  be  held  under 
the  auspices  of  the  Federation  of  Sani- 
tary Associations  of  Osaka,  and  with 
the  support  of  the  home  office,  the 
Osaka  prefecture,  and  the  Osaka  muni- 
cipality. The  exhibits  will  include  all 
kinds  of  articles  pertaining  to  sanita- 
tion and  are  divided  into  two  classes 
or  departments:  Department  A  will 
consist  of  exhibits  sent  from  Govern- 
ment and  public  institutions,  and  de- 
partment B  will  include  medical  and 
sanitary  supplies  in  general.  Further 
information  may  be  obtained  by  ad- 
dressing the  Osaka  Sanitation  Exhibi- 
tion, care  of  the  Municipal  Office, 
Osaka,  Japan. 


Vi•I'i^EOI  S      TII,E      RIOSISTS      WEAR 
>IOST     lilGlil.Y. 


Experimf-ntal  work  at  the  Mellon 
Institute  of  Industrial  Research,  Pitts- 
burgh, Pennsylvania,  instituted  by  tile 
manufacturers,  has  resulted  in  some 
comparative  data  on  wood  and  other 
flooring  materials  which  should  be  of 
much  interest  to  builders.  A  curious 
result  was  the  disclosure  that  marble 
and  maple  have  about  the  some  degree 
of  resistance  to  abrasion. 

A  machine  was  devised  which  very 
ingeniously  brought  to  bear  upon 
samples  of  different  flooring  ma- 
terials a  pressure  and  rubbing  or 
scratching  effect  similar  to  that  of 
human  footsteps.  Pressure  was  ap- 
plied by  a  wheel  shod  with  leather  sur- 
faces and  fine  sand  was  constantly  fed 
between  the  leather  and  floor  material 
to  imitate  the  effect  of  dirt  ordinarily 
found  in  some  amount  on  all  floors. 
After  a  test  period  of  similar  duration 
in  each  case,  the  material  was  weighed 
to  determine  the  percentage  loss  by 
abrasion  or,  in  other  words,  the 
amount  which  the  material  would  wear 
away  in  practice  under  a  given  volume 
of  foot  traffic.  Following  is  a  list  of 
the  materials  tested  and  the  amount  of 
wear   under   the    test. 


Material 
Vitreous   tile 
Marble 
Maple    wood 
Rubber 
Linoleum 


Average  per  Cent  loss 
4.57 
23.18 
23.79 
20.59 
56.57 


Oxychloride    cement  50.10 

Neat   Portland   cement  16.79 

Asphaltic  composition  80.11 

Cork    tile  45.93 

It  will  be  noted  that  vitreous  tile 
resisted  wear  most  effectively  and  that 
the  asphaltic  composition  tested  was 
over  four-fifths  worn  away  at  the  end 
of  the  test.  The  test  conditions  were 
perhaps  not  entirely  representative  of 
actual  practice,  as  mortar  of  cement 
and  sand,  rather  than  neat  Portland 
cement,  is  usually  employed  for  floor 
surfacing  and  the  wood  floors  were 
tested  without  the  protection  of  var- 
nish or  other  floor  finish,  such  as  is 
almost    invariably   applied    in    practice. 


ENGINEER    SEEKS    WATER    RIGHTS 


Stephen  E.  Kieffer,  San  Francisco 
consulting  engineer,  has  filed  applica- 
tion with  the  State  division  of  water 
rights  to  divert  300  second  feet  from 
thie  Mokelumne  liver  in  Amador 
county. 

Engineer  Kieffor  proposes  to  spend 
$1,500,000  in  constructing  a  8500-foot 
tunnel,  a  2000-foot  pipe  line  and  power 
house  to  develop  hydro-electric  power 
to  be  sold  to  existing  power  companies. 
The  point  of  diversion  will  be  the 
Lancha  Plana  dam  and  reservoir  to  be 
constructed  by  the  East  Bay  Municipal 
I^tility   District. 

With  a  previous  application  for  COO 
second  feet,  this  new  application,  if 
approved,  will  give  the  engineer  power 
house  a  flow  of  500  second  feet  which 
otherwise  would  run  off  through  the 
spillway  of  the  Lancha,  Plana  dami 


•hf:xomexai.     m  >ihf:h     activitv 
continles 


The  National  Lumber  Manufacturers 
Association  received  telegraphic  re- 
ports recently  of  the  status  of  the 
lumber  industry,  for  the  week  ended 
June  5,  from  398  of  the  larger  .soft- 
^m;  %"^,^°5  of  the  chief  hardwood, 
m.  Is  of  the  country.  On  account  of  the 
holiday  included  in  this  week  the  383 
comparably  reporting  softwood  m  lis 
showed  considerable  decreases  in  ^ro! 
duction  and  new  business  and  a  slfeht 

from    374    riilis       li    .  '"""'"^"^     ^^^'^ 
reports   for  .i  comparison    with 

When    370    Jn,^   '^'""    P^'-'^d    '^^t   year, 
anthree    it^m<f    '""^^'-'^d'    increases    in 

tinu  ng    thl      nhrn""'    "°''^'    ^'"^    '^°"- 
}„^L         i.         phenomenon      of      lareer 
lumber  shipments  in  the  fact  nf  .  ,    ^ 
volume    of    reoort^H     k,.   •  ^  ^°^^'" 

tions.  "^eported     business     opera- 

we'JeTrdf    °P^'-^^'«"«  "expanded,    but 
«ere    hardly    comparable    as    28    more 
mills   reported    for   last   week    tL^/ 
the   week    earlier.  ^"    ^°^ 

The    unfilled    orders    of    9ta    a      ... 
Pine  and  West  Collt  ^^inT^Te'^Za 
of    last    week    amounted    to    690  129  «;^^ 

mn's't'h:'^''"^^  693,891.107  feet  for' 
mills  the  previous  week.  The  I3i 
■dent.cal  Southern  Pino  mills  jn  the 
S2oof7r  ""^'^''•^  orders  o%7?! 
Ill  3S0  fe!  \^''  V"-  ^'  ^^^'"«t  282  - 
yjb.380  feet  for  the  week  before  Fnr 
the  107  West  Coast  mills  the  unflH^d 
JlT874  727-/7.090.553  feet,  as  againft 

Altogether    the    383    comparably    re- 

m  ^er  77^°°?  '"'"•"  had  Shipments 
102  per  cent,  and  orders  89  per  cent  of 
actual  production.  For  the  Southern 
P.ne  mills  these  percentages  were  re 
spectively  106  and  97;  and  for  the  West 
Coast   mills   110   and   95. 

Of  the  reporting  mills,  the  347  with 
an  established  normal  production  for 
the  week  of  235.779.483  feet,  gave 
actual  production  99  per  cent  ship- 
ments 104  per  cent  and  orders  92  per 
cent   thereof.  ^ 

♦ 

FORESTRY   BOARD  TO  CA>IP4IG.\   OX 
TIMBER    BII,L 


State  Forester  M.  B.  Pratt  announces 
he  has  been  delegated  by  the  state 
board  of  forestry  to  appoint  a  com- 
mittee to  co-operate  with  him  in 
drawing  up  campaign  plans  for  the 
passage  of  amendment  number  10  at 
the  November  election.  This  measure, 
which  has  the  strong  support  of  the 
state  board,  provides  for  the  exemption 
from  taxation  of  all  immature  timber 
on  private  lands.  Pratt  also  made 
public  a  letter  officially  notifying  him 
that  the  County  Assessor's  association 
had  voted  its  approval  of  the  measure 
as  one  which  will  not  in  any  way 
change  the  present  revenue  obtained 
by  counties  from  the  taxation  of  cut- 
over  timber  lands,  but  will  -merely 
guarantee  to  the  man  growing  timber 
the  same  security  given  the  man  grow- 
ing farm  and  orchard  crops  in  Cali- 
fornia." The  proposed  amendment  de- 
fines immature  forest  trees  as  those 
under   40   years   old. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


A  bill  has  been  introduced  in  the 
New  Jersey  legislature  providing  for 
the  licensing  of  contractors  engaged 
in  public  works  construction  opera- 
tions in  that  state. 

Southern  California  Chapter,  Ameri- 
can Institute  of  Architects,  has  voted 
to  hold  a  golf  tournament  this  fall.  It 
will  be  open  to  all  members  of  the 
Chapter  and  to  other  architects  who 
will   be    invited    to    participate. 

Master  plumbers  of  San  Jose  are 
conferring  with  Fred  Johnson,  city 
plumbing  inspector  to  familiarize 
themselves  with  the  specifications  of 
the   city's   new   plumbing   ordinance. 


An  appeal  to  the  governors  of  the 
various  states  to  send  representatives 
to  the  coming  accident  prevention  con- 
ference in  Washington,  July  14-16,  has 
been  issued  by  Secretary  of  Labor 
James  J.  Davis. 


Highway  expenditures  in  the  United 
States  exceeded  one  billion  dollars 
during  1925.  The  total  cost  of  Federal 
aid  projects  completed  at  the  end  of 
1925  reached  $841,467,587  of  which  the 
Federal  Government's  share  was  $371,- 
701,144. 


Bill  for  purchase  of  11,600  acres  for 
the  Spanish  Springs,  Nevada,  recla- 
mation project  from  Indians  of  th? 
Pyramid  Lake  Reservation  has  been 
approved  by  the  senate  Indian  com- 
mittee. 


A  total  of  $l,818,21o.i$«)  has  been  paid 
in  to  the  city  coffers  by  Hetch  Hetchy 
power,  according  to  a  report  issued 
by  City  Auditor  Thomas  F.  Boyle.  This 
represents  the  money  paid  by  the 
Pacific  Gas  &  Electric  Company  for 
the  power  delivered  to  them  at  the 
Newark   station. 

Oakland  city  council  has  authorized 
an  agreem'>nt  with  the  Southern  Paci- 
fic R.  R.  and  the  county  of  Alameda  for 
the  construction  of  a  subway  under 
the  S.  P.  tracks  at  the  foot  of  Goss 
street,  the  railroad  to  pay  $200,000  of 
cost,  the  city  $100,000  and  the  county 
$100,000. 


An  appropriation  of  $100,000  to  com- 
bat forest  fires  in  California  has  been 
approved  by  Budget  Director  Lord,  and 
the  house  appropriations  committee, 
and  will  be  Included  in  the  next  de- 
ficiency bill,  it  is  announced  by  Repre- 
sentative Free  (republican)  of  Cali- 
fornia. 


The  Pacific  Lumber  Inspection  Bu- 
reau's report  for  the  first  quarter  of 
1926  shows  an  increase  of  272,524,773 
ft.  in  the  waterborne  movement  over 
the  first  quarter  of  1925.  The  total 
movement  for  three  months  of  1926 
was    1,314,252,207      ft.  California      i.s 

credited  with  385.726,313  ft.  Atlantic 
coast  497,830,349  ft.,  and  409,359,566  ft. 
went  abroad.  While  these  figures  show 
California  in  second  place,  the  tide 
turned  in  April,  California  shipping 
189,933,74»  ft..  Atlantic  coast  117,095,- 
366  ft.,  and  Gulf  coast  1,528,382  ft. 


Cities  an4  towns  may  build  and 
maintain  junior  high  schools  and 
contract  for  their  teaching  personnel. 
Attorney  General  U.  S.  Webb,  held  in 
a  ruling  issued  to  the  Modesto  Board 
of  Education.  The  board  has  asked 
for  the  ruling  after  District  Attorney 
William  J.  Brown  of  Stanislaus  county 
had  rules  that  only  a  county,  union  or 
joint  union  district  could  establish  such 
a  school. 

Creation  of  a  new  portfolio  in  the 
President's  Cabinet  with  a  secretary 
of  highways  is  proposed  by  J.  A.  Roun- 
tree,  director  general  of  the  United 
States  Good  Roads  Association,  in  de- 
fining the  aims  of  the  organization. 
All  road-building  activities  of  the  Fed- 
eral Government  would  be  consolidated 
in  the  Bureau  of  Public  Roads  under 
the  plan. 

W.  F.  Toomey,  fruit  packer  and 
former  mayor  of  Fresno,  announces 
negotiations  are  under  way  for  a  $5,- 
000,000  textile  plant  to  be  erected  in 
the  San  Joaquin  Valley  to  produce 
from  cotton  grown  in  that  section. 
Plans  for  the  first  unit  of  the  plant  are 
said  to  have  been  completed.  The  first 
unit  will  comprise  a  brick  structure 
covering  an  area  of  50  by  150  feet. 


That  Portland,  Ore.,  is  not  suffering 
from  an  overbuilding  of  residences,  but 
is  on  the  verge  of  its  greatest  develop- 
ment, with  the  demand  for  new  houses 
greater  than  ever  before,  was  the  find- 
ings of  the  special  committee  appoint- 
ed by  the  Portland  Realty  Board  to 
make  a  fact-finding  investigation  of 
the  housing  situation. 

Figures  tablea  in  tne  House  of  Com- 
mons show  that  the  capital  cost  of  all 
canal  systems  in  the  Dominion  of  Can- 
ada, including  those  begun  before  Con- 
federation, was  $173,654,882,  up  to  Dec. 
31st,  1925.  Maintenance,  including 
staffs  and  repairs,  has  cost  $48,577,903. 
Income  derived  by  all  canals  totaled 
$14,328,236. 


United  States  Steel's  unfilled  ton- 
nage statement  for  May,  totalling 
3,649,240  tons,  reflects  the  improve- 
ment in  the  demand  that  occurred  dur- 
ing the  month.  The  decline  in  for- 
ward-bookings was  218,726  tons  com- 
pared with  a  loss  of  511,959  tons  in 
April.  As  shipments  in  May  were 
probably  about  80,000  tons  less  f^an 
in  the  preceding  month  incoming 
business  last  month  may  be  estimated 
at  nearly  300,000  tons  better  than  in 
April,  an  increase  of  11,000  tons  a  day. 

The  Dutch  brick  industry  is  some- 
what disquieted  by  the  action  of  the 
American  Common  Brick  Manufactur- 
ers' Association,  which  is  urging  the 
tariff  commission  to  revise  paragraph 
1536  of  the  tariff  act  dealing  with  the 
importation  of  foreign  brick  free  of 
charge.  Protective  measures,  how- 
ever, could  only  be  obtained  by  the  re- 
vision of  American  legislation  and  here 
it  is  presumed  that,  for  the  time  being, 
the  Washington  administration  wili 
not  consent  to  such  a  revision.  Dutch 
brick  exports  to  the  United  Stateis 
amounted  in   1925  to  about  $45,000. 


Following  the  custom  of  the  retail 
lumber  dealers  in  Sacramento,  Lodi, 
Stockton  and  other  cities  of  the  Sacra- 
mento and  San  Joaquin  valleys,  the 
yards  have  adopted  a  Summer  schedule, 
closing  on  Saturdays  at  12  noon.  This 
will  continue  until  September  18.  The 
principal  purpose  in  adopting  this 
schedule  is  to  permit  employes  to  en- 
joy week-end  outings  during  the  Sum- 
mer months. 

Indications  that  wages  have  become 
fairly  well  stabilized  are  noted  In  a 
statement  issued  by  the  National  In- 
dustrial Conference  Board,  New  York. 
The  10  years  ending  with  1925,  so  far 
as  available  records  show,  have  seen 
more  violent  wage  fluctuations  than 
ever  occurred  in  history  of  the  United 
States,  the  board  says,  but  recently 
wages  have  resumed  their  normal 
trend.  The  importance  to  industry  and 
to  business  generally  of  more  sta- 
bilized wage  conditions  and  of  less 
severe  fluctuations,  the  report  says, 
will  be  more  fully  appreciated  if  it  is 
brought  to  mind  that  a  1  per  cent  in- 
crease in  railroad  wages,  for  instance, 
can  add  28  million  dollars  a  year  to  the 
cost  of  operating  the  country's  rail- 
roads. 

Starting  90  days  hence,  bricks  im- 
ported into  the  United  States  must  be 
marked  individually  to  show  the  coun- 
try of  their  origin,  according  to  a  rul- 
ing of  the  Treasury  Department  made 
public  recently.  This  action  was  taken 
in  accordance  with  the  terms  of  the 
marking  statute.  The  Treasury  stated 
that  90  days'  time  would  be  allowed  in 
order  to  permit  foreign  brick  manufac- 
turers to  make  any  installations  of 
equipment  which  might  be  necessary 
to  enable  them  to  comply  with  the 
ruling. 

The  immediate  adoption  of  wider 
highways  equipped  with  modern  signal 
devices  is  urged  by  the  American  Road 
Builders  Association  ,  thVough  its 
Managing  Director,  Charles  M.  Upham 
of  North  Carlonia.  The  immediate  in- 
corporation of  safety  design  in  roads 
leading  into  the  larger  cities  was  de- 
clared essential  to  check  the  appalling 
loss  of  life  in  these  suburban  district 
as  a  resiilt  of  automobile  accidents. 
The  new  movement  in  behalf  of  safety 
follows  a  survey  on  street  and  high- 
way safety,  which  brought  to  light  the 
fact  that  approximately  24,000  persons 
were  killed  and  700,000  injured  by  auto- 
mobiles in  1925,  with  property  damages 
reaching  a  staggering  figure. 

The  United  States  supreme  Court 
on  June  7,  In  an  opinion  written  by 
Justice  Sutherland,  reversed  the 
judgment  of  the  California  Supreme 
Court  in  the  case  of  Frost  &  Frost  v. 
The  California  Railroad  Commission, 
in  which  it  had  been  held  that  the 
State  Railroad  Commission  possessed 
authority  to  regulate  private  contract 
carriers  by  automobile  truck  on  the 
highways.  The  contention  of  these 
truckmen  was  that  they  were  not  op- 
erating as  common  carriers,  and  that 
the  Railroad  Commission,  therefore, 
could  not  be  given  authority  to  regu- 
late their  operations.  The  effect  of  this 
decision  is  merely  to  declare  unconsti- 
tutional the  Amendment  of  1919  by 
which  the  Legislature  sought  to  bring 
these  private  contract  carriers  under 
the  jurisdiction  of  the  Railroad  Com- 
mission. It  has  no  effect  on  the  gen- 
eral jurisdiction  of  the  Commission 
over  common  carriers  over  the  high- 
ways, including  auto  stage  or  common 
parrier  truck  lines. 
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Edward  W.  Angelman  and  John  H. 
Angrelman,  Berkeley  contractors,  have 
filed  voluntary  petitions  in  bankruptcy 
in  the  United  States  District  Court. 
They   each   owe    |10,929. 

Secretery  Wilbur  has  selected  Rear 
Admiral  John  D.  Buret  to  succeed  him- 
self on  July  1  as  chief  of  the  U.  S'. 
Bureau   of  Construction  and  Repair. 

Chas.  Ashburner,  city  manager  of 
Stockton,  faces  a  reduction  in  salary. 
A  resolution  has  been  introduced  in 
the  city  council  to  cut  his  salary  from 
$20,000  to  $10,000  a  year.  City  council- 
men  receive  $20  a  month,  as  does  the 
mayor   of    the   city. 

James  Stewart  has  been  named  city 
engineer  of  Portervillc,  Calif.,  suc- 
ceeding Fred  "W.  Pease.  The  position 
carries  a  salary  of  $200  a  month  and, 
in  addition  to  city  engineer,  carries 
the  duties  of  city  purchasing  agent  and 
building    inspector. 

The  latest  bulletin  of  the  National 
City  Bank  of  New  York,  with  regard 
to  building  construction  says:  "Pros- 
pects continue  good,  though  it  may  be 
that  the  pace  is  moderating  somewhat. 
April  contract  awards,  for  example, 
were  at  about  the  same  level  as  a  year 
ago,  following  large  increases  in  pre- 
vious months,  while  permits  issued, 
which  precede  and  so  sometimes  fore- 
oast  the  movement  of  contracts,  show- 
ed a  loss  of  8  per  cent  from  a  year  ago. 
This  still  leaves  building  projects  at 
high  levels,  however,  and  with  costs 
fairly  well  stabilized  and  interest  rates 
low  no  one  expects  any  considerable 
down  turn  within  the  year  at  least." 

Lumber  shipments  from  northern 
coastal  points  to  San  Francisco  during 
the  month  of  May  decreased  consider- 
ably. According  to  the  Marine  Depart- 
ment of  the  San  Francisco  Chamber  of 
Commerce,  May  shipments  totaled  83,- 
954,000  feet  as  against  96,661,100  feet 
for  the  month  of  April.  The  shipments 
from  the  interior  California  points  also 
lowered.  The  June  figures  to  date  in- 
dicate that  there  may  be  a  normal  con- 
dition in  the  movement  of  the  staple 
within  30  days. 


The  work  for  25,000,000  men  on  the 
Pacific  Coast  is  being  performed  by 
electricity,  according  to  R.  H.  Ballard, 
Keneral  manager  of  the  Southern  Edi- 
son Company.  Addressing  the  Pacific 
Coast  Electrical  Association  annual 
convention  Ballard  said  that  his  com- 
pany produced  an  aggregate  of  2,500,- 
000  horsepower,  which  is  capable  of 
doing  the  work  of  25,000,000  men. 
California,  it  Avas  revealed  has  har- 
nessed a  greater  proportion  of  its 
electrical  potentialities  than  any  other 
state.  .Annual  consumption  of  current 
in  this  state  is  1356  kilowatt  hours  for 
each  person,  as  against  a  per  capita 
annual  consumption  of  548  hours  for 
the  nation. 


Employing  contractors  of  Santa 
Barbara  have  again  delayed  answering 
the  demand  made  by  a  number  of 
building  trade  unions  for  $1  a  day  in- 
crease in  pay.  At  a  recent  meeting  of 
the  Builders'  Exchange,  the  employers 
organization  reports  from  sub-com- 
mittees dealing  with  the  demands  of 
the  individual  unions  were  made,  but 
no  action  was  taken  by  the  central  or- 
ganization. Individual  members  of  the 
Exchange  continue  to  claim  the  con- 
ditions in  the  city,  including  the  cost 
of  building  as  compared  with  other 
cities,  will  not  warrant  an  increase  in 
pay  at  this  time.  •  >,  ;         .,    i  .,-.. 


ALONG  THE  LINE 


TRADE  NOTES 


C.  J.  Ullrich,  Salt  Lake  City  engineer, 
has  been  chosen  president  of  the 
American  Association   of  Engineers. 

Fred  Smith  will  be  a  candidate  for 
the  office  of  county  surveyor  of  San 
Joaquin  County,  a  position  now  held 
by  F.  E.  Quail.  Mr.  Smith  has  had 
thirteen  years  experience  in  highway 
construction   in  San  Joaquin  county. 

Albert  Schroepfer,  architect,  an- 
nounces removal  of  his  offices  from  68 
Post  street  to  681  Market  street,  room 
963,  San  Francisco.  Edw.  BoUes,  ar- 
chitect and  Clarence  Seage,  engineer, 
will  also  occupy  the  same  office. 

J.  B.  Piatt,  civil  engineer  ,  with 
twenty  years  experience  in  railroad,  ir- 
rigation and  highway  construction, 
will  be  a  candidate  for  the  office  of 
county  surveyor  of  Sonoma  county  at 
the  August  primaries. 

Francis  Betts  (Drydock)  Smith  has 
been  named  harbor  engineer  by  the 
Santa  Barbara  city  council  and  will 
have  charge  of  construction  planned 
under  the  $400,000  bond  issue  recently 
authorized. 


Howard  C.  Larsen  has  been  appoint- 
ed superintendent  of  construction  for 
the  California  Real  Estate  and  Finance 
Corporation  of  San  Francisco.  Larsen 
is  the  son  of  L.  C.  Larsen,  San  Fran- 
cisco general  contractor,  and  has  had 
considerable  experience  in  the  con- 
struction field  both  in  San  Francisco 
and  Los  Angeles. 

D.  A.  Etcheverry,  professor  of  irri- 
gation engineering.  University  of  Cali- 
fornia, and  president  of  the  S'an  Fran- 
cisco section  of  the  American  Society 
of  Civil  Engineers,  has  been  appointed 
consulting  engineer  for  the  Madera  Ir- 
rigation District,  San  Joaquin  Valley, 
California,  to  report  on  the  modified 
plan  now  in  course  of  preparation  by 
the  San  Joaquin  River  Water  Storage 
District. 

County  of  Orange  refeats  proposal  to 
issue  bonds  of  $1,200,000  to  finance  im- 
provements at  Newport  Harbor.  The 
issue,  through  receiving  a  majority 
vote,  fell  slightly  short  of  polling  the 
necessary  two-thirds.  Newport  is  the 
only  harbor  in  the  county.  The  pres- 
ent unimproved  harbor  is  too  shallow 
for   any    but    light    draught    vessels. 

Kaiser  Paving  Company  of  Oakland 
is  suing  city  of  Valle.io  for  $50,000.  The 
suit  is  brought  for  the  difference  be- 
tween $111,700  which  the  company 
claims  is  due  it  from  the  city  for  paving 
Work  on  the  Gordon  Valley  dam  and 
a  sum  of  $61,700  which  the  city  de- 
clares is  the  correct  amount  due  the 
company,  according  to  cost?  stipulj^ted 
in   the"cohtract.   ■       '      ■ 


Sawmill  of  Midland  Lumber  Com- 
pany at  Midland,  7  miles  southeast  of 
Tacoma,  Wash.,  suffered  a  $75,000  fire 
loss  June  11. 

Matei  Brown  and  Isaac  Grant  will 
operate  from  808  McAllister  street,  San 
Francisco,  under  the  firm  name  of 
-Novelty  Sheet  Metal  &  Furnace  Works. 

Cadillac  Door  ex.  >ianufacturing  Co., 
Detroit,  Michigan,  seeks  a  sales  agency 
in  San  Francisco  to  handle  their  "Uni- 
versal Garage  Door,"  a  door  to  take 
the  place  of  the  hinge  type  as  well  as 
sliding    garage    doors. 

Sijakovich  &  Zillich,  specializing  in 
cement  work,  will  operate  from  277 
Main  street,  Watsonville,  Calif.,  under 
the  firm  name  of  Sunnyside  Cement 
Company. 

Julius  E.  Back  announces  he  is  now 
sole  owner  of  the  J.  E.  Back  Company, 
having  purchased  the  interest  of  James 
J.  Van  Niel,  his  former  partner.  The 
concern  operates  from  1533  San  Bruno 
avenue,    San    Francisco. 

S.  J.  Tice  has  completed  erection  of 
a  modern  planing  mill  at  Del  Monte 
Ave.  and  Figueroa  St.,  Monterey.  Struc- 
ture is  two  stories  in  height,  50  by  70 
feet,  corrugated  iron  and  frame  con- 
struction. 

T.  E.  Manthey,  formerly  connected 
with  the  United  Commercial  Co.,  San 
Francisco,  has  joined  the  sales  organi- 
zation of  the  Clyde  Equipment  Co.,  Mo- 
nadnock    Bldg.,   San    Francisco. 

The  Industrial  Works,  Bay  City, 
Michigan,  have  appointed  the  Nevada 
Engineering  &  Supply  Co.,  Reno,  Ne- 
vada, their  representative  in  Nevada. 
Harvey  L.  Livingston,  Monadnook 
Bldg.,  San  Francisco,  is  Pacific  Coast 
sales  manager  for  the  company. 

Macaulay  Steel  Equipment  Co.,  268 
Market  St.,  San  Francisco,  has  been  or- 
ganized by  M.  Macaulay  and  R.  F. 
Hecknian,  and  will  deal  in  railroad  ma- 
terials, equipment,  and  machinery. 
Both  Macaulay  and  Heckman  were  con- 
nected with  the  United  Commercial  Co. 
lor  the  past  several   years. 


Construction  has  been  started  on  a 
reinforijing  steel  storage  plant  for 
Uhodes-Jamieson  Company,  East  Bay 
building  material  concern,  opposite 
Broadway  M'harf,  Oakland.  The  plant 
will   cost   $25,000. 

0 

Planing  ntill,  pencil  slab  factory  and 
warehouses  of  the  California  Cedar 
Products  Company  on  the  Gordon 
Highway,  Stockton,  were  destroyed  by 
fire  June  13.  The  loss  is  estimated  at 
.?20(),000.  Plant  was  fully  covered  by 
insurance  and  will  be  rebuilt  Im- 
mediately, according  to  W,  B.  Thur- 
man.   president   of  the  company. 

Plant  of  Steel  Pipe  &  Tank  Co., 
Fourth  and  Harrison  streets,  Berkeley, 
suffers  $.=iO,000  fire  loss.  June  14.  The 
plans  has  been  working  on  a  24-hour 
basis  having  the  contract  to  furnish 
pipe  for  the  East  Bay  Municipal  Utility 
District,  approximating  $5,000,000.  Fire 
■was  c.iused  in  the  pipe-dipping  pl&n) 
when  the  liquid  beoame  overheated 
and   exploded. 


I,  BUILDING    AND    ENGINEERING    NEWS 
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Standard  Sanitary  Manufacturng 
Company  announces  operation3  will 
cease  at  Pottery  No.  1,  16th  and  Bar- 
rett Ave.,  Richmond,  Contra  Costa 
County,  due  to  large  overstock  on  hand. 
The  plant  will  be  used  temporarily  for 
a  warehouse.  Plant  No.  2,  at  Diablo, 
will  continue  to  operate  at  full  ca- 
pacity, according  to  P.  A.  Birkholm, 
acting  plant   manager. 

Massillon  Steel  Joist  Company  of 
Canton,  Ohio,  announces  organization 
of  the  Massillon  Steel  Joist  Company 
of  the  Pacific  Coast,  Inc.,  with  head- 
quarters at  309  Rialto  Building,  San 
Francisco.  John  L.  Clymer,  former 
manager  of  the  San  Francisco  Builders' 
E.xchange  is  vice-president  and  general 
manager  of  the  Pacific  Coast  organiza- 
tion which  maintains  an  organized  en- 
gineering department  to  serve  archi- 
tects and  contractors  in  preparing  de- 
signs and  costs  estimates.  Massillon 
Joists  are  made  of  bars  and  construct- 
ed similar  to  a  TVarren  Truss.  They 
come  in  standard  sizes,  are  easily 
erected  and  make  better  buildings  at 
low^er   costs,    according    to    Clymer. 

J.  E.  Jellick,  who  since  1923,  has  been 
district  engineer  in  charge  of  the  Los 
Angeles  office  of  the  Portland  Cement 
Assoiation,  has  been  made  manager  of 
the  association's  Pacific  coast  offices 
with  headquarters  at  785  Market  St., 
San  Francisco.  Amos  H.  Potts  will  suc- 
ceed Mr.  Pellick  as  district  engineer  in 
charge  of  the  Los  Angeles  office.  Mr. 
Potts  has  been  an  association  repre- 
sentative in  southern  California  for 
two  and  a  half  years.  Both  Mr.  Jellick 
and  Mr.  Potts  were  engaged  in  engi- 
neering work  with  prominent  organi- 
zations in  the  Pacific  coast  states  for 
a  number  of  years  before  entering  the 
employ  of  the  Portland  Cement  Asso- 
ciation. The  territory  under  Mr.  Jel- 
lick's  supervision  includes  Arizona, 
California,  Oregon,  Washington,  British 
Columbia,  northern  Idaho  and  south- 
eastern and  western  Nevada. 


COI-OIVEL,  HERBERT  DEAKYIVE 

SEATED   FOR      ADVANCEMENT 


When  General  Harry  Taylor  retires 
from  the  army  June  26,  Colonel  Her- 
bert Deakyne,  formerly  of  San  Fran- 
cisco, will  be  advanced  to  the  post  of 
assistant  chief  engineer,  with  head- 
quarters at  Washington  and  with  the 
title  of  Brigadier-General.  Deakyne 
will  succeed  Brigadier-General  Edgar 
Jadwin,  who  will  be  promoted  to  Gen- 
eral  Taylor's   position. 

Colonel  Deakyne  is  well  known  in 
San  Francisco,  having  served  here  for 
more  than  four  years  both  as  district 
and  division  engineer  in  charge  of 
rivers,  harbors  and  fortifications  on  the 
Pacific  Coast  and  in  Hawaii.  In  Jan- 
uary, 1925,  Colonel  Deakyne  was  trans- 
ferred to  the  northeast  division,  with 
headquarters  in  New  Yorki.  Major 
John  W.  N.  Stholz,  his  assistant,  suc- 
ceeded him  as  district  engineer  in  San 
Francisco. 

Colonel  Deakyne  has  served  as  army 
engineer  in  charge  of  many  of  the 
chief  harbors  and  waterways  of  the 
country.  His  new  appointment  places 
him  at  the  head  of  all  Federal  river 
and  harbor  work. 


The    Department    of    Labor    and    In- 
dustrial    Relations,     concerning    which 
the  average   citizen  has  little   informa- 
tion,   has    filed    an    interesting    report 
with    Governor    Friend    MV.    Richardson. 
Representatives    of    four    governmental 
agencies  of  the  state  comprise  the  per- 
sonnel   of    the    department:      Industrial 
Accident  Commission,  Immigration  and 
Housing    Commission,    Industrial    Wel- 
fare  Commission   and  Bureau   of  Labor 
Statistics.      The    report      informs      the 
Governor    that      the      department      has 
functioned  in  complete  harmony,  there- 
by enabling  each  of  the  agencies  to  do 
the    most    effective    work.      One    of    the 
chief   benefits   derived   from   the   activi- 
ties of  the  department  is  the  co-ordin- 
ation of  the  work  of     agencies     repre- 
sented and   the   consequent   elimination 
of   overlapping   of   functions.      Some   of 
the     outstanding     accomplishments     by 
the  four  agencies  embraced   in   the   de- 
partments are  set   forth   in  the  report: 
Industrial      Accident      Commission — 
While    transacting   a   largely   increased 
volume  of  business  in   all  departments, 
and   without  loss   of   efficiency,   effected 
a   saving  of  over   $300,000   during   1922- 
24    budgeting    period;      secured      enact- 
ments   of   amendment    to    compensation 
act    requiring    all    employers    to    carry 
compensation  insurance  and  increasing 
funeral    benefits    to    $150    and    making 
such    benefits    payable    in    addition    to, 
rather    than    out    of,      awards      to      de- 
pendents;   for    fiscal    year    the    number 
of  cases  filed  with  Commission  increas- 
ed 2.7  per  cent  while  cases  decided  in- 
creased   12    per    cent;    staff    of    Depart- 
ment   of    Safety    increased    31    per    cent 
and    number    of    inspections    increased 
from  10,000  to  16,000;  new  safety  orders 
issued  and  existing  orders  strengthened 
to  meet  changed  conditions;  State  Com- 
pensation   Insurance    Fund    maintained 
on    a    sound    financial    basis    and    in    a 
prosperous  condition;     the     Fund     has 
paid  to  injured  workmen  and  their  de- 
pendents   $13,000,000,    has    refunded    to 
its    policy    holders    over    $9,000,000    and 
has  accumulated  a  "rainy  day"  fund  of 
over   $2,000,000 

Bureau  of  Labor  Statistics — At  no 
time  since  its  establishment  in  1883 
has  the  Bureau  been  able  to  show 
greater  progress;  33,801  labor  law  vio- 
lations  reported  to  and  handled;   wage 


complaints  increased  29.8  per  cent; 
complaints  against  private  employment 
agencies  1873,  an  increase  of  38.5  per 
cent;  complaints  of  violation  of  eight- 
hour  law  277,  an  increase  of  31.8  per 
cent;  during  1922-24  $858,163.85  unpaid 
wages  collected,  an  Increase  of  90.6  per 
cent,  resulting  in  a  saving  to  workers 
of  from  $143,000  to  $215,000  annually; 
number  of  criminal  prosecutions  start- 
ed, 294,  an  increase  of  26.7  per  cent; 
additional  offices  established  at  Oak- 
land, Stockton,  San  Jose,  Long  Beach, 
Santa  Barbara  and  San  Bernardino; 
state  free  employment  bureaus  filled 
474,691  jobs,  an  increase  of  37.4  per 
cent  and  a  saving  in  fees  to  workers 
of  $489,000  in  two  years. 

Industrial  Welfare  Commission  — 
Over  160,000  women  and  minor  workers 
now  enjoy  benefits  of  eight-hour  and 
minimum  wage  laws;  number  of  esta\»- 
lishments  employing  women  increased 
from  3244  to  5120  in  four  years;  in  1919 
onlq  19.1  per  cent  of  women  workers 
received  a  minumum  wage  of  $16  per 
week,  whereas  the  average  now  is  94.3 
per  cent;  wages  collected  from  July  1, 
1924  to  May  1,  1926,  $13,000;  for  the 
same  period  3600  pay  roll  and  sanitary 
inspections  were  made;  increased  pay 
secured  lor  overtime  work,  where  such 
work  is  permitted;  women  working  as 
extras  in  the  moving  picture  industry 
protected. 

Immigration  and  Housing — The  com- 
plaint departments  of  the  four  offices 
maint)r#;ned  received  2277  immigrant 
complaints  and  1854  applications  in 
1925;  housing  department  rigidly  en- 
forced the  State  Housing  Law  thereby 
securing  a  constructive  program  of 
housing  relief;  during  1925,  the  camp 
departments  made  1703  inspections  of 
camps  housing  87,538  persons;  due  to 
splendid  spirit  of  co-operation  by  em- 
ployers only  three  arrests  were  neces- 
sary during  the  year. 

The  report  concludes  with  financial 
statements  and  detailed  information 
concerning  the  activities  of  the  four 
agencies  represented  and  is  signed  by 
John  A.  McGilvray,  Industrial  Accident 
Commission;  Walter  G.  Mathewson, 
Labor  Commissioner;  Kotherine  Phil- 
ips Edson,  Industrial  Welfare  Commis- 
sion, and  George  S.  Hillis,  Commission 
of  Immigration   and   Housing. 


Labor   Troubles    Retard 


Building   Activities    In   May 


he  Mav  total  of  last  year. 

Sacramento  shows  a  13'^^  gain  over  the  figures  for  May,  1925,  but  a  23% 
reduction   from  -April's  record,  with  a  May  total  of  197  permits  to  cost  $1,025,871. 

Berkelev  gained  ■i\'"c  over  April's  record  and  50%  over  that  of  May  of  1925, 
with  259  building  permits  issued  during  May  involving  $910,406  in  construction 
costs.  , 

Los  Angeles  issued  2960  building  permits  during  May  at  a  total  construc- 
tion cost  of  $10,702,844.  This  shows  a  4%  decline  from  April's  total  and  a  35% 
decline  from   that  of  last  May.  .„„„,  „.,-        „      .._ 

San  Francisco's  May  total  of  827  building  permits  to  cost  $2,634,87o  reflects 
the  refusal  of  builders  to  undertake  new  construction  pending  a  settlement  of 
an  existing  walkout  of  organized  carpenters,  although  a  large  volume  of  con- 
struction is  projected.  The  May  total  is  34%  below  that  of  May  of  last  year 
and  is  63%  below  the  figures  for  April. 
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Portland  issued  964  permits  for  buildings  to  cost  $3,002,925,  during  May,  a 
5%    reduction  from  April's  record  and  16%   below  that  of  last  May. 

Oakland  reports  a  12%  increase  over  April's  figures,  but  a  24%  reduction 
from  the  total  for  last  May,  with  849  permits  issued  during  May  involving 
12,408,002  in  costs. 

in  the  13  municipalities  of  the  San  Francisco  Bay  area,  excepting  the  ab- 
normal figures  for  San  Francisco,  the  May  totals  show  a  3%  increase  over  last 
year's  comparable  figures  and  a  25%  gain  over  the  totals  for  April  of  this  year. 

The  14  municipalities  of  the  Los  Angeles  metropolitan  area  report  an 
aggregate  for  May  which  is  12%  below  the  April  total  and  30%  below  that 
of  last  May. 

Following  are  the  official  May,  1926,  construction  cost  figures  as  reported 
to  us  by  building  department  executives  from  92  cities  comprised  in  the  Pacific 
Coast  Section: 


CITY    MAXAOKHS    KLKCT 


California  City  Managers  Association 
has  elected  the  following  officers  to 
serve  for  the  ensuing  year:  Oscar  F. 
Weissgerber,  city  manager  of  San  Ma- 
teo, president;  Roy  W.  Pilling,  as- 
sistant city  manager  of  Berkeley,  sec- 
retary. They  succeed  John  N.  Edy  of 
Berkeley  and  R.  M.  Dorton  of  Mon- 
terey  as   president   and   secretary. 


City  No. 

CALIFORNIA: 

Alameda     35 

Alhambra     72 

Anaheim     14 

Bakersfield     75 

Berkeley     259 

Beverly   Hills    100 

Burbank     64 

Burlingame     47 

Colton    15 

Compton     45 

Emeryville     14 

Eureka     43 

Fresno     82 

Fullerton    10 

Olendale     192 

Huntington   Park    75 

Long   Beach    399 

Los  Angeles    2960 

Lynwood    31 

Modesto     2C 

Monrovia     35 

Montebello     7 

National    City    27 

Oakland     849 

Ontario     32 

Orange      9 

Palo    Alto    62 

Palos    Verdes    Estates 3 

Pasadena     238 

Piedmont     18 

Pomona     51 

Redlands     28 

Redondo  Beach    17 

Redwood   City    41 

Richmond     75 

Riverside     90 

Sacramento     197 

Salinas     34 

San    Bernardino    82 

San    Diego     700 

San   Francisco    827 

San    Gabriel    20 

San    Jose    131 

San    Leandro    42 

San    Mateo    18 

San    Rafael     15 

Santa    Ana     64 

Santa  Barbara   133 

Santa    Monica     133 

South   Gate    59 

Stockton     75 

Venice     78 

Ventura     63 

Vernon     20 

Whittier     31 

Total     8862 

ARIZONA: 

Phoenix     98 

Tucson 68 

Total     166 

IDAHO: 

Boise 64 

Lewiston     25 

Nampa     19 

Total     108 

NEVADA: 

Reno      23 

OREGON: 

Astoria     16 

Eugene     44 

Klamath    Falls    86 

La    Grande    24 

Marshf  ield     11 

Portland     964 

Salem     36 

Total     1181 

UTAH: 

Logan     ^l 

Ogden     35 

Provo     1 

Salt   Lake   City    116 

Total      160 

WASHINGTON: 

Aberdeen    81 

Bellingham     82 

Everett     126 

Hoqulam     24 

Longvlew     32 

Sea,ttle,     898 

Spokane     208 

Tacoma     238 

Vancouver     29 

Walla    Walla    15 

Wenatchee     25 

Yakima     54 

Total     1812 


',  10S» 

Oo»t 

May,  102S 

April,  loaa 

$   183,738 

$   123,541 

$   185,204 

246,450 

373,425 

249,300 

110,025 

7,840 

20,900 

170,055 

470,784 

182,031 

910,406 

603,748 

642,100 

763,425 

745,035 

763,459 

123,355 

105,175 

177,700 

261,205 

177,925 

103,890 

13,300 

10,700 

16,450 

200,350 

175,597 

87,163 

167,800 

19,055 

21,350 

114,690 

56.625 

29,185 

108,553 

437,686 

196,921 

46,500 

19,425 

47,815 

665,413 

777,690 

979.323 

107,515 

70,400 

93,713 

417,945 

1,059.273 

490,190 

10,702,844 

16,602,502 

11,207,289 

71,700 

41,050 

75.750 

39,460 

32,075 

93,441 

51,300 

67,200 

89,800 

25,400 

29,445 

14,690 

30,700 

10,155 

33,485 

2,408,002 

3,178.756 

2,134,179 

69,830 

66,890 

49,365 

20,750 

21,825 

28,700 

156,842 

152,272 

213,030 

31,500 

16,000 

25,000 

777,406 

1,192,020 

948,839 

94,090 

142,898 

116,030 

65,075 

114.205 

128,450 

151,330 

43,330 

66,475 

18,675 

36,483 

25,406 

110,420 

77,265 

117,456 

262,675 

80,250 

112,285 

177,790 

135,056 

134.635 

1,025.871 

902,391 

1,349,576 

70,221 

54,495 

39.125 

185,032 

170,816 

319,132 

1,847,964 

1.051.967 

1,596,560 

2,634,875 

4.047,811 

7,299,451 

38,615 

11,750 

54,300 

344,875 

509,520 

611,730 

283,600 

68,800 

330,672 

72,975 

125,200 

91,620 

32,489 

28,560 

52,700 

160,080 

132,415 

146,188 

715,031 

767.265 

261,640 

253,830 

427.297 

1,444,220 

100,055 

57.625 

83,540 

168,770 

311.810 

247,676 

79,704 

214,650 

61,716 

240,353 

101.325 

391,755 

277,225 

5,875 

136,035 

222,682 

11,080 

115,280 

$28,630,761 

$36,274,453 

$34,533,915 

$   232,583 

$   484,388 

$   149,653 

180,696 

106,122 

138,389 

$   413,279 

$   590,510 

$   288,042 

$    37,202 

$    79,020 

$    55,822 

64,235 

33,550 

141,290 

14,790 

7.810 

16,535 

$   116,227 

$   120,380 

$   213,647 

$    77,375 

$   216,212 

$   110,700 

$    16,330 

$   221,035 

$     4,840 

240,700 

209,000 

129,600 

185,205 

131,060 

171.190 

30,030 

39,265 

30,402 

34,335 

86,950 

23,625 

3,002,925 

3,611.195 

3,176,370 

281,650 

120,950 

561,375 

$  3,791,175 

$  4,419,455 

$  4,097,402 

$    39,000 

$    11,000 

$    44,900 

109,700 

127,550 

183,250 

10,000 

115,000 

5.000 

455,120 

647,265 

923,015 

$   613,820 

$   900,815 

$  1.156.165 

$    56.715 

$    88,669 

$    84,287 

188,293 

82,640 

163,965 

115,665 

77,270 

161,610 

37,205 

63,455 

29,260 

195,611 

247,145 

291.775 

2.895.610 

2,580.825 

2,534,130 

323,441 

445,749 

394,128 

750,245 

751,840 

817,125 

113,500 

35,635 

107,820 

9.050 

19.6S0 

28,835 

67,350 

162,485 

81,500 

69,900 

64,775 

104.720 

$  4,822,585 

$  4,620,168 

i   4,789,055 

ORGANIZATION  ENLARGED 


The  Associated  Electrical  Contractors 
have  become  members  of  the  Building 
Construction  Employers'  Association  of 
Portland,  Ore.,  increasing  the  mem- 
bership to  nine  organizations.  The  as- 
sociation now  embraces  the  Associated 
General  Contractors.  Sheet  Metal  Asso- 
ciation. Associated  Electrical  Contrac- 
tor.s,  Portland  Master  Plumbers  Asso- 
ciation. Master  Roofers.  Master  Paint- 
ers. Mason  Contractors  Association, 
Heating  and  Ventilating  Contractors 
Society,  Master  Plasterers  Association, 
which  comprises  practically  the  en- 
tire  construction   industry. 


QUANTITY      SURVEYORS      OR- 
GANIZE 


The  American  Institute  of  Quantity 
Surveyors  was  organized  at  a  meet- 
ing held  at  Chicago  June  7,  8  and  9. 
with  the  following  officers:  President, 
W.  F.  Jackson,  Birmingham,  Ala.;  first 
vice-president,  C.  L.  Weeks  of  Los 
Angeles;  second  vice-president,  O. 
Euprat,  Detroit;  secretary,  C.  T.  Bur- 
man,  510  N.  Dearborn  St..  Chicago; 
treasurer,   G.   Szmak,   Bridgeport,   Conn. 

Fellow  membership  in  the  Institute 
with  vote  will  be  limited  to  indepen- 
dent practicing  quantity  surveyors. 
Associate  membership  will  be  open  to 
all  affiliated  with  the  construction  in- 
dustry. 


ROAD     ASSOCIATION     ELECTS 


Governor  H.  L.  Whitfild  of  Missis- 
sippi was  elected  president  of  the 
United  States  Good  Roads  Association 
at  the  final  session  of  its  fourteenth 
annual  convention  in  Santa  Monica. 
Governor  W.  W.  Brandon  of  Alabama, 
who  presided  over  the  convention  in 
the  absence  of  E.  Lee  Trinkle,  former 
Governor  of  Virginia,  was  compli- 
mented with  a  nomination  but  he  de- 
clined. 

Morristown,  Tenn.,  was  selected  as 
the   1927  convention  city. 

Other  officers  elected  follow:  Di- 
rector-general, J.  A.  Rountree.  Santa 
Monica;  vice-presidents-at-largo.  Gov- 
ernor W.  W.  Brandon  of  Alabema,  Gov- 
ernor Ben  S.  Paulen  of  Kansas,  Gover- 
nor W.  J.  Fields  of  Kentucky,  Gover- 
nor J.  E.  Erickson  of  Montana.  Gover- 
nor Clifford  Walker  of  Georgia.  George 
B.  Dickinson  of  California,  John  A. 
Crook  of  Colorado  and  Senator  Tasker 
L.  Oddie  of  Nevada. 


C.  W.  Moore  has  been  appointed  act- 
ing city  manager  of  Santa  Barbara, 
succeeding  Edward  E.  Haskell,  resign- 
ed. The  city  will  advertise  for  bids  for 
a  permanent  manager,  applications  to 
be   returned   within  45   days. 


Peoples  California  Hydro-Electric 
Corp.  of  San  Francisco,  capitalized  at 
$200,000,  has  been  incorporated.  Di- 
rectors are:  M.  T.  Neff,  San  Francisco; 
R.  L.  Hall,  Oakland;  T.  W.  Dahlqalst, 
Piedmont;  A.  M.  Harkncss,  San  Fran- 
cisco,  and   E.    Seaman,   Oakland. 
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Building  News  Section 


APARTMENTS 


Completing-   Plans. 

APARTMENTS  Cost,    $18,000 

BERKELEY,  Alameda  Co.,  Cal.  Ber- 
keley Way   and  Bonita  Ave. 

Two-story  frame  and  stucco  apartment 
building-   (5   2   and   3-room   apts.) 

Owner — Mr.   Cooper. 

Architeot — B.  Reede  Hardman,  Ber- 
keley Bank  Bldg.,  Berkeley. 


Owner  Taking-  Sub-Bids. 

APT.    BLDGS.  Cost,    $25,000    each 

SAN  FRANCISCO,  S  Eddy  bet.  Fillmore 

and  Webster  Streets. 
Two     three-story     and     basement     apt. 

buildings. 
Owner — .1.    D.   Hannah   and   H.   Kohlwes 

602  California   St.,   S.  F. 
Architect — E.    E.    Young,    2002    Califor- 
nia St.,  San   Francisco. 
The  same  owners  have  started  a  sim- 
ilar building  on   adjoining  property. 


Segregated   Figures   Being   Taken. 
APARTMENTS.  Cost,    $48,000 

OAKLAND,  Alameda  Co..  Cal.  W  Lenox 

Ave.,    135   N   Grand   Ave. 
Four-story    51-room    brick    apartments. 
Owner — L.   A.   Viereck,    345   Lenox  Ave., 

Oakland. 
Architect — C.   N.   Burrell,   American  Bk. 

Bldg.,    Oakland. 
Concrete   Work — By   owner. 
Structural    Steel    —    Independent    Iron 

Works. 


Plans   Being  Prepared. 
APARTMENTS.  Cost,    $21,000 

SAN     FRANCISCO.       W    Steiner,     80    N 

Union   St. 
Two-story    and    basement    frame     (14) 

apartments. 
Owner — Anderson    &    Rowe,    45    Belcher 

St. 
Architect — .1.      C.      Hladik,      Monadnock 

Bldg. 


Contract    Awarded. 

APARTMENTS  Cost,     $12,500 

BERKELEY,  Alameda  Co..  Cal.  No. 
1639   Shattuck   Ave. 

Three-story  18-room  frame  and  stucco 
(6)    apartments. 

Owner — Mabel  M.  Bramlage,  1018 
Mariposa  Ave.,   Berkeley. 

Architect — A.  L.  Herbergen,  2600  Ban- 
croft   Way,    Berkeley. 

Contractor — ^Bramlage  &  Roug'h,  202 
Berkeley   Bank   Bldg.,    Berkeley. 


Permit  Applied  For. 

APARTMENTS'  Cost,     $35,000 

SAN  FRANCISCO.     NW  Scott  and  Turk 

Streets. 
Three-story    frame       and       .stucco       (8) 

apartments. 
Owner— John     Oernns,     1101     Scott     St., 

San   Francisco. 
Architect — Wm.    F.    Gunnison,    210    Post 

St.,  San  Francisco. 
Segregated  bids  are  being  taken  from 
a   selected    list    of   contractors. 


Contract    Awarded. 

APARTMENTS  Cost,     $10,000 

RICHMOND,  Contra  Costa  Co.,  Cal.  S 
Bissell  Ave.,  bet.  13th  and  14th  Sts. 

Two-story  frame  and  stucco  (4)  apart- 
ments. 

Owner — Alice  Carpenter,  2900  Lincoln 
Ave.,  Alameda. 

Architect — None. 

Contractor — John  Odling,  2427  Clinton 
Ave.,    Richmond. 


Owner   Taking   Segregated    Figures. 
APARTMENTS.  Cost,  $100,000 

OAKLAND,     Alameda    Co.,    Cal.     Staten 

and  Grand  Ave. 
Seven-story      steel      frame     and     brick 

apartments    (24)    3-room    apts. 
Owner — S.     Morris,     4162     Quigley     St., 

Oakland. 
Architect — Clay  N.  Burrell,  1st  National 

Bank   Bldg.,  Oakland. 


Plans   Being   Prepared. 
APARTMENTS.  Cost,     $35,000 

SAN    FRANCISCO.      W    8th    Ave.,    50    N 

Irvine. 
Two-story     and     basement    frame     and 

stucco    (24)    apartments. 
Owner — Fred  Warden,  1515  11th  Ave. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg. 


Plans    Being    Prepared. 

APARTMENTS  Cost,     $30,000 

SAN   FRANCISCO.      Western   Addition. 
Three-story    and    basement    frame    and 

stucco    apartment    building    (2    and 

3-room  apts.) 
Owner — W^ithheld. 
Architect — O.     R.     Thayer,     110     Sutter 

St.,   S-an   Francisco. 


Contracts   Awarded. 

APARTMENTS  Cost,    $175,000 

SAN    FRANCISCO.     N"W    Chestnut    and 

Leavenworth   S'ts. 
Six-story  and   basement  concrete   Class 

C    apartments     (35    2-    and    3-room 

apts.;    stucco    exterior). 
Owner — Miss   Mary    Healy. 
Architect  —  Edward     E.     Young,     2002 

California    St.,    San    Francisco. 
Concrete  ivork — L.   DeLucca,   180   Jessie 

St.,    S.    F. 
Glass  —  W.    P.    Fuller    Co.,    Beale    and 

Mission    Sts.,    S.   F. 
Elevators — Spencer    Elev.    Co.,    166    7th 

St.,    S.    F. 
PInnibinK    and    heating-  —  C.    Peterson, 

390    6th    St.,    S.    F. 
Electrical    work — Aetna    Elec.    Co..    1337 

Webster    St..    S.   F. 
Plasteriiijs — C.   Berg. 
Ornamental    iron    -^vork    —    Folsom     St. 

Iron   Works,   17th  and  Missouri  Sts. 

San   Francisco. 
Roofing  —  Jas.   Cantley,    180   Jessie   St., 

San    Francisco. 
ReinforoinK    steel — Steel    Placing    Co. 
Strnctural    steel — Central    Iron     Works, 

2050  Bryant   St.,  S.   F. 
Lumber — San    Francisco   Lumber   Co. 
Tile — Art    Tile   Co.,    221    Oak    St.,    S.    F. 
Painting  and  mill  work — Under  advise- 
ment. 
To    Take    Segregated    Bid.s     In    a    Few 

Da-ys. 
APARTMENTS  Cost,    $135,000 

SAN  FRANCIS-CO.     Sacramento  St.  near 

Franklin    St. 
Six-story     and     basement     steel     frame 

and    brick    apartment    house    (30    2- 

and  3-room  apts.) 
Owner — Withheld. 
Architect — O.   R.   Thayer,   110  Sutter  St., 

San  Francisco. 
Oregon  pine  and  mahogany  trim,  oil 
burning  system,  tile  lobby  floor  and 
base,  colored  tile  baths.  Bids  will  be 
taken  for  general  work,  painting,  elec- 
trical work,  heating,  plumbing,  wall 
beds,    finish    hardware,    etc. 


E.  T.  Thurston 

Mem.   Am.  See.   Civil  Ehglneers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  pwcedure  un- 
der   construction    contracts. 


57    POST   STREET 
Kearny  6757 


Taking   Segregated   l?ids. 
APARTMENTS  Cost,    $75,000 

SAN  FRANCISCO.     N  O'Farrell  St.  —  W 

Hyde   St. 
Five-story    and    basement    steel    frame 

and   brick   apartments,    (21)    2-room 

apartments   and   garage. 
Owner — A.    W.   Kern. 
Architect — O.   R.  Thayer,   110  Sutter  St., 

San  Francisco. 
Oregon  pine  and  mahogany  trim,  oil 
burning  system,  tile  lobby,  "floor  and 
base,  colored  tile  baths.  Bids  will  be 
taken  for  general  work,  jjainting,  elec- 
trical work,  heating,  plumbing,  wall 
beds,    finish    hardware,   etc. 


SEATTLE,  Wash.  —  Arch.  John  R. 
Nevins,  Hoge  Bldg.,  taking  bids  for 
two-story  and  basement  and  sub-base- 
ment reinforced  concrete  and  heavy 
mill  construction  stores,  offices  and 
apartments,  125  by  180  ft.,  to  be  erect- 
ed at  Fremont  Ave.  and  34th  Sts., 
North,  for  David  McKenzie.  Separate 
bids  wanted  for  (1)  general  contract; 
(2)  plumbing;  (3)  heating;  (4)  elec- 
tric work;  est.  cost,  $125,000.  Provis- 
ion made  in  plans  for  additional  story. 


PORTLAND,  Ore.— A.  A.  Hunt  of 
Portland,  at  approx.  $140,000  has  con- 
tract to  erect  three-story  masonry  with 
cast  stone  and  tile  trim,  apartments  in 
Quimby  St.,  near  23rd  St.,  for  F.  A. 
Barnicott,  165  East  17th  St.,  Portland. 
Peninsula  Electric  Co.  has  contract  for 
electric  work.  Lucius  &  Cash,  archi- 
tects,   Lewis    Bldg.,    Portland. 


LOS  ANGELES,  Cal.— Frank  Webster 
922  Hollywood  Guaranty  Bldg.,  is  pre- 
paring wkg.  plans  for  a  5-story  brick 
apt.  bldg.  on  e.  side  Flower  St.,  betw 
3rd  and  4th  St.,  for  Mr.  Arganbright; 
54  single  and  5  dbl.  apts;  55x510  ft.,  tile 
and  comp.  rf.,  steel  frame,  steel  sash, 
fire  escapes,  hdwd.  and  pine  firs  and 
trim,  steam  htg.  sys.,  storage  water 
htr.,  tile  baths  and  sinks,  ornam.  iron 
face  brick  with  cast  stone  trim,  wall 
beds,  built-in  refrigs.,  incinerator; 
$1S5,000. 


LOS  ANGELES,  Cal.— Frank  Webster 
922  Hollywood  Guaranty  Bldg.,  is  pre- 
paring wkg.  plans  for  a  3-story  and  pt. 
4-sto.  brick  apt.  bldg.  on  Whiteley  Ave. 
.?"r  Mr.  Thrasher;  lobby,  24  single  and 
i  double  apts.,  and  reinf.  cone,  garage, 
130x48  ft.,  class  A  and  class  C  constr., 
face  brick  with  art  stone  trim,  hdwd. 
nnd  pine  firs,  and  trim,  tile  baths  and 
Sinks,  wall  beds,  built-in  refrigs.,  gas 
i"ads.,  storage  water  htr.,  steel  sash, 
terrace  on  garage  roof,  incinerator; 
$120,000. 

MARTINEZ.  Contra  Costa  Co.,  Cal.— 
R.  Pease,  Martinez,  at  approx.  $10,000 
awarded  contract  by  N.  .1.  and  R.  L. 
Duhame  to  erect  four  three-rooni  apart- 
ments at  Pine  and  Green   Sts.    . 


BONDS 


SANTA  MONICA.  Los  Angeles  Co., 
—Until  10  A.  M.,  June  28th,  bids  will  be 
received  by  the  finance  commissioner 
of  the  city  of  Santa  Monica  for  the  pur- 
chase of  $50,000  library  improvement 
bonds,   election   1926. 


SACRAMENTO,  Cal.— New  bids  will 
be  asked  at  once  by  county  supervis-ors 
for  purchase  of  $19,500  l)ond  issue  of 
Carmichael  School  District,  the  previous 
sale  being  declared  illegal.  Proceeds 
of  sale  will  finance  school  improve- 
ments. 


SACRAMENTO.  Cal.  —  Election  will 
be  held  July  9  In  Washington  School 
District  to  vote  bonds  of  $20,000  to  fi- 
nance erection  of  new  school.  Trus- 
tees of  dist.  are:  Geo.  F.  McDonell, 
Chas.    Smith    and    James    Hamilton. 


Saturday,   June   19,   1926 


BUILDING    AND    ENGINEERING    NEWS 


SOUTH  SANTA  ANITA,  Los  Angeles 
Co.,  Cal. — The  South  Santa  Anita  School 
District  voted  a  $100,000  bond  issue  for 
the  purpose  of  remodeling-  old  school 
building  and  erecting  new  buildings. 
Quintln  &  Kerr,  310  Weber  Bldg.,  Al- 
hambra,  architects. 


CHURCHES 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  July  2  in  the 
Franklin  School  District  to  vote  bonds 
of  145,000  to  finance  school  improve- 
ments. Trustees  of  Dist.  are:  H.  H. 
Titcomb,  A.  B.  Anderson  and  Mrs. 
Catherine  L.   Wool. 


SACRAMENTO,  Cal.  —  Election  will 
be  held  June  26  in  Bates  Joint  Union 
School  District  to  vote  bonds  of  $35,- 
000  to  finance  school  improvements. 
Trustees  of  district  are:  W.  J.  Smith, 
Jos.  Green,  L.  C.  Peck  and  A.  E. 
"Greene. 


LODl,  San  Joaquin  Co.,  Cal. — Elec- 
tion will  be  held  July  2  in  Harmony 
Grove  Grammar  School  District  to  vote 
bonds  of  $25,000  to  finance  erection  of 
new  one-story  brick  school,  prelimin- 
ary plans  for  which  are  being  pre- 
pared by  Architect  Victor  Galbraith, 
Elks  Bldg.,  Stockton.  Trustees  of  dist. 
are:  Mary  E.  Jory,  (clerk),  F.  L.  Faw- 
cett  and   Wm.   Jenner. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Trustees  of  Porterville  Union  High 
School  District  start  proceedings  to 
establish  junior  college  school   district. 


MERCED,  Merced  Co.,  Cal. — Election 
will  be  held  July  6  in  Arena  School 
District  to  vote  bonds  of  $4000  to  fi- 
nance school  improvements.  Trustees 
of  dist.  are:  John  Anderson,  Frank 
Frago  and  C.  C.  Downey. 


CULVER  CITY,  Los  Angees  Co.,  Cal. 
—The  Culver  City  Board  of  Trustee" 
passed  a  resolution  of  intention  Juno 
7th  to  hold  an  election  in  the  near 
future  for  the  purpose  of  voting  bonds 
to  purchase  site  and  erect  a  new  citv 
hall,  fire  station  and  jail. 


SAN  JUAN,  San  Benito  Co.,  Cal.— 
San  Juan  School  District  bond  issue  of 
$55,000  sold  for  premium  of  $6579;  pro- 
ceeds of  sale  to  finance  erection  of  new 
one-story  frame  and  stucco  school. 
Jens  C.  Petersen,  Peoples  Bank  Bldg., 
Sacramento,   is   the  architect. 


MENLO  PARK,  Santa  Clara  Co.,  Cal. 
— Menlo  Park  School  District  votes  di- 
»-ect  tax  for  $18,000  to  finance  erection 
of  primary  school   in   Stanford   Park. 


SAIvINAS.  Monterey  Co.,  Cal. — Elec- 
iion  will  be  held  July  19  in  Bradley 
School  District  to  vote  bonds  of  $7500 
to  finance  school  improvements.  Trus- 
tees of  district  are:  H.  E.  Ray,  Mrs.  J. 
C    Weidemann    and    P.    H.    Frudden. 


»:jIXON,  Solano  Co.,  Cal.  —  Dixon 
Gittmmar  School  District  plans  bond 
election  for  $20,000  to  finance  con- 
st, uction  of  classrooms  and  auditor- 
ium   addition    to    present    school. 


MARYSVILLE,  Yuba  Co.,  Cal.— Until 
fuly  7,  bids  will  be  received  by  Marys- 
viUe  Union  High  School  District  for 
purchase  of  $400,000  bond  issue;  pro- 
ceeds of  sale  to  finance  erection  of 
new  high  school.  Dean  &  Dean,  Cali- 
fornia State  Life  Bldg.,  Sacramento. 


OROVILLE,  Butte  Co.,  Cal. — Super- 
visors sell  $15,500  bond  issue  of  Paler- 
mo School  District,  proceeds  of  sale  to 
finance  auditorium  addition  to  present 
school. 


NORTH  SACRAMENTO,  Cal. — Elec- 
tion win  be  held  July  2  in  North  Sac- 
ramento School  District  to  vote  bonds 
of  $15,400  to  finance  additional  class- 
rooms  for   present   school. 


HAWTHORNE,  Los  Angeles  Co.,  Cal. 
— Hawthorne  School  Dist.  has  called 
bond  election  for  July  6,  at  which 
time  it  is  proposed  to  vote  $92,000  for 
new  school  in  east  part  of  Hawthorne. 
Robt.  E.  Clark,  Leslie  Allen  and  Maud 
Hilton,  are  trustees. 


Owner  Taking  Bids. 

CHURCH  Cost,   $50,000 

HANFORD,  Kings  Co.,  Cal. 
One-story    frame    and    stucco    church. 
Owner   —  First      Methodist      Episcopal 

Church. 
Architect   —  Wythe,   Blaine      &     Olson 

1800  Telegraph   Ave.,  Oakland. 
Bids    are    being    taken    for    a    general 
contract. 

Contract  Awarded. 

CHURCH  Cost,    $54,327 

SAN  JOSE,    Santa  Clara  Co.,   Cal.     The 

Alameda  near  Shasta  Ave. 
Frame    and    plaster    church    of    Italian 

style    with    tile   roof. 
Owner  —  Second  Presbyterian  Church, 

San  Jose  (Rev.  Milton  M.  Kilpatrick 

Pastor). 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,   San  Francisco. 
Contractor — E.     Nommensen,     28     N-lst 

St.,   San  Jose. 
Other   bidders   were: 
Bridges  &  Munton,   San  Jose.  ..  .$56,075 

Megna  &  Newell,  San  Jose 59,325 

Ira   Coburn,   San   Francisco 61,330 

Morrison    Bros.,     Santa    Clara...    64,100 
A.    Johnson,   San    Francisco 66,969 


Plans  Being  Prepared. 

CHURCH  Cost,   $300,000 

YOSEMITE    VALLEY,     Mariposa    Co. — 
Reinforced  concrete  and  rubble  granite 

church. 
Owner   —   Yosemite        National       Park 

Church. 
Architect — Swartz   &   Ryland,  Fresno. 


HUNTINGTON  PARK,  Los  Angeles 
Co.,  Cal. — Lawrence  Nowell,  Hunting- 
ton Park,  will  supervise  erection  of 
new  church  at  the  northwest  corner  of 
Zoe  and  Middleton  Sts.,  Huntington 
Park,  for  Church  of  the  Latter  Day 
Saints,  J.  A.  P.  Jensen,  first  counselor; 
frame  and  stucco  construction,  tile 
roof,  auditorium  to  seat  600;  $40,000. 
Work  started. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Frank  Webster,  922  Hollywood 
Guaranty  Bldg.,  is  preparing  working 
plans  for  a  one-story  frame  and  stucco 
rectory  at  the  corner  of  14th  St.  and 
Arizona  Ave.,  Santa  Monica,  for  Pilgrim 
Lutheran  Church;  auditorium  seat 
about  600,  kitchen,  toilets,  etc.;  42x90 
feet,  tile  and  composition  roof,  wood 
floors,  stained  glass,  storage  water 
heater,  gas  radiators. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Architect  G.  A.  Howard  Jr.,  819  Story 
Bldg.,  Long  Beach,  has  completed  pre- 
liminary plans  for  a  church  building 
at  the  corner  of  Sixth  St.  and  Termino 
Ave.,  Long  Beach,  for  Emmanuel  Pres- 
byterian Church;  Rev.  C.  F.  Ensign, 
pastor;   100x127  feet;  $75,000. 


PHOENIX,  Ariz. — Archt.  Norman  F. 
Marsh,  1011  Broadway  Central  Bldg., 
Los  Angeles,  has  been  comm.  to  proceed 
with  wkg.  drawings  for  a  new  church 
bldg.  at  Phoenix,  Ariz.,  for  First  Pres- 
bvteri:in  Church  of  Phoenix;  it  will  be 
brick  constr.  with  Tufa  stone  facing, 
clay  tile  rfg.,  steel  roof  trusses,  ma- 
hogany and  pine  trim;  $250,000.    • 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxchang*) 
loss    M.^RKBT   ST. 

Phone  Market  891     San  Francisco 


FACTORIES  k  PVAREHOUSES 


Perniit   Applied    For. 

WAREHOUSE  Cost,    $31,900 

OAKLAND,    Alameda   Co.,   Cal.      SE    3rd 

and    Market    Streets. 
One-btory   brick   warehouse. 
Owner — Au.stin    Co.    of    California,    244 

Kearny  St.,  San  Francisco. 
Plans   by  Owner. 


Ready  For  Bids  In  a  Few  Days. 

WAREHOUSE  Cost,    $150,000 

OAKLAND,  Alameda  Co.,  Cal.  Fourth 
and    Alice   Streets. 

Four-story  and  basement  flat  slab  re- 
inforced concrete   warehouse. 

Owner — Carr    &    Creston. 

Architects  &  Engineers — C.  F.  B.  Roeth 
and  Couchot  %  Rosenwald,  Asso- 
ciated,   1404    Franklin    St.,   Oakland. 


Taking    Sub-Bids. 

WAREHOUSE  Cost,    $35,000 

OAKLAND,     Alameda     Co.,       Cal.         SE 

Third  and  Market  Sts. 
One-story   brick   warehouse. 
Owner — Austin    Co.    of    California,     244 

Kearny  St.,   San   Francisco. 
Plans  by  Owner. 


Additional   Sub-Contracts  Awarded. 
OFFICE  BLDG.,  ETC.  Cost,  $100,000 

SAN     FRANCISCO.       NW     Fourth     and 

Townsend    Sts. 
Two-story    Class    B    office    and    ware- 
house building. 
Owner — American    Radiator    Co.,    R.    M. 

Clark,   Manager. 
lOngineer   —   H.    J.      Brunnier,      Sharon 

Bldg.,  San  Francisco. 
Contractor — Lindgren  &  Swinerton,  225 

Bush   St..  San  Francisco. 
Orniinieiital   Irow  >Vork — Fair  Mfg.  Co., 

617    Bryant   St.,    San    Francisco. 
GliiNM — Crowe    Glass    Co.,    574    Eddy   St., 

San    F'rancisco. 
Reinfun-iiig;    .Steel  —  Edward    L.    Soule, 

Rialto    Bldg.,    San    Francisco. 
lOlevntorw  —  Pacific     Elevator     Co.,     45 

Raiisch    St.,    San   Francisco. 
ItullinK    I><K>r»  —  Kennerson    Mfg.    Co., 

447  Hamp.shire  St.,  San  Francisco. 
As  previously  reported,  the  piling 
was  awarded  to  Healy-Tibbitts  Constr. 
Co.,  64  Pine  St.,  S.  F. ;  steel  sash  to  C. 
J.  Waterhouse.  55  New  Montgomery  St., 
S.  F. ;  electric  wiring  system  to  The 
Turner  Co.,  329  Tehama  St.,  at  $3840; 
he:iting  to  Frank  J.  Klimm,  456  Ellis 
St.,  S.  F..  at  $1340;  plumbing  to  Jas.  H. 
I'lnkerton  Co..  927  Howard  St.,  S.  F.,  at 
$1960. 


iaking  Bids   for  Grading  and   Wood 
Piling. 

W^AIIEHOUSE  Cost,    $100,000 

;?A.V    FRANCISCO,    Bryant   &    Main   Sts. 

;Miree-story  reinforced  concrete  ware- 
house, llSxl37,  automatic  fire 
sprinklers,   steel   sash,   etc. 

Owner  —  Matson  Navigation  Co.,  San 
Francisco. 

Engineer — A.  A.  Brown,  215  Market  St. 
San    Francisco. 


Taking    Sub-Bids — Grading   Awarded. 
LAUNDRY   BLDG.  Cost,    $35,000 

SAN    FRANCISCO,    California    St.    near 

Broderick  St. 
Three-story   and    basement   steel   frame 

concrete  and  brick  laundry  bldg. 
Owner — J.  Mon. 
.A^rchitect   —    Fabre    &    Hildebrand,    110 

Sutler   St.,   San   Francisco. 
Contractor — H.    H.    Larsen    Co.,    68    Post 

St.,    San    Francisco. 
CirndiiiK    awarded    to    Granfield,    Farrar 

&    Carlin,    180   Jessie   St. 
Sub-bids  are  .being   take   non   all   other 
Sub-Bids  are   being   taken   on   all  other 


Contract    Awarded. 

F.\CT01iY  Cost,    $14,000 

SAN  FRANCISCO.  -N  Davidson  112  E 
Newhall  St. 

One  and  one-half-story  concrete  fac- 
tory. 

Owner — Royal  Tallow  Works.  1260 
Davidson    St.,    San   Francisco. 

Architect — Eng.    Dept.    of   Owner. 

,'ontractor — S.  Rasori,  270  Tehama  St., 
Sau   Francisco. 


I'.ICHMOND,  Contra  Costa  Co.,  Cal. — 
Rpoublic  Steel  Package  Company's 
pl>»nt  here  suffered  $100, OOd  fire  loss, 
.luiio    10. 
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STOCKTON,  San  .loaquin  Co.,  Cal. — 
■Plant  of  California  Cedar  Products  Co.. 
on  Cordon  Highway  suffers  $200,000 
fire  loss;  planing  mill,  warehouses  and 
vnoil  slab  plant  entirely  destroyed. 
W.  B.  Thurman,  president  and  general 
manager  of  company,  P.  O.  Box  451, 
Stockton,  announces  plant  will  be  re- 
bi.ilt  at  once. 


SAN  JOS'E,  Santa  Clara  Co.,  Cal. — 
Packing  plant  of  U.  S.  Products  Corp., 
Moorpark  Ave.  and  Race  St.,  suffers 
$30,000  fire  loss,  including  plant  and 
equipment.  Loss  covered  by  insur- 
ance. 

MODESTO,  Stanislaus  Co.,  Cal.  — 
Packing  plant  of  Pratt-Low  Preserv- 
ing Co.,  in  8th  St.,  suffers  $50,000  fire 
loss.  Reconstruction  will  be  started 
At  once. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Taylor  Milling  Co.  of  Los  Angeles,  has 
purchased  Crown  Mill  property  of 
Sperry  Flour  Co.,  on  Stockton  Channel 
and  contemplates  improvements  The 
purchase  comprises  a  one  one-story, 
two  two-story  and  one  three-story 
warehouses,  a  concrete  corn  ^..levator 
and  dock.  The  plant  will  be  user,  for 
the   manufacture    of   feed. 


FRESNO,  Fresno  Co.,  Cal. — W.  F. 
Toomey,  955  Broadway,  Fresno,  is  in- 
terested in  San  Joaquin  Valley  Corpor- 
ation which  plans  to  erect  a  $5,000,000 
textile  mill  in  Fresno,  using  cotton 
produced  in  the  San  Joaquin  Valley; 
first  unit  of  plant  will  comprise  brick 
structure,  50  by  100  feet.  Plans  for 
this  unit  has  already  been  prepared. 


CROCKETT,  Contra  Costa  Co..  Cal. — 
Uibby,  McNeil  &  Libby,  Merchants'  Ex- 
change Bldg.,  San  Francisco,  reported 
to  be  negotiating  for  purchase  of 
wharf  franchise  of  Fort  Bragg  Lumber 
r.ompany,  preparatory  to  erecting  a 
$i;, 000, 000  plant.  Officials  of  company 
deny  the   report. 


BERKELEY,  Alameda  Co.,  Cal. — 
Plant  of  Steel  Tank  &  Pipe  Co.,  4th  and 
Harrison  Sts.,  suffers  $50,000  fire  loss 
June  14.     C.  A.  Duffle,  general  manager. 


REDONDO,  Los  Angeles  Co.,  Cal. — 
Geo.  B.  Thatcher,  5301  S.  Figueroa  St., 
has  been  awarded  contract  at  approx. 
$35,000  for  one-story  and  part  2-story 
factory  building,  225x65  feet,  at  Bates 
City,  near  Redondo,  for  Rubber  Pro- 
ducts Co.  of  America,  \V.  H.  Yetman, 
president;  brick  construction,  composi- 
tion roofing,  wood  roof  trusses,  steel 
sash,   cement   and   pine    doors. 

MARYSVILLE,  Yuba  Co.,  Cal. — Hurl- 
bert  &  Triplett,  Marysville,  at  approx. 
$20,000  have  contract  to  erect  packing 
plant  for  Earl  Fruit  Co.,  south  of  Yuba 
River,  3  mi.  east  of  S.  P.  main  line;  will 
be  125  ft.  in  length.  Construction  has 
been  started. 


SANTA  RO'^A,  Sonoma  Co.,  Cal. — H. 
E.  Huntington,  1014  Mendocino  Ave., 
Santa  Rosa,  formerly  operating  a  plan- 
ing mill  in  Fifth  street,  has  purchased 
site  and  will  erect  a  $12,000  planing 
mill  in  Wilson  street,  bet.  7th  and  8th 
Sts.;  site  has  85  ft.  frontage. 


FRESNO,  Fresno  Co.,  Cal.— L.  H. 
Davis  &  Co.,  H  and  San  Benito  Sts., 
Fresno,  have  had  plans  prepared  and 
construction  will  be  started  shortly 
on  a  briclc  and  concrete  fig  and  date 
packing  plant  at  H  and  San  Benito 
Sts.;  one-story,  60x228  feet.  Struc- 
ture will  cost  $25,000  and  equipment, 
$20,000. 


PETALUM,  Sonoma  Co.,  Cal.  — 
Everett  Robertson,  Petaluma,  has  con- 
tract to  erect  frame  and  tile  hatchery 
for  Nisi-on  Bros.,  (Pioneer  Hatchery); 
will  be  50  by  100  feet  with  asbestos 
roof.  A.  Schlunegger,  Petaluma,  has 
contract    for    conc-rete    foundation. 


FLATS 


C'ontract  Awarded. 

FLATS  Cost,   $11,700 

SAN   FRANCISCO.      N   Chestnut   St.    250 
W  Broderick  St 


Two-storv     and     ba.'^ement     frame      (-) 
flats. 
Owner— J.    Galletta,    1844    Stockton    St., 

San   Francisco. 
Architect — J.    A.    Porporato,    619    Wash- 
ington   St.,    San    Francisco. 
Contractor    —    Wilbur    C.    Parker,    2772 
22nd   St.,    San   Francisco. 


Segregated     Bids    To     Be     Taken     in     a 

FLATS.      '  Cost,   $25,000 

SAN    FRANCISCO.      S    17th    St.,    233    W 
Guerrero  St. 

Three-story    and    basement    frame    and 
stucco     (6)     flats. 

Owner — Edmund  and  Annie   T.   Grundy, 
881   Market   St. 

Architect — Martin    A.    Sheldon,    Monad- 
nock    Bldg. 
General    work    will    be    done    by    day 

labor. 


GARAGES 


Owner    Taking    Figures. 

GARA(;E  Cost,    $18,000 

SANTA   BARBARA,   Santa  Barbara  Co., 

Cal. 
One-story  Class  C  garage. 
Owner — R.    C.    Garvan,    Santa    Barbara. 
.Architect  —   Wythe,      Blaine     &    Olson, 

1800    Telegraph    Ave.,    Oakland. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
The  Hogan  Co.,  379  E.  Colorado  St., 
Pasadena,  has  contract  for  a  one-story 
reinforced  concrete  garage,  salesrooms 
and  service  station,  at  350  E.  Colorado 
St.,  Pasadena,  for  Pasadena-Holly- 
wood Holding  Corp.,  Marston,  Van  Pelt 
&  Mayburv,  architects,  25  S.  Euclid 
Ave.,  Pasadena;  79x181  ft.,  tile  and 
coinposition  roof,  steel  sash,  plate 
glass,  Summerbell  roof  trusses,  cement 
floors,  .'^tucco  exterior,  skylights,  toilets 
pumps,    underground   tanks;    $35,000. 


GOVERNMENT   WORK 
AND  SUPPLIES 

Plans  Being  Ke-Figured — Bids  Close 
June  21,  1926,  12  noon. 

ADDITIONS  Cost,    $ 

SAN  FRANCISCO.  U.  S.  Marine  Hospi- 
tal.    Fourteenth  Ave.  and  Lake  St. 

Frame  addition  and  remodel  kitchen, 
mess  hall  and  laundry  of  Marine 
Hospital. 

Owner — United   States   Government. 

Architect — Wm.  Arthur  Newman,  Supt. 
of  Bldg.,  Post  Office  Bldg.,  7th  and 
Mission   Sts.,   San   Francisco. 


FORT  MASON,  S.  F.,  Cal.— U.  S.  Con- 
structing Master's  Office  is  taking  in- 
formal bids  for  tile  roof  for  the  en- 
trance gates  to  the  Transport  Docks. 
The  iron  work  has  been  awarded  to 
the   Monarch   Iron   Works. 


FORT  MASON,  S.  F.,  Cal.— U.  S.  Con- 
structing Quartermaster's  Office  is 
taking  bids  for  driving  sheet  piling  and 
wood  piles  and  for  construction  of 
bulkheads  along  sea  shore  of  Crissy 
Field. 


FORT  MASON,  S.  F.,  Cal.— U.  S.  Con- 
structing Quartermaster's  Office  is 
taking  bids  for  supplying  redwood 
sheet  piling  4x12,  Oregon  Pine  capping 
8x8  and  SxlO  and  for  14  and  16-ft. 
second   creosoted   piles. 


Plans  Being  Figured. 

BARRACKS  Cost,    $2,000 

SAN    FRANCISCO,    Cal.    Fort    Scott. 

One-story  frame  and  stucco  barracks 
20   X  31    (Barracks  No.   38). 

Owner— U.  S.  Government. 

Architect    —    Constructing  Quarter- 

master's Office,   Fort  Mason. 


Craftsmanship  is  the  priceless  fe 
ingredient  sought  by  every  archi-  |[ 
feet  for  his  client.  It  is  more  than 
an  ideal  vrith  us  and  with  the 
vvorlcmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years   old. 

That  is  why  you  will  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  workmanship  are 
insisted   upon. 

Co-operation  for  the  economy  of 
quality. 


A.  Ouandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRANCISCO 

Los  Angfles 


SAN  FRANCISCO— Until  June  21,  12 
Noon,  bids  will  be  received  by  office 
of  Constructing  Engineer  and  Superin- 
tendent of  Repairs,  U.  S.  Pub.  Bldgs.. 
403  I'ost  Office  Bldg.,  for  extension  and 
remodeling  of  kitchen,  mess  hall  and 
laundry  at  U.  S.  Marine  Hospital,  San 
Francisco.  See  call  for  birt.s  under  of- 
licial    itropoKal    section    in    thi.s    issue. 


WASHINGTON,  D.  C— Until  June  30, 
bids  will  be  received  by  Purchasing  Of- 
licer,  Panama  Canal,  Washington,  D. 
C,  to  fur.  and  del.  Balboa  (Pacific 
I'-rt),  under  Circular  No.  1739:  steel 
tubing,  pipe,  T  rails,  copper  bars,  steel 
channels,  bars  and  plates,  billets, 
chain,  cable,  bronze  bars,  wire  cloth, 
zinc  anodes,  welding  wire,  metal  cab- 
inets, grind-stones,  blow  torches,  lan- 
terns, locks,  hinges,,  hooks-and-eyes, 
wood  handles,  tacks,  hose,  packing, 
linoleum,  paints  and  ingredients,  put- 
ty, lacquer,  grease,  creosote  oil,  ben- 
zine, twine,  emery  cloth,  sandpaper, 
etc,  Furjcher  inf  arm&.ti,on  obtainable 
from  Assistant  Purchasing  Agent,  Fort  • 
Mason,   San  Francisco. 


SAN  F'RANCISCO— Until  June  24,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Or- 
der No.  7000  to  fur.  1000  tons  rip-rap 
stone,  delivered  f.  o.  b.  r.r.  cars  at  bid- 
ders' plant,  or  f.  o.  b.  cars  Sacramento 
or  f.  o.  b.  barge  Sacramento.  Further 
information  obtainable  from  above  of- 
fice. 
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MARE  ISLAND,  Cal. — Following  bids 
received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.,  to  erect  concrete  chimney  at 
Mare  Island  Navy  Yard,  under  Speci- 
fication No.  5193: 

Item  1,  work  complete;  2,  do,  alter- 
native A. 

Davidson  Construction  Co.,  1445  E. 
16th    St.,    Los    Angeles,    item    1,    $13,150. 

E.  K.  Nelson,  77  O'Farrell  St.,  San 
Francisco,  item  1,  $11,500. 

Grant  &  Hart,  180  Jessie  St.,  San 
Francisco,   item   1,   $9,650. 

Weber  Chimney  Co.,  332  S.  Michigan 
Ave.,    Chicago,   item    1,   $7,650;    2,   $6,600. 

Johnson  Engineering  Construction 
Co.,  515  Bryson  Bldg.,  Los  Angeles, 
item    1,    $8,247;    2,    $5,645. 

Rust    PZngineering    Co.,    311    Ross    St 
Pittsburgh,   item    1,    $19,000;   2,    $7,468. 

Heine  Chimney  Co.,  Ill  Washington 
St.,  Chicago,   item  2,  $6,422. 


EMPIRE,  Ore.  —  See  'Wharves  and 
Docks,"  this  issue.  Bids  opened  by 
Bureau  of  Yards  and  Docks  for  wharf 
construction. 


SAN  DIEGO,  Cal.  —  Following  bids 
received  by  Bureau  of  Yards  and 
Docks,  Navy  Dept.,  Washington,  D.  C, 
under  Specification  No.  5194,  to  paint 
buildings  at  Naval  Operating  Base 
(H-spital),    San    Diego: 

Item  1,  work  complete;  2,  add  for 
painting  interior  plastered  walls  not 
previously   painted. 

Clirist  Heinsbergen,  Jr.,  2824  W.  10th 
St.,  Los  Angeles,  Calif.,  item  1,  $20,984; 
2,    $5,885. 

Gelfan  Bros.,  3144  W.  10th  St.,  Los 
Angeles,  Calif.,  item  1,  $11,783;  2, 
$1,720. 

Alhambra  Wallpaper  and  Paint  Co., 
Inc.,  41  East  Main  St.,  Alhambra,  Calfi., 
item    ].    $19,900;    2,    $4,500., 

D.  Zelinsky  &  Sons,  230  W  15th  St., 
Los  Angeles,  Calif.,  item  1,  $19,850;  2. 
?5,000. 

Wlnfleld  Scott  May,  3975  Texas  St., 
San  Diego,  Calif.,  item  1,  $15,000;  2, 
$3,500. 
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PEARL  HARBOR,  T.  H. — General 
Electric  Co.,  Schenectady,  N.  Y.,  at 
129,916  awarded  cont.  by  Bureau  of 
Yards  and  Docks,  under  Spec.  5200,  to 
fur.  and  Install  generator  sets  at  Pearl 
Harbor. 

SAN  DIEGO,  Cal. — Naval  base  head- 
quarters, 11th  Dist.,  has  announced 
work  v/ill  start  shortly  on  U.  S.  pier  at 
foot  of  10  St.  Initial  expenditure  will 
be    $250,000. 


DENVI'jIl,  Colo. — Following  bids  rec. 
by  U.  S.  Bureau  of  Reclamation  for 
balanced  needle  valves  for  McKay  dam, 
Umatilla  project.  Ore.,  under  Specifica- 
tion   No.    447: 

The  Sanitation  Corp.,  $12,500,  shpt. 
from    Catasufiua,   Pa. 

Hardie-Tync-s  Mfg-.  Co..  $14,486,  shpt. 
from    T'.irminRham.    Ala. 

.To.shiia  Hendv  Iron  Works,  $17,240, 
shot,   from  Sunnyvale,   Calif. 

Union  Machine  Co.,  $19,800,  shpt  from 
San    Friincisco. 

Wm.  A.  Box  Iron  Works  Co.,  19.900, 
shpt.  from  Denver,  Colo. 

Llewellyn  Iron  Works,  $22,342,  shpt. 
from    Tyos    Ansreles,    Calif. 

The  Wm.  Cramp  &  Sons  Ship  &  En- 
pine  Building  Co.,  $31,600,  shpt  from 
Philadelphia. 

Michigan  Valve  &  Foundry  Co.,  $33,- 
800,  shpt.  from  Detroit.  Mich. 


EMPIRE.  Ore. — Following  bids  re- 
ceived by  Bureau  of  Yards  and  Docks. 
Navy  Dept.,  for  operating  building  at 
Naval  Radio  Compass  Station,  Empire, 
Ore.: 

Item  1,  work,  complete;  2.  deduct  for 
the  omission  of  renewing  the  founda- 
tion  of  the  storage  shed. 

.T.  Xj.  Young,  Marshfield,  Ore.,  item 
1.    $12,800;    2,    $250. 

Ostrom  <Sr  Mart.  69  7th  St..  Astoria, 
Ore.,    item    1,    $4810.58;    2,    $150. 

John    Galber,    414    Mutual    Life    Bldg., 


j  COCO  SOLO.  Canal  Zone — See  "Ice 
and  Cold  Storage  Plants"  this  issue. 
Bureau  of  Yards  and  Docks  takes  bids 
shortly   to   erect   refrigerating  and    ice- 

,  making  plant  at  Coco  Solo. 


FORT  MASON,  San  Francisco,  Cal. — 
Following  bids  received  June  14th  by 
Constructing  Quartermaster  for  alter- 
ing water  mains,  etc.,  at  Letterman 
General  Hospital,  Cal.  Contract  to  be 
awarded  to  the  lowest  bidder. 
Turner  Co.,  329  Tehama  St.,  S.  F.  ..$2080 

P.    J.    Enright    2389 

Jas.   Currie    2432 

Grant   &   Hart 2884 

I'ORT  MASON,  San  Francisco,  Cal. — 
Following  bids  received  June  15th  by 
Constructing  Quartermaster  for  clean- 
ing out  sowers  and  dr.ains  at  Crissy 
Field,  Calif.  Contract  to  be  awarded 
to   the    lowest   bidder. 

Reliable    Bldg.    Co $   818 

Grant    and    Hart    1,153 

,las.    Currie     1,400 


HALLS  AND  SOCIETY 
BUILDINGS 


Contract   Awarded. 

CLUB   BLDG.  Cost,    $45,682 

GUIDLEY,    Butte    Co.,    Cal. 

One-story    reinforced    concrete    Ameri- 
can  Legion   club   building. 

Owner — Butte  County. 

.\r.  liitect— Geo.    C.    Sellon    &    Co.,    Calif. 
State  Life  Bldg.,   Sacramento. 

Contractor — Geo.    W.    Tolley,    Gridley. 
•  oiitracl    includes   all   work. 


l'l:ins    Being    Prepared    —   Contract 
Awarded. 

C\A'l\,    HOTEL  Cost,    $1,175,000 

.-^vx    FnA.xriSCO,    Harding    Blvd.    and 
I'oint    Lobos   Ave. 

tory  class  A  club  and  hotel   build- 
ing. 

insner — Club     Farallon,     Slirove     Bldg., 
S.  F..   (.luslicc   B.   I>etwiler,   pres.) 

Architect— Miller   &   Pfluegcr,   580   Mar- 
ket   St.,    S.    F. 

Contractor  —  Lindgren-Swinerton  Inc., 
225   Bush   St.,   S.   F. 


Commissioned   to  Prepare  Plans. 
LODGP:    BLDG.  f^ost,    $30,000 

SACRAMENTO,     Sacramento     Co.,     Cal. 

NE   Twenty-flrst  and   L  Sts. 
Three-storj'     brick     or    concrete     lodg-i 

building. 
Owner — Redmen's    Hall    Association. 
Architect  —  Jens    C.    Petersen,    Peoples 

Bank    Bldg.,   Sacramento. 


Contract  Awarded. 

CATHEDRAL  Cost,   $1,200,000 

OAKLAND,   Alameda   Co.,   Cal.,   Oak   St. 

facing   Lake   Merritt. 
Four-story    class    A    Scottish    Rite    Ca- 
thedral of  steel  and  stone  construc- 
tion. 
Owner — Masonic    Cathedral    Assn. 
Architect    —    Carl     Werner,     Santa    Fe 

Bldg.,    San    Francisco. 
Contractor  —   MacDonald  A   Kahn,    130 
Montgomery   St.,   San    Francisco. 
Structure    to    be    of    Greek    classical 
architecture   e(|ual   to   a   14-story   build- 
ing in  height. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
J.  Wilmar  Hershey  and  Chas.  A.  Hill, 
associate,  216  Broadway  Bldg.,  Pasa- 
dena, are  completing  plans  and  will 
take  bids  latter  part  of  week  for  a  2- 
story  and  part  basement  with  3-stor.y 
tower,  frame  and  stucco  clubhouse,  at 
Ran  Clemente,  for  Ole  Hanson;  cafe, 
kitchen,  card  and  billiard  rooms,  ball- 
room, squash,  handball  and  tennis 
courts,  showers,  steel  lockers;  165x50 
feet,  tile  and  composition  roof,  tile, 
hardwood  and  pine  floors,  ornamental 
iron,  electric  heating  system,  storage 
water  heater,  showers,  toilets,  etc. 

OROVILLE,  Butte  Co.,  Cal.— As  pre- 
viously reported,  George  Tolley,  Grid- 
ley,  at  $45,682  awarded  contract  by 
county  to  erect  American  Legion 
Memorial  Hall.  Geo.  C.  Sellon  &  Co.. 
architects,  Calif.  State  Life  Bldg.,  Sac- 
ramento.     Other  bids: 

W.    H.    Robert.son $50,333 

Herndon   &  Finnegan,  Sacto    50,445 

W.    J.    Schalz 51,975 

Holdener   Co.,    Sacto 55.000 

J.    Shephard,    Sacto 59,319 


MERCED,  Merced  Co.,  Cal.— Ander- 
son &  Winman,  Turlock,  at  $5755  (re- 
vised bid)  awarded  contract  by  county 
supervisors  to  erect  Veterans'  Memor- 
ial Building  at  Delhi  Townsite.  W.  E. 
Bedesen.  architect,  Shaffer  Bldg.,  Mer- 
ced. Bids  received  were: 
.\nderson    &   Winman,   TurlocJf  .  ..  .  $611* 

Neil  &  Wirtner,  Turlock 6165 

Frank    A.    Johnson,    Turlock 6215 

West  Coast  Constr.  Co.,  S.  F 7063 


SANTA  MONICA.  Los  .-Xngeles  Co.. 
Cal. — Wm.  G.  Reed,  1014  S.  Vermon» 
Ave.,  awarded  general  contract  a* 
about  $242,700  for  erecting  new  Elks' 
club  building  at  Santa  Monica  for  Santa 
Monica  Elks'  Lodge:  C.  H.  Russell  Co.. 
Story  Bldg.,  I.,os  Angeles,  architect 
I'lumbing  and  heating  contracts  were 
awarded  to  Venice  Sanitarv  Plunil)inf.> 
Co.  at  about  $65,000,  and  wiring  was  let 
to  H.  L.  Webber,  Santa  Monica.  at 
about  $IO,nOO.  Dimensions.  81x200  feet, 
5-story  and  basement,  reiuforced  con- 
crete and  brick  construction,  tapestrv 
briok  and  cast  stone  exterior,  plale 
glass,  marble  and  tile  work,  hardwood 
and  pine  trim  and  floors,  composition 
roofing,  metal  skylights,  steam  heat- 
•ng,    2    elevators,   dumb    waiters. 
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OROVILLE,  Butte  Co.,  Cal.— W.  A. 
Bleasner,  Paradise,  commissioned  by 
county  supervisors  to  prepare  plans 
for  $15,000  American  Legion  Memorial 
hall   to  be  erected  at  Paradise. 


MERCED.  Merced  Co.,  Cal. — Merced 
Furniture  Co.  (bidding  for  C.  F.  Weber 
&  Co.),  at  $3860  awarded  contract  bj 
county  supervisors  to  fur.  and  install 
800  portable  and  200  opera  chairs  in 
Veterans'  Memorial  Building  at  Mer- 
ced. Other  bidders  were:  Colson  Co. 
of  the  I'acific,  Los  Angeles;  Hey  wood - 
Wakefield    Co.,    San    Francisco. 


SANTA  MONICA,  L.  A.  Co..  Cal.  — 
.lack  Donovan,  13,047  San  VMcente  Blvd., 
Santa  Monica,  is  preparing  preliminary 
plans  for  a  12-story  reinf.  cone,  club 
bldg.,  at  foot  of  California  Ave.,  Santa 
.Monica,  for  Missi'-n  Beach  and  Yacht 
Club;  p.  .;.  Fergerson,  promoter;  glass 
enclosed  swimming  pool,  60x100  ft., 
with  artificial  beach,  ice  skating  rink, 
auditorium  seat  about  2000,  150  hotel 
rms.  with  100%  tile  baths,  kitchen, 
dining  rms.,  lounging  rms,  card  rm., 
billiard  rm.,  bowling  alleys,  squash  ct, 
200x150  ft.,  stucco  exter.,  ramp  garage 
in  basement,  rf.  garden,  steel  sash, 
fire  escapes,  2  elevators  (one  outside 
and  c.ne  inside),  cem.  and  wood  firs., 
refrig.  sys.,  steel  lockers,  showers, 
steam   htg.   sys;   $1,000,000. 


PETALUMA,  Sonoma  Co.,  Cal.— Wal- 
ter Singleton,  Petaluma,  at  approx. 
$15,000  has  contract  to  erect  one-storv 
frame  and  block  stone  club  building 
for  Spartans  Athletic  Club  at  Western 
Ave.  and  Upham  St.;  52  by  111  ft.  Will 
contain  auditorium  58  by  90  ft.,  with 
shower  rooms,  rest  rooms,  locker 
rooms,  etc. 


BRENTWOOD.  L.  A.  Co.,  Cal.— Sum- 
ner Scllitt  Co.,  701  Delta  Bldg.,  award- 
ed contr.  at  about  $110,750  for  all 
work  compl.  for  erecting  new  bldg  at 
Brentwood  for  Brentwood  Country 
Club;  Wm.  W.  Ache,  1616  Fourth  Ave 
supervising  archt;  plans  by  John  Byers. 
Santa  Monica;  part  1-story  and  part 
3-sto.,  reinf.  cone,  constr.,  stucco  exter.. 
clay  tile  and  comp.  rfg.,  pine  trim,  oak 
firs.  Bids  on  htg.  were  rejected  and 
new  bids  for  steam  htg.  will  be  taken. 


HOSPITALS 


SAN  LUIS  OBISPO,  Cal.— Following 
bids  received  and  contracts  awarded  to 
lowest  bidders,  June  14,  1926,  10:30 
A.  M..  by  J.  G.  Driscoll,  clerk  of  San 
Luis  Obispo  County,  for  construction  of 
a  two-story  class  "A"  40-bed  County 
Hospital  to  be  erected  in  San  Luis 
Obispo.  Wm.  Mooser.  Nevada  Bank 
Bldg.,    San    Francisco,    architect. 

Ciencrnl    Censtmctlon 
A.  L.  Vezina,  Nev.  Bk  Bldg.,  S.  F.  and 

532    16th,    Oak    (awarded) $111,500 

W.  J.  Smith,  S.  L.  0 114,226 

Larsen   &  Larsen,  S.  F 115,509 

I.  E.  Campbell.   L.  A 123,839 

P.  M.  Maino.   S.  L.  0 125,680 

Elleotrlcal    Work 
Porter    Elec.    Co..    1513    Church 

St.,   S.   F.,    (awarded)    $6,675 

Clines   Elec.    Shop.   S.   L.   0 7,362 

^■alley  Elec.  Co.,  S.  L.  0 7,524 

M.    E.    Ryan,    S.    F 8,120 

.\ewbery   Elec.   Co.,   S.   F 9,731 

Painting: 
Raphael    Co..    270    Tehama    St.. 

S.   F..    (awarded)    $4,615 

Tyler   &   Gercia   Co.,   S.   L.   O.   *.  .  .  .   4,980 

Zcb   Knott,   Richmond    5,472 

D.   Zelinsky.   S.   F 6,540 

PluiiibinK  and  Heatinir 
K.   M.   Payne,   840  Monterey.   San 

Luis  Obispo:  plumbing,  $12,259 

heating.  $3,020.  (awarded  at.. $21, 279 
O     H.    Boss.    S.    L.    O.,    plumbing, 

heating    and   elec 28,340 

plumbing    and    heating       21.490 

O.   Kurtz,   S.   F..:   plumb..   $12,266, 

healing      $10,728,     elec.     work, 

$T.:!lii.     T-<nal     28,462 

LOS  ANGELES.  Cal.— Meyer  &  Holler 
Wright  &  Callender  Bldg..  have  compl. 
plans  .ind  \v  ill  erect  a  6-storY  class  A 
add  at  1322  N  Vermont  Ave.  "or  Holly- 
^^•  od  Hospital:  13x193  ft.,  reinf.  cone. 
einsfr,  stucco  exter..  clay  tile  and 
comp.  rfg.,  marble  and  tile  work,  ele- 
vators,  steam   htg;    $400,000. 
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OAKLAND,  Cal.— Until  July  6,  10:30 
A.  M.,  bids  wil  be  received  by  George 
b'.  Gross,  county  clerk,  to  fur.  and  in- 
stall laboratory  equipment  for  High- 
land (county)  hospital.  Cert,  check 
10  7o  payable  to  clerk  req.  Specifica- 
tions   obtainable    from    clerk. 


HOTELS 


Plans   To  Be  Prepared. 

HOTEL  Cost,   $300,000 

SAN  FRANCISCO.  Eddy  St.  near  Tay- 
lor. 

Twelve-storv    class    A    hotel. 

Owner  —  Joseph  Greenback,  Hearst 
Bldg.,    S.    F. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 

Preliminary    Plans    Being    Prepared. 
HOTEL  Cost,    $240,000 

SAN   FRANCISCO.      N  of  Civic  Center. 
Seven-story  and  basement  Class  C  steel 

frame   and    brick    hotel,    150    rooms, 

100%  baths,  lobby  and  dining  room 

and    garage. 
Owner — Withheld. 
Architect— O.  R.  Thayer,   110  Sutter  St., 

San   Francisco. 


Owner  Taking  Segragated  Bids. 
ALTERATIONS  Cost,     $10,500 

SAN    FRANCISCO.      W    Divisadero    St., 

^  S   Grove. 
Raise     two-story    frame    flat    building: 

construct   stores    on    first    floor    and 

alter    upper    floors      into      rooming 

house. 
Owner — Fred  W.  Doble,  Chancery  Bldg., 

564   Market   St.,   San   Francisco. 
Arcihtect — O.   R.  Thayer,   110  Sutter  St., 

San   Francisco. 


Plans  Being  Re-figured. 

HOTEL  Cost,    $70,00" 

SACRAMENTO,     Sacramento     Co.,     Cal 

No.    715    I    Street. 
Three-story   brick    and   steel    (addition^ 

to    garage    building   for   hotel,    100^ 

160   feet. 
Owner   —   John    Rassmussen,    1225    41s< 

St.,   Sacramento. 
Architect  —  Jens   C.   Petersen,   People? 

Bank  Bldg.,  Sacramento. 
Fifty  per  cent  of  the  rooms  will  have 
private  baths  and  all  of  them  steam 
heat.  Insulation  of  walls  and  roof 
against  inclement  weather  will  be  a 
feature  of  the  addition. 

Bids    being    taken    for    general    con 
tract. 

Taking    Structural    Steel    Bids. 

ADDITION,    ETC.  Cost,    $300,000 

SAN  FRANCISCO.  Gore  Corner  Market 
and   McAllister   Sts. 

Five-story  Class  A  addition  and  gen- 
eral remodeling  of  present  two- 
story  building  (Callahan  Bldg),  for 
hotel. 

Owner  —  Capital  Co.,  A.  P.  Gianini, 
President. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,    San    Francisco. 

Lessees — Shaw   &   Snibley. 


VANCOUVER,  B.  C.  —  Archts.  De 
Young  and  Rould,  Spaulding  Bldg., 
Portland,  Ore.,  commissioned  to  pre- 
pare plans  for  4-story  and  basement 
concrete  hotel  to  be  erected  for  syndi- 
cate now  being  organized.  Est.  cost 
$250,000. 


Contract  Awarded. 

ALTERATIONS  Cost,    $28,798 

SAN    FRANCISCO.      N    Washington    St. 

130   E   Stockton   St. 
Brick       walls;       studding;       plastering; 

painting,     etc.,     for     alterations     to 

rooming  house. 
Owner — Chin    Get,    874    Washington    St., 

S'an  Francisco. 
Architect — None. 
Contractor — Ira  W.  Coburn,   712  Hearst 

Bldg.,    San    Francisco. 


ICE  &  COLD  STORAGE 
PLANTS 


REDDING,  Shasta  Co.,  Cal. — J.  P. 
Brennan,  Redding,  awarded  contract 
to  remodel  plant  of  Union  Ice  Company 
which  will  involve  installation  of  a 
water  cooler  requiring  a  tower  20  ft. 
high   with   tank. 


COCO  SOLO,  Canal  Zone — Bids  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  for  refriger- 
a,ting  and  ice-making  plant,  including 
buildings  having  concrete  foundations 
on  timber  piles,  concrete  floors,  con- 
crete block  walls,  steel  roof  trusses, 
steel  sash  and  doors,  and  asbestos 
shingle  roofing;  cold-storage  rooms; 
cooling  pond;  motor-driven  rotary  and 
centrifugal  pumps;  motors  for  ammonia 
compressors;  air  blower  and  brine  agi- 
tator furnished  by  the  Government; 
ammonia  condenser  and  brine  coller; 
15-k.  V.  a.  transformers;  plumbing, 
lighting,  and  p3wer  system  for  the 
building:  and  the  installation  of  re- 
frigerating and  ice-making  equipment, 
piping,  ice  crane,  refrigerator  doors, 
meat  track  system,  and  shelving  fur- 
nished by  the  Government,  at  the  naval 
submarine  base,  Coco  Solo,  Canal  Zone; 
deposit  of  $20  required  for  plans  and 
specifications. 


POWER  PLANTS 


C   mmissioned   To   Prepare   Plans. 

PUMPING  STATION  Cost,    $— 

BERKELEY,  Alameda  Co.,  Cal,,  Clare- 
mont   District   near  Tunnel. 

Reinforced  concrete  pumping  station. 

Owner   —    East    Bay    Municipal    Utility 

District. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,  S.  F.  and  375  12th  St.,  Oak- 
land. 


ONTARIO.  Cal. — Until  8  P.  M.,  July 
6,  bids  will  be  rec.  for  one  200  h.  p. 
motor,  50-cycle,  2200  volts,  1185  R.  P. 
M.  Cert,  check  or  bond,  10%.  D.  B. 
Wynne,   city   clerk. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
July  6,  bids  will  be  rec.  by  water  and 
power  comm..  207  S.  Broadway,  for 
37,000  volt  oil  circuit  breakers;  spec. 
P-384.      .las.    P.    Vroman.    secretary. 


LOS  ANGELES.  Cal.— So.  Cal.  Edi- 
son Co.  plans  const,  of  steam  plant  to 
generate  600,000  h.  p..  according  to  a 
recent  statement  by  Fred  B.  Lewis, 
assistant    general    manager. 


ELY,  Nevada.  —  County  Commission- 
ers have  had  plans  prepared  for  a 
central  heating  plant  for  Ely  schools, 
courthouse  and  county  hospital;  est. 
cost,  $15,000.  Bids  will  be  asked 
shortly. 


SAN  FRANCISCO.— Until  June  23,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  install  burglar 
alarm  systems  in  vaults  in  office  of 
City  Treasurer  and  Tax  Collector;  est. 
cost,  $2,800.  Specifications  obtainable 
from  Bureau  of  Architecture,  2nd  floor. 
City   Hall. 


RESIDENCES 


Contract  Awarded. 

ALTERATIONS  $11,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.,    96 

Randoll  St. 
Alterations  to  residence. 
Owner  —  J.   D.   Pierce,    95   Randoll   St., 

San   Jose. 
Architect — None. 
Contractor — G.    M.    Leatta,    25    Rhodas 

Court,  San  Jose. 


Contract    Awarded. 

RESIDENCE  Cost,    $13,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
1509   Euclid  Avenue. 

Two-story  7-room  frame,  plastered  ex- 
terior   residence. 

Owner — C.  J.  Perry,  2667  Le  Conte  Ave., 
Berkeley. 

Architect— E.  L.  Snyder,  2045  Shattuck 
Ave.,   Berkeley. 

Contractor — Rowland  &  Rowland,  1884 
Blake   St.,   Berkeley. 


Contract  Awarded. 

RESIDENCE 

BERKELEY,     Alameda 
Verda   and   Cedar   Sts. 

Two-story  frame  residence. 

Owner — Farnham    P.    Griffith, 
Roy   Ave.,    Berkeley. 

Architect — Stafford  L.  Jory,  1370  Euclid 
Ave.,  Berkeley. 

Contractor — Enoch    Tranmal,    483   Cres- 
cent,  Oakland. 


Cost,    $31,200 
Co.,     Cal.     La 


1401    Le 


I>ow   Bidder. 

RESIDENCE  Cost,    $50,000 

SAN  FRANCISCO.  Pacific  Avenue  near 
Lyon  Street. 

Three-slory  and  basement  frame  and 
stucco  Italian  type  residence  with 
tile  roof  (hot  water  with  oil  burn- 
ing   system). 

Owner — Louis  Sloss  Jr.,  3808  Clay  St., 
San   Francisco. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,  S'an  Francisco. 

Low  Bidders — Mattock  &  Feasey,  210 
Clara   St.,   at   $43,349. 


To  Award  Contract. 

RESIDENCE  Cost,    $12,450 

ALAMEDA,    Alameda    Co.,    Cal.     Central 

and   Grove  Sts. 
Two-story    and    basement      frame    and 

stucco   residence    with    tile   roof. 
Owner— O.    C.    Wiechann,    2448    Encinal 

Ave.,    Alameda. 
Architect   —   Miller   &    Warnecke,    1404 

Franklin   St.,   Oakland. 
Low   Bidders — Jensen    &   Petersen,    3443 

Adeline    St.,    Oakland. 
Oil       burning      furnace       (type       not 
specified. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


wmtfp 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
• — Construction  has  been  started  on  a 
steam  plant  for  Rosenberg  Bros.,  fruit 
packers;  will  be  brick  and  steel  con- 
struction, 26  ft.  high,  40  by  60  ft. 
Plans  by  Dean  Geo.  L.  Sullivan  of  the 
College  of  Engineering.  University  of 
Santa  Clara.  Boilers  have  )ieen  pur- 
chased. 


PUBLIC  BUILDINGS 


SAN  FRANCISCO.— Until  June  23,  .1 
P.  M.  bids  will  be  received  by  Board 
of  Public  Works  to  construct  photo- 
graph gallery  for  Police  Dept.,  on  roof 
of  Hall  of  Justice  at  Washington  and 
Kearny  Sts.:  est.  cost  $22,500.  Plans 
obtainable  from  Bureau  of  Architec- 
ture,  2nd   floors-City   Hall,"      •"•'■",,'   . 


Member  S.  F.  Builders'  B}xchanc« 
Phone  Sutter   8700 

ALBERT  DEAN 

Random  Vjirlegated  Colors  Slat© 

Roofing 

and 

Itjindom   Tarlcpitod  Colors  Tile 

Roofing 

ComposUlon   Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  JmHle   St..   San   Franclaco 

Res.    4201    Mission    St 

Phone    Randolph    6982 
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Plans  Being  Prepared — 'J"o  be  Done  oy 
Day's   Work. 

UESIDKXCE  Cost,   $10,000 

I'.EUKELEY,  Alameda  Co.,  Cal.  Ar- 
lington Ave.  near  Thousand  Oaks 
Blvd. 

'i'wo-story   frame  and  stucco   residence. 

Owner — E.  F.  Henderson,  2737  Forest 
Ave.,  Berkeley. 

Architect — B.  Reede  Hardman,  Berkeley 
Bank  Bldg.,  Berkeley. 


Completing    Plans — Contract    Awarded. 

RESIDENCE  Cost,    $ 

PEBBLE    BEACH,    Monterey    Co.,    Cal. 

Seventeen-Mile    Drive. 
Large  stone  residence. 
Owner— Mrs.     Templeton    Crocker,    San 

Mateo. 
Architect — Geo.    Washington    Smith,    17 

Mesa  St.,  Santa  Barbara. 
Contractor — Snool<  &  Kenyon,  1st  Nat'l. 

Bank  Bldg.,  Santa  Barbara. 
Construction    has    been    started.      The 
cost  has  been   reported  as  $400,000,  this 
however,  could  not  been  verified. 


Plans   Being   Prepared. 

RESIDENCE.  Cost,  $10,500 

LOS  ALTOS,   Santa  Clara  Co.,  Cal. 

One-story  frame  and  brick  7-room  resi- 
dence  and   separate   garage. 

Architect — Martin    A.    Sheldon,    Monad- 
nock  Bldg.,   S.  F. 
Plans  ready  for  bids  in  three  weeks. 


Contract  Awarded 

RESIDENCE.  Cost,    $8,000 

ALAMEDA,  Alameda  Co.,  Cal.  E  Gib- 
bons  Dr.,   50   N  Central  Ave. 

One-story   7-rooni   frame    residence. 

Owner — H.  S.  Swanson,  1254  Park  St., 
Alameda. 

Architect — Edw.  J.  Symmes,  Shreve 
Bldg.,   S.  F. 

Contractor — S.  J.  Sternei,  1715  Central 
Ave.,   Alameda. 


l.'ontract    Awarded. 

COTTAGES  Cost,   $.3500   each 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Various  Locations,  35th  and  36th 
Aves.,   etc. 

Ten  one-story  frame  and  stucco  cot- 
tages. 


Owner — C.  A.  Torncll,  339  15th  St.,  Oak- 
land. 

Architect — J.  C.  Thayer,  339  15th  St., 
Oakland. 

Contractor— J.  M.  Nordell,  2524  50th 
Ave..   Oakland. 


To  Take  Bids  This  Week. 
KESJDE.NCE  Cost,  $16,000 

i'lEDMO.NT.  Alameda  Co.,  Cal. 
Two-story    frame,      stucco      and      brick 

veneer   English   type   residence   and 

«.Qrage. 
Owner— J.    C.    Wilde,    Syndicate    Bldg, 

Oakland. 
Architect    —    Schirmer-Bugbee     &     Co., 

Thayer    Bldg.,    Oakland. 


To  be  Done  by  Day's  Work. 
RESIDENCE.^  Cost,    $3000    each 

SAN   FRANCISMO.        W      Thirty-fourth 

Ave.   137  to  327  S  Irving  St. 
Five    one-story    and      basement      frame 

residences. 
Owner — .lohn    E.    McCarthy,    1483    Fun- 

ston  Ave.,  S'an  Francisco. 
Architect — None. 


Permit   Apphed   For. 

RESIDENc  ES  Cost,    $4000    each 

SAN    FRANCISCO.       E    Sixteenth    Ave. 

from  S  Santiago  276  South. 
Ten     one-story     and     basement     frame 

residences. 
Owner  —  Jas.    A.    Arnott,    633    Taraval 

St.,  San  Francisco. 
Architect — None. 
Contractor — Jas.    A.    Arnott   &   Son,    633 

Taraval    St.,    S'an    Francisco. 


Contract    Awarded 

RESIDENCE.  Cost,    $8,000 

SAN  FRANCISCO.  S  E  Southwood  Drive 

and   E  Miramar  Ave. 
Twc-story    frame   residence. 
Owner — li'ritz      Diebold,      304      Diamond 

St. 
Architect — Carl      Geilfuss,      417      Dewey 

Blvd. 
Contractor — John     Ciasty     &     Son,     180 

Jessie. 


f'ontract  Awarded. 

ItESIDENCE  Cost,  $18,000  or  more 

SAX   FRANCISCO.  Sea  Cliff. 
Two-story     and     basement     frame     and 

plaster   residence,    10   rooms. 
Owner — Mr.    Campbell. 
Architect — R.  R.  Irvine,  New  Call  Bldg., 

San    Francisco. 
Contractor    —    E.    A.    Janssen,    Hearst 

Bldg.,   S.  F. 


To    Be   Done   By   Day's   Work. 
DWELLINGS  Cost,    $30,000 

O.AKLAXD,  Alameda  Co.,  Cal.   High  St. 
Five      two-story      frame      and      stucco 

dwellings. 
Owner  and   architect  —  R.    D.    Nichols, 

2825  Park  Blvd..  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,   $16,751 

STOCKTON,  San  Joaquin  Co.,  Cal.  City 
Park   Terrace. 

Two-story  and  basement  frame  and 
brick   veneer  residence  and  garage. 

Owner — Henry  L.  Yost,  1301  X.  Stock- 
ton   St.,    Stockton. 

Architect — None. 

Contractor — John  J.  Cavanagh,  219  X. 
Sutter  St.,  Stockton. 


Plans  Being  Figured. 

RESIDEXCE  est,    $8500 

SAX  FRANCISCO,  14th  Ave.  near  Tara- 
val. 

One-story    frame    and    stucco    residence 
(6  rooms). 

Owner — I.  Stern. 

Architect— E.  E.  Young,  2002  California 
St.,   San   Francisco. 
Bids    are    being    taken    for   a   general 

contract. 


Plans  Being  Figured. 

i<ESIDEXCE  Cost.    $12,000 

.SAN  FRANCISCO,  Scott  St  near  Wash- 
ington Street. 

Two-story  and  basement  frame  and 
stucco  6-room  residence  with  tile 
roof    (gum   finish,   gas   furnace). 

Owner — J.  McCullough. 

-Architect — E.  E.  Young,  2002  California 
St.,   San   Francisco. 
Bids   are    being    taken    for   a    general 

contract. 


Reinhart  Lumber  and  Planing  Mill  Company 

GF^NERAL.    LU.MnKK   YARD 

Dry   Kiln  Capacity,  10  Million  Feet  pei   Annum 

General    Mill    and    Cabinrt    >Vork,    Stock    Doors,    SbhIi 

Frflmrsi    iiiiii     itIoiilillniCH 

JERROLD   AVE.  &  VARNEVEJLD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


ICarfi^n  (Eniiatntrttnu  S^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway'  projects,  bridges,  dams  and  harbor  work.s, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN     FRANCISCO 


■WW 
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i^ 


A  "Plttsbiir^  AotomaHc 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates liigb  qnality 
thron^honi. 

Recommended  and  specl- 
fii-d  by  all  of  the  leading 
architects,  plumbers  and 
builder.* 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
Aim  "Pittsburg  Perfect 
Service  ■■ 

"Hoi  water  quick  as  a 
>v  !nk  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 
}  SrrORAGE    SYSTEMS 

and  "LION"  TANHK   WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 

t 
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To  Be  Dune  Bv  Davs  Work 
RESIDENCE  Cost,   $11,000 

OAKLAND.      S    McAndrew    Dr.,    200    E. 

Harboard  Dr. 
Two-story     8-room     frame     and     stucco 

residence   and   1-story   garage. 
Owner — Adam    Kramer,    Harboard    and 

McAndrew   Drs.,    Oakland. 
Architect — Xone. 


BAKERSFIELD,  Kern  Co.,  Cal.— Ar- 
chitect E.  G.  Martin,  520  Citizens  Nat. 
Bank  Bldg^.,  is  preparing  plans  for  a 
rectory  at  East  Bakersfield  for  Father 
A.  C.  Stillman;  8  rooms,  frame  and 
stucco  construction,  composition  roof- 
ing, pine  trim,  oak  floors,  tiled  bath, 
gas  or  electric  heating. 


BEVERLY,  Los  Angeles  Co.,  Cal. — 
O'Neal  &  Son,  423  S.  La  Brea  Blvd., 
the  contract  to  erect  a  two-story  and 
basement,  16-room  Italian  style  resi- 
dence on  Crescent  Dr.,  Beverly,  for 
Walter  G.  McCarty,  Somervell  &  Put- 
nam, 905  Commercial  Exchange  Bldg., 
architects;  L-shaped,  114x75  feet, 
frame  and  brick  veneer  with  stucco  ex- 
terior, tile  roofing,  wrought  iron,  cast 
stone,  marble  and  tile,  hardwood  and 
pine  trim,  oak  floors,  6  fireplaces,  5 
baths,  unit  gas  heating,  water  heater, 
incinerator,  dumb  waiter,  2-story  ga- 
rage with  servants'  apartments;  $100,- 
000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Archt. 
Roland  E.  Coate,  60S  Union  Bank  Bldg. 
has  prepared  plans  for  a  2-story  Span- 
ish style  res.  on  E  Ocean  Blvd.,  Long 
Beach,  for  Mrs.  Matern;  10  rms.,  5  baths 
frame  and  stucco  constr.,  gunite  exter., 
clay  tile  rfg.,  pine  trim,  oak  firs.,  tiled 
baths,  water  htr.,  unit  gas  htg. ;  $35,000 


SAN  MARINO,  L.  A.  Co.,  Cal. — Archt. 
Roland  E.  Coate,  608  Union  Bank  Bldg., 
has  prepared  plans  for  a  2-story  Span- 
ish style  res.  at  San  Marino  for  Chan- 
dler Ward;  9  rms.,  4  baths,  frame  and 
stucco  constr.,  clay  tile  rfg.,  gunite 
plastering,  pine  trim,  oak  firs.,  tiled 
baths,  unit  gas  htg.,  water  htr.;  $30,000 


WHITTIER.  Los  Angeles  Co.,  Cal. — 
Lucius  A.  Phillips,  3872  W.  6th  St.,  Los 
.\ngeles,  is  taking  bids  for  2-story  and 
basement.  ]0-room  Colonial  dwelling, 
near  Whittier,  for  Mrs.  Alma  Lloyd;  78 
x65  feet,  shingle  roof,  rustic  siding, 
brick  chimney  and  porch.  5  tiled  baths, 
tiled  drainboards,  rubber,  hardwood 
and  tile  floors,  hardwood  and  pine  trim, 
marble  mantel  and  vestibule,  plate 
glass,  unit  heating  system,  automatic 
pumping  system,  metal  window  case- 
ments, 3-car  garage  with  servants' 
<iuarters  above,  laundry;  landscaping, 
electric    refrigerator;     $75,000. 

MONTEREY,  Monterey  Co.,  Cal. — Ar- 
chitect Chas.  Muhs,  Monterey,  com- 
pletes plans  for  $15,000  bungalow  to  be 
erected  for  A.  C.  Miller  of  Monterey  in 
the  San  Francisquito  Mountains;  con- 
crete and  steel  construction;  ten  rooms. 


LOS  ANGELES,  Cal. — March,  Karoly 
&  Swartz,  3  251  Cherokee  Ave.,  have 
prepared  plans  and  will  build  a  two- 
story,  20-room  frame  and  stucco 
dwelling  in  Benedict  Canvon,  for  Max 
Aarens,  801  I';intages  Bldg.;  184x40  ft. 
and  100x4(1  ft.,  tile  roof,  hardwood 
noor.s,  hardwood  and  jiine  trim,  auto- 
matic water  heater,  gas  unit  heating 
.'system  electric  controLed,  ornamental 
ircn,  tile  baths  and  sink,  cedar  lined 
rioseis.  electric  refrigerator,  garage, 
lawn  sprinkler  system;   $60,000. 


SCHOOLS 


I'lans    Being    Prepared. 

ADDITION.  Cost,  $12,000 

YUBA  CITV,   Sutter  Co.,  Cal. 

.\ddition    to    jiresent   school. 

Owner— Central    Gaither    Union    School 

District. 
.\rchitect — Ed.  Von  Geldern.  Yuba  City. 
A    bond    election    will    be    held    June 
21,   1926.   to  vote   $15,000. 


Contracts   Awarded 

SCHOOL  Cost,    $ • 

OAKLAND,  Alameda  Co.,  Cal.  Jackson 
St.,   bet.   10th  and   11th. 

One-story  reinforced  concrete  school 
(Lincoln    School). 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 


Architect — John    J.    Donovan,    Tapscott 
Bldg..    Oakland. 

General    Construction 
H.   E.   Vickroy,    1122   N.    Com- 
merce,   Stockton,    Cal $110,330 

Electricnl   Work 
Mellman    Elec.    Co.,    2031    Broad- 
way,   Oakland $5,500 

A^rning-  Type  Windovrs 
Universal  "Window  Co.,  6S1  Mar- 
ket  St.,    S.    F.    $795.00 

Slate    Blackboards 
C.   F.  Weber  &   Co.,   601   Mission 

St.,    S.   F $1000 

PORTERVILLE,  Tulare  Co..  Cal.— 
Porterville  Union  High  School  District 
authorizes  construction  of  music  wing 
addition  to  gymnasium,  25  by  70  feet, 
est.    cost,    $6000 


Contracts   Awarded 

SCHOOL  Cost,    $ 

OAKLAND,    Alameda     Co.,     Cal.      S     B 

Chabot  Road  and  Patton  St. 
One-story    6-room    frame    school    bldff. 

(Claremont  School  Annex). 
Owner — City  of  Oakland  Board  of  Edu- 
cation. 
Architect — Reed     &     Corlett,     Oakland 
Bk    Bldg.,    Oakland. 

General    Constriiction 
A.   Fredk.   Anderson,   1093  Long- 
ridge   Rd.,   Oakland $53,990 

Slate   Blackboards 
C.   F.   Weber  &  Co.,  474   11th  St., 

Oakland $885 

Avrning:    Type   Windorr   Fixtures 
and   Hardw^are 
Universal  Window  Co.,  1916  Broad- 
way,   Oakland $345 


AS  THIS   is   the   open   season. 

•  •      « 

FOR  AUTO  tourists. 

AND    WINDSHIELD    stickers. 

•  *      * 

SANDY    PR.ATT,    President. 

•  •     • 

OF  THE  Pratt  Building  Material  Co. 

•  •     • 

HAS   PRINTED   a   supply. 

•  «      • 

OF   HIS   now  famous   stickers. 

•  •     • 

READING    "PRATTROCK. 

•  •      » 

SPEED  LIMIT. 

•  •      • 

99  MILES  per  hour. 

•  •      • 

FORDS  DO  your  best." 

•  •      • 

OR  LIKE  the  picture. 

•  •     • 

BELOW  THIS  near-literature. 

•  •     • 

OF   SANDY'S,    producer. 

•  •     • 

OF  SAND,   rock  and  gravel. 

•  •     • 

THESE      WINDSHIELD      stickers      are 
free. 

•  •     « 

AND  CAN  be  had. 

•  *      • 

AT  SANDY'S  central  office. 

•  •      • 

518  HEARST  Building,   San   Francisco. 

•  •     • 

OR    HIS   sand   and    rock    plants. 


■AT    SACRAMENTO,    Marysville. 

•  •      * 

PRATTROCK   (NEAR  Folsom). 

•  •      • 

OR  PRATTCO   (Monterey  Countv.) 

•  *      • 

LAST   YEAR  a   tourist. 

•  •     • 

WROTE   FROM   North   Dakota. 

•  •      • 

TO  THE  San   Francisco. 

•  *     • 

CHAMBER  OF  Commerce. 

•  •     • 

FOR  TWO  windshield  stickers. 

•  •     • 

A  LADY   in   Seattle. 

•  •     « 

WROTE  SANDY  for  six. 

•  •      • 

OF  HIS  windshield  stickers. 

•  •     • 

SO  DID  a  gentleman. 

•  •      • 

FROM   LOS   Angeles. 

•  •     • 

AND   DOZENS  and   dozens. 

•  •      • 

OF    MOTORISTS    around    the    bay. 

•  •     • 

AND  NORTHERN  California. 

•  •     • 

SENT  IN  for  stickers. 

•  •     • 
THEY  ARE  free. 

•  •      * 

"ASK  AND  you  shall  receive." 

•  •      • 

I   THANK  you." 


PRATTROCK 

iPEE0LIHIT99MILES  PER  HOUR 


A.  ROCK- SHERIFF 

5AN0   COUNTY- CALIF. 


This  is  a  photo  of  Sandy's  windshield  sticker,  sent  free  on  request.  This 
Sign  Is  located  at  Prattrock  (near  Folsom),  home  of  Sandv's  sand,  crushed 
rock  and  gravel  plant.  Sandy  has  a  similar  siprn  at  his  "Prattco  Amber" 
sand   plant  at  Prattco    (Monterey  Countv).  two  miles  from  Hotel  Del  Monte. 
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Contract    Awarded. 

SCHOOL  Cost,   $35,900   approx. 

REDWOOD   CITY,    San   Mateo   Co.,   Cal. 

One  and  two-story  frame  and  stucco 
school  with  tile  roof  (4  class- 
rooms   and    assembly). 

Owner  —  North  Fair  Oaks  Elementary 
School    District.  .    „     t 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rist,  Crocker  Bldg.,  S.  F. 

Contractor  —  Stephensen  Constr.  Co., 
Hearst  Bldg.,   S.   F. 


Bids  To  be  Called   For  Shortly. 
SCHOOL,  Cost,    $.');',, 000 

SAN  JUAN,   San   B»;nito  Co.,  Cal. 
One-story     frame    and    stucco    elemen- 

tory    .school      (12      clas.srooms      and 

auditorium). 
Owner — San    Juan    b'chooi    District. 
Architect   —  Jen.s   C.    Petersen,    Peoples 

Bank   Bldg.,   Sacramento. 
Bonds   have   been   sold. 


Bids    To    Be    Called    For    Within   Three 

W^eeks 
SCHOOL   BLDGS.  Cost^    $550,000 

RICHMOND,    23rd   Ave.    and   Tulare   St. 

Group    of    six    1-and    2-story    brick 

school  buildings.  ^  ^  ^  ,  t^,  * 
Owner— Richmond  High  School  DIst. 
Architect  —  Louis   Stone,    357    12th  St., 

Oakland.  ,  ^  , ^ 

Bids  will  be  called  for  a  general  con- 
tract with  separate  bids  for  heating 
plumbing    and    electrical    work. 


TORRANCE,  ^o8  Angeles  Co.,  Cal. — 
Until  9  A.  M.,  June  23,  new  bids  will 
be  received  by  Los  Angeles  Board  of 
Education  for  new  building  proposed 
for  Carson  St.  school,  Torrance.  Sep- 
arate bids  on  general  and  electrical 
wiring.  Plans  and  specifications  (in- 
cluding addenda  No.  1  to  general  spec.) 
on  file  at  761  Los  Angeles  Chamber  of 
Commerce  Bldg.  Cert,  or  cash,  check 
or  bond  5%.  Wm.  A.  Sheldon,  Secre- 
tary. Plans  by  Board  of  Edu- 
cation Architectural  Department;  face 
brick,  tile  roof,  cement  and  maple 
floors;   $85,000. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

"The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

YoM  can  buy  Whitco  from  your  Hardware  Dealer 


Vincent  Whitney  Company 


ItEDWOOD  CITV,  San  Mateo  Co. 
Cal. — Stephensen  Constr.  Co.,  Hearst 
Bldg.,  San  Francisco,  awarded  contract 
at  $35,900,  by  Trustees  of  North  Fair 
Oaks  Elementary  School  District  to 
erect  one  and  two-story  frame  and 
stucco  school  with  tile  roof,  (4  rooms 
and  assembly  hall).  Gottschalk,  Rist 
and  Coffey,  Phelan  Bldg.,  San  Fran- 
cisco, architects.  Following  is  a  com- 
plete list  of  bidders: 
Stephensen    Constr.    Co.,    S.    F...  $35, 900 

Geo.    Williams,    Burlingame    36,495 

L.    Dioguardi,    San    Mateo    37,440 

H.    Arnold    37,980 

H.   Post,   Palo   Alto    38,983 

I'ayne  Constr.  Co.,   Burlingame..    38,359 

Daly    Bros.,    Burlingame     39,408 

E.    K.    Nelson,   S.   F 41,331 

N.   F.   Neilson,   S.   F 42,720 

VISALIA,  Tulare  Co.,  Cal.— Board  of 
Education  rejects  bids  for  alterations 
and  repairs  to  Washington  school  and 
materials  will  be  purchased  in  open 
market  and  work  done  by  day  labor. 
Materials  will  be  purchased  by  B.  J. 
Pardee,  city  manager. 


SIMI  VALLEY,  Ventura  Co.,  Cal.— 
Architects  Roy  Wilson,  Santa  Paula 
and  Thorne  &  Ficker,  associated,  514 
Western  Mutual  Life  Bldg.,  Los  An- 
geles, have  completed  preliminary 
plans  for  a  group  of  school  buildings 
to  be  erected  in  Simi  Valley  for  the  Mt. 
Carmel  Home;  E.  C.  Converse,  chair- 
man  of  building  committee. 


SUTTER.  Sutter  Co.,  Cal.— Until 
June  25,  1  P.  M.,  bids  will  be  rec.  by 
K.  A.  Wilbur,  clerk,  Sutter  Union  High 
School  District,  to  fur.  one  school  bus 
and  one  gas  making  machine.  Further 
information   obtainable   from   clerk. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  June  28,  8  P.  M.,  bids  wilt  be  re- 
ceived by  George  S.  Mouser,  secty.. 
Board  of  Education,  to  fur.  and  install 
one  woodworking  single  surfacer  and 
cne  Meihle  vertical  press.  See  call  for 
bids  under  official  proposal  Keotion  in 
thi.s    iHNne. 


FRESNO,  Fresno  Co.,  Cal.  —  Archi- 
tects Fisher,  Lake  and  Travers,  Paciflc 
S.  W.  Bldg.,  Fresno,  preparing  working 
drawings  for  proposed  Theodore  Roose- 
velt High  School  to  be  erected  in  East 
Fresn  J  section;  will  be  Spanish  type 
of  architecture  of  reinforced  concrete 
construction.  L.  L.  Smith  is  secretary 
of  the  Board  of  Education. 


Sind  «ll  infulriti   to   nurtr   Offict. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Bids  opened  and  contracts  awarded 
June  10th.,  by  J.  E.  Murphy,  clerk  San 
Mateo  Union  High  School  District  to 
erect  a  four-room  addition  to  High 
School  at  Burlingame.  Ernest  L.  and 
J.  E.  Norberg,  407  Occidental  Ave., 
Burlingame,  architects.  Contracts  were 
awarded   to   the   lowest   bidders: 

General    Contract 
Geo.    Williams,    1140    Vancouver, 

Burlingame,    awarded    $21,397 

J.    P.    Daly     22,340 

R.    B.    Stickle    22,397 

C.   H.   Bessett    22,800 

Cobby    &    Owsley,    S.    F 23,930 

Chas.    Peterson     24,844 

J.    Pringle    25,555 

Plmnblas 
Jos.    Grimes,    245    California    St., 

Burlingame,    awarded     $3,103 

A.    Diettman    3,253 

Harry    Lauder    3,474 

Harry    Parks     3,753 

Electrical   Work 
Decker     Elec.     Constr.     Co.,     538 

Bryant    St..    S.    F.,    awarded $1,315 

M.   E.   Ryan,  Redwood  City    1,480 

Watts    Elec.    Co.,    S.    F 1,860 

BENICIA,  Solano  Co.,  Cal.  —  Until 
June  26,  12  noon,  bids  will  be  received 
by  H.  B.  Staley.  clerk  Benicia  School 
District,  to  alter  and  repair  Lake  Her- 
man school.  Plans  obtainable  from  elk. 

STOCKTON,  San  Joaijuin  Co..  Cal.  — 
Until  June  25,  7:30  p.  m..  bids  will  be 
received  by  Ansel  S.  Williams,  secy. 
Poard  of  Education,  f^  r  repair  work 
at  Prevoeation  school,  Weber  Ave.  and 
Pilgrim  St.  Bids  wanted  for  (1)  sand- 
blasting and  painting;  (2)  interior 
repairs;  (3)  painting  and  tinting.  Cert, 
check  10%  req.  with  bid.  Plans  obtain- 
able  from   secretary. 
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LOS  BANGS,  Merced  Co.,  Cal. — Until 
June  26,  12  noon,  bids  will  be  received 
bv  Nels  Larsen,  clerk.  Sunset  School 
])istrict,  to  fur.  and  install  plumbing- 
fixtures  and  septic  tank  in  school 
grounds.  Specifications  obtainable  from 
clerk. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Architect  Thos.  Franklin  Power,  261."> 
\V.  7th  St.,  Los  Angeles,  will  cominenoo 
caking  segregated  bids  June  12th  for 
2-story  grade  school,  high  school  and 
auditorium  building  at  Long  Beach,  for 
St.  Anthony's  Parish  and  Roman  Cath- 
olic Bishop  of  Los  Angeles  and  San 
Diego:  U-shape  building  reinforced 
concrete  construction,  brick  exterior, 
walls,  composition  roof,  gas  steam 
radiators,  maple  and  lile  foors,  pine 
trim,    olackboards. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  23,  7:30  P.  M.  bids  will  be 
be  received  by  Ansel  S.  Williams, 
Secty.,  Board  of  Education,  for  (1)  in- 
terior finish  for  2-rooms  at  high  school 
auditorium;  (2)  interior  finish,  par- 
titions and  cliAJiges  in  2-rooms  of 
main  building.  Cert,  check  10%  req. 
w-ith  bid.  Plans  obtainable  from  sec- 
retary. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
—Until  June  26,  8  P.  M.,  bids  will  be 
received  by  John  F.  Barrett,  clerk, 
Carmichael  School  District,  for  altera- 
tions and  additions  to  present  school 
Eugene  Seadler,  architect,  301  Mitau 
Bldg.,  Sacramento.  Cert,  check  5% 
payable  to  clerk  req.  Plans  obtain- 
able  from  architect. 


BURBANK,  Los  Angeles  Co.,  Cal.— 
Ben  Farley,  Victory  Bldg.,  Burbank, 
was  awarded  contract  at  $28,489  for 
addition  to  Roosevelt  school.  Magno- 
lia Park,  for  Burbank  grammar  school 
district;  Francis  D.  Rutherford,  archt., 
205  Mills-Fraser  Bldg.,  Santa  Monica. 
Bids  on  plumbing  and  lieat  and  elec. 
wiring  were   held  under  advisement. 


YUMA,  Ariz. — Chas.  Olcester,  Yuma, 
awarded  general  contract  at  about  $71,- 
000  to  erect  new  grammar  school  build- 
ing' at  Yuma;  Norman  F.  Marsh, 
Broadway  Central  Bldg.,  Los  Angeles, 
architect.  Plumbing  was  let  to  Salas 
Plumbing  Co.,  Yuma,  at  about  $10,600. 
Two  story,  10  classrooms,  offices;  brick 
construction,  cream  pressed  brick 
lacing,  clay  tile  roofing,  pine  trim, 
maple   floors,    steam    heating. 


BERKELE^i,  Alameda  Co.,  Cal. — 
Until  June  28.  8  V.  M.,  bids  will  be  re- 
ceived by  Geo.  S.  Mouser,  SecLy.,  Board 
of  Education,  for  sheet  metal  work  and 
tile  roof  for  Cragrnont  School  at  RegHl 
lid.  and  Spruce  St.  W.  H.  Ratcliff  Jr., 
architect,  Mercantile  Trust  Bldg..  Ber- 
l\'eley.  Sec  CiiH  for  ln'«l.><  under  ollicial 
lir(>]M(»i:iI  .section  in  this  i.ssae. 


BICKNELL,  Santa  Barbara  Co.,  Cal. 
— Until  June  29,  S  P.  M.,  bids  will  be 
received  by  \V.  II.  Hite,  clerk,  Bicknell 
School  District,  to  paint  two  school 
buildings.  Specifications  obtainable 
from   clerk   at   Bicknell. 


COLUSA,  Colusa  Co.,  Cal.— Until  June 
30,  8  P.  M.,  bids  will  be  received  by  I. 
C.  Totnian,  Secty.,  Colusa  Union  High 
School  District,  to  fur.  and  spread 
1000  cu.  yds.,  more  or  less,  dirt  at  high 
school  grounds.  Further  information 
obtainable  from   secretary. 


LOS  AXGELES,  Cal.— The  bd.  of  educ 

has  approved  working  plans     and     has 

iuithorized    tlie    secretary    to    advertise 

for  Ijids  for  tlie  following  school  bldgs: 

.Jacob    A.    lUis    bovs'    school.    Dodd    and 

i;ichards,   archts.,   $275,000;  Lark  Street 

school,    Henry    E.    Bean,   archt..    $S4,000; 

Lillian   St.   scliool.      Wm.      L.      WooUett, 

■•ircht.,    $80,000;   and      Main      St.      school, 

Lester   Squires,   archt.,   $4.5,000. 

(64652)     1st    report    Feb.    15;    4th    April 

23,    1926;    (67708)    1st  report   Dec.   7, 

1925;   (77707)    1st   report   Dec.  7,  1925 

yrd  Jan.  25,  1926;   (77104)  1st  report 

TULARE,  Tulare  Co.,  Cal. — Archi- 
tecth  S'wartz  &  Rylaiui,  Rowell  Bldg.. 
Fresno,  preparing  plans  for  two  2- 
classroom  additions  •  to  tuo  grade 
school  for  Tulare  School  District;  each 
addition    will    cost    $10,000. 


PLUMAS  COU.XTY,  Cal.— Jos.  Piase 
cki,  219  Clinton  Park,  San  Francisco,  at 
$47,600  riwarded  contract  by  Plumas 
(bounty  High  School  District  to  erect 
two  one-story  frame,  5-classroom 
schools,  one  at  Greenville  and  another 
at  Portola,  each  to  have  steam  gravity 
heating  system  with  color  blend  as- 
bestos shingles.  Ralph  D.  Taylor,  ar- 
chitect, Susanville.  Campbell  Const'- 
Co..  Sacramento,  at  $58,888  also  sub- 
mitted bid  on  two  structures.  Piaseclvi 
and  Campbell  did  not  submit  separat*^ 
bids  for  each  school.  Following  is  a 
complete    list    of    bids: 

Portola    Scli«»ol 
Herndon    &    Finnegan,    Sacto. .  .  .  $24,00o 
John   J.    Woodward,    Susanville..    24,934 
Jenkins   &    Elton,    Sacramento...    26,340 

Clark   J.   Lee,    Qunicy 27,485 

Greenville    School 

John    J.    Woodward $26,968 

Jlerndon    &    Finnegan 27,000 

Clark    J.    Lee 27,485 

Jenkins    &    Elton 28,235 

For  Both   Greenville  &  Portola   School.** 

Joseph    Piasecki     $47,600 

Herndon    &    Finnegan 50,00'^ 

Johi    J.    Woodward 51,600 

Jenkins    &    Elton 53,635 

Clark    J.    Lee 54,970 

Campbell    Constr.    Co 58,888 

SOUTH  GATiU,  L.  A.  Co.,  Ual.— Until 
1  p.  m.,  June  22nd,  bids  will  be  rec.  by 
Huntington  Park  Sch.  dist.  for  10-rm. 
brick  grammar  sch.  and  auditorium  at 
the  State  St.  sch.  site,  1123  Santa  Ana 
St.,  South  Gate,  plans  by  Archt.  Arthur 
W.  Angel,  3400  E  5th  St.,  Los  Angeles; 
92x88  ft.  and  75x84  ft.,  tile  rf.,  stucco 
exter.,  cast  stone  entrances,  toilets, 
reinf.  cone,  stairs  and  corridors,  comp. 
blackbds.,  hdwd.  firs.,  pine  trim,  gas 
.<team  rads,  cert,  chk  or  bond  5%. 

RIVERDALE,  Fresno  Co..  Cal.— Un- 
til June  25,  10:30  a.  m.,  bids  will  be 
received  by  W.  H.  Haslam,  clerk,  Riv- 
erdale  Grammar  School  District,  to 
erect  school  building.  W.  D.  Coates, 
Jr.,  architect,  626  Rowell  Bldg.,  Fres- 
no. Segregated  bids  wanted  for  (1) 
carpentry,  concrete,  etc.;  (2)  brlclc 
work;  (3)  lathing  and  plastering  and 
modeling;  (4)  roofing;  (5)  plumbing 
and  heating;  (6)  electric  work.  Bids 
may  be  submitted  on  any  one  or  all 
segregations.  Plans  oljtainable  from 
architect.  See  call  for  bids  under  ofli- 
cial   itroiiosal  section  in  this  issue. 


R.AN  FRANCISCO.— Until  June  23,  3 
P.  M..  bids  will  be  received  by  Board 
of  Public  Works  to  fur.  and  install 
window  shades  for  Higli  School  of 
Commerce  addition  at  Van  Ness'  Ave.' 
and  Hayes  Sts. ;  est.  cost,  $100'.  Spec- 
ifications obtainable  from  Bureau  of 
Architecture,    2nd   floor,   City  Hall. 


TAFT,  Kern  Co.,  Cal. — Until  June  22, 
7  P.  M.,  bids  will  be  received  by  H.  E. 
Osburn,  clerk,  Taft  Union  High  School 
District,  to  construct  sidewalks  and 
driveways  at  school  grounds.  W.  H. 
Weeks,  architect,  369  Pine  St.,  San 
Francisco.  Plans  obtainable  from 
clerk. 


TAFT,  Kern  Co.,  Cal.— Until  June  22, 
7  P.  M.,  bids  will  be  received  by  H.  E. 
Osburn,  clerk,  Taft  Union  High  School 
District,  to  fur.  and  install  window 
shades  in  Manual  Arts  Bldg.  W.  H. 
Weeks,  architect,  369  Pine  St.,  San 
Francisco.  Specifications  obtainable 
from  clerk. 


SAN  FRANCISCO.— Until  June  21,  3 
P.  M.,  bids  will  be  received  by  Leon- 
ard S.  Leavy,  City  purchasing  agent, 
270  City  Hall,  to  fur.  and  install  oil 
burning  equipment  for  School  Depart- 
ment. Specifications  obtainable  from 
above.  See  call  for  bids  under  offici.il 
proposal  section   in   this   issue. 


TAFT,  Kern  Co.,  Cal.— Until  June  25, 
2:30  P.  M.,  bids  will  be  received  by 
R.  L.  Hughett,  clerk,  Conley  School 
District,  for  fur.  f.  o.  b.  Taft:  (1)  one, 
8  seats,  school  bus;  (2)  one  4-cylinder 
automobile,  closed  model  for  Dept.  of 
Nursing;  (3)  hardware  and  tools  for 
transportation,  school  bldg.  and  man- 
ual training  depts.;  (4)  paints,  oils 
and  varnishes;  (5)  supplies  for  health 
dept.;  (6)  supplies  for  art  dept.;  (7) 
lumber  (hardwoods,  etc.)  for  manual 
training  dept.;  (8)  tires  and  tubes  and 
other  rubber  goods;  (9)  general  sup- 
plies. See  call  lor  bids  under  official 
proposal   section   in   this   issue. 


MERCED,  Merced  Co.,  Cal.— Until 
June  30,  2  P.  M.,  bids  will  be  received 
by  J.  S.  Rosa,  clerk,  Franklin  Grammar 
School  District,  for  (1)  paint  school 
buildings  and  out  building;  (2)  white- 
wash horse  shed.'  Specifications  ob- 
tainable   from    clerk. 
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PASADENA,  Los  Angeles  Co.,  Cal. — 
Ben  F.  Farley,  Victory  Bldg.,  Burbank, 
submitt  low  bid  to  Pasadena  Board  of 
Education  on  general  contract  at  $139,- 
889,  for  erecting  three  gymnasiums  at 
Geo.  Washington  Junior  High  School, 
John  Marshall  Junior  High  School  and 
at  William  McKlnley  Junior  High 
School;  Austin  &  Ashley,  Chamber  of 
Commerce  Bldg.,  Los  Angeles,  archi- 
tects. Other  low  bidders  were:  paint- 
ing, E.  F.  Wopschall,  848  Manzanlta 
St.,  Pasadena,  at  $8000;  plumbing,  Ken- 
neth Eraser,  at  $19,266;  electric  wiring, 
Baty  Electric  Co.,  128  W.  4th  St.,  Long 
Beach,  at  $6111;  heating,  J.  J.  Meskell, 
880  Marathon  ltd.,  Pasadena,  at  $29,610. 
Bids  taken  under  advisement. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  30,  7:30  P.  M.,  bids  will  be  receiv- 
ed by  Geo.  B.  Albee,  city  supt.  of 
schools,  to  fur.  226  yds.  of  linoleum  for 
high  school.  See  call  tor  bicl.s  under 
official  proposal   section  in   this   issue. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  30,  7:30  P.  M.,  bids  will  be  re- 
ceived by  Geo.  B.  Albee,  city  supt.  of 
schools,  to  fur.  792  Patterson  Wil- 
liams Mfg.  Co.,  sanitary  basket  lockers 
for  Eureka  High  School.  See  call  for 
bids  under  official  proposal  section  in 
this    issue. 


SAN  FRANCISCO. — Vogt  and  David- 
son, 185  Stevenson  St.,  at  $9,240  award- 
ed contract  by  Board  of  Public  Works 
to  erect  3-classroom  addition  to  Spring 
Valley  School  in  Washington  St.  bet. 
Hyde  and  Larkin  Sts.  Other  bids 
were: 

Anderson    &    Ringrose     $10,000 

John   Spargo    10,800 

E.    K.    Nelson    11,325 

O.   Monson    11,840 


CAMPBELL,  Santa  Clara  Co.,  Cal. — 
Following  bids  received  June  14,  1926, 
7:30  P.  M.,  by  Trustees  of  Campbell 
Grammar  School  District,  to  erect  a 
one-story  frame  and  stucco  two-room 
addition  to  present  school  building. 
W.  H.  Weeks,  369  Pine  St.,  San  Fran- 
cisco, and  Ray  Bldg.,  Oakland,  archi- 
tect. Bids  taken  under  advisement. 
General    Construction 

R.    O.    Summers,   San   Jose $14,935 

Guy   Post,   Palo   Alto 14,970 

Heating: 

W.   K.   Nottingham,   Oakland $   888 

Carl   T.   Doell,   Oakland 1000 

BYRTLB,  Yolo  Co.,  Cal.— Fred'k.  H. 
Betz,  1017  43rd  St.,  Sacilamento,  at 
$5297,  awarded  contract  by  Riverbank 
School  District,  to  erect  addition  to 
present  school.  Plans  prepared  by  Ar- 
chitects Geo.  C.  Sellon  &  Co.,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
Complete  list  of  bids  follow: 
Frederick  H.  Betz,  Sacramento.  .  .$5297 
C.    H.    Chatterton,    Sacramento....    5311 

C.    W.    Peterson 5350 

Martin    Construction    Co 5539 

Holdener   Constr.    Co.,    Sacramento   5618 

Geo.   W.    Kopp,    Sacramento 5694 

H.   W.    Robertson,    Sacramento....    5762 
Herndon    &    Finnigan,    Sacramento   5996 

Paul    Opdyke,    Sacramento 6270 

N.    Lund,    Sacramento 6700 


BANKS,   STORES   &   OFFICES 


Additional    Sub-Contracts    Awarded 
ADDITION  Cost,    $900,000 

SAN   FRANCISCO.      Bush    and    Sansome 

Streets. 
Eight-story  addition    to   present    seven- 
story   Class    A    office    building    (two 

additional    elevators). 
Owner — Adam  Grant. 
Architect  —  Lewis  P.  Hobart,   Crocker 

Bldg.,    San   Francisco. 
Contractor    —    Llndgren    &    Swinerton, 

225  Bush  St.,   San  Francisco. 
Sheet    Metal    VVoris — Forderer    Cornice 

Works,     269       Potrero       Ave.,       San 

Francisco. 
Electric  Wirins  —  H.   C.   Re  id  Co.,    115 

Mission   St.,   San   Francisco. 
HeatinK  and  Ventilating — ^Jas.   H.   Pink- 

erton    Co.,    927    Howard    St.,    S.    F. 
Glaati — Crowe   Glass    Co.,    574    Eddy    St.. 

San   Francisco. 
Painttnip — V.  J.  Donovan,  729  Minna  St., 

San   Francisco. 


I'insteriuK — -Peter    Bradley,     180    Jessie 

•St.,   San   Francisco. 
Tile — Malott    &      Peterson,      20th      and 

Harrison   Sts.,   San   Francisco. 
Marble — Jos.    Musto    Sons-Keenan    Co., 

535  North  Point  St.,  ».  F. 
As  previously  repoi|tc-d,  structural 
steel  to  Moore  Drydock  Co.,  Balfour 
Bldg.,  S.  F. ;  lumber  to  J.  H.  McCallum, 
748  Bryant  .St.,  .San  Francisco;  brick  to 
McNear  Brick  Co.,  946  MonadnocK 
Bldg.,  San  Francisco;  architectural 
terra  cotta  to  Gladding,  McBean  Co., 
660  Market  St.,  S.  F. ;  elevators  to  Otis 
Elevator  Co.,  1  Beach  .St.,  S.  F. ;  sheet 
metal,  hollow  metal  and  Kalamein  to 
Forderer  Cornice  Works,  269  Potrero 
Ave.,  S.  F. ;  mail  chute  to  Thos.  Day 
Co.,  725  Mission  St.,  S.  F. ;  stair  rails 
to  Lawrence  S.  Peirano,  60  13th  St., 
S.  F.;  window  hooks  to  R.  H.  Gade  Co., 
34   Harriet  St.,   S.   F. 


Plans       Being        Prepared  —  Contract 

Awarded. 
BUILDING  Cost,    $325,000 

SACRAMENTO,     Sacramento     Co.,     Cal 

NW   Eleventh   and  P  Sts. 
Three-story    and     basement     reinforced 

concrete    building,    160x160    feet   for 

State    Motor    Vehicle    Dept. 
Owner — Dr.  C.  H.  Strub,  President  S.  F 

Baseball  Club,  2632  Mission  St.,  San 

Francisco. 
Lessee — State   of   California. 
Architect    —    F.    Eugene,     Barton,     907 

Crocker  Bldg.,   San   Francisco. 
Contractor    —    Lindgren         Swinerton, 

Standard  Oil  Bldg.,   S.   F. 


Award 

ADDITIONS  Cost,  $18,000 

SAN  FRANCISCO.  N  W  San  Bruno  and 
Silliman. 

Remodel  for  stores — New  show  wln- 
dowsv  minor  additions,  etc.,  for 
apts.  and  offices. 

Owner  —  Cereghino  Estate,  2350  San 
Bruno  Ave. 

Architect — Plans  prepared  by  Antone 
Petersen,  2770  San  Bruno  Ave. 

Contractor — Michael  Brueck,  600  Char- 
ter Oak   St 


Contract  Awarded 

OFFICE   BLDG.  Cost,   $50,000 

SAN   MATEO,    San   Mateo   Co.,   Cal. 
Two-story     reinforced     concrete     store 

and  office  bldg.,  110  x  65. 
Owner — Mrs.    Ida   J.    Brooks,    322    West 

Bellevue  Ave.,   San  Mateo. 
Architect — None. 
Contractor — Meise  &  Briggs,  429  Bernal 

Burlingame. 


Contract    Awarded. 

STORE   BLDG.  Cost,   $16,000 

OAKLAND,    Alameda   Co.,    Cal.    49th    St. 

and  Telegraph  Ave. 
One-story   and   mezzanine   floor   steel   & 

brick   store   bldg. 
Owner — Benj.   Davidson  and  Arthur  H. 

Licht. 
Architect    and    contractor    —    Ray    D. 

Nichol,    2825    Park    Blvd.,    Oakland. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


f'ommissioned  To  Prepare  Plans. 

OFFICE   BLDG  Cost,    $— 

OAKLA.N'D,  Alameda  Co.,  Cal.,  26th  St. 
bet.  Telegraph  Ave.  and  Broadway. 

Four-.story  brick  or  reinforced  concrete 
office   building. 

Owner  —  East  Bay  Municipal  Utility 
District. 

Architect — Edw.  T.  Foulkes,  Crocker 
Hldg.,  S.  F.  and  375  12th  St.,  Oak- 
land. 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


Sub-Contracts    Awarded. 

OFFICE    BLDG.  C:o8t,    $50,000 

SAN  MATEO,  San  Mateo  Co.,  Cal. 

Two-story     reinforced     concrete     store 
and  oflice   building,    110x65. 

Owner — Mrs.    Ida   J.    Brooks,    322    West 
Bellevue  Ave.,   San  Mateo. 

Architect — None. 

Contractor — Meese    &    Briggs,    429    Ber- 
nal   St.,    Burlingame. 

PlasterinK — W.   W.   Weaver,  San  Mateo. 

Cement,   Hock    and      Sand — San      Mateo 
Feed  &  Fuel  Co.,  San  Mateo. 

ReinforeiuK    Steel — Steel      Service      Co., 
1280   Indiana  St.,  San   Francisco. 
Plumbing,     lumber,     electrical     work, 

etc.,    to    be   awarded    shortly.      Painting 

to    be   done    by   contractors. 


Additional    Sub-Contracts    Let 

P.ANK  BLDG.  Cost,  $250,000 

SAN  FRANCISCO.  X  E  Twenty-second 
and   Mission   Sts. 

Three-story  reinforced  concrete  bank 
building.  Mission  type  of  architec- 
ture. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect — Miller  &  Pflueger,  580  Mar- 
ket  St..   San   Francisco. 

Engineer — W.  L.  Huber,  First  National 
Bank  Bldg.,  San   Francisco. 

Roofing  Tile  to  N.  Clark  &  Sons,  116 
Natoma   St.,    S.    F.,   at   $1066. 

Painting:,  Etc. — D.  Zelinsky  &  Sons,  165 
Grove   St..   S.   F.,   at  $6925. 

Elevator  —  Spencer  Elevator  Co.,  166 
7th    St.,    S.    F.,   at    $3350. 

Wall  .and  .Floor  .Tile,  . WalnBCOtins, 
Store  Fronts.  Etc. — Malott  &  Pet- 
erson, 3221  20th  St.,  S.  F.,  at  $4344. 
Other  sub-contracts  previously  re- 
ported. 


Contract  Awarded. 

STORE   BLDG.  Cost,    $10,102 

REDWOOD   CITY,    San    Mateo   Co.,    Cal. 

Lot   1   Blk    1   Range   1,   Dillen  Addn. 
One-story    brick    store    building. 
Owner — Bertha    Kuck       et      al,      Menlo 

Park. 
Architect — None. 
Contractor — Louis  I'ollard,  55  Brewster 

St.,  Redwood  City. 


Plans  Being  Figured — Bids  Close  June 

16,    1926. 
STORE   BLDG.  Cost,   $20,000 

TRACY,    San    Joaquin    Co.,    Cal.     Sutter 

Ave.  and  10th  St. 
One-story     steel     frame     and     pressed 

brick    store      building      with    terra 

cotta   trim    (designed   to   carry   two 

additional    floors). 
Owner— J.    J.    Kelly,    P.    H.    Kelly    and 

Martin    Ansbro,    Tracy. 
Architect — Victor  Galbraith,  Elks  Bldg. 

Stockton. 
Taking    bids    for   a   general    contract. 


Plans  Being  Prepared. 

OFFICE    BLDG.  Cost,    $75,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  No. 
81   West   Santa   Clara   St. 

Two-story  fireproof  office  building,  46x 
137   feet. 

Owner — San  Jose  Building  &  Loan  As- 
sociation. 

Architect  —  Roller-West  Co..  Crocker 
Bldg.,  San  Francisco. 


Completing    Plans — Bids    To    Be    Called 

For   Shortly. 
STOKES  Cost,    $50,000 

BERKELEY,  Alameda  Co.,  Cal.  SW  cor. 

Shattuck   and   University   Aves. 
One-story      reinforced      concrete      store 

building    (10   stores). 
Owner — Banc  Italy   Corporation. 
Architect  —  H.    A.    Minton,    Underwood 

Bldg.,   S.   F. 


P.ids  Wanted  for  Concrete,  Brick  and 
Terra  Cotta  Work  and  Excavating 
— Bids  Close   June   21st  or   22nd. 

OFFICE    BLDG.  Cost,    $625,000 

STOCKTON,  San  JoaQUin  Co.,  Cal.,  Sut- 
ter and  Miner  Streets. 

11'- story  steel  frame  class  A  fram« 
building. 
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Owner  -Stockton  Medici'-Delital  Bldg., 
Inc.,  represented  by  Woodward 
Briggs  &  lilewett  of  Stockton  and 
h,.  H.  Mann  of  San  Francisco. 

Architect — ilayo  Bissell  Co.,  21  S-San 
Joaquin    St.,    Stoclvton. 

Structural  Engineer — W.  L.  Huber,  1st 
Xational   Bank   Bldg.,   S.   F. 

Mechanical  and  Electrical  Engineer  — 
Symons  &  St.  John,  Flatiron  Bldg., 
San   F'rancisco. 

General  Contractor — J.  F.  Shepherd,  303 
Yosemite   Bldg.,   Stockton. 
Contract  for  the  steel  to  be  awarded 

shortly. 


Additional  Sub-Contracts  Awarded 
ADDITION  Cost,  $500,000 

SAX    FRANCISCO,    S    Summer    46-8    W 

Montgomery. 
Fourteen-story    addition    to    two-story 
wing     to     conform     with     16-story 
class    A    main    structure     (addition 
will  provide  for  168  offices). 
Owner — California  Union  Assurance  Co. 
Ltd.,    Cal.    Ins.    Co.    &    Ocean    Acci- 
dent &   Guarantee   Cptn.   Ltd. 
Architect — Geo.     Wni.    Kelham,    Sharon 

Bldg.,  San  Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San  Francisco. 
General    Contractor — P.    J.    Walker   Co., 

Sharon  Bldg..  San  Francisco. 
Reinforcing   Steel — Ed.   L.    Soule,   Rialto 

Bldg.,    S.    F. 
I'lunibing — Lawson     and     Drucker,     465 

Tehama  St.,  S.  F. 
Ueatijie — Jas.   A.    Nelson,    1375    Howard 

St.,.S.  F. 
Mni-ble — Vermont  Marble  Co.,  244  Bran- 
nan  St.,  S.  F. 
Tile — Mangrum  and  Otter,  827  Mission 
St.,  S.  F. 
As  previously  reported:  —  Finish 
hardware.  Palace  Hardware  Co.,  581 
Marbet  St.,  S.  F.  Sheet  metal,  Kala- 
mein  and  metal  windows,  Forderer  Cor- 
nice Works,  269  Potrero  Ave.,  S.  F.  Or- 
namental iron,  California  Artistic  Metal 
and  Wire  Co.,  349  7th  St.,  San  Fran- 
cisco. Plastering,  A.  Knowles,  Call 
Bldg.,  San  Francisco.  Furring  and 
lathing,  W.  F.  Cody,  Williams  Bldg., 
S.  F'.  As  previously  reported:  Struc- 
tural steel  awarded  to  Pacific  Rolling 
Mills,  17th  and  Mississippi  Sts.,  San 
Francisco.  Mill  work  to  Pacific  Mfg. 
Co.,  180  Stevenson  St.,  F.  F.  Architec- 
tural terra  cotta  to  Gladding-Mc- 
Bean   Co.,    660   Market   St. 


LOS  ANGELES,  Cal.  —  Architects 
Morgan,  Walls  &  Clements,  1135  Van 
Nuys  Bldg.,  are  completing  plans  for 
a  two-story  Class  C  shop  and  studio 
building,  150x125  feet,  at  the  corner  of 
Wilshire  Blvd.  and  Berendo  St.  for  A. 
A.  Post  and  Sen.  Roseberry;  bids  will 
be  taken  this  week.  Spanish  style, 
brick  walls,  stucco  and  cast  stone 
fronts.  plate  glass,  steel  beams, 
wrought  iron,  composition  roofing, 
metal  jikylights,  steel  sash,  pine  trim, 
cement  and  pine  floors,  gas  heating. 


COKVALLIS,  Ore.— H.  E.  Wilder,  Eu- 
gene, Ore.,  at  approx.  Jloo.dOO  awarded 
contract  to  erect  3-story  reinforced 
concrete  medical  oflice  building  for  \. 
M.  Heckart;  H.  P.  Bergen,  architect, 
Henry  Bldg.,  Portland,  Ore.;  stucco 
and   art   stone   exterior. 


LOS  ANGELES,  Cal. — Architect  and 
Engineer  Gogerty  &  Weyl,  822  Holly- 
wood Guaranty  Bldg.,  have  completed 
preliminary  plans  for  a  two-story,  re- 
inforced concrete  and  brick  shop  and 
studio  building  at  the  corner  of  Holly- 
wood Blvd.  and  Whitley,  for  Harry  M. 
Baine;  6  shops  and  22  studios;  92x100 
feet,  tile  and  composition  roof,  stucco 
e.xterior  with  cast  stone  trim,  hard- 
wood and  cement  floors,  pine  trim, 
,  storage  water  heater,  gas  steam  radi- 
ators, toilets,  tile  and  marble  work, 
plate  glass. 


FRESNO,  Fresno  Co.,  Cal. — The  Fair- 
banks, Morse  &  Co.,  of  Fresno  and  San 
F'rancisco,  have  purchased  property 
192x100  feet  at  -'H"  and  Eldorado  Sts. 
in  Fresno,  and  plans  to  construct  a 
large  building.  Further  information 
will  be. given  later. 

LOS  ANGELES.  Cal.  —  Architects 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg.,  have  completed  plans  for  a 
four-story  Class  B  store  and  office 
l)Uilding  at  Alhambra  for  Walter  P. 
Temple;  stores  in  flrst  story,  78  offices 
above;  100x145  feet,  structural  steel, 
brick  walls,  pressed  brick  and  terra 
cotta  facing,  plate  glass,  marble  and 
tile  work,  mahogany  trim,  2  elevators, 
steam  heating;  $200,000.  Bids  will 
probably    be    taken    this    week. 


LOS  ANGELES,  Cal. — Los  Angeles 
Investment  Co.  plans  the  erection  of  a 
12-story  and  basement  Class  A  build- 
ing to  Western  Paciflc  office  building 
on  west  side  of  Broadway  between  10th 
and  11th  Sts.  Walker  &  Eisen,  701 
Great  Republic  Life  Bldg.,  will  be  the 
architects  for  the  building,  which  will 
be  70x130  feet,  reinforced  concrete  con- 
struction, pressed  brick  and  terra  cotta 
facing,  hardwood  trim,  marble  and  tile 
work;    $500,000. 


BAKERSFIELD,  Kern  Co.,  Cal. — Ar- 
chitect Chas.  H.  Biggar,  Bank  of  Italy 
Bldg.,  Bakersfield,  has  been  commis- 
sioned to  prepare  plans  for  new  gym- 
nasium at  Bakersfield  high  school. 
Plans  will  be  drawn  for  bldg.  com- 
plete, also  for  basement  only  with 
dressing  rms.,  and  bids  taken  on  both 
propositions. 


LOS  ANGELES,  Cal. — Foss  Design- 
ing &  Building  Co.,  45  N  Euclid  Ave.. 
Pasadena,  is  preparing  plans  for  a  6- 
story  and  basement  class  A  store  and 
office  bldg.  on  S  Los  Robles  Ave.  to  b« 
operated  as  an  "own-your-own"  office 
bldg.j  for  doctors  and  professional  men; 
reinf.  cone,  constr.,  cast  stone  extei 
$400,000. 


All-Key 
Plaster  Lath 

(Patented) 
nyO%    Sleohanleal    Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
The   I.aat   Word  In   WuM   Board. 


CALIFORNIA   CEDAR   PRODUCTS   COMPANl 

STOCKTON,    CALIFORNIA 


FRESNO,  Fresno  Co.,  Cal.— Fallow- 
ing bids  received  by  State  Highway 
Commission,  P.owell  Bldg.,  Fresno,  to 
erect  division  office  bldg.,  one-story, 
4o  by  85-ft.,  brick  walls,  concrete 
floors  and  foundation  with  part  base- 
ment,   tile    roof. 

General    Construction,   Excludine 
Pluiublng  nnd   Heating;. 

Shorb  &   Neads,    Fresno    $16,794 

Jolly   &   Jolly,   Fresno    17  938 

W.    T.    Harris    18,000 

A     C.   Neal    18.424 

Harvey    C.    Miller    18,453 

^K]-'\,^^^y    18.800 

E.    Mellencamp     ig  ggg 

Bolles    &    Falastad    2o'oOO 

John   C.    Williams 20,736 

Plumbing   and   Heatine 
Barrett  &  Hicks  Co.,  1031  Broad- 
way,  Fresno    $3,123 

Shorb   &   Neads,   Fresno    3,435 

B.   A.   Newman   Co.,   Fresno    3,507 

Jolly   &   Jolly,   Fresno    3,547 

Construction    Complete    with    Plambine 
and    Ileatius 

Shorb  A   Neads,   Fresno    $20,229 

Jolly   &   Jolly,   Fresno    21,485 

E.    Mellencamp,    Fresno    22,317 

John   C.   William,   Fresno    24,242 

SEATTLE,  Wash.— See  "Apartments." 
this  issue.  Bids  wanted  for  office,  store 
and  apartment  building.  Jolin  R.  Nev- 
ins,   architect. 


MARYSVILLE,  Yuba  Co.,  Cal. — Booth 
and  Herbooth,  Marysville,  at  $1,20(J 
awarded  contract  by  Geo.  Hudnutt, 
Inc.,  Sacramento,  general  contractor, 
for  sheet  metal  work  in  connection 
with  7-story  department  store  for  Hart 
Bros.  Dean  &  Dean,  Cal.  State  Life 
Bldg.,    Sacramento,    architects. 


Preparing   Preliminary   Plans. 

OFFICES  Cost,    $750,000 

SAN  B^RANCISCO.  NW  New  Montgom- 
ery and  Mission   Sts. 

Twelve-  or  fifteen-story  and  basement 
class  A  office   building,   80x120   feet. 

Owner  —  San  Francisco  Builders'  Ex- 
change; Wm.  George,  president,  180 
Jessie    St.,    San   Francisco. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket  St.,   San  Francisco. 


ATACADERA,  San  Luis  Obispo  Co 
Cal. — Archts.  Roth  &  Parker,  6363  Hol- 
lywood Blvd.,  Los  Angeles,  have  comil 
prelim,  plans  for  a  1-story  reinf.  cone, 
bank  bldg.  at  Atacadera  (San  Luis 
Obispj  Co.),  for  First  Natl.  Bank;  28 
ft.  high,  50x75  ft.,  tile  and  comp.  rf., 
tile  and  marble  wk.,  toilets,  steel  and 
bronze  sash,  vaults,  terrazzo  firs.,  plate 
glass. 


THEATRES 

Planned  ~ 

THEATRE  $2,500,000 

.SAN  FRANCISCO.     Location  not  select- 
ed. 
Class    "A"   Motion   Picture   Theatre. 
Owner — United    Artists    (Sid    Grauman 
Jos.    M.    Schenck,    et    al.,    of    Holly- 
wood). 
Architect — Not    selected. 

Mr.  Grauman  stated  that  if  a  site 
was  selected  plans  would  be  well  under 
way  within  three  months.  It  will  be 
known  as  "Grauman's,"  and  it  will  be 
one  of  a  chain  of  10  or  12  similar 
theatres  in  all  the  big  cities  of  the 
country,  featuring  reserved  seats  for 
motion   pictures. 


Contract  Awarded 

THEATRE  Cost.   $40,000 

OAKLAND.    N    Foothill    Blvd..    110    W 

75th  Ave. 
One-story    concrete    theatre   and    stores 

bldg. 
Owner — W.    A     Stokes,    4810    Brookdale 

Ave.,  Oakland. 
Architect — Hutchinson     &     Mills.     1214 

Webster   St.,   Oakland. 
Contractor— Geo.      H.      Lydeksen,      493 

Crofton  Ave.,  Oakland, 


WHARVES  &  DOCKS 


EMPIRE,  Ore.  —  Following  bids  re- 
reived  Ijy  Bureau  of  Yards  and  Docks. 
Navy  Dept.  under  Spec.  $198,  for  wharf 
and    masts   at   Empire,   Ore.: 

Item  1,  work,  complete;  2,  wharf 
only;  3,  deduct  for  untreated  caps  and 
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stringers;  4,  per  lin  ft  of  creosoted  pile 
jn    oxceps    of    lengths    shown. 

H.  «.  Butler  Co.,  Southwestern  Ore- 
■£?on  Bank,  Marshfield.  Ore.,  item  1, 
$9,834;    2,    $6,611;    3,    $390;    4,    $2.50. 

Ostrom  &  Mart,  69  7th  St.,  Astoria, 
Ore.,  item  1,  $7,552.70;  2,  $6,552.70;  3, 
$250;    4    $2-. 

Curry,  Geer  &  Christiansen,  Toledo, 
Ore.,  item  1,  $7,599.28;  2,  $5,362.04;  3, 
$500;   4,  add  $2.55,  deduct  $1. 

J.  W.  &  J.  K.  Hillstrom,  1227  N.  8th 
St.,    Marshfield,    Ore.,    item    1,    $5,925. 

J.  H.  Tillman  Co.,  foot  of  Webster 
St.,  Oakland,  Calif.,  item  1,  $16,980;  2, 
$11,550;  3,   $200;  4,   50c. 

Henry  Makela  &  Son,  212  Astor 
BIdg-.,  Astoria,  Ore.,  item  1,  $7,754;  2, 
$4,754;    3,    $400;    4,    add    75c,    deduct    40c. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Sub-Contracts    Let 

ALTEKATIONS  Cost,    $40,000 

SAN  FRANCISCO.  N  E  Clay  and 
Stockton  Sts. 

One-story  addition  to  present  school 
for  remodel  adjoining  structure 
for   Chapel. 

Owner — Paulist    Fathers,    Premises. 

Architect — E.  A.  Eames,  353  Sacra- 
mento   St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco. 

Kleftilf  Work — Lemoge  Electric  Co. 

Structiirsil  Steel  —  Pacific  Structural 
Iron   Works. 

Sheet  Metal  Work — Metal  Construction 
Corporation. 


SAN  FliANClSCO— Gladding  McBean 
Co.,  660  Market  St.,  at  $2,255,  awarded 
contract  by  Park  Commission  for  tile 
loofing  in  connection  with  donkey 
Ptable  at  Fleislihacker  Playfield,  Sloat 
Blvd.  and  Great  Highway.  Other  bids: 
United  Materials  Co.,  $2,300;  Fibrestone 
and  Roofing  Co.,  $2,929.  Gladding  Mc- 
Bean also  submitted  an  alternate  bid 
of    $3,S50. 

Guilfoy  Cornice  Works,  1234  Howard 
St.,  at  $978,  awarded  contract  for  sheet 
metal  work  in  connection  with  same 
project. 


VALLEJO,  Solano  Co.,  Cal. — City 
council  rejects  bids  to  erect  city  pound 
and  plans  will  be  revised  and  new  bids 
asked.  PJst.  cost,  $2000.  Alf.  E.  Edg- 
cumbe,   city  clerk. 


SUSANVILLE,  Lassen  Co.,  Cal.  — 
Until  June  28,  8  P.  M.  bids  will  be 
received  by  M.  J.  Till'ey,  town  clerk, 
for  construction  in  connection  with 
auto  camp  at  Inspiration  Point  (1) 
const.  650-ft.  4-in.  sewer  line,  includ. 
backfill,  etc.;  const,  cesspool,  8-ft. 
wide,  16-ft.  long,  8-ft.  deep;  const.  6 
shower  baths  and  connect  with  sewer 
line;  const,  ten  toilets  with  sewer  line 
connections;  (2)  const,  five  wood  cab- 
ins, approx.  12  by  16-ft.  each  with  8- 
ft.  ceilings;  const.  5  toilet  buildings 
each  4-ft.  by  8-ft.  with  7-ft.  ceilings. 
Separate  bids  will  be  considered  for 
items  1  and  2.  Cert,  check  10%  req. 
with  bid.  Plans  on  file  in  office  ot 
clerk. 


OAKLAND,  Cal. — Until  July  6,  bids 
will  be  reseived  by  Geo.  E.  Gross,  coun- 
ty clerk  to  construct  cone,  swimming 
tank  at  Del  Valle  Farm;  est.  cost  $5000. 
Henry  H.  Meyers,  architect.  Kohl  Bldg. 
San  BM-ancisco.  Plans  on  file  in  office 
of  clerk. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  June  28,  4  p.  m.,  bids  will  be  re- 
ceived by  E.  W.  Foster,  city  clerk,  to 
const,  cone,  base  for  tennis  courts  in 
city  park.  Deposit  of  $10  roq.  for  speci- 
fication?. Cert,  check  10%  payable  to 
Mayor  req.  with  bid. 


SANGER.  Fresno  Co.,  Cal. — City  con- 
lomplatcs  bond  issue  for  $10,000  to 
finance  construction  of  municipal 
.«iwimming  pool.  Chas.  Lee,  Secty., 
Sanger  Chamber  of  Commerce;,  ha,s 
plans  for  pnol  60  by  150  feet,  2  to  9>4 
ft.  in  depth  with  bathhouse  of  Mission 
type   of   architecture. 


SA.\  FRANCISCO.  —  C.  C.  W.  Haun, 
180  Jessie  St.,  at  $11,410.78  subm.  low 
bid  and  will  be  awarded  contract  hy 
Playground  Commission  for  general 
construction  of  China  Town  Play- 
ground in  Sacramento  St.  bet.  Grant 
Ave.  and  Stockton  St.,  the  work  in- 
volving grading,  concrete  work,  walls, 
fences,  asphalt  pavements,  sewers,  etc. 
Other   bids    were: 

Grant    &    Hart     $11,414.90 

Keystone    Const.    Co 11,645.25 

Eaton   &   Smith    12,435.15 

Fay  Imp.   Co 12.805.60 

F.    R.    Siegrist     13,125.93 

Ed.   Tracy    13,621.87 

Schultz    Const.    Co 15,013.63 

Bid  of  Buschke  and  Brown  was  not 
included  as  it  was  not  accompanied  by 
certified    check. 


BUSINESS    OPPORTUNITIES 


.SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
(luests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Numljer   of  each   opportunity. 

D-2128 — North  Bend,  Oregon.  Sup- 
plier of  various  woods  desires  to  get 
in  touch  with  manufacturers  of  bows 
and  arrows  and  other  users  of  yew 
wood.  He  can  also  supply  barley,  ma- 
ple butts,  western  chinqupin,  myrtle 
of  pepperwood,  madrona,  wild  cherry 
and  some  cascara  wood. 

D-2130 — Lincoln,  Nebraska.  Manufac- 
turers of  light  weight,  high  grade, 
gHSoline  engines  for  a  variety  of  power 
purposes  ranging  from  1V6  to  20  h.  p., 
desire  suitable  representation  in  San 
Francisco. 

10374  San  Luis  Potosi,  Mexico.  The 
Government  of  the  Slate  of  San  Luis 
Potosi  desires  to  secure  prices,  from 
San  Francisco  exporting  houses  on 
telegraph  and  telephone  wire. 

10376 — Ba!-men-Wichlinghausen,  Ger- 
many. Manufacturer  of  offset  printing 
rotary  machines,  box-manufacturing 
and  labeling  machines,  etc.,  wishes  rep- 
resentative  in  San  Francisco. 

10377 — Berlin,  Germany.  Established 
business  house  wishes  to  represent  San 
Francisco  firms  in  Germany. 

10385 — -Tokyo,  Japan.  Importers  and 
exporters  of  general  office  appliances, 
printing  machinery,  etc.,  desire  to  get 
in  touch  with  San  Francisco  firms  in- 
terested in  trading  in  these  lines. 

l0oi>9 — Lincoln,  Nebraska.  Manufac- 
turers of  light  w^eight,  high  grade, 
gasoline  enginesg  for  a  variety  of 
power  purposes,  ranging  from  1^^  to 
20  h.  p.,  desire  suitable  San  Francisco 
representative  for  the   export   trade. 

10390  —  Torreon,  Mexico.  Torreon 
dealers  in  glass,  picture  mouldings, 
frames,  etc.,  are  desirous  of  communi- 
cating with  San  Francisco  importers  of 
such  articles  from  the  Orient.  Members 
of  this  firm  will  be  in  San  Francisco 
during  this  summer  to  purchase  a 
stock  of  the  above  mentioned  goods. 


DETROIT,  Michigan — Cadillac  Dqor 
nnd  Manufacturing  Co.,  Detroit,  Mich., 
desires  to  secure  sales  agency  in  San 
Francisco  to  handle  their  "Universal 
Oarage  Door",  a  door  to  take  the  place 
of  the  hinge  type  as  well  as  sliding 
garage  doors. 

# 

Apart  from  a  temporary  curtailment 
of  production  in  the  automobile  in- 
dustry, the  iron  and  steel  Industry  in 
Canada  evidences  a  continuation  of 
improvement  during  April,  due  largely 
to  a  consideiable  advance  in  general 
construction,  Assistant  Trade  Commis- 
sioner W.  J.  Donnelly,  Montreal,  ad- 
vises the  Department  of  Commerce. 
The  demand  for  machinery  and  steel 
products  for  the  numerous  pulp  and 
steel  plants  being  erected  throughout 
Canada  and  the  industrial  development 
in  the  T.iake  St.  John  area,  Quebec,  is 
steady  and  bespeaks  continued  opera- 
tion of  many  of  the  large  factories  for 
.'=e\oral   oionthB. 


H.  G.  Wright,  field  secretary  of  the 
Fresno  Material  Dealers'  Association 
for  the  past  two  years,  will  succeed 
Ralph  W.  Chrouch  who  has  resigned 
as  secretary-manager  of  the  Fresno 
Builders'  Exchange.  Chrouch's  resig- 
nation Is  effective  June  30  when  he 
will  accept  the  position  of  secretary 
with  the  California  Reinforcing  Steel 
Institute  with  headquarters  in  San 
Francisco. 


San  Francisco  Department  of  Public 
Works  has  requested  the  Board  of  Su- 
pervisors to  set  aside  $506,000  of  bud- 
get funds  for  the  reconstruction  and 
paving  of  twenty  or  more  streets  as 
outlined   in   the   1926-1927   budget. 


Lodi  Lumber  Company  at  Lodl  has 
the  honor  of  receiving  the  first  car- 
load of  cement,  200  barrels,  from  the 
plant  of  the  Calaveras  Portland  Ce- 
ment Company  near  San  Andreas.  The 
plant   recently  started   operations. 


A.  L.  Peyser  and  D.  H.  Borwick  will 
operate  from  623  Mills  Building,  San 
Francisco,  under  the  firm  name  of 
Contractors'    Service    Bureau. 


Whatever 

Your 

Question 


Be  It  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzlingword— the  meaning  of  overhead, 
novocaine.etc.this  "Supreme  Authority" 
WEBSTER'S  < 

NEW  INTERNATIONAL  DICTIONARY 
contains  an  accurate,  final  answer.  407.000Words. 
2700  Pages.  6000  Illustrations.  Regular  and  India 
PaperEditions.  Write  forspecimen  pages. prices, 
etc.,  FREE  Pocket  Maps  if  you  name  thi3  paper! 

G.  &  C.  Merriam  Co.,  Springfield,  Mass. 
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GET  BUSINESS  BY  MAIL 
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figures.  Who,  whers  tad  'Mn  manor 
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Saturday,   June   19,   1926 


Official    Proposals 


NOTICE    TO    CONTRACTORS 

(CTagniont    School — Berkeley,   Cal.) 

Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  City  of 
Berkeley  and  of  Berkeley  School  Dis- 
trict of  Alameda  County,  at  its  office 
located  at  2133  Allston  Way,  Berkeley, 
Calilornia.  until  Monday,  the  38th  day 
of  Jniie.  1926,  at  the  hour  of  eight 
o'elook  P.  M.,  at  which  time  said  bids 
will  be  opened  for  the  erection  and 
completion  of  a  new  school  building 
for  said  school  district  to  be  known  as 
the  Crasmont  School  Building,  and  to 
lie  located  at  Regal  Road  and  Spruce 
Street,  in  the  City  of  Berkeley,  Cali- 
fornia. „ 
Sheet  Metal  Work  and  Tile  Roof 
Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  W.  H. 
Ratcliff,  Jr.,  architect  for  said  Board 
of  Education.  Mercantile  Trust  Com- 
pany Building,  corner  of  Shattuck  Ave- 
nue  and   Center   Street,    Berkeley,    Cal- 

On  deposit  of  Ten  ($10.00)  dollars, 
said  plans  and  specifications  may  be 
had  bv  any  prospective  bidder.  These 
Tslans  and  specifications  may  be  re- 
tained  for  a  period  of  five  days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Architect  within 
the  time  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition,  the  deposit  will  be  forfeited. 

Bids  must  be  made  on  proposal  ob- 
tained at  the  office  of  the  Architect, 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check,  certi- 
fied to  by  some  responsible  bank  or 
banker,  and  made  payable  to  the  Ber- 
keley School  District  of  Alameda  Coun- 
ty, to  be  retained  by  the  said  School 
District  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
vhtin  the  contract  should  be  awarded 
fail  to  enter  into  the  contract  after  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  contract 
or  anv  bond  required  by  law.  The 
amount  of  said  Check  shall  be  for  at 
least  ten  (10%)  per  cent  of  the  total 
amount  of  the  bid. 

Bids  will  be  opened  by  the  Board  of 
said  School  District  on  the  28th  day  of 
June  1926,  at  the  hour  of  8  o'clock  P. 
M.,  in  the  office  of  the  Secretary  of  the 
Board  of  Education,  2133  Allston  Way, 
Berkeley,    California. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all  items 
r>f  such  bids. 

GEORGE   S.   MOUSER, 
Secretary  of  the  Board  of  Education  of 
the    City   of   Berkeley,    and   of   Ber- 
keley   School   District   of     Alameda 
County,  State  of  California. 


XOTICK   TO    CONTRACTORS 


<  Itiverilale     Grammar    School    District) 

Pur.suant  to  an  order  of  the  Board 
of  Trustees  of  the  Riverdale  Grammar 
Sch:ol  District,  County  of  Fresno, 
State  of  California,  notice  is  hereby 
given  that  said  board  will  receive 
sealed  bids  or  proposals  for  the  fol- 
lowing branches  of  work  on  a  school 
building  to  be  erected  on  a  plot  of 
land  in  the  district  and  owned  by 
them: 

Group  1 — Carpentry,  concrete,  etc. 

Group    2 — Brickwork. 

Group  3 — Lathing  and  plastering  and 
modeling. 

Group   4 — Roofing. 

Group   5 — Plumbing  and   heating. 

Group  6 — Electric  work. 

Bidders  may  figure  any  one  or  group 
of  segregations  noted  above.  Plans  and 
specifications  are  on  file  with  the  Clerk 
of  the  Board  and  copies  may  be  ob- 
tained at  the  office  of  the  architects, 
W.  D.  Coats,  Jr..  Co.,  626  Rowell  Bldg.. 
Fresno,    (California. 

All  bids  or  proposals  must  be  in  the 
bands  of  the  clerk  at  the  office  of  the 
architects    on     or    before     10:30    a.    m.. 


June  25,  1024>,  at  which  time  and  place 
they  will  be  opened  by  the  trustees. 
All  bids  or  proposals  must  be  sealed 
and  the  name  of  the  bidder  and  the 
branch  of  the  work  bid  upon  must  be 
clearly  noted  on  the  outside  of  the 
envelope. 

All  bids  must  be  on  blanks  prepared 
by  the  architects.  A  certified  check 
or  bidder's  bond  in  an  amount  equal 
to  10%  of  the  total  amount  of  the  bid 
submitted    must    accompany    each    bid. 

The  Board  reserves  the  right  to  re- 
ject anv  or  all  bids  received. 

Dated  at  Riverdale.  California,  this 
9th   day  of  June,   1926. 

W.    H.    HASLAM, 

Clerk. 


NOTICE    TO    BIDDERS 


(Oil   Burnjns  Equipment) 

Proposal  No.  207) 

Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  for  Fur- 
nishing and  Installing  Oil  Burning 
Eauioment   for   School   Department. 

Bids  should  be  enclosed  in  an  en- 
velope bearing  the  superscription, 
"Proposal  for  Oil  Burners,"  sealed  and 
delivered  by  the  bidder  to  the  Clerk  of 
the  Supervisors  in  the  Chambers  of  the 
Board  of  Supervisors  between  2  and  3 
p.  m..  Jnno  21,  IftZC. 

Said  bids  will  be  publicly  opened 
at  3  p.  m..  on  said  date  in  the  Cham- 
bers of  the  Board  of  Supervisors. 

Proposal   blanks   on    application. 
LEONARD   S.   LEAVY, 
Purchaser  of  Supplies, 

270  City  Hall. 


NOTICE   TO   BIDDERS 


(Pump    and    Motor — Delano) 


Public  notice  is  hereby  given  that 
sealed  proposals  will  be  received  by 
the  City  Clerk  of  the  City  of  Delano. 
Kern  County,  California,  up  to  eislit 
o'clock  P.  M..  of  Monday,  the  2Stli  day 
of  .Inne,  192(5.  as   follows: 

For  furnishing  of  tools,  labor  and  ma- 
terials required  for  the  installation  of 
a  deep  well  turbine  pump  and  motor, 
electrical  equipment,  derrick  and 
winch,  in  accordance  with  the  speci- 
fications on  file  in  the  ofl!ice  of  the  City 
Clerk.  Any  one  desiring  a  set  of 
speifications  for  personal  use  m  sub- 
mitting bid  may  obtain  the  same  by 
application  to  the  City  Clerk  and  the 
payment   of   $5   deposit. 

Proposals  are  to  be  made  on  the 
blank  forms  to  be  obtained  from  the 
Citv  Clerk;  shall  be  sealed  and  filed 
with  the  Clerk  at  or  before  the  hour 
above  stated,  and  they  will  be  publicly 
opened  by  the  Board  of  Trustees  of  the 
Citv  of  Delano  and  read  in  the  Council 
Chamber  at  eight  o'clock  P.  M.  of  said 
day. 

The  Board  of  Trustees  reserve  the 
right  to  reject  any  and  all  bids  or  to 
waive  any  irregularity  in  any  and  all 
bids   and   to    re-advertise   for   proposals. 

Each  bid  must  be  accompanied  by  a 
certified  check  upon  a  responsible 
bank,  drawn  to  the  order  of  the  treas- 
urer of  the  City  of  Delano  in  the  sum 
of  ten  per  cent  of  the  amount  of  the 
bid.  Said  check  shall  be  forfeited  and 
become  the  property  of  the  said  City 
in    case    the   bidder   neglects    or   refuses 


QUANTITY    SURVEYOR 

\  aluation   Engineer 
ARTHUR     <F»RIDDLE 

093    Mission    Street,    nt    Third    St. 
San    Krancsico,    Calif. 

Telephone    Douglas    8-4-9-3 

ACCREDITED  APPRAISER 


to  enter  into  the  contract  for  the  per- 
formance of  the  work  contemplated 
by  said  bid  and  to  furnish  satisfactory 
bond  for  labor,  materials  and  faithful 
performance  within  ten  days  after  the 
date  when  his  proposals  shall  have 
been  accepted  by  the  City. 

The  said  checks  will  be  retained 
until  the  bond  of  the  successful  bidder 
or  bidders  shall  have  been  submitted 
and  approved  by  the  Board  of  Trustees 
of  the  City  of  Delano,  or  their  duly  au- 
thorized agent.  All  checks  of  any  un- 
successful bidder  will  be  returned 
after  the  contract  has  been  awarded. 

Bidders  may  submit  proposals  on 
either  or  both  of  two  segregations  of 
the  work,  and  the  Board  of  Trustees 
reserves  the  right  to  accept  either  one 
or  both  of  the  segregations  bid  upon  in 
any  proposal  and  to  reject  the  re- 
mainder of  such  proposal.  Said  seg- 
regations to  be  as  follows: 

DIVISION    A— PUMP    AND    MOTOR 

Includes  the  furnishing  of  all  ma- 
terial, labor  and  equipment  necessary 
to  make  a  complete  installation  of  the 
pump  and  motor,  including  foundation 
for  pump,  discharge  pipes  with  check 
valves,  gate  valves,  tees,  etc.,  air  line, 
pressure   gauge,    etc. 

DIVISION       B— SWITCHBOARD       AND 
WIRING 

Includes  the  furnishing  of  all  ma- 
terial, labor  and  equipment  necessary 
to  install  a  fireproof  switchboard  with 
necessary  appurtenances  and  to  con- 
nect the  same  with  the  necessary  wir- 
ing   to    the    motor   and    transformer. 

Dated  at  Delano,  California,  June 
8th,    1926. 

By   order   of   the  Board   of  Trustees. 
SCOTT  G.   LADD, 

City   Clerk. 


NOTICE    TO   BIDDERS 


(Conley   School    District) 


Notice  is  hereby  given  that  the 
Board  of  Trustees  of  the  Conley  School 
District.  Kern  County,  California,  will 
receive  bids  up  to  and  including  2:30 
P.  M.,  Friday,  June  25,  liKiG,  for  vari- 
ous equipment,  hardware  and  sundry 
supplies,  more  particularly  described 
in  description  and  specifications  on  file 
in  the  oflice  of  the  Conley  School  Dis- 
trict at  the  Lincoln  School,  Taft,  Calif. 

All  bids  amounting  to  over  |500  on 
any  item  in  the  specifications  must  be 
accompanied  by  a  certified  check  in 
the  amount  of  10%  of  the  bid.  All 
goods  to  be  f.  o.  b.  Taft. 

The  equipment  and  goods  include  the 
following: 

SPECIFICATION  A.  One.  8  seats, 
school  bus  to  be  used  for  the  trans- 
portation of  children.  Complete 
specifications   on   file    in   the   oflice. 

SPECIFICATION  B. — One  four  cvl- 
inder  automobile,  closed  model  for  use 
in  the  Department  of  School  Nursing. 
Full  specifications  to  be  had  on  appli- 
cation. 

SPECIFICATION  C. — Hardware  and 
tools,  to  be  used  in  departments  of 
transportation,  school  buildings  and 
manual  training. 

SPECIFICATION  D. — Paints,  oils  and 
varnishes. 

SPECIFICATION  E. — Supplies  for  the 
health   department. 

SPECIFICATION  F.— Supplies  for 
use    of   Art    department. 

SPECIF1C.A.TION  G.— Lumber,  con- 
sisting of  various  hardwoods  and  other 
lumber  used  in   Manual  Training  shop. 

SPECIFICATION  H. — Tires  and  tubes 
and  other   rubber  goods. 

SPECIFICATION  1. — General  supplies. 

Done  by  order  of  the  Board  of  Trus- 
tees  at   a    meeting   held   June   9,    1926. 

.Ml  bids  to  be  addressed  to  Conley 
School  District,  Bc.x  H  H,  Taft,  or  R. 
L.    Hughett,   Clerk    of    the    Board,    Taft, 

CaJit'ornia.  ,,      , 

K.   L.   HUGHETT,  Clerk. 


Saturday,   June   19,    1026 
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:?! 


(Metallic  Shelving) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Port  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  June  17,  1926,  for  InstalliDg 
metallic  shelving  at  Lett«rman  Gen- 
eral   Hospital,    Calif.    Information    upon 

♦ 

STATE  OF  CALIFORNIA 


CALIFORNIA   HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  July  12,  l«a«,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  of 
portions  of  State  Highway,  as  follows: 
Sonoma  County,  through  Cloverdale 
(lV-Son-1-A),  about  one  and  three- 
tenths  (1.3)  miles  in  length,  to  be 
paved   with   Portland   cement  concrete. 

Riverside  County,  between  Indio  and 
6  miles  south  of  Coachella  (VlII-Riv- 
26-E-F),  about  nine  (9.0)  miles  in 
length;  to  be  widened  with  Portland 
cement  concrete  and  surfaced  with 
asphalt   concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineers'  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles,   San  Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California  Highway   Commission 
reserves  the  right   to   reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best   interests   of   the   State. 
HARVEY  M.  TOY, 
LOUIS  EVERDING, 
N.   T.   EDWARDS, 
California    Highway    Commission. 
R    M.  MORTON, 

State  Highway  Engineer. 
W.   F.   MIXON.   Secretary. 
Dated:   June   14,   1926. 


NOTICE    TO    BIDDERS 


(Berkeley,  Gnlif.) 


The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  High 
School  District  of  Alameda  County, 
State  of  California,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Secretary  of  the  Board  of  Education  of 
the  City  of  Berkeley  at  his  office,  2133 
Allston  Way,  Berkeley,  California,  un- 
til Moiidny,  June  28th,  1020  at  the  hour 
of  8  o'clock  P.  M.,  for  the  furnishing 
of    the    following: 

1     Woodworking  Single  Surfacer 

1  Miehle  Vertical  Press 
for  the  .school  year  commencing  July  1, 
1926,  and  ending  June  30,  1927,  accord- 
ing to  the  specifications  therefor  on 
file  at  the  office  of  said  Secretary  to 
which  reference  is  hereby  made.  Copies 
of  said  specifications  will  be  sent  to 
any  bidder  on  application.  All  bids 
must  be  made  on  forms  furnished  on 
application  to  said  Secretary  at  the  ad- 
dress above  given. 

Envelopes  containing  bids  must  be 
endorsed  "Bids  on  Manual  Training 
Equipment".    Bids    must    be    signed    by 


the  bidder  and  accompanied  by  a  certi- 
fied check  payable  to  the  order  of  the 
B'-ard  of  Education  of  the  City  of  Ber- 
keley and  of  Berkeley  High  School  Dis- 
trict, in  the  amount  of  at  least  ten 
(10%)  per  cent  of  the  amount  of  all 
items  bid  upon  by  each  bidder  to  be  re- 
tained by  said  High  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract is  awarded  fail  to  enter  into  the 
contract  after  the  award,  or  to  give 
bond  for  the  faithful  performance  of 
the  contract.  Bids  will  be  opened  by  the 
Board  of  Education  on  Monday,  June 
28th,  1926,  at  the  hour  of  8  o'clock  P.  M. 
in  the  office  of  said  Board,  2133  All- 
ston   Way,   Berkeley,   California. 

The  Board  reserves  the  right  to 
reject  any  or  all  bids,  or  any  or  all 
items  of  such  bids. 

Price,  fitness  and  quality  being 
equal,  preference  will  be  given  to  the 
l.roducts  of  the  State  of  Calfiornia. 

By  order  of  the  Board  of  Education, 
June  7th,   1926. 

GEORGE   S.   MOUSER, 
Secretary  of  the  Board  of  Education  of 
the  City  of  Berkeley  and  Berkeley 
High   School  District     of     Alameda 
County. 


NOTICE    TO    BIDDERS 


Eurekii    High    School    Di.strict — LockerH 


Notice  is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  at 
the  office  of  the  City  Superintendent 
of  Schools,  City  Hall,  Eureka,  Califor- 
nia, up  t<»  7:30  I>.  M.,  on  the  30th  day 
of  June,  1926,  for  the  furnishing  of 
Seven  Hundred  Ninety-two  (792)  more 
or  less,  Patterson  Williams  Mfg.  Co. 
Sanitary  Basket  Lockers  for  the 
Eureka  High  School  District  according 
to  specifications  on  file  in  the  office  of 
the  Eureka  Board  of  Education. 

All  proposals  or  bids  must  be  ac- 
companied by  a  cashier's  check  pay- 
able  to   the   order  of   the   Eureka   High 


LOCOMOTIVES 


1  Baldwin  2-8-2,  standard  gauge; 
21x24  cyls.;  built  1910;  weight 
of  engine  83>4  tons;  weight  of 
tender  60  tons;  oil  burning; 
32.000  lbs.  T.  F.,  HHRR  No.  3; 
minimum  bid  considered, 
$9,000.00. 

1  American  2-8-2,  standard 
gauge;  20x28  cyls.;  built  1919; 
weight  of  engine  95  tons; 
weight  of  tender  45J/2  tons; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  4; 
minimum  bid  considered, 
$14,000.00. 

1  Shay  80  ton  special,  101  tons; 
standard  gauge;  built  1921; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  6; 
minimum  bid  considered, 
$14,000.00. 

For  specifications  and  further 
information  apply  to  City  En- 
irineer,  Citj'  Hall,  San  Francisco. 

rublic  Sale  to  be  held  by 
Boaid  of  Public  Works,  City 
Hall,  San  Francisco. 

On  Friday,  July  9,  1926,  at 
11 :00  A.  M. 


.School  District,  for  an  amount  which 
•shall  not  be  less  than  five  per  cent  of 
the  aggregate  of  the  pi-oposal,  or  by 
a  bond  for  the  .same  amount  and  so 
payable,  signed  by  the  bidder  and  two 
sureties  who  shall  justify  before  any 
officer  competent  to  administer  an 
oath,  in  double  the  said  amount  and 
over  and  above  all  statutory  exemp- 
tions. 

The  Board  of  Education  of  the  City 
of  Eureka  reserves  the  right  to  reject 
any  or  all  bids. 

GEO.   B.   ALBEE, 
Superintendent   of  City   Schools  of  City 
of  Eureka. 


.STATE    OF'    CAL,IFOR>iIA 


CALIFORM.*    HIGHWAY   COMMISSION 


\OTICE    TO    COXTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HiKh^vny  ConiiniMHfon.  515  Forum  Bniid- 
iiiK,  Sarrnmento,  C{il.,  until  2  o'clock 
I*.  -M.  on  July  «,  lU'M,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portion.^ 
of  State  Highway,  as  follows: 

Tehama  County,  a  reinforced  concrete 
girder  bridge  across  Reeds  Creek  at 
Red  Bluff  (II-Teh-3-B),  consisting  of 
three   70-foot   spans   on   concrete   piers. 

Riverside  County,  between  Black 
Butte  and  Blythe  (VllI-Riv-64-D-E). 
about  nine  and  five-tenths  (9.5)  miles 
in  length;  to  ^be  graded  and  surfaced 
with   crushed   gravel    or  stone. 

Plans  may  be  seen,  and  forms  of 
proposal,  ^pnds.  contract  and  specifica- 
tions may  T)e  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  ire 
division  in  which  the  work  is  situa'od 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requesttid  that 
arrangtments  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerninij  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Xotice  to  Contractors"  anne.xed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,   etc. 

The   California    Highway   Commission 
reserves   the   right   to   reject   any   or   all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State 
HARVEV    M.    TOY, 
LOUIS    EVERDING 
K.    T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTO.V, 

State    Highway    Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:    June    7.    1926. 


1\MT.\T10X   FOR   PROPOSALS 

d'.  S.  .Mnriue  Hospital) 

SEALED  PROPOSALS  will  be  opened 
111  this  office  at  12:00  o'clock  M..  June 
L'lst,  1926,  for  the  extension  and  remod- 
eling of  kitchen  and  mess  hall  and 
laundry  at  the  U.  S.  Marine  Hospital 
San  Francisco,  California,  in  accord- 
ance with  drawings,  specifications  and 
addendum  to  specification  dated  June 
12th,  1926,  copies  of  which  may  be  ob- 
tained at  this  office  in  the  discretion 
of  the  superintendent. 

WM.   ARTHUR   NEWMAN. 
Superintendent. 

♦ 
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BRIDGES 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
July  7,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  re- 
pair Nicolaus  bridge,  near  Nicolaus. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Plans  obtainable 
from  Edw.  Von  Geldern,  county  sur- 
veyor. 


LOS  ANGELES,  Cal.  —  Watklns  Co., 
Inc.,  2227  Maple  Ave.,  awarded  cont. 
by  bd.  pub.  wks.  at  $21,890  for  ornam. 
work   for  Anaheim  St.  Viaduct. 


AUBURN,  Placer  Co.,  Cal. — Supervis- 
ors vote  to  const,  bridge  over  Ameri- 
can river  in  connection  with  road  from 
Colfax  to  American   river. 

REDDING,  Shasta  Co.,  Cal. — County 
Surveyor  C.  R.  Wiegel  making  surveys 
for  two  cone,  bridges,  one  spanning 
Dry  Creek  on  Anderson-Shingletown 
rd.,  7-mi.  east  of  Anderson,  est.  cost 
$20,000  and  another  over  Cow  Creek 
at    Palo    Cedro,    est.    cost   $35,000. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
July  6,  bids  will  be  rec.  by#county  to 
const,  reinf.  cone,  girder  bridge  on  the 
Coast  Rte.  of  the  state  highway  over 
Las  Flores  Crk. 

Bids,  same  date,  to  const,  reinf.  cone, 
girder  bridge  on  the  Coast  Rte.  of  the 
state  highway  over  Malibu  Crk.  Plans 
obtainable  from  Road  Dept,,  11th  fl., 
Hall   of  Records. 


FRESNO,  Fresno  Co.,  Cal. — Until 
June  24,  10:30  A.  M.,  bids  will  be  rec, 
by  H.  S.  Foster,  city  clerk,  to  const, 
rein.  cone,  bridge  over  Dry  Creek  in 
San  Pablo  Ave.,  bet.  Elizabeth  St.  and 
La  Salle  Ave.  Cert,  check  10%  pay- 
able to  city  req.  Plans  obtainable 
from  A.  M.   Jensen,   city  engineer. 


SANTA  CRUZ  COUNTY,  Calif. — Noble 
Bros.,  553  South  Tenth  St.,  San  Jose,  at 
$14,833  (eng.  est.  $13,651)  awarded  con- 
tract by  State  Highway  Comm.  to  con- 
struct in  Santa  Cruz  county  between 
Boulder  Creek  and  California  Redwood 
Park:  at  Hess  Brook,  two  8-ft.  by  10- 
tt.  rein.  cone,  box  culvert  extensions  14 
ft.  long;  at  Maddocks  Creek,  6-ft.  by  8- 
ft.  rein.  cone,  box  culvert  64-ft.  long; 
across  Boulder  Creek,  rein.  cone,  girder 
bridge  consisting  of  20-ft.  span  and  at 
unnamed  stream,  a  4-ft.  by  4-ft.  rein, 
cone,  bok  culvert  80-ft.  long. 


IMPERIAL  COUNTY,  Calif. — Norman 
B.  Conway,  Holtville,  Calif.,  at  $14,198 
(eng.  est.  $14,202)  awarded  cont.  by 
State  Highway  Comm.  to  const,  follow- 
ing structures  in  Imperial  county:  tim- 
ber bridge  consisting  of  ten  19-ft  spans 
on  pile  bents  over  New  River  1  mile 
west  of  Brawley;  timber  bridge  con- 
sisting of  two  28-ft.  spans  on  pile 
bents  over  Tamarach  Canal,  2%  ml. 
west  of  Brawley  and  timber  bridge 
consisting  of  one  19-ft.  span  on  pile 
bent.s  over  Trifolium  Canal,  4  mi.  west 
of  Brawley. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Carl  Nelson,  1421  E  Channel  St.,  Stock- 
ton, at  $3631  awarded  cont.  by  county 
tu  repair  and  repaint  Rhine  Rd.  bridge 
over   Mormon    Channel   near  Linden. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Frederiekson  and  Watson,  354  Hobart 
St.,  Oakland,  at  $4968  awarded  cont.  by 
county  to  widen  and  reinforce  cone, 
bridges  and  culverts  on  Lower  Sacra- 
mento rd.,  bet.  5-Mile  House  and  Wood- 
bridge. 

TEHAMA  COUNTY,  Calif. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Comm.  July  6,  to  const, 
rein.  cone,  girder  bridge  over  Reeds 
Creek  at  Red  Bluff,  consisting  of  three 
70-ft.   spans  on   eonc.   piers.   Project  In- 


volves: Remove  existing  bridge;  250  eu. 
yds.  excavation  for  bridge  structure; 
210  cu.  yds.  class  B  cem.  cone;  620  eu. 
yds.  Class  A  cem.  cone,  (bridge);  23 
cu.  yds.  class  "E"  cem.  cone;  118,000 
lbs.  rein,  steel  in  place;  110  eu.  yds. 
backfill  for  bridge  structure;  3200  cu. 
yds.  rdwy.  embankment  without  classi- 
lication;  75  tons  stand,  rd.  surfacing, 
crushed  gravel  or  stone;  24  cu.  yds. 
("lass  "A"  cem.  cone,   (slope  paving). 

HOLLISTER,  San  Benito  Co.,  Cal.  — 
County  Supervisors  will  appropriate 
$35,000  to  finance  const,  of  bridge  over 
Pacheco  Creek  on  Hollister-Pacheeo 
Pass  Cut-off,  provided  State  Highway 
Comm.  will  do  engineering  work, 
.supervise  construction  and  construct 
approaches. 


ORANGE  COUNTY,  Cai. — Chas.  and 
F.  W.  Steffgen,  San  Diego,  at  $98,875 
(eng.  est.  $102,817)  awarded  cont.  by 
State  Highway  Comm.  to  const,  rein, 
cone,  girder  bridge  over  Santa  Ana 
river,  2  mi.  north  of  Santa  Ana,  con- 
sisting of  five  54-ft.  and  eight  36-ft. 
9-in.  spans  having  40-ft.  rdwy  and  two 
t'-ft.  sidewalks. 


PORTLAND,  Ore.— Until  June  30,  11 
a.  m.,  bids  will  be  rec.  by  Multnomah 
County  Commissioners,  to  const.  East 
approach  to  Ross  Island  bridge,  in- 
volving 5200  cu.  yds.  earth  excavation; 
remove  3170  sq  yds.  old  pavement; 
6500  sq.  yds.  sand  and  gravel  fill;  2990 
sq.  yds.  8-in.  rdwy.  pavement;  2835  sq. 
yds.  6-in.  rdwy.  pavement;  54,805  sq. 
ft.  rein,  walks;  4900  sq.  ft.  plain  walks; 
2095  lin.  ft.  curb;  37,000  lbs.  rein,  steel 
in  pavement;  1700  tons  rein,  steel  in 
s.w.  Cert  check  10%  payable  to  Mult- 
nomah County  Ccmmissioners  req. 
Plans  obtainable  from  Gustave  Lin- 
denthal,  consulting  engineer,  520%  3rd 
St.,  Portland,  Ore.,  on  deposit  of  $5,  re- 
turnable. 


OAKLAND,  Cal.— City  council  au- 
thorizes consuniation  of  agreement 
with  Alameda  county  supervisors  and 
Southern  Pacific  R.  R.  to  const,  sub- 
way under  Southern  Pacific  tracks  at 
foot  of  Goss  St.  to  r.  r.  to  pay  $200,000, 
city,  $100,000  and  county,  $100,000.  Geo. 
A.   Posey,   county  surveyor. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO  —  San  Francisco 
Bridge  Co.,  Nevada  Bank  Bldg.,  San 
Francisco,  at  $14,800  sub.  low  bid  to 
State  Harbor  Comm.  for  dredging  in 
Islais  Creek,  involv.  642,500  cu.  yds. 
American  Dredging  Co.,  only  other  bid- 
der at  $15,000.  Taken  under  advisement. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

5(J5   HOWAKD   STRKET 
San    Francisco,  Cnlif. 

Douglas  6320 


SANTA  ANA.  Orange  Co.,  Cal. — 
County  re.ieets  proposal  to  issue  bonds 
of  $1,200,000  to  finance  harbor  im- 
piovements    at    Newport    Harbor. 


SAN  DIEGO.  Cai.— United  Dredgi.ig 
Co.,  Central  Eldg.,  Los  Angeles,  sub. 
low  bid  to  U.  S.  Eiigr.  at  42c  cu.  yd.  for 
appro-\.  336,400  cu.  yds.  dredging  in 
part  of  area  "F"  located  immediately 
west  of  Municipal  Pier  No.  1,  San 
Diego  harboi-.  San  Francisco  Bridge 
Co.    bid    45.5c   eu.   yd. 


SAN  FRANCISCO— Until  June  24,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office.  85  2nd  St.,  under  Order  No. 
7000  to  fvir.  1000  tons  rip-rap  stone,  de- 
livered f.  o.  b.  cars  at  bidders'  plant. 
<ir  f.  o.  b.  oars  Sacramento  or  f  o.  b. 
l)arge  Sacramento.  Further  information 
obtainable    from    above    office. 


LIGHTING  SYSTEMS 


LOS'  ANGELES,  Cal.— Until  10  A.  M., 
June  28,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  ornam.  lights  in  Beverly  Glen 
Blvd.  and  Comstock  Ave.,  bet.  Wilshire 
Blvd.  and  Santa  Monica  Blvd.,  an  por- 
tion of  Club  View  Dr.,  Ensley  Ave., 
Warnall  Ave.,  Rochester  Ave.,  Wilkins 
Ave.  and  other  Sts.:  eoncr.  posts;  1911 
act. 


LOS  ANGELES,  Cal. — City  plans 
ornam.  light  systems  in:  Ninth  St., 
bet.  Pacific  Ave.  and  Heyler  St.;  Ex- 
position Blvd.,  bet.  Figueroa  St.  and 
MeClintoclc  Ave.;  San  Vicente  Blvd., 
bet.  Federal  Ave.  and  365  ft.  west  of 
Montana   Ave.:    all   concr.    posts. 


MONROVIA,  Cal.— Arcadia  Const.  Co. 
Arcadia,  awarded  cont.  by  city  at  $2659 
for  ornam.  lights  in  King  St.  (reinf. 
cone,  pests). 

SAN  DIEGO,  Cal.  —  Globe  Elec.  Co., 
300  6th  St.,  sub.  low  bid  to  city  for 
ornam.  lights  in  E  St.,  bet.  India  and 
2iid   Sts. 


LOS  ANGELES,  Cal.— City  plans  or- 
nam. lights  in  Pandora  Ave.,  bet.  Santa 
Monica  Blvd.  and  Holmby  Ave.  and 
portions  of  other  S'ts.  in  Veteran  Ave. 
and  Tennessee  Ave.  Lgt.  Dist.:  pressed 
.steel  posts;   1911   act.     Protests,   July  8. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Petitions  being  circulated  seeking 
in>^tallation  of  electrolier  system  in 
Third  St.,  bet.  business  section  and  in- 
dustrial plants.  C.  P.  Marshall,  hotel 
owner,  heads  movement. 


LOS  ANGELES,  Cal,— Jas.  C.  Perry, 
Detwiler  Bldg.,  sub.  low  bid  to  county 
at  $i)99S  for  ornam.  lights  in  C.  I. 
.\o.  546,  San  Gabriel  Blvd.,  just  east  of 
city  of  San  Gabriel,  involv.  48  Union 
met.   posts. 


LOS  ANGELES,  Cal.  —  Underground 
Const.  Co.,  2210  Hyperion,  sub.  low  bid 
to  bd.  pub.  wks,  at  $63,541  for  const, 
underground  conduits  and  m.  h.  in  Mu- 
nicipal Imp.  Dlst.  No.  42. 


LOS  ANGELES,  Cal. — H.  H.  Walker, 
1323  V'enice  Blvd.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $78,577  for  ornam.  lights 
in  Adams  St.,  bet.  Montelair  St.  and 
Moynier   Lane. 

James  C.  Perry,  Detwiler  Bldg.,  low 
at  $44,652  for  ornam:  lights  in  Santa 
Monica  Blvd.,  bet.  Sunset  Blvd.  and 
Normandie   Ave. 

R.  A,  Watson.  1026  N  McCadden  PI., 
low  at  $4097  for  ornam.  lights  in  Union 
.\ve.,    bet.    First    and    Acacia    Sts. 

H.  A.  Wattson,  1026  N  McCadden  PL, 
at  $451)5  for  ornam:  lights  in  Harper 
Ave.,  bet.  Willoughby  and  Rosewood 
Aves. 
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LOS  ANGELES,  Cal.— Until  2  p.  m.. 
.Inly  6,  bids  will  be  rec.  by  county  for 
oriiain.  liglits  in:  C.  I.  No.  539,  Albright 
Ave.  iiiul  otlu-i'  sts.,  bet.  Washington 
I'l.  and  Venice  Hlvd.,  102  cone,  posts;  C. 
1.  No.  536,  Altadena,  Foothill  Blvd.  and 
'•ther  sts.,  bet.  C^ooley  PI.  and  North 
Avenue. 


BEUKELEY,  Alameda  Co.,  Cal.  —City 
starts  proceeding's  for  street  lighting 
system  in  University  Ave.,  bet.  Oxford 
and  San  Pablo  Ave;  est.  cost  $100,000. 


MACHINERY  &  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til June  28,  8  p.  m.,  bids  will  be  rec. 
by  George  S.  JMouser,  secy.,  Board  of 
Education,  to  furnish  and  install  one 
woodworking  single  surfacer,  and  one 
Meihle  vertical  press.  See  call  for  bids 
iiniler  official  propcsal  section  in  this 
i.s.suc. 

SUTTER,  Sutter  Co.,  Cal.  —  Until 
.June  25,  1  p.  m.,  bids  will  be  rec.  by 
R.  A.  Wilbur,  clerk  Sutter  Union  High 
Schuol  District,  to  fur.  one  school  bus 
and  one  gas  making  machine.  Further 
information    obtainable   from   clerk. 


COALINGA,  Fresno  .Co..  Cal. — Until 
July  1,  bids  will  be  rec.  by  J.  A. 
Fleutsch,  secy.  Coalinga  Union  High 
School  District,  to  fur.  two  model  No. 
51  White  Chassis  complete.  Further  in- 
lormation   from  secy. 


ONTARIO.  Cal.— Until  8  P.  M.,  July 
6,  bids  will  be  rec.  for  2  iy2-ton  dump 
trucks,  and  (uie  1-ton  trucli  with  com- 
mercial body!  Cert,  check  or  bond, 
10%.     D.   B.   Wynne,    city   clerk. 


FRESNO,  Fresno  Co.,  Cal. — Until 
June  21,  8  P.  M.,  bids  will  be  rec.  by  L. 
M.  Martin,  Secty.,  Washington  Union 
High  School  District,  Route  F,  Bo.x  216 
A,  Fresno,  to  fur.  one  power  lawn 
mower,  weighing  from  200  to  300  lbs., 
motor  form  two  to  three  h.  p.  Fur- 
ther information  obtainable  from 
Secretary. 


TULARE,  Tulare  Co.,  Cal. — Until 
June  21,  2  P.  M.,  bids  will  be  rec.  by 
C.  E.  Harper,  clerk,  Tulare  Union  High 
School  District,  to  fur.  one  or  more 
school  bus  bodies.  Specifications  ob- 
tainable  from  clerk. 


SANTA  ANA.  Cal.— Until  7:30  P.  M., 
Julv  6,  bids  will  be  rec.  by  city  for 
equip,  as  follows:  two  2y2-ton  dump 
trucks  conipl.  with  cab,  windshield, 
lights  and  speedometer;  one  5-yd, 
straight  side  dump  bed  compl.,  suit- 
able for  sideboards,  with  underbody 
hoist  installed;  one  12-yd.  trash  body 
as  per  spec,  on  file  at  city  engr.'s  of- 
fice; two  1-ton  deliv.  trucks  compl.  with 
cab,  windshield,  lig^hts  and  speedo- 
meter; one  motor  pickup  street  sweep- 
er. Cert,  check  or  bond,  111%.  E.  L. 
Vegely,   city   clerk. 


TAFT,  Kern  Co.,  Cal. — Until  June  25, 
2:30  P.  M.,  bids  will  be  received  by  R. 
L.  Hughett,  clerk,  Conley  School  Dist., 
for  fur.  1*.  o.  b.  Taft:  (1)  one,  8  seats 
scliool  bus;  (2)  one  4-cylinder  auto- 
mobile, closed  model  for  Dept.  of  Nurs- 
ing. See  call  f«»r  l>id.s  under  oltieial  prb- 
liosal    section    in    lliis    i.s.siie. 


RAILROADS 


EUREKA,  Humboldt  Co.,  Cal.— City 
defeats  proposal  to  issue  bonds  of 
$100,000  to  finance  removal  of  railway 
tracks  in  four  Sts.  and  purchase  of 
motor  busses   to   replace   railway. 


FfRE  ALARM  SYSTEMS 


SAN  FRANCISCO— Until  June  23,  3 
1).  m.,  bids  will  be  rec.  by  Board  of 
I'ublic  Works  to  install  burglar  alarm 
systems  in  vaults  In  office  of  City 
Treasurer  and  Tax  Collector;  est.  cost 
$2800.  Specifications  obtainable  from 
Bureau  of  Architecture,  2nd  floor.  City 
Hall. 


SONORA,  Tuolumne  Co.,  Cal.— 
(Jamewell  Fire  Alarm  Co.,  at  approx. 
$4623  awarded  cont.  by  city  to  install 
fire  alarm  system. 


SONORA,  Tuolumne  Co.,  Cal.  —  City 
trustees  votes  to  install  Gamewell  fire 
alarm  system  42  boxes;  est.  cost  $4,- 
623.  Only  12  boxes  will  be  Installed  at 
this   time. 


FIRE  EQUIPMENT 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept  of  Pub.  Wks.,  3rd  floor 
City  Hall,  preparing  spec,  for  two  30- 
ft.   water  towers  for   use   of  Fire   Dept. 

EUREKA,  Humboldt  Co.,  Cal.— Until 
June  22,  8  P.  JM.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk,  to  fur. 
1000  ft.  2y2-in.  double  jacket  fire  hose 
with  couplings. 


COALINGA,  Fresno  Co.,  Cal — Follow- 
ing bids  taken  under  advisement  by 
city  to  fur.  1500  ft.  2Vi-in.  fire  hose: 
Associated  Supply  Co.,  Coalinga,  Good- 
rich fire  hose  90c  ft;  A.  P.  May,  Inc., 
I'ioneer  hose  96c  and  $1.00  ft;  Coalinga 
Electric  Shop,  American  Rubber  Co. 
hose  $1.00,  $1.15  and  $1.30  ft;  J.  W. 
Newc.mbe,  Eureka  Fire  Hose  Co.  at 
$1.00,  $1.10,  $1.25,  $1.20,  $1.25  and  $1.30 
ft.,  all  bids   being  f.  o.   b.  Coalinga. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO— City  Eng.  M.  M. 
O'Shaughnessy  recommends  $10,000  ap- 
propriation to  purchase  metal  street 
signs. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
June  22,  8  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk,  to  fur. 
1000  ft.  21/i-in.  double  jacket  fire  hose 
wiih   couplings. 


OAKLAND,  Cal.— Until  June  17,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgls, 
city  clerk,  to  fur.  alkaline  storage  bat- 
tery cells  and  accessories  for  Central 
fire  alarm  station.  Bond  of  $1000  req. 
of  successful  bidder.  Spec,  on  file  in 
office  of  clerk. 


ALAJMEDA,  Alameda  Co.,  Cal.— Until 
June  29,  8  P.  M.,  bids  will  be  received 
l)y  Wm.  G.  Paden,  Secty.,  Board  of 
Education,  to  fur.  corrugated  matting 
and  scrubbing  machines  for  school 
deijt.  Further  information  obtainable 
from   secretary. 


PIPE  LINES,  WELLS,  ETC. 


DELANO.  Kern  Co..  Cal.— Until  June 
2S,  S  p.  m.,  bids  will  be  rec.  by  Scott  G. 
Ladd,  city  clerk,  to  deepen  well  500  ft. 
Separate  bids  will  be  considered  to  drill 
and  line  new  well  fcr  depth  of  500  ft. 
Cert,  check  10%  payable  to  city  req. 
Spec,   on  file   in  office  of  clerk. 


S.\CRAMENTO,  (^al. — Until  June  26, 
10  A.  M.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  bore  12-in.  well 
at  county  hospital  grounds.  Cert, 
check-  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  with  bid.  Spec,  obtain- 
able from  County  Engineer  Chas.  Det- 
oiding    .Jr. 


SEWAGE  DISPOSAL  PLANTS 


FLORENCE':,  Ari/..  —  City  coucil  is 
planning  to  remodel  sewer  sys.,  incl. 
installaticn  of  a  septic  tank. 


MISCELLANEOUS 
CONSTRUCTION 


LOS  .\NGELES,  Crtl.  —  Permanent 
Waterproofing  Co.,  Washington  Bldg., 
award,  cont.  by  bd.  pub.  wks.  for  wa- 
terproofing and  plastering  the  Third  St 
tunnel  at:  drilling  holes  through  walls 
$1    per   hole;   cut    and   enclosing  groves 


in  face  of  tunnel  walls  $1  ft;  fur.  and 
lay  4-in.  vit.  pipe  drains  $1  ft;  remove 
old  pla.s.,  chipping  walls  to  secure 
alignment  and  plastering  entire  inner 
surf,  (f  tunnel,  with  other  incidental 
work,    $33,000. 


PFATER   PVORKS 


SA.XTA  ANA,  Cal.— Pac.  Pipe  &  Sup- 
ply Co.,  1002  .Santa  Fe  Ave.,  Los  An- 
geles, awarded  cont.  by  county  to  fur. 
C.  I.  bell  and  spigot  water  pipe.  City  of 
Paris  specifications,  at  80c  ft.  for  3200 
ft.  6-in.  and  54c  ft.  for  3500  ft.  4-in. 
U.  .S.  Cast  Iron  Pipe  &  Fdy.  Co.  bid 
K2.16c  6-in.  and  54.94c  4-ln.,  bidding  on 
DeLavaud  centrif.  cast  pipe.  This  pipe 
is  for  the  Orange  County  Water  Works 
Dist.  No.  3,  Garden  Grove. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
July  6,  bids  will  be  rec.  by  county  to 
lur.  and  install  deep  well  turbine  pump 
for  well  on  40-acre  tract  at  Los  Ange- 
les county  farm,  nr.  Hondo.  Spec,  ob- 
tainable from  chief  mech.  engr.,  10th 
n.,  Hall  of  Records. 


SANTA  ANA,  Cal.— Six  bids  were  rec. 
by  county  far  deep  well  pump  and  mo- 
tor for  Orange  County  Water  Works 
.No.  3,  Garden  Grove.  Bids  were  re- 
ferred to  County  Surveyor  W.  K.  Hill- 
yard  for  tabulation  and  report. 

LOMITA,  Cal. — Election  will  be  held 
in  July  to  vote  formation  of  county 
water  works  dist.  at  Lomlta.  Est.  cost 
of  sys.  is  $380,000,  which  -will  provide 
for  underground  water  wells,  high 
tank,  with  numerous  small  supply  res- 
ervoirs l;:cated  in  the  Palos  Verdes 
Hills. 


CORCORAN,  Kings  Co.,  Cal.  —  City 
having  plans  prepared  for  water  stor- 
age tank;  40-ft.  dia.  10-ft.  high;  capa- 
city  84,000  gals,   water. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
July  6,  bids  will  be  rec.  by  water  and 
power  comm.,  207  S.  Broadway,  for 
water  metre  connections;  spec.  794. 
Bids  will  also  be  rec.  at  same  time  for 
water    metres;    spec.    795. 


FAIRFIELD,  Solano  Co.,  Cal.— Until 
.July  6,  bids  will  be  rec.  by  county  su- 
Ijervisors  to  const.  Vallejo  .^nnex  Wa- 
ter system,  involv.  22,050  ft.  trench 
and  backfill;  18,500  ft.  pavement  re- 
pair; 2450  ft.  8-in.,  10.600  ft.  6-in.  and 
9000  ft.  4-in.  c.  i.  pipe;  20,000  lbs.  c.  i. 
fttings;  five  8-in.  gates;  55  6-in  gates; 
thirty  4-in.  gates  and  39  fire  hydrants, 
all  installed.  Plans  obtainable  from 
County    Surveyor    F.    A.    Steiger. 

STOCKTON.  Cal.  —  U.  S.  Cast  Iron 
Pipe  and  Foundry  Co.,  Monadnock  Bldg 
San  Francisco,  at  $447S  sub.  low  bid 
to  city  to  fur.  1675  ft.  6-in.  and  6090 
ft.  4-in.  c.  i.  water  pipe  and  fittings. 
Other  bids:  Walworth-Lallv  Co.,  San 
Francisco,  $5304,  delivered  cars:  $5179 
delivered  dock.  Stephen  Smith  Co.,  San 
Franoisc'i,  $4642  and  $5091,  former  bell 
and  spigot.  latter  precaulked  pipe; 
Crane  Co..  San  Francisco,  $4178,  Mathe- 
son    joint    steel    pipe. 

Geo  H  Tay  Co.,  165  8th  St.,  San  Fran- 
cisco, low  $1776,  to  fur.  1880  ft  214-in. 
2836  ft.  2-in.  dipped  welded  steel  pipe; 
1540  ft.  m-in.  galv.  iron  pipe  and  fit- 
tings. Other  bids:  Holbrook-Merrlll  & 
Stetson,  $1877;  Walworth-Lally  Co.. 
$1938:  Crane  Co.,  $1965;  Stephen  Smith 
Co..    $2070. 


PLAYGROUNDS    AND   PARKS 


S.ALINAS.  Monterey  Co.,  Cal. — Until 
.hine  IS.  7:30  p.  m..  bids  will  be  rec.  by 
-Vrthur  Walter,  Secy.  Board  of  Educa- 
tion, for  fencing  tennis  courts  at  Lin- 
coln school.  Specifications  obtainable 
from   secretary. 


SAN  MATEO,  San  ilateo  Co.,  Cal.— 
Until  June  28,  4  p.  m..  bids  will  be  rec. 
by  E.  W.  Foster,  city  clerk,  to  const, 
oonc.  base  for  tennis  courts  in  city 
park.  Deposit  of  $10  req.  for  spec.  Cert 
check  10%  payable  to  Mayor  req  with 
bid. 
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SEWERS  &  STREET  WORK 

OROVILLE,  Butte  Co.,  Cal. — Super- 
visors  reject  bids  to  pave  Wyandotte 
rd.  and  work  will  be  done  by  force  ac- 
count under  supervision  of  Co.  Eng. 
Harrv  H.  Hume.  Ptlk  &  Polk,  Chico, 
bid   $24,443. 

PORTERVILLE,  Tulare  Co.,  Cal.  — 
•James  Stewart  of  Hanford,  will  suc- 
ceed Fred  AV.  Pease  as  city  eng.  of 
Porterville,   July  1. 

GLEXDALE,  Cal.— Chas.  U.  Heuser, 
816  Allen,  Glendale,  awarded  contract 
by  city  at  $52,386  to  imp.  Graynold 
.A.ve.,  Idlewood  Rd.,  and  portions  of 
other  sts.,  involv.  asph.  cone,  base, 
;  sph.  w.  s.,  curbs,  gut.,  walks,  wooden 
headers,  cone,  retaining  wall,  water 
pipe,   fire   hydrants,   etc. 

BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  Eng.  Jas.  James  preparing  esti- 
mate of  cost  for  sewer  in  Easton  Drive. 

LOS  ANGELES,  Cal.— Awards  by  bd. 
pub.   wks.   for  street  work  are: 

78th  St  bet.  Tcwne  and  San  Pedro 
St  to  Geo.  H.  Oswald,  366  East  58th 
St..  at  $13,113.  ^ 

49th  St..  bet.  Angeles  Mesa  Dr.  and 
West  Blvd.,  to  Geo.  H.  Oswald,  366  E 
:,8th   St.,   at   $43,047.32. 

SACRAMENTO.  Cal.  —  City  declares 
inten.  (2094)  right  of  way  bet.  8th  and 
iith,  Franklin  Blvd.  and  33rd  St.,  const, 
lit  sewers;  cone,  manholes.  1911  Act. 
Protests  Jv.ne  24.  H.  G.  Denton,  city 
clerk.    A.    J.    Wagner,   city    eng. 

OROVILLE.  Butte  Co.,  Cal.  —  J.  A. 
Huntingtcn.  Oroville,  at  $5017  awarded 
cont.  by  county  to  grade  two  sections 
of  Humbug  Rd.  near  Insklp. 

OAKLAND,  Cal. — City  declares  inten. 
to  sewer  Ritchie  St.,  bet.  Foothill  Blvd 
pnd  Ney  Ave.,  involv.  lampholes  and 
wye  branches.  1911  Act.  Protests  July 
V  Eugene  K.  Sturgis,  city  clerk.  W.  W. 
Harmon,  city  eng. 

SANTA  ANA,  Cal.— Griffith  Co.,  502 
L  \  Rv.  Bldg.,  Los  Angeles,  awarded 
cont  bv  city  at  $23,906  to  imp.  Pomona 
St  betl  Main  St.  and  Maple  Alley,  etc., 
involv  129.660  sq.  ft.  5-in.  cone.  pave. 
15.5c  ft.,  134.95  ft.  curb  50c  ft.,  2486.45 
ft  6-in.  main  sewer  80c  ft.,  1764  ft.  4- 
in'.  sewer  65c  ft.,  5  m.  h.  $75  ea.,  2  f.  t. 
$115  each. 

ORANGE  COUNTY,  Cal.  —  As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Comm.  until  June  28  to 
const,  underground  crossing  at  Brana- 
gan,  consisting  of  2  cone,  abutments 
with  wing  walls,  grade  and  pave  rdwd. 
and  s.  w.  with  Port.  cem.  cone.  Pro- 
ject involves:  340  eu.  yds.  class  B  cem. 
cone;  100  cu.  yds.  class  A  cem.  cone, 
(culvert,  sump,  etc.);  420  cu.  yds.  cone, 
(pavement);  10,000  lbs.  rein,  steel;  400 
cu  vds  structure  excavation;  140  eu. 
vds. 'backfill;  1300  cu.  yds.  rdwy.  exca- 
vation without  classification;  17,500  sq. 
ft.  subgrade  (preparing  and  shaping); 
TO  lin.  ft.  18-in.  corru.  metal  pipe;  one 
pumping  equipment  in  place.  Comm. 
will    fur.    eorru.    metal    pipe. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  declares  inten.  (26-4)  to  imp.  San 
Mateo  Dr.  bet.  Bellevue  and  Peninsular 
Ave  involv.  grade;  cone,  curb,  gutter; 
asph.  cone,  surfacing;  37  four-inch  vit. 
pipe  laterals;  10-in.  cone,  pipe  drain. 
1911  Act,  Bond  Act  1915.  Protests  June 
28.  E.  W.  Foster,  city  clerk. 

LOS  ANGELES,  Cal— Bebek  &  Brkich 
495  W  78th  St..  sub.  low  bid  to  County 
San  Dist  No.  1,  at  $19,172  to  construct 
I)ortion  of  the  Mountain  View-Belle 
\'ernon  trunk  sewer  involv.  2193  ft. 
12-in.  pipe  $1.75  ft.,  5063  ft.  15-in.  pipe 
$2.60  ft.,  7  m.  h.  $95  ea;  14  jet.  eham. 
$100  ea;  one  drop  m.  h.  at  $105. 

LOS  ANGELES,  Cal.— Until  10  AM.. 
Tune  28  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  imp.  Silver  Lake  Blvd.,  bet. 
Marathon  St.  and  Bellevue  Ave.  (Silver 
1  ake  Blvd.  and  Vondome  St.  Imprvt. 
Dist  )•  grade,  remod.  with  rock  and  oil 
surf  eoncr.  pave.,  asph.  concr.  pave., 
walk,  curb,  gutter,  combin.  gut.,  (•em. 
pipe  storm  drains,  cem.  pipe  nse. 
sewers;   1911   act. 


OROVILLE,  Butte  Co.,  Cal.— Polk  & 
Polk,  Chico,  at  $9640  awarded  contract 
by  county  to  pave  Lone  Pine  Ave.  in 
Chico. 


SACRAMENTO  COUNTY,  Cal — Clark 
and  Henery  Construction  Co.,  Chancery 
Bldg.,  San  Francisco,  at  $28,839  (eng. 
est.  $31,135)  awarded  cont.  by  State 
Highway  Comm.  to  widen  and  surface 
with  asph.  cone.  1.1-mi.  bet.  Globe  Iron 
Works   and    El   Camino   Ave. 


VENTURA  COUNTY,  Calif.  —  R.  H. 
Travers  at  $11,589.86  awarded  contract 
(informal)  by  State  Highway  Comm.  to 
const,  stairways  connecting  beach  with 
Rincon    Seawalls    and    highway. 


NAPA,  Napa  Co.,  Cal.— County  Sur- 
veyor E.  P.  Ball  preparing  spec,  for 
cone,  surface  and  approaches  to  Stone 
Bridge  over  Napa  River  at  foot  of  Pope 
St.,  in  St.  Helena  and  for  roads  leading 
from  paved  Napa  to  Sonoma  highway  to 
Cutting  Wharf. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
Until  June  28,  4  p.  m.,  bids  will  be  rec. 
liy  E.  W.  Foster,  city  clerk,  to  const, 
cone,  base  for  tennis  courts  in  city 
I'.ark.  Deposit  of  $10  req.  for  spec.  Cert. 
(heck  10%  payable  to  Mayor  req.  with 
bid. 


LOS  ANGELES,  Cal.— City  plans  8- 
in.  to  10-in.  vit.  sewers  in  Annandale 
Blvd.,  bet.  Eucalyptus  Lane  and  Oak 
Crest  Way,  and  portions  of  Hillandale 
Dr.,  Burwood  Ave.,  Burwood  Terr., 
Strickland  Ave.,  Poppy  Peak  Dr.,  Ole- 
ander Dr.;  1911  act.     Protests,  July  7. 


COMPTON,  Cal.^City  plans  ta  imp. 
Main  St.,  bet.  R/W  S.  P.  Ry.  (San 
Pedro  branch)  and  a  line  42.26  ft.  e.  of 
Commercial  Dr.,  and  portions  of  other 
Sts.:  asph.  eoncr.  w.  s.,  cross-gut. 
bitum.  base  pave.,  8-in.  eoncr.  pave.,  6- 
in.  cem.  hse.  sewers,  15-in.  eem.  sewer, 
cem.  pipe  storm  drains,  6-in.  C.  I.  water 
mains,  etc.;  1911  act.  Protests,  June 
22.      Maude   Hecock,   city   clerk. 


SAN  ANSELMO,  Marin  Co.,  Cal. — 
Town  trustees  declare  inten.  (73)  to 
reconst.  2  bridges  in  Red  Hill  Ave.: 
hyd.  cone,  catchbasins;  corru.  iron  pipe 
storm  water  drains;  hyd.  cone,  curbs, 
gutters;  galv.  iron  pipe  railings,  etc. 
1911  Act.  Bond  Act  1915.  Protests 
July  6.      F.   D.   Burrows,   town   clerk. 

SAN  ANSELMO,  Marin  Co.,  Cal.— 
Town  trustees  declare  inten.  (72)  to 
imp.  Red  Hill  Ave.  involv.  grade;  hyd. 
cone,  curb,  gutter,  walks;  cone.  e.  b., 
headwalls,  etc.;  corru.  iron  pipe  storm 
sewer;  4-in.  clay  tile  subsoil  drains; 
extend  24-in.  ironstone  culverts,  etc. 
1911  Act,  Bond  Act  1915.  Prosetst  July 
6.   F.   D.   Burrows,   town   clerk. 

RIVERSIDE  COUNTY,  Cal.— Until 
July  12,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Comm.  to  widen  with 
Port.  cem.  cone,  and  surface  with 
asph.  cone.  9.0  mi.  in  Riverside  county, 
bet.  Ind'lo  and  6  mi.  south  of  Coachella. 
See  call  for  birts  umlcr  official  proposal 
.section    in   this   issne. 

SONOMA  COUNTY,  Cal.— Until  July 
12,  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Comm.  to  pave  1.3  mi.  with 
Port.  cem.  cone.  in  Sonoma  county, 
through  Cloverdale.  See  call  for  bids 
under  official  proposal  section  in  this 
issue. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  June  22,  10  A.  M.,  bids  will  be 
rec.  by  Emma  M.  Hann,  city  clerk,  to 
scarify,  patch  and  surface  with  rock, 
asphalt  and  screenings  in  certain  Sts. 
Spec,    obtainable    from    city    clerk. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  June  22,  10  A.  M.,  bids  will  be 
rec.  by  Emma  M.  Hann,  city  clerk,  to 
fur.  (i)  7500  eu.  yds.  rock  and  screen- 
ings; (2)  1000  cu.  yds.  sand  and  gravel; 
deliveries  to  be  made  commencing  July 
1.  Further  information  obtainable  from 
clerk. 


VENTURA  COUNTY,  Cal.  —  Califor- 
nia State  Highway  Commission  has 
withdrawn  call  for  bids  for  state  high- 
way construction  in  Ventura  county 
between  O.xnard  and  Hueneme  road. 
Bids   were   to   be   opened  July   6. 


OAKLAND,  Cal.— W.  H.  Hauser,  3129 
East  7th  St.,  Oakland,  at  $50,135,  for 
6-in.  8-in.  cone.  awarded  cont.  by 
county  to  pave  1%  ml.  of  Dumbarton 
Rd.,  Involv.  1500  cu.  yds.  "A"  grading, 
excavation  and  fill,  Willow  St.  north. 
$1  cu.  yd;520  cu.  y(i.  "B"  grading,  emb. 
rd.,  to  Willow  St.,  $22,500  (complete); 
1300  cu  .yds.  excavation  for  culverts, 
ditches,  etc.,  and  backfill,  $1.25  cu.  yd.; 
77,000  sq.  ft.  graveling,  sub-grade, 
$.025  sq.  ft.;  500  lin.  ft.  6-in.  drain  tile, 
$.40;  100  cu.  yds.  broken  rock  fill,  $3 
cu.  yd.;  370  lin.  ft.  16-in.  corru.  iron 
pipe  cuuvert,  $2.50  lin.  ft.;  400  lin.  ft. 
18-in.  corru.  iron  pipe  culvert,  $3.50 
lin.  ft.;  100  lin.  ft.  24-in.  corru.  iron 
pipe  culvert,  $7  lin.  ft.;  two  36-in.  Claco 
automatic  drain  gate,  $60  ea;  20  cu. 
yds.  cone,  in  culverts,  etc.,  $30  eu.  yd.; 
2000  lbs.  rein,  steel,  $.07;  70,000  sq.  ft. 
6-8-in.  cone,  pave.,  $.265;  70,000  sq.  ft. 
5-7-in.  cone,  pave,  $.25  sq.  ft.;  70,000 
sq.   ft.  6-8-in.  cone,  pave.,  $.26  sq.  ft. 

FORT  MASON,  San  Francisco,  Cal. — 
Following  bids  received  June  14th  by 
Constructing  Quartermaster  for  alter- 
ing water  mains,  etc.,  at  Letterman 
General  Hospital,  Cal.  Contract  to  be 
awarded  to  the  lowest  bidder. 
Turner  Co.,  329  Tehama  St.,  S.  F...|2080 

P.    J.    Enright    2389 

Jas.   Currie    2432 

Grant   &   Hart 2884 

FORT  MASON,  San  Francisco,  Cal. — 
Following  bids  received  June  15th  by 
Constructing  Quartermaster  for  clean- 
ing out  sewers  and  drains  at  Crissy 
Field,  Calif.  Contract  to  be  awarded 
to   the    lowest   bidder. 

Reliable    Bldg.    Co $  818 

Grant    and    Hart    1,153 

Jas.    Currie 1,400 

OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  city  to  imp.  portions  of  Loma 
Vista  Ave.,  involv.  grade,  $.05;  cone. 
curb,  $.79;  cone,  pave,  $.23  sq.  ft;  8x24- 
in.  eorru.  iron  and  cone,  culvert,  $4  lin. 
ft;    handhole,    $15    each. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
June  21,  11  a.  m.,  bids  will  be  rec.  by 
Rob.  E.  Graham,  county  clerk,  to  Imp. 
Grant  Ave.  at  Novato;  asph.  concrete 
pavement.  County  appropriates  $10,000 
from  general  fund  for  this  work.  Cert. 
check  10%  payable  to  Chairman  of  Bd 
of  Sups.  req.  with  bid.  Plans  obtain- 
able from  J.  C.  Oglesby,  county  sur- 
veyor. 

MODOC  COUNTY,  Cal. — J.  P.  Hol- 
land, 540  Brannan  St.,  San  Francisco, 
at  $59,102  (eng.  est.  $49,600)  awarded 
cont.  by  State  Highway  Comm.  to 
grade  and  surface  with  crushed  gravel 
or  stone,  10.8  mi.  bet.  Alturas  and 
Rcyce  Ranch 

MONTEREY,  Monterey  Co.,  Cal. — City 
releases  Archie  Da  Mant  of  his  con- 
tract to  imp.  portion  of  Cass  Ave.,  and 
re-awarded  cont.  to  J.  L.  Connor,  Mon- 
terey, on  his  bid  of  97,500  sq.  ft.  cone. 
pave,  $.21;  4870  lin.  ft.  cone,  curb,  $.60- 
1  alley  crossing,  30-ft.  wide,  $30;  14 
s.w.  crossings,  12-ft.  wide,  $12  ea;  553 
lin.  ft.  6-in.  vit.  sewer,  $1;  1  manhole, 
$75;  1  inspection  hole,  $15;  12  wye 
branches,  $1  ea;  300  lin.  ft.  4-ln.  house 
connections,   $1  each. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
ITntil  June  23,  2  p.  m.,  bids  will  be  rec. 
by  H  E.  Miller,  county  clerk,  to  imp. 
Boulder  Creek-Saratoga  Gap  rd.  (San 
Lorenzo  Valley  Rd).  Spec,  obtainable 
from  County  Surveyor  Lloyd  Bowman 
on   deposit  of  $5,   returnable. 

PASADENA,  Cal. — A.  R.  McOrath,  512 
E  Colorado  Blvd.,  Glendale,  awarded 
cont  by  city  at  $115,359  to  improve 
Linda  Vista  Ave.,  bet.  Inverness  Drive 
and  Devil's  Gate  Dam,  Involv.  grade, 
curb,  gut.,  walk,  oil  mac.  pave.,  curb 
and  r<iwy.  supports,  underground  con- 
duits,   culv.,    ornam.   lights. 

RIVERSIDE,  Cal. — Until  10  A.  M., 
July  6,  bids  will  be  rec.  by  county  to 
imp  portion  of  Foothill  Rd.,  Involv. 
20,878  lin.  ft.  shape  roadbed,  375,809  sq. 
ft  '  5-ln.  mac.  pave,  with  asph.  surf. 
Plans  obtainable  from  County  Sur- 
veyor A.  C.  Fulmor  on  deposit  of  $5. 
Cert,  cheek,  5%.  D.  G.  Clayton,  clerk 
of  the  board. 
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LOS  ANGELES,  Cal.— Until  10  a.  m., 
July  13,  new  bids  will  be  rec.  by  County 
San.  Dist.  No.  1,  to  const,  that  portion 
of  Wright  Rd.  trunk  sewer  lying  betw. 
so.  boundary  line  of  Maywood  and  San- 
ta Ana  Blvd.,  involv.  7566  ft.  24-in.,  3333 
ft.  27-in.,  2843  ft.  30-in.  reinf.  cone, 
pipe  (the  upper  two-thirds  to  be  lined 
with  vit.  clay  liners)  or  vit.  clay  pipe 
san.  sewer,  10,836  ft.  33-in.  relnf.  cone, 
pipe  (the  upper  two-thirds  to  be  lined 
with  vit.  clay  liners),  3783  ft.  combin. 
gravel  bedding  and  timber  bents,  to  be 
placed  where  needed  under  the  24-ln. 
pipe  sewer,  3783  ft.  class  "C"  cone,  cra- 
dle, to  be  placed  where  needed  under 
24-in.  pipe  sewer,  1666  ft.  combin.  gra- 
vel and  timber  bents  to  be  placed  where 
needed  under  the  27-in.  pipe  sewer,  1667 
ft.  class  "C"  cone,  cradle  to  be  placed 
where  needed  under  the  27-in.  pipe 
sewer,  1421  ft.  combin.  bedding  and 
timber  bents,  to  be  placed  where  need- 
ed under  the  30-in.  pipe  sewer,  1432  ft. 
class  "C"  cone,  cradle,  to  be  placed 
where  needed  under  the  30-in.  pipe 
sewer,  5418  ft.  combin.  gravel  bedding 
and  timber  bents,  to  be  placed  where 
needed  under  the  33-in.  reinf.  concrete 
pipe  sewer,  5418  ft.  class  "C"  concrete 
cradle,  to  be  placed  where  needed  under 
the  33-in.  reinf.  cone,  pipe  sewer,  41 
atd.  m.  h.,  39  std.  jet.  cham.  Plans  ob- 
tainable from  Chief  Eng.  A.  K.  War- 
ren, 202  Law  Bldg.,  139  N  Broadway. 
Cert,  check  or  bond  10%.  Bids  ree.  June 
8  rejected  as  too  high. 

SACRAMENTO,  Cal.  —  City  declares 
nten.  (2095)  to  imp.  Markham  Way  be- 
tween Freeport  Blvd.  and  2nd  Avenue; 
Castro  Way,  bet.  Freeport  Blvd.  and 
Markham  Way;  Florence  Ave.,  bet.  2nd 
Ave.  and  Castro  Way  and  22nd  St.,  bet. 
2nd  Ave.  and  Castro  Way,  Involv.  cone, 
curb,  gutter,  walk;  c.  i.  drains  with  vit. 
sewer  connections;  reset  c.  i.  gutter 
drain.s;  const,  vit.  sewers;  reconstruct 
manholes;  grade;  asph.  cone,  pave  with 
seal  coat.  1911  Act.  Bond  Act  1915.  Pro- 
tests June  24.  H.  G.  Denton,  city  clerk. 
A.  J.  Wagner,  city  eng. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
County  plans  to  const,  road  from  Lo- 
catelli  Rd.,  an  extension  of  Rd.  known 
as  China  Grade,  to  San  Mateo  county 
line  at  pt.  near  Hollow  Tree  Camp,  to 
connect  with  Rd.  in  San  Mateo  county. 
Lloyd  Bowman,  county  surveyor. 


VALLEJO,  aoiano  Co.,  Cal. — M.  G. 
Axman  Co.,  Vallejo,  awarded  cont.  by 
city  to  imp.  portions  of  Porter  St.,  in- 
volv. 174  cu.  yds.  grading,  excacation, 
$.90;  311  cu.  yds.  grading,  borrow  em- 
bankment, $.90  cu.  yd.;  9880  sq.  ft. 
pave,  $.21;  1040  lin.  ft.  curb-gutter, 
$1.15;  450  sq.  ft.  walks,  $.20;  30  lin.  ft. 
part  circ.  culvert,  $4;  165  lin.  ft.  12-in. 
pipe  drain,  $1.35;  24  lin.  ft.  6-in.  pipe 
drain,  $.90;  1  drainage  inlet,  12x24,  $25; 
1  drainage  inlet,  12x36,  $25;  2  catch- 
basins,  $20  ea;  200  lin.  ft.  4-in.  lateral 
sewer,   $.85;    5   wye   branches,    $1   ea. 

LONG  BEACH,  Cal.  —  Sully-Miller 
Cont.  Co.,  1500  W.  7th  St.,  awarded 
cont.  by  city  to  imp.:  Ocean  Ave.,  bet. 
Alamitos  Ave.  and  so.  prolongation  of 
20th  St.,  involv.  5470  tons  asph.  mix. 
$5.80  ton;  675  ft.  curb,  50c  ft.;  310  ft. 
curb  armer,  50c  ft:'  6680  sq.  ft.  gut.,  32c 
sq.  ft.;  1  e.  b.,  $60;  8-in.  ee.  pipe  (quan. 
indefinite),   $1.75   ft. 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
1026  N.  McCadden  PL,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $55,260  for  san.  sewer 
in  Hayworth  Ave.,  bet.  first  alley  so. 
from  Melrose  Ave.  and  Beverly  Blvd. 


OROVILLE,  Butte  C|o.,  Cal. — State 
Highway  Comm.  preparing  spec,  to 
widen  Oroville-Willows  lateral  in 
Butte  County,  the  county  to  pay  $5000 
cost  and  property  owners  to  deed 
necessary  lands.  State  will  expend 
$20,000   In   work. 


EL  CENTRO,  Cal.— Until  10  A.  M., 
July  19,  bids  will  be  ree.  by  county  for 
imp.  of  certain  county  roads  extending 
from  town  of  Seeley  to  city  of  Calex- 
ico,  and  from  Calexico  east  through 
Bond's  Corner  to  the  East  High  Line 
Canal,  also  certain  portions  of  Birch 
St.,  Imperial  Ave.  and  Second  St.  in 
city  of  Calexico,  approx.  32  mi.,  R.  D. 
I.  No.  9,  involv.  1,728,909  sq.  ft.  6-in. 
mac.  pave.,  820,326  sq.  ft.  5-in.  mac. 
pave.,  12,742  sq.  ft.  5-in.  concr.  gut., 
3776  sq.  ft.  6-in.  coner.  gut.,  150  ft. 
wooden  bridge  on  wood  pile  bents,  26,- 
215  cu.  yds.  excav.,  68,497  cu.  yds.  fill, 
7475  cu.  yds.  disint.  gran,  for  special 
sub-grade  and  should.  Spec,  obtainable 
from  Paul  E.  Kressly,  consulting  engr., 
732  H.  W.  Hellman  Bldg.,  Los  Angeles, 
upon  payment  of  $12.  (jert.  cheek  or 
bond,  10%.  C.  G.  Mousseau,  clerk  of 
the   board. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
June  28,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  sewers  in  first  alley  s.  of 
59th  St.  storm  drain:  297  ft.  15-in.  and 
442  ft.  12-in.  cem.  pipe,  4  No.  23  c.  b., 
2  3  ft  K  Y  X  m.  h.,  3  frame  and  cover 
sets,  920  sq.   ft.  grade  and  oil;   1911  act. 


SANTA  CRUZ,  Santa  v_ruz  Co.,  Cal. — 
City  declares  inten.  (369-C)  to  imp. 
Laurent  St.,  bet.  King  St.  and  Esca- 
lona  Dr.,  Olive  St.,  bet.  Mission  and 
Kenneth  Sts.,  King  St.,  bet.  Bay  and 
Olive  St.,  and  Kenneth  St.,  bet.  Lau- 
rent and  Olive  St.,  involv.  grade;  5-in. 
hyd.  cone,  pave.;  hyd.  cone,  curb,  walks; 
vit.  clay  pipe  sewer  laterals;  wyes; 
cone,  water  meter  boxes;  wrought  iron 
pipe  water  services;  vit.  san.  sewers, 
etc.  1911  Act,  Bond  Act  1915.  Pro- 
tests July  1.  S.  A.  Evans,  city  clerk. 
Jas.   K.   James,   city  eng. 


SUSANVILLE,  Lassen  Co.,  Cal.  — 
Until  June  19,  10  A.  M..  bids  will  be 
ree.  by  U.  M.  Arnold,  clerk,  Susanville 
Elementary  School  District,  to  grade; 
erect  retaining  wall;  const,  gutters, 
sidewalks  at  Roosevelt  School  grounds. 
Ralph  D.  Taylor,  architect,  Lassen  In- 
dustrial Bank  Bldg.,  Susanville.  In- 
volves moving  3000  cu.  vds.  earth:  SOO 
yds.  cone,  retaining  wall  and  gutter; 
1600  s(|.  ft.  sidewalks.  Cert.  cheuK  iu% 
req.  with  bid.  Plans  obtainable  from 
architect. 


OXNARD,  Cal.— Fleming  Const.  Co., 
105  N  Park  Ave.,  Pomona,  sub.  low  bid 
to  city  at  $56,462  to  imp.  various  city 
sts.,  involv.  approx.  198.000  sq.  ft.  4-in., 
5-in.,  and  6-in.  cone.  pave,  and  inci- 
dental items.  The  unit  prices  were  2i.4e 
sq.  ft.  fin.  grade,  15c  sq.  ft.  4-in.  pave., 
17. 5e  5-in.  pave.,  19.5c  6-in.  pave.,  50c 
ft.  curb,  I5c  sq.  ft.  walk,  75c  ft.  8-in. 
vit.  sewer,  $80  ea.  m.  h.,  $125  ea.  f.  t., 
4  0e  sq.   ft.  patch  work. 
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Contractors  Machine  Works 

See   the   Ne<w 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  liATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  oft  Brannan   St. 
Phone  KEARNY  1885  SAN   FRANCISCO 


SACRAMENTO,  Cal.— Until  June  24, 
'>  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  to  Imp.:  (2083)  55th  St., 
bet.  S  and  T  Sts.,  involv.  grade;  2-ln. 
asph.  cone.  pave,  with  seal  coat;  S  St., 
bet.  53r<l  and  55th  Sts.,  cone,  curb, 
gutter,  c.  I.  drains  with  vit.  sewer  con- 
nections; vit.  pipe  sewer;  reconst.  man- 
holes; grade;  asph.  cone,  pave  with  seal 
coat;  (2086)  D  St.,  bet.  10th  and  11th 
Sts.,  involv.  cone,  curb,  gutter;  grade; 
resurface  macadam  pave  with  asph. 
cone,  surface  with  seal  coat.  Cert. 
check  10%  payable  to  city  req.  A.  J. 
Wagner,  city  engineer. 


MONTEBELLO,  Cal.— City  plans  to 
imp.  Oak  Ave.,  bet.  Whittier  and  Bev- 
erly Blvd.:  crushed  rock  and  oil  surf, 
rdwy.,  curb,  gut.;  1911  act.  Protests, 
July    3.     L.   G.   Herr.   city   clerk. 


LOS  ANGELES,  Cal. — County  plans  to 
imp.  A,  B,  C.  D.  E.  F.  G.  H.  I  and  J 
Sts.,  bet.  Nelson  St.  and  Section  Line 
Rd.,  and  portions  of  Nelson  St.,  Lotus 
St.,  2nd  Ave.,  2nd  St.,  4th  Ave.,  4th  St 
5th  Ave.  and  other  Sts.:  4-in.  disint 
gran,  pave.,  gut.,  curb,  walk,  etc. 
County  is  to  pay  $30,000  of  cost  Pro- 
tests,  July    6. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
July  12,  8  p.  m.,  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  (352)  to 
imp.  Ross  St.,  Reservoir  rd..  Bay  View 
Clark  and  Marin  Sts.,  Involv.  5-in  hyd' 
concrete  pave;  cone,  curb;  6-in.  iron- 
stone pipe  main  sewer;  4-in.  ironstone 
pipe  side  sewers;  hyd.  cone,  manholes; 
eombinaticn  corru.  iron  pipe  and  hyd 
cone,  box  culverts  with  cone,  catch- 
basins;  corru.  iron  and  hyd  cone,  arch 
culvert.  1911  Act.  Bond  Act  1915.  Cert 
check  10%  payable  to  city  req.  Spec' 
on    file   in   office   of  clerk. 


-AUBURN,  Placer  Co.,  Cal.— Supervis- 
ors vote  to  const,  road  from  Colfax  to 
-American  River,  in  addition  to  bridge 
over  River. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
June  21,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  8-in.  vit.  sewer  in  62nd  St.. 
bet.  Normandie  and  Western  Aves;  1911 
act. 


YREKA,  Siskiyou  Co.,  Cal.  —  Until 
July  1.  8  P.  -M.,  bids  will  be  rec.  by 
II.  F.  Brown,  city  clerk,  to  const,  sewer 
in  section  east  of  Main  Street,  not  now 
served.  Cert,  check  5%  req.  with  bid. 
Plans  on  file  in  office  of  clerk. 


OAKLAND.  Cal.  —  Until  June  24,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp  portions  of  80th  Ave. 
and  Olive  St.,  involv.  grade:  pave: 
curbs,  walks,  gutters:  conduits  and 
manholes;  storm  water  inlets:  corru. 
iron  cone,  culverts.  1911  Act.  Cert.  chk. 
10%    payable   to  city  req. 

O.AKLAND,  Cal — Until  June  24  12  noon 
liids  will  be  rec.  by  E.  K.  Sturgis,  city 
flerk,  to  imp.  portions  of  Magee  Ave., 
bet.  Harbor  -Ave.  and  Hopkins  St.,  In- 
volving grade;  curbs:  pave:  2  conduits 
and  storm  water  Inlets;  corru.  iron  and 
cone,  culvert.  1911  Act.  Cert,  check  10% 
payable  to  city  req. 


rORONADO,  Cal.— City  orders  bond 
election  to  vote  on  $25,000  issue  to  con- 
struct storm  drain  frc-m  Fifth  to  10th 
Sts.  i>n  Orange  .Ave.,  and  from  10th  St. 
to  Glorietta  Bay.  Pipe  line  will  be  of 
corru.   iron   pipe. 


-ATHERTON,  San  Mateo  Co.,  Cal. — 
Town  trustees  declare  inten.  (1)  to 
imp.  Linda  Vista  Ave.,  bet.  Atherton 
-Ave.  and  El  Camiro  Real,  etc.,  involv. 
grade;  6-in.  waterbound  rock  macadam 
base  with  asph.  oil  and  screenings 
surface.  1911  Act,  Bond  Act  1915.  Pro- 
tests June  29.  Edw.  L.  Eyre,  town 
clerk. 


ATHERTON.  San  Mateo  Co.,  Cal. — 
Town  trustees  declare  inten.  (3)  to 
imp.  Almendral  Ave.,  bet.  El  Camino 
Real  and  -Austin  .Ave.,  involv.  grade; 
2-in.  waterbound  rock  macadam  pave 
with  asph.  oil  and  rock  screenings 
surface.  1911  .Act,  Bond  Act  1915. 
Protests  June  29.  Edw.  L.  Eyre,  town 
clerk. 
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OAKLAND,  Cal.  —  Until  June  24  12 
noon,  bids  will  be  rec.  by  E.  K  Stur- 
ais  cUy  clerk,  to  imp.  portions  of  Hop- 
kin's  and  Montana  Sts  involv.  fade: 
curbs:  pave:  1911  Act.  Cert,  check  10% 
payable    to    city    req. 

TRACY,  San  Joaquin  Co  Cal.— J.  E. 
Johnston,  Savings  and  Loan  Bldg 
Stockton,  at  $43,122  awarded  cont.  by 
city  to  imp.  porticns  of  Center  bt., 
Eafon  Ave.  Ofcee  Ave.,  etc.,  involving 
erade-  3^4 -in.  Willite  asph.  cone,  with 
li/f-in.  Willite  asph.  cone,  surface 
pavement:  4-in.  stand.  "B"  c  i^  bell  and 
srieot  water  mams  and  laterals,  to- 
gether with  fittings:  %-in  galv  water 
pi^e  services:  hydrants:  curbs  and  gut- 
ters, etc.  Other  bids  were:  Valley  Pav- 
ing and  Const.  Co.,  Msalia,  $4d,112  94. 
A  Teichert  &  Son.  Sacramento,  $48,- 
n7S40  Clark  .<fe  Henery  Const.  Co., 
s(ockton,  $49,005.91:  F.  L.  Carson,  San 
Francisco,    $49,296.61. 

surface       1911    Act,      Bond      Act      191o. 
Protests  June   29.      Edw.   L.   Eyre,   town 

clerk.  

BURBA.NK,  Cal.— J.  D.  Moughmer,  538 
W  VineT  Glendale,  awarded  cont.  by 
^ty  to  i^p.  Sherlock  Dr.,  'nvo'v.  g.ade 
4c  sq.  ft.,  oil  mac.  pave.,  y.5c  sq.  ft 
curb/  45c  ft.,  sewer  sys.  compl.  $2200, 
water    sys.    compl..    $2000. 


RIVERSIDE  COUNTY,  Calif.  —  As 
previously  reported,  bids  will  be  rec.  by 
State  Highway  Comm.  July  6,  to  grade 
and  surface  with  crushed  gravel  or 
stone  9.5-mi.  in  Riverside  county  betw. 
Black  Butte  and  Blythe.  Project  in- 
volves 3.5,000  cu.  yds.  rdwy.  embank- 
ment without  classification;  44,000  sta. 
yds.  overhaul:  260  cu.  yds.  struc.  excav. 
without  classification:  7600  cu.  yds. 
stand,  rd.  surfacing,  crushed  gravel  or 
stone  (Sta.  720  plus  00  Sec.  "D"  to  Sta. 
284  plus  94.60  Sec.  ',E");  7400  cu.  yds. 
stand,  rd  surfacing,  crushed  gravel  or 
stone  (Sta.  284  plus  94.60  Sec.  "E"  to 
Sta.  484  plus  07.19  Sec.  "E"):  120  cu. 
yds.  class  "A"  cem.  cone,  (struc);  9000 
lbs.  bar  reinf.  steel  in  place  (struc);  4.5 
mi.  prop,  fence;  1  mi.  moving  and  reset 
prop  fences;  756  lin.  ft.  12-in.,  802  lin. 
ft.  18-in.,  80  lin.  ft.  24-in.  and  40  lin. 
ft.  48-in.  corru.  metal  pipe;12  20-ft. 
creosoted  Douglas  fir  piles;  16  25-ft. 
creosoted  Douglas  fir  piles;  11  M  ft. 
b.  m.  Douglas  fir  timber,  Sel.  Com. 
Structural:  8.5  M  ft.  b.  m.  Douglas  fir 
timber,  Sel.  Com.  Stringers;  5  M  ft.  b. 
m.  rw  timber.  Extra  Merchantable;  8.5 
tons  broken  stone  (bitum.  macadam 
surface;;  0.5  tons  asphaltic  road  oil; 
114  monuments.  Comm.  will  fur.  corru. 
metal  pipe  and  headgates  for  irriga- 
tion ditches. 

As  previously  reported,  commission 
has  withdrawn  bid  call  for  5.0-mi. 
grading  and  paving  in  Ventura  county 
bet.  Oxnard  and  Hueneme  rd. 


STEGE,  Contra  Costa  Co.,  Cal.— 
until  June  21.  bids  will  be  rec.  by  Stege 
Sanitary  District  to  const.  3.o0  ft  ot 
sewer  mains  in  Panhandle  Blvd.  bet. 
San  Diego  and  Lassen  Sts.,  in  Kicn- 
^^o"d'' Annex.  Plans,  obtainable  from 
Ross  L.  Calfee,  engineer,  221  S-22na 
St.,   Richmond. 

MONROVIA,  Cal.  —  Until  7:30  P.  M., 
June  21,  bids  will  be  rec.  to  imp. 
Violet  Ave.,  and  a  portion  of  Lemon 
Ave  involv.  grade,  oil  mac.  pave., 
curb,  gut.,  conr.  swale;  1911  act.  Lewis 
P.  Black,  city  clerk. 

S\NTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Const.  Co.,  WatsonviUe,  at 
$6753  sub.  only  bid  to  county  for  oil 
macadam  pave  on  "Rincon  Exceptions 
on  Big  Tree  Drive.  Bid  rejected  and 
work  will  be  done  by  county  forces. 
L.  L.  Bowman,  county  surveyor. 

SOUTH  SAN  FRANCISCO.  San  Mateo 
Co  Cal. — City  declares  inten.  (56)  to 
imp.  portions  of  Chestnut  Ave.,  involv. 
grade,  portions  to  be  paved  with  2-in. 
and  6-in.  waterbound  rock  macadam 
pave  and  portions  with  2-in.  Durite 
asph.  cone,  surface;  portion  cf  Euca- 
lyptus ave.,  involv.  grade;  4-in.  water- 
bound  rock  macadam  pave  with  2-in. 
Durite  asph.  cone,  surface.  1911  Act, 
Bond  Act  1915.  Protests  June  28.  Geo. 
A.  Kneese,  Courthoure,  Redwood  City, 
engineer. 

REDWOOD  CITY,  Sa  i  Mateo  Co  Cal. 
—Until  June  21,  2  p.  m..  bids  will  be 
taken  to  grade  and  pave  with  4-in. 
asph.  cone,  on  3-in.  cushion  of  rock 
or  br:ken  stone  in  Warren,  Howland. 
Allerton  and  Standish  Sts..  surround; 
Ing  Mezes  Square.  Cert,  check  10  /<, 
payable  to  city  req.  C.  L.  Dimmitt,  city 
engineer. 

LOS  ANGELES,  Cal.— J.  M.  Derenia, 
237  W  83rd  St.,  sub.  low  bid  to  bd^  puD. 
wks.  at  $40,657  for  sewer  in  Citrus 
Ave  bet.  Willoughby  Ave.  and  first 
alley  north  of  -^lelrose  Ave  invo  ving 
$29,000  for  sewer  compl.,  lU,oe9  iin.  it. 
hse  conn,  sewers  $1.10 

LOS  ANGELES,  Cal.  —  Julio  Toniei, 
559  Madison  Ave.,  Culver  City,  awarded 
contr.  by  bd.  of  pub.  wks.  at  $^9. '=8; '5 
for  sewer  in  Fairfax  Ave.,  bet.  city 
boundary  and  Willoughby   Ave. 

ALHAMBRA.  Cal— Until  S  p.  m.  June 
28  bids  will  be  rec.  for  8-in.,  10-in., 
and  12-in.  vit.  sewer  m.  h.,  pet.  cham., 
f  t  4-in.  wyes.  6-in.  chim.  etc.  in  La 
Paloma  and  other  sts:  res.  int.  2617; 
1911  act.  R.  B.  Wallace,  city  clerk.  H.  E. 
Blake,  city  engr. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— W.  J.  Tobin,  527  Santa  Ray  Avenue, 
Oakland,  at  $60,691.24  awarded  cont. 
by  city  to  const,  sewers  in  Berkeley 
Cluh  Terrace.  Other  bids:  L.  L.  Page 
$65,267;  General  Plumbing  Co.  $66,115; 
Harvev  Conners  $67,438;  Frederickson 
&  Watson  $69,728;  L.  Freitas  $71,484; 
C.  E  Prentiss  $74,720;  R.  McNear  $78,- 
020:  'F  Meyers  $85,784;  G.  DeGolyia 
$99,221. 


LOS  ANGiM.ES,  Cal. — Until  2  p.  m., 
July  12.  bids  will  be  rec.  by  county  for 
imp.  Telegraph-Jaboneria  Rd.,  between 
Anaheim-Telegraph  Rd.  and  Vernon- 
Downey  Rd.,  0.83  mi.,  involv.  4257  cu. 
yds.  excav.  incl.  shape,  8890  ft.  shape 
should..  95,365  sq.  ft.  5-in.  d.  g.  sub- 
base,  90,912  sq.  ft.  3-in.  asph.  concrete 
base,  90,912  sq.  ft.  2-in.  asph.  cone.  w.  s. 


POMONA,  Cal. — Until  12  M.,  June  29, 
bids  will  be  rec.  for  sewers  in:  North 
Dr.,  Pasadena  Ave.,  alley  adjoining  blk. 
G,  Grigsby  Ct.,  South  Dr.,  and  portions 
of  other  sts:  8-in.  vit.  sewers,  wyes, 
etc:   res.   int.   No.   61. 

Wisconsin  St.,  bet.  Chester  Place  and 
Orange  Grove  Ave.,  and  portions  of 
other  sts:  8-in.  vit.  sewer  wyes,  etc.; 
rec.   int.  No.   60. 

Plans  obtainable  from  city  eng.,  F.  C. 
Froehde.  T.   R.   Trotter,  city  elk. 


WILLOWS,  Glenn  Co.,  Cal. — City  Eng 
Bayard  Knock  completing  spec,  to  pave 
20  "blocks  of  sts.,  including  Shasta  St., 
Cedar  to  Vine;  Plumas  St.,  Oak  to 
Wood:  Sycamore  St.,  Plumas  to  Culver 
and  Merrill  Ave.  north  of  Sycamore  St. 
Details   will   be   published   shortly. 


COLUSA.  Colusa  Co.,  Cal. — Until  June 
30  8  p.  m.,  bids  will  be  rec.  by  I.  C.  Tot- 
man,  secy.  Colusa  Union  High  School 
District,  to  fur.  and  spread  1000  cu.  yds. 
more  or  less,  dirt  at  high  school 
grounds.  Further  information  obtain- 
able  from  secretary. 


LOS  ANGELES.  Cal.— The  Callahan 
Constr.  Co.,  830  California  Bldg.,  sub. 
low  bid  to  county  at  $98,188  for  imp. 
Second  St.  Extension  from  Pomona 
Blvd.  to  w.  city  limits  of  Pomona  1.22 
mi;     involv.     (1)     6615    cu.    yds.    excav., 

(2)  39,453  cu.  yds.   borrow   (at  viaduct). 

(3)  9971  lin.  ft.  shape  should.,  (4)  2709 
ft.  curb,  (5)  7744  sq.  ft.  gut.,  (6)  190,432 
sq.  ft.  cone,  pave.,  (7)  12,370  sq.  ft.  oil 
and  screenings.  (8)  2  c.  b.,  (9)  one 
settling  basin  compl..  (10)  47  ft.  21- 
tn.  coir,  iron  pipe,  (11)  1724  ft.  30-in. 
corr.  iron  pipe.  (12)  2  m.  h.  compl,  (13) 
eulv.  compl.  at  Sta.  1171  plus  72.50,  (14) 
\-nditct  at  U.  P.  Hy.  nr.  Pomona,  (15) 
1112  ft.  wire  guard  fence,  (16)  cost  per 
cu.  yd.  class  '"A"  cone,  below  elevations 
shown  on  viaduct  plans,  (17)  cost  per 
cu.  yd.  class  "C"  cone,  below  elevations 
shown  on  viaduct  plans.  Unit  prices 
the:  (1)  37e,  (2)  49e.  (3)  4e.  (4)  41e,  (5) 
ISc.  (6)  18.75c,  (7)  4.5e,  (8)  $150.  (9) 
$150,  (10)  $3.15,  (11)  $6.50,  (12)  $80, 
(13)  $3000,  (14)  $21,500,  (15)  70c,  (16) 
?30,   (17)   $30. 

Geo.  H.  Oswald,  366  E  58th  St.,  sub. 
low  bid  at  $106,495  for  imp.  work  in  C. 
I.  No.  371,  Inglewood  Ave.,  bet.  Belle- 
view  Ave.  and  L.  A.  and  Redondo  Rd., 
3.99  mi.,  involv.  (1)  38,177  c.  y.  exc,  (2) 
42,769  ft.  shape  should.,  (3)  428,487  sq. 
ft.  2-in.  Willite  top,  (4)  428,487  sq.  ft. 
3-in.  Willite  base,  (5)  371,479  sq.  ft.  i- 
in.  d.  g.  sub-base,  (6)  1180  sq.  ft.  8-ln. 
cross-gut..  (7)  94  ft.  curtain  wall,  (8) 
20,853  sq.  ft.  cil  and  screenings.  (3) 
1640  ft  8-in.  vit.  sewer,  (10)  140  ft. 
8-in.  lateral,  (11)  1080  ft.  8-in.  vit.  hse. 
conn.,  (12)  one  m.  h.,  (13)  4  jet.  cham. 
Av.  haul,  2  mi.  from  Hawthorne.  Unit 
bids  follow:  (1)  38c,  (2)  1.5c,  (3)  7.75e. 
(4)  8.75c,  (5)  4.5c,  (6)  25c,  (7)  75c,  (8) 
4c,  (9)  80e,  (10)  85c.  (11)  80c,  (12)  $75 
(13)    $90. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Railway  Bldg.,  sub.  low  bid 
to  bd.  pub.  wks.  at  $46,151  for  imp.  of 
Ave.  48.  involv.  grading  at  $4700,  86,217 
sq.  ft.  5-in.  cone,  paving  17. 5e,  405  sq. 
ft.  remodeling  8c,  5135  lin.  ft.  curb  43c 
25,992  sq.  ft.  sidewalk  13c,  15  sq.  ft. 
gut.  24c,  storm  drain  compl.  $10,350. 
san.  sewer  compl.  $7000,  2422  lin.  ft. 
hse.   conn,   sewers  $1.40. 

L.  A.  Paving  Co..  2900  Santa  Fe  Ave., 
low  at  $23,539  for  imp.  of  Hoover  St., 
invclv.  grading  at  $2300,  81,823  sq.  ft.  7- 
in.  cone,  paving  22.5c,  4816  sq.  ft.  re- 
modeling 10c,  68  lin.  ft.  curb  50c,  195 
sq.  ft.  sidewalk  20c,  329  sq.  ft.  gutter 
25c,  328  lin.  ft.  hse.  conn,  sewers  $1.50, 
storm   drain    $1700. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  declares  inten.  (787)  to  Improve 
portions  of  Weber  Ave.,  involv.  grad- 
ing; pave  with  crushed  run  2-in.  rock 
base,  6-in.  hyd.  cone,  base  with  2-in. 
asph.  cone,  surface;  sanitary  sewer 
system  with  wyes,  etc.  1911  Act,  Bond 
Act  1915.  Protests  June  28.  A.  L.  Banks 
city  clerk.  W.  B.   Hogan,  city  eng. 


SANTA  BARBARA,  Cal.— Until  5  p. 
m.,  June  24,  bids  will  be  reo.  for  imp. 
Park  Ave.,  bet.  Milpas  and  East  Sts., 
and  portions  of  Carrillo  Rd.,  Front  St., 
and  portions  of  ether  sts:  5-in.  cone, 
pave.,  comb,  curb  and  gut.,  curb  re- 
turns, gut.,  cross-gut.,  cone,  alley  en- 
trances, one-course  cem.  walks.  6-in. 
vit.  sewer,  c.  b.,  m.  h.,  6-in.  vit.  hse. 
conn:  1911  act.  S.  B.  Taggart.  city  elk. 
C.   W.   Moore,  city   engr. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

.\pM    and    Tsed.   Bonplit.  Sold,  Exchanged,  Rented  and    Repaired 

liidiiKtrinI  Light  and  Tower  Installation 

Telephone  SUTTER  3266 
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BUILDING    AND    ENGINEERING    NEWS 


LOS  ANGELES.  Cal— County  declares 
inlen.  to  const,  sewers- in  C.  I.  No.  455, 
X7th  iiiid  other  .sts.,  7.62  mi;  est.  cont. 
price,    *9!i,831.5U.    Hearing   July    12. 


LOS  ANGELES,  Cal.  —  Awards  by 
county  for  rd.  work  are: 

C.  i.  No.  468,  Peck  ltd.,  bet.  Medina 
Ct.  and  1.87  mi,,  to  Geo.  R.  Curtis  Pav. 
Co.,  2440  E  26th  St.,  at  $83,482.49,  Involv 
303,185    sq.    ft.    Vibrolithic    cone,    pave., 

C.  I.  No.  433,  Cameron  St.  and  other 
Sts.  in  Tr.  5224,  2.17  mi.  involv.  curb, 
walk,  gut.,  d.  e.  rdwy.,  etc.  to  J.  and  P. 
Cristich,  1817  East  Third  St.,  Los  An- 
f^eles  at   $48,607. 

C.  I,  No.  441,  sts.  in  Bellflower,  7.36 
,  mi.,  iijilolv.  curb,  walk,  gut.,  d.  g.  rdwy 
etc.  to  J.  .^  P.  Cristich, 1817  E  3rd.  St., 
at    $144,738.67. 


SAN  IIAFAEL,  Marin  Co.,  Cal.— Until 
June  21,  11  a.  m.,  bids  will  be  rec.  by 
liob.  E.  Graham,  county  clerk,  to  grade 
and  rock  surface  l^oint  Keyes  rd.  from 
Flood  Gate  west  for  distance  of  7  ml. 
K.St,  co.st  $30,000.  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups.  req. 
I'lans  obtainable  from  County  Surveyor 
.1.   C   Oglesby. 


SAN  LUIS  OBISPO,  Cal.— As  pre- 
viously reported  bids  will  be  rec.  June 
28  to  imp.  portion  of  Buchon  St.,  under 
lies,  of  Inten.  No.  195.  Project  in- 
volves 126,000  sq.  ft.  6-in.  cone,  pave; 
liyd.  cone,  curbs,  walks,  driveway  ap- 
proaches. Plans  on  file  in  office  of 
clerk.      L.   W.   Moore,   city   engineer. 


LOS    ANGELES,    Cal.— Until   June    28, 

bids   will   be   rec.    by   Bd.    Pub.    Wks.   to 

imp.: 

San    Vicente    Blvd.     (n.    rdwy.),-    bet. 
eFederal    Ave.    and    w.    city    limits;    5797 

cu.   yds.  cut,   448  cu.  yds.   fill,   209   sq.   ft. 

6-in.    concr.    pave.,    276,559    sq.    ft.    2-in. 

sheet    asph.     w.     s.,     p.     b.,    and     5V^-in. 

concr.  base,  9316  sq.  ft.  2-in.  sheet  asph. 

w.   s.,    17,804    ft.   unplas.   light  curb,   39,- 

120    sq.    ft.    one-course    walk,    11,376    sq. 

ft.    combin.    gut.,    2    sq.    ft.    concr.    gut., 

storm    drain,    san.    sewer,    1332    ft.    hse. 

conn. 

Harcourt  Ave.,  bet.  Country  Club  Dr. 

and  Pico   Blvd.:   2759   cu.   yds.   cut,   105,- 
"'262  sq.  ft.  6-in.  concr.  pave.,  5297  sq.  ft. 

remod.    with    rock   and    oil   surf.,    59    sq. 

ft.  gut.,  san.  sewer,  1171  ft.  hse.  sewers. 
Bronson     Ave.,     bet.     Washington     St. 

and  Adams  St.:   1775  cu.  yds.  cut,  79,699 

sq.     ft.     6-in.    concr.     pave.,     720    sq.    ft. 

remod.   with   rock   and   oil   surf.,   110   sq. 

ft.  2-in.  sheet  asph.  w.  s.,  77  ft.  unplas. 

curb.       Remove     5000    sq.     ft.    gut.,    re- 
set   10    m.    h. 


MONTEREY  PARK,  Cal.— City  plans 
to  imp.  New  Ave.,  bet.  Garvey  Ave.  and 
the  P.  E.  Ry. :  gut.,  iy2-in.  oil  mac. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
June  28,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.,  for  sewers  in  Atwater  Ave.  bet 
Glendale  Blvd.  and  Kerr  St.  and  por- 
tions of  Silver  Lake  Blvd.,  Casitas  Ave., 
Laclede  Ave.,  Perlita  Ave.  and  portions 
of  other  St.s.  (Atwater  Ave.  and  Silver 
Lake  Blvd.  Sewer  Dist.);  8-in.  to  15-in. 
cem.    pipe   sewer;    1911   act. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
ITntil  June  24,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  (368-C)  to 
imp.  portions  of  Berkeley  Way,  Hub- 
bard and  Hunt  Sts.,  involv.  grade;  5- 
in.  hyd.  cone,  pavement;  hyd.  cone,  curb, 
walks;  vit.  clay  pipe  lateral  sewers; 
cone,  driveway  approaches;  wrought 
iron  pipe  water  services,  etc.,  1911  Act 
and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  reti.  Jas.  K.  James,  city 
ingineei. 


SACRAMENTO,  Cal.— Until  .lune  24, 
■)  P.  M.,  bids  will  be  rec.  by  H.  G.  Den- 
tun,  city  clerk,  to  imp.:  (2087)  51st  St., 
bet.  V  St.  and  2nd  Ave.,  involv.  cone, 
curb,  gutter;  c.  i.  drains  with  vit. 
sewer  connections;  reset  gutter  drains; 
vit.  pipe  sewer;  reconst.  manholes; 
grade;  asph.  cone,  pave  with  seal  coat; 
1-in.  water  main  connections;  (2088) 
:!8th  St.,  bet.  9th  and  12th  Aves.,  In- 
volv. cone,  curb,  gutter;  c.  i.  drains 
with  vit.  sewer  connections;  reset  c.  i. 
drains;  vit.  pipe  sewer;  reconst.  man- 
holes; 1-in.  >vater  main  connections; 
grade;  asph.  cone,  pave  with  seal  coat. 
Cert,  check  10%  payable  to  city  req. 
A.  J.  Wagner,  city  engineer. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
.June  28,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.   to    imp.: 

June  St.  and  Rosewood  Ave.  Imp. 
D.ist.:  12,806  cu.  yds.  cut,  331,410  sq.  ft. 
6-in.  concr.  pave,  special  sec.  with  8- 
in.  exp.  jt.  on  centre  line  of  which  21,- 
141  sq.  ft.  has  header,  1231  sq.  ft.  re- 
mod. with  rock  and  oil  surf.,  2419  ft. 
unplas.  light  curb,  1050  sq.  ft.  one- 
course  walk.  Reset  8  storm  drains,  35 
san.  sewer  m.  h.,  remove  2427  ft.  curb 
8100  sq.  ft.  gut.,  880  sq.  ft.  walk,  248 
sq.   ft.   6-in.  concr.   pave. 

Plymouth  Blvd.,  bet.  9th  St.  and 
Country  Club  Dr.:  983  su.  yds.  cut,  36,- 
190  sq.  ft.  6-in.  concr.  pave  with  8-ln. 
exp.  jt.  on  center  line,  1045  sq.  ft. 
sheet  asph  pave,  of  varying  thickness, 
2-in.  to  variable  thickness  sheet  asph. 
w.  s.,  variable  thickness  asph.  concr. 
base,  11.J6  2-in.  sheet  asph.  w.  s.,  23  ft. 
unapls.  light  curb,  16  sq.  ft.  concr.  gut., 
27  ft.  hse.  sewers.  Set  or  reset  5  m. 
h.,    remove    23    ft.    curb,    4736   sq.    ft.    gul. 

Bronson  Ave.,  bet.  Washington  and 
Adams  Sts.:  79,699  sq.  ft.  6-in.  concr. 
pave.  (exp.  jt.),  77  ft.  unplas.  curb,  720 
sq.  ft.  remod.  with  rock  and  oil,  110 
sq.  ft.  2-in.  sheet  asph.,  1775  cu.  yds 
cut,    reset    10    m.    h. 


Sonora,  Tuolumne  Co.,  Cal. — County 
Surveyor  Robt.  Thom  preparing  plans 
to  reconst.  road  from  Ralph's  station 
to  west  end  of  present  pavement  in 
Tuolumne   road. 


VISALIA,  Tulare  Co.,  Cal.— Countv 
Surveyor  Laurence  Moye  making  sur- 
veys for  proposed  Kern  county  con- 
nection with  Tulare  county  division 
of  trans-Sierra  highway  to  connect 
with  the  Midland  Transcontinental 
highway   in   Inyo  county. 

OCEANSIDE,  Cal.— J.  J.  Lilley  & 
Son,  Fullerton,  awarded  cont.  by  city 
at  $11,000  for  curbs,  walks,  and  grad- 
ing in  Home  St.,  bet.  Third  and 
Eighth   Sts. 


OCEANSIDE,  Cal.— City  plans  curb 
and  walks,  with  graded  rdwy.,  on  Ne- 
vada and  Clementine  Sts.,  bet.  Second 
and   Wisconsin    Sts. 


SAN  RAFAEL,  Marin  Co.,  Cal.  — 
Cuffe  &  White,  Masonic  Bldg.,  San  Ra- 
fael, at  (a)  $74,400  contractor  furnish 
culverts;  (b)  $66,500  county  fur.  cul- 
verts; (c)  $1.00  yd.  surfacing,  to  imp. 
Manor  to  Pt.  Reyes  rd.  from  foot  of 
White's  Hill  to  east  side  of  Pt.  Reyes 
Station,  involv.  127,421  cu.  yds.  grading 
excavation;  38  ft.  8-in.,  144  ft.  10-in. 
3251  ft.  12-in.,  30  ft.  15-in.,  718  ft.  18- 
in.,  420  ft.  24-in.,  265  ft.  30-in.,  250  ft. 
36-in.,  corru  pipe  culvert;  58  cu.  yds. 
cone.  (culv.  hdwalls);  91  cu.  yds.  cone 
(retain,  walls);  60  cu.  yds.  cone,  (two 
4x6-ft.  culverts);  18  cu.  yds.  cone.  (5 
buttresses);  181  cu.  yds.  cone,  "b" 
(bridges);  58  cu.  yds.  cone.  "A" 
(bridges);  20  cu.  yds.  cone,  (arch  ten- 
sion); 3  cone,  water  troughs;  2000  lin. 
ft.  wood  guard  rail;  log  and  rip-rap 
bulkheads;      8000      cu.      yds.      surfacing. 

Other  bids  were:  Jas.  Kern,  (a) 
$83,555;  (b)  $68,850;  (c)  $1.15.  H  W 
Rohl,  (a)  $82,000;  (b)  $74,000;  (c)  $1.25 
D.  McDonald,  (a)  $92,500;  (b)  $84,500; 
(c)  $1.  J.  P.  Holland,  (a)  $99,232;  (b) 
$88,151;  (e)  $1.00.  Moreing  Bros.,  (a) 
$107,150;  (b)  $99,235;  (c)  $1.60.  A.  J. 
Fairbanks,  (a)  $152,000;  (b)  $144,000; 
(c)   $2.25. 


EL  MONTE,  Cal.— Until  8  p.  m.,  July 
5,  bids  will  be  rec.  for  imp.  Brockway 
Ave.,  Nevada  St..  Mildred  Ave.,  Wash- 
ington St.,  and  Quinn  St.  (res.  int.  No. 
203);   B.   B.  Moore,  city  clerk. 

SAN  FRANCISCO— Board  of  Public 
Works  requests  supervisors  to  provide 
$506,000  of  budget  funds  to  finance 
reconstruction  and  paving  of  twenty 
or  more  streets.  Al.  M.  O'Shaughnessy, 
city  engineer. 


SAN  MARINO,  Cal.— Until  8  P.  M., 
July  f4,  bids  will  be  rec.  to  inipr.  Du- 
arte  Rd.,  bet.  Rose  Ave.  and  San  Ga- 
briel Blvd.,  etc..  grade,  oil  mac.  pave., 
curb,  concr.  gut.,  concr.  walk;  res.  int. 
No.  45.  Cert,  check  or  bond,  10%.  H. 
W.  Joyce,  city  clerk  (mailing  address. 
Pasadena,   R.   F.   D.  No.   3,  Box  167). 


V 


MODESTO.  Stanislaus  Co.,  Calif.  — 
'  onnty  rejects  bids  and  work  will  be 
done  by  county  forces  under  supervl- 
.sion  of  J.  H.  Hoskins,  county  surveyor 
oi.    foil '.wing  projects: 

8952  lin.  ft.  oil  macadam  pave,  16-ft. 
2-in.  thick  in  Finney  rd.  Eng.  est.  $8,- 
496.75.  Bids  were:  C.  W.  Wood,  110,- 
156.04   H.    E.   Macauley.   $9,489.79. 

3300  lin.  ft.  oil  macadam  pave.  16-ft. 
wide  2-in.  thick  in  California  Ave.  Eng. 
est.  $3232.  Bids  were:  Wood,  $3867.26; 
Macauley    $3,754.50. 

9331.6  lin.  ft.  asph.  macadam  pave., 
18-ft.  wide.  5-in.  thick,  in  Henry  Ave. 
Eng.  est.  $22,901.15;  Will  Moreing,  $26,- 
058.26;  Wood,  $26,855.42;  Macauley  $25.- 
663.71.  ' 

3961  lin.  ft.  asph.  macadam  pave- 
ment, 5-ln.  thick,  16-ft.  wide,  in  Oak- 
dale  rd.  Eng.  est.  $8015.65;  Moreing 
$10,553.77;  Wood,  $10,153.62;  Macauley, 
$10,095.96. 


RIVERSIDE,  Cal.— Until  9:30  a.  m., 
June  29,  bids  will  be  rec.  by  city  for 
imp.  East  11th  St..  bet.  High  St.  and 
Park  Ave.,  portions  of  other  sts:  mac. 
rdwy.,  cone,  combin.  curb  and  gut;  1911 
act.  G.  Albert  Mills,  city  clerk. 


MAItTINEZ,  Contra  Costa  Co..  Cal.— 
County  supervisors,  J.  H.  Wells,  clerk, 
declares  Res.  of  Inten.  No.  4  for  Imps, 
in  Rd.  Dist.  Imp.  No.  4,  including  por- 
tions of  Sanford  and  Wilcox  Aves.  Al- 
freda  Blvd.,  18th,  19th,  20th  and  21st 
Sts.,  involv.  grade;  6-in.  oil  macadam 
pavement;  cone.  curb,  gutter,  etc;  corru 
iron  and  cone,  culverts.  1911  Act  and 
Co.  Imp.  Act  1921.  Protests  July  6.  R. 
R.   Arnold,   county   surveyor. 

MERCED,  Merced  Co..  Cal.  —  Until 
June  21.  8  p.  m..  bids  will  be  rec.  by  W. 
^V.  Cornell,  city  clerk,  to  const,  cone. 
Vvalks  31/^ -in.  thick  in  portions  of  G, 
H.  I.  J,  N,  O,  P.  Q.  R,  21st.  22nd.  and 
23rd  Sts.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  clerk. 

YUBA  CITY,  Sutter  Co.,  Cal.— City 
clerk  instructed  to  ask  informal  bids 
to  fur.  pipe  for  sewer  system  exten- 
sions. Bids  will  be  considered  for  both 
cone,  and  vit.  pipe.  C.  C.  Kennedy,  con- 
sulting engineer,  Call  Bldg.,  San  Fran- 
cisco. 


SACRAMENTO,  Cal.  —  City  declares 
inten.  (2093)  to  imp.  35th  St.,  bet.  12th 
Ave.  and  pt.  830  ft.  south,  involv.  c.  I. 
drains  with  vit.  sewer  connections; 
const  vit.  sewers;  reconst.  manholes; 
install  1-in.  water  main  connections; 
grade;  asph.  cone.  pave,  with  seal  coat. 
1911  Act.  Protests  June  24.  H.  G.  Den- 
ton, city  clerk.  A.  J.  Wagner,  city  eng. 

SUSAN'VILLE,  Lassen  Co.,  Cal. — See 
"Miscellaneous  Building  Construction." 
Bids  wanted  for  sewer  work,  etc.,  in 
connection  with  auto  camp  at  Inspira- 
tion  Point. 


OCEANSIDE,  Cal.— O.  K.  Hearte,  1530 
Paloma  St..  Pasadena,  awarded  cont. 
by  city  at  $165,579  to  const,  city  sewer 
system  under   1911  and   1915  acts 


GLENDALE,  Cal.— Until  8  P.  M., 
July  12,  bids  will  be  rec.  by  Bd  of 
Educ,  107 '.-B  S.  Brand  Blvd.,  to  imp. 
portions  of  Kenilworth  Ave.,  Concord 
St.,  Glenwood  Rd.  (Sts.  in  vicinity  of 
Glenwood  Rd.  School),  in  accordanc<» 
with  Plan  No.  977,  spec.  100  and  102, 
city,  engrs.  office,  involv.  28,180  sq.  ft. 
grade,  9682  sq.  ft.  5-in.  oil  mac,  2140 
sq.  ft.  5-in.  concr.  gut..  6709  sq.  ft. 
walk.  1030  ft.  "B"  curb,  39  ft.  armored 
curb. 


SA.\  DIEGO,  Cal.— Until  10:30  A.  M.. 
July  6,  bids  will  be  rec.  bv  city  to  imp 
C.  and  31st  Sts.,  Involv.  11.006  cu.  yds. 
excav.,  11,545.1  cu.  yds.  embank.,  21,- 
098.3  sq.  ft.  cem.  concr.  sidewalk,  55T4.'7 
lin.  ft.  cem.  concr.  curb.  20.4  84.3  sq  ft 
cem.  concr.  gut..  1033  lin.  ft.  of  6-in' 
cem.  concr.  sewer.  130  lin.  ft.  of  60-in 
reinf.  concr.  pipe;  C  and  28th  Sts.,  in- 
volv. 29.400  sq.  ft.  3-in.  asph.  concr. 
base  and  2-in.  asph.  concr.  top.  153- 
014.6  sq.  ft.  5-in.  cem.  concr..  590.79  lin 
ft.  cem.  concr.  curb,  300  sq.  ft.  cem 
concr.  sidewalk.  2580  lin.  ft.  of  6-in  C 
I.  pipe,  80  lin.  ft.  of  10-in.  C.  I.  pipe,  195 
lin.  ft.  of  12-in.  d.  s.  cem.  concr.  pipe, 
4  6-in.  2-way  fire  hydrants,  40  \-liu 
water  service. 
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1926  Edition 

San  Francisco  Building  Laws 

Ready  For  Distribution 


With  the  issuance  of  this  1926  edition,  the  Build- 
ing Ordinance  Books  heretofore  published  will 
be  obsolete,  inasmuch  as  many  sections  of  the 
law  have  been  amended  and  additional  sections 
added. 

This  1926  edition  contains  all  revisions  and  addi- 
tions to  the  code  up  to  and  including  June  19, 
1926. 

In  addition  to  the  Building  Laws  of  San  Fran- 
cisco, the  1926  edition  contains  the  FIRE 
ORDINANCES  as  regards  the  construction  in- 
dustry, the  ELECTRICAL  ORDINANCES,  the 
SIGN  ORDINANCE,  the  BILLBOARD  ORDI- 
NANCE and  other  laws  covering  regulations 
concerning  the  construction  interests. 

Price  $1.00  per  copy. 


BUILDING  AND  ENGINEERING  NEWS 

818  MISSION  STREET  SAN  FRANCISCO,  CALIF. 


"    ■.'--w^.."-.J«r-.aT-^»*T.i^'~--»-'''''*- 


•Skturday,  -.Tune    19,   1926 

OPPieiAL    PROPOSALS 


BUILDING    AND    ENGINEERING    KE\\^ 


jf) 


(Continued    from    Page    21) 

NOTKIO    TO    COIVTUACTOUS 

(KjiKt    Bay    Municipal    Utility    I>i»»trIot) 

Sealed  proijosals  will  be  received  at 
the  office  of  the  Kast  Bay  Municipal 
Utility  District,  1924  Broadway,  Hay 
Bldg-.,  Oakland,  California,  until  S 
o'clock  P.  M.,  July  -.  1«2«.  and  will  at 
that  hour  be  opened,  for  constructing 
and  furnishing  gates  and  screens  for 
San  Pablo  and  Lafayette  Screening 
Chambers,    Mokelumne    River    Project. 

Plans  and  specifications  for  the  work 
may   be   obtained   by  application   to    the 
office   of   the   District,   Oakland,   Calif. 
JOHN    H.    KIMBAI.I^, 

Secretary. 

Oakland,  Calif..  June  5,  1926. 


NOTICE  KOIl  BIDS 


•(Cornins    Union    High    .Scliool    District) 


Notice  is  hereby  given  that  the  Board 
of  Trustees  of  the  Corning  Union  High 
School  District,  of  the  City  of  Corning, 
County  of  Tehama,  State  of  California, 
will  receive  sealed  bids  for  the  con- 
struction of  a  gymnasium  building,  for 
the    Los    Molinos    High    School. 

That  plans  and  specifications  for  the 
construction  of  said  building  can  be 
obtained  from  the  office  of  the  Archi- 
tect, John  W.  Woollett,  76  Mull  Build- 
ing,  10th  and  L  Sts.,  Sacramento,  Calif. 

A  cash  deposit  will  be  required  from 
all  prospective  bidders  on  all  blue 
prints  and  specifications  loaned  out, 
as   a  guarantee   of  return   of  the  same. 

All  bids  should  be  presented  on  blanlc 
forms  which  may  be  procured  at  the 
office    of    the    architect. 

TiJach  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible  Cal- 
ifornia banl<  for  a  sum  not  less  than 
ten  per  centum  (10%)  of  the  ainount  of 
the  bid,  made  payable  to  W.  C.  Smith, 
clerk  of  the  Board  of  Trustees,  as  a 
guarantee  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
will,  within  ten  days  after  the  award 
is  made,  enter  into  the  necssary  agree- 
ment and  furnish  the  necessary  bonds 
for  the  faithful  performance  of  said 
work  and  in  case  the  bidder  to  whom 
the  contract  is  awarded,  fails  or  re- 
fuses to  enter  into  said  agreement,  or 
to  furnish  said  bonds,  said  check  will 
be  forfeited  to  the  said  school  district, 
in    the    manner   provided    Ijy    the    l;.w. 

Each  bid  must  be  enclosed  in  ^  n'.  i 
'envelope  and  addressed  to  W.  C.  Smith, 
Clerk  of  the  Board  of  Trustees,  Corn- 
'  ing  Union  High  School  District.  Coin- 
ing. Calif,  and  endorsed — "Proposal  for 
a  Cymnasium  Building." 

Bids   will    be   opened   June  2S,  8  P.  M. 


at     the     (,'orning     Union     High     School, 
C^ornlng,    (California. 

The  Board  of  Trustees  e.xpressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees  of 
the  Corning  Union  High  School  Dis- 
trict, Corning,  California. 

Dated  June  4,   1926. 
Signed  W.   C.   SMITH 

Clerk. 


NOTICK    TO    niDDKK.S 


Kurrka  High  School  DiNtrict — Linoleum 


Notice  is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  at 
the  otBce  of  the  City  Superintendent 
of  Schools,  City  Hall.  Eureka.  Califor- 
nia, up  to  7:S0  P,  M.  on  the  .'tOth  day  of 
June.  ItKSft,  for  the  furnishing  of  Two 
Hundred  Twenty-six  (226)  more  or  less, 
.yards  of  linoleum  for  the  Eureka  High 
School  District  according  to  specifica- 
tions on  file  in  the  office  of  the  Eureka 
Board   of   Education. 

All  proposals  or  bids  must  be  ac- 
companied by  a  cashier's  check  pay- 
able to  the  order  of  the  Eureka  High 
School  District,  for  an  amount  whicli 
shall  not  be  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal,  or  by  a 
bond  for  the  same  amount  and  so  pay- 
able, signed  by  the  bidder  and  two 
sureties  who  shall  justify  before  any 
officer,  competent  to  administer  an 
oath,  in  double  the  said  amount  and 
over  and  above  all  statutory  exemp- 
tions. 

The  Board  of  Education  of  the  City 
of  Eureka  reserves  the  right  to  re- 
ject any  or  all  bids. 

GEO.    B.   ALBEE, 
Superintendent   of  City  Schools  of  City 
of  Eureka. 


NOTICE    TO    CONTRACTORS 


(Gllioy  High   School   District) 


Notice  is  hereby  given,  by  the  Board 
of  Trustees  of  the  Gilroy  High  School 
District.  Gilroy,  County  of  Santa  Clara, 
State  of  California,  that  separate 
sealed  proposals  are  invited  for  the 
alteration  of  the  present  High  School 
building  and  for  the  installation  of  a 
heating  system.  Separate  sealed  pro- 
posals are  also  invited  for  the  con- 
.struction  of  a  cafeteria  building  and 
for  the  installation  of  a  heating  sys- 
tem in  said  building.  All  of  the  above 
are  to  be  constructed  on  the  present 
High  School  site  of  the  said  Town  of 
Gilroy,  all  in  accordance  with  plans 
and  sijecitica  tions  made  by  Ualph 
WycKoff.  Architect,  511  Growers  Bank 
Building,  San  Jose,  California,  and  filed 
with   the  said   Board  of  Trustees. 

Plans      and      specifications      will      be 


loaned  out  by  the  Architect  to  respon- 
sible contractors  upon  the  depo.sit  of 
$20.  as  a  guarantee  that  said  plans 
and  speclfication.s  are  to  be  returned 
on  a  specified  date.  Every  proposal 
must  be  accompanied  by  a  check  made 
payable  to  the  Gilroy  High  School 
District,  equal  to  5  per  cfent  of  the 
amount  of  the  proposal  and  certified 
to  by  some  responsible  Banking  Cor- 
poration, conditioned  that  the  con- 
tractors whose  bids  are  accepted  will 
within  10  days  after  the  award  is 
made  enter  into  a  contract  and  will 
give  good  and  sufficient  bonds  as  re- 
quired by  law.  Said  bonds  to  be  sub- 
ject to  the  approval  of  the  Board  of 
Trustees  of  the  said  Gilroy  High  S'chool 
District. 

In  case  of  a  failure  on  the  part  of 
any  contractor  to  enter  into  a  con- 
tract within  the  period  hereinbefore 
specified,  the  amount  of  the  deposit  of 
such  bidder  will  be  forfeited  to  the  said 
Gilroy  High  School  District.  Upon 
the  execution  of  the  contracts  and  the 
approval  of  the  bonds  the  deposits  will 
be  returned  to  the  bidders.  The  de- 
posit of  the  contractors  other  than  the 
ones  to  whom  the  awards  are  made 
will  be  returned  to  the  contractors 
making  the  proposal  immediately  after 
the  contracts  and  bonds  have  been 
evecuted. 

Bids  will  be  received  up  to  and  In- 
cluding 4  P.  M.,  WedneMduy,  Jane  23, 
WM,  and  must  be  addressed  to  Clerk 
of  the  Board  of  Trustees  of  the  Gilroy 
High  School  District,  and  endorsed 
either: 

"Proposal  for  the  altering  of  the 
present  High  School  building,"  or 
"I'roposal  for  the  installation  of  a 
heating  system,"  or  "Proposal  for  the 
construction  of  a  cafeteria  building," 
or  "Proposal  for  the  installation  of  a 
heating   system    in    cafeteria   building." 

Said  sealea'bids  and  proposals  will 
be  opened  by  the  said  Board  at  the 
office  of  the  Gilroy  High  School  t  4 
o'clock  P.  M.  on  Wednesday,  June  23, 
1926. 

The   Board   reserves   the   right   to   re- 
ject  any   and    all    bids    or    proposals. 
By    order    of    the    Board    of    Trustees. 
Dated,  Friday,  June  4,   1926. 

E.    E.    BROWXELL, 
Clerk  of  the  Board  of  Trustees. 


Cowell  Portland  Cement  Company  has 
filed  a  complaint  with  the  Railroad 
Commission  against  Ba,y  Point  and 
Clayton  Railroad  Company.  The  Atchi- 
son, Topeka  and  Santa  Fe  Railway 
Company,  Central  California  Traction 
Company  and  The  Western  Pacific  Rail- 
road Company,  asking  reparations  from 
defendant  carriers  for  alleged  exces- 
sive rates  for  the  transporation  of  ce- 
ment  from   Cowell   to   Las   Plumas. 
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Printing 


Modern,  Efficient  Methods, 
Up-to-date  Machinery  and 
Highly  Skilled  Workman- 
ship plus  an  Honest  De- 
sire to  Please  assure 


Quality  and  Service 


Telephones 

Garfield 

3  140 
3  141 
3  142 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No. 

Owner 

Contractor 

Anit. 

1834 

Dixon 

Jones 

7500 

1835 

Schell 

Owner 

3000 

1836 

Willey 

Rundquist 

4000 

1837 

Foppiano 

Koch 

3000 

1838 

Baldini 

Eirilich 

3000 

1839 

Fratessa 

Owner 

4000 

1840 

Enterprise 

Owner 

1000 

1841 

Mostardi 

Nollevant 

1000 

1842 

Geniegnani 

Nollevant 

1000 

1843 

Grundy 

Owner 

25000 

1844 

Anderson 

Owner 

21000 

1845 

Warden 

Owner 

35000 

1846 

Gernns 

Owner 

25000 

1847 

Heyman 

Owner 

16000 

1848 

Smith 

Owner 

7000 

1849 

Landsbergr 

Purcell 

7112 

1850 

Tuckler 

Coburn 

1500 

1851 

Mt.   Zion 

Sommer 

2000 

1852 

Jeffers 

Owner 

12000 

1853 

Hannah 

Owner 

30000 

1854 

California 

Aragona 

3000 

1855 

Pirolo 

Neish 

3000 

1856 

Berg 

Owner 

6000 

1857 

Lemlce 

Miller 

4000 

1858 

Harper 

Owner 

4000 

1S59 

Norton 

Hamill 

1500 

1860 

Nelson 

Owner 

5000 

1861 

Cosmopolitan 

Owner 

5000 

1862 

Giambastlsta 

Guastavino 

7000 

1863 

Gage 

Scully 

3000 

1864 

Bothe 

Owner 

12000 

1865 

Royal 

Rasori 

14000 

1866 

Sharman 

Owner 

15000 

1867 

Get 

Coburn 

28798 

1868 

Zeiss 

Owner 

5000 

1869 

Romero 

Barsotti 

3000 

1870 

Murray 

Owner 

7000 

1871 

Harris 

Owner 

2500 

1872 

Low 

Owner 

6000 

1873 

California 

Coburn 

1480 

1874 

Ertassi 

Thulin 

4000 

1875 

Jeffers 

Owner 

9000 

1876 

Gendotti 

Industrial 

2500 

1877 

McSweeney 

Keystone 

7500 

1878 

Fleming 

Owner 

20000 

1879 

McCarthy 

Owner 

15000 

1880 

Arnott 

Arnott 

40000 

1881 

Kern 

Owner 

65000 

1882 

McDonald 

Fetz 

1500 

1883 

Conradi 

Antonioli 

4000 

1884 

Faubrother 

Parkison 

4500 

1885 

Dean 

American 

1000 

DWELLING 

(1834)  N  FULTON  92-6  E  Third  Ave. 
Two-story  and  basement  frame 
dwelling. 

Owner — Dr.  Howard  Dixon,  1095  Val- 
encia St.,  San  Francisco. 

Architect  —  Pring  &  Lesswing,  Hol- 
brook  Bldg.,  San  Francisco. 

Contractor — Thos.  M.  Jones,  143  29th 
Ave.,   San    Francisco.  57500 


MFG.    PLANT. 

(1835)  S  NATOMA  250  W  Eighth. 
One-story  brick  light  manufactur- 
ing  plant. 

Owner — Samuel  Schell,  741  Natoma  St., 
San  Francisco. 

Architect — None.  $3000 


DWELLING 

(1836)      E     LAIDLEY     163     S    Roanoke. 

One-story    and       basement       frame 

dwelling. 
Owner — E.    J.    Willey. 
Architect — None. 
Contractor — V.        W.       Rundquist,       338 

Chicago  Way,  S.  F.  14000 


DWELLING 

(1837)  N  TINGLEY  AVE  186  S  Mis- 
sion. One-story  and  basement 
frame   dwelling. 

Owner — Mrs.  Marie  Foppiano,  24  Ting- 
ley  Ave.,  San  Francisco. 

Architect — None. 

*  ontractor — W.  R.  Koch,  366  Arlington 
St.,   San    Francisco.  $3000 


225      SE      Rankin, 
basement       frame 


DWELLING 

(1838)      NE    PALOU 

One-story    and 

dwelling. 
Owner  —  Joseph    B.    Baldini,    %    J.    J. 

Weinstein,  156  Montgomery  St.,  San 

Francisco. 
Architect — None. 
Contractor — Anton     Eirilich,     4840     3rd 

St.,   S'an   Francisco.  $3000 


DWELLING 

(1839)      S   HOLLISTER   225   E   Jennings 

One-story      and      basement      frame 

dwelling. 
Owner — Joseph    S.    Fratessa,    2831    San 

Bruno  Ave.,   San  Francisco. 
Architect — None.  $4000 


CHIPPING  ROOM 

(1840)  EIGHTEENTH  ST.,  bet.  Ala- 
bama and  Flordia.  Erect  chipping 
room,  frame  and  corrugated  iron 
construction,  25x100  feet. 

Owner — Enterprise  Foundry  Co.,  2902 
19t>  St.,   San   Francisco. 

Architect — None.  $1000 


GREENHOUSE 

(1841)  CAMBRIDGE  bet.  Woolsey  and 
Dwight.  One-story  frame  green- 
house. 

Owner — E.  Mostardi,  650  Cambridge  St., 
San    Francisco. 

Architect — None. 

Contractor — F.  Nollevant,  1420  Way- 
land   St.,   San  Francisco.  $1000 


GREENHOUSE 

(1842)  CAMBRIDGE  bet.  Woolsey  and 
Way.     One-story  frame  greenhouse 

Owner —  F.  Geniegnani,  660  Cambridge 
St.,  San  Francisco. 

Architect — None. 

Contractor — F.  Nollevant,  1420  Way- 
land   St.,   San   Francisco.  $1000 


FLATS 

(1843)  S  SEVENTEENTH  233  W  Guer- 
rero. Three-story  and  Ijasement 
fgrame    (6)    flats. 

Owner — Edmund  and  Annie  T.  Grundy, 
881  Market  St.,  San  Francisco. 

Architect — Martin  A.  Sheldon,  Monad- 
nock  B;dg.,  San  Francisco.      $25,000 


(1844)      W     STEINER       80       N       Union. 

Two-story      and      basement      frame 

(14)    apartments. 
Owner — Anderson    &    Rowe,    45    Belcher 

St.,    San    Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,    San    Francisco.  $21,000 


APARTMENTS 

(184.1)      W    EIGHTH  AVE    50   N   Irving. 

Two-story  and  basement  frame  (24) 

apartments. 
Owner — Fred    Warden,    1515    11th    Ave., 

San    Francisco. 
Architect  —  J.    C.    Hladik,    MonadnocU 

Bldg.,    San    Francisco.  $35,000 


AI'ARTMENTS 

(1846)      NW  SCOTT  AND  TURK.  Three 

story  frame   (8)  apartments. 
Owner — John    Uernns,    %>    Architect. 
Architect — Wm.    F.    Gunnison,    210    Post 

St.,    San    Francisco.  $25,000 


DWELLINGS 

(184.)  N  FLOURNOY  350  and  387  Vi 
W  Rhine,  $2000  each;  E  Anderson 
123-4  X  Crescent  Ave..  $3000;  W 
Ellsworth  73-4,  98-4  and  123-4  N 
Crescent  Ave.,  $3000  each.  Six 
one-story  and  basement  frame 
dwellings. 

Owner — Heyman  Bros.,  742  Market  St., 
San    Francisco. 

Architect — None.         Cost  as  noted  above 


FLATS 

(1848)      E     TWENTY-SIXTH     AVE     150 

S    Lincoln    Way.        Two-story      and 

basement  frame   (2)   flats. 
Owner — Byrd  O.  Smith,  155  Montgomery 

St.,   San    Francisco. 
Architect — None.  $70J0 


STOItES,   ETC. 

(1849)      E    DIVISADERO    62    N    Sutter. 

Two-story  frame   stores  and  flat. 
Owner — Joseph    Landsberg,    Divisadero 

bet.  Post  and  Sutter  Sts.,   S.  F. 
Architect — John  J.  Foley,  770   5th  Ave., 

San    Francisco. 
Contractor — J.    S.    Purcell,    850    Presidio 

Ave.,   San   Francisco.  $7112 


ALTERATIONS 

(1850)      NO.    2154    POST.      5-ply   asphal- 

tum  and   gravel     roof;     plastering; 

tinning;    painting    for    dwelling. 
Owner — Ike  Tuckler,  2154   Post  St.,  San 

Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St.,    San   Francisco.  $1500 


Con- 


WIND  BREAK 

(1851)      NW.  POST    AND   SCOTT. 

struct   wind   break. 
Owner — Mt.    Zion    Hospital,    2200    Post 

St.,  San  Francisco. 
Architect — None. 
Contractor — I.    M.    Sommer    &    Co.,    901 

Bryant   St.,    San    Francisco.        $2000 


DWELLINGS 

(1852)  NW  HURON  25.  50,  75  and  100 
SW  Lawrence.  Four  one-story  and 
basement  frame  dwellings. 

Owner — Jeffers,    Tuene    &    Wiseth,    3573 

16th   St.,   San   Francisco. 
Architect — None.  $3000  ea 

APART^IENTS 

(1853)  9  EDDY  95  and  132-6  W  Web- 
ster. Two  three-story  and  base- 
ment frame  apartments  (12  apts. 
in  each   building). 

Owner — Hannah  &  Kohlwes,  2002  Cali- 
fornia   St.,    San    Francisco. 

Architect — E.  E.  Young,  2002  Califor- 
nia St.,   S.   F.  $15,000   each 


ALTERATIONS 

(1854)  NO.  568  GREENWICH.  Re- 
model  2    flats    for    (4)    apartments. 

Owner — Valentino    Califano,    Premises. 

Architect  —  Louis  Mastropasque,  580 
Washington  St.,  San  Francisco. 

Contractor — E.  Aragona,  659  Green- 
wich  St.,   San   Francisco.  $3000 

DWELLING 

(1855)  S  RAYMOND  25  W  Alpha. 
One-story  and  basement  frame 
dwelling. 

Owner — Mike  Pirolo,  275  Raymond  Ave., 

San    Francisco. 
Architect — None. 
Contractor — James  G.  Neish,  233  Leland 

Ave.,   San    Francisco.  $3000 

DWELLINGS 

(1856)  E  SEVENTEENTH  AVE  200  & 
225  S  Taraval.  Two  one-story  and 
basement   frame  dwelling. 

Owner  —  EInar   N.    Berg.    24      Stillings 

.■\ve..  San   Francisco. 
.Architect — None.  $3000  each 

DWELLING 

(18.^7)  W  THIRTY-NINTH  AVE  230 
S  Cabrillo.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Geo.  and  Anna  Lemke,  130 
Clayton   St.,  San   Francisco. 

Architect— W.  E.  Huson.  5331  Geary 
St.,   San   Francisco. 

Contractor — W.  G.  Miller  Realty  Co., 
5331   Geary   St.,   S.   F.  $4000 

DWELLING 

(1858)  W  TWENTY-FIRST  AVE.  133-4 
N  Taraval.  2-story  and  basement 
frame   dwelling. 

Owner  —  Mrs.    Minnie    Harper,    271    7th 

Ave..   S.   F. 
Architect — None.  $4000 

ADDITION 

(1859)  5715  GEARY  STREET.  New 
roof;  one-story  addition  for  office 
and   workshop. 

Owner— R.  H.  Norton,  5715  Gearv  St. 
San  Francisco. 
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Architect— None.  r^arv 

Contractor— Thos.    Hamill,    6242    Geary 

St      S     F  ^    oUU 

DWELLING  „    ^^    ^^,,  , 

(1860)      E    WAWOXA    41-6    N    Ulloa.    1- 

storv   and   basement   frame   dwlg. 
O^-ner— Fernando   Nelson    &    Sons,    Inc., 

No.    2    West    Portal    Ave.,    S.    F._ 
Architect — None.  $oOOO 


140    S    Folsom. 
concrete     ma- 


9HOP 

(1861)       W     HAMPTON 

1-story      reinforced 

chine    shop. 
O^n-ner — Cobmopolitan    Machine    Worlds, 

57  Tehama  St.,  S.  F. 
Architect    —    Albert    W.    Burgren      110 

Sutter   St.,   S.   F.  ?5000 

FL  \TS 

(18*62)  E  WETMORE  137-6  S  Wash- 
ington. 2-story  and  basement 
frame   (2)   flats. 

Q.^vner — Giambatista  and  Rosa  Luceti, 
576   Lombard   St.,    S.   F. 

Architect — L.  Traverse,  854  Union  St., 
San    Francisco. 

Contractor   —    B.    Guastavino      &      Co 
premises.  ?(000 

FIRE  REPAIRS 

(1863)       1850-52    GEARY    ST.         Repair 

fire   damage  for  flats. 
Owner — Kate   Gage. 
Architect — None. 
Contractor— J.   E.   Scully,   Phelan   Bldg., 

San  Francisco.  $3000 


DWELLINGS 

(1864)  N     REVERE     75.     100,     175     W 

Lane.     Three  1-story  and  basement 

frame   dwellings. 
Owner — A.   Bothe,    5015   Third   St.,   S.    F. 
Architect — None.  Each    |4000 


FACTORY 

(1865)      N     DAVIDSON,     112     E     NBW- 

hall.    IV^ -story   concrete    factory. 
Owner — Royal      Tallow      Works,      1260 

Davidson   St. 
Architect — Eng.    Dept.    of    Owners. 
Contractor    —    S.    Rasori,    270    Tehama 

St  Cost,    $14,000 


DWELLING 

(1872)      W  URBANO  DR.  395  S  Moncada 

One-story     and       basement       frame 

dwelling. 
Owner — Fred    Low,    815-A   Harrison    St., 

San   Francisco. 
Architect — None.  $6000 


APARTMENTS 

(1866)      N    FELL    112     W    PIERCE.     3- 

story      and     basement     frame      (9) 

apartments. 
Owner — Thos.   R.    Sharman,    1514   Irving 

St. 
Architect — None  Cost,   $15,000 


ROOMING   HOUSE 
(1867)      N     WASHINGTON     130     IV^     E. 

Stockton.       Brick     walls,     studding, 

pla-stering.  plumbing,  painting,  etc., 

for   rooming   house. 
Owner— Chin   Get,    712    Hearst   Bldg. 
Architect — None.  „„     „, 

Contractor    —    Ira    W.    Coburn     Hearst 

Bl(jg.  Cost,   $Ji,iy8 

tm8^)^1<E°SIXTEENTH  AND  GUER- 
rero.  Construct  balcony  in  con- 
fectionarv  store;  install  candy 
kitchen;  soda  fountain;  construct 
booths,  etc.  .   „    .,, 

Owner— M.  Zeiss,  Room  808,  110  Sutter 
St.,    San    Francisco.  „   „    .. 

Architect— A.  J.  Horstmann,  110  Sutter 
St.,   San   Francisco.  $oOOU 

(1869)'    SE    REVERE   AND   JENNINGS. 

One-story      and      basement      frame 

dwelling. 
Owner — Juan  Romero,  1315  Montgomery 

St.,  San  Francisco. 
Architect— None. 

Contractor  —  Arturo       Barsotti,       lol- 
Quesada  Ave.,  San  Francisco.       $3000 

FLATS  „  „ 

(1870)  NE  CERVANTES  101  S^E  Beach. 
Two-story  and  basement  frame   (2) 

flats.  ,„,  ^^    , 

Owner — G.  T.  Murray  &  Co.,  1435  Hyde 
St.,    San    Francisco. 

Plans  by  Owner.  $700U 

DWELLING 

(1870      E    BRUSSELS    200    N    SilHman 

One-story      and      basement      frame 

dwelling. 
Owner — A.    Harris,    546    Waller    St.,    San 

Arch itec"— John  J.  Foley,  770  5th  Ave  , 
San   Francisco.  $2000 


ALTERATIONS 

(1873)      NO.    1750    CLAY    ST.       Enlarge 

dressing    room;    painting,    etc.,    for 

club. 
Owner — California  Womens'  Club.  Prem 
Plans   by   Owner. 
Contractor — Ira  W.  Coburn,   712   Hearst 

Bldg.,    San    Francisco.  $1480 


REPAIRS 

(1874)      NO.        1168       POTRERO       AVE. 

Repair   fire   damage    to   flats. 
Owner — Louis    Ertassl,    Premises. 
Architect — None. 
Contractor — A.  L.   Thulin,   60   Brady  St.. 

San    Francisco.  $4000 


DWELLINGS 

(1875)  SW  LAWRENCE  82  NW  Huron; 
NW  Huron  125  SW  Lawrence;  NE 
Lawrence  and  Huron.  Three  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Jeffers,  Tuene  &  Wiseth,  3573 
16th  St.,   San   Francisco. 

Architect — None.  $3000 


ALTERATIONS 

(1876)  NO.  4557  MISSION.  Construct 
partitions    in    stores. 

Owner — Mr.  Gendotti,  315  Montgomery 
St.,    San   Francisco. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant   St.,    S.   F.  $2500 


DWELLING 

(1877)  N  SANTA  BARBARA  400  S 
Yerba  Buena.  Two-story  and  base- 
ment  frome   dwelling. 

Owner — Angus  McDo  McSweeney,  277 
Pine    St.,    San    Francisco. 

Architect — Angus  McDo  McSweeney,  277 
Pine   St.,   San   Francisco. 

Contractor — Keystone  Constr.  Co.,  417 
Market  St.,  San  Francisco.         $7500 


APARTMENTS 

(1878)  NE  SIXTEENTH  AND  GUER- 
rero.  Three-story  and  basement 
frame   (10)   apartments. 

Owner — Fleming  Estate,  Room  808,  110 
Sutter   St.,    San   Francisco. 

Architect — A.  J.  Horstmann,  110  Sutter 
St.,   San  Francisco.  $20,000 

DWELLINGS 

(1879)  W  THIRTY-FOURTH  AVE. 
137-6,  162-6,  187-6,  212-6  and  237-6 
S  Irving.  Five  one-story  and  base- 
ment  frame   dwellings. 

Owner — John    E.   McCarthy,    1483   Funs- 
ton  Ave.,  San  Francisco. 
Architect — None.  $3000    each 


DWELLINGS 

(1880)  SE  SIXTEENTH  AVE  AND 
Santiago;  E  16th  Ave  28,  59,  90,  121, 
152,  183,  214,  245  and  276  S  Santiago 
Ten  one-story  and  basement  frame 
dwellings. 

Owner — Jas.  A.  Arnott,  633  Taraval  St., 
San  Francisco. 

Architect — None. 

Contractor — Jas.  A.  Arnott  &  Son,  633 
Taraval   St.,   S.   F.  $4000   each 


Designer^F.    Antpnioli,    1525    Clement. 

St.,   San  Francisco.-  ■     •        -         ■'  ' 
Contractor^F.    Antonioli,    1525  Clement 

St.,    San    Francisco.  $4000 

DWELLING 

(1884)  E  TREAT  AVE  62  N  Twenty- 
fourth.  One-story  and  basement 
■frame  dwelling. 

Owner — Mary  Faubrother,  1174  Phelan 
Bldg.,   San   Francisco. 

Architect — None. 

Contractor — Geo.  D.  Parkison,  937  Fell 
St.,    San   Francisco.  $4500 


APARTMENTS  „,      ,,    , 

(1881)  S  O'FARRELL  17o  W  Hyde. 
Five-story  and  basement  Class  C 
steel  frame  and  brick  (21)  apart- 
ments. 

Owner — A.  W.  Kern;  %  Architect. 
Architect— O.  R.  Thayer,   110  Sutter  St., 

San  Francisco. 
Contractor — Not  Let.  $65,000 

(1882)  N  RAYMOND  AVE  150  W  Rut- 
land. Repair  fire  damages  to 
dwelling. 

Owner — T.    McDonald,       226       Raymond 

Ave.,  San  Francisco. 
Arciiitect — None. 
Contractor — P.   Fetz,   460  Wilde   St.,   San 

Francisco.  $1500 


DWELLING 

(1883)      W    SAN    BENITO    420    N    Ocean 

Ave.        One-story      and      basement 

frame    dwelling. 
Owner  —  George    E.    Conradi,    246    8tli 

Ave., -Sa«  FrAueisco,       _ 


SIGN 

(1885)      NO.     1052 

sign. 
Owner — L.     E.     Dean, 

San   Francisco. 
Architect — None. 
Contractor — ^American     Elec.     Sign    Co., 

1740  Eddy  St.,  S.  F.  $1000 


GEARY.         Electric 
1052    Geary    St;, 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor  Amt. 

769  Fallette  Parker  11700 

770  Liebold  Casty  8000 

771  Cereghino  Brueck  18000 

772  McCarthy  Arnott  3689 

773  McCarthy  Arnott  2988 

774  Mercantile  Clark  1066 

775  Mercantile  Zelinsky  6925 

776  Mercantile  Spencer  3350 

777  Mercantile  Malott  4344 

778  Westgate  Keystone  8900 

779  Tyler  Sartorio  3150 

780  Xi                           Papenhausen  28135 

781  Silverstein  Neish  4300 

BUILDING 

(769)      E     CHESTNUT     247.6     N     BROD- 

erick    W    27.6    N    137.6. 
All  work  except  shades  and  chandeliers 
2-story    and    basement    frame    bldg. 
Owner — Joseph   Gallette,    1S44    Stockton 

St. 
Architect — J.    A.    Porporato,    619   Wash- 
ington St. 
Contractor — Wilbur     C.      Parker,      2772 

22nd   St. 
Filed  June  10,   1926.  Dated  June  5,  1926 

Rough    frame   up    $2800 

Brown    coated    2800 

Completed    and    accepted    2900 

35    days    after    3200 

TOTAL  COST,  $11,700 
Bond,  $6,000;  sureties.  Ward  C.  Brown, 
Louis  J.  Equi;  forfeit,  none;  limit,  90 
days;   plans   and   specifications   filed. 


RESIDENCE 

(770)  S  E  SOUTHWOOD  DRIVE  AND 
E  Miramar  Ave.  S  32  E  95  x  S  50 
and  ptn  Westwood  Park. 

All  work  excavation,  carpenter,  con- 
crete, millwork,  roofing,  glazing, 
plaster,  hardwood,  etc.,  for  2-story 
frame   residence. 

Owner — Fritz  Liebold,  304  Diamond 
St. 

Architect— Carl  G^ilfuss,  417  Dewey 
Blvd. 

Contractor   —    John    Casty    &    Son,    180 

Filed  June  lo',  1926.  Dated  June  5,  1926 
Frame    up  ...  $2000 

Brown    coated    ,    2000 

Completed    And    accepted    2000 

35    days    after 2000 

TOTAL  COST,   $8,000 

Bond  $4,000;  sureties,  Peter  T.  C.  Wolff, 

Hugo      Wagenknecht:      forfeit,      $5.00; 

limit,   90   days;   plans  and  specifications 

filed. 


ALTERATIONS. 

(771)      N    W    SAN    BRUNO    AVE.    AND 

Silliman   N   100   x   W   120. 
Alterations     and     additions    to    apart- 
ment  and  office   bldg. 
Owner — Cereghino      Estate,      2350      San 

Bruno    Ave. 
Architect — None. 

Contractor — Michael   Brueck,   600  Char- 
ter  Oak    St. 
Filed  Juno   10,   1926.   Dated  June  5,   1926 
Frame    up    for    new    portion    of 

bldg $4500 

r.rowa    coated 4500 

Completed    and    accepted    4500 

35    dys   aft^r    4500 

TOTAL  COST,  $18,000 
Bond,  sureties,  forfeit,  none;  limit,  140 
days;   plans   and   speciflcatiotis   filed. 
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BUNGALOW 

(772)      S    W    SANTA    ROSA    AVE.     100 

S  E  Cayuga  Ave.  S  W  94  S  E  25  N  E 

89  more  or  less  N  W  25.45  more  or 

le-ss  ptn  lot  29  Blk  E  Bernal  Tract. 

All    work    1-story    frame    bungalow. 

Owner — The    McCarthy    Co.,    46    Kearny 

St. 
Architect — None. 
Contractor — James    Arnott    &    Son,    633 

Taraval  St. 
Filed  June  11,  1926.  Dated  May  18,  1926 

30   days   after   frame   up    25% 

30    days    after    brown    coated. ..  .25% 
30   days   after  com.   &   accepted .  .25% 

35    days    thereafter     25% 

TOTAL  COST,  $3689 
Bond,  sureties,  none;  forfeit,  fl.OO; 
limit,  90  days;  plans  and  specifications 
not    filed. 


Bond,  $1675;  sureties.  Southern  Surety 
Co.;  forfeit,  none;  limit,  as  required; 
plans   and   specifications   filed. 


(773)  W  ROUSSEA  300  S  BOSWORTH 
S  25  X  W  100  Ptn  Blk  7  De  Bloom 
Tract. 

All    work    1-story    frame    bungalow. 
Owner— The    McCarthy    Co.,    46   Kearny 

St. 
Architect — None. 
Contractor — James    Arnott    &    Son,    633 

Piled  June  11,  1926.  Dated  May  16,  1926 

30   days   after  frame   up    25% 

30   days   after   brown   coated    ....25% 
30  days  after  com  and  accepted   25% 

35  days    thereafter    25% 

TOTAL  COST,  $2988 
Bond,  sureties,  none;  forfeit,  $1.00; 
limit,  90  days;  plans  and  specifications 
not    filed. 

ROOF    TILE 

(774)  NE  TWENTY-SECOND  and  Mis- 
sion N  75-1%  E  122-6  S  35-1%  E 
122-6  S  40  W  245.  All  work  for 
roof  tile   for  building. 

Owner — Mercantile  Trust  Co.,  454  Cali- 
fornia St.,   S.   F. 

Architect — J.  R.  Miller  and  T.  L.  Pfiue- 
ger,    580  Market   St.,   S.   F. 

Contractor — N.  Clark  &  Sons,  116  Na- 
toma   S't.,   S.   F. 

Filed  June  11,  1926.  Dated  June  9,  1926. 
1st   of  each    month    75% 

36  days    after    25 % 

TOTAL  COST,  $1066 
Bond,  $533.  Sureties,  Royal  Indemnity 
Co.  Forfeit,  none.  Limit,  15  days  after 
notified.     Plans  and  specifications  filed. 

(775)  PAINTING,   ETC.,   ON   ABOVE. 
Contractor  —  D.   Zelinsky   &   Sons,   165 

Grove   St.,   S.   F. 
Filed  June  11,  1926.  Dated  June  9,  1926. 
Payments   same   as   above. 

TOTAL  COST,  $6925 
Bond,  $3462.50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  60  days  after  notified.  Plans 
and  specifications  filed. 


(776)      ONE    PASSENGER    ELEVATOR 

on    above. 
Contractor — Spencer    Elevator    Co.,    166 

7th  St. 
Filed  June  11,  1926.  Dated  May  22,  1926 
Payments  same  as  above. 

TOTAL  COST,  $3,350 


(777)      WALL       AND       FLOOR       TILE, 
Wainscotting,    stove    fronts,    etc.,    on 
above. 
Contractor — Malcott    &    Peterson,    3221 

20th   St. 
Filed  June  11,  1926.  Dated  June  9,  1926 
Payments   same   as   above. 

TOTAL  COST,  $4,344 
Bond,  $2,172;  sureties,  Hartford  Acci- 
dent &  Ind.  Co.;  forfeit,  none;  limit,  30 
days  after  notified;  plans  and  specifi- 
cations filed. 


RESIDENCE 

(778)  LOTS  5,  5-A  BLK  18,  Sub.  Blks 
18  and  21  and  Ptn  Lot  19  and  Lots 
lettered  P,  Q,  R  S.,  St.  Francis 
Wood  Extn.  No. 2  All  work  for 
frame  residence. 
Owner — Westgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect — Willis  Polk   &  Co.,   277   Pine 

St.,   San   Francisco. 
Contractor — Keystone    Conatr.   Co.,   417 

Market   St.,   San   Francisco. 
Filed  June   12,  '26.     Dated  June   10,  '26. 

Frame   up    $2225 

Brown    coated    2225 

Completed   and  accepted 2225 

Usual    35    days 2225 

TOTAL  COST,  $8900 
Bond,  $4450.  Surety  Metropolitan 
Casualty  Co.  Limit,  Oct.  1,  1926.  For- 
feit,  $5.     Plans  and  specifications   filed. 


ALTERATIONS 

(779)  NO.  4614  EIGHTEENTH.  All 
work  except  painting,  fixtures, 
finish  hardware  and  wall  beds  for 
alterations  and  additions  to  build- 
ing. 
Owner — Nathaniel    and    Loretta    Tyler, 

Premises. 
Architect — None. 

Contractor — L.    Sartorio   and   A.   C.   An- 
derson, 180  Jessie  St.,  San  Francisco 
Filed  June   12,   '26.     Dated  June   8,  '26. 

Roof    on    $787.50 

Brown    coated     787.50 

Plaster    finished     787.50 

Usual    35   days 787.50 

TOTAL  COST,  $3150.00 
Bond,  none.  Limit,  40  days.  Forfeit, 
plans  and  specifications,  none. 


FHAT    BLDG. 

(780)      E    5TH    AVE    525    N    KIP.KHAM 

E    82.6    N    99-1    more    or    less    S    W 

82.6  more  or  less  S  75  more  or  less 

to   beginning. 
All      work      2-story      frame     fraternity 

building. 
Owner — X   I   Psi    Phi   Building   Coru. 
Architect — Masten     &     Hurd,     278    Post 

St. 
Contractor — Henry      Papenhausen,      595 

Victoria    St. 
Filed  June  14,  1926..  Dated  May  20.  1926 

Frame  up    $7033.75 

Brown    coated     7033.75 

Completed  and  acsepted   7033.75 


THE  SAN  FRANCISCO  BANK 


COMMERCIAL 


INCORPORATED  FEBRUARY  lOTH,   1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 

MISSION  BRANCH Missioh  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haipht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


35   days  after    7033.75 

TOTAL.  COST,  $28,135 
Bond.  $14050;  sureties,  C.  W.  Hlgglns, 
H.  W.  Gatejen;  forfeit,  $10:  limit,  90 
days;    plans   and  specifications   filed. 

JJE.SIDEXCE 

(781)      B    HAMPSHIRE    100    N    19TH   N 

25  X  E  100.  Pn  62. 
All    work    4-room    frame    residence   and 

garage. 
Owner — Louis      Sllverstein,      2471      San 

Bruno  Ave. 
Architect — None. 
Contractor — James    G.    Neish,    235    Le- 

land  Ave. 
Kiled  June  16,  1926.  Dated  June  15,  1926 

lieady  for  roof   $1075 

Brown    coated    1075 

Completed  and  accepted    1075 

35    days    after    1075 

TOTAL  COST,  $4300 
Bond,  sureties,  forfeit,  none;  limit,  90 
days;    plans   and   specifications   filed. 

CESSATION  OF  LABOE 


SAX   FRA.\CISCO   COLXTY 


June  10,  1926 — LOT  28  BLK.  539,  for- 
merly Blk.  345  W.  A.  Henry  and 
Elizabeth  Rubke  to  George  M.  Mer- 
iit  as  Bay  Kealty  Co.  Work  stopped 
for  more  than   30  days. 

June  14,  1926— W  TWENTY-EIGHTH 
Ave  90  S  Anza  S  35xW  120.  Ben  & 
Deborah  Lasky  to  Pool  Construction 
Co.      Work    ceased    May    8,    1926. 

May  4,  1926— N  UNION  80-6  E  Web- 
ster E  25xN  100.  A  Brisa  to  whom  it 
may  concern.  Work  ceased  May  4, 
1926. 


COMPLETION  NOTICES 


SAN   FR.4.NCISCO   COUNTY 


Recorded  Accepted 

June  8,  1926— W  FOURTEENTH  AVE 
216  S  Anza  S  48  x  W  127-6.  Lillian 
Stateler  to  L.  D.  Frazee..June  3,  1926 

June  9,  1926— E  LEE  AVE  275  N 
Grafton  Ave.  25  x  112-6.  John  and 
Susie  M.  Schlnkel  to  whom  It  may 
concern    June    7,   1926 

June  9.  1926— E  PRECITA  AVE.  275 
S  Folsom  S  25  X  125.  Joseph  Teresl 
to   W.    DeMartini June    8,    1926 

June  9,  1926— E  SEVENTEENTH  AV. 
136-11  S  Rivera  27  x  130.  Clinton 
H.  and  Belle  A.  Guldager  to  Henry 
S.    Nelson    June    9,    1926 

June  0,  1926— S  RICO  WAY  100  E 
.■\vila  Marina  District,  N  Rico  Way 
240  W  Retire  Way  Marina  District. 
F.  W.  Varney  to  whom  it  may  con- 
cern     June  7,  1926 

June  9.  1926— S  POST  110  E  Mason 
E  110-7^x8  137-6.  Post  Street  Inv 
Co   to  C  Petersen   Co.;   Percy  Sheet 

Metal    Works;    Peter    Bradley 

June    4,    1926 

June  9,  1926— E  THIRTY-NINTH  AVE 
125  S  Cabrillo  S  25xE  120.  Leo  W 
Meyer  to  whom  it  may  concern... 
June    8,    1926 

Juno  ;i,  1926— NE  TWE.VTY-SECOND 
and  Mission  N  75-11*  e  122-6  S 
35-n2  E  122-6  S  40  W  245.  Mer- 
cantile Trust  Co  to  McClure  & 
Chamberlin June    5,    1926 

June  9,  1926— B  THIRTY-NINTH  AV 
225  S  Balboa  S  41-6x115.  H  P 
Kcssler  to  whom  it  mav  concern. 
June    9,    1926 

June  10,  1926 — W  SOMERSET  137-6  S 
Burrow  37-6x120.  Louis  Silver- 
stein    to   S   Saari Mav   11,    1926 

June  10,  1926— W  COLE  100  S  Fred- 
erick, 25x70.  R  Silvertis  and  wife 
to  Jack  Callaghan June   10,   1926 

June  10.  1926- SE  STEVENSON  438 
NE  Second  NE  112xSE  80.  The 
Green  Investment  Co  to  whom  it 
may   concern June   1,    1926 

.lune  10,  1926— N  BAY  91-3  W  Hyde 
.N"  ]25x  W23-4.  Antonio  Romeo  to 
V    Filippis June    7,    1926 

June  10.  1926— E  VERMONT  100  S 
Twentieth  S  25xE  100.  Nick  E  and 
Nudy  Zemansky  to  whom  it  may 
It    concern June    7.    1926 

June  9,  1926 — NO.  1625-1527  HAIGHT 
Sunshine  Store  Co  to  Ernest  Dunn 
May    1,    1926 

June  10.  1926— LOT  32  BLK.  E  Mis- 
sion   Terrace.      Walter    E.    Hansen 

to    whom    it    may    concern 

June    10,    1926 
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June  10.  1926— NE  GRAFTON  AVE. 
and  Plymouth  Ave.  E  alg.  Grafton 
Ave  50  X  N  100  Lots  8  and  9  Blk. 
5.  Lakeview.  Ada  T  Hinkel  to 
whom   it  may   concern .  .June   10,   1926 

June  11,  1926— LOT  8  BLK  6436 
Southern  Hillsides  Unit  No.  1. 
Crocker  Estate  Co  to  whom  it  may 
concern      June    3,    1926 

June  11,  1926— LOT  57  BLK  56,  Reis 
Tract.  K  C  Gardner  to  whom  it 
mav   concern June    11,    1926 

June"  11,  1926— W  FIFTEENTH  AVE 
240  S  Ulloa  S  SOxW  127-6.  Argo- 
naut Inv.  Co  to  whom  it  may  con- 
cern   June    10,    1926 

June  11.  1926— W  FORTIETH  AVE 
125  N  Irving  N  75xW  120.  David 
Leigh    to   whom    it    may    concern... 

June  11,  1926— W  FORTY-SECOND 
Ave  61-6  N  Point  Lobos  Ave  N  50x 
W  82-6.  David  Leigh  to  whom  it 
may   concern June    10,    1926 

June  11,  1926— N  HARKNESS  30  E 
Brussels.  Samuel  Saari  to  whom 
it   may   concern June    11,    1926 

June  11.  1926— S  ULLOA  95  W  29th 
Ave.  W.  25  X  S  100.  W  G.  Miller  to 
whom  it  may  concern ..  .May  29,   1926 

June  li,  1926 — SW  ULLOA  and  29th 
Ave  S  25xW  95.  W  G  Miller  to 
whom  it  may  concern ..  .May  29,   1926 

June  11.  1926— W  HAROLD  AVE  300 
N  Grafton  Ave.  N  25  W  112-6  Lot 
42  Blk  E,  Lakeview.  The  Mc- 
Carthv   Co   to   James   Arnott   &   Son 

June    4,    1926 

June  11,  1926 — NW  CHENERY  105.296 
S  W  Randall  Ptn  Lot  18,  Blk  19. 
Fairmount  Tract.  Miller  Moore 
Constr  Co   to  John   Moore. June   5,   '26 

June  11,  1926- N  CHENERY  78.972 
SW  from  S  Randall  Ptn  Lots  16  & 
17  Blk  19,  Fairmount  Tct.  Miller 
Moore  Constr  Co  to  John  Moore... 

June    5,    1926 

June  11,  1926— NE  GRANVILLE  WAY' 
13.84  SE  from  SE  line  Lot  30  Blk 
2975,  Merritt  Terrace  Ptn.  Lots  29 
and  30  Blk  2975,  Merritt  Terrace. 
Jack  Heidleberg  to  Thos  Hamill 
June    11,    1926 

June  11,  1926— W  MISSION  50  S 
Twenty-sixth  S  107-6  W  123-9  N 
107-6  E  125  Ptn  Blk  198,  Mission 
District.  Geo  Holl  to  F  B  Knittle 
and  J  L  Knittle June  4,   1926 

June  11,  1926— W  MISSION  50  S  26th 
S  107-6  W  123-9  N  107-6  E  125  Ptn 
Blk  198,  Mission  District.  Geo 
Holl   to   J   J  Murray June   4,   1926 

June  11,  1926— W  MISSION  50  S  26th 
S  107-6  W  123-9  N  107-6  E  125  Ptn  ■ 
Blk  198,  Mission  District.  George 
Holl   to  G  P  W  Jensen.. June   1.   1926 

June  11,  1926— E  FUNSTON  AVE  200 
S  Irving  S  alg  E  Funston  Ave  25x 
E  120.  John  E  and  wife  Ethel  M 
McCarthy  to  whom  it  may  concern 
June    10,    1926 

June  11.  1926— LOT  13  BLK  5836  St. 
Mary's  Park.  Gordon  W  Morris  to 
whom   it  may   concern ..  June   10,   1926 

June  11,  1926— LOT  18  BLK  29  and 
Lot  5  Blk  30,  Amended  Map,  Ingle- 
side  Terraces.  Gordon  W  and  wife 
Linnie  Morris  to  whom  it  may 
concern June    8,    1926 

June  11,  1926— S  FULTON  125  E 
Ashbury  25x137-6.  Jerome  E 
O'Brien  to  whom  it  may  concern.. 
May     3,     1926 

June  11,  1926 — E  TWENTY-SIXTH 
Ave  350  N  Cabrillo  N  alg  26th  Ave 
25xE  120.  David  Serensky  to  W  J 
Dose     

June  11,  1926— E  SAN  JOSE  AVE 
210-61/&  N  Brook,  37x105-6x40-4  %x 
113.  Jos  J  Heffernan  to  whom  It 
may   concern June    11,    1926 

June  11,  1926— E  TENTH  AVE  225  S 
Ortega  rung  S  100x120  Fin  Lot 
954.  David  F  Supple  to  Fred 
Beuter June    10,    1926 

June  12,  1926— N  JACKSON  57-6  E 
Ade  Alley  E  57  N  62  W  57  S  62. 
Zellerbach-Levison  Co  to  Wm  H 
Sullivan    June  2,   1926 

June     12,     1926— S     TWENTY-SIXTH 
129    W    San    Jose    Ave    W    71-6x100. 
Arthur  Williams  to  John  Bjorkman 
June    11,    1926 

June  12,  1926— E  EIGHTEENTH  AVE 
75  N  Noriega  E  32-6xN  25.  Julie 
Depierre   to   V  Maff  ei  .  .  .  .  J  une    3,    1926 

June     12,     1926 — E    GENESEE    100    N 
Monterey  Blvd  N  25.\E  100.     Martha 
Rauber  lo  Chas  J   U   Koenig  &  Son 
June    10,    1926 

June  12,  1926— E  EDINBURG  100  S 
Silver  Ave.  John  Dahla  to  whom 
it    may    concern June    12,    1926 


June  12,  1926— N  CALIFORNIA  156-3 
W  Baker  N  25xW  127-8%.  P  J 
McNally  to  whom  it  may  concern 
June    5,    1926 

June  12,  1926 — E  EDINBURGH  50  N 
Peru.  Charles  Reithmuth  to  Joseph 
Metcalf    June   8,   1926 

June  12,  1926 — N  JACKSON  57-6  E 
Ade  Alley  E  57  N  62  W  57  S  62. 
Zellerbach-Levison  Co  to  Rosario 
and  John  De  Luca  (as  De  Luca  & 
Son)     June    8,    1926 

June  12,  1926 — W  EIGHTEENTH  AV 
100  S  Taraval  25x120.  John  J  Binet 
to  whom  it  may  concern. June  11,  1926 

June  12,  1926— S  KIRKHAM  32-6  E 
10th  Ave.  S  IOC  X  E  25.  August  P. 
Konkel  to  whom  it  may  concern.. 
June    10,    1926 

June  12,  1926—1277  IITH  AVENUE. 
Ethel  M.  Haddock  to  J.  W.  Mars- 
den June   12,    1926 

June  14,  1926— E  FOUNTAIN  286-4 
S  24th  S  25  X  E  125.  Michael  and 
Eugenia  Churkin  to  Kingsley  J. 
Miner June    14,    1926 

June  14.  1926— N  BAY  137-6  W  Lar- 
kin  N  137-6  x  W  66-9.  Axel  A. 
Johnson  to  whom  it  may  concern. 
June    12,    1926 

June  14,  1926 — W  BRODERICK  100 
S  North  Point  No.  3437,  3439  Brod- 
erick.  S.  Roskin  to  whom  it  may 
concern    

June  14,  1926— E  26TH  AVE.  200  S 
Lincoln  Way  S  25  x  E  120.  Albert 
Veyhle  to  M.  C.  Rench..June  10.  1926 

June  14,  1926— SAN  BRUNO  BRANCH 
Elkton  bet.  Ocean  Ave.  and  Have- 
lock.  Southern  Pacific  Co.  to  Eat- 
on  &    Smith June    4,    1926 

June  14,  1926  —  W  NEWTON  51  N 
Morse  50x100.  Emil  Peterson  to 
whom   it  may  concern .  .June   14,   1926 

June  14.  1926— E  8TH  AVE.  144-6  S 
Lawton.  L.  M.  Bettman  to  whom 
it    may    concern Oct.    31.    192i' 

June  14,  1926—25-6  x  114  ON  S  25TH 
178-5  AV  Dolores.  Patrick  Hussey 
to    R.    P.    Hobbs June    12,    1926 

June  14,  1926  —  S  HALE  125  W 
Barnevald  W  25  x  75.  John  F.  and 
Hazel  E.  Thorne  to  whom  it  may 
concern June  14,   1926 

June  14,  1926— LOT  20  BLK.  9  St. 
Francis    Wood-        Nels    P.    Johnson 

to   whom   it  may  concern 

June  14,  1926 

June  15.  1926— W  RHODE  ISLAND 
350  S  Twentieth  S  25xW  100. 
Guliyo  and  Antica  Perkon  to  Joe 
Lubey June    12,    1926 

June  15,  1926— LOT  16  BLK  8,  Lake- 
view.  F  C  Wolpert  to  whom  i* 
may   concern June    10.    1926 

June  15,  1926— W  TWENTY-SEV- 
enth  Ave  175  and  200  N  Vicente 
25x120.  Geo  J  Elkington  to  whom 
it    may    concern 

June  15,  1926— W  LESSING  175  N 
Liebig  N  20.10xW  100.  S  Rossi  to 
whom  it  may  concern ...  .June  8,  1926 

June  15,  1926— N  PAGE  125  W  Brod- 
erick.  Robinson  &  Johnston  to 
whom   it  mav  concern .  .June   11,   1926 

June  15.  1926— E  43RD  AVE.  325  S 
Anza  S  25  X  E  120.  L.  E.  Eddy  to 
whom   it  may  concern .  .June   15,   1926 

June  15,  1926 — W  27TH  AVE.  225  N 
Vicente  25x120.  Geo.  J.  Elkington 
to   whom    it   may   concern 

June  15,  1926— N  FULTOX  57-6  W 
30th  Ave.  S.  A.  Schwartz  to  whom 
it    may   concern June    8,    1926 

June  15,  1926 — NE  COR.  GREEN  and 
Buchanan  known  as  1990  Green  St. 
Chas.  A.  Johnson  to  whom  it  may 
concern    June    14,    1926 

June  15,  1926 — SE  PIERCE  and  Cap- 
ra  Way  rung.   S  50  x  E   100.     Edna 

B.    Stempel    to    R.    J.    Stempel 

June    15,    1926 

June  15,  1926— LOTS  1  AND  2  BLK. 
3259  Map  Balboa  Terrace.  E.  C. 
and  O.  M.  Huester  to  W.  C.  Zwieg. 
June   14,  1926 

June  15,  1926— N  CONGO  100  N  Flood 
Ave.    N    alg.    Congo    25    x     W     100. 
Ptn.   Blk.   35   Sunnyside.     Ben   Heg- 
lin   or  Bershard  Ht'glin   to  whom  it  ' 
may   concern June    15,    1926 

June  15,  1926— SE  RICO  WAY  401 
SE  Avila  NE  alg.  Hico  Way  26  SE 
101.597  to  pt.  which  is  perprn. 
dist.  100  NE  from  NE  fervantc-^ 
Blvd.  X  386  SE  from  SE  Avilla 
measured  at  right  angles  thereto 
SE  43  NE  109.025  to  beg.,  ptn.  Ma- 
rine Gardens.  T.  A.  and  Sarah  E. 
Figone  to  Standard  Building 
Company June   12,    1926 


June  15,  1926— E  22ND  AVE.  30  S 
Ulloa.  Mrs.  Anna  T.  Perry  to 
whom   it   may  concern .  .June   14,   1926 

June  15,  1926  —  N  ULLOA  82-6  W 
29th  Ave.  W  25  x  N  100.  Frank 
Hanson  to  whom  it  may  concern.. 
June  8.   1926 


i.IENS  FILED 


SAN   FRANCISCO   COUNTY 


Kecorded  .At     -ivt 

June  9,  1926— SW  MISSISSIPPI  AND 
20th  W  100  X  S  25.  Joseph  C.  Holl 
vs  Frank  W.  Gibbs,  Wm.  F.  Ber- 
nell    $220 

June  9,  1926— SW  OAK  &  LAGUNA 
W  alg  S  Oak  30xS  120.  Edwin  T 
Peterson  vs  H  B  Ray,  H  Eiben  and 
Marie    Eiben    $297.50 

June  10,  1926— E  39TH  AVE.  225  S 
Balboa  S  alg.  E  39th  Ave.  41-6  x 
E  115.  Stucco  Paint  Company  vs. 
H.    P.    Kessler $68. 

June  10,  1926— NW  HOLLOW  AY  Ave. 
and  Miramar  Ave.  N  alg.  Miramar 
Ave.  dist.  25  x  W  70,  Ptn.  Lots  1, 
2,  3,  Blk.  15.  Lakeview  Addn.  Gen- 
eral Water  Heater  Corporation  vs. 
Wm.  F.  Bernell  as  Bernell  Realty 
Company $138. 

June  10,  1926— W  43RD  AVE.  150  S 
Geary  W  120  x  S  25.  J.  H.  McCal- 
lum  vs.  J.  G.  Jacobson  and  Wm.  F. 
Bernell $1446.71 

June  10,  1926 — S  JACKSON  31-7%  E 
Grant  Ave.  E  40  x  S  48.  F.  E.  Ken- 
nedy vs.  Ching  Bing  Bun,  Sing  P. 
Leung,  W.  F.  Tom  and  S.  T.  Fung. 
$6612.98 

June  11.  1926— SW  TWENTIETH  & 
Mississippi  100  on  20th  by  25  on 
Mississippi.  I  D  Chadbourne  vs 
Wm  F  and  Gertrude  Bernell,  Ber- 
nell Realty  Co  and  Frank  W 
Gibbs      ..$561 

June  12,  1926 — W  THIRTY-FOURTH 
Ave  100  S  Anza  S  25xW  120.  Acme 
Lumber  Co  vs  H  Cohen  and  F  A 
Gawthorne      $681.03 

June  12.  1926— N  TARAVAL  32-6  W 
Twenty-ninth  Ave  W  25xN  100.  W 
O   Peterson   vs   Margaret  White.. $540 

June  11,  1926 — S  ANZA  107-6  E 
Thirty-third  Ave  E  25xS  100. 
Richmond  Sanitary  Co  vs  Joe 
Moran,  S  A  and  Bella  Schwartz.. 
$449.82 

June  11,  1926 — N  FULTON  57-6  W 
Thirtieth  Ave  W  25xN  100.  Rich- 
mond Sanitary  Co  vs  Joe  Moran,  S 
A    and    Bella    Schwartz. $477.65 

June  14,  1926 — NE  COR.  GRANVILLE 
Way  13.84  S  E  from  SE  line  Lot  30 
Blk.  2975  NE  100  to  pt.  on  NE 
line  Lot  29  dist.  15.68  SE  from  line 
30  measured  alg.  NE  line  Lot  29 
SE  alg.  NE  line  Lots  29,  28,  27,  26 
and  25,  142.20  to  SE  line  Lot  25 
SW  alg.  SE  line  Lot  25,  100  to  NE 
Granville  Way  125.46  to  beg.  ptn. 
Lot  29  all  Lots  25,  26,  27,  28,  Blk. 
2975  Merritt  Terrace.  Golden  Gate 
Atlas  Materials  Co.  vs.  Charles 
Anderson,  Christian  Anderson-,  and 
Donnellan    &   Ward $307.06 

June  14,  1926 — W  38TH  AVE.  250  S 
Lincoln  Way  S  alg.  38th  Ave.  25  .x 
W  120.  Richmond  Sanitary  Com- 
pany vs.  Joe  Moran,  Michael  D. 
and   wife    Mary    D.    Hardman ..  $189.63 

June  14,  1926— W  38TH  AVE.  275  S 
Lincoln  Way  S  alg.  38th  Ave.  25  x 
W  120.  Richmond  Sanitary  Com- 
pany vs.  Joe  Moran,  Michael  D.  & 
wife  Mary  D.  Hardiman  and  James 
T.    and   wife  Catherine   M.   Casey... 

June  14,  1V26— W  43RD  AVE.'  150  S 
Geary  W  120  x  S  25.  United  Light- 
ing Fixture  Co.  vs.  J.  G.  Jacobson 
and    Wm.    F.    Bernell $180 

June  15,  1926— E  SEVENTEE2NTH  AV 
145  &•  Noriega  S  140xE  li20.  Edgar 
D  Watson  vs  Fred  Braun;  S  "W 
Band;  Lillian  E  Braun  and  Anto- 
nette    Band $272.47 

June  15,  1926— NW  ANZA  &  Forty- 
third  Ave  N  75XW  32-6.  Empire 
Planing  Mill,  $296.50;  Reinhart 
Lumber  &  Planing  Mill  Co,  $197  v6 
F  A  Gawthorne  and  L  A  Carter... 

June  15;  1926— E  TWENT V-EIGEITH 
Ave  120  S  Balboa  S  59.4xE  60. 
Reinhart  Lumber  &  T'laning  Mill 
^s    F    A    Gawthorne    $298.50 

■  luue  15,  1926— W  TWENTY-SIXTH 
Ave  225  S  Irving  S  25xW  120. 
Reinhart  Lumber  &  Planing  Mill 
Co.   vs  F.  A.   Gawthorne    $190.30 
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•'";^L^^^!^ri^u^^^nJ^^i^.^^S  BUILDING  PERMIT  [^^^f^^g^.e^^  ,„lia  st   n  w  , 

^^';^.'."."''';^';.".\'':.^^".^.'^7A'2\^.G  -     APPLICATIONS  "''one-^l!;^rt^•'o''o;;'^'^•m^l,^^n^sr: 

.lull'?       iu,     \i)2ii—\V       KOliTY-THlKD                                                <  li^.. *!?'"■  li'      o     ,•             oo,     o,    ,         r..  . 

Ave  275  N  Anza  N  25xW  120.     Iteln-  fALAMEDA     COUNTY^  r.  .^lo  „h                 *'    "'^     *^'"'"'     ^'•^^■• 

hart  bumbtr  &    I'laning  Mill   Co   vs  {,AljAaiJl,UA    VjUVSSIY)  Oakland. 

F    A    Gawthorne                                  $97  85                                         Architect — None. 

June    15     1U'>6— W    SCOTTGO '  S    Bay  ^°-     Owner                        Contractor     Amt.  Contractor— Andrew    Smith.     317     Port- 

5  25xW   93-y.      Keinhart   Lumber   &  ^599     Woodburn                      Owner       9000  l^nd    Ave.,   Berkeley.                      $3500 
I'laning  Mill  Co  vs  P  A  Gawthorne  |^^?     Fieuti                            Furlong     10338  , ,  t,,„,  ^  „,^  ^.^ 

$282  ^^^^      Gray                                   Emith        3500  ALTKHATION.S 

junV  15' 'igVe— W  FOUTY-THf RD  AV  ^^^^     Oateridge                    Schmidt       3000  (2602)       SW    COR.    NINTH    and    Frank- 

250  N  Anza  N  25xW   120.     Reinhart  if^^.      Jjogers                            Rogers        3050  Hn    Sts.,   Oakland.      Alterations. 

Lumber  Co  vs  F  A  Gawthorne  and  f^^*     Rogers                           Rogers       4900  Owner— Chas.   Oateridge. 

John    Irvine              ...                            $86  ^^^^     Brown                           Agrella       3000  Architect— None. 

June      15     1926— NE      BENTON      AND  ^^^S      Wainright                      Owner       3500  Contractor— B.  H.  Schmidt.   2237  E-19th 

College    Ave    E    84.726    N    30.321    W  ^^^7      St.   Augutines            Coward        1300  St..    Oakland.                                       $3000 

100.116   S   14   th  alg  curve   23.917    to  2608     Hassard                           Owner       1750  ^„,^^,^,,.,         

beg    Lot    12    Blk     5837,    St.    Mary's  r^Jf,     ^r  ^''^^'^                            Owner     48000  DWELLING 

Fark.     Reinhart  Lumber  &  Planing  r,^}'^     Mclnery                          Durgm        6000  (2603)      E   GRANT   AVE.    232    N   E-14th 

Mill    Co    vs    F    A    Gawthorne    and  il\\     V/.f^'^                        Thompson        3200  St..    Oakland,    l-story   4-room   dwlg. 

Samuel    Loube    $154.28  2612     Kilbury                         Lawton        9758  and    1 -story    garage. 

June    15.    1926— S  TOLEDO    WAY    dist  2613      I'erry                           Rowland      12900  Owner— A.    J.    Rogers.    4129G    Pennlman 

E  258  m  or  1  from   E  Pierce  E  26  S  il]i     McClellen                    Gregory       4000  Ave..  Oakland. 

98.313    W       32     N    95.291       Lot       39,  261o     Berg                                  Owner       2500  Architect— None. 

Marina    Gardens.   Reinhart    Lumber  f,^}^     Ferretti                         Hooker        1800  (  ontractor    —    Rogers    &    Rogers.    3901 

6  Planing    Mill    Co    vs    F    A    Gaw-  ^^|'      Clayton                              Baird        6700  Foothill   Blvd..   Oakland.               $3050 
thorne  and   Zada   F   Daniels... $210.70  2618     Souza                                 Reese        4250  ^„.^^  ^  ^^.^         

,-     i„.><-      ^.    'PrM  iM.o    n- t  V    o'iA  2619      Flegal                               James        3600  DWELLING 

June    lo     1920— b    lOLEDOWAY    234  2620     Jackson                              Bush        2300  (2604)      1556  GRANT  AVE..  Oakland    1- 

m  or   1  E  Pierce  E   2t>  b  8<    ^X   ^"t   ^^  2621      Whalin                        -    Owner       8900  story  5-room   dwelling  and   store 

81.       Reinhart    Lumber    &    Planing  2622      Sheldon                 Chrlstensen        1100  Owner-A.  J.   Rogers    4129  GPennir^an 

^'U,^?.^^^    "^   ^'''^^''"'""*'    '"ivw^vn  2623     Austin                              Owner     31900  Ave..  Oakland 

H   Stoddard    $389.70  2624     Oakland                        Lawton   295671  Architect— None. 

11:     100c      T  rvr    10    uT  R-     iR    «'r  2625     Lane                                   Owner        1000  Contractor    —    Rogers    &    Rogers     390.. 

June    15,    1926— LOr    10    BLK.    16    Sr.  2626      Knife                         Van   Ness        3000  Foothill   Blvd     Oakland                $4900 

Francis   Wood   Extn.   No.    1.      Smith  2627      Stuz                              Brannan        6350  mm   ±5iva^^^uaKiana.               $4900 

Lumber  Co.   vs    Wm    W.Punge  Jr.,  2628     Lyttinen                          Owner        3500  DWELLING 

Wrn.  and  David  Mcintosh  as  Mcln-  2629      Kurki                               Owner        3000  (2605)      E   SEVENTY-THIRD  AVE     150 

l"«h    Bros $728.90  2630     Mailanen                         Owner        2800  S  Halliday   Ave.,   Oakland       1-story 

ir      ,00c            ,-    'PwiM    Dc^ATTG  2631      Smith                        Damgaard        1000  5-room  dwelling. 

June    15,     1926    —    E     rWlN    PEAKS  2632     Oakland                    Brumfleld        2000  Owner— J.    G.    Brown,    1247    47th    Ave 

Blvd.    240-307    from    intersection    ot  2633     Conner                             Owner       4000  Oakland 

SE    Twin    Peaks    Blvd.     ((Jlarenden  2634     Willys                       Electrical      30000  Architect— None 

Ave  )     with     W     Clayton     th.     rung.  2635     Buswell                         Durgan        5000  Contractor  —  A.    J.    Agrella     1340    58th 

S   alg.    E    Twin    Peaks   Blvd.    (Clar-  2636      Swanson                         Stemer       7700  Ave.,   Oakland.                                   $3600 

enden   Ave.)    al.301    th.   at  an   angle  2637     Masonic                           Owner   107000 tJ""" 

to  left  77°  04'  05"  E  99.543  to  pt.  on  2638     Bramlage                 Bramlage      12500  DWELLING 

VV    Clayton    W    alg.    W    Clayton    uO-  2639      Pepitone                         Durgin        2000  (2606)       4030    MAPLE     AVE       Oakland 

733  th.  at  an  angle  to  left  W  96-656  2640     Smith                                Owner       4200  1 -story   5-room   dwelling"    "^•''^"''• 

to   E  Twin   Peaks  Blvd.    (Clarenden  2641      Pancoast                         Owner        2000  Owner— R.   E    Wainrieht    7^2    ir^    Av« 

Ave.)    and   pt.    of   beg.     Chas.   Hag-  2642     Mosher                             Smith       1900  Oakland       "'^'"'^'^"^'    '•'^   ^rd  Ave.. 

gans   vs.   Philip   Collischonn   Jr.    $2645  2643     Sun.set                      Sandkuhle        1800  .Architect — None                                         i-iunn 

Geary  W  120   x  S  25.  H.  Schafer  vs.  2644      Crosby                              Owner       4800  - .                        ♦^ouu 

J.    P.    Jacobson    and    Wm.    P.    Ber-  2645     La  Paugh                       Owner       3150 

nell  as  Bernell   Realty   Co $54.75  2646     Baker                               Owner        1000  .ADDITION 

2647      Eirsted                            Owner       1000  (2607)    NE   COR    ALCATR\7  nnH   riom 

June    15,    1926-W    43RD    AVE.    150    S  2648     Stokes                      Lydeksen        40000  S..   Oakland      AddlTi^n   to^ow^r 

June    14,    1926  —  W    TAYLOR    68-9    S  2649     Stoker                        Lydeksen      40000  Owner— St     Augustines   Church 

Jackson    S    65    x    W    137-6    Ptn.    50  2650     Lyon                               Muller       35000  Architect— None                  "-nurcn. 

X    B    215.      Golden    Gate    Atlas    Ma-  2651      Dietz                                 Taylor       3500  Contractor — Jos     Coward      iqin    v  9Tty, 

terials    Co.    vs.       John    G.    Daisley,  2652      Reininghaws                 Owner       2750  St      Oakland    ^°''^'^*^'     ^^^°    ^i?Ion 

Harvey    D.    Sandstone    and    Walter  2653      Elliott                                Smith        1750  '                   Z "               *^'"" 

Dance $187.57  -6o4     Jorden                          Gregory        2000 

2655     Alborello                    Jatinson        3500  SERVICE   STATION 

June    15,    1926— W    THIRTY-FOURTH  2656     Stenbro                            Owner       3200  (2608)         1700      E-FOURTEE\'TH      «?T 

Ave   100  S  Anza  S  25xW   120.   Rein-  205/      Rosenberg                 ^  Owner       3000  Oakland.      1-story    tile   service   sta 

hart  Lumber  &  Planing  Mill  Co  vs  2658     Ayanzino                    Delucchi        4700  tion.                                          service   sta- 

P    A    Gawthorne $146.37  Iff     S  *"    V ,    .                          Owner       4300  Owner— W.   G.   Hassard,    441   E-l'th   St 

2660     Hambleton                    Owner       3890  Oakland 

• "  1^     t^e^r                           ^o'^^'n^r       ITo  -^-'^'tect-None_^ ,X750 

REJ,EASE    UF    LIENS  HH     ^f^arthy                       ^Rel^te       7500  ^p^RTMENTS 

2665      Pavne                               Owner        1000  (2609)      W    LENOX   AVE.    135    N    Grand 

SAN  FRANCISCO   COTNTV  2666     O'Brien                                Rose        3000  -^ve.,     Oakland.        4-story     51-rooni 
— —  2667      Schoening               Schoening       5500  brick   apartments. 

RecordCL.                                                   Amount  2668      Proll                                 Owner       1000  Owner— L.   A.    Viereck,    345   Lenox  Ave 

June   9,      1926— S     TWENTY-SECOND  2669      Silva                                Correia        3000  Oakland. 

122-6  E  Mission  E  33  x  S  120.  Frank  2670     Koford                          Pearson        1719  Architect    —    C.    N.    Burrell.    American 

J.    Reilly    to    Eloise    Schwartz 2671      Koyes                               Owner        1500  Bank    Bldg..    Oakland                 $48  000 

June    9,    1926—1273   OR    178    (::OMG    90  2672     Banks                                Banks        1100  ' 

N    Chestnut    and    288.574    E    Pierce  2673      Little                                Owner       1800  RESIDENCES 

(as   widened)    rung  5.711   W   65°    07'  2674     Nichols                               Allen        5200  (2610X     NO    1405-09   RFRKFT  FY  w  a  v 

45"  E  27.495  N  29°  27'  49"  W  98.313  2675     Merkert                           Owner       4000  Berkelev      "Two  one  storv  4   rn^;^   V 

to  SE  26  S  25°   22'  56"  B  95.291  Ptn  2676     Wells                                  Allen        1000  t\imily    residences                    ^-room   1 

Marina    Gardens.      Excelsior    Hard-  2677     Dismall                            Taylor        1900  Owner — E     and    E      SfoTnerv      -^n     t;j»i, 

ware    Co,    Inc    to    Zada    F    Daniels  2678     Conlogne                        Sutton        2700  st      o'lkland          ^^^''^^^n.     .00    54th 

and   F   A   Gawthorne    $32.90  2679      Thompson              Rosenbury        1000        Vrchitect None" 

June    9,    1926— AV    OLIVE    62    N   Belle-  26.S0     Kramer                           Owner     10280  Contractor— Ward    Durein     5-i1=i    F  lith 

vueN31xW616.     Golden  Gate  Atlas                                             St      OaklanH                            f^nnn    i     k 

Materials   Co   to    Homestead   Realty  "'•   Oakland^ $3000    each 

Company      RESIDENCE  RESIDENCES 

June    10.    1926— W    CASTRO    74-11    N  (2599)      NO.     131    NOVA    DRIVE.    Pied-  (2611)      NO.    903-911    JONES    ST      Ber- 

19th  N  49  X  W  125      City  Construe-  mont.      Two-story      7-room      frame  keley.      Two   one-story    4-rooni    one 

tion     Co.     to    E.    Aitken,     Margaret  residence    and    garage.  familv    residences 

Aitken    and    Jas.    B.    McSheehy Owner — P.    E.    Woodburn,    624    Prospect  Owner — James  Green. 

June    10,    1926  —  NW    WASHINGTON  Ave.,   Oakland.  Architect— None. 

and  Franklin  N   50  x  W  100.     W.  P.  Architect — None.                                       $9000  Contractor— E.  Thompson    5303  17th  St 

Fuller    &    Co.    to    Wm.    H.    Tessier                                             Oakland.                            "        $1600  earh 

and   Dennis  J.   (.Mancy RESIDENCE  

June    8,     1926— S    STATE     HIGHWAY  (2600)      NO.     179       WILDWOOD       AVE.,  REP.AIR    SHOP 

South  of  Boyd  Kent  Sub,   Redwood  Piedmont.           Two-story         8-room  (2612)      NO.  2118  HASTE  ST     Berkeley 

City.       Thomas    Brodie       to      Silver  frame  residence  and  garage.  Class   C   auto   repair  shop 

Gate    Poultry    Industry $1250  Owner — A.    J.    Fleuli,      3840      Randolph  Owner — T.    I.    Kilbury     2034    Haste    <?t 

June  15,  1926— E  39TH  AVE.  225  S  Ave.,  Oakland.  Berkeley.  n«ai«:  01.. 
Balboa  S  41-6  x  E  115.  Stucco  Architect — Schirmer  Bugbee  Co.,  505  .Architect — Norman  W  Shaw  71  Tun- 
Paint  Co.   to  H.   P.   Kessler $68  Thayer    Bldg.,    Oakland.  nel    Road.    Kerkelev. 

June    15,    1926 — 9    VICENTE    82-6    W  Contractor — Thos.   Furlong,   460  Jerome  Contractor — Lawton    &"  Vezey     354    Ho- 

Twenty-lhird    Ave    W       25xS       100.  Ave.,    Piedmont.                             $10,338  bart    St.,    Oakland.             "'          $9758 

Frank  W  Hyland   to   Pacific   Realty  NOTE: — Recorded     contract    reported  NOTE: — Recorded    contract     reoorted 

Co     $225  June  7,   1926,  No.   656.  June  8,   1926,  No.  657.                           f "•  i«ru 
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RESIDENCE 

(2613)  NO.  1509  EUCLID  AVE.,  Ber- 
keley. Two-story  7-room  1  family 
plaster  residence. 

Owner — C.  J.   Perry. 

Architect — E.   L.   Snyder,   2045   Shattuck 

Ave.,  Berkeley. 
Contractor — Rowland   &   Rowland,    1834 

Blake    St.,    Berkeley.  $12,900 

DWELLING 

(2614)  N    BROOKDALE      AVE.      76      N 
Humboldt     Ave.,     Oakland.     1-story     6- 

room  dwelling  and   1-story  garage. 
Owner — Mrs.    Katherine    McClellen. 
Architect — None. 
Contractor — C.  W.  Gregory,  3229  E  14th 

St.,   Oakland.  $4000 


DWELLING 

(2615)  S  MASTERSON  ST.  660  E  High 
St.,  Oakland.  1-story  4-room  dwell- 
ing. 

Owner — Berg  &  Swanson,  2204  E  39th 
St.,   Oakland. 

Architect — None.  $2500 


ADDITION 

(2616)  5120  MILES  AVE.,  Oakland. 
Addition. 

Owner — J.    Ferretti,    5120   Miles   Avenue 

Oakland. 
Architect — None. 
Contractor— J.    M.    Hooker,      2406      27th 

Ave.,   Oakland.  $1800 

DWELLING 

(2617)  61S5  BUEXA  VISTA  AVENUE, 
Oakland.    2-story    6-room    dwelling. 

Owner — W.  E.  Clayton. 

Architect — None. 

Contractor, — L.  M.  Baird  1031  Bay  View 

Ave.,  Oakland.  $6700 

DWELLING 

(2618)  W  HAVENSCOURT  BLVD.  515 
N  Avenal  Ave.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner — J.   D.    Souza. 
Architect — None. 

Contractor — T.  O.  Reese,  2557  63rd  Ave. 
Oakland.  $4250 


ALTERATIONS    ETC. 

(2619)  303  ATHOL  AVE.,  Oakland.  Al- 
terations and  addition  and  1-story 
garage. 

Owner— Frank  Porter  Flegal,  3168  21st 

St..   San   Francisco. 

Architect — None. 

Contractor — James  &  Gutteridge,  1431 
Linden    St.,   Oakland.  $3600 


ALTERATIONS  ETC. 

(2620)  726  EAST  TWELFTH  STREET 
Oakland.    Alterations   an    daddition. 

Owner — L.    W.    Jackson,    1305    Clay    St., 

Oakland. 
Architect — None. 
Contractor — John    Bush,    461    Fairview 

Ave.,   Hayward.  $2300 

DWELLING 

(2621)  875  PARAMOUNT  ROAD,  Oak- 
land. 1% -story  6-room  dwelling  & 
1-story  garage. 

Owner— W.    E.    Whalin,    337    17th   Street 

Oakland. 
Architect — None.  $8900 


ADDITION 

(2622)      1947    EAST    TWENTY-EIGHTH 

St.,    Oakland.    Addition    to    apts.    & 

1-story  garage. 
Owner— Mrs.    Sheldon,    1947    E   28th    St., 

Oakland. 
.Vrchitect — None. 
Contractor — Chris  Christensen  933  Rose 

Ave.,  Oakland.  $1100 


SCH(X)L 

(2624)      S     45TH     ST.,      555     E     TELE- 

graph    Ave.,    Oakland.      2-story    27- 

rooni  brick  and  tile  school. 
Owner — Oakland  Public  School. 
Architect — Washington     J.     Miller,     337 

17th   St.,   Oakland. 
Contractor — Lawtcn  &   Vezey,    354    Ho- 

bart  St.,  Oakland.         Cost,     $295,671 


WAREHOUSE 

(2623)  S  E  COR.  3RD  AND  MARKET 
Sts.,  Oakland.  1-story  brick  ware- 
house. 

Owner — Austin  Co.  of  California,  244 
Kearny   St.,    S.    F. 

Architect — None.  Cost,    $31,900 


ALTERATIONS 

(2625)     NO.    1431    ADDISON    ST.,    Ber- 
keley.     Alterations. 


Owner — C.    9.    Lane,    1431    Addison    St., 

Berkeley. 
Architect — None.  $1000 


RESIDENCE 

(2626)  NO.  1140  CEDAR  ST.,  Berkeley. 
One-story  5-room  one  family  resi- 
dence. 

Owner — John  Knife,  Hayward. 

Architect — None. 

Contractor — L.  E.  Van  Ness,  4920  Park 
Blvd.,    Oakland.  $3000 


RESIDENCE 

(2627)  NO.  694  SANTA  BARBARA  RD. 
Berkeley.  Two-story  6-room  one 
family    residence. 

Owner — Charles   E.    Stuz. 

Architect — None. 

Contractor — J.  P.  Brannan,  2233  Cali- 
fornia   St.,    Berkeley.  $6350 


RESIDENCE 

(2628)  NO.  1088  KEITH  AVE..  Ber- 
keley. One-story  6-room  1  family 
residence. 

Owner — H.  Lyttinen,  1719  Capastrana 
Ave.,    Berkeley. 

Architect — None.  $3500 


RESIDENCE 

(2629)  NO.  1531  SACRAMENTO  ST., 
Berkeley.  One-story  5-room  1 
family   residence. 

Owner — Emil  Kurki,  1512  Rose  St.,  Ber- 
keley. 

Architect — None.  $3000 


RESIDENCE 

(2630)  NO.  1430  ALLSTON  WAY,  Ber- 
keley. One-story  5-room  1  family 
residence. 

Owner — O.  m'.  Mailaner,  3919  Opal  St., 
Oakland. 

Architect — None.  $2800 


ADDITION 

(2631)      NO.    1512    SIXTY-EIGHTH    AV., 

Oakland.      Addition. 
Owner — Mathias    Smith,    Premises. 
Architect — None. 
Contractor — S.     Damgaard,     1297     64th 

Ave.,  Oakland.  $1000 


SIGNS 

(2632)      SW        TWENTY-FIRST        AND 

Franklin,  Oakland.     Roof  sign  and 

electric    sign. 
Owner — Oakland    Times,    Premises. 
Architect — None. 
Constractor — Brumfield    Elec.    Sign    Co., 

803  E-12th  St.,   Oakland.        $1000   ea 


ALTERATIONS 

(2633)  NO.  2848  HOPKINS  ST.,  Oak- 
land.     Alter    apartments. 

Owner  —  Roy  Conner,  815  Mandana 
Blvd.,   Oakland. 

Architect— None.  $4000 


SIGNS 

(2634)  NO.  5601  E-FOURTEENTH  ST., 
Oakland.  Roof  sign  and  electric 
sign. 

Owner — Willys    Overland    Co.,    5601    E- 

14th   St.,  Oakland. 
Architect — None. 
Contractor  —  Electrical    Products    Co., 

950    30th   St.,    Oakland.        $15,000    ea 

DWELLING 

(2635)  NO.  1812  CAMBRIDGE  DRIVE. 
Alameda.      Five-room    dwelling. 

Owner — M.    C.   Buswell,   1509   Union    St., 

Alameda. 
Architect — None. 
Contractor — Ward  Durgan,   5335   E-14th 

St.,    Oakland.  $5000 


DWELLING 

(2636)  NO.     140S       GIBBONS       DRIVE, 
Alameda.     Si.x-room  dwelling. 

Owner — H.   S.   Swanson,   Alameda. 
Architect — None. 

Contractor — S.    J.    Sterner,    1715    Central 
Ave.,   Alameda.  $7700 

M.ASO.NIC    TEMPLE 

(2637)  PARK   ST.  &   ALAMEDA   AVE., 
Alameda.     Masonic  temple. 

Owner — Masonic    Hall    Assn.,    Premises. 
Architect — None.  Cost,    $107,000 


APARTMENTS 

(2638)  NO.  1639  SHATTUCK  AVE.,  Ber- 
keley. Three-story  18-room  6 
family    stucco    apartments. 

Owner — Mabel  Mi  Bramlage,  1018 
Maraposa  Ave.,  Berkeley. 


Architect — A.  L.  Herberger,  2600  Ban- 
croft   Way,    Berkeley. 

Contraqtor — Bramlage  &  Rough,  302 
Berkeley    Bank    Bldg.,    Berkeley. 

$12,500 

DWELLING 

(2639)  707    29TH      AVE.,      OAKLAND. 
1-story    4-room    dwelling. 

Ownor^ — D.    Pepltone. 
Architect — None. 

Contractor — Ward  Durgln,  5335  E  14th 
St.,  Oakland.  Cost,  $2,000 

DWELLING 

(2640)  N    LANDONVALE    RD.,    500    W 
Pinewood    Rd.,    Oakland.      2-story    5- 

room  dwelling  and  1-story  garage. 

Owner — R.  P.  Smith,  475  25th  St.,  Oak- 
land. 

Architect — None.  Cost,   $4,200 

DWELLING 

(2641)  S  W  COR.  102ND  AND  SUNNY- 
side  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — D.  A.  Pancoast,  1925  Pierce  St., 

San    Francisco. 
Architect — None.  Cost,  $2,000 


DWELLING 

(2642)      W     77TH    AVE.,    105    S    HILl.- 

side    St.,    Oakland.      1-story    4-room 

dwelling. 
Owner — Mary    E.    Mosher,    285    Sanchez 

St.,  S.  F. 

Contractor — W\  L.   Smith,   514   Estudillo 
Ave.,    1.    L.  Cost,    $1,900 


STORE 

(2643)  N  41ST  ST.,  200  E  PIEDMONT 
Ave.,   Oakland.      1-story  store. 

Owner — Sunset  Nursery  Co.,  92  41st  St., 
Oakland. 

Architect — None. 

Contractor — Edw.  Sandkuhle,  978  Ven- 
tura Ave.,  Berk.  Cost,  $1,800 


FLATS 

(2644)      E    CANON    AVE.,    500    N    HOP- 

klns  St.,  Oakland.     2-story   8-room 

flats. 
Owner — J.   T.   Crosby,   4018   Canon  Ave., 

Oakland. 
Architect — A.  W.  Smith,  American  Bank 

Bldg.,    Oakland.  Cost,    |4,800 


DWELLING 

(2645)  S  MADERA  AVE.,  150  E 
Pierson  St.,  Oakland.  1-story  6- 
room  dwelling  and  1-story  garage. 

Owner — D.  L.  LaPaugh,  1661  68th  Ave., 
Oakland. 

Architect — None.  Cost,  $3,150 


DWELLING 

(2646)      E  103RD  AVE.,  100  N  WALNUT 

St.,       Oakland.         1-story       3-room 

dwelling. 
Owner — S.  A.   Baker. 
Architect — None.  Cost.    $1,000 


DWELLING 

(2647)      MELROSE    HIGHLANDS,    Oak- 
land.    1-story   3-room  dwelling. 
Owner — Frank   Eirsted. 
Architect — None.  Cost,   $1,000 


DWELLING 

(2648)  1917  92ND  AVE.,  Oakland.  1- 
story    5-room    dwelling. 

Owner — Geo.     Cotish,     728    Peralta    St., 

Oakland. 
.Architect — None. 
Contractor — C.  F.  Lodge,  2201  57th  Ave., 

Oakland.  Cost,    $4,000 

THEATRES  AND  STORES 

(2649)  N  FT.  BLVD.  110  W  75TH 
Ave..  Oakland.  1-story  concrete 
theatres  and  stores. 

Owner — W.    A.    Stokes,    4810    Brookdale 

Ave.,  Oakland. 
Architect   —   Hutchinson  A   Mills,    1214 

Webster  St.,   Oakland. 
Contractor    —    Geo.    H.    Lydeksen,    493 

Crofton   Ave.,    Oak.  Cost,   $4M00 


STORE   AND  ADDITION 

(2650)  W  FALLON  ST..  BET.  12TH 
and  13th  Sts.,  Oakland.  1-story 
brick  store  and  garage  and  brick 
addition.  ^ 

Owner — E.  C.  Lyon.  3400  Broadway, 
Oakland. 

Architect — None. 

Contractor — F.     A.      Muller,     Syndicat* 

Bldg.,    Oakland.  Cost,    $12,000 

^  '  and  $23,000 

Note:      Permit      previously      reported 

June  3,  1926,  No.  2503. 
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RESIDENCE  DWELLING  ALTERATIONS 

(2651)  NO.    793    KEELEli    AVE.,    Ber-  (2664)      S  OAKWOOD  DR.,  300  E  IDLE-  (2CT7)    728   UNION   ST.,   Oakland.   Alter- 
keley.      One-story   5-room    1    family               wild,      Oakland.        1-story      6-room  ation.s   and   addition. 

residence.                                                                    dwelling.  Owtif-r— H.  Dismall,  728  Union  St..  Oak- 
Owner— G.   T.  Diotz,   2709   Dwight  Way,  Owner— Mr.    and    Mrs.    J.    Hlman,    3303  land.                                        «     o  .,  ^a 

Berkeley.  Grove,    Oakland.  Architect None 

Architect— None,  Architect— C.  M.   Texall.  Contractor— Taylor   &   Maier    1607   Mil- 

Contractor^F.    S.    Taylor,    1622    Harri-  Contractor — Chas.    Teddy,    1703    Brush,  via   <vf     vit^ritc\(.v                '            tionn 

son   St..  Oakland.                            f3500               Oakland.                                Cost,    $4,000  '  ^'                            *^^"" 

RESIDENCE  ALTERATIONS.  (2678'^^  V^'^iKDnivr    c:t     -xmx    w    vt»« 

(2652)  NO.    1211      HENRY,      Berkeley.  (2665)      21ST     AND     FRANKLIN     STS.,  belle    Ave       Oakland          i    stnrv     q* 
One-story     5-room     1     family     resi-               Oakland.     Alterations.  roim   dwelling  and   1 -story  garVe' 

^       dence.  Owner— Frank    Payne.  Owner— F     W     Conloene     211  i    Havens 
Owner— B.    Reininghaws,    Berkeley.  Architect— None.                        Cost,    $1,000  court  Rlwinakianrt              Havens- 
Architect— None^ $2750                                    ^ ArchTtect-None 

GARAGE                     ■  tt^%f)^^^i'^^2%^    TELEGRAPH    AVE.,  ^'^"'o'aklanT^'    ^""''"'    ^""    ^'^\o^h 

(2653)  550   TWENTY-NINTH   STREET               BerKeley.      Alterations.                                           waKiana.       |2700 

Oakland.  1-story  brick  garage.  Owner — Mrs.    M.    O'Brien,    38    Domingo  ADDTTrnv 

Owner— A.    H.    Elliott,    2901    Telegraph                Ave.,    Berkeley.  (2679)      21  =-.  ri  FNWnnn  r-r  a  r.ir    r,    i. 

Ave.,    Oakland.  Architect— None.  iin,i        ahhu-        °°       GLADE,  Oak- 
Architect— None.  Contractor— A.    H.    Rose,    3438    .^r>th    St.,  OwnTr      r     "S     ril""'  „ 
contractor— Frank  Smith,  3607  13th  Av.                Oakland.                                                $300  '  yZhllZt      ^-  J'^omson. 

Oakland                                               S1750                                      t""'  Arcmtect — None. 

*  I'FSIDENCE  Contractor— C.    C.    Rosenbury,    Jioute    3. 

DWELLING  (2667)      NO.   20  TERRACE   WALK,   Ber-  ^^"^    ^■^*^'   Oakland^                         $1000 

(2654)  E   SEVENTEENTH  AVE   100   N                keley.      Two-story   7-room   1    family  DWELl  ING 

E-2lst    St.,      Oakland.      1-story      4-room                residence.  (2680)      s"  McANDRFW  nn    onn  n-  uo 

dwelling.  Owner  —  Josephine      Schoening,      1623  boarri    nr        noti     5    •  ?^".  ^  "^^ 

Owner— W.    A.   Jorden.    1710   E   21st   St.,                Shattuck   Ave.,   Berkeley.  room   dw^llinS^n^i   ?•»♦    ^^^"""^      *" 

Oakland.  Architect  —  Herman      Schoening,    1623  <  ,wn,  r     A^^.^'^'i?^  ''"'^   1-story  garage. 

Architect— None.                                                              Shattuck   Ave.,   Berkeley.  "inTTM    a     .         "^^'''    ^°''-    larboard 

Contractor— C.  W.  Gregory,  3227  E  14th  Contractor— Herman     Schoening,     1623  Ar^h.t^^.t      ■?"                 '"-   <-'akland. 

St.,   Oakland.  $2000  Shattuck   Ave.,   Berkeley.  $5500       arcmtect— None^^^^^ $10,280 

DWELLING  RESIDENCE  DITIT   fnixt^      ^^^,r^^   .    ^ 

(2655)  5974     MARSHALLL     ST.,     Oak-  (2668)      NO.     1418    ADDISON    ST.,    Ber-  OUILDING     CONTRACTS 
land.    1-story    5-room    dwelling.                        keley.     One-story   3-room    1    family                                           

Owner— P.    Alborello.    1216    62nd   Street,                residence.  /  at  AiurriTx  a     r^r\-r-r^-r,^,-r. 

Oakland.  Owner— J.     Proll,     2423     10th     St..     Ber-  (ALAMEDA    COUNTY) 

Architect — None.  keley.  

Contractor — J.   Jatinson,   2727   Bona  St.,  Architect — None.                                      $1000  ^"^'O-     Owner                       Contractor     Amt 

Oaklnad.                                              $3500                                      661     Swanson  Sterner       8000 

RESIDENCE  ^^5      Rfnfi     ^                        Thorup        1443 

DWELLING  (2669)      NO.     1109       WARD        Berkeley.  HI   p^"c"f!f "'^^                   ^Grihan'     HIV. 

(2656)  E  RITCHIE  SI.   650   S  Hillside.                ?"^'f^°'"^     5-room     1     family     res.-  665     Gulino  Alonez        llln 

"i^m'-.^l:''"''  '-'■°°"  '"^"'""  o-|-?i  ^'^^-  ''''  '^^  ^^^'«  ^^-  b''  Bla'l^'*''^           ''%T,l\  'Ml 

^^^"t^-^l%Tkfa^nr^-  "^^  ^^  ^'--  Desipill-acorreia,   2744   Mathews  ^     ?-^,,„_                  ^jtH"n%2i 

Arf-hitppt Nnno                                         «Q9nn                St.,  Berkeley.  r-n      a«5-^,..„  Jensen      12,330 

Architect     None^^ $3200  contractor— A.  C.  Correia.  2744  Mathews  ur^jnK^%V                         Benson       3650 

St-    Berkeley^ $3000  (661)°LOT  20.  FERNSIDE    ALAMEDA 

"^1311^^^^       ''■'       °^^^-^-  t-kl^rJ^^^i^S    ETNA    ST..    Berkeley.  c.rMJ^^^'    T""^    "    "    ^ 

Owner-Z    N.'liosenberg,    1424    Linden  ^      Alterations.  '"rif idence       "'"""     '■"'^'"^     '-■°°'° 

.Arch1lec?.l^N^\"i-                                     $3000  ^TJl^^T^^o^' '  "^^"^IL-m^edf ^    ^-^"^°"'    '''*    ^"'^   «*•. 

"^"r^°Wy,"Be"rSy"'     ''''    ?i^7?9  ^^^^^lirl'^-'"    iJ^'^'S^^-     ^^^^ 

DWELLING                                                                                                    •       '^''^^-   ^-    *"  ■    and   Alameda. 

(265S)      S   FORTY-EIGHTH    ST.      50      E  DWELLING  '  °"  Ave'^^'Ma^meda^*^''"^'"'    ^^^^   ^*°""*^ 

Shafter    Ave.,    Oakland.    1-story    5-  (2671)      S   STEARNS  AVE.    600   W   98th  Filed  June   10,    1926    Dated  June  9    iq?fi 

room  dwelling.                                                         Ave.,      Oakland.        1-story      3-room  When    roof   is   on'  .  12000 

Owner— CAvanzino,     5443      Claremont  dwelling.  1st   coat   of   plaster 200fl 

Ave.    Oakland.  Owner    —    Benjamin     G.     Keyes,       1647  When    accepted     2000 

Architect— none  ,,,,    ^,  Broadway,  Oakland.  Usual    35    davs    .  iSoo 

°    mont'^lvT    OaklanT     •          '    %'00  ^rchitect-None.                                        $1500  .       "           TOTaL  COS^.' $lo5o 

mont  Ave.,  uaiuand.                       $4/00                                       Hond,   sureties,   forfeit,   none;  limit,   100 

DWELLING  GARAGE  days;    plans   and    specifications   filed. 

(2659)  S    WOOLSEY    ST.    90    E    DANA.  ^^"i^toV\"brLf  Sd^tilVTa'riie'''""^  ADDITION 

owner"  Wm-    We'br''66V73°rd   i^'oaT  Ownlr-T    R.'Banks,      IK^Cas^tro    St.,  ^''"^    "-V'^'^^^?A-^^"'-     General  con- 

1    ~H              Webb,    669   33rd   St.,   Oak-                Oakland.  struction     addition      to      warehouse 

Archft"ect-None^ Cost.    $4,300  -^'olVAVto^-u'-J .    Banks.     1117    Castro  ^^riV^t^rT^ifl^G^^''  &   Electric  Co. 

DWELLING                                                                           St-    Oakland.                                       $1100  ^^r^hj^te^-'t-tngineering    Dept.    P.    G.    & 

(2660)  6179     MAURITANIA     AVENUE.  AnnTTTov           Contriictor— J.    J.    Thorup 

Oakland.      1-story  5-room  dwelling.  'TortqV      -lo    t^  \ -t^td  x  vi<-o     ai^t-       r^   ^  Filed  June  10.   1926.  Dated  Mav  •>5    T»2fi 

Owner— Fred  Hambleton,  1005  Chatham  (2673)       ;.12    FAj.RBANKS    AVE..    Oak-  When    coniDleted                             -*•  l"i? 

Rd     Oakland  land.      Addition.  rvinni    -ir   hoi  'o/o 

Architect— None.  ■                        Cost,   $3,800  Owner    —    Dave    Little.    3873    Piedmont  ^^'    -""   °^^^    'Tb-rVr  rn4-i^^"t'?i\*-^^ 

Ave.,    Oakland.  i>,,n,i     s-or       c.,^   ,-         ,,     *-0^"'    $1443. 

DWELLING  Architect— None.                                        $1800  Vl  v   i-o       i.^,r^  i^    ^^'    ^Ia'">\and    Casu- 

r2fifin     s    FAVDPf    «?T      -^in    w    7^Rr>                                     ^  V    *-o-     *    '^^"'t-  "°"*'-  Limit,  without 

(<2bbl)      b     J^AVOR    ST.,     330     W     73RD  i,wp-rrTMr'  delay.      Plans  and  specifications  filed 

Avenue,    Oakland.      1-story    5-room  l> wi<.,l,l,inCi  h  ■■  ..^.^nona  mea. 

dwelling.  (2674)      3123    KNOWLAND    AVE.,    Oak-  HOTEL   BLDG  '              ~ 

Owner— F.    Abrusci,    73rd    Ave.    and    E               '^md.      1-story    6-room    dwelling    &  (663)      W  SAN  PABLO  AVF    uvr  ictxi 

14th   St.,   Oakland.                                                   1-story  garage.  and  37th  StVp^T,,    FC,\>^:.,frii      ^^^^ 

Architect— None.  Owner— J.    B.    Nichols.  (;ene"al       construction       17.^.."^-       .     , 

Contractor— E.     R.     Blabon.     3373     64th  Architect— None.  frame         dbriVk^t^llo''^    t^^^^ 

Ave.,   Oakland.                    Cost,    $3,000  Contractor— Allen   Bros.,    1615  83rd  Ave  "idg                              ^^""^^^    ^^'^    *»°tel 

SERVICE  STAtI^^^ ""'"'""'•       *"°*^  ''""srfeakrani'^'^'^-      ''''      ^'»«"°« 

(2662)      N  W  COR.  IITH  AND  FALLON  DWELLING  \nhitect— Pni.i     r  1     v..^c„        0,0,     c 

Sts..    Oakland.       Steel    service    sta-  (2675)      N   ARIZONA  ST.   125   W  Laurel  '         pablo   Ave      (D^kland 

tion.  .\ve.,      Oakland.        1-story      5-room       Contractor    P     Moriihut     i7io    ij»w 

Owner— Shell  Oil  Co.  of  California.                       dwelling.  \ve      Oakland  *'°'^""*t'    ^'^*    l*th 

Architect— None^ Cost,    $1,500  Owner— Fred    A.    Merkert.     545    Boule-  Filed  June   10.   1926    Dated  June  3    1926 

tor  Ave..  Oakland.     2-story  6-room  ALTERATIONS  When    plastered   ^'^^^'"^    ••      *Ali%i 

dwelling.  (2676)      441    ELEVENTH    ST.,    Oakland.  When   completed    Itt-i^ 

Owner- H.    McCarthy,    6131    Hayes    St.,  Alterations.  Usual    35    davl        -ll!,~l 

Oakland  Owner-Florence    E.    Wells.  ^^   **^^^   TOtVlcoST    %l\ikl 

Architect— None.  Architect— None.  Hond     surpti^.,     «,.«:.     fr^'rfowt.:  r.^'" 
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E.    CO.    SUBSTATION, 


COTTAGE 
(664)      P.    G.    & 

Livermore. 
General    construction    4-room    cottage. 
Owner — Pacific  Gas  and  Electric  Co. 
Architect — Engineering    Dept.    P.    G.    & 

E-    Co.  .     .,  o 

Contractor— Trahan   and   Alward. 
Filed  June   11,   1926.  Dated  May  3,  1926 

On  completion    ^5% 

Bal  usual  35  days    w^  •  V-,V-, .  7? 

TOTAL  COST,  $3974.75 
Bond,  $2,000;  sureties,  Nat.  Surety  Co.; 
forfeit,  none;  limit,  without  delay; 
plans   and   specifications   filed. 

fsTs^^N^LINE  THORNTON  ST.  125  FT 
E  of  Carpentier  St.,  E  50  x  N  150 
ft.,   San  Leandro. 

General    construction,    building. 

Owner — Matteo   Gulino,   San  Leandro. 

Architect — None. 

Contractor— A.  H.  Monez,  4036  Everett 
Ave.,    Oakland. 

Filed  June  U,  1926.  Dated  June  10,  1926 

When  frame  is  up    *»"" 

When   brown   coated    »"" 

When  completed   |"" 

usual   35  days    •  •  v^q^-^^l -COST^-isloO 

Bond     sureties,    none;    forfeit,    $10    per 

day;    limit,    90    days    from    date;    plans 

and   specificp.tions   filed. 


feff'^'cOR'^-LA    VBRDA    AND    CEDAR 

Sts.,    Berlieley. 
General  construction   2-story  residence. 
Owner— Farnham    P.    Griffiths,    1401   Le 

Roy    Ave.,    Berkeley. 
Architect— Stafford  L.  Jory,  1370  Euclid 

Ave.,    Berkeley. 
Contractor— Enoch   Tranmal,    483    Cres- 
cent.   Oakland. 
Filed  June  10,  1926.  Dated  June  10,  1926 

When   frame   is  completed    ^a^ 

When     brown    coated     ^o% 

When     completed     ^o% 

usual  35  days  -  qTAL  COST.-  $31  20^^ 
Bond  $16,000;  sureties,  Am.  Surety  Co. 
of  N  Y.;  forfeit,  none;  limit,  none; 
plans'  and    specifications   filed. 


RESIDENCE  . ,,  , 

(667)  HOLLY  ST.,  Oakland.  All  work 
for  four-room  dwelling  and  garage 

Owner  —  Richard    M.    and    E.    Olivina 

Ball,  Oakland. 
Architect — Chas.    N.    Spegal,    1967    88th 

Ave.,   Oakland. 
Contractor— Chas.   N.   Spegal,    1967   88th 

Ave.,    Oakland. 
Filed  June   12,  '26.     Dated  May  3.    26. 

Ready    for    lathing **q    Ic 

Brown    coated     493.75 

When   completed    493.75 

Usual    35    days 493.75 

TOTAL  COST,  $1975.00 
Bond.  none.  Limit,  70  days.  Forfeit. 
$1   per  day.     Specifications,   only   filed. 

DWELLING 

(668)  LOT  28  BLK  13,  ELECTRIC 
Loop  Tract,  Oakland.  (E  Van  Al- 
stine  St.  between  Hillside  St.  and 
Foothill  Blvd.). 

General    construction    5-room    dwelling. 
Owner— Nancy    G.     Cook,    1562    Haight 

St.,   San   Francisco. 
Architect — C.   W.    Leekins. 
Contractor— C.   W.   Leekins,   3303   Maple 

Ave.,    Oakland. 
Filed  June  15,  1926.  Dated  May  21,  1926 
Payments  not  given. 

TOTAL  COST,  $3,250 
Bond,  sureties,  forfeit,  none;  limit,  60 
days;  specifications  filed;  plans  not 
filed. 


2448 
1404 
3443 


RESIDENCE 

(669)      N   E  COR.   CENTRAL  AVE.  AND 

Grove    St.,    Alameda. 
General  construction   2-story  and  base- 
ment residence  and  garage. 
Owner    —     Otto     C.     Wiechmann, 

Encinal    Ave.,    Alameda. 
Architect  —   Miller    &    Warnecke, 

Franklin   St.,  Oakland. 
Contractor  —  Jensen   &   Pedersen, 

Adeline    St.,    Oakland. 
Filed  June  15,  1926.  Dated  June  15,  1926 

When    frame    is   up    $3082.50 

When    plastered     ^*^oo'tS 

When   completed    3082.50 

Usual    35    days    3082.50 

TOTAL  COST,  $12,330 
Bond  sureties,  forfeit,  none;  limit,  100 
working  days  from  date  of  cont. ;  plans 
and   specifications   vied. 


DWELLING 

(670)      W  OTIS  ST.  180  FT.  N  OF  ASH- 

buy   Ave.,   Berkeley. 
General     construction     1-story     5-room 

dwelling. 
Owner — John    Andrews,    Oakland. 
Architect — Martin    Benson,    Oakland. 
Contractor— Martin     Benson.     3735     La- 

guna  Ave.,   Oakland. 
Filed  June  16,  1926.  Dated  June  15,, 1926 

When    enclosed     $912.50 

.  1st   coat   of   plaster    912.50 

When    completed    712.50 

Usual  35  days    912.50 

TOTAL  COST,  $3650 
Bond,  sureties,  none;  forfeit,  $5.00  per 
day;  limit.  90  working  days  after 
June  15,  1926  Plans  and  specifications 
filed. 


COMPLETION    NOTICES 


ALAMBIDA   COUNTY 


Recorded  Accepter 

June  9,  1926— PTN.  LOT  8  MAP  OF 
Piedmont  Vista,  Piedmont.  W.  D. 
Ford  to  whom  it  may  concern.... 
June    3,    1926 

June  9,  1926—946  EXCELSIOR  Blvd., 
Oakland.  Jay  M.  Fenton  to  Fred 
Peters June  9,   1926 

June  9,  1926—365  MELVIN  COURT, 
San  Leandro.  A.  R.  West  to  A.  R. 
West June    7,    1926 

June  9,  1926— NE  COR.  PARROTT 
and  Hayes  Sts.,  San  Leandro. 
George  Diamantopulos  to  A.  F. 
Nunes June    1,    1926 

June  8,  1926— LOT  57  AND  PTN.  LOT 
58,  Blk.  2,  Solano  Avenue  Terrace, 
Berkeley.  Gwendoline  M.  Ralston 
to    M.    J.    Ralston June    8,    1926 

June  8,  1926— LOT  13,  Hillside  Park, 
Piedmont.  John  Vodvarka  to  whom 

June  8,  1926— LOT  3  WARD  TCT.. 
Oakland.  H.  R.  umwalt  to  Han- 
sen,   Robertson   &    Zumwalt    

June   7,  1926 

June  8,  1926 — PTN.  PLOT  NO.  74. 
Map  of  the  Ranchos  of  Vicente 
and  Domingo  Peralta,  Oakland. 
Thomas  F.  Ott  to  E.  W.  Woodard. 
June    8,    1926 

June  8,  1926— PTN.  OF  LOTS  9,  10. 
11,  12,  Blk.  M,  Map  of  the  Trum- 
bull Tct.,  Oakland.  Edna  V.  and 
Chester  S.  Nichols  to  whom  it  may 
concern   June  7,  1926 

June  8,  1926 — LOT  45  BLK.  6,  Hav- 
enscourt  Tct.,  Oakland.  M.  T.  Bon- 
ham   to   M.   T.   Bonham.  .May   29.    1926 

June  9.  1926—1416  90TH  AVE..  Oak- 
land. Carl  Behrendtz  to  Olaf  A. 
Bush June    8,    1926 

June  9,  1926— 24TH  ST.  300  FT.  E 
of  24th  Ave.,  Oakland.  John  F. 
Brady  to  whom  it  may  concern.... 
June    8,    192G 

June  9,  1926 — LOT  26  HIGGINS  Tract 
Berkeley.  Rollo  Silva  to  whom  it 
may   concern June   8,    1926 

June  9,  1926— PTN.  BLK.  133  MAP 
of    Clinton,    Oakland.      Emma    Leah 

Sullenger  to  J.  J.   Beatty 

June    8,    1926 

June  9.  1926—727  ROSAL  AVE.,  Oak- 
land. Frank  Adamson  to  R.  D. 
Grimes June  7,  1926 

June  9,  1926— LOT  14,  MAP  ORANGE 
Grove  Tract,  Oakland.  Karl  Trip- 
pell  to  whom  it  may  concern.... 
June    8,    1926 

June  9,  1926— LOT  4  BLK.  X,  MAP 
Moss  Estate,  Oakland.  A.  F.  Pros- 
ser  to  A.   F.   Prosser.    .  .    June   7,   1926 

June  9,  1926— LOT  11  BLK.  74,  MAP 
of  Southern  Addition  of  Livermore, 
l.,ivermore.  N.  J.  Fletcher  to  C.  H. 
McCoy June   1,   1926 

June  9,  1926— LOT  8  AND  PTN.  LOT 
7  Blk.  F,  Amended  Map  of  Chris- 
tiania  Tct.,  Berkeley.  Lee  Han- 
sen   to    whom    it   may    concern 

June  9,   1926 

June  9,  1926—1630  33RD  AVE.,  Oak- 
land.     Benjamin  J.  Cecil   to  Carl  C. 

Lassen June  7,   1926 

June  9,  1926  —  1444  BROADWAY. 
Oakland.       Syndicate    Building    Co. 

to   John   M.   Bartlett May   22.    1926 

June  10,  1926— N  BERKELEY  WAY. 
137- Vj  ft.  E  of  Sacramento  St.,  E 
37-6  X  S  125  ft.,  Berkeley.  Kather- 
ine  E.  James  and  William  Q.  Spiers 

to   whom   It   may  concern 

June  9,   1926 

June  10,  1926— PTN.  BLK.  64  MAP  of 
the    Southern    Addition    of      Liver- 


more,   Alameda    Co.      Leslie    Hearn 
to  G.  H.  McCoy June  2,  1926 

June  10,  1926  —  2204  ACTON  ST., 
Berkeley.  Hamilton  J.  Haney  to 
Charles    W.    Slack June    9,    1926 

June  10,  1926—3715  LAGUNA  AVE., 
Oakland.  Chas.  Howard  to  whom 
it   may   concern    June    10,    1926 

June  10,  1926  —  LOT  23  BLK.  25, 
Fairmount  Park,  Albany.  A.  C. 
Volkmar  to  whom  it  may  concern. 
June  1,  1926 

June  10,  1926 — 1379  ROSH  ST.,  Berke- 
ley   Nellie  Owen   to  W.   B.   Wells.. 
■ June  5,  1926 

June  10,  1926—2412  EDWARDS  ST.. 
Berkeley.  M.  L.  Reis  to  E.  Teich- 
eira 

June  10.  1926  —  657  NEILSON  ST.. 
Berkeley.  Constance  Gray  Dixon 
to   Henry   W.    Dixon June    9.    1926 

June  10.  1926 — LOT  27  BLK.  35,  Hav- 
enscourt,    Oakland.      George    Gass- 
oumis  to  W.  C.  Brown.. June  10,  1926 
it  may  concern June   5,   1926 

June  11,  1926— PTN.  LOTS  22,  23,  24, 
Blk.  S,  Amended  Map  of  Regents 
Park,  Berkeley.  Jessie  Chadwick 
and  Elaine  Roby  to  whom  it  may 
concern June    8,    1926 

June  11,  1926  —  2900  GARBER  ST., 
Berkeley.  S.  R.  Coffee  to  whom  It 
may   concern    March    7,    1926 

June  11,  1926  —  PTN.  LOTS  85,  36. 
Blk.  2,  Map  Solano  Ave.  Terrace 
Tct.,  Berkeley.  R.  D.  Pelt  to 
whom   it   may    concern.  .June    4,    1926 

June  11,  1926— E  SHATTUCK  AVE. 
100  ft.  N  of  Eunice  St.,  Berkeley. 
Revere  U.   and  Violet  Hofsletter  to 

D.  T.   Blethroad   and    Son 

June    10,    1926 

June  11,  1926  —  2119  lOOTH  AVE., 
Oakland.  Mrs.  A.  M.  Hall  to  C.  W. 
Grifl^th June   10.   1926 

June  11.  1926— PTN.  LOTS  19  and  20 
Blk.  A  Map  of  Rose  Park  Tract, 
Oakland.  A.  M.  Berg  (Berg  and 
Swanson)  to  whom  it  may  concern 
June    10.    1926 

June  11,  1926 — 27  BOWLES  PLACE, 
Oakland.  Fred  S.  Baird  to  whom 
it  may  concern    June  11,   1926 

June  11,  1926—1247  HEARST  AVE., 
Berkeley.  Mary  E.  Schaertzer  to 
A.  Sandusky  and  H.  Harwood  .... 
June  8,  1926 

June  11,  1926— LOTS  30,  31  BLK.  C, 
Regents  Park  No.  3,  Berkeley. 
Clarence  A.  Shipman  to  whom  it 
may    concern June    5,    1926 

June  11,  1926 — 2209,  2215  E-29TH  ST. 
Oakland.  H.  E.  Shimmel  to  H.  E. 
Shlmmel   June  11,  1926 

June  11,  1926  —  642  HAIGHT  AVE.. 
Alameda.  Marie  C.  Pierre  to  Ben 
F.   Kopf June   7.    1926 

June  11,  1926  —  1227  NEILSON  ST., 
Berkeley.  Thorwald  Pedersen  to 
whom  it  may  concern.  .June  10,   1926 

June  11,  1926 — MONTANA  ST.  80  FT. 
from    Fruitvale    Ave.,    Oakland.    C. 

E.  Powell    and    J.    C.    Harding      to 
James  Const.  Co June  10,   1926 

June  11.  1926  —  W  MORAGA  ROAD 
about  320  ft.  S  of  Bruns  Drive, 
Oakland.  Anna  L.  Andersen  to  R. 
9.    Grim June    8.    1926 

June  14,  1926  — PTN  LOTS  28,  29, 
BSik  2,  Thousand  Oaksi  HiClghts, 
Berkeley.  Frank  D.  Merrill  to 
Berkeley  Building  Co.   ..June  11.  1926 

June  14.  1926— LOT  5,  BLK  A,  Map 
Mills  Gardens.  Mrs.  Alice  Mayer 
to   P.   Deinesen    June   10,    1926 

June  14,  1926  —  59  POPPY  LANE 
Berkeley.  Harry  S.  Lefholz  and 
John  C.  Bush  to  Harry  S.  Lefholz 
and   John   C.    Bush    June   12,   1926 

June  14,  1926— PTN  LOT  22  BLK  4. 
amended  map  of  Lots  1-2-3-20-21 
and  22,  Blk  4,  Arlington  Heights, 
Berkeley.  Clyde  W.  White  to 
whom   it   may  concern    ..June  5,  1926 

.June  14,  1926— LOT  45.  MAP  OF  THE 
Dowling  Homestead  Tract,  Oak- 
land. Toga  E.  Nelson  to  Middle- 
fauf f  Bros June   11,   1926 

June  14,  1926  —  1808  CHANNINQ 
Way,  Berkeley.  Ben  Pearson  to 
whom    it    may    concern.  .June   9,    1926 

June  14,  1926 — EAST  END  OF  AL- 
ber's  Mill,  Oakland.  Southern  Pa- 
cific Co.  to  Hutchinson  Co  June  7.  1926 

June  14,  1926  —  1ST  STREET  BET. 
Washington  and  Bdy.,  Oakland. 
Southern  Pacific  Co.,  to  Hutchin- 
son   Co June   7.   1926 

June  14  1926— 16TH  STREET  STA- 
tlon,  Oakland.  Southern  Pacific 
Co    to  Hutchinson  Co.    ..June  7,  1926 
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June  14,  1926— KIRKHAM  ST.,  ETC., 
Oakland.  Southern  Pacific  Co.  to 
Hutchinson    Co June    7,    1926 

June  14,  1926— LIVERMORE,  ALA- 
meda  Co  Southern  Pacific  Co.  to 
F.  Vinyard    June   7,  1926 

June  14,  1926—1243  CAVANAGH  RD., 
Oakland.  Harold  G.  Stoner  to 
Harold  G.   Stoner    June  12,   1926 

June  14,  1926—947  ALICE  AVE.,  SAN 
Leandro.  Joseph  Franklin  to 
whom   It  may  concern.  .June  14,   1926 

June  14,  1926—948  ALICE  AVE.,  SAN 
Leandro.  Joseph  Franklin  to 
whom  it  may  concern.  .June   14,   1926 

June  11,  1926— NO.  3917-19  WEBSTER 
Oakland.  Leo  A  Fleitz  to  L  E  Van 
Ness June    5,  .1926 

June  12,  1926— NO.  2932-36  MAPLE, 
Oakland.  Mrs.  Alice  Lahr  to  Wm 
Lahr June    12,    1926 

June  12,  1926 — LOT  4  BLK  6,  Map 
Lakeshore  Highlands,  Oakland. 
Wm  H  Hobbs  to  Walter  Erickson 
June     11,     1926 

June  12,  1926— NO.  1013  ORDWAY, 
Albany.  J  F  Hubbard  to  whom  it 
may   concern June   12,   1926 

June  12,  1926— PTN  LOTS  1  AND  2 
Blk  6,  Map  Subdvn  of  Ptn  of  Blk 
6,  Sather  Tract,  Oakland.  E  L 
Brown  to  whom  it  may  concern.. 
June    10,    1926 

June  15,  1926— N  CENTER  ST.  103.3.5 
E  Grove  St.  E  50xN  124.67,  Ber- 
keley.    Mercantile  Securities  Co.  of 

California  to   K   A  Macmillan 

June    14,    1926 

June  15,  1926 — NO.  2127  SIXTY- 
Sixth  Ave,  Oakland.  Alice  M  Moore 
to  H  G  Parker June   8,   1926 

June  15.  1926— NO.  713  SAN  LOUIS 
Road,  Berkeley.  Thomas  H  Cotton 
to   Victor  Gede June    15,    1926 

June  15,  1926— NO.  6906-08  E-FOUR- 
teenth,  Oakland.  Edwin  Hauser 
to  Samuel   McDowell ...  .May   29,   1926 

June  15,  1926— LOT  9  BLK  12,  Lake- 
shore  Oaks,  Oakland.  Dorothy  G. 
Hooper  to  whom  it  may  concern.. 
June    12,    1926 

June  15,  1926— LOT  52,  Map  Moor- 
lands, San  Leandro.  R  D  Nichols 
to  whom  it  may  concern .  .June  12,  '26 

June  15,  1926— LOT  30,  Map  Moor- 
lands, San  Leandro.  R  D  Nichols 
to  whom   it   may  concern. June   12,  '26 

June  15,  1926 — LOT  32,  Map  Moor- 
lands, San  Leandro.  R  D  Nichols., 
to  whom  it  may  concern. June  12,  '26 

June  15,  1926— NO.  1580  SEVENTY- 
ninth  Ave.,  Oakland.  August  Rose- 
berg  to  whom  it  may  concern.... 
June    15,    1926 

June  15,  1926 — NO.  6335  NORMANDIE 
Ave.,   Oakland.      D   T   La   Paugh    to 
whom  it  may  concern .  .June   14.   1926 
♦ 

LIENS  FILED 


ALAMBDA    CX)U1VTY 

Recorded  Amoun" 

June  10,  1926— PTN.  LOT  14  BLK.  A, 
Glenwood,  Oakland.  Boorman  Lum- 
ber Co.  vs.  Fred  Letz,  M.  H.  Sea- 
holm,  C.  H.  Franzan  and  Oakland 
Construction   Co $278.66 

June  10,  1926—1835  SAN  ANTONIO 
Ave.,  Berkeley.  Ray  M.  Ehat  vs. 
R.  Devlin,  Anna  M.  McGovern,  Mc- 
Killop  Improve.  Co.,  McKillop  Bros, 
and   Daniel   McKillop $57.88 

June  10,  1926-1140  WINDSOR  AVE., 
Piedmont.  H.  V.  S'herman  vs.  J. 
R.    and    S.    E.    Armstrong $145. 

June  10,  1926— LOT  121  MILLSMONT 
Tr.,  Oakland.  Rhodes-Jamieson  & 
Co.    vs.   L.   L.   Johnson $138.95 

June  9,  1926— SW  LINE  OF  WILBUR 
St.  95.9  ft.  NW  of  Lincoln  Ave., 
thence  SE  95.9  ft.,  SW  75.30  ft., 
NW  100  ft.  NE  33.39  ft.  to  beg., 
Alameda.  Gile  &  Whitson  vs.  Ber- 
tha L.  Donahue  and  Roy  Conner.  . 
$586.35 

June  9,  1926  —  LOT  36  AMENDED 
M.'tp  of  the  Rhoda  Tract,  Oakland. 
Gile  &  Whitson  vs.  Bertha  L.  Don- 
ahue  and   Roy   Conner $352.2.') 

June  9.  1926— PTN.  LOT  36  MAP  OF 
Allendale  Park,  Oakland.  Gile  & 
Whitson  vs.  Bertha  L.  Donahue  & 
Roy    Conner $71.00 

June  8.  1926— LOT  5  BLK.  G  MAP 
of  Grand  Avenae,  Oakland.  J.  H. 
Fitzmaurice  vs.  F.  M.  Neher  and 
Western  Construction  Co $354.96 

June  9,  1926— LOT  4  BLK.  31.  Kel- 
lersberg  Ma])  of  Oakland,  Oakland. 


Joseph  M.  Dubovsky  vs.  Hyman 
Davis $30.32 

June  9,  1926— LOTS  10  AND  11  BLK. 
12,  Map  of  Solano  Avenue  Terrace, 
Berkeley.  Boorman  Lumber  Co.  vs. 
E.  L.  and  J.  H.  Porter  and  L.  M. 
Sims $1303.28 

June  9,  1926— LOT  34  BLK.  D,  MAP 
of  Lakeshore  Hills,  Oakland.  Abra- 
hams   Tile    Co.    vs.    C.    C.    Luis.. $90. 00 

June  10,  1926— E  LINE  OF  STATE 
Highway  leading  from  Hayward  to 
Niles  228.76  ft.  NW  of  NW  cor. 
Valla  Vista  School  lot,  Eden  Twp. 
Ward  Durgin  vs.  Norman  P.  and 
Elsa    Helen    Strong $509.97 

June  10,  1926— LOT  22  WINFIELD 
Place,  Berkeley.  B.  Rohde  vs. 
Chas.  and  Pauline  Lock  and  Will 
Clark $500. 

June  10,  1926  —  1010  GROSVENOR 
Place,  Oakland.  Bryan  Hardwood 
Co.  vs.  H.  H.  and  E.  C.  Hubbard 
and   V.   Heidrick $179.33 

June  10,  1926  —  LOT  26,  BLK.  6, 
Lakeshore    Highlands,    Oakland.    H. 

A.  Moon  vs.  H.  H.  and  E.  C.  Hub- 
bard and  F.   C.   Fisher $409.00 

June  10,  1926— PTN.  LOT  13,  BLK.  A, 
Glenwood,  Oakland.  Boorman  Lum- 
ber Co.  vs.  Fred  Letz,  M.  H.  Sea- 
holm,  C.  H.  Franzan  and  Oakland 
Construction   Co $319.06 

June  10,  1926 — PTN.  LOT  13,  BLK.  A. 
Glenwood,  Oakland.  Boorman  Lum- 
ber Co.  vs.  Fred  Letz,  M.  H.  Sea- 
holm,  C.  H.  Franzan  and  Oakland 
Construction   Co $314.46 

June  10,  1926— PTNS.  LOTS  13  and 
14,  Blk.  A,  Glenwood,  Oakland. 
Boorman  Lumber  Co.  vs.  Fred 
Letz,  M.  H.  Seaholm,  C.  H.  Fran- 
zan and  Oakland  Construction  Co. 
$249.01 

June  10,  1926 — PTN.  LOT  14  BLK.  A, 
Glenwood,  Oakland.  Boorman  Lum- 
ber Co.  vs.  Fred  Letz,  M.  H.  Sea- 
holm,  C.  H.  Franzan  and  Oakland 
Construction   Co $2596.26 

June  10,  1926 — PTN.  LOT  14  BLK.  A, 
Glenwood,  Oakland.  Boorman  Lum- 
ber Co.  vs.  Fred  Letz,  M.  H.  Sea- 
holm, C.  H.  Franzan  and  Oakland 
Construction   Co $251.07 

June  11,  1926— LOT  13  BLK.  2,  Map 
Havenscourt,  Oakland.  Pat  War- 
den vs.  Mary  and  Henry  Nunes 
and   S.    Victor  Davidow $63. 

June  11,  1926 — LOT  26  MAP  LAKE- 
shore  Highlands,  Oakland.  Oak- 
land Building  Materials  Co.  vs.  E. 
C.  Hubbard  and  W.  J.   YaraU  .  .$351.01 

June  11,  1926 — PTN.  LOT  19  MAP  OF 
the  Ellen  Stotts  Tract  No.  1,  Oak- 
land. Aronsen  Hardwood  Floor 
Co.,  Inc.  vs.  B.  L.  Donahue  and 
Roy    Connors $476.00 

June  11,  1926 — I'T.V.  LOT  19,  MAP  OF 
the  Ellen  Stotts  Tct  No.  1,  Oakland. 
Waterfront    Sash    &    Door    Co.     vs. 

B.  1.1.  Donahue  and  Roy  Connors... 
$133.55 

June  11,   1926— PTN.  LOT  19  MAP  OF 

Ellen    Stotts   Tract    No.    1,   Oakland. 

Waterfront    Sash    &    Door    Co.    vs. 

B.   L.   Donahue  and  Roy  Connors... 

$73.17 

June   11.   1926— PTN.   LOT   19   MAP  OF 

Ellen    Stotts   Tract    No.    1,   Oakland. 

Waterfront    Sash    &    Door    Co.    vs. 

B.   L.   Donahue  and   Roy  Connors... 

$75.63 

June    11,     1926 — SE    60    FT.    LOT    36, 

Map    of    Allendale    Park,    Oakland. 

Waterfront    Sash    &    Door    Co.    vs. 

B.  L.   Donahue  and   Roy  Connors... 

$121.10 

June  14,  1926—2630  DANA  STREET, 
Berkeley.      H.   A.    llmanen    vs.    R.   J. 

and    Edna    May    Frost $447 

9Z6I   'II   3ur»f 

June  12.  1926— PTN  LOT  10  BLK  P. 
Map  Melrose  Acres,  Oakland. 
Phodes-Jamieson  &  Co  vs  R  E  and 
M  L  Taylor,  National  Builders  and 
Henrv   Tweed    $218. 7;> 

June  12,  1926— LOT  19  BLK  R,  Map 
Fo^t  Hill  Park,  Oakland.  Robert 
.Appleby  vs  N  O  Pearson  and  L 
Larsen $;i6 

June  12,  1926— LOTS  10  A.ND  11  BLK 
12,  Map  S'olano  Ave.  Terrace,  Ber- 
keley-, Berkeley  Building  Materials 
»  o  vs  Estelle  and  John  Porter  and 
L    M    Sims    $82.50 

June  12,  1926J — PTN  LOT  19  BLK  21 
Map  Resub.  Peralta  Park,  Berkeley 
Ivan  B  Murry  vs  A  H  and  M  K 
Wendt     $34 


June  12.  1926 — INTERSECTION  CEN- 
ter  line  Lincoln  Ave  with  center 
line  Lot  8,  Mountain  View  Tract, 
Murray  Twp.  Independent  Lumber 
Co    vs    T    D   Hardy $728.08 

June  12,  1926— PTN  LOTS  33,  34  AND 
35  Blk  D,  Map  New  Town  of  Lynn, 
Oakland.  Superior  Tile  &  Products 
Co  vs  Austin  and  Ethel  B  Lewis 
and  Robert  P  Smith $55 

June  12,  1926— LOT  26  BLK  6,  Map 
Lakeshore  Highlands,  Oakland.  E 
Flener  vs  H  and  E  C  Hubbard  and 
F    C    Fisher $175 

June  12,  1926— LOT  26  BLK  6,  Map 
Lakeshore  Highlands,  Oakland. 
Charles  F  Osgood  vs  H  H  and  E  C 
Hubbard   and   F   C   Fisher $32.80 

June  12,  1926 — LOT  26  BLK  6,  Map 
Lakeshore  Highlands,  Oakland. 
Rigney  Tile  Co  vs  H  H  and  E  C 
Hubbard   and   F   C   Fisher $261.50 

June  12,  1926— NO.  1010  GROSVENOR 
Oakland.  Sterling  Plumbing  Co  vs 
E  C  Hubbard  and  F  C  Fisher.  $172.50 

June  11,  1926 — 1090  E-33RD  ST.,  Oak- 
land. V.  C.  Jacobsen  to  J.  H. 
Skaggs June   10,    1926 

June  11,  1926—3692  LILY  ST.,  Oak- 
land. J.  D.  McCabe  to  whom  it 
may   concern June    10,    1926 

June  11,  1926—2539  DAMUTH,  Oak- 
land. W.  A.  Netherby  to  whom  it 
may  concern June  7    1926 

Jun  el4,  1926— PTN  LOT  6  and  all 
Lot  7  Blk  F.  Iveywood  Tract,  Oak- 
land. Antone  Cabral  vs  C  J  and 
Delia    H    Ross {55 

June  15,  1926— PTN  LOT  19,  "Map 
Ellen  Scotts  Tract  No.  1,  Oakland 
L  A  Carter  vs  Bertha  L  Donahue 
and     Roy    Conner $236  25 

June  15,  1926— PTN  LOT  19  Map 
Ellen  Scotts  Tract  No.  1,  Oakland. 
J  Unger  vs  Bertha  L  Donahue  and 
Roy   Conner    |5g 

June  15,  1926— NO.  4000  '  SAN'TA 
Reta  St.,  Oakland.  Wm  A  Cor- 
nelius  vs   C   R   and   J   C   Murry 

$90 

June  15,  1926— LOT  26  BLK  6  Map 
Lakeshore  Highlands,  Oakland.  The 
C  &  R  Sheet  Metal  Works  vs  H 
H  and  E  C  Hubbard  and  F  C 
p-isher    $138  75 

June  15,  1926— NO.  723-72'5" 'kEY 
Route  Blvd.  Albany.  M  H  Stanley 
Co   vs  T  M  Booker $625.78 

BUILDING    CONTRACTS 

(Snii    Anselmo,    .Marin    Conntr) 
May,    l&ae 

Following  building  permits  were  Is- 
sued during  the  month  of  May  by  Chas 
H.  Cartwright,  building  inspector  at 
San   Anselmo: 

..  '\  G-  Molinari.  Erect  garages.  Lot  95 
Hush  Tract.  Est.  cost  $500. 

Mrs.  L.  R.  McKenzie.  Garage  Por- 
ti  n  Lot  20.  Block  4,  Sunnyside  Tract 
Est.   cost  $150.  ^"»ci. 

,n^T,?'^,^"o^^l'-  Dwelling.  Portion  Lot 
1 0._  Block  2,  Sunnyside  Tract.  Est.  cost 
$4o00. 

Mr.    Madden.    Garage.    Lot    12,    Linda 
\  ista   Tract.   Est.  cost   $175. 
_   Mrs.    H.    Mullen.    Garage.   Lots    6   and 
V-?nn  -^.    Carrigan    Tract.    Est.    cost 

H.  Nelson.  Dwelling.  Lot  267  Short 
Ivanch.   Est.   cost   $950. 

Municipal  park  and  play  grounds. 
Erect  grand  stand.  Short  ranch.  Est. 
cost   $1000. 

Peter  Radieve.  Dwelling  and  garage. 
L't   4   Lincoln   Park.   Est.  cost   $3750 

T.  J.  Neill.  Stores.  Lot  27A,  Bush 
Tract.    Est.   cost    $3000. 

L.  V.  Jones.  Dwelling  and  garage. 
I.ot  7,  Block  5.  Sequoia  Park.  Est.  cost 
$950. 

Mrs.  E.  R.  Keig.  Dwelling.  Lot  74  Yo- 
landa    Drive.    Est.   cost   $4000. 

J.  W.  Carey.  Garage.  Sequoia  Park. 
Est.  cost  $175. 

J.  Ratto.  Garage.  Portion  Lot  86, 
Bush   Tract.   Est.   cost   $100. 

M.  Strauss.  Dwelling.  Lot  70,  Yolanda 
Court.   Est.  cost  $4000. 

C.  P.  Heinenger.  Garage.  Lot  14A, 
Karlshrue    Park.    Est.    cost    $400. 

MoPherson  &  Osthoff.  Dwelling. 
Portion  Lot  107  Bush  Tract.  Est.  cost 
$2000. 

I.  J.  earlier.  Dwelling.  Lot  19  Morn- 
ingside  Sub.  2.  Est.  cost  $2400 

E.  E.  Decker.  Dwelling.  Portion  Lot 
2  Lincoln  Park.  Est.  cost  $4000. 
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BUILDING  CONTRACTS  LIENS  FILED  COMPLETION    NOTICES. 


SAN    MATEO    COUNTY 

RECORDED 

STORE    BLDG.  ,      ^.,, 

PART    LOT    1    BLK    1    Range    A,    DiUer 
Addition,  Redwood  City.     All  work 
for   one-storv   brick   store   building. 
Owner— Bertha  Kuck  et  al,  Menlo  Park 
Architect — None.  ,     ^^  ^ 

Contractor — Louis  N.  Pollard,   55  Brew- 
ster  St.,    Redwood   City. 
Filed  June   10,   '26.      Dated  June   10,  '26. 

To    ceiling    joist ?3081 

Brown    coated    3085 

Completed      1410 

Usual    35    days 2526 

TOTAL  COST,  $10,102 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

PERMITS 

SHOW  ROOM  and  store  room,  $6500; 
S  50  Lot  5  E  San  Mateo  Drive,  San 
Mateo;  owner,  San  Mateo  Feed  & 
Fuel  Co.,  840  San  Mateo  St.,  San 
Mateo;  contractor,  S.  A.  Wisnom, 
A   and   Second   S'ts.,    San   Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  13 
Blk  H,  Palm  Ave.,  San  Mateo;  own- 
er, Frank  Ferrea,  712  5th  Ave.,  San 
Mateo.  ^    ^„      „ 

ALTERATIONS,  $1500;  Lot  5  Blk  X, 
3rd  Ave.,  San  Mateo;  owner,  Ed. 
Riggins,  139  3rd  Ave.,  Burlingame; 
contractor,  Mitchell  &  Jackson, 
Homestead,    San    Mateo. 

BUNGALOW  and  garage,  $3000;  Ptn 
Lot  —  Blk  25,  5th  St.  50  W  E  St.. 
San  Mateo;  owner,  Rochex  & 
Rochex,    228    2nd   Ave.,   San   Mateo. 

ALTERATIONS,  $2000;  Lots  11  and  12 
Blk  B,  Palm  St.,  San  Mateo;  own- 
er, Mrs.  J.  Krutschnitt,  1004  Palm 
St.,  San  Mateo;  contractor,  Arthur 
Dusenberry,  442  Hurlingame  Ave., 
San  Mateo. 

BUNGALOW  and  garage,  $4000;  Lot  1 
Blk  2,  5th  Ave.,  San  Mateo;  owner, 
James  B.  Bixen,  525  So.  J  St.,  San 
Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  3 
Blk  24,  Balboa  St.,  Burlingame; 
owner,  Mrs.  J.  R.  Oswald;  contrac- 
tor, T.  J.  Broderick,  1528  Cypress 
Ave.,   Burlingame. 

LAUNDRY  building,  $13,000;  Lot  3  Blk 
13,  California  Drive,  Burlingame; 
owner,  E.  Lundberg;  contractor,  H. 
Hultberg,  Homestead,  San  Mateo. 

: 4 

COMPLETION    NOTICES 


SAN   MATEO    COUNTY 


UAHi   MATEO   COUNTY 

Recorded  Accepted 

June  7,  1926— LOT  21-A  BLK  23^ 
Burlingame.  Grace  Maschio  to  F 
Rosa    May    3,    1926 

June  7,  1926— LOT  4  BLK  3,  Burlin- 
game Villa  Park,  Burlingame.  John 
Sorensen  to  whom  it  may  con- 
cern  May     22,     1926 

June  7,  1926 — LOT  37,  Burlingame 
Heights.  Joseph  Taylor  et  al  to 
whom   it  mav  concern ...  June   3,    1926 

June  7,  1926— LOT  13  BLK  10,  Bur- 
lingame. H  E  Morken  to  whom  it 
may   concern June    2,    1926 

June  7,  1926— LOT  41  BLK  2;  LOT 
41  Blk  2,  West  End  Homestead, 
San  Mateo.  Homestead  Realty  Co 
to  whom  it  may  concern.  (2  com- 
pletions)      June    4,    1926 

June  8,  1926— WOODSIDE.  Menlo 
Country  Club  to  J  S  Sampson.... 
June    25,    1»2C 

June  8,  1926 — LOT  18  BLK  3,  Lomita 
ark.  S  Rockman  et  al  to  E  C  An- 
derson   et    al June   7,    1926 

June    8,     192C— N    CARMELITA    AVE 

45    W ,    San    Mateo.      Donald 

C  Sudden  et  al  to  Edward  A  John- 
son  June    1,    1926 

June  9,  1926— LOT  60  BLK  4,  Hunt- 
ing Park,  San  Mateo.  H  F  Hall  to 
whom   it  may  concern ..  .June  7,   1926 

June  10,  1926 — LOT  11,  Brookside 
Orchard.  F  B  Abenheim  to  Frank 
B   Hand June    7.    1926 

June  10,  1926— LOT  24  BLK  12,  Bur- 
lingame. Kenelm  V  Unsworth  to 
whom    it   may   concern ..  .June   7,    1926 

June  10,  1926— LOT  14  BLK  76,  South 
San  Francisco.  A  Baldi  to  A 
Pianca.- ".  :■•. .  P.  V^w- . .  Juhe   8,   1926 


Recorded  Amount 
June    — ,      1926 — MENLO      COUNTRY 
Club  Property.        Dudfleld      Lumber 
Co  vs  Menlo  Country  Club  et  al... 
$958.70 


RELEASE  OF  LIENS 


SAN   MATEO   COUNTY 


Recorded  Amount 

June  14,  1926— SW  PACHECO  AND 
19th  Ave.  W  82-6  x  S  50.  K.  T. 
Ness  to  May  P.  and  Ludwig  Han- 
sen  

June  14,  1926— NW  ATHENS  250  NE 
Persia  Ave.  NE  25  x  NW  100  Ptn. 
Blk.  64  Excel.  Hd.  Assn.  H.  S. 
Thomson    to    J.    A.    Kirby 

June  14,  1926  —  W  BAKER  110  N 
Hayes  N  27-6  x  W  121.10y2.  Her- 
bert E.  Pearson  to  Alois  Schneider. 

June  14,  1926  —  LOT  11  BLK.  6076 
Excel.  Tr.  James  Lennon  Lime  & 
Cement  Co.  to  James  Kirby 

June  7,  1926— LOT  6  BLK  2,  Burlin- 
game Park  No.  2,  Burlingame. 
Louis  N  Pollard  to  Marie  V  Kast.. 
$321.28 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNTY 


PERMITS 

RESIDENCE,  4-room  and  garage,  $3900; 
Laurel  St.  near  Polhemus,  San  Jose 
owner,  Mrs.  Edith  Benson,  Pol- 
hemus St.,  San  Jose;  contractor,  F. 
E.  Kessling,  R.  C.  Rox  270A,  San 
Jose. 

RESIDENCE,  6-room  and  garage,  $5500 
No.  861  N-Second  St.,  San  Jose; 
owner,  Plinn  Magnini,  Santa  Clara 
and  Pleasant  Sts..  San  Jose;  con- 
tractor, C.  L.  Williams,  351  S- 
11th   St.,   San   Jose. 

SERVICE  station,  $1250;  SE  Vine  and 
De  Salvo,   220  Willow  St.,  San  Jose; 

De  Salvo,  220  Willow  St.,  San  Jose; 
contractor,  Youngker  &  Hathaway. 

RESIDENCE,  3-room,  $1700;  100  BLK. 
Willow  St.,  San  Jose;  owner,  M. 
Riggro,  167  Willow  St..  San  Jose; 
contractor,    Youngker   &   Hathaway 

RESIDENCE,  6-room,  $4900;  Lorraine 
St.  near  Josefa  St.,  San  Jose;  own- 
er, R.  Day,  Race  St.,  San  Jose;  con- 
tractor, Felix  Savio,  44  N-River 
St.,  San  Jose. 

RESIDENCE,  5-room.  $5500;  Morse  St. 
near  Naglee,  San  Jose;  owner, 
Arthur  Hough;  contractor,  J.  E. 
Fetterman,  596  N-Locust  St.,  San 
Jose. 

RESIDENCE,  3-room,  $1750;  SW  22nd 
and  Beach  Alley.  San  Jose;  owner, 
H.  E.  Mootheart,  30  N-llth  St..  San 
Jose;  contractor,  R.  Williams,  123 
Harding  Ave.,   San  Jose. 

ALTER  residence.  $800;  No.  1582  The 
Alameda,  San  Jose;  owner,  Wen- 
dall  Thomas,  Chamber  of  Com- 
merce, San  Jose;  contractor,  J.  H. 
Bunney,  R.  F.  D..  Rt.  1,  Box  153-A. 
San   Jose. 

ALTER  residence.  $1500;  No.  172  Vine 
St.,  S'an  Jose;  owner,  Mrs.  Hafley; 
contractor,  R.  T.  Souther,  439  Sierra 
Ave.,   San  Jose. 

ALTER  residence,  $1200;  Stockton  St. 
near  Morse,  San  Jose;  owner,  Geo. 
Campbell,  796  Stockton  St.,  San  Jose 

NEW  front  in  store  and  interior  alter- 
ations, $1500;  Santa  Clara  near 
Market,  San  Jose;  owner,  Mae 
Wright  Print  Co.;  contractor. 
Bridges  &  Munton,  Pine  and  Lin- 
coln   Sts.,   S'an   Jose. 

COMBINATION  store  and  private  ga- 
rage, $650;  NE  13th  and  Jackson 
Sts.,  San  Jose;  owner,  James  Miller, 
749  Hedding  St.,  San  Jose. 

RESIDENCE,  5-room,  $3500;  Union  St. 
near  State,  San  Jose;  owner,  V.  C. 
Tomasco.  State  and  Union  Sts..  San 
Jose;  contractor,  Vincent  Maggio. 
452   N-15th   St.,    S'an   Jose. 

TEMPORARY  restaurant  and  garage, 
$500;  McKendrie  St.,  Barroll  Park, 
San  Josf;  owner,  Manuel  Uibeii-o, 
76    Magnolia   St.,    San    Jose. 

ALTER  residence,  $11,000;  No.  95  Ran- 
doll  St.,  San  Jose;  owner.  J.  L. 
Pierce.     Premises;     contlractor,     G. 

t,    .    M,   Latta,   25   Rhodes   Ct.,    San   Jose 


SANTA    CLAIIA    COUNTY 

Recorded  Accepted 

June  3,  1926— LOT  27  BLK  2,  Ala- 
meda Park.  San  Jose.  Frank  T 
Lannin  to  whom  it  may  concern.. 
June    2.    1926 

June  3.  1926— NO.  1439  CALIFORNIA 
St.,  Mt.  View.  Lydia  Rieger  to 
whom    it   may   concern..  May    26,    1926 

June  3,  1926— LOT  4  BLK  8  R  5  S 
Snow  &  Pettis  Addition,  Mt.  View. 
G  A  Perrine  to  whom  it  may  con- 
cern  May    — ,    1926 

June  3,  1926— E  GARDNER  AVE  bet. 
Auzerais  and  William  Sts.  (Known 
as  424  Gardner  Ave.),  San  Jose. 
William  Simmitt  to  whom  it  may 
concern June    1,    1926 

June  3,  1926— NE  MIDDLEFIELD  RD 
50    SE    Kingsley    Ave    SE    50xll2i^ 
Ptn    Blk    97,    Palo    Alto.      Grace    L 
Ingram    to   whom   it   may   concern . 
May    6,    1926 

June  3,  1926 — LOT  1,  Saveker  Sub.  No. 
2,  San  Jose.-  William  T  Saveker 
to  whom  it  may  concern. June  3,  1923 

June  3,  1926 — LOTS  6,  7  AND  8,  Cres- 
tina  Sub.  No.  2,  San  Jose.  C  M 
Cook    to    whom    it    may    concern... 

Pune    1,    1926 

June  4,  1926— LOTS  1  AND  2  BLK  39 
College  Terrace,  San  Jose.  C  R 
Davenport  et  al  to  whom  it  may 
concern June    2,    1926 

June  4.  1926— NW  HEDDING  ST.  110 
S'W  E  Cor.  Lot  8  Blk  24  SW  50x 
NW  100  Ptn  Lot  8  Blk  24,  C  &  D 
Tract,  San  Jose.  John  T  McCart  to 
whom   it  may   concern ...  June   3,   1926 

June  4,  1926— NO.  17  CLEAVES  AVE. 
San  Jose.  Horton  H  Kooser  to 
whom    it   may    concern .  .June    4,    1926 

June  4,  1926— LOT  119,  Orchard  Park 
Sub.,  San  Jose.  W  E  Vaughn  to 
whom  it  may  concern ....  June  3,  1926 

June  4  1926— SE  JONATHAN  AVE 
155  SE  Pine  Ave  SE  44xSW  101  Pt 
Lot  24,  Heart  of  Willows  Subd.,  San 
Jose  W  F  Dixon  to  whom  it  may 
concern June     3,     1926 

June  5,  1926— LOT  13  BLK  D,  South- 
gate.  Palo  Alto.  C  M  Cook  to  whom 
it  mav  concern June  5.  1926 

June  7,'  1926— N  SIXTH  S'T.  90  W 
Rosanna  St.  N  58.02xW  50  Part 
Lot  8  Blk  1  R  4  W,  Gilroy.  Elmo 
Cruse  to  whom  it  may  concern.. 
June    2,    1926 

June  7,  1926— LOT  4  BLK  11,  Ever- 
green Park,  Palo  Alto.  A  J  Luk- 
anitsch  to  whom  it  may  concern.. 
June    3,    1926 

June  7  1926— LOT  20  BLK  6,  Rose 
Lawn,  San  Jose.  J  J  Hansen  to 
whom    it    may    concern .  .June    7,    1926 

June  7  1926— E  FOURTEENTH  186.06 
N  Jackson  St.  N  40xE  125.34,  San 
Jose.  Wm  H  O'Neil  to  whom  it 
may   concern June    5,    1926 

June  7.  1926— E  FOURTEENTH  ST. 
146  60  N  Jackson  St.  N  40xE  125.34, 
San  Jose.  Wm  H  O'Neil  to  whom 
it    may    concern June    5,    1926 

June  7,  1926— LOS  .\LTOS.  C  C  Crane 
to  whom  it  may  concern.. May  29,  '26 

June  7,  1926— NE  ELM  ST.  50  S-E 
Polhemus  St.  SE  50xNE  70,  San 
Jose.  Harry  F  Dowell  et  al  to 
whom   it   mav  concern ..  .June  7,  1926 

June  8,  1926— PTN  LOTS  19  TO  21, 
Kennedy  Addition,  Los  Gatos.  A  F 
Bulmore    to    whom    it   may    concern 

June    8,    1926 

June  8,  1926— W  ^A  LOT  8  BIK  3, 
Hawxhurst  Addition,  Palo  Alto.  D 
H  Thomas  to  whom  it  may  concern 

June    3.    1926 

June  9,  1926— N  5  LOT  10  and  S  40 
Lot  9  Blk  45,  Neglee  Park  Tract, 
San  Jose.  Mabel  M  Murgotten  to 
whom   it   may  concern ..  .June   8,   1926 

June  9,  1926— W  EHRHORN  AVE 
151.36  S  Church  St.  th  S  50,  San 
Jose.  Wm  McCall  to  whom  it  may 
concern..- June    8,    1926 

June  9,-  1926— NO.  596  COLERHXJE 
Ave.,  Palo  Alto.  J  M  Blackburn  to 
whom  it  may  concern.  ..  .May  15,  1926 

June  10,  1926—563  HOMER  AVE. 
Palo  .Alto;  owner,  Anna  Saldiera.. 
May    24,    1926 

June  10.  1926— I'T.N.  LOT  4  PARKER 
Additi'"'n.  W.  L.  Brazelton  to  whom 
it    may   concern ..June    9,    1926 

June  U,  1926— E  NINETEENTH  ST. 
384    So.    19th   St.,    San   Jose.    George 
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Baptist  to  whom  it  may  concern.. 
June    10,    1926 

June  11,  1926— LOT  26  BLOCK  15, 
Rose  Lawn.  Henry  E.  Silva  to 
whom   it  may  concern.  .  .June   5,   1926 

June  11,  1926— LOT  17  BLK  N  SOUTH 
Gate  Palo  Alto.  Wm.  M.  Myer  to 
whom   It  may  concern .  .June   11,   1926 

June  11,  1926— SW  EMERSON  100  FT 
SE  Palo  Alto  Ave  SE  48.66  ft.  by 
SW  164.50  ft.  Ptn  Lot  5  Blk  1,  Palo 
Alto.  R.  S.  Henderson  et  al  to  whom 
it  may  concern    June  9,  1926 


LIENS  FILED 


SANTA    CLARA    COUNTY 

Recorded  Amount 

June  3,  1926— LOT  2  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co  vs  A  L  Uhler $512.71 

June  3,  1926 — LOT  3  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co  vs  A  L  Uhler $931.35 

June  3,  1926— LOT  1  BLK  P,  South- 
gate,  Palo  Alto.  Merner  Lumber 
Co  vs  A  L  Uhler $303.01 

June  3,  1926— LOT  8  BLK  O,  South- 
gate,  Palo  Alto.  P  E  O'Hair  &  Co 
vs    A   L    Uhler $100 

June  3,  1926— LOT  7  BLK  O,  South- 
gate,  Palo  Alto.  P  E  O'Hair  &  Co 
vs   A   L   Uhler.- $165 

June  3,  1926— LOT  3  BLK  P,  South 
gate,  Palo  Alto.  P  E  O'Hair  &  Co 
vs  A  L  Uhler $398.75 

June  4,  1926— LOTS  1  AND  2  BLK  D, 
South  gate,  Palo  Alto.  Edward 
Nelson  vs  Louis  L  Cook  et  al....$140 

June  7,  1926— SE  SAN  JOSE  AND 
Oakland  Rd  and  Calaveras  Road  S 
149.10  E  243.50  N  149.10  to  Cala- 
veras Road  W  243  to  beg,  San  Jose. 
John  S  Soderstrom  vs  Frank  A 
Amaral    et    al    $267.90 

June  7,  1926— W  MAIN  ST.  106  N 
Lewis  St.  N  50xW  140,  Santa  Clara. 
John  Venegas  vs  V  Cabral $115 

June  7,  1926 — W  MAIN  ST.  106  N 
Lewis  St.  N  50xW  140,  Santa  Clara. 
F  R  Dickenson   vs  V  Cabral $250 

June  10,  1726— LOT  7  &  PTN  LOT  8 
Blk.  35  Seale  Add  Palo  Alto.  Dud- 
field  Lumber  Co.  vs.  Geo.  W.  Par- 
kerson    $531.86 

June  11,  1926— NW  SHERIDAN  ST.  50 
ft  SW  1st  St.  SW  50  X  NW  100  ft. 
Ptn  Lot  72  Blk  1  Hawxhurst  Add 
Palo  Alto.  Walton  A.  Gould  vs  Wm. 
Saliceti   et  al    $177 

# 

RELEASE  OF  LIENS 


SANTA    CLARA    COUNTY 

Recorded                                               Amount 
June    9,    1926— LOTS      1,    10    AND      11, 
Sierra  Vista  Addn,  Mt.  View.     Mer- 
ner  Lumber   Co    to    W   L   Brazelton 
$15235 

June  I'o, '  1926— LOT  '  i '  BLK  '  8  "  T  S 
Montgomery  subd.  Leo  J.  Cheim  et 
al   to  Joe  Capurso  et  al $202.39 

June  11,  1926— LOTS  11  &  12  BLK  12 
College  Terrace  Palo  Alto.  Merner 
Lumber  Co.  to  T.  P.  Burnham  et  al 
$958.78 

June  8,  1926— E  34  LOT  19,  Pellier 
Survey,  San  Jose.  Fred  Curry  to 
Calentine    Mougin    et    al $138.50 

June  8,  1926 — E  34  LOT  19,  Pellier 
Survey,  San  Jose.  Harley  B  Miller 
et  al  to  Valentine  Mougin  et  al.  .  . . 
$673.20 

June  8,  1926 — LOT  7,  Dixon  Tct,  San 
Jose.     Merner  Lumber  Co  to  Manuel 

L    George     $897.70 

• 

BUILDING     CONTRACTS 


SACRAMENTO    COUNTY 


PERMITS 

DWELLING,  5-room  and  garage,  $7500; 
No.  2549  Curtis  Way.  Sacramento; 
owner,  Mrs.  F.  R.  and  P.  Christo- 
phal.  1620  Q  St.,  Sacramento;  con- 
tractor, E.  R.  Beebe,  2995  Franklin 
St.,   Sacramento. 

DVv'ELLlNG,   6-rooni  and  garage,  $7800; 

No.    2928       26th      St.,       Sacramento; 

owner.    Earl    C.    Reed,    2026    Castro 

Way.    Sacramento;    contractor,    Al. 

Johnson  Co.,  2650   5th   Ave.,  Sacto. 


DWELLING,  5-room  and  garage,  $3950; 
No.  4226  Y  St.,  Sacramento;  owner, 
J.  W.  Hoopes,  5140  14th  Ave.,  Sac- 
ramento. 

INSTALL  tank,  $3500;  No.  4801  Folsom 
Blvd.,  Sacramento;  owner,  Gustav 
Gabrielli,  1461  48th  St.,  Sacramento; 
contractor,  J.  A.  Saunders,  1045  45th 
St.,   Sacramento. 

DWELLING,  6-room  and  garage,  $5500; 
No.  2792  Riverside  Blvd.,  Sacra- 
mento; owner,  E.  Anator,  1012  27th 
St.,  Sacran".ento;  contractor,  J.  A. 
Saunders. 

DWELLING,  4-room  and  2-stall  ga- 
rage, $1500;  No.  3500  38th  St.,  Sac- 
ramento; owner,  F.  F.  Compton, 
3500  38th  St.,  Sacramento;  contrac- 
tor, J.  H.  Stark,  3440  Sacramento 
Blvd.,    Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  2409  6th  Ave.  ,  Sacramento; 
owner,  Frank  Steines,  Stockton 
Blvd.,  Sacramento;  contractor, 
Frank  Yost,  Rt.  10  Box  1528,  Sac- 
ramento. 

DWELLING,  3-room  and  garage,  $1900; 
No.  5025  2nd  Ave.,  Sacramento; 
owner,  S.  L.  Christie,  2601  51st  St., 
Sacramento. 

SERVICE  station,  $2500;  No.  900  N  St., 
Sacramento;  owner,  Brooke  Real- 
ty Co.,   1009  J   St.,   Sacramento. 

FRATERNAL  building,  one-story,  $1950 
No.  3240  B  St.,  Sacramento;  owner, 
McKinley  Athletic  Club,  2511  C  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  2419  7th  Ave.,  Sacramento; 
owner,  L.  J.  Miller,  932  41st  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  1800  Larkin  Way,  Sacramento; 
owner,  R.  A.  Person,  3110  Carly 
Way,   Sacramento. 

DWELLING,  4-room  and  garage,  $1950; 
No.  1917  30th  Ave.,  Sacramento; 
owner,  Herman  Have,  1219  5th  St., 
Sacramento;  contractor,  John  Fer- 
nandez. 

DWELLING,  5-room  and  garage,  $3500 
No.  3732  Pacific  St.,  Sacramento; 
owner,  Wm.  T.  Martin,  3616  40th 
St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  3733  Pacific  St.,  Sacramento; 
owner,  Wm.  T.  Martin,  3616  40th 
St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $7500; 
No.  2549  Curtis  Way,  Sacramento; 
owner,  Mrs.  Frank  P.  Christophal, 
1620  Q  St.,  Sacramento;  contractor, 
E.  R.  Beebe. 

DWELLING,  6-room  and  garage,  $7800 
No.  2928  26th  St.,  Sacramento;  own- 
er. Earl  C.  Reed,  2026  Castro  Way, 
Sacramento;  contractor,  A.  L.  John- 
son  Co. 

DWELLING,  5-room  and  garage,  $1950; 
No.  5214  Folsom  Blvd.,  Sacramtnto; 
owner,  R.  H.  Anderson,  5023  Fol- 
som   Blvd.,    Sacramento. 

BRICK  front,  $1300;  No.  509  J  St.,  Sac- 
ramento; owner,  Frank  Eberhart, 
Premises;    contractor.    Peart    Bros. 

DWELLING.  5-room  and  garage,  $3500. 
No.  2165  4th  Ave.,  Sacramento; 
owner,  S.  E.  Heden,  1040  34th  St.. 
Sacramento. 

DWELLING,  5-rooni  and  garage,  $3900; 
No.  924  47th  St.,  Sacramento;  own- 
er, W.  E.  Truesdale,  2116  H  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $1900; 
No.  2558  18th  St.,  Sacramento; 
owner.  C.  W.  V/^inters,  821  S  St., 
Sacramento. 


COMPLETION    NOTICES 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 
ROSS  E.  PIERCE.    Manager 

905  Sixth  Stkkit 


SACRAMENTO    COUNTY 

Recorded  Accepter 

.lune  10,  1926 — LOT  115,  Central 
Nichols  Park,  Sacramento.  George 
H  Wenholz  to  whom  it  may  con- 
cern  June    10,    1926 

June  11,  1926— S  50  FT.  LOT  31,  Ter- 
race Villa,  Sacramento.  George 
and  Blanche  Townsend  to  whom  It 
may   concern June    11,    1926 

June  11,  1926 — LOT  43,  Terrace  Villa, 
Sacramento.  F  S  &  Anna  S  Greene 
to  whom  it  may  concern.  .June  11,  '26 

June  11,  1926 — PTN  LOT  40  Col. 
Hght.o.  Am'd.,  Sacramento.  John 
C  and  Lida  M  Vaughan  and  Frank 
Werner  to  whom  it  may  concern.. 
June    11,    1926 

June  12,  1926— PTN.  BLK  45,  North 
Sacramento  Sub.  S,  Sacramento.  P 
P  Makiney  to  whom  it  may  con- 
cern   June    12,    1926 

June  8,  1926 — N  FOOT  OF  Y  ST.,  bet. 
Sacramento  River  and  S  P  R  R 
Tracks,  Sacramento.  Associated 
Oil  Co  to  whom  It  may  concern... 
May    29     1926 

June  9,  1926-^w"26  FT.  LOT  7  and 
all  Lot  8.  I,  J,  nth  and  12th  Sts, 
Sacramenf^.  Sacramento  Elks  Hall 
Assn  to  whom  it  may  concern  (2 
completions)     April    27,    1926 

4 

LIENS  FILEL 


SACRAMENTO    COUNTY 

Recorded  Amount 

June  10,  1926 — N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91,  Heilbron  Oaks,  Sac- 
ramento. Western  Planing  Mill  vs 
A    H    Wilson $320.75 

June  12,  1926— W  PTN.  LOT  5  and 
strip  on  S  side  Lot  5,  Sacramento. 
Golden  Gate  Atlas  Materials  Co  vs 
W  L  and  Loreta   (ux)   Young.  .$335.99 

June  12,  1926 — PT.V  S  98  FT.  LOT  6, 
Q,  R,  7th  and  8th  Sts.,  Sacramento. 
Golden  Gate  Atlas  Materials  Co  vs 
Ruth    Dallman     $ — 

June  12,  1926 — LOT  2,  J  St.  Sub.  Tct 
No.  3,  Sacramento.  Golden  Gate 
Atlas  Material  Co  vs  J  A  Saunders 
•  •.• $47.80 

June  12,  1926— LOT  5517,  Bonita 
Vista.  William  H  Dodgs  vs  Henry 
E  and  Pearl  Gaughan    $32.50 

• 

BUILDING     CONTRACTS 


M.\RIX   COUXTY 


RKCORDED 

HE.ATING   SYSTE^I   ETC. 

FIFTH  STREET,  SAN  RAFAEL.  Steam 

heating  system     and     oil     burning 

equipment      for      1-story      concrete 

.school  building. 

Owner — Roman   Catholic  Archbishop  of 

S.   V.   (corp.).  San  Francisco. 
Architect   —    Albert    M.    Cauldwell,    251 

Kearny    St..    San    Francisco. 
Contractor— Scott  .fe  Co.,   243  Minna  St., 
San   Francisco. 
Filed  June  10,   1926.  Dated,  — . 

5th   each    month    75% 

Usual  35  days    25% 

TOTAL  COST,  $3290 
Limit,  120  days;  Plans  and  specifica- 
tions  filed. 


COMPLETION    NOTICES 


MARIN   COUNTY 


Rec<irded  Accepted 

June  10.  1926 — N  W  COR.  LOT  17  ON 
Map  Tamalpais  Park  Tct  Mill  Val- 
ley. Huby  J.  Greeley  to  whom  it 
may  concern   Oct.  15.  1925 


LIENS  FILED 


M.4RI\    COUNTY 


Recorded  Amount 
June  9,  1926— LOT  24  BLK  2  MAP 
Tamalpais  Land  and  Water  Co  Map 
5  Mill  Valley.  Preston  R.  Burrls  vs 
Chas.  K.  Graham  and  Alice  and 
Mrs.  .V.  De  Moldrup $105.9S 
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BUILDING     CONTRACTS 

CONTRA    COSTA    COUNTHY 

PERMITS 

COTTAGES  (10),  $3100  each;  N  Esmond 
St.,  bet.  36th  and  37th;  N  Gavin  St. 
bet.  37th  and  38th;  W  Both  St.,  bet. 
Esmond  and  McBryde;  E  3oth  St., 
bet.  Esmond  and  McBryde;  E  36th 
St.,  bet.  Gavin  and  Ehmond;  W 
36th  St.,  bet.  Esmond  and  McBryde; 
E  36th  St.,  bet.  Esmond  and  Mc- 
Bryde, Richmond;  owner,  C.  A. 
Tornell,  339  15th  St.,  Oalvland;  ar- 
chitect, J.  C.  Thayer,  339  15th  St., 
Oakland;  contractor.  J.  M.  Nordell, 
2524    50ih   Ave.,    Oakland. 

COTTAGES,  (2).  $3500  each;  W  25th 
St.,  bet.  Roosevelt  and  Grant  Ave., 
Richmond;  owner.  Burg  Bros.,  303 
23rd  St.,   Richmond. 

APARTMENTS  2-story  (4),  $10,000;  S 
Bissell  St.,  bet.  13th  and  14th  Sts., 
Richmond;  owner,  Alice  Carpenter 
2000  Lincoln  Ave.,  Alameda;  con- 
tractor, John  Odling,  2427  Minton 
Ave.,   Richmond. 

COTTAGE,  $4000;  E  35th  St.,  bet.  Roos- 
velt  and  Cerito  Sts.,  Richmond; 
owner,  J.  B.  Gillard,  7th  and 
Pennsylvania  Sts.,  Richmond;  con- 
tractor, K.  J.  Henning,  Box  1326, 
Richmond. 

E  EIGHTH  ST.,  bet.  Bissell  and  Chans- 
lor  Sts.,  Richmond;  add  to  school 
building,  $4000;  owner,  Richmond 
School  Board;  architect,  Xarbett  & 
de  Sanno,  Richmond. 


BUILDINU  COrTTRACTS 


SAN    JOAQUIN    COUNTY 

PERMITS 

DWELLING,  $7000;  1122  E  Miner  St., 
Stockton;  owner,  M.  L.  Severance, 
1114   E  Miner  St.,  Stockton. 


RESIDENCE 

LOT    IS    BLOCK    1    CITY    PARK    TER- 

race,   Stoakton.   All  work  for   2-sto. 

brick   veneer   residence   and   garage 
Owner — Henry  L.  Yost,  1301  N  Stockton 

St.,    Stockton. 
Architect — None. 
Contractor — John    J.    Cavanagh,    2JL9    N 

Sutter   St.,   Stockton. 
Filed  June   11,   196.   Dated  June   10,   '26. 
Payments  not  given. 

TOTAL    COST,    $16,751 
REMODEL.    $1500;    No.    24    N-California 

St.,    Stockton;    owner,    M.    S.    Arndt 

et   al,    313      E-Main      St..      Stockton; 

contractor,    C.    J.     Powell,    613    W- 

Flora   St.,    Stockton. 
RESIDENCE  and  garage,  $3500;  No.  919 

N-Argonaut    St.,     Stockton;    owner, 

J.    D.    Elder,    820    S-Stanislaus    St., 

Stockton. 
DWELLING  and  garage,  $3500;  No.   717 

N-Orange     St.,       Stockton;       owner, 

Herbert  Alsberg. 


COMPLETIVE xH  iNOTICES 


SAN    JO.vaUIN    COUNTY 

Recorded  Accented 

June  12,  1726— LOT  ON  HIGHLAND 
Ave.,  Tracy.  John  D.  Vogt  to  H.  N. 
Schauer June    8,    1926 

June  7,  1926 — LOT  34  BLK  5,  North 
Oaks,  Stockton.  Arthur  HoUen- 
beck  to  whom  it  may  concern... 
June    7,    1926 

June  7,  1926 — W  46  FT.  LOTS  14  and 
15  and  W  45  ft.  of  N  12  ft.  Lot  13 
Blk    A,    Bours    Tract,    Stockton.      W 

C  Neumiller  to  F  R  Zinck    

June    5,    1926 


BUILDING   CONTRACTS 


FRESNO    COUNTY 


RESIDENCE 

LOT    4    AND    PTN.    LOT    3,    St.    Francis 
Wood  Tract,  Fresno.     All  work   for 
residence. 
Owner — Mrs.   R.   W.   Barnwell,    504   Pat- 
terson   Bldg.,    Fresno. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,    Fresno. 
Contractor — Roy  Martin,   Sussex,   Cal. 
Filed    June    9,    '26.      Dated    — — . 

As    work     progresses 75% 

Usual     35    days 25% 

TOTAL    COST,    $13,13! 


PERMITS 

DWELLING  and  garage,  $5000;  No. 
1634  College  Ave.,  Fresno;  owner, 
Richmond    Sheridand. 

DWELLINGS  (2),  $1800  and  $3000  re- 
spectively; No.  1938-1932  F  St., 
Fresno;  owner,  Joe  Dixon. 

DWELLING  and  garage,  $4000;  No. 
1761  C  St.,  Fresno;  owner,  J.  W. 
McNeal;  contractor,  W.  H.  Crowley 

ALTERATIONS  and  additions  to  resi- 
dence, $1000;  No.  2051  Thomas 
Ave.,  Fresno;  owner,  M.  A.  Brandt, 
Premises;  contractor,  O.  L.  Wil- 
liams. 

ALTERATIONS  and  additions,  $1100; 
No.  915  P  St.,  Fresno;  owner,  J.  M. 
Rainie,   3245   Alta  St.,   Fresno. 


COMPLETION    NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

June   12,   1926— LOTS   32   AND  33   BLK 

1,  Blackstone  Ave  Tr.  No.  2,  Fresno 
A  A  Johnstone  to  whom  it  may 
concern June    12,    1926 

June    12,    1926— LOT   44   AND   45   BLK 

2,  Blackstone  Ave  Tr.  No.  2,  Fresno 
Lvnn  Bates  to  whom  it  may  con- 
cern  June    11,    1926 

June  12,  1926— LOTS  5  AND  6  BLK  1, 
New  High  School  Addn,  Fresno. 
W  M  Youngb'ood  to  whom  it  may 
concern June    12,    1926 

June  3,  1926— LOT  13  BLK  1,  St. 
Francis  Wood,  Fresno.  Lawrence 
D  Dahlgren  to  whom  it  may  con- 
cern  May    13,    1926 

June  4,  1926 — E  17%  FT.  LOT  26,  Lot 
27,  W  7%  Lot  28  Blk  9,  Lisenby 
Tract,  Fresno.  Hans  N  Foldgaard 
to  whom   it  mav  concern .  .June   3,   '26 

June  4,  1926— LOTS  34  AND  35  BLK 
4,  Blackstone  Ave.  Tract  No.  1, 
Fresno.  H  E  Guynn  to  whom  it 
may   concern June   4,    1926 

June  4,  1926— LOTS  7  AND  8  BLK  4, 
Blackstone  Ave.  Tr.  No.  1,  Fresno. 
H  E  Guynn  to  whom  it  may  con- 
cern  June    3,    1926 

Jupne  7,  1926 — LOT  38,  37y2Xl53  feet, 
Bloomington  Park  Tract,  Fresno. 
Mary  A  Boles  to  whom  it  may  con- 
cern  June    5,    1926 

June  7,  1926 — LOTS  15  AND  16  Ben- 
netts Tract,  Fresno.  Wm  Ellis  to 
whom   it  may  concern ..  .June   7,    1926 

June  7,  1926— FRESNO  COUNTY 
General  Hospital,  Admitting  and 
Clinic  Bide:,  (piping,  etc.).  Fresno. 
L'ountj  ot  Fresiio  to  B  A  Newman 
Co June    4,    1926 

'' ♦ 

LIENS  FILED 


FRESNO    COUNTY 


Recorded                                               Amount 
June    8,    1926— LOTS    24   AND   25    BLK 
21,    Fresno.      J    D   Halstead   Lumber 
Co    vs    Louis    Ochinero J23 


GOVERNMENT    EXPENDITURES    FOR 
CAUIFORNI.\    LISTED 


Monies  to  be  expended  in  California 
in  connection  with  naval  affairs  durina 
the  fiscal  year  ending  June  30,  1927, 
as  compiled  by  Samuel  M.  Shortridge, 
California  member  of  the  U.  S.  Senate, 
follow: 

Navy  Yard,  Mare  Island,  dredging  to 
continue,  $100,000;  replace  distributing 
systems  and  paving  along  water  front, 
$150,000;    in    all,    $250,000. 

Naval  Base,  San  Diego,  construction 
of  complete  section  of  extensible  pier 
(limit     of    cost,     $250,000) — $100,000. 

In  addition  to  the  above-mentioned 
specific  appropriations,  the  following 
appro.ximate  amounts  will  be  expended 
out  of  moneys  contained  in  the  Naval 
Appropriation  Act  for  the  fiscal  year 
1926-1927,  .judging  from  the  amounts 
expended  during  the  past  year: 
Navy  Yard,  Mare  Island,  $9,100,000. 
Radio    Compass    Station,    North    Island. 

$2500. 
Radio   Station,   Mare   Island,    $75,000. 
Naval  Ammunition  Depot,  Mare  Island, 

$400,000. 
Naval  Hospital,  Mare  Island,   $1,000,000. 
Naval    Operating    Ba^e,    San    Francisco, 

(12th    District),    $155,000. 
Fuel  Depot    Tibur^n,  $75,000. 
Fuel   Depot,   San    Diego,    $308,000. 
Marin   Corps  Base,   San   Diego,  $500,000. 
Naval  Operating  Base   &  Supply  Depot, 

San  Diego,    $518,000. 
Destroyer  and  Repair  Base,  San  Diego, 

$300,000. 
Naval  Air  Station,  San  Diego,  $2,000,000 
Naval    Training    Station,      San      Diego, 

$1,500,000. 
Naval  Radio  Station,  San  Diego,  $50,000 
Naval      Hospital,      Balboa      Park,      San 

Diego,    $1,000,000. 


BAY  BRIDGE   MEET  SCHEDULED 


Notices  have  been  sent  to  firms  and 
individuals  who  are  asking  franchises 
to  build  bridges  between  San  Francisco 
and  Alameda  County,  to  confer  tomor- 
row afternoon  at  4  o'clock  with  the 
joint  streets  and  commercial  develop- 
ment, the  public  utilities  and  the 
finance  committees  of  the  Board  of  Su- 
pervisors to  discuss  the  procedure  to 
be  followed  in  connection  with  their 
applications. 

Supervisor  Richard  J.  Welch,  chair- 
man of  the  streets  and  commercial  de- 
velopment committee,  proposed  a  reso- 
lution providing  that  the  conference  be 
attended  only  by  the  bridge  people,  the 
finance   committee   and   his   committee. 

This  brought  Supervisor  Warren 
Shannon,  chairman  of  the  public  utili- 
ties committee,  to  his  feet  with  a 
strenuous  protest.  It  was  finally 
agreed  that  Shannon's  committee  should 
be  included. 


Ernest  A.  Dickey,  61,  Oakland  lumber 
dealer,  died  in  that  city,  June  15,  fol- 
lowing a  brief  illness.  Dickey  was 
in  the  lumber  business  in  thei  East 
Bay  section  for  twenty-six  years  and 
served  as  .<=rcretary  of  the  Lumber 
Dealers'    A.ssociatlon 


J.  A.  MOHR  &  SON 

Cieneral  Palntbix  Contrmetvm 

Speolalista  In 

Campressed  A.ir  Painting 
and  Sand  Blasting 

San    Francisco  Oakland 

Fresno,  Los  Angeles  &  San  Dieffc 


THE  CONTRACTORS'  ROOM 

BUILDINO  AND  ENGINEERING  NETWe  maintains  a  Contractors'  Room 
where  plane  and  specifications  may  be  filed  by  Architects,  Engineers  and 
OwTiers  for  the  convenience  of  bidders  in  San  Francisco  and  the  Bay  Coun- 
ties. 

Architect*.  Engineers  and  Owners  are  Invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  EiNGINEERING  NEWS.  No  charge  for 
this  service.  Th«  plans  will  be  returned  in  erood  condition  when  contract 
for  work  is  let. 
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No  hattens  here!  Not  necessary  with 

Schumacher 


SCHUMACHER    WALL    BOARD    CORP. 

LOS  ANGELES      SEATTLE      SAN  FRANCISCO 

WAREHOUSES  — Tacoma  -  Portland  -  Stockton 
San  Rafael  -  Oakland  -  San  Francisco 
San  Jose     -    San  Diego 


THE  joints  of  Schumacher  Plas- 
ter "Wall  Board  seal  together 
like  wood  veneer.  The  joints 
simply  disappear.  You  cannot  de- 
tect them  even  if  you  try. 

The  interior  shown  here  was  built 
with  Schumacher  Plaster  Wall 
Board.  The  walls  are  just  as 
straight  and  rigid  as  the  day  they 
were  finished.  There  are  no  joints 
that  gap  open — no  bulges  in  the 
surface — and  no  battens  to  spoil 
its  beauty. 

Schumacher  Plaster  Wall  Board 

is  a  scientific  short-cut  to  good 

walls.    It's  good  business 

to  use  it. 


Low  charging  platform,  steel  frame  of  \which 
is  hinged  to  mixer,  and  can  be  folded  up 
against  mixer-frame  for  hauling  from  job  to 
job!  'Wide,  capacious  charging  hopper  niakes 
charging  easy. 


TTIGH  speed  operation  —  balanced  light 
^  ^  weight  for  fast  hauling,  and  strong 
sturdy  construction  for  long  hard  service 
— that's  the  Koehring  Dandie! 

Fast  charging  and  fast  discharging,  the 
Dandie  is  a  big  money  earner ! 


KOEHRINC7-S 


Mixer 


Charging  Skip  goes  to  high  angle  charging 
position  —  shoots  materials  into  drum  with- 
out pounding  skip!  Note  low  automatic 
>water  measuring  tank  and  Disc  'Wheelsl 
Liberal  drum  dimensions! 


A3166-r 


Representatives: 

HARROX.  RICK  A  HI)   &  McCOXE  CO^ 

139  TowTis«nd  Street  San  Francisco,  Calif. 

HARROX.  RlfKARI)   &  McCOXE  CO^ 

225  So.  San  Pedro  Street  Los  Angeles,  Calif. 


is  the  outstanding  value  in  big  bearings  insuring  even 

the  light  mixer   field.     Its  bearing  wear,  and  perfect 

design  includes:    4  cylinder  lubrication! 

radiator-cooled     engine    or  ^.g  Dandie  Mixer 

hopper-cooled  two  cylinder  Two  or  four  cylinder  engine.   Charg- 

ing  skip  or  low  charging  hopper  and 

engine;   completely  enclosed  platform.    Automatic  water  measur- 

,  ing  tank.     Rubber   tired   steel   disc 

transmission     in    dust    tight  wheels,   or   steel   wheels.    Complies 

.,   ,        ,  •   ,        ,      r  1,  with  A  G.  C.  Standards. 

Oil  bath  with  shaft  on  roll- 
er  bearings;  double    drum  Send  back  this  coupon 

gear      drive;      drum     rollers  learn  the  construction  of  the  Dandie, 

c       J       .  t-    r...     ...  ■  and  yo"  ^"'H  recognize  a  remarkable 

IlXed      to     Snatt     turning     in  value,  and  big  profit  earner  on  the  job. 

^^^^^^  l»  \RU(»>.  KUKARU  &  McCOXE  CO..  Ssiii  Frnnoi.H<-o.         * 

^^^^^^T^      Without  obligation  to  me  of  any  kind,  send  me  free  information     H^ 
^^^^^^^^m     about  Koehring  Dandie  Mixer. 

#  ■ 

^^     Name . M 

^^  Address ..     ^ 
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ASSISTA.NT       ARCHITKCTS       \EEDBD 
BY   GOVERXME>T 

The  United  States  Civil  Service  Com- 
mission announces  there  is  urgent  need 
for  assistant  architects  in  the  Super- 
visin.ii  Architect's  Office  of  the  Treas- 
ury Department,  where  a  large  number 
of  such  employees  will  be  engaged  in 
connection  with  the  construction  of 
l)ublic  office  buildings  in  Washington, 
D.  C.  and  elsewhere,  authorized  in  a 
bill   recently   passed   by   Congress. 

The  entrance  salary  for  assistant  ar- 
chitects is  $2400  a  year.  Promotion  may 
be  made  to  higher  grades  in  accord- 
ance with  the  civil  service  rules.  Ap- 
plications will  be  rated  as  received  un- 
til  August  30,   1926. 

Competitors  for  this  position  must 
have  been  graduated  from  a  college  or 
university  of  recognized  standing  with 
major  work  in  the  usual  courses  re- 
quired for  a  knowledge  of  the  funda- 
mentals of  the  theory  and  practice  of 
architecture;  and,  in  addition,  must 
have  had  at  least  one  year's  experi- 
ence in  the  preparation  of  architec- 
tural drawings  for  buildings.  For  each 
year  lacking  the  completion  of  the  re- 
quired college  course,  applicants  may 
substitute  an  additional  year  cf  ex- 
perience covering  the  history  of  archi- 
tecture, architectural  design,  and  the 
theory  of  architectural  composition 
and   planning. 

Competitors  will  not  be  required  to 
report  for  examination  at  any  place, 
but  will  be  rated  on  their  education, 
training,  and  experience,  and  speci- 
mens of  their  work,  to  be  filed  with 
their  applications. 

Full  information  and  application 
blanks  may  be  obtained  from  the  Unit- 
ed States  Civil  Service  Commission, 
AVashington,  D.  C,  or  from  the  secre- 
tary of  the  United  States  Civil  Service 
Board  at  the  postoffice  or  customhouse 
in  any  city. 


•<;i  ESS       A.M>       BV      GOSH"      <;i  STOM 

EM.MI.XATEU   BY   <ll  A.XTITY 

SI  RVEY. 


Gone  are  the  days  of  "By  guess  and 
by  gosh,"  rules  of  thumb  and  other 
quaint  customs  dear  to  the  heart  of 
the  old-timer,  says  Chas.  Burton  in  the 
Portland,    Ore.,    Journal    of   Commerce. 

Quantity  surveys  are  now  beyond 
the  experimental  stage  and  have  be- 
come a  necessity  -in  the  modern  con- 
•struction  world.  The  competent  pro- 
pressive,  general  contractor  finds  them 
indispensable  in  the  present  competi- 
tive age,  when  big  jobs  are  swung 
oftentimes  by  a  few  dollars'  difference 
in    bids. 

Securing  a  contract  is  primarily  a 
mathematical  problem,  amd  a  long, 
tedious  one  at  that,  and  the  up-and- 
coming  general  contractor  welcomes  the 
opportunity  of  an  independent  check 
on  his  own  quantity  estimates.  An  ac- 
curate quantity  survey  saves  his  money 
and  time  and  results  in  more  profitable 
jobs,  which,  after  all,  is  what  he  is  out 
for. 

A  quantity  survey  possessing  the 
elements  of  skill  and  accuracy  renders 
the  bidder  dependable  service,  but  un- 
less the  quantity  survey  is  backed  by 
years  of  training  and  absolute  accuracy, 
such  an  alleged  quantity  survey  is 
worse  than  worthless,  and  is  only  an 
annoyance  and  great  expense. 

The  small  as  well  as  the  big  contrac- 
tor (and  these  are  the  discriminating 
terms  commonly  used)  builds  up  his 
business  by  the  aid  of  the  quantity 
surveyor.  Many  a  contractor  is  good 
at  handling  men  and  equipment  but 
may  be  a  poor  hand  at  reading  plans 
and  figures.  Many  a  good  job  is  lost 
by  an  incorrect  knowledge  of  quan- 
tities rather  than  bad  jugment  in  fig- 
uring prices. 

Many  a  sub-contractor,  and  he  covers 
a  large  field  in  the  construction  In- 
dustry, knows  now  that  the  service  of 
the  quantity  surveyor  can  upbuild  his 
business  and  in  a  sense  guarantee  his 
profits  so  far  as  an  accurate  survey  of 
his  particular   branch  is  concerned. 


TRACING     PAPER     TH.AT     IS     WHITE 
AND   ODORLESS 

The  tracing  paper  now  being  manu- 
factured by  the  Special  Paper  Mfg.  Co., 
96  Reade  St.,  New  York  City,  is  claimed 
to  overcome  two  objectionable  fea- 
tures characteristic  of  many  vellums. 
The  product  is  known  as  "Vellux"  and 
is  absolutely  odorless  and  of  a  white 
texture.  Claims  made  for  the  paper  are 
that  the  odorless  featnre  adds  to  the 
efficiency  of  the  draftsman  and  that  a 
white  paper  gives  much  better  blue- 
prints than   does  a  yellow. 


MECHAMCVL     E\GI\KI-:RS    TO     CON- 
VEXE    IX    S.   F. 


The  American  Society  of  Mechanical 
Engineers  will  assemble  in  San 'Fran- 
cisco June  2S  for  the  first  national  con- 
vention of  this  organization  ever  held 
in  San  Francisco.  The  convention  will 
be  continuously  in  session  until  July  1. 

Many  distinguished  engineers  will 
be  in  attendance,  according  to  reports 
received  here  by  the  San  Francisco 
section,  which  is  to  be  hoBt  to  the  vis- 


iting members.  The  attendance  is  ex- 
pected to  be  approximately  1000  regis- 
tered delegates. 

One  special  train,  originating  in  New 
>ork  City,  will  bring  a  large  delega- 
tion of  members  from  the  Atlantic 
seaboard.  This  train  will  come  by  way 
of  the  Grand  Canyon  and  the  Vofeemite 
at  which  point  delegates  will  be  of- 
fered an  opportunity  to  vi.sit  San  Fran- 
cisco's hydroelectric  development  the 
Hetch  Hetchy.  The  Middle  Western 
group  will  assemble  at  Chicago  as  Its 
i^iarting  point,  while  Seattle  will  draw 
together  the  delegates  from  the  North - 
wfe.st  and  I.ob  Angeles  those  from  the 
S   uth   and   Southwest. 

The  convention  sessions  will  be  held 
in  the  Palace  Hotel,  with  the  Engin- 
eers' Club  on  Post  street  as  the  head- 
quarters for  the  San  Francisco  sec- 
tion. 

In  addition  to  the  business  sessions, 
an  extensive  program  of  entertainment 
is  being  arranged,  including  excursions 
to  the  east  bay  cities,  a  visit  to  Muir 
Wocds,  a  steamer  trip  to  points  of  In- 
terest about  the  bay,  shopping  tours 
for  the  women  visitors,  sightseeing 
trips  to  Stanford  and  the  University  of 
t  alifornia,  and  the  annual  banquet  to 
be    held    Wednesday    night.    June    30. 

C.  N.  Naer  is  general  chairman,  with 
Warren  H.  McBryde,  chairman  of  the 
executive  committee;  Frederick  Bird- 
sail,  secretary,  and  C.  M.  Gunn,  treas- 
urer. The  chairman  of  the  various  sub- 
committees  are   as    follows: 

Technical:  Ely  C.  Hutchinson;  recep- 
tion, Elgin  Stoddard;  information  and 
registration,  J.  A.  Kinkead;  finance,  C. 
M.  Gunn;  hotel,  E.  B.  Bumsted;  ladies' 
entertainment,  H.  L.  Terwilliger;  pub- 
licity, A.  J.  Dickie;  excursions,  Bruce 
Lloyd;   printing,    E.   M.   Breed. 


r.   OP  V.   AXXOl  \<-ES    tOl  Rj$BS 
XEW     (AT.VLOGIE 

The  University  of  California  Exten- 
sion l)ivision  announces  the  following 
course.^i  offered  beginning  in  August 
and  September,  additional  information 
concerning  which  may  be  obtained 
from  the  Extension  Division  Offices  at 
1  10  Kearny  Street  or  264  Pacific  Bldg.. 
San    Francisco: 

Elementary  Blueprint  Reading — Gro- 
ver  C.  Poison,  instructor;  beginning 
T:.u;.sday.  August  26th,  7  p.  m.,  263  Pa- 
cific  Building. 

Advanced  Blueprint  Reading — Walter 
J.  Huston,  instructor;  beginning 
Wednesday,  August  25th,  7  p.  m.,  261 
Pacific   Building. 

D.  C.  Electricity — Arthur  L.  Jordan, 
instructor;  beginning  Tuesday,  August 
17th,  7:15  p.  m.,  118  Polytechnic  High 
School. 

-A.  C.  Electricity — Arthur  L.  Jordan, 
instructor;  beginning  Tuesday.  August 
17th,  8:20  p.  m.;  118  Polytechnic  High 
School. 

Diesel  Engines — Carl  G.  A.  Rosen,  in- 
structor; beginning  Monday,  Septem- 
ber  13th.   8  p.   m.,   252   Pacific  Building. 

r.usiness  English — Waldo  J.  Marra, 
instructor:  beginning  Friday,  August 
l'7th.   7   p.   ni.;  257   Pacific  Building. 

Mathematics — Mrs.  Mary  Trueblood 
Paine,  instructor;  beginning  Monday. 
September  I3th,  Sutter  Hotel;  Algebra 
at  7  p.  m.;  Trigonometry  at  S  p.  m.; 
.Analytic  Geometry  and  Calculus  at  6 
p.   m. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Effective  July  1,  wages  for  Chicago 
bricklayers  will  be  increased  to  $1.62% 
an  hour,  although  some  time  ago  they 
renewed  their  old  agreement,  which 
provided   for  a  wage   of   $1.50   an   hour. 


The  sawmill  at  Post  Flat,  El  Dorado 
county,  owned  by  J.  W.  Landis  of  Dia- 
mond   Springs 
June  20. 


was    destroyed    by    fire 


Highway  Finance  Corporation,  capi- 
talized at  $100,000,  has  been  incor- 
porated in  San  Francisco  with  the  fol- 
lowing directors:  L.  E.  Goodman,  L. 
Brownstone,    M.    C.    Hickey, 


H 

Halck    and    F.    W. 


D. 


Powell. 


The 
Bluff 
Texas 
Coolidge. 


act   for  construction   of  the   Red 

Federal      irrigation     project     in 

has   been    signed     by     President 

The    cost    is    not    to    exceed 


$2,000,000    to    the    Federal    Government, 
and  is  to  consist  of  the  construction  of 
a    reservoir   upon    the   Pecos    river 
ficient  to   irrigate   40,000   acres. 


suf- 


lowa  State  College  of  Agriculture 
and  Mechanic  Arts  has  issued  a  bulletin 
(No.  76)  entitled  "Supporting  Strength 
of  Culvert  Pipe  in  an  Actual  Embank- 
ment". The  bulletin  reports  the  re- 
sults of  a  cooperative  research  investi- 
gation conducted  by  the  Iowa  Engin- 
eering Experiment  Station  and  the  U. 
S.   Bureau   of  Public  Roads. 

Complaints  that  Geo.  Carrick,  plumb- 
ing inspector  of  El  Cerrito,  Contra 
Costa  County,  has  been  doing  plumbing 
business  of  his  own  in  the  city,  that 
the  \v:rk  had  not  been  inspected  and 
that  Carrick  had  not  posted  the  bond 
required  of  all  other  plumbers,  are  re- 
ceiving the  attention  of  the  city  trus- 
tees. 


Production  of  all  kinds  of  iron  and 
steel  rolled  into  finished  forms  in  the 
United  States  during  1925  exceeded  by 
5.300,525  tons  the  output  of  the  year 
before,  the  American  Iron  and  Steel 
Institute  reports,  reaching  a  record  to- 
tal of  33,386,960  gross  tons.  Production 
of  steel  Ingots  and  castings  for  the 
year  also  was  a  high  record— 45,393,524 
gross  tons. 


The  building  lockout  at  Gary,  Ind., 
which  halted  construction  activities  on 
several  million  dollars'  worth  of  build- 
ing projects  ended  June  22,  when  con- 
tractors and  union  officials  reached 
an  agreement  after  a  five  hour  session 
sponsored  by  a  representative  of  the 
Department  of  Labor.  The  lockout  re- 
sulted from  a  dispute  between  contrac- 
tors  and    the   Glazers'   Union. 


Red  River  Lumber  Company  seeks 
authorization  by  State  Department  of 
Public  Works,  Division  of  Water 
Rights,  to  appropriate  200-second  feet 
of  water  annually  from  Hat  Creek,  for 
power  purposes.  The  company  pro- 
poses to  carry  the  water  through  a  6- 
mile  conduit  over  barren  lands  to  a 
power   house. 

An  advance  of  $2  a  ton  in  the  price 
of  structural  steel  was  announced  by 
the  Bethlehem  Steel  Corp.,  New  York, 
June  14.  The  new  quotation  corres- 
ponds to  current  levels  for  steel  bars, 
which  are  10  cents  a  pound  for  less 
than  100  ton  lots  and  2  cents  for  larger 
quantities.  Carnegie  Steel  Co.,  (Pitts- 
burgh) advanced  the  price  of  structural 
steel  $2  a  ton  on  June  15.  NeAV 
prices  are  2  cents  for  large  quanti- 
tips  and   $2,10  fpr  Jess  than   100   tons. 


John  Plom,  president  of  the  Associated 
Builders,  who  announced  the  increase, 
said  it  was  granted  because  wages  paid 
in  the  building  industry  have  been  in- 
creased since  their  bricklayers  made 
their  agreement.  The  agreement  is  ef- 
fective until  May  31,  1929. 


A  protest  against  any  increase  in  the 
number  of  freight  truck  lines  operat- 
ing on  public  highways  will  soon  be 
lodged  with  the  State  Railroad  Com- 
mission by  R.  M.  Morton,  engineer  for 
the  California  Highway  Commission. 
Characterizing  the  growth  of  heavy 
freighting  as  a  "constantly  growing 
menace"  to  the  State  highway  system. 
Engineer  Morton  declares  that  "any 
convenience  and  necessity  which  may 
exist  fcr  such  lines  is  far  oversha- 
dowed by  the  rapid  depreciation  in  the 
public's   investment  in  pavements." 


M.  H.  Merrill,  a  member  of  the  firm 
of  M.  H.  Merrill  and  Company,  San 
Francisco  architects,  associated  with 
Julius  Rosbloom  of  Los  Angeles  and  C. 
F.  Wood  of  San  Francisco,  is  arrang- 
ing for  a  location  in  Santa  Cruz  county 
for  an  engineering  school  to  specialize 
in  Diesel  engineernig.  The  frst  unit  of 
the  plant  would  cost  approximately 
$500,000,  the  ultimate  construction  ex- 
penditure running  about  $2,000,000  and 
providing  accommodations  for  about 
three  thousand  students.  Rosbloom  is 
president  of  the  Industrial  Institute  of 
L:s  Angeles. 


Alameda  county  supervisors  and  city 
of  Oakland  will  provide  joint  appro- 
priation of  $5000  to  finance  prelimin- 
ary surveys  of  the  proposed  tunnel 
road  from  Walnut  Creek  to  Park 
Boulevard,  a  cut-off  for  the  Victory 
Highway  into  Oakland.  Construction 
of  the  road  and  tunnel  will  be  financed 
through  a  joint  road  district  including 
Alameda  and  Contra  Costa  counties  un- 
der plans  now  outlined.  The  cost  of  the 
tunnel  is  estimated  at  about  $1,000,000. 


Confirmation  or  rumors  that  the  Hill 
system  of  railroads  is  planning  to  enter 
the  Sacramento  Valley  by  a  road  from 
the  Oregon  line  south  to  a  Western 
Pacific  connection,  is  reported  at  Oro- 
ville.  The  line  will  probably  connect 
at  Portola.  Representatives  of  the  Hill 
interests  are  said  to  have  been  in  Oro- 
ville  checking  on  timber  that  would  be 
tributary  and  served  by  such  a  line. 


The  National  Lumber  Bulletin,  in  its 
June  issue,  calls  attention  to  a  recent 
report  of  the  Bureau  of  Railway  Eco- 
nomics on  Current  Economic  Phases  of 
the  Railway  Situation,  which  gives  di- 
rect purcha-ses  <f  forest  products  by 
Class  One  railroads  of  the  United  States 
in  1925  as  aggregating  $170,305,031  in 
value,"  as  compared  with  $180,872,000 
in  1924  and  $232,511,000  in  1923.  It  says: 
The  total  amount  expended  for  forest 
products  was  less  by  5.8  per  cent  in 
1925  than  in  1924.  On  the  other  hand, 
the  footage  of  timber  and  lumber  pur- 
chases increased  9.2  per  cent,  while 
other  forest  products  also  increased  in 
amount. 


The  Electrical  and  Gas  Refrigeration 
Trade  Extension  Bureau  has  been  form- 
ed, with  James  S.  O'Boyle,  formerly 
manager  in  charge  of  refrigeration  for 
the  New  York  Edison  Company,  as 
president.  The  purposes  of  the  organi- 
zation, which  has  established  offices  In 
New  York,  are  stated  to  be  to  main- 
tain good  products  and  service,  and  to 
discourage  activities  of  companies  or- 
ganized for  stock  selling  purposes,  as 
well  as  to  point  out  the  refrigerating 
machines  which,  in  the  opinion  of 
recognized  engineering  experts,  "can 
never  render  service."  In  addition,  the 
organization  proposes  to  maintain  the 
industry  "on  an  ethical  and  efficient 
basis." 


Jas.  H.  Boyer,  a  director  of  the  East 
Bay  Municipal  Utility  District,  advo- 
cates the  purchase  of  the  distributing 
system  of  the  East  Bay  Water  Com- 
pany at  a  figure  the  company  deems 
reasonable,  and  if  this  offer  is  declined 
the  district  should  proceed  at  once  to 
construct  its  own  system.  It  is  esti- 
mated a  new  system  would  cost  $16.- 
000,000  and  could  be  constructed  in  two 
years. 


Approval  of  the  Bolinas  Public  Util- 
ity District  in  Marin  county,  appropri- 
ating 650,000  gallons  of  water  dally 
from  Arroyo  Honda  Creek  for  munici- 
pal purposes,  is  announced  by  the  State 
Department  of  Public  Works,  Division 
of  Water  Rights.  The  project,  to  cost 
$50,000,  includes  the  construction  of 
two  concrete  conduits,  each  4%  miles 
in  length. 


The  Bureau  of  Labor  Statistics  of  the 
U.  S.  Department  of  Labor  reports 
that  on  May  15,  1925,  the  following 
trades  in  the  building  industry  were 
working  on  the  five  day  basis:  glaziers, 
Newark;  electricians,  Seattle;  lathers, 
Boston,  Buffalo  and  Seattle;  painters, 
Boston,  Bridgeport,  Newark,  New  York, 
Portland,  Ore.,  Scranton  and  Seattle; 
plasterers,  Boston.  Buffalo,  Philadel- 
phia, Providence  and  Seattle;  plumbers, 
Seattle;    steamfitters,    Seattle. 


Winning  against  300  competitors 
throughout  the  United  States,  Romu- 
aldo  Bias,  with  the  firm  of  Bakewell'  & 
Brown,  San  Francisco,  was  awarded 
first  place  in  the  architectural  compe- 
tition conducted  by  the  Harvard  school 
of  architecture  and  a  scholarship  car- 
rying with  it  eighteen  months'  free 
tuition  at  Harvard.  Bias,  a  resident  of 
Palo  Alto,  had  but  three  years'  public 
school  education,  the  remainder  of  his 
education  being  obtained  in  a  night 
school.  Second  place  in  the  competi- 
tion, which  called  for  the  designing  of 
a  courthouse  in  ten  days,  was  given  to 
a  student  in  his  final  year  at  the  Uni- 
versity of  Columbia  and  third  place 
was  won  by  a  last-year  Cornell  student. 


Badly  drawn  ana  antiquated  building 
codes  are  responsible  for  much  of  the 
high  cost  of  home  buildings,  John  M. 
Gries,  chief  of  the  housing  division  of 
the  federal  department  of  commerce, 
declared  recently  before  the  National 
Realters'  convention.  Gries  urged  Her- 
bert Hoover's  idea  of  uniform  building 
c'des  with  provisions  which  measure 
up  to  modern  science.  "There's  a  lot  of 
talk  about  high  building  costs  being 
due  to  wage  scales,  union  restrictive 
rules  and  material  prices,"  he  said, 
"But  we  have  a  lot  of  building  code 
provisions,  such  a  requiring  house 
v/alls  to  be  strong  enough  to  support 
an  office  building,  that  take  no  ac- 
count of  modern  science.  We  also  have 
building  codes  drawn  through  influence 
of  politicians  or  of  supply  manufactur- 
ers which  command  wastefulness. 
These  must  be  eliminated." 
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ALONG  THE  LINE 


Golden  Gate  Electric  Company  will 
shotly  open  quarters  at  1354  Polk  St., 
San   Francisco. 


K'red  D.  Wilson  Co.,  electrical  engin- 
eers, have  opened  quarters  at  144 
Eig-hth   Street,   San   Francisco. 


Diesel  Engineering  Co.  (Eugene  W. 
Winter),  has  opened  offices  at  514  Mat- 
son   Bldg.,  San  Francisco. 


Kerite  Insulated  Wire  &  Cable  Co. 
(J.  Percy  Robinson,  manager),  has 
opened  offices  at  418  Matson  Bldg.,  San 
Francisco. 


Geary  Floor  Company  of  San  Fran- 
cisco has  been  Incorporated  with  a 
capital  stock  of  $10,000.  Directors  are: 
Roy  Geary,  C.  V.  Geary  and  W.  T. 
Dodge. 


Stephen  Baciocco,  F.  M.  Blessing  and 
Paul  Ghiradelli  will  operate  from  3401 
Mission  Street,  San  Francisco,  under 
the  firm  name  of  New  Mission  Sheet 
Metal  Works. 


Western  Art  Metal  Works,  of  San 
Francisco,  capitalized  for  $25,000,  has 
been  incorporated.  Directors  are:  E.  E. 
Hartman,  E.  Aagaard,  M.  S.  Salomon 
and  J.  F.  Novak. 


Lime  kilns  recently  constructed  at 
Diami^nd  Springs,  El  Dorado  county, 
for  the  Sierra  Lime  and  Minerals  Com- 
pany, will  be  in  operation  shortly.  The 
kilns  will   operate   24   hours  a  day. 

♦ 

Edward  P.  and  John  J.  Cashel  oper- 
ating a  general  retail  plumbing  busi- 
ness in  Palo  Alto,  announces  dissolu- 
tion of  partnership.  They  operated 
under  the  firm   name  of  Cashel  Bros. 


Plant  of  Matheny  Bros.  Lumber  Co. 
at  Roseville,  Calif.,  has  been  sold  to 
the  Dimond  Match  Company.  Roy  and 
Harry  Matheny,  owners  of  the  plant, 
I'nrmerly  operated  in  Oroville.  The 
iliange  of  ownership  is  effective  July  1. 

H.  E.  Huntington,  who  formerly  op- 
(  rated  a  planing  mill  in  Fifth  street, 
Santa  Rosa,  .has  pOrchased  a  site  with 
an  85rft.  frontage  in  Wilson  street, 
tliat  city,  and  plans  early  construction 
of   a    $12,000   planing   mill. 


City  Electric  Works,  1170  Smith  St., 
Honolulu,  T.  H.,  electrical  contracting 
concern,  desires  to  receive  catalogs  and 
l)ric-e  lists  from  San  Francisco  dealers 
in  electrical  signs,  electric  fixtures  and 
all  kinds  of  electrical  goods.  The  com- 
pany desires  particularly  to  connect 
up  with  firms  not  having  an  agency  in 
Hawaii  at  the  present  time. 

Between  200  and  300  acres  of  land 
rcrently  acquired  at  Coyote,  Santa 
tiara  county,  hy  the  Niles  Sand  and 
'>ravel  Company  to  take  care  of  in- 
croaspd  business  demands,  will  yield 
200  tons  of  sand  and  crushed  rock  an 
liour  when  cperations  are  started,  ac- 
cording to  Nate  Bishop,  plant  superin- 
tendent at  Niles.  Operations  will  be 
started  in  the  new  fields  within  four 
months. 


Safety  Incinerator  Co.,  Inc.,  3329 
Sunset  Blvd.,  Los  Angeles,  manufac- 
turers of  fireproof  Incinerators,  Is 
branching  out  with  subsidiary  plants 
and  salesrooms  in  various  sections  of 
the  state  and  desires  to  communicate 
with  a  San  Francisco  manufacturer  of 
concrete  products  or  with  some  indi- 
vidual who  would  be  interested  In  tak- 
ing on  their  fireproof  composition  In- 
cinerators In  the  Northern  California 
section. 


A  roof  material  of  interlocking  units 
made  of  Armco  ingot  iron  and  enam- 
eled in  a  variety  of  colors  is  a  product 
of  the  Vitrified  Metallic  Tile  Roofing 
Co.,  Detroit,  Mich.  The  tile  is  made  of 
22-gage  metal,  each  unit  ■weighing  ap- 
proximately 1  lb.  so  that  it  may  be  ap- 
plied on  any  ordinary  construction  or 
even  over  old  roofs.  The  enameled  sur- 
face is  non-corrosive,  consisting  of 
glass  and  flint  fused  into  the  iron  at 
1400  to   1600   deg. 


Duro  Red  Book  just  issued  by  the 
Duro  Co.,  of  Dayton,  Ohio,  Is  an  attrac- 
tive combination  of  catalog  and  sales 
manual.  The  book  contains  valuable 
information  and  will  assist  one  in  fig- 
uring pump  and  water  softener  jobs. 
The  products  of  the  Duro  Company 
comprise  pumps,  automatic  pressure 
systems,  septic  tanks  and  automatic 
water  softeners.  Copies  of  the  Red 
Book  will  be  sent  on  request  to  the 
California  Hydraulic  Engineering  and 
Supply  Co.,  "Duro"  distributors,  543 
Howard   Street,   San   Francisco. 


The  United  States  Gypsum  Company 
announces  that  it  will  establish  a  com- 
plete new  gypsum  plant — one  of  the 
largest  in  the  United  States — at  De- 
troit, Mich.:  will  build  a  new  paper 
mill  at  Oakfield,  N.  Y.,  a  gypsum 
board  factory  and  a  specialty  factory 
at  New  Brighton,  Staten  Island,  N.  Y.; 
open  a  system  of  five  warehouses  on 
the  Pacific  Coast  and  four  In  the  East, 
and  expand  its  plants  at  Plasterco,  Va., 
Sweetwater,  Texas,  Southard,  Oakl., 
and  Gypsum,  Ohio,  for  the  manufacture 
of  new  commodities.  All  cf  these  op- 
erations are  planned  to  be  in  effect  by 
January  1,  1927. 

♦- 

Mueller     Steam     Specialty    Company, 

Inc.,  502  West  12fith  Street,  New  York, 
has  issued  Catalogue  No.  22,  illustrat- 
ing and  describing  steam,  water,  air, 
oil.  and  gas  specialties,  consisting  of 
pressure  reducing  and  regulating 
valves,  strainers,  boiler  controls,  steam 
traps,  back  pressure  and  vacuum  regu- 
lators, excess  pressure  relief  valves, 
float  valves,  quick  opening  balance 
valves,  pump  governors,  air  traps, 
liquid  level  controllers,  etc.  Copies  will 
be  mailed  on   request. 


Business  in  San  Francisco  and 
vicinity  Is  outlined  by  R.  G.  Dunn  & 
Co.  as  follows:  Local  business  con- 
tinues to  suffer  because  of  the  lull  in 
general  building,  an  effect  of  the  car- 
penters' strike,  and  any  settlement  of 
that  controversy  will  be  welcomed. 
Other  lines  of  industry  are  fairly 
active  and  some  new  plants  are  re- 
ported locating  here,  particularly  1n 
the  Eastbay  section.  The  canning  in- 
dustry is  in  a  very  favorable  position, 
with  practically  no  holdover  stock,  and 
California  supplying  at  least  30  per 
<ont  of  the  canned  goods  of  the  coun- 
try. Tn  the  rural  sections  supported 
l>y  agriculture,  conditions  are  grad- 
ually impro\ing,  and  during  the  week 
there  has  been  some  call  for  crop 
financing  and  for  funds  for  new  plants 
and  warehouses. 


i  TRADE  NOTES | 

lieed  &  Reed,  general  contractors, 
announce  the  opening  of  offices  at  lllS 
Hearst    Building,    San    Francisco. 


Arthur  .1.  Hurley  has  been  appointed 
acting  city  building  Inspector  of  Rich- 
mond, filling  the  vacancy  created  by 
the  death  of  E.  E.  Grow  on  June  14. 
Hurley  was  superintendent  of  con- 
struction of  the  Richmond  municipal 
natatorium,    recently   completed. 


Acceptance  of  street  paving  costing 
?206,701  laid  by  the  Northern  Paving 
Company  in  the  Pullman  district  In 
Richmond,  Contra  Costa  County,  will 
not  be  accepted  by  the  Richmond  city 
c'uncil  until  the  pavement  is  replaced 
or  put   in  an  acceptable  condition. 


E.  A.  Selfrldge  Jr.  of  San  Francisco, 
attached  to  the  Department  of  Com- 
merce in  Washington,  has  been  ap- 
pointed American  lumber  trade  com- 
missioner to  Japan.  Selfrldge.  who  was 
president  of  the  Northwestern  Red- 
wood Company  for  20  years,  will  stop 
in  San  Francisco  next  month  en  route 
to   his   new   post. 

Fritz  Beerman  of  Cologne,  noted 
bridge  engineer  of  Germany,  arrived  in 
San  Francisco  June  15  to  visit  his 
brother  whom  he  had  not  seen  in  40 
years.  During  his  two-week  visit  he 
will  inspect  the  Hetch  Hetchy  project 
and  other  construction  projects  In  the 
Central   California   section. 


Notice  has  been  given  by  City 
Clerk  Taggart  of  Santa  Barbara  that 
anplications  for  the  position  of  city 
manager  for  Santa  Barbara  will  he  re- 
ceived bv  him  un  to  noon  of  July  2fi. 
Citv  Engineer  C.  W.  Moore  Is  now 
acting  city  manager. 


Northwest  California  Development 
Company  has  filed  application  with 
the  Contra  Costa  county  supervisors 
for  a  franchise  to  build  a  suspension 
bridee  over  Carauinez  Straits  at  Eck- 
ley.  the  narrowest  points  In  the 
Straits.  The  cost  of  construction  Is  es- 
timated  at    S3. 000,000. 


r.  H.  Curtis  of  Los  Angeles,  execu- 
tive secr"tarv  of  the  Western  Con- 
.•.;truciion  Equinment  Distributors.  Inc.. 
is  arrangintr  to  open  San  Francisco 
headquarters  for  the  .-Ml-Western  Road 
Show  *r,  he  held  in  San  Francisco.  Oc- 
tober 7th  to  15th.  inclusive.  A  feature 
of  this  year's  show  will  be  the  addi- 
tion of  machinery  and  equipment  for 
building  contractors. 


Organization  of  the  architectural 
firm  of  Edwards,  Plunkett  and  Howell 
of  Santa  Barbara.  Is  announced.  The 
firm  will  supplant  that  of  Edwards  & 
Plunkett.  Mr.  William  A.  Edwards. 
senior  member  of  the  firm,  has  been 
an  architect  In  Santa  Barbara  since 
1919.  He  Is  a  graduate  of  the  Unlver- 
city  of  California  and  the  University 
o!"  Pennsylvania  college  of  architec- 
ture. Mr.  .T.  J.  Plunkett  has  been  in 
Santa  Birbara  for  the  past  three  years 
and  has  been  associated  with  several 
firms.  He  has  been  Mr.  Edwards"  as- 
sociate more  than  a  year  Henry  Howell 
has  been  in  Sinta  Barbara  for  a  year. 
He  followed  his  profession  in  Butte. 
Mont,  for  11  years  before  coming  to 
California.  He  also  Is  a  graduate  of  the 
University   of  Pennsylvania. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   26,   1926 


^J<H>i:HKH5^KH«H><H>^>^«H><H>^ 


ORGANIZATION  NEWS 

Urigaul/Mtioam    havlne    ■    direct    connection   with   the   ronstraetl««  liidiurtrx  are   tn-rlted   to   aabnaJt   ncfra   for   pabllea- 

tlon  In  tkla  departateat. 

tkj-<HWHKHKHWH«H>iKHWH«H«HKH«H«HKH^ 


RICHMOND       BUILDERS       RE-ELECT 


By  unanimous  vote,  the  Richmond 
Builders'  Exchange  re-elected  E.  H. 
Higgins  to  the  presidency  of  the  or- 
ganization. Other  officers  elected  were: 
F.  A.  Merc,  first  vice  president;  J.  E. 
Eagle,  second  vice  president;  James 
Walker,  re-elected  treasurer;  E.  A. 
Marsliall,  secretary;  P.  M.  Sanford  and 
Charles  H.  Brown,  directors;  Leonard 
C.  Dexter,   executive  secretary. 


>"ATIO.\At,    LUMBER    MEET 


The  National  Lumber  Manufacturers 
Association  announces  that  the  mid- 
summer meeting  of  the  directors  of 
that  Association  will  be  held  at  the 
Winthrop  Hotel,  Tacoma,  Washington, 
August  5.  The  program  of  the  meeting 
will   be   announced   later. 


•OPKX       .SHOP"       WARMXG       ISSUED 

AT    FRESNO — AGREEMENT 

NECESSARY. 


Asserting  that  an  agreement  be- 
tween the  Fresno  Builders'  Exchange 
and  Fresno  Building  Trade  Council  is 
essential  to  industrial  peace,  the  in- 
dustrial relations  committee  of  the 
builders'  exchange  submitted  its  resig- 
naticn  to  directors  of  the  organization 
with  the  warning  that  unless  an  agree- 
ment is  reached  "disputes  are  bound  to 
arise  which  will  result  in  forcing  the 
exchange  to  take  measures  that  will 
undoubtedly  result  in  American  plan 
conditions    in   Fresno." 

The  resignation  was  submitted  by 
the  committee,  which  had  been  negoti- 
ating with  a  committee  representing 
the  trades  council  for  renewal  of  the 
wage  agreement,  with  the  explanation 
that  the  usefulness  of  the  committee  is 
vt  an  end  because  there  is  no  one,  it  is 
ilaimed,  with   whom   to   negotiate. 

Composing  the  committee  are  R.  E. 
t^elchlin,  chairman;  A.  W.  Bernhauer, 
f'.  B.  Billings,  George  A.  Faris  and  H. 
a.   Courtright. 

Claim  was  made  by  the  committee 
that  some  members  of  the  exchange 
are  paying  ?12  a  day  to  bricklayers, 
while  other  members  have  withdrawn 
in  order  to  meet  the  H  a  day  increase. 


FLORIDA  BOOM  NOAV  FLAT  ON  ITS 
B.VCK,  SAYS  ARCHITECT 
The  boom  in  Florida  has  fallen  flat 
in  the  opinion  of  John  V.  Bennes, 
Portland,  Ore.,  architect,  who  recently 
leturned  from  an  extended  trip  to 
Europe.  "I  was  amazed."  Architect 
Bennes  says,  "at  the  fine  residences 
which  have  been  built  there  in  many 
'over-the-night-created'  places,  such 
as  Fort  Lauderdale,  Cora  Gables  and 
oiher  places,  many  of  which  are  now 
vacant,  or  never  have  been  occupied. 
St.  Petersburg  and  Tampa,  of  course, 
are  the  best  places  today,  though  there 
are  three  or  four  skyscrapers  yet  being 
built  in  Miami.  It  has  been  a  shame  in 
many  places  where  people  have  been 
stung  by  big  promoters  who  purchased 
water — yes,  water — and  then  threw 
up  the  sand  and  dirt  from  the  beach 
and  created  a  new  residential  district 
right  in  front  cf  the  property  already 
owned  by  residents  who  thought  they 
had  bought  water  frontage,  but  in  fact 
had  not  purchased  riparian  rights. 
When  these  stunts  were  pulled  the  old 
residents  found  they  were  blocks  away 
from  the  ocean,  where  a  few  days  or 
weeks  before  they  thought  they  had 
beach   frontage," 


Seattle   Chapter,   A.   G.   C.   Makes 

Study   Of   Relative    Building  Wage 


The  building  division  of  the  Seattle 
chapter  of  the  Associated  General  Con- 
tractors of  America  has  been  spending 
some  time  in  trying  to  answer  the 
Question  as  to  whether  there  is  such  a 
thing  as  an  equitable  relative  wage 
scale  in  construction,  states  H.  V.  Bo- 
gert,  secretary  of  the  unit  executive. 
An  effort  has  been  made  to  ascertain 
whether  it  is  possible  to  set  up  a  basic 
wage  and  then  to  adjust  the  pay  in  all 
the  crafts  with  reference  to  that  base, 
so  that  all  wages  will  justly  reflect 
the  value  of  each  particular  craft  to 
the  industry  in  terms  of  the  accepted 
unit. 

Mr.  Bogert  tells  of  this  work  as  fol- 
lows: 

"We  have  gone  back  over  the  past 
20  years  and  have  noted  where  each 
craft  stood  with  reference  to  the 
others.  In  this  investigation  we  have 
used  the  carpenters  as  base.  The  reason 
for  this  is  that  the  carpenters  on  the 
whole  seemed  to  reflect  more  accurate- 
ly the  actual  conditions  in  the  labor 
market,  since  they  as  a  craft  seldom 
have  a  chance  to  grasp  a  favorable  op- 
portunity to  gain  a  temporary  wage 
advantage,  as  is  frequently  done  by 
other  trades  whose  number  is  small'^r 
and  the  demand  for  whose  services  is 
much   more   fluctuating. 

"The  accompanying  schedule  indi- 
cates where  20  years  of  backing  and 
filling  have  landed  the  various  trades 
in  the  Seattle  wage  scale,  in  which  the 
carpenters'  wage  is  used  as  the  stand- 
ard. Obviously,  if  it  could  be  agreed 
that  these  various  trades  are  now 
standing   upon  the  proper  rung  in  this 


wage  ladder,  any  future  discussions  of 
a  change  in  wages  would  affect  all  the 
crafts,  and  it  would  be  impossible  for 
any  one  trade  to  change  its  position 
without  grave  injustice  to  the  others. 
Conceding  that  the  trades  have  been 
properly  placed  in  this  classification 
(for  which  we  make  no  claim),  then 
the  matter  of  ■wages  could  be  discussed 
from  the  standpoint  of  the  cost  of  liv- 
ing or  those  other  larger  factors  that 
affect  all   employes  alike. 

"It  is  evident  that  an  absolute  v/xge 
scale  would  have  very  great  advan- 
tages in  stabilizing  the  industry,  and  if 
other  chapters  have  looked  into  the 
wage  question  from  this  angle,  their 
conclusions  will  be  very  helpful  to  all."' 
Seattle   Wages — 1926 

(Note  that  scales  vary  by  units  or 
multiples  of  11  per  cent  using  the  car- 
penters as  base). 

$11,  122  per  cent — Bricklayers,  plas- 
terers,  stone   masons. 

$10,  111  per  cent — Marble  masons, 
floor  layers,  electrical  workers,  steam 
shovel  men,  lathers,  plumbers,  steam- 
fitters. 

$9,  100  per  cent,  base  line — Carpen- 
ters, painters,  cement  finishers,  tile 
setters,  steam  hoisting  engineers, 
structural  iron,  sheet  metal  workers, 
granite   cutters. 

$8,  89  per  oent — Hodcarriers,  rod 
men,  pile  drivers,  glaziera,  electric 
hoists. 

$7,  78  per  cent — Mill  carpenters. 

$6,  67  per  cent — Bricklayers,  mortar- 
men,    electrical   helpers. 

$5,   56   per  cent — Building  labor. 


Permits   For   Huge    Power   And 

Irrigation   Project   Cancelled 


Seventeen  applications  of  W.  H. 
Sampson  of  Corning  for  permits  to  di- 
vert several  hundred  second  feet  of 
water  from  the  Trinity  River  through 
a  mountain  range  into  the  Sacramento 
Valley  for  hydroelectric  and  irrigation 
purposes  have  been  cancelled  by  the 
state    division    of    water    rights. 

This  project,  considered  feasible  by 
many  engineers,  was  described  by 
state  officials  as  "the  most  ambitious 
scheme  cf  power  and  irrigation  devel- 
opment to  be  presented  in  formal  ap- 
plications to  the  state   water  division." 

The  order  cancelling  the  Sampson 
applications  resulted  from  his  non- 
appearance at  a  hearing  on  his  appli- 
cations May  26th  and  his  failure  sub- 
sequently to  show  cause  why  he  did  not 
appear. 

Sampson's  plan,  roughly  speaking, 
c:ntemplated  the  diversion  of  water 
from  the  headwaters  of  the  Trinity 
River,  which  flows  westward  through 
Humboldt  and  Mendocino  Counties, 
through  a  series  of  tunnels  into  Clear 
Creek,  a  tributary  of  the  Sacramento 
River. 

In  addition  to  developing  a  tremen- 
dous amount  of  electrical  energy 
through  a     series     of     power     houses, 


Sampson  also  contemplated  the  Irri- 
gation of  the  western  side  of  the  Sac- 
ramento Valley  from  Red  Bluff  almost 
as  far  as  Woodlond. 

The  estimated  cost  of  the  diversion 
and  power  houses  had  been  fixed  at 
$25,000,000. 

The  state  division  of  water  rights 
has  not  been  officially  informed  why 
Sampscn  failed  to  make  an  appearance 
at  the  hearing,  but  it  is  believed  gen- 
erally that  inability  to  secure  financial 
support  made  immediate  consummation 
of  the   project  impossible. 

At  the  same  time,  the  division 
granted  four  permits  to  the  Humboldt 
Placer  Mining  Company  for  150  second 
feet  from  tributaries  of  the  Trinity 
River  for  mining.  These  applications 
were  in  direct  ccnflict  with  those  filed 
by    Sampson. 

The  Humboldt  Company  is  authorized 
to  divert  seventy-five  second  feet  from 
Stewart's  Fork  and  twenty-five  second 
feet  each  from  Owen's,  Van  Matre  and 
Slate  Creeks.  The  company  has  re- 
vealed itself  ready  to  expend  $1,500,000 
immediately  in  further  development  of 
the  works  of  the  La  Grange  Mining 
Company,  already  the  largest  placer 
mining  concern  in  the  world. 
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Uniform    Building    Code    For 

Pacific    Coast   Nears    Completion 
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The  proposed  uniform  building  code 
which  has  been  under  preparation 
since  December,  1925,  by  the  executive 
committee  of  the  Pacific  Coast  Build- 
ing Officials'  Conference  is  nearing  Its 
final  draft  and  will  be  completed  and 
presented  for  approval  at  the  fifth  an- 
nual meeting  of  the  officials  at  San 
Jose,  Sept.  20   to  23,   it  is  announced. 

During  the  last  week  in  May  the 
head  building  officials  of  twenty  Pacific 
coast  cities  held  daily  sessions  in  Sac- 
ramento to  discuss  and  revise  the 
proposed  code,  to  bring  it  to  a  point 
most  acceptable  to  all  and  to  incor- 
porate  the  requirements  most  suitable. 

According  to  J.  E.  Mackie,  inspector 
of  buildings  at  Long  Beach,  secretary 
and  consultant  of  the  conference,  the 
code  avoids  detailed  specifications  so 
far  as  possible.  It  adheres  closely  to 
the  fundamental  principles  of  struc- 
tural engineering.  It  provides  for  the 
use  of  all  materials  and  methods  of 
construction  that  have  proved  their 
fitness,  and  leaves  the  door  open  to 
new  materials  that  may  be  developed 
in    the   future. 

The  arrangement  of  the  unified  code, 
while  subject  to  further  change,  now 
comprises  one  classification  of  build- 
ings into  various  kinds  of  occupancy, 
a  second  classification  based  on  loca- 
tion in  so-called  fire  zones,  and  a  third 
based  on  types  of  construction.  The 
requirements  of  the  law,  which  are 
necessary  for  public  health  and 
safety,  are  based  primarily  on  these 
three  classifications.  An  apartment 
building,  for  illustration,  must  be 
planned  and  designed  in  accordance 
with  certain  requirements  that  have 
particular  reference  to  the  use  of  the 
structure  as  an  apartment  building.  It 
must  be  located  in  a  certain  way  with 
respect  to  the  lot  lines.  Other  regu- 
lations deal  with  stairs  and  elevators 
and  their  inclosing  walls,  still  others 
deal  with  light  and  ventilation,  with 
fire-extinguishing  apparatus,  and  so 
on. 

Certain  modifications   in  some  of   the 


foregoing  regulations  will  depend  on 
whether  the  building  is  located  in  fire 
zone  one,  two  or  three.  Other  modi- 
fications will  depend  on  the  type  of 
construction. 

Fire  zone  one  will'  in  general  com- 
prise the  central  business  district  of 
a  city.  Buildings  in  zone  one  must  be 
built  with  a  fairly,  high  degree  of  fire 
resistance.  Zone  two  will  include  the 
close-in  areas  immediately  surround- 
ing the  central  business  district.  In 
which  restrictions  \vill  be  less  severe 
than  in  zone  one.  The  remaining  area 
will  be  in  zone  three,  with  restrictions 
least  severe. 

Based  on  types  of  construction,  the 
revised  draft  of  the  code  classifies 
buildings  either  as  fireproof,  as  in- 
combustible, as  heavy  timber  con- 
struction, skeleton  construction,  or- 
dinary joisted,  all  metal,  or  wood 
frame. 

Other  parts  of  the  code  cover  ad- 
ministration, definitions,  engineering 
regulations,  quality  of  material  de- 
tails of  construction,  fire-resistive 
standards,  and  regulations  governing 
use    of    streets   during   construction. 

On  the  whole,  the  proposed  uniform 
building  code  will  simplify  building 
law  enforcement  because  it  is  a 
modern,  well-written  document,  de- 
void of  ambiguities  and  contradictions. 
One  expert  who  examined  the  code 
expressed  the  opinion  that  it  will  be 
found  thoroughly  workable.  There  is 
little  question,  he  said,  that  this  code 
has  received  more  intelligent  and 
careful  consideration  than  is  true  of 
any   city   building  code   now   in   use. 

Up  to  this  point  the  preparation  of 
the  uniform  code  has  been  under  the 
direction  of  the  executive  committee 
of  the  Pacific  Coast  Building  Of- 
ficials' Conference,  consisting  of  R.  L. 
Proctor,  Seattle,  president;  C.  E. 
Jenkins,  Alhambra,  vice-president;  A. 
C.  Horner,  Stockton,  secretary-treas- 
urer; Jas  S.  Dean,  city  architect  of 
Sacramento;  H.  E.  Plummer,  Portland; 
S.  P.  Koch,  Berkeley;  M.  C.  Woodruff, 
San  Jose;  Oscar  Knecht,  San  Diego, 
and  W.  P.   Wethers,   Longview,  Wash. 


Little   Change   In   Material 

Or    Labor    Situation    Reported 


I 


The  building  material  situation  in 
May  differed  little  from  that  of  April, 
S.  W.  Straus  &  Co.  report.  The  down- 
ward trend  of  material  prices  was  still 
evident,  although  not  any  more  pro- 
nounced than  during  the  preceding 
month.  The  prices  of  starting  materi- 
als remained  unchanged.  Boston  report- 
ed a  slight  decline  In  the  Portland  ce- 
ment and  lime  quotations  while  lime 
prices  also  declined  at  St.  Louis  and 
Dallas.  Brick  continued  firm  with 
slight  increases  in  Boston  and  Dallas. 
Two  materials  that  have  been  on  the 
decline  since  the  beginning  of  the  year 
are  linseed  oil  and  lumber.  Douglas  fir 
particularly  was  weak,  but  even  a 
number  of  Southern  pine  items  re- 
ported declines. 

The    structural    steel    market    in    the 
early   weeks   of   May   was   quite   active, 


but  it  suffered  a  relapse  in  the  last 
week  of  the  month.  In  addition  to  large 
commercial  buildings,  much  of  the  de- 
mand for  structural  steel  came  for 
bridges,  viadiicts,  and  similar  opera- 
tions. Especially  was  the  activity 
strong  in  New  York  and  Chicago.  The 
mill  prices  remained  firm,  but  the  fab- 
ricators did  not  maintain  their  quota- 
tions, frequently  granting  concessions, 
especially  in  Boston,  Philadelphia  and 
Cleveland.  An  advance  of  ?2.00  a  ton  In 
the  price  of  steel  bars  about  the  middle 
of  May  is  expected  to  Influence  the 
price  of  structural  shapes,  but  this  is 
not  looked  forward  to  until  the  third 
quarter. 

The  labor  situation  underwent  no 
particular  changes  and  conditions  gen- 
erally were  tranquil.  A  firm  tendency 
toward  higher  wages,  however,  was  in 
evidence  in  many  important  centers. 


The  use  of  gas  in  industrial  heating 
operations  is  not  a  new  development, 
according  to  research  engineers  of  the 
American  Gas  Association,  who  have 
recently  conducted  studies  of  the  in- 
dustrial history  of  America  to  de- 
termine   the   trend    In    fuel    utilization. 

In  making  their  report  to  the  execu- 
tives of  the  leading  gas  companies, 
these  engineers  point  out  that  it  was 
in  1806  that  Josiah  Pemberton  was  the 
first  to  construct  a  gas  stove,  using  It 
for  soldering  purposes  in  his  button 
factory. 

The  report  states  further:  "In  1840 
a  Scotch  manufacturer  by  the  name  of 
Mackintosh  made  several  tons  of  'ce- 
mented' steel  by  submitting  iron  at  a 
dull  read  heat  to  the  action  of  light- 
ing gas.  The  carbon  for  the  steel  w^as 
derived  from  the  gas. 

"In  1857  a  patent  was  granted  for 
the  heating  of  irons  for  laundry  work 
by  means  of  gas,  and  in  1859  a  solder- 
ing apparatus  for  continuous  solder- 
ing by  means  of  gas  was  described  in 
the  Technical  press.  This  included  the 
use  of  a  blast  worked  by  a  foot  belf 
lows: 

"In  an  advertisement  of  Eisner,  of 
Berlin,"  in  July,  1859,  it  was  pointed 
out  that  there  was  scarcely  a  brand  of 
domestic  work,  of  industry,  or  of 
business  for  which  a  gas  cooking  or 
heating  apparatus  could  not  be  recom- 
mended. Thus,  it  is  evident  that  the 
use  of  gas  for  industrial  purposes  is 
not   of   recent   origin." 

The  report  concluded  with  the  state- 
ment that  there  has  been  more  than 
a  thousand  per  cent  increase  in  the 
sale  of  gas  to  industries  in  the  past 
decade. 


oi;r   neighbor    sees    sitter 
county  court  decision 


Says  Engineering  News-Record,  New 
York: 

"Out  in  California  a  consulting  engi- 
neer has  been  suing  a  county  board  of 
supervisors  to  collect  the  balance  of  a 
fee  due  for  his  design  and  supervision 
work  on  a  simple  highway  bridge 
comprising  35-ft.  concrete  girded 
spans.  The  court  ruled  against  it  and 
in  so  ruling  it  emitted  the  following 
portentous  paragraph:  'That  the  de- 
signing and  dilawing  of  plans  and 
specifications  for  a  bridge  of  the  chara- 
ter  proposed  and  for  which  plaintiff 
was  employed  is  the  work  of  an  archi- 
tect, and  such  a  bridge  was  and  Is  of  an 
architectural  nature  and  the  services 
agreed  to  be  performed  by  said  plain- 
tiff were  services  which  only  a  skilled 
architect  could  render;  that  there  is  no 
allegation  in  plaintiff's  complaint  nor 
is  there  any  evidence  that  plaintiff  was 
a  licensed,  certified  or  certificated  ar- 
chitect as  prescribed  and  required  by 
that  certain  act  of  the  Legislature  of 
the  State  of  California,  entitled  "An 
Act  to  Regulate  the  Practice  of  Archi- 
tects'; and  that  there  is  no  allegation 
in  plaintiff's  complaint  nor  Is  there 
any  evidence  that  plaintiff  ever  in- 
formed defendent  that  he  was  not  a 
licensed,  certified  or  certificated  archi- 
tect, as  prescribed  in  said  act.'  This 
highly  intelligent  judge  is  named  K.  S. 
Mahon.  He  is  Superior  Court  judge  of 
Sutter  County,  Calif.  His  ridiculous 
statement  must  even  make  the  archi- 
tects of  Sutter  County  laugh.  Certain- 
ly, the  engineers  out  there,  if  they  can 
do  so  without  getting  into  contempt  of 
court,  had  better  do  a  little  educating 
of  the  judiciary." 
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Buildinfij  News  Section  I 


PETALUMA,  Sonoma  Co.,  Cal.— Wil- 
son School  District  votes  bonds  of  |18,- 
000  to  finance  4-classroom  addition  to 
present  school.  Brainerd  Jones,  ar- 
chitect, Washing-ton  and  Liberty  Sts., 
Petaluma. 


APARTMENTS 


Contract  Awarded 

APARTMENTS  Cost,   $19,279 

SAX    FTtAXCISCO.    "W    Octavia    St.,    125 

S  Bay  St. 
Three-story    and    basement    frame    (6) 

Apartments. 
Owner — A.  A   M.    Gazzera,    3343    Octavia 

St.,   San   Francisco. 
Architect — P.     Righetti,     12     Geary     St., 

San  Francisco. 
Contractor — V.   Demartini,   2869  Octavia 

St. 


E-14th  and  Belmont  Sts.,  for  A.  J.  Run- 
dell;  est.  cost  $145,000.  Will  contain  36 
apts.,  2  and  3  rms.  each;  ext.  of  colored 
stucco  with  cast  stone  and  tile  orna- 
mental trimmings.  Construction  w^ill 
be  undertaken  by  sub-contract  under 
supervision   of  R.  F.  Wassell. 


LOS  ANGELES,  Cal.— C.  W.  Powers, 
616  Hibernian  Bldg.,  has  prepared  plans 
and  will  erect  a  four-story  Class  C 
apartment  building  at  817  S.  Hobart 
Blvd.  for  himself;  lo2  rooms,  46  apts., 
60x129  feet,  brick  walls,  pressed  brick 
facing,  wrought  iron,  composition  roof- 
ing, pine  trim,  oak  and  pine  floors, 
marble  and  tile  work,  wall  beds,  steam 
heating,   elevator;    $100,000. 


Structural  Steel  Awarded — Taking  Seg- 
regated  Bids. 

APARTMENTS.  Coct,   $150,000 

SAN  FRANCISCO.  NW  Vallejo  and 
Octavia   Streets. 

Six-story  steel  frame  and  brick  (35) 
apartments. 

Owner — Percy  D.  Tyler,  1438  Cabrillo 
St.,    San   Francisco. 

Designer  • —  Wood  worth  Wethered,  16 
Turk  St.,   San  Francisco. 

Steel  awarded  to  Brode  Iron  Works, 
37    Hawthorne    St.,    San    Francisco. 


Taking   Segregated  Bids  To  Be  Opened 

July    1st. 
APT.  BLDG.  Cost,   $200,000 

SAN  FRANCISCO,  Vallejo  near  Laguna 
12-story     class    A    steel     and    concrete 

community  apartment     bldg.      (one 

apt.  to  a  floor). 
Owner — 19S0   Vallejo    Street,   Inc. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San  Francisco. 
Bids  are  being  taken  from  a  selected 
list   of   contractors. 


Contract  Awarded 

APARTMENTS  Cost,    $22,000 

OAKLAND.      N    W    Seminary    Ave.    and 

E    14th    St. 
Two-story    frame    and    stucco    12-room 

apartments,  stores  and   office  bldg. 
Owner — Mendonca,     Rivolta     &     Terra, 

Pleasanton,    Cal. 
Architect — None. 
Contractor — Ellinger      &      Gates,      1723 

Webster  St.,  Oakland. 


Contract  Awarded 

APARTMENTS  Cost,    $27,500 

RICHMOND,  Contra  Costa  Co.,  Cal. 
12th  and  Bissel. 

Two-story  frame  and  plaster  apart- 
ments   (10   2-   and   3-room  apts.) 

Owner — Mr.   J.   Bernier. 

Architect  —  Ernest  Flores,  2534  Soito, 
Richmond. 

Contractor — Norman  E.  Anderson,  3000 
Barrett,    Richmond. 


LOS  ANGELES,  Cal. — Luther  T. 
Mayo,  531  Black  Bldg.,  has  the  con- 
tract for  a  four-story  Class  C  apart- 
ment house  at  the  northwest  corner  of 
Franklin  and  Tamarind  Aves.  for  I. 
Carpenter;  99x139  feet,  114  rooms,  47 
apartments,  brick  walls,  stucco  and 
cast  stone  exterior,  tile  and  composi- 
tion roofing,  fire  escapes,  marble  and 
tile  work,  structural  steel,  pine  trim, 
oak  and  pine  floors,  tiled  baths,  ele- 
vator, wall  beds,  steam  heating,  re- 
frigerating system;  $200,000.  Arthur 
E.    Harvey,    architect. 


PORTLAND,  Ore.— Archt.  John  Grant, 
Board  cf  Trade  Bldg.,  completes  plans 
for  three-story  and  basement  100  by 
100    ft.,    apartments    to    be    erected    at 


BONDS 


RIPON.  Stanislaus  Co.,  Cal. — Ripon 
School  District  defeats  proposal  to 
issue  bonds  o'f  $25,000  to  finance  2- 
classroom    addition    to    present    school. 


LAKEPORT.  Lake  Co.,  Cal.— Election 
will  be  held  July  9  in  Lower  Lake 
Union  High  School  District  to  vote 
bonds  of  $45,000  to  finance  erection  of 
new  school.  Trustees  of  dist.  are:  W. 
E.  Reichert,  C.  R.  Dow,  J.  T.  LaBree, 
Frank  W.  Noel  and  Narcissa  Herndon, 
(clerk). 


MONROVIA,  Los  Angeles  Co.,  Cal.— 
Monrovia  City  School  Dist.  affirmed 
$150,000  bond  issue  June  16,  proceeds 
of  which  will  be  used  to  purchase  ad- 
ditional sites  and  erect  new  grammar 
school   on    south    side    of   Monrovia. 


SALINAS,  Monterey  Co.,  Cal. — School 
trustees  contemplate  formation  of 
Junior  High  School  College  District; 
after  formation  bonds  would  be  voted 
to  finance  erection  of  new  school. 


SOUTH  SAN  FRANCISCO,  Cal.— Elec- 
tion wilL  be  held  July  16  in  South  San 
Francisco  School  District  to  vote  tax 
fcr  $14,000  to  finance  purchase  of  fur- 
niture, erect  fences  and  grade  school 
grounds.  Trustees  of  dist.  are:  H.  A. 
Vavassa,  W.  H.  Dinning  and  John  F. 
Dooley. 


ALMADEN,  Santa  Clara  Co.,  Cal. — 
Almaden  Union  High  School  District 
defeats  proposal  to  issue  bonds  of 
J79,000  to  finance  erection  of  new 
school.  Preliminary  plans  for  the  pro- 
posed structure  were  prepared  by  Ar- 
chitect W.  H.  Weeks,  369  Pine  St.,  San 
Francisco.  165  in  favor  and  112 
against  the   issue. 


CHICO.  Butte  Co.,  Cal. — City  defeats 
proposal  to  issue  bonds  of  $100,000  to 
merge  with  sum  of  $80,000  contributed 
by  American  Legion,  to  finance  erec- 
tion of  memorial  auditorium. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Due  to  error  in  advertisements 
for  election,  $150,000  bond  issue  of 
Mountain  View  CJrammar  School  Dis- 
trict has  been  declared  invalid  and  an- 
other election  will  be  called.  Prelimin- 
ary plans  for  structure  to  be  erected 
from  proceeds  of  sale  of  the  bonds 
have  been  prepared  by  W.  H.  Weeks, 
architect,  369  Pine  St.,  San  Francisco. 


E.  T.  Thurston 

Mem.   Am.  Soc.   Civil  Engineers 
Member    Builders'    Excahnge. 

Consultant  on  specifications, 
contracts  and  procedure  un- 
der   construction    contracts. 


57    POST    STREET 
Kearny  6757 


SANTA  BARBARA,  Cal.—  County 
votes  bonds  of  $700,000  to  finance  erec- 
tion of  new  courthouse.  Wm.  Mooser, 
architect,  Nevada  Bank  Bldg.,  San 
Francisco. 


MERCED,  Merced  Co.,  Cal.— Until 
July  7,  bids  will  be  received  by  county 
supervisors  for  purchase  of  $7000  bond 
issue  of  MoSwain  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 


MIRANDA,  Humboldt  Co.,  Cal.  — 
South  Fork  Union  High  School  District 
votes  bonds  of  $90,000  to  finance  erec- 
tion of  new  high  school,  preliniinary 
plan.s  for  which  have  been  completed 
by  Architect  W.  H.  Weeks,  369  Pine 
St.,   San   Francisco. 


iVRCADIA,  L.  A.  Co.,  Cai.— Arcadia 
— hool  dist.  defeated  $90,000  school 
bond  issue  at  election  June  18.  Funds 
would  have  been  used  for  additional 
nroperty  and  new  bldg.  at  present 
grammar  school  plant,  and  new  site  on 
';\'est  side  of  Arcadia. 


LA  CRES'CENlA,  Los  Angelas  Co., 
Cal. — Until  2  P.  M.,  July  12th,  bids  will 
be  received  by  Los  Angeles  County 
Supervisors  for  school  bonds  to  the 
amount  of  $60,000  recently  voted  by 
Crescenta  School  District  for  erection 
of  new  school  buildings.  Chas.  Creeth, 
La  Crescenta,  will  probably  prepare 
plans. 


CHINO,  San  Bernardino  Co.,  Cal. — 
The  Board  of  School  Trustees  of  Chino 
will  call  a  special  election  in  the  near 
future  to  vote  bonds  in  the  sum  of 
$75,000  to  $90,000  for  the  erection  of  a 
new  building  at  the  junior  high  school 
site. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  6  bids  will  be  received  by- 
county  supeiwisors  for  purchase  of 
$13,500  bond  issue  of  Sunnyvale  School 
District;  proceeds  of  sale  to  finance 
schcol    improvements. 


CHURCHES 


architect    Taking    Segregated    Bids. 
CHURCH  Coht,    $50,000 

UKIAH,    Mendocino   Co.,   Cal.    . 
One-story      Colonial      church      building 

with    brick      exterior      (auditorium, 

social   hall   and   classrooms). 
Owner   —   First      Methodist      Episcopal 

Church    South. 
Architect  —   Rollin   S.   Tuttle,    363    17th 

St.,    Oakland. 
Siipt. — Chester     A.     Allen,     2439     McGee 

St.,   Berkeley. 


Completing     Plans — Will     Take     Segre- 
gated   Bids    in    Ten    Days. 

CHURCH  Cost,    $25,000 

ALAMEDA,   Alameda  Co.,  Cal. 

Frame    and    stucco    church,    school    and 
social    hall. 

Owner — Santa   Clara  M.   E.   Church. 

Architect   —    Rollin   S.    Tuttle,   363    17th 
St.,   Oakland. 
Present  building  will   be  wrecked. 


EUGENE,  Ore.  —  Archt.  F.  Manson 
White,  Sherlock  Bldg.,  Portland,  tak- 
ing bids  fcr  two-story  and  basement, 
160  by  160  ft.,  Gothic  type,  reinforced 
concrete  church  and  Sunday  school  to 
be  erected  at  Ninth  Ave.  and  High  St., 
tor  Baptist  Congregation;  est.  cost 
$125,000  AVIU  have  slate  roof;  brick 
and  cast  stone  exterior  trimmings; 
auditorium  to  seat  1000. 
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LOS  ANGELES,  Cal.  —  Archt.  Henry 
^''-irletcn  Newton,  304  San  Fernando 
itidS'.,  Is  taking-  bids  for  tile  and  marble 
■»k.  for  reinf.  cone,  church  at  corner 
•  accidental  and  Hoover,  Church  of  the 
r  Bcious  Blood,  for  the  Roman  Catholic 
"bishop  of  Los  Angeles  and  San  Diego; 
Mr.  Newton  has  been  authorized  to 
proceed  with  plans  for  sanctuary  rail, 
pulpit,  side  altars  and  pews  for  this 
church. 


BURBANK,  L.  A.  Co.,  Cal. — Archt. 
Mott  M.  Marston,  507  Douglas  Bldg., 
Los  Angeles,  has  been  commissioned  to 
prepare  plans  for  2-story  and  base- 
ment brick  church  bldg.  at  cor.  6th  St. 
and  Angeleno  Ave.,  for  the  First  Chris- 
tian Church,  Burbank.  Auditorium  to 
seat  300  People,  Sunday  sch.  dept.s.,  so- 
cial hall  and  kitchen;  brick  'valls, 
stone  trim,  comp.  rf.,  wood  firs.,  ait 
glass;   $50,000. 


DELANO,  Kern  Co.,  Cal.— Peter  Vi- 
telle,  Corcoran,  Calif.,  at  $31,062  award- 
ed contract  to  erect  church  for  Com- 
munity Methodist  Congregation  at  11th 
Ave.  and  10th  St.  Contract  does  not 
include  art  glass,  pipe  organ,  furnish- 
ings and  light  fixtures.  Vitelle  has  let 
the  following  sub-contracts:  J.  E.  Pet- 
tijohn,  heating;  Henry  King,  cement 
and  brick  work;  Seaman  Electric  Shop, 
electric  work;  Delano  Hardware  Co., 
hardware;  Hay  ward  Lumber  Co.,  sand, 
gravel,  lime,  etc.  Will  be  87  by  ?6  ft. 
Stucco  exterior;  20  classrooms,  3  dept. 
rooms,  main  auditorium,  etc.  Arthur 
G.  Lindley,  410  American  Bank  Bldg., 
Los    Angeles,    is    the    architect. 

FACTORIES  &  WAREHOUSES 


Cost,    $21,000 


Contract    Awarded. 

WAREHOUSE 

CHICO,  Butte  Co.,  Cal. 

One-story  concrete  and  corrugated  iron 
warehouse. 

Owner — Pacific  Gas  &  Electric  Co.,  P. 
G.  &  E.  Bldg.,  San  Francisco. 

Architect — Eng.  Dept.   of  Owner. 

Contractor — W.  J.  Shalz,  3435  Wood- 
land Ave.,  Chico,   Cal. 


Date  of  Opening  Bids  June  28th. 

WAREHOUSE  .  Cost,    $150,000 

OAKLAND,  Alameda  Co.,  Cal.  Fourth 
and   Alice    Streets. 

Four-story  and  basement  flat  slab  re- 
inforced concrete  warehouse. 

Owner — Carr    &    Creston. 

Architects  &  Engineers — C.  F.  B.  Roeth 
and  Couchot  &  Rosenwald,  Asso- 
ciated,   1404    Franklin    St.,    Oakland. 


Sub-Contracts    Awarded. 

ADDITION  Cost,    $475,000 

OAKLAND,  Alameda  Co.,  Cal.  No.  2825 
E-Fourteenth    St. 

3ight-story  reinforced  concrete  addi- 
tion to  present  building. 

Owner  —  Montgomery  Ward  Co.,  Chi- 
cago. 

Engineer — W.   H.   McCauley. 

Contractor  —  Wells  Bros,  of  Chicago, 
represented  by  P.  A.  Wells,  % 
Montgomery  Ward  &  Co.,  2825  E- 
14t"h    St.,    Oakland. 

Kx-cavating: — J.  Catucci,  1212  18th  Ave., 
Oakland. 

Reinforcing  Steel — Edw.  L.  Soule,  Ri- 
alto    Bldg.,    San    Francisco. 

Steel  Snsh — Truscon  Steel  Co.,  709  Mis- 
sion St.,  San  Francisco. 


Contract    Awarded. 

MILK  PLANT  Cost,  $13,990 

FRESNO,  Fresno  Co.,  Cal.     E  and  Inyo 

Streets. 
Dried  milk  plant. 

Owner — Danish   Creamery   Assn.,   Preni. 
Architect — W.    D.    Coates    Jr.    Co.,    626 

Rowell    Bldg.,    Fresno. 
Contractor — Shorb  &  Neads,  1131  Forth- 

camp  St.,   Fresno. 


Contract  Awarded. 

FACTORY  BLDG.  Cost,  $35,000 

RICHMOND,    Contra      Costa     Co.,      Cal.. 

Chesley   Ave. 
Reinforced    concrete    factory    bldg.    82 

by  200  ft. 
Owner   —   Republic    Steel    Package   Co., 

Chesley   Ave.,    Richmond. 
Architect — None. 
Contractor — Miner  Co.,   2232  Macdonald. 

Ave.,  Richmond. 


raking  Bids  for  Grading  and  Wood 
Piling  —  Bids   Close  June   28,   1926. 

WAREHOUSE  Cost,    $100,000 

JAN    FltANCISCO.    Bryant   &   Main    Sts. 

Three-story  reinforced  concrete  ware- 
house, 118x137,  automatic  fire 
sprinklers,    steel   sash,   etc. 

Owner  —   Matson    Navigation    Co.,   San 

Francisco. 
Engineer — A.  A.  Brown,  215  Market  St., 
San   Francisco. 


Contract  Awarded 

WAREHOUSE  Cost,  $48,000 

OAKLAND,     Alameda    Co.,     Cal.     S.    W. 

Cor.  ISth  and  Poplar  Sts. 
One-story  brick  warehouse. 
Owner — Grove      Investment      Co.,      1225 

Washington  St.,  Oakland. 
Contractor — John    M.    Bartlett,    354    Ho- 

bart   St.,   Oakland. 


Taking   Segregated   Bids. 
WAREHOUSE  Cost,    $250,000 

NORTH   RICHMOND,  Contra  Costa  Co., 

Cal. 
Two-story     reinforced     concrete     ware- 
house   building. 
Owner  —   Standard    Sanitary   Mfg.   Co., 

1000  Brannan  St.,  San  Francisco. 
Architect — John  J.  Donovan,  Tapscott 
Bldg.,  Oakland. 
Structure  will  be  135  by  250  and  will 
contain  approximately  75,000  sq.  ft.,  2 
freight  elevators,  steel  sash  and  auto- 
matic  fire   sprinkler  system. 


Contracts    Awarded 

WAREHOUSE  Cost,    $35,000 

OAKLAND,     Alameda     Co.,     Cal.     S     E 

Third  and  Market  Sts. 
One-story  brick  warehouse. 
Owner — Austin    Co.    of    California,     244 

Kearny   St.,    San  Francisco. 
Plans   by  owner. 
Pluniiblng:    to    Feary    &    Moll,    1075    40th 

St.,  Oakland. 
Liiniber — Sunset    Lumber    Co.,    1st    and 

Oak   Sts.,    Oakland. 
Rock,  Sand  and  Cement — Oakland  Bldg 

Material   Co.,    5000   Broadway,   Oak- 
land. 
Brick — Oakland   Lime    and   Cement   Co., 

Foot  7th  Ave.,   Oakland. 
Painting;    —    Aristo    Painting    Co.,    169 

Russ  St.,  San  Francisco. 
Gla-ss— W.     P.    Fuller    Co.,    354    Hobart 

St.,  Oakland. 


t;o/npleting    Plans — Contract    Awarded 
PTJILIDING  Approx.    $500,000 

b^N    PABLO,    Contra    Costa    Co.,    Cal. 
Brick,  steel  and  concrete  pottery  plant 

buildings,    1250    by    350,    automatic 

sprinkler   system,   etc. 
Owner — Standard    Sanitary    Mfg.    Co. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,    San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San   Francisco. 
Contractor — P.    J.    Walker    Co.,    Sharon 

Bldg.,  San  Francisco. 


LOS  ANGELES,  Cal.— Archts.  Ashley 
&  Evers.  525  Market  St.,  San  Francisco, 
are  preparing  plans  for  a  3-story  and 
basement  class  A  warehouse  on  Fac- 
tory Place  near  Alameda  St.  for  Paci- 
fic Housewares  Co;  reinf.  cone,  constr., 
flat  slab  system,  steel  sash,  sprinkler 
system,  2  elevators;  $150,000. 


LOS  ANGELES,  Cal. — Architect  W. 
Douglas  Lee,  709  Textile  Center  Bldg., 
is  completing  working  plans  for  12- 
story  and  basement  reinforced  concrete 
store  and  loft  building  at  the  nerth- 
west  corner  of  8th  and  Santee  Sts.,   for 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxohanffs) 
loss   MARKJDT  ST. 

Phone  jNIarket  891      San  Francisco 


Lloyd  &  easier.  Inc.,  Textile  Center 
i-ildg.;  stores  and  lobby  on  Ist  floor 
with  lofts  and  offices  above;  55x123 
feet,  pressed  brick  and  terra  cotta  ex- 
terior, plate  glass,  composition  roofing, 
skylights,  steel  sash,  ornamental  iron 
'Aork,  electric  elevator.s,  cement  and 
tiled  floors,  metal  lath,  gas  heating, 
storage  water  heater,  tiled  toilets; 
$500,000.  I'lans  will  be  filed  in  building 
department  for  permit  first  of  next 
week.  Owner  will  erect  by  day  work 
and  sub-contract  under  supervision  of 
architect. 


RICHMOND,  Contra  Co.sta  Co.,  Cal. — 
The  Jiichmond  Pressed  Brick  Works, 
the  Port  Costa  Brick  Works  and  the 
United  Materials  Company  have  start- 
ed work  on  their  block  at  Twenty- 
I'ourth  and  Wood  streets  in  Oakland. 
Buildings  are  being  erected,  yards  laid, 
and  spur  tracks  put  in.  This  will  be 
a   main   distributing   plant. 

AVILMINGTON,  L.  A.  Co.,  Cal.— J  W 
Johnson,  515  Bryson  Bldg.,  Los  Angeies 
has  contr.  for  2-story,  reinf.  cone,  loft 
bldg.  at  125  Canal  St.,  Wilmington,  lor 
I.  A.  Stub  &  Co.,  110  W  nth  St.,  Los 
Angeles;  plans  by  Archt.  H.  M  Ban- 
field,  515  Bryson  Bldg.,  Los  Angeles; 
89x173  ft;  $45,000. 

LOS  ANGELES,  Cal.— Archt.  Harry 
L.  Pierce,  701  Wright-Callcnder  Bl.ig 
s  compl.  plans  for  2-sto.  brick  add.  to 
laundry  bldg.  at  Pasadena  Ave.  a.nd 
Ave.  35  for  Welch  Overall  Laundry 
<ox8o  ft.,  brick  walls,  struc.  steel,  comp 
rf.,  steel  sash.  Day  work  by  own*>r 
Bldg.   supt.    has   been    retained. 

VALLEJO,  Solano  Co.,  Cal — Archi- 
tects M.  H.  Merrill  Co.,  1  Drumm  St., 
San  Francisco,  will  prepare  plans  for 
the  proposed  plant  of  the  California 
Textile  Co.,  near  South  Vallejo  The 
project  is  yet  in  a  preliminary  stage 
and  financing  details  are  yet  to  be 
worked  out.  Early  construction  is  not 
contemplated. 


HOLTVILLE,  Imperial  Co.,  Cal — 
Mark  McClelland,  Holtville,  has  con- 
tract for  adding  70-ton  daily  capacity 
unit  to  maunfacturing  plant  of  Holt- 
ville Ice  &  Cold  Storage  Co.,  F.  A. 
Willard,  president.  Machinery  has 
been   purchased. 


LOS  ANGELES,  Cal. — Los  Angeles 
Ry.  Co.,  L.  A.  Ry.  Bldg.,  will  receive 
estimates  from  selected  list  of  con- 
tractors for  one-story  and  part  2-story 
auto  shop  building,  lOOx  300  feet,  at 
792  E.  15th  St.  1.  H.  Seehorn,  archi- 
tect; reinforced  concrete  frame  and 
floor  and  roof  slabs,  brick  filler  walls 
composition  roofing,  skylights,  steel 
sash,  steel  lockers,  metal  toilet  parti- 
tions, automatic  dumb  waiter  freight 
elevator;   $80,000.  ' 


BISHOP.  Inyo  Co.,  Cal.— July  19  2  p 
m.,  bids  will  be  received  by  State 
Highway  Commission  to  erect  mainten- 
ance ."^hop,  truck  shed,  septic  tank 
wash  house,  pump  and  oil  house;  fili 
and  grade  site  with  decomposed  gran- 
ite: move  shelters  and  dismantel  tower 
md  tank  at  Bishop;  building  will  be 
one  story,  wood  frame  and  galvanized 
construction  with  concrete  foundation; 
shop,  pump  and  oil  house  will  have 
concrete  floors.  I'lumbing  and  elec- 
trical work  included  in  general  con- 
tract. See  call  for  bids  under  official 
l>ri»|>o.sal    Kection    in    thi.«   ii«8ue. 


FLJTS 


Plans   Being  Prepared. 

STORE  &  FLAT  BLDG.  Cost    $10  000 

SAN    FRANCISCO.      Richmond    District. 
Two-story  frame  and  stucco  store  and 

flat   building. 
Owner — Withheld. 
Architect — Willis  E.   Huson.  5331  Geary 

St.,   San   Francisco. 
Ready  for  bids  in  two  weeks. 

Contract   Awarded 

FLATS  ETC.  Cost,   $15,000 

SAN     FRANCISCO.    NE    Plymouth    and 

Holloway  Ave. 
Tliree-story    and    basement    frame    (4) 

flats  and  store  bldg. 
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Owner — E.    A.    and    Anna    M.    McCaulif, 

132  Santa  Ynez  Ave.,  San  Francisco 

Architect — None.  „^      ^      .^    , 

Contractor— Clyde    Ferrel,    1242    Capitol 

Ave.,   San  Francisco. 

Contract  Awarded.  «ioAnn 

FLATS  Cost,    $12,000 

SAN    FRANCISCO.      S    Vallejo    171x10% 

B   Mason   St. 
Three-story    and    basement    frame     (b) 

Hats.  „   „    . 

Q^vner — D.   S'oracco   and  G.  Cello,   849-A 

Vallejo    St.,   San   Francisco. 
Architect — None. 
Contractor — Jos.  Devencenzi,  1082  Union 

St.     San   Francisco. 


GARAGES 


Contract    Awarded. 

WAREHOUSE  Cost,    $21,000 

SAN  RAFAEL,  Marin  Co.,  Cal. 
One-story    concrete       and       corrugated 

iron    warehouse   and   garage. 
Owner — Pacific    Gas    &    Electric    Co.,    P. 

G.  &  E.  Bldg.,  San  Francisco. 
Architect — Eng.  Dept.  of  Owner. 
Contractor — -Frank   Howard   Allen,   Inc., 

San    Anselmo. 


GOVERNMENT  fVORK 
AND  SUPPLIES 


CAXACAO,  P.  I. — Until  Sept.  15,  11  a. 
m.,  bids  will  be  received  by  Bureau  of 
Yards  &  Docks  Navy  Dept.,  Washington, 
D.  C,  under  Specification  No.  5157,  to 
erect  Junior  Officers'  Quarters  and 
Nurses"  Quarters  at  Naval  Hospital, 
Canacao.  The  two  quarters  for  Junior 
Officers  will  be  similar  and  will  be 
one-story  buildings.  The  nurses'  quar- 
ters will  consist  of  a  two-story  main 
building  and  a  one-story  wing.  The 
work  includes  plain  and  reinforced 
concrete;  asbestos  shingle  and  tin 
roofs;  sheet  copper  work;  steel  and 
iron  stairs  and  other  steel  and  iron 
■work;  mastic  flooring;  metal  studding, 
furring  and  lath;  plastering;  wood 
framing,  doors,  sash,  trim  and  floors; 
shell  lights  in  doors,  windows  and 
transoms;  hardware,  painting,  and 
plumbing  and  electrical  systems.  See 
oall  for  biil.s  under  official  proposal 
.seotimi   in   this   issue. 


CANACAO,  .  I. — Bids  will  be  asked 
shortly  by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  Washington,  D.  C,  under 
Specification  No.  51,">7  to  erect  Junior 
Officers'  Quarters  and  Nurses'  Quarters 
at  Naval  Hospital,  Canacao;  reinforced 
concrete  construction.  See  notice  t«» 
prospective  bidders  under  oflicinl  pro- 
)iosnl  section  in  tbiis  issue. 


WASHIN.JTON,  D.  C. — Following  is 
■•\  list  of  three  lowest  bids  received  June 
23,  1926,  2  p.  m.,  by  Coast  Guard  Head- 
quarters, Darby  Bldg.,  Washington,  D. 
C.  for  the  construction  of  a  station 
ouilding,  launchway,  dwelling,  and  ac- 
cessories, at  Point  Reyes  Coast  Guard 
Station,  Point  Reyes,  Cal.  A  complete 
list  of  the  bids  will  be  published  in  a 
few  days. 
F.  J.  Maurer  &  Son,  8th  and  "J" 

Sts.,     Eureka     $42,162 

Globe  Realty  .&  Building  Co 43,890 

Leibert  &  Trobock,  S.  F.    49,747 


SAN  FRANCISCO— Until  June  28,  12 
noon,  bids  will  be  received  by  Con- 
structing Engineer,  402  Post  Office 
Bldg.,  7th  and  Mission  Sts.,  for  mis- 
cellaneous repairs  and  painting  at  U. 
S.  Mint,  5th  and  Mission  Sts.  See  call 
for  bia.<«  under  oflicial  proposal  section 
in   this   i.ssue. 


WASHINGTON,  D.  C— Following  is 
a  list  of  lowest  bids  received  June  21, 
11  a.  111.,  by  U.  S.  Veterans  Bureau, 
\\'ashington,  D.  C,  for  construction  of 
new  buildings  and  repairs  to  existing 
buildings  at  U.  S.  Veterans  Hospital, 
No.  24,  Palo  Alto,  Cal.  Construction  to 
be  of  reinforced  concrete,  brick,  steel 
and    hollow   tile,    etc. 

These  bids  are  for  Proposition  "A" 
which  is  only  a  portion  of  the  work.  A 
complete  list  will  be  published  in  a 
few  days. 

General  ContractOTS 
R.    E.    Campbell,    108    W    6th    St., 

Los   Angeles,   Calif    $665,300 

Mahony       Bros.,       Flood       Bldg., 

S.    F 669,650 

MacDonald    &    Kahn,    130    Mont- 
gomery   St.,    S.    F 780,362 

Plnmbinsr 
H.    C.    Lauer,    350    California   St., 

Palo    Alto,    Calif    $56,212 

Latourrette-Fical     Co.,    Oakland 

and    Sacramento    58,750 

Turner     Company,     329     Tehama 

St.,   S.   F 66,600 

Heating 

J.  A.   Eustave    $40,216 

H.    C.    Lauer,    350   California   St., 

Palo   Alto,    Calif    42,112 

Turner    Company,     329     Tehama 

St.,  S.  F 42,200 

Electric 

Bert    L.    Perry    $20,500 

Silver    State    Electric    22,889 

Aberdeen    Engine    Company    ....    23,898 
Elevator 

S.  Heller,  Balboa  Bldg.,  S.F...  4,254 
Pacific    Elevator    and    Equipment, 

45    Rausch   St.,    S.    F 5,485 

Refrigeration 
York    Products    Corporation,    832 

Folsom  St.,   S.  F $6,200 


FORT  MASON,  S.  F.,  Cal. — Following 
bids  received  by  Constructing  Quarter- 
master's Office,  for  installing  metallic 
shelving  at  Letterman  General  Hos- 
pital. Contract  to  be  awarded  to  low 
bidder: 
Berger  Mfg  Co,  1120  Mission  St.,  $902.40 

General    Fireprooflng    Co 1,000 

Grant    &    Hart    1,068 

Geo.    Trask    1,100 


LOS  ANGELES,  Cal.— Until  July  29, 
11  A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  Central  Bldg.,  Los  An- 
geles, for  dredging  in  Los  Angeles 
Harbor.  Spec,  obtainable  from  above 
office. 


SAN  FRANCISCO— Until  June  30lh, 
noon,  bids  will  be  received  by  office 
of  Constructing  Engineer  and  Superin- 
tendent of  Repairs,  U.  S.  Pub.  Bldgs., 
403  Post  Office  Bldg.,  for  repairs,  new 
copper  gutters  and  down  spouts  at  U. 
S.    Marine    Hospital,    San    Francisco. 


LOS  ANGELES,  Cal.— See  "Dredg- 
ing, Harbor  Works  and  Excavations," 
this  issue.  U.  S.  Govt,  dredging  bids 
ft-anted. 


SAN  FRANCISCO  —  Following  bids 
received  June  21st,  1926,  for  the  exten- 
sion and  remodeling  of  kitchen  and 
mess  hall  and  laundry  at  the  U.  S.  Ma- 
rine Hospital,  San  Francisco,  Cal.,  at 
office  of  Superintendent  of  Repairs, 
U.  S.  Pub  Bldgs.,  403  Post  Office  Bldg. 
E.   K.    Nelson    Bldg.   Co.,    77   O'Far- 

rell  St.,  S.  F $31,750 

Roth   &   Davidson   Inc.,   S.   F 31,972 

Finn   Anderson,    S.    F 34,900 

John  Spargo,   S.   F 35,680 

Bids    referred    to    Washington,    D.    C. 


Government     work     continued     on 
page  22. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans  To  Be  Prepared 

liEMODEL  Cost,    $25,000 

SAN  FRANCISCO.  Great  Highway, 
Tait's-at-the-Beach. 

Ilt-model  and  add  new  ballroom,  redec- 
orating,  etc.   to   cafe  bldg. 

Owner — Ocean  Beach  Co.  (John  Tait, 
et  al,  Phelan  Bldg.,   S.  F. 

.Architect — Ward  &  Blohme,  454  Cali- 
fornia  St. 


Plans    Being    Prepared. 

ARENA  Cost,    $300,000 

SAN  FRANCISCO.  NW  Steiner  &  Post 
Sts.,  present  site  of  Dreamland 
Rink. 

Class    A   arena,    275x137-6    ft.,    with 
Parking    space    in    basement. 
Owner — John    Tait   et   al,   Phelan    Bldg., 

San   Francisco. 
Architect — Not     selected-       Competitive 
plans    being   prepared   by   three   ar- 
chitects. 
Contractor — Ralph  McLeran  Co.,  Hearst 
Bldg.,    San    Francisco. 
A    53    year        lease      has      just      been 
acquired.     The  architect  will  be  select- 
ed   within    two   weeks. 


Craftsmanship  is  the  priceless 
ingredient  sought  by  every  archi- 
tect for  his  client.  It  is  more  than 
an  ideal  with  us  and  with  the 
workmen  who  are  a  part  of  us — 
it  is  an  obligation  and  a  tradition 
over  forty  years  old. 

That  is  why  you  wiil  find 
Quandt  craftsmen  wherever  fine 
work  and  quality  worknnanship  are 
insisted  upon. 

Co-operation  for  the  economy  of 
quality. 

A.  Quandt  &  Sons 

Painters "  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  raANCISCO 

Los  Angeles 
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Plans    Being    Prepared. 

CLUB   BLDG.  Cost,    $200,000 

OAKLAND,  Alameda  Co.,  Cal.  In  Ad- 
ams Park,  bet.  Grand  Ave.  and 
Harrison    St. 

Two-story  and  basement  fireproof  Le- 
gion  club   bldg. 

Owner — Alameda  County  and  American 
Legion. 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg.,    S.    F. 


Contract  Awarded 

LODGE  BLDG.  Cost,   $18,000 

OAKLAND.    W    34th    Ave.,    70    S   E-14th 

Street. 
Two-story  addition   to   Lodge  Bldg. 
Owner — Masonic    Temple    Assn. 
Architect — None. 
Contractor — Alex.    C.    Wieben,    337    17th 

St.,  Oakland. 


Work   Started. 

CLUB  BLDGS.  Cost,  $100,000 

1-ASTORIS,   Marin   County   Cal. 

Group  of  buildings  for  country  club. 
Alterations  to  present  buildings 
and  erection  of  several  small  struc- 
tures. 

Owner — The   Emporium,    San   Francisco 

Architect — Ashley  &  Evers,  58  Sutter 
St.,    San   Francisco. 

Contractors — Frank  Howard  Allen  Inc., 
San  Anselmo. 
Some  of  the  work  has  been  postponed 

until  next  year. 


LOS  ANGELES,  Cal. — West  Adams 
Masonic  Lodge  No.  565  contemplates 
the  erection  of  a  3-story  brick  store 
and  lodge  bldg.,  53x130  ft.,  at  n.e.  cor. 
of  West  Adams  St.  and  La  Brea  Ave. 
The  archt.  has  not  been  selected.  H.  M. 
Buchanan,  pres.  of  West  Adams  State 
Bank,  is  a  member  of  the  trustees  of 
the    lodge. 

HUNTINGTON  PARK,  L.  A.  Co.,  Cal. 
— James  Barr,  239  S  Pacific  Blvd.,  Hun- 
tington Park,  has  submitted  sketch 
plans  to  the  Rio  Hondo  Country  Club, 
S.  Pacific  Blvd.,  Huntington  Park,  R. 
L.  Stephens,  secy.,  for  a  new  clubhouse 
on  the  Rio  Hondo  river  near  Downey. 
Work  is  expected  to  start  next  month. 

MODESTO,  Stanislaus  Co.,  Cal. — 
Stanislaus  Council  of  American  Legion 
will  hold  general  meeting  shortly  to 
consider  ways  and  means  to  finance 
erection  of  five  memorial  halls  through- 
out the  county.  Ceunty  supervisors 
recently  refused  to  levy  direct  tax  to 
finance    such    construction. 


lilVERSIDE,  Riverside  Co.,  Cal.  — 
.\rchts.  Wm.  L.  and  J.  W.  WooUett,  Pac. 
Milt.  Bldg.,  Los  Angeles,  have  subm. 
prelim,  pians  for  a  municipal  auditor- 
ium and  soldiers'  memorial  to  be  erect- 
ed at  Riverside  under  a  recent  bond 
issue    for    $200,000. 

LONG  BEACH,  Cal.  —  See  "Hotels," 
this   issue. 


Saturday,   June   26,   1926 
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ELKO,  Nevada  —  Geo.  B.  Russell, 
(chairman),  Wm.  Weathers,  C.  A.  Gard- 
ner, Wm.  Stinson  and  Dave  Dotta,  have 
been  appointed  building  committee  by 
Knights  of  Pythias  Lodge  to  select  an 
architect  to  prepare  plans  for  proposed 
lodse  building-  to  replace  present  struc- 
ture. Will  be  of  either  brick  or  con- 
crete  construction;   est.   cost  $15,000. 

LOS  ANGELES,  Cal.  —  Klinglesmith 
Constr.  Co.,  934  Van  Nuys  Bldg.,  has 
genl.  contr.  for  2-story  and  basement 
brick  plunge  bldg.,  at  cor.  Gordon  St. 
and  Sunset  Blvd.,  for  W.  G.  English, 
325  Chapman  Bldg;  plans  by  Arthur  T. 
Hessee,  320  Union  Oil  Bldg.;  4  pools;  6 
stores;  Turkish  baths,  bowling  alleys; 
spectators  balcony;  locker,  shower  and 
dressing  rms.  to  accommodate  700;  135 
by  213  ft.,  steam  htg.  sys;  vent,  sys; 
filtration  sys;  plate  glass;  press  brick 
facing;  skylights,  wd.  trusses,  cem., 
tiled  and  maple  firs;  tiled  pools  and 
scum  rails,  steel  sash;  ornam.  iron  wk. 

SAN  FRANCISCO— J.  A.  Bryant,  185 
Stevenson  St.,  San  Francisco,  awardiid 
contract  at  $114,280  by  Park  Commis- 
sion to  erect  clubhouse  near  stadium 
at  southeast  section  of  Golden  Gate 
Park.     Other  bidders  were: 

Carl  H.  Peterson    $115,000 

Barrett    &    Hilp 119,736 

Vogt   &   Davidson    133  400 


HOSPITALS 


Plans   to   be  Prepared. 

BUILDING  Cost,    $15,000 

LIVERIVIORE,    Alameda    Co.,    Cal.      Del 

Valle  Farm. 
Frame    employees'    quarters    building. 
Owner — Alameda    County    Tuberculosis 

Association. 
Architect — Henry  H.  Meyers,  Kohl  Bldg 

San   Francisco. 


HOTELS 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Architect  A.  R.  Hutchason, 
924  Van  Nuys  Bldg.,  is  completing 
plans  for  rebuilding  St.  Francis  Hos- 
pital at  Santa  Barbara;  bids  have  been 
taken  on  structural  steel  and  plans 
will  be  ready  for  general  contract  bids 
about  June  25;  4-story,  265x90  feet, 
structural  steeel  frame,  stucco  exterior, 
reinforced  concrete  floors,  metal  lath 
and  plaster,  partitions,  clay  tile  roof- 
ing, pine  trim,  maple  and  tile  floors, 
elevator,    steam    heating;    $225,000. 


CANACAO,  P.  I.— Bids  will  be  asked 
Work  and  Supplies,"  this  issue.  Bureau 
of  Yards  and  Docks,  Navy  Dept.,  Wash- 
ington, D.  C,  to  ask  bids  for  officers' 
quarters  and  nurses'  home  for  Naval 
Hospital  at  Canacao. 


SAN  FRANCISCO.— Until  June  28,  3 
P.  M.  bids  will  be  received  by  Leon- 
ard S.  Leavy,  city  purchasing  agent 
270  City  Hall,  to  fur.  and  install  laun- 
dry machinery  in  San  Francisco  Hos- 
pital. Lists  of  equipment  desired  ob- 
tainable  from   above   on    request. 


PALO   ALTO,    Cal.— See    "Government 
Work"   this  issue. 


SAN  FRANCISCO.— Until  July  6,  3 
P.  M.  bids  will  be  received  by  Leon- 
ard S.  Leavy,  city  purchasing  agent, 
270  City  Hall,  to  fur.  aluminum  ware 
for  Relief  Home.  Complete  lists  of 
materials  desired  obtainable  from 
above.  See  call  for  biil.s  under  oAirial 
propo.sal   Kcction  in  this  issue. 


CANACAO,  P.  I.  —  See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  Naval  Hospital  construc- 
tion. 


LOS  ANGELES,  Cal.— R.  D.  Lucas 
sub.  low  bid  to  county  for  automatic 
tel.  sy.=.  at  County  Farm.  Other  bids: 
Interphone  Elec.  Co.,  $9809;  Pacific  Tel. 
Specialty  Co.,  $10,885;  Golden  Stdte 
Elpc.    Co.,    $.11,357. 

■i  "'■      ■ 

BAN  FRANCISCO— Board  of  Public 
Works  requests  supervisors  to  provide 
$10,000  to  finance  completion  of  paint- 
ing at  San  Francisco  hospital.  Work 
is "  now  being-  done  and  can  be  con- 
tinued only  if  the  additional  funds  arc 
provided. 


Sub-Contracts  Awarded — Taking  Bids 
For  Reinforcing  Steel  and  Hard- 
wood Floors. 

HOTEL  Cost,  1105,000 

THACY,  San  Joaquin  Co.,  Cal. 

Two-story  reinforced  concrete  hotel 
building,  strictly  Spanish  architec- 
ture  both   interior   and   exterior. 

Owner — Tracy  Community  Hotel  Co., 
Tracy,  Calif. 

Architect — Paul  V.  Tuttle  and  H.  V. 
Slocomb,    337    17th    St.,    Oakland. 

Contract' r — J.  F.  Shepherd,  First  Natl. 
Bank    Bldg.,   Stockton. 

Oriiiinienlal  iron  woric  and  steel — Seiler 
Iron  \\'orks,  945  S  Pilgrim  Street, 
Stockton. 

Mill  work — Union  Planing  Mill,  Taylor 
and  Sutter  Sts.,  Stockton. 

Tile  roofing — Gladding-McBean  Co.,  660 
Market   St.,    San   Francisco. 

GXnuH  &  OlaiAne  —  W.  P.  Fuller  Co., 
Beale  and  Mission   Sts.,  S.  F. 

nriolt  work^ — E.  L.  Morrison,  1605  Ar- 
gonne   St.,  Stockton. 

Lnthine  and  plastering — Vincent  Fatta 
&   Samuel   Muriale. 

PaintinK— D.  E.  Burgess,  602  S  Center 
St.,  Stockton. 

Sub  Contracts   Awarded. 

HOTEL  AND  STORE  Cost,  $119,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Cor. 
Main  and  Center  Sts. 

Three-story  steel  and  brick  hotel  and 
store  building  (102  rooms  and  9 
stores;   50%    baths). 

Owner — Joseph  Ruiz,  1346  S  American 
Stockton. 

Architect  —  Ralph  P.  Morrell,  Union 
Bldg.,    Stockton. 

Supt.  of  Constr. — F.  E.  Daniels,  1029  W 
Park,    Stockton. 

IMunibing — Brandt  Bros.,  318  E  Lafay- 
ette  St.,   Stockton. 

Millwork — Union  Planing  Mill,  Taylor 
and  Sutter  Sts.,  Stockton. 

Electrir  wirinR — Hild  Electric  Co.,  519 
E   Market   St.,    Stockton. 

Steel  work — Seiler  Iron  Works,  945  S 
Pilgrim    St.,    Stockton. 

Brick  work — F.  L.  Morrison,  1605  Ar- 
gonne   St..   Stockton. 

Kuiulier — Stockton  Lumber  Co.,  347  S 
Commerce  St.,   Stockton. 

Roofing — San  Joaquin  Lumber  Com- 
pany,   Scotts   Ave.,   Stockton. 

Kxcavnting — Gannon   &   McCarthy. 

Tile  &  marble — H.  P.  Fischer  Tile  & 
Marble  Co.,  744  E  Weber  St.,  Stock- 
ton. 

Hardware — Austin  Bros.,  544  E  Main 
St.,    Stockton. 

IMate  Klas.s — W.  P.  Fuller  &  Co.,  218  S 
Aurora,   Stockton. 


VENTURA,  Ventura  Co.,  Oal. — Ed. 
Miller  will  build  3-story  hotel  build- 
ing on  Rex  Crandall  property  on  Ven- 
tura Ave.  It  will  contain  4  stores  and 
30  hotel  rooms;  fireproof  construction; 
$40,500. 


HOLLiSTER,  San  Benito  Co.,  Cal.— 
West  Coast  Hotel  of  Hollister,  capi- 
talized at  $150,000  has  been  incorpo- 
rated with  the  following  directors:  J. 
I.,oren  White  of  Santa  Barbara  and 
G.  W.  Hemmenes  and  Harry  E.  Jones 
of  Los  Angeles.  Company  proposes 
to  erect  a  $150,000  hotel  building  on 
site  already  purchased  at  Fourth  and 
l>ine  Sts.  Will  be  two-story,  U  type, 
Mission  style  of  architecture,  contain- 
ing  about    75    rooms. 


CROWE 

GLASS 

CO. 

674  Eddy  8L 
Phone  Prospect  CIS 

Equipped   To   Handle 
Any    Size   Job. 

DIRECT    FACTORY    BUYERS 


LONG  BEACH,  L.  A.  Co.,  Cal.— Arthur 
Bard  &  Co.,  1014  Pacific  Nat.  Bank 
Bldg.,  Los  Angeles,  was  award,  contr. 
at  $1,020,000  for  H-.story  class  A  club 
and  hotel  bldg.  on  Ocean  Blvd.,  betw. 
Atlantic  Ave.  and  Lime  Way,  Long: 
Beach,  for  the  Consolidated  Properties 
Co.;  George  Cowan,  pres. ;  plans  by  L. 
A.  Smith,  Film  ICxchange  Bldg.,  Los 
Angeles.  A  pfjrtion  of  the  bldg.  will  be 
occupied  by  the  Seaside  Commercial 
Club;  there  will  be  500  hotel  rms.  with 
baths,  reinf.  cone,  constr.,  steel  frame, 
stucco  and  cast  stone  exter.,  hdwd.  and 
pine  trim,  hdwd.,  tile  and  cem.  firs., 
steam  htg.  sys.,  2  elevators,  fire  es- 
capes, ornam.-  iron,  marble  and  tile 
work. 


HOLLLSTER,  San  Benito  Co.,  Cal.— ' 
J.  R.  Pendergrass,  Hollister,  has  piir- 
chased  "Kelly  Corner"  site  and  plans  to 
erect  4-story  and  basement  reinforcc-d 
concrete  stores,  offices  and  hotel  build- 
ing; est.  cost,  $80,000.  Lower  floor  will 
contain  3  stores  and  hotel  lobby,  2nd 
story  15  offices  and  third  and  fourth 
floors  30  hotel  rooms,  all  of  which  will 
have   private   bath. 

POWER  PLANTS 


steel    Contract    Awarded. 
SUB-STATION  Cost,  $50,000  or  more 

REDWOOD   CITY,   San    Mateo   Co.,    Cal. 

Chestnut    Street. 
Reinforced  concrete,  steel  and  galvan- 
ized  iron   sub-station. 
Owner — Pacific   Gas    &    Electric    Co.,    P. 

G.  &  E.  Bldg.,  San   Francisco. 
Architect — Eng.   Dept.    of   Owner. 
Structural  steel  awarded  to  Moore  Dry 
Dock  Co.,  Balfour  Bldg.,  San  Fran 
Cisco. 
Bids   are    being    taken    on    other    ma- 
terials.     Work    to    be   done    by   owner. 

Plans   Being   Figured. 

SUB-STATION         Cost,  $50,000  or  more 

REDWOOD  CITY,  San  Mateo  Co.,  CaL 
Chestnut  Street. 

Reinforced  concrete  steel  and  galvan- 
ized iron  sub  station. 

Owner— Pacific  Gas  A  Electric  Co..  P. 
G.   &   E.   Bldg.,   S.   F. 

Architect — Engineering  Department  of 
owner. 


LOS'  ANGELES,  Cal.— General  Elec. 
Co.  awarded  cont.  by  water  and  power 
comm.  at  $435,300  for  33,000-h.  p.  tur- 
bine generator  for  new  stand-by  steam 
plant.  C.  C.  Moore  &  Co.  awarded  cont. 
at  $316,816  for  three  boilers  for  this 
plant. 


LO.XG  BEACH,  Los  Angeles  co..  Cal. 
— Engr.  Dept.  city  of  Long  Beach,  Is 
preparing  working  plans  for  a  muni- 
cipal gas  i)lant  on  West  Anaheim  St., 
Long  Beach,  for  city  of  Long  Beach; 
."..000,000  cu.  ft.  capacity  per  day;  $200,- 
000;  site  is  being  cleared. 


SAN  DIEGO.  Cal.— San  Diego  Con- 
solidated Gas  &  Electric  Co.  has  started 
work  on  sub-station  in  East  San  Diego 
to    cost    $325,000. 


LOS  ANGELES.  Cal. — Water  and 
power  dept.  applies  to  harbor  comm. 
for  lease  on  a  lo-ac.  site  bet.  east 
bank  of  West  Basin  and  Pier  A.  so.  of 
^^'ater  St.  for  proposed  stand-by  steam 
plant  which  dept.  will  build.  The  ap- 
plication has  been  referred  to  General 
Manager  Chas.   H.   Spoar   for   nport. 


PUBLIC   BUILDINGS 


SACRAMENTO.  Cal.  —  Bids  received 
June  22nd,  as  follows  by  Geo.  B.  Mc- 
Dougall.  State  Architect,  Forum  Bldg., 
Sair  imento.  for  boilers  for  the  State 
Hospital  at  S  tockton.  Bids  taken 
under  advisement. 

Walter  S.  l.eland,  532  Natoma  St., 
S.    F..    in    $S097;    (Alt.)    $4,247;    60   days. 

Keewane-e    Boiler   Co.,   S.    F.,    (1)    $ ; 

(Alt.)    $4,317:    54    days. 

Call  T  Doell.  Oakland.  (1)  $5223; 
(Alt.)    $4,527;   50  days. 

Ma::.  Ir  n  Works,  (1)  $5390;  (Alt.) 
$ :  89  davs. 

Edw.  L.  Gnekow.  (1)  $5,507;  (Alt.) 
$ :    SO   days. 

Wickes  Boiler  Co.,  $ .  (bid  irre- 
gular);   (Alt.)    $3,100;  90  days. 
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VAX  NUYS  Los  Angeles  Co.,  Cal.— 
Archi'tects  Allison  &  Allison,  1005  Hi- 
bernian Bldg.,  are  preparing  ."jvorking 
plans   for   a   branch   library   building  at 


:lay   tile   roofing,   pine   trim;   $30,000. 

SA.CRAMEXTO,  Cal.  —  Bids  received 
June  22nd  as  follows  by  Geo.  B  Mc- 
Dougall,  State  Architect,  Forum  Bldg., 
Sacramento,  for  general  work  ana 
structural  steel  in  connection  with  re- 
pairs and  completion  of  State  Armory 
at  Exposition  Park,  Los  Angeles.  Bids 
have  been  taken  under  advisement, 
but    are    well    over    the    amount    avail- 

^  P^ozzo   Constr.   Co.,    421    Macy   St.,    Los 
Angeles,     (1)     $86,850;     (2)     $85,150;     (3) 

''^^'J^:-!^.    A.,    (1)    $88,116;     (2) 

$86,755:    (3)    $200;   150  days. 

MacDonald  &  Driver,  L.  A.,  (1)  $9b,- 
658;    (2)    $93,158;    (3)    $250;   120   days. 

Houghton  &  Anderson,  L.  A.,  (1) 
$97  696:    (2)    $96,662;    (3)    $226;   180  days. 

A  A.  Laisy  A  Co.,  L.  A.,  (1)  $99,891; 
(2)    $95,891:    (3)    $245;    125    days. 

Christ  Thoren.  L.  A.,  (1)  $100,583; 
(2)    $98,083:    (3)    $250;    180    days 

Ralph  E.  Homann  Co.,  L.  A.,  (1; 
$118,885;  (2)  $115,997;  (3)  $226;  150 
days. 

Structural    Steel 

Minneapolis  Steel  &  Mchy.  Co.,  Chap- 
man Bidg.,  L.  A.,  (1)  $67,450;  (2)  $66,- 
850;   135   days. 

Union  Iron  Works,  (1)  $69,832;  (2) 
$69,310;   140   days. 

Llewllvn  Iron  Works,  L.  A.,  (1)  $71,- 
190;    (2)    $70,350;    145    days. 

Brombacher  Iron  Works,  L.  A.,  (1) 
$72,000;    (2)    $71,200;    145    days. 

Baker  Iron  Works,  (1)  $72,400;  (2) 
$71,450;    150   days. 


OWEXSMOUTH,  L.  A.  Co.,  Calif.  — 
Archt.  Armand  Monaco,  701  Pershing 
Sq.  Bldg.,  Los  Angeles,  has  been  com- 
missioned to  prepare  plans  for  new 
branch  library  bldg.  at  Owensmouth 
for  the  L.  A.  Library  Commission; 
$25,000. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Julv  21,  10  a.  m.,  bids  will  be  re- 
ceived "bv  Regents  of  the  University  of 
(California,  Berkeley,  for  general  con- 
struction of  southeast  block  of  stacks 
in  library  at  University.  John  Galen 
Howard  and  Associates,  architects, 
Crocker  Bldg.,  San  Francisco.  Deposit 
of  $50  req.  for  plans,  obtainable  from 
architects.  See  call  for  bids  under  of- 
fieinl    propo.sal    .section    in    this    issue. 


LOS  ANGELES,  Cal.— Sierra  Elec. 
Co.,  443  S.  San  Pedro  St.,  sub.  only  bid 
to  countv  at  $3171  for  alarm  sys.  for 
county  jail,  Hall  of  Justice;  spec.  758. 


S\X  FRANCISCO— Globe  Electric 
Works,  1899  Mission  St.,  at  $2,250  sub- 
mitted low  bid  to  Bd.  Pub.  Wks.  to  fur. 
and  install  burglar  aiarm  system  in 
office  of  trca.surer  and  lax  collector. 
Butte  El.  &  Mfg.  Co.,  at  $3,276  only 
other    bidder. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


RESIDENCES 


Contract    Awarded  . ,<,««« 

RESIDENCE  Cost,    $18,000 

PIEDMONT,   Alameda    Co.,   Cal.      No.    60 

Crest   Road. 
Two-story    7-room    frame   residence. 
Owner— J.    M.    Kelley,    900    Lake    Shore 

Ave.,   Oakland. 
Architect — F.    W.    Slocombe    and    P.     V. 

Tuttle,   337   17th  St.,  Oakland. 
Contractor  —  F.    T.    Malley,    900    Lake 

Shore    Ave.,    Oakland. 

Contract   Awarded. 

RESIDENCE  Cost,    $22,576 

PIEDMONT,  Alameda  Co.,  Cal.     No.  100 

Guilford    Road. 
Two-story    10-room    frame    residence. 
Owner  —  R.    W.    Kittrelle,     578    Walla 

Vista    Ave.,    Oakland. 
Architect  —  Williams    &    Wastell,     363 

17th    St.,   Oakland. 
Contractor  —  Albert    A.    Haskell,    4331 

Montgomery    St.,    Oakland. 

Plans   Being   Prepared — Contract 

Awarded.  ^    ,  ^„„ 

RESIDENCE  Cost,    $14,000 

RICHMOND,      Contra    Costa    Co.,      Cal. 

Mira  Vista  Tract. 
Two-story   frame   and   stucco   residence 

(8   room  and  2  baths). 
Owner — L.    W.    Dicely,    49    Idaho    Ave., 

Richmond,    Cal. 
Architect  —  Ernest    Flores,    2534    Soito 

Ave.,   Richmond. 
Contractor — Contractor    selected,    name 

withheld  for  present. 

Plans    Being    Prepared — Contract 

Awarded. 
RESIDENCE  Cost,    $7000 

RICHMOND,       Contra    Costa    Co.,      Cal. 

Mira  Vista   Tract.   Richmond. 
Residence. 
Owner — John  Bell. 
Architect  —  Ernest    Flores,    2534    Soito 

.A.ve.,    Richmond. 
Contractor — Contractor    selected,    name 

withheld    for    present. 


Ready  For  Bids   in   About   Ten   Days. 

RESIDENCE  Cost,     Approx.     $50,000 

SAN  FRANCISCO.  SW  Baker  and 
Broadway. 

Two-story  frame  and  stucco  residence 
with    tile    roof. 

Owner — Milton  S.  Ray,  118  New  Mont- 
gomery St.,  San  Francisco. 

Architect — Henry  C.  Smith.  Humboldt 
Bank   Bldg.,    San    Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,     $31,875 

SAN  FRANCISCO.  NW  St.  Francis 
Blvd.    and    San    Anselmo. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — W.   R.   Ray. 

Plans    by   Owner. 

Contractor — S.  A.  Born  Bldg.  Co.,  218 
5th   Ave.,    San   Mateo. 


Contract    Awarded. 

RESIDENCE  Cost,     $32,923 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  No. 
420   Maple    St. 

Two-story  frame  and  stucco  residence 
with  tile  roof  and  garage. 

Owner — Dunker    Estate    Co. 

Architect — Birge  M.  Clark,  310  Uni- 
versity   Ave.,    Palo    Alto. 

Contractor — Wells  P.  Goodenough,  310 
University    Ave.,    Palo    Alto. 


Cost,     $33,000 
Clara      Co.,      Cal. 


Contract   Awarded. 

RESIDENCE 

PALO    ALTO,    Santa 
Crescent  Park. 

Two-story    frame   and    stucco    residence 
with    tile    roof;    separate    garage. 

Owner — Jesse    Whithead. 

Architect — Birge   M.   Clark,   310   Univer- 
sity   Ave.,    Palo    Alto. 

Contractor — Wells    P.    Goodenough,    310 
University    Ave.,    Palo    Alto. 


Plans    Being   Prepared 

RESIDENCE  Cost,  $8,000 

LODI,    San    Joaquin    Co.,    Cal.    Between 

Lodi  and  Stockton. 
One-story  tile  and  stucco  residence. 
Architect — Victor  Galbraith,  Elks  Bldg, 

Stockton. 
Ready  for  figures  in  four  weeks. 


Plans   Being  Figured — Bids   Close   June 

22,   1926. 
RESIDENCE  Cost,    $17,000 

SAN    FRANCISCO.       Marina    and    Casa 

Boulevard. 
Two-story    and    basement      frame      and 

stucco   residence,    S'panish   style,   10 

rooms  and  3  bathrooms. 
Owner — Withheld. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter    St.,    San    Francisco. 
Bids  are  being  taken  from  a  selected 
list  of  contractors. 


Plans  Being  Prepared. 
RESIDENCE  Cost.   $10,000 

SAN   FRANCISCO.      St.   Francis   Wood. 
Two-story   and    basement      frame      and 

stucco   residence   with   tile   roof. 
Owner — -Withheld. 
Architect — Willis  E.  Huson,  5331  Geary 

St.,    S'an   Francisco. 
Ready  for  bids  in  ten  days. 


Plans   Being   Prepared 

RESIDENCE.  Cost,    $20,000 

HOLLYWOOD,    L.    A.    Co.,    Cal.    Edge- 

mont  Road. 
Two-story     frame     and     brick     veneer 

residence,   10  rooms. 
Owner — Dr.   A.   C.   Vieille,  Rives-Strong 

Bldg.,   L.  A. 
Architect — H.  H.  Gutterson,  526  PoweU 

St.,   S.   F, 


Contract  Awarded 

RESIDENCE.  Cost,  approx.  $11,300 

BERKELEY,     Ala.     The    Alameda,     op- 
posite Yosemite  Ave.  Jet. 
Two-story     and     basement     frame    and 

stucco    residence    and   garage    with 

tile. 
Owner — W.   L.   Cook. 
Architect — Sidney    B.    and    Noble    New- 

som,   Nevada  Bk   Bldg.,  S.   F. 
Contractor — Fox  Bros.,   1712   University 

Ave.,    Berkeley. 
Painting-  awarded  to  A.  Van  Heedan  & 

Co.,  6260  College  Ave.,  Berkeley. 
Plumbing      and      Heating:      bids      belnff 

taken.  Total  cost  $17,000. 


Readv  For  Bids  Next  Week. 
RESIDENCE  Cost,    $20,000 

BERKELEY,  Euclid  Ave. 
Two-story     frame     and    stucco     Italian 

farm-house     type     residence     with 

tile   roof. 
Owner — Lee   Foulds. 
Architect  —  Henry    H.    Gutterson,    526 

Powell  St.,  S.  F. 


Owner  Taking  Bids. 

RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  St.  Francis  Wood. 

Two-story  frame  and  stucco  residence 
with  terra  cotta  tile  roof,  oil  burn- 
ing hot   air  heating  system. 

Owner — T.  B.  Paulson,  1378  18th  Ave., 
San  Francisco. 

Architect — Gottschalk  &  Rist,  Phelan 
Bldg.,  San   Francisco. 


Contract   Awarded 

RESIDEXCE.  Cost,   $50,000 

SAN  FRANCISCO.  Pacific  Avenue  near 
Lyon    Street. 

Three-story  and  basement  frame  and 
stucco  Italian  type  residence  with 
tile  roof  (hot  water  with  oil  burn- 
ing   system). 

Owner — Louis  Sloss  Jr.,  3808  Clay  St., 
San  Francisco. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,  San  Francisco. 

Contractor  —  Mattock  &  Feasey,  210 
Clara   St.,   at   $43,349. 


ROCKPORT,  Cal.— See;  "Miscellaneous 
Buildings,"    this    issue. 


Member  S.  P.  Builders'  Bxchan8« 
Phone  Sutter   6700 

ALBERT  DEAN 

Random  Vjiriopjitod  Colors  Slate 

Roofing 

and 

ftandoni   Vnriofratod  Colors  Tile 

Roofine 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  J«Bale   .«*..  San   Pranclaco 

Res.    4201    Mission    St. 

Phone    Randolph    69SS 
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Contract   Awarded. 

DWELLING  Cost,  $10,000 

OAKLAND,     Alameda     Co..     Cal.,     6319 

Contra   Costa   lid. 
Two-story  7-roo)n  dwelling:. 
Owner — E.    M.    Wright,    2429    East   23rd 

St.,   Oakland. 
C-ntractor — A.    E.    Church,    845    Calmar 

Ave.,   Oakland. 


t/ow    Bidders 

RESIDENCE  Cost,  $20,000  approx 

SAN    FRANCISCO,    St.    Francis    Wood, 

Santa  Paula  Ave. 
Two-story   frame  and  stucco   residence. 
Owner    —     Henry     H.     Outterson,     526 

Powell   St.,    San    Francisco. 
Low    Bidder — Louis    Cereghino    A.    Son, 

180   Jessie   St. 


CO>}CORD,  Contra  Costa  Co.,  Cal.— 
Rose  Bros.,  Martinez,  home  builders, 
have  purchased  40-aCre  tract  oppo-site 
Mt.  Diablo  High  School  and  plan  early 
erection  of  sixty  homes  at  a  cost  of 
$250,000. 


NEAR  WHITTIER,  Los  Angeles  Co., 
Cal.— Lucius  Phillips,  3872  W.  6th  St., 
Los  Angeles,  has  contract  for  two- 
story  and  basement  lO-room  Colonial 
building  near  Whittier,  for  Mrs.  Alma 
Lloyd;  TSxfiS  feet,  shingle  roof,  rustic 
siding,  brick  chimney  and  porch,  5 
tiled  baths,  tiled  drainboards,  auto- 
matic water  heater,  rubber,  hardwood 
and  tile  floors,  hardwood  and  pine  trim, 
marble  mantel  and  vestibule,  plate 
glass,  unit  heating  system,  automatic 
water  pump  system,  metal  window 
casements,  3-car  garage  with  servants' 
quarters  above,  laundry,  landscaping, 
electric    refrigerator;    $75,000. 


LOS  ANGIOLES,  Cal. — Architect  Ra- 
I)hael  Nicolais,  686  V2  H.  Vermont  Ave., 
ha«  completed  preliminary  plans  for 
two-story  14-room  frame  and  stucco 
duplex  dwelling  at  Hancock  Park; 
owner's  name  withheld;  tile  and  com- 
position roof,  wrought  iron,  tiled  baths 
and  drainboards,  unit  heating  system, 
■  herdwood  and  tile  floors,  hardwood  and 
pine  trim,  tile  mantels,  landscaping. 


PEBBLE  BEACH,  Monterey  Co.,  Cal. 
—Jeanne  Eagles,  actress  now  appear- 
ing in  "Rain',  has  purchased  three 
acre.s  at  Pebble  Beach  and  plans  to 
erect  a  home. 


FAIRFIELD,  Solano  Co.,  Cal.— W.  C. 
Bennett,  Fairfield,  at  approx.  $15,000 
has  contract  to  erect  one-story  and 
full  basement,  44  by  68  feet,  frame  and 
stucco  residence  for  G.  Cadenasso  on 
state  highway  fronting  county  hos- 
pital.     Eight    rooms'   tile   roof. 


BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — .\rchitect  Raphael  Nicolais,  686 V2 
S.  N^ermont  Ave.,  Los  Angeles,  is  pre- 
paring plans  for  two-story  lO-room 
Spanish  dwelling  on  Linden  Dr.,  Bev- 
erly Hills;  owner's  name  withheld; 
frame  and  stucco,  tile  roof,  wrought 
iron,  3  tiled  baths,  tiled  drainboards, 
automatic  water  heater,  unit  heating 
system,  hardwood  and  tile  floors,  hard- 
wood and  pine  trim,  tile  mantel,  patio, 
landscaping,    electric    refrigerator. 


LOS  ANGELES,  Cal.— L.  Goldstein  & 
Pine,  3374  Rowena  Ave.,  will  build  a 
two-story  15-room  frame  and  stucco 
dwelling  at  2600  S.  Vermont  Ave.,  for 
Rudolph  Rosenberg;  plans  bv  Harley 
S.  Bradley,  1013  Hollywood  Guaranty 
Bldg.,  57x109  feet,  tile  and  composition 
roof,  hardwood  floors,  hardwood  and 
pine  trim,  automatic  water  heater,  gas 
unit  heating  system  electric  controlled, 
stone  mantel,  tile  baths  and  sink,  or- 
namental iron,  cedar  lined  closets,  elec- 
tric refrigerator,  garage,  lawn  sprink- 
ler  system;    $30,000. 

\  BEVERLY  HILLS,  L.  A.  Co.,  Cal.— W. 
W.  Ridout  Corp.,  907  Hollywood  Ouar- 
;inty  Bldg.,  will  build  a  2-story  lO-room 
tfranio  and  stucco  dwlg.  on  n.  side  Ar- 
gelo  Dr..  Beverly  Hills,  for  W.  'W. 
PJdout;  75x85  ft.,  tile  and  comp.  rf., 
bdwd.  firs.,  hdwd.  and  pine  trim,  aut. 
water  htr.,  gas  unit  htg.  sys,  elec.  con- 
trolled, .tile  baths  and  sink,  stone  man- 
tels, cedar  lined  closets,  elec.  erfrig.. 
ornnm.  iron  garage,  lawn  sprinkler 
svs;    $40,000. 


LONCJ  BEACH.  L.  A.  Co,  Cal.— W.  J. 
flurgin,  Pac.  So.  West  Bank  Bldg..  Long 
Beach,  awarded  contr.  to  erect  a  S'nan- 
ish  -Style  re.sidence  on  E  Ocean  B!vJ  , 
Long  Beach,  for  Mrs.  Matern;  Roland 
E.  Coate,  Union  Bank  Bldg.,  arclit.; 
10  rm.s.,  5  baths,  frame  constr.,  gunite 
exter..  plas.,  clay  tile  rfg.,  pine  trim, 
oak  firs.,  tiled  baths,  unit  gas  litg., 
water  hir;  $35,000. 


LOS  ANGELES,  Cal.— Chisholm  For- 
line  .%;  Melkle,  509  S  Western  Ave.,  will 
build  five  10,  11  and  12-rm.  fr.  and 
stucco  dwlgs.  at  Hancock  Park  for  self; 
plans  being  prepared  by  C.  J.  Smale, 
509  S  A\'estern  Ave;  tile  rf.,  wr.  iron, 
tiled  baths  and  drainbds.,  aut  water 
htrs.,  unit  htg.  sys.,  hdwd.  and  tile  flr.s, 
hdwd.  and  pine  trim,  tile  mantels,  elec. 
lefrig.,    landscaping;    $35,000    each. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Wells  P.  Goodenough,  310  University 
Ave.,  Palo  Alto,  at  $32,923  awarded  con- 
tract to  erect  two-story  residence  ad- 
joining 420  Maple  street.  Palo  Alto,  for 
Dunker    Estate    Company. 


SCHOOLS 


Commissioned   To   Prepare    Plans 
AUDITORIUM  Cost,  $50,000 

.NEWMAN,    Stanislaus    Co..    Cal. 
Or.e-story     brick     auditorium     and     do- 
mestic  science   bldg.,    unit   of   high 
school. 
Owner — Orestimba    Union    High    School 

District. 
Architect— W.   H.    Weeks,    369    Pine   St., 
S.  F.  and  Ray  Bldg.,  Oakland. 


lonimissioned   To   Prepare  Plans 
SHOP    BLDGS.  Cost,    $100,000 

SANTA  BARBARA,  Cal.  Santa  Barbara 

High  School  site. 
Group     of     several     1-story     reinforced 

concrete   shop   bldgs. 
Owner — Santa     Barbara     High     School 
District. 
Architect— W.    H.    Weeks,    369   Pine   St., 

S.  F.,  and  Ray  Bldg..  Oakland. 


Reinhart  Lumber  and  Planing  Mill  Company 

GEIVER.\L   LUMBER   YARD 

Dry   Kiln  Capacity,  10  Million  Feet  pei   Annum 

Geiieriil    Mill    and    Cnblnet    Work.    8tnck    Doors,    Saali 

FrjunrH    nnrt    Moiildlne.x 

JERROLD  AVE.  &  VARNEVBLD  AVB. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exch-mge 


ffiara^n  (Unnatrurttnu  Sppnrta 

Issued  every  business  day  of  the  jear.  Furnishes 
a-dvance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
.machinery,  etc. ''Send  for  rates  in  your  territory,  ad- 
:vising  class  of  work  in  which  you  are  interested. 
f818   MISSION    STREET  SAN    FKANCISCO 


A  "Ptttsbnrg"  AntomaHc 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates higb  qnality 
tliroaerhoni. 

Recommended  and  speci- 
fied by  all  of  the  loading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
Altn  "Pittsburg  Perfect 
Service." 

"Hoi  water  quick  aa  a 
<w!nk  ■' 


PITTSBURG  WATER  HEATER  CO, 

.Makers  of 

"PITTSBURG     AUTOMATTO" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK   ^WTER  HEATER? 


309  13th  Street 

OAKLAND 

Send  For  Catalogs 


478  Sutter  Street 

SAN  FRANCISCO 
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Bids   To   Be   Called   In   About   Two 

Months. 
CONCRETE  BLDG.  Cost,   $160,000 

SAX   FRANCISCO,   N    %    Block   bounded 

by    Waller.    Haight,    Buchanan    and 

Webster  Streets. 
Two-story    reinforced    concrete    science 

laboratory  building. 
Owner — San    Francisco    State    Teachers 

Ctlleg-e,    San    Francisco. 
State    Architect   —   Geo.    B.    McDougall, 

Forum  Bldg.,   Sacramento. 


Sub-Contracts  Awarded. 

LIBRARY  BLDG.  Cost.  $159,000 

RENO,  Nevada,  University  of  Nevada 
Grounds. 

Three-story  and  basement  steel  frame, 
reinforced  concrete  brick  and  stone 
library    50x150. 

Owner — University  of  Nevada. 

Architect — Robert  D.  Farquhar,  Secur- 
ity Bldg.,   Los  Angeles. 

Contractor  —  Chas.  Stockholm  &  Son, 
Hearst   Bldg.,   San   Francisco. 

Structural  steel — Schrader  Iron  Works 
1247   Howard  St.,  San  Francisco. 

Ueiikforcing  steel — Badt-Falk  &  Co.,  74 
New  Montgomery  St,  San  Francisco 

firanite  &  limestone — McGllvray-Ray- 
mond  Granite  Co.,  634  Townsend, 
San  Francisco. 

WaterprootInK — J.  W.  Bender,  18th  and 
Bryant  Sts.,  San  Francisco. 

Mill  wiiTk— Pacific  Mfg.  Co.,  180  Stev- 
enson  St.,   San   Francisco. 

Sheet  metal — Forderer  Cornice  Wks., 
2(59   Potrero   St.,   San   Francisco. 

Glass  ■nork— W.  P.  Fuller  &  Co.,  301 
Mission    St.,   San  Francisco. 

Marble  and  slate  work — Vermont  Mar- 
ble C".,   244  Brannan  St.,  S.  F. 


Plans   Being   Prepared 

SCHOOL    BLDG.  Cost,    $450,000 

SANTA    BARBARA,    Cal. 

Two-story   reinforced   concrete   Spanish 

style  junior  high  school   bldg  with 

tile  roof. 
Owner — Santa     Barbara     Junior     High 

School  District. 
Architect — W.    H.   Weeks,    369    Pine   St., 

S.  F.,   and   Ray   Bldg.,   Oakland. 


Cost,   $50,000 


Completing  Plans 

ADDITION 

RENO,   Nevada. 

One-story    brick    addition     to     Mackay 

School    of    Mines    Bldg. 
University  of  Nevada. 
Architect — F.    J      De    Longchamps,    525 

Market     St.,     S.     F.,     and     Gazette 

Bldg.,   Reno,  Nev. 
Bids    will    be    called    for    in    about    a 
week. 


Tarcritg   Sub   Bids. 

SCHOOL  Cost,   $35,900   approx. 

REDWOOD   CITY,    San    Mateo    Co.,    Cal. 

One  and  two-story  frame  and  stucco 
school  with  tile  roof  (4  class- 
rooms and   assembly). 

Owner  —  North  Fair  Oaks  Elementary 
School   District 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rist,  Crocker  Bldg.,   S.  F. 

Cmtractor    —    Stephensen    Constr.    Co., 
Hearst  Bldg.,  S.  F. 
Sub-bids       wanted       on        plastering, 

l)ainting,    glass,    Venetian    blinds      and 

terra   cotta   tile  roof. 


Contract   Awarded. 

GYMNASIUM  Cast,    $24,251 

CERES,    Stanislaus   Co..   Cal. 

One-story  reinforced  concrete  gym- 
nasium  and   auditorium   building. 

Owner — Ceres    Union    High    School. 

Architect— W.  H.  Weeks,  369  Pine  St., 
San  Francisco,  and  Ray  Bldg., 
Oakland. 

Contractor — Niel    &    Wirtner,    Turlock. 

FULLERTON.  Orange  Co.,  Cal. — Ar- 
chitects T.  C.  Kistner  &  Co.,  1121  Det- 
wiler  Bldg.,  Los  Angeles,  are  compl. 
wkg.  plans  for  group  of  3  high  school 
bldgs.,  on  E  Birch  St.,  Olinda,  near  Ful- 
lerton,  for  Brea-Olinda  union  high 
sch.  dist.:  administration  bldg.,  2-sto., 
170x260  ft.  with  offices,  classrms.,  lab- 
oratories and  auditorium  to  seat  about 
1000.  manual  arts  bldg.,  1-sto.,  50x170 
ft.  and  gymnasium  bldg.,  1-sto.,  90x90 
ft.,  with  looker  and  showers;  stucco 
exter.,  steam  htg.  sys.,  tile  and  comp. 
rfg.,  reinf.  cone,  corridors  and  stairs, 
cem.  and  maple  firs.,  tiled  toilets,  pine 
trim;  $320,000  was  voted  but  portion 
has  been  used  for  improving  site.  Bids 
will  be  advertised  for  in  about  10  iJays. 


WILMINGTON,  L.  A.  Co.,  Cal.— Until 
9  a.  m.,  June  30,  bids  will  be  rec.  by  L. 
A.  bd.  educ.  for  changes  in  shop  blJg. 
at  Wilmington  elementary  school,  S.AV. 
cor.  Anaheim  St.  and  Canal  Ave.,  Wil- 
mington. Plans  and  spec,  on  file  at  7bl 
L.  A.  Cham,  of  Comm.  Bldg.  Cert,  or 
cash  chk.  or  bond  5%.  Wm.  A.  Sheldon, 
secretary 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
July  1,  8:30  P.  M.,  bids  will  be  received 
by  Oliver  R.  Hartzell,  Secty.,  Board  of 
Education,  to  const,  fence  at  B  street 
school.  N.  W.  Sexton,  architect,  De 
Young  Bldg.,  San  Francisco.  Plans 
on  file  in  office  of  architect  and  office 
of  Secty.  Cert,  check  10%  payable  to 
Secty.  req.  with  bid. 


CONCPETE 


Further  improvements  at  the  Sj'camore  swimming  pool  at  Bidwell  Park 
by  the  placing  of  an  artificial  sand  beach  will  be  made  in  the  near  future, 
according  to  E.  T.  Williamson,  chairman  of  the  Bidwell  Park  Commission, 
^■ho  states  that  definite  plans  will  be  made  at  a  meeting  of  the  commission 
in   the   near  future. 

The  improvement  has  been  made  possible  by  the  generous  contribution  of 
two  carloads  of  washed  white  Marysville  sand  offered  to  the  city  by  Sandy 
Pratt,  sand,  rock  and  gravel  dealer  of  Marysville,  Sacramento,  etc.,  and 
president   of   the    Pratt    Building   Material  Co. 

Transportation  of  the  white  sand  has  been  offered  free  of  charge  by  J. 
B.    Rowray,    general    manager    of    the    Sacramento    Northern    Railroad. 

'•The  further  improvement  of  the  swimming  pool  is  made  possible  by  the 
splendid  co-operation  with  Chico  of  Sandy  Pratt  and  Jim  Rowray,"  said 
Williamson,  in  speaking  of  the  offers  this  morning.  —  Chico  Daily  Enter- 
prise, June   16th,   1926. 

MR.   ROWRAY  rang  up   Sandy. 

«      *     • 

AND    SAID. 

•  •      * 

"DO    YOU    want. 
«      •      • 

TO  SELL  a  large  order. 

«     •     * 

OF   SAND    in    Chico?" 

•  •      * 

SANDY  MODESTLY  admitted. 

«      •      * 

THAT   HIS  firm. 

•  •      • 

WOULD  CONSIDER  such  a  proposition. 

•  •      * 

AND  THEN  Jim   said. 

•  •      * 

"SANDY  YOU  have  the  order. 

•  •      * 

BUT   THE    sand   and    freight. 

•  *      * 

IS   FREE    to    Chico." 

«      •      * 

THE   WHITE    sand    is    loaded. 

•  *      • 

AND  ON  the  way. 

•  *      • 

TO  BIDWELL  Park,  near  Chico. 

•  •      • 

AND   SANDY   is   glad. 

•  *      • 

HE    KNOWS   Jim    Rowray, 

•  •      • 

AND    ED.    Williamson. 

•  •     * 

"I    THANK    you." 


THE    CHICO    Enterprise    told. 

•  •      • 
ABOUT   THE    two   carloads. 

•  «      * 
OF    SANDY   Pratt's   white   sand. 

•  •      * 

THAT  WILL  make  a  beach. 

•  •     • 

FOR   THE   bathers. 

•  •      * 

AT   BIDWELL  Park,   near  Chico. 

•  •      • 
AND    ED.    Williamson,    banker. 

•  •      • 

AND    "MAYOR"    of   Bidwell    Park. 

•  *      • 

"W^ROTE    SUCH    a   nice    letter. 

«      «      • 
TO  SANDY  Pratt,   producer. 

•  •      • 
OF  SAND,  rock   and  gravel. 

•  •     • 
THAT   SANDY   feels  well   paid. 

•  *      • 

FOR   THE   two   carloads. 

•  •      • 
OF   SANDY'S  wonderful   sand. 

•  •      • 
ANYWAY   THE   Chico   Rotary   Club. 

•  •      * 
ENTERTAINED  MRS.  Sandy  and  Sandy. 

»      •      » 

AT   RICHARDSON'S   Springs. 

•  *      * 

ON  APRIL  10th   last. 

•  •      • 

AND   SANDY   would   give   Chico. 

•  •      • 

THE   "BED"   of   the   Yuba   River. 

•  •     • 

IF   THE   Rotarians. 

•  *     • 

ASKED   FOR   it. 

•  •      « 

BUT    ANYWAY. 

•  •      * 

WHAT   IS  a   couple. 

•  •      * 

OF   CARLOADS   of   sand. 
«      •      • 

AMONG    FRIENDS. 

•  •     .* 

BUT  JIM  General  Manager  Rowray. 

•  •      • 

SHOULD    HAVE    the    most    credit. 

•  •      * 

FIRST    JIM'S    railroad. 

•  •      • 

IS    HAULING    the    sand. 

•  •      • 

FREE   OF   any    freight   charges. 

•  •      • 

AND  THE   way. 

•  •      • 

JIM   TALKED   Sandy. 

•  «      • 

OUT  OF  the   sand. 

•  •     * 


IS   A    good   selling   story. 


This  phi. to  shows  Sandy  Bashful 
Pratt,  producer  of  sand,  rock  and 
gravel  at  Marysville,  Sacramento. 
Prattrock  (near  Folsom),  San  Fran- 
cisco and  Prattco  (Monterey  County), 
acting  as  a  judge  at  the  first  bathing 
girls'  contest  at  Bidwell  Park,  Chico, 
California,  where  .Sandy's  white  Marys- 
ville   sand    forms   an   artificial   beach. 
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Taking  Sub-Bids. 

ADDITIONS  Cost,    $135,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.  Mc- 
Kinley  and  Washington  School 
Sites. 

Two  two-story  reinforced  concrete  ad- 
ditions to  grammar  school  build- 
ings. Washington  School  addition 
will  contain  12  classrooms  and  the 
McKlnley,   6   rooms. 

Owner— San    Leandro    School    District. 

Architect  —  John  J.  Donovan,  Tapscott 
Bldg.,  Oakland. 

Contractor — James  L.  McLaughlin,  251 
Kearny  St.,   San  Francisco. 


OAKLAND,  Cal.— The  following  bids 
were  received  June  22,  by  John  W. 
Edgemond,  sec.  Board  of  Education,  to 
furnish  linoleum.  Bids  referred  to  the 
District  Attorney. 

W.  &  J.  Sloane,  224  Sutter  St.,  San 
Francisco,    $1,705. 

Anderson's  Carpet  House,  519  13th 
St.,    Oakland,    $2,124. 

Jackson  Furniture  Co.,  Oakland, 
$2,226. 

W.  &  J.  Sloane's  check  not  of  suffi- 
cient  amount. 


Commissioned  To  Prepare  Plans. 

SCHOOL  BLDGS.  Cost,   $400,000 

MARYSVILLE,  Yuba  Co.,  Cal. 

Group    of   fireproof    high    school    bldgs. 
(type  of  construction  not  decided). 

Owner — Marysville     High     School    Dis- 
trict. 

Architect — Davis-Pearce    Co.,    Grant    & 
Webster  Sts.,  Stockton. 
Bonds  are   now  being  sold. 


Figures  To  Be  Taken  Next  Week. 
SCHOOL  Cost,  $35,000 

OAKLAND,  Alcatraz  and  Dana  Sts. 
Two-story     and      basement     reinforced 

concrete  school. 
Owner  —    Roman    Catholic   Archbishop 

(St.    Augustine   School). 
Architect — Creston  H.  Jensen,  Santa  Fe 

Bldg.,    San    Francisco. 
Bids    will    be    taken    from    a   selected 
list    of   contractors   for   a  general   con- 
tract,  heating,   plumbing  and  electrical 
wiring. 


Your  architect  or  your  builder  try  to 
dissuade  you  from  having  casement 
windows  in  your  new  home,  you  may 
be  sure  they  are  not  acquainted  with 

WHITCO 

•The  Easy  Hardware" 

Give  them  our  name,  ask  them  to 
write  us  for  a  sample  set.  Once  they 
try  it,  you'll  find  them  both  ready  and 
eager  to  give  you  the  casements  you've 
always  wanted. 

You  can  buy  Whitcofrom  your  Hardware  Dealer 


Vincent  Whitney  Company 

Sfd  all  iuiutritt  (•  •ttttt  Offiet. 


SUXLAXD,  L.  A.  Co.,  Cal.— The  trus- 
tees of  the  Monte  Vista  sch.  district, 
Suiil.'ind,  rejected  all  bids  for  new  au- 
ditorium bldg.,  new  classrm.  bldg.  and 
alterations  to  the  present  bldg.  Plans 
will  be  revised  omitting  basement  and 
new  bids  will  be  called  June  2l8l,  clos- 
ing July  2nd.  Mott  M.  Marston,  archt., 
0O7  Douglas  Bldg.,  Los  Angeles.  Separ- 
;ite  bids  en  general  and  plumbing  con- 
tracts. 


LOS  ANGELES,  Cal.— Until  9  a.  m , 
July  7,  new  bids  will  be  rec.  by  L  A. 
bd.  educ.  for  Jacob  A.  Riis  boys'  op- 
portunity school  on  Main  St.,  bet.  67'-n 
and  69th  .Sts.  Separate  oiJs  on  Ker)., 
plbg.,  painting,  htg.  and  vent.,  and  <ilt»c. 
wiring.  Revised  plans  and  spec,  on  fiie 
at  761  L.  A.  Cham,  of  Comm.  Bids. 
(  ert.  or  cash.  chk.  or  bond  5%.  Wm.  A. 
Sbf'ldon,  secy.  Dodd  A  Rithards,  arclasi 
main  lildg.,  2-sto.,  288x65  ft.,  gymna- 
sium, 2-sto._,  114x55  ft.,  pool,  85x42  It., 
manual  arts  bldg.,  1-sto.,  228x70  it., 
corinecting  corridors;  stucco  exier., 
cast  stone   trim,   tile   rf. 


BELVEDERE,  L.  A.  Co.,  Cal. — Until 
9  a.  m.,  July  7,  bids  will  be  rec.  by  L. 
A.  bd.  educ.  for  2-sto  and  basement 
brick  grammar  school  bldg.  60x144  ti., 
at  iliggin  Ave.  school  site,  Belved-jre. 
Separate  bids  on  genl.,  plbg.,  painting, 
htg.  and  vent.,  and  elec.  wiring.  Plans 
and  spec,  on  file  at  761  L.  A.  Cham,  of 
(,'onim.  iildg.  Cert,  or  cash  chk.  or  bond 
5%.  Wm.  A.  Sheldon,  secy.  Arthur  L. 
Acker,  archt;  sel.  com.  brick  extcr., 
tile  rf;  $SO,000. 


LOS  -VN'GELES,  Cal. — Until  9  a.  m., 
July  7.  l>ids  will  be  rec.  by  L.  A.  bd. 
educ.  for  second  unit  of  Lillian  St.  sch., 
60t.h  and  Lillian  Sts.  Separate  bids  on 
genl.,  plbg.,  painting,  htg.  and  v^nt., 
and  elec.  wiring.  Plans  and  spec,  on 
file  at  761  L.  A.  Cham,  of  Comm.  Bldg. 
Cert,  or  cash,  chk  or  bond  5%.  Wm.  A- 
Sheldon,  secy.  Wm.  L.  Woollett,  arcnt; 
$S0,000. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
M.  H.  Merrill,  a  member  of  the  firm  of 
M.  H.  Merrill  &  Co.,  architects,  1 
Drumm  St.,  San  Francisco,  associated 
with  Julius  Rosbloom,  president  of  the 
Industrial  Institute  of  Los  Angeles,  are 
arranging  for  a  location  for  an  engi- 
neering school  to  specialize  In  Diesel 
engineering.  The  first  unit  will  cost 
appro.x.  $500,000,  the  ultimate  construc- 
tion expenditure  running  about  $2,000,- 
000  providing  accommodations  for  3000 
students.  C.  F.  Wood  of  San  Fran- 
cisco is  also  interested  in  the  enter- 
prise. 


MADERA.  Madera  Co.,  Cal.— Until 
June  30.  5:30  P.  M.,  bids  will  be  receiv- 
ed by  C.  W.  Clawson,  clerk,  Madera 
School  District,  to  fur.  and  install  two 
sprinkler  systems,  one  at  Burbank  and 
another  at  Lincoln  school.  Spec,  ob- 
tainable from  H.  E.  Cook,  101  E- 
Yosemite   St.,   Madera. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
June  30.  7:30  P.  M.,  bids  will  be  re- 
ceived by  Geo.  B.  Albee,  city  supt.  of 
schools,  to  construct  concrete  walks  at 
Junior  High  School  grounds.  Cert, 
check  5%  apayable  to  Junior  High 
School  Dist.  retj.  with  bid.  Plans  ob- 
tainable  from   supt. 


CARUTHERS.  Fresno  Co..  Cal.— 
Until  July  1.  8  P.  M.,  bids  will  be  re- 
reived  by  J.  C.  tJallagher.  clerk,  Caru- 
thers  Union  High  School  District,  to 
construct  2-classroom  addition  to 
present  school.  Ernest  J.  Kump  Co., 
architects,  liowell  Bldg..  Fresno.  Cert, 
(•book  10 ';r  i)ayal>le  to  clerk  rt-ti.  Plans 
olitaiiiable  from  architects.  See  call 
for  bldM  under  oflirinl  proponal  Mertioa 
in   thiM  iHRue. 


LOS  .\XOELES.  Cal.— J.  C.  Bannister, 
6331  Hollywood  Blvd..  awarded  general 
contract  at  $87,375  for  erecting  brick 
auditorium  at  Lafayette  Junior  High 
School  site.  Other  contracts  were 
awarded  by  Board  of  Education  as  fol- 
lows: Plumbing  to  H.  E.  Murray  at 
$10,674;  heating  to  Stonenian  &  Walker 
at  $11,500;  painting  to  Parker-Judge 
Co.  at  $2827,  and  wiring  to  Perfection 
Electric  Co.   at   $4569. 
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SANGER,  Fresno  Co.,  Cal. — Until 
July  5  8  P.  M.,  bids  will  be  received 
by  Miio  Bacon,  clerk,  Sanger  Union 
High  School  District,  to  erect  frame 
structure  at  school  grounds.  ,  W  D. 
Coates  Jr.  Co.,  architects,  Rowell  Bldg., 
Fresno.  Cert,  check  10%  payable  to 
clerk  req.  with  bid.  Plans  obtainable 
from   architect. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Board  of  Education  contemplates  erec- 
tion of  auditorium  in  vicinity  of  new 
Addison  Avenue  School.  Tentative 
plans  have  been  prepared.  J.  H.  Bor- 
den,  president  of  Bd.   of  Educ. 

S'^N  RAFAEL,  Marin  Co.,  Cal. — Until 
July  1  8:30  P.  M.,  bids  will  be  received 
by  Oliver  R.  Hartzell,  Secty.,  Board  of 
Education,  to  fur.  and  install  four  ro- 
tary type  burners,  steam  boiler  and 
oil  storage  tank  for  school  dept.  Cert, 
check  10%  payable  to  Secy.  .req.  Plans 
on    file    in    office    of   Secty. 


SAN  RAFAEL,  Marin  Co.,  Cal. — 
Until  July  1,  8:30  P.  M.,  bids  will  be 
received  by  Oliver  R.  Hartzell,  Secty., 
Board  of  Education,  to  fur.  materials 
and  repair  school  building  at  Fourth 
and  E  Sts.  M.  S.  Hayne,  architect,  San 
Rafael.  Cert,  check  10%  payable  to 
Secty.    req.    with    bid. 


LOS  ANGELES,  Cal.— Wm.  G.  Reed, 
15S4  W  Washington  St.,  awarded  genl. 
contr.  at  |184,000  for  erecting  24-room 
brick  classroom  bldg.  and  gymnasium 
bldg.  at  Belmont  high  school  site. 
Other  contrs.  were  awarded  by  board 
of  educ.  as  follows:  Plbg.  to  W.  W. 
Broons  at  $21,000;  htg.  to  Emerson  and 
Keeler  at  $8295;  wiring  to  Jensen  Elec. 
Co.  at  $3000,  and  ptg.  to  D.  Wein  at 
$7900. 


LANKERSTIIM,  Los  Angeles  Co.,  Cal. 
— Thos.  H.  Reed,  3025  Dalton  Ave., 
awarded  general  contract  at  $248,997 
for  erecting  brick  and  concrete  high 
school  buildings  at  Lankershim;  Myron 
Hunt,  1107  Hibernian  Bldg.,  architect. 
Other  contracts  were  awarded  by  the 
Board  of  Education  as  follows:  Plumb- 
ing to  Theo.  Larsen  at  $27,300;  heat- 
ing to  Stoneman  &  Walker  at  $32,900, 
and  painting  to  Parker-Judge  Co.,  at 
$2790. 

LOS  ANGELES,  Cal. — Lcs  Angeles 
Board  of  Education  Architectural  De- 
partment has  completed  working  plans 
for  two-storv,  2.5-room,  Class  D  school 
building,  116x208  feet,  for  Temple  St. 
school  site,  1321  Illinois  St.;  stucco  ex- 
terior, tile  and  composition  roof, 
wrought    iron;    $12.5,000. 


DALY  CITY.  San  Mateo  Co.,  Cal.— 
Following  bids  received  June  19,  8  p. 
m.,  by  Stella  L.  Jensen,  clerk  Jeffer- 
son Union  High  School  District,  to 
erect  a  one-story  reinforced  concrete 
manual  arts  building  at  High  School, 
Daly  City.  W.  H.  Week.s,  369  Pine  St., 
San  Francisco  and  Ray  Bldg..  Oakland, 
architect.  Bids  taken  under  advise- 
ment until  June  22nd. 
F.   R    Siegrist  Co.,   693  Mission 

St.,    San    Francisco  , $17,977 

Cobby    &    Owsley,    S.    F 21,344 

Henry   Post,  Palo  Alto    21,978 

J.   A.   Bryant,   S.   F 22,281 

West    Coast    Constr.    Co.,    S.    F...    22.980 
R.  W.  Moller,  S.  F 2.3,947 


PASADENA,  L.  A.  Co.,  Cal.— Archts. 
.lohn  C.  Austin  and  Frederic  M.  Ashley, 
60S  C'ham.  of  Com.  Bldg.,  Los  Angeles, 
are  preparing  prelim,  plans  for  new 
Daniel  Webster  elementary  school  at 
cor.  of  Washington  St.  and  Pepper  Dr., 
I'asadena,  for  Pasadena  bd.  of  educ;  12 
t.c  16  classrms  and  lvinderg:irten  dept; 
$112,500. 


ORICK,  Huml)oldt  Co.,  Cal.— Until 
July  1,  1  P.  M.,  bids  will  be  received 
I)y  "M.  p.  Kring,  clerk,  Orick  School 
District,  to  paint  Orick  School.  Speci- 
fications   obtainable    from    clerk. 


JtlCHMOND,  Contra  Costa  Co.,  Cal. 
— L.  H.  Schrader  Furniture  Co.,  Rich- 
mond, at  $1095  awarded  contract  by 
Board  of  Education  to  fur.  and  install 
drapes  in  Roosevelt  Junior  High 
School. 


SAUSALITO.  Marin  Co.,  Cal. —  Fol- 
lowing bids  received  June  18,  1926,  8 
P.  M.,  by  S.  G.  Ratto,  Clerk,  Sausalito 
Elementary  School  District,  to  erect  a 
two-story  reinforced  concrete  ten  room 
grammar  school  building.  Norman  R. 
Coulter,  46  Kearny  street,  San  Fran- 
cisco, architect.  Bids  of  the  three 
lowest  bidders  were  taken  under  ad- 
visement. Bids  were  taken  on  the 
following  propositions:  (1)  Omit  steam 
heating,  Battleship  linoleum  and  leave 
2nd  floor  unfinished;  (2)  Building  com- 
plete, omit  heating.  Battleship  lino- 
leum, bur  finish  second  floor;  (3)  Add 
if  steel  is  used  for  partitions  in  toi- 
lets instead  of  wood;  (4)  add  for  steam 
heating. 

Peter    Jensen,    1029    Treat    Ave., 
Francisco,    (1)    $52,350;    (2)    $56,950; 
$300. 

M.    R.     Crane,     180     Santa    Ana, 
Francisco,    (1)    $52,980;    (4)    $3,660. 

J.  A.  Bryant,  185  Stevenson  St., 
Francisco,  (1)  $59,267;  (2)  $62,612; 
$116;   (4)   $4000. 

Schultz  Constr.  Co.,  S.  F.,  (1)  $59,- 
439;    (2)    $62,989;    (3)    $116. 

Cochrane  and  Boehm,  S.  F.,  (1)  $61,- 
536;    (2)    $65,136;    (3)    $240;    (4)    $4,100. 

A.  W.  Teather,  Sausalito,  (1)  $61,- 
726;    (2)    $56,950;    (3)    $290;    (4)    $4,190. 

Leibert  and  Trobock,  S.  F.,  (1)  $61,- 
964;    (2)    $66,568;    (3)    $75;    (4)    $4,199. 

S.  Rasori,  S.  F.,  (1)  $62,517;  (2)  $66,- 
478;    (3)    $160;    (4)    $3,922. 

Cobbv  &  Owsley,  S.  F.,  (1)  $64,990; 
(2)    $68,260;    (3)    $185;    (4)    $4,400. 

F.  R.  Siegrist,  S.  F.,  (1)  $67,140;  (2) 
$70,930;    (3;    $220. 

J.  S.  Hannah,  S.  F.,  (1)  $67,900;  (2) 
$71,687;    (3)    $210;    (4)    $3,970. 

Heatiiis   Proiiosillon    No.    4 

Knittle  Bros.,  224  5th  St.,  San  Fran- 
cisco,   $3,648. 

Gilley-Schmid  Co.,  198  Otis  St.,  S.  F., 
$3,680. 

J.   E.   O'Mara,   S.  F.,   $4,415. 

W.  D.  Cashel.  S.  F..  $4,498. 


SAN  FRANCISCO— D.N.  &  E.  Walter 
Co.,  562  Mission  St.,  at  $1118.10  sub- 
mitted low  bid  to  Bd.  Pub.  Wks.  to  fur. 
and  install  window  .shades  in  hlgli 
school  of  Commerce.  Other  bids:  W. 
&  J.  Sloane,  $1141;  A.  J.  Ruhlman  Sc 
Co.,    $1221.34. 


ALTAVILLE,  Calaveras  Co.,  Cal.  — 
Until  July  9,  7  p.  m.,  bids  will  be  re- 
ceived by  L.  Monte  Verda,  clerk  Bret 
Harte  Union  High  School  District,  to 
install  heating  and  ventilating  system 
in  school  building.  Wright  and  Satter- 
lee,  architects,  Mail  Bldg.,  Stockton. 
Cert,  check  $350  req.  with  bid.  Plans 
obtainable  from  architects  on  deposit 
of    $10,    returnable. 


San 
(3) 


San 


San 
(3) 


SAN  RAFAEL,  Marin  Co.,  Cal. — H,  S. 
Crocker  Co.,  Market  St.,  San  FraneiscQ, 
awarded  contract  by  San  Rafael  Board 
of  Education  to  install  blackboards  and 
cork  bulletin  boards  in  four  classrooms 
of    "P."    Street   school. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
.luly  6,  8  p.  m.,  bids  will  be  rec.  by  Wm. 
G.  Paden,  secy.  Board  of  Education, 
City  Hall,  to  fur.  and  install  wood- 
Avorking  shop  machinery  and  equip- 
ment. Lists  of  equipment  desired  ob- 
tainable from  secretary. 


BERKELEY,  Alameda  Co.,  Cal. — 
Thos.  R.  Catton,  354  Hobart  St..  Oak- 
land, at  $6528  awarded  contract  by 
Board  of  Education  to  furnish  and  in- 
stall plumbing  fixtures  in  Franklin 
School,  San  Pablo  Ave.  and  Virginia 
St.,    Berkeley. 


LODI,  San  Joaquiji  Co.,  Cal.^ — Until 
July  8,  7  P.  M.,  bids  will  be  received 
by  Chas  A  Posey,  clerk,  Turlock  School 
District,  to  erect  outbuilding,  neces- 
sary plumbing,  pumping  plant,  septic 
tank  and  electric  work  for  school.  J. 
F.  Watson,  architect,  321  South  Church 
St.,  Lodi.  Plans  obtainable  from  ar- 
chitect   on    deposit    of    $20,    returnable. 


LENNOX,  L.  A.  Co.,  Cal.— Until  7  p. 
m.,  July  2,  new  bids  will  be  rec.  by  bd. 
of  trus.  of  Jefferson  sch.  dist.  at  Jef- 
ferson sch.,  cor.  Palm  and  Fir  Sts.,  Len- 
nox, for  2  new  frame  and  reinf.  conCt 
sch.  bldgs.  and  for  alt.  and  add.  to  2 
old  bldgs.,  at  Lennox;  George  Howard^ 
Jr.,  Story  Bldg..  Los  Angeles,  archt. 
Bids  will  be  rec.  separately  on  general 
contr..  plas.,  roofing,  plbg.,  elec.  wir- 
ing, heating,  finish  hdwe.,  elec.  fix- 
tures, painting,  ventilating  and  black- 
boards; comp.  shgle.  and  shgle.  rfg., 
stucco  and  siding  exter.,  metal  lath, 
iikylights,  cem.  and  maple  firs.,  Pem- 
berton  htg.  sys.,  artificial  slate  black- 
boards. Bldg.  D  has  been  omitted  from 
(■riginal   plans. 


Saturday,  June   26,   1926 


BUILDING    A^STD    ENGINEERING    NEWS 


17 


LINCOLN,  Placer  Co.,  Cal.— Wm.  De- 
lainey,  Lincoln,  at  |10,127  awarded  con- 
tract by  Union  Grammar  School  Dis- 
trict to  erect  3-clas.sroom  addition  to 
present  school. 

LOS  ANGELES,  Cal. — The  Board  of 
Education  has  authorized  its  architec- 
tural department  to  prepare  plans  for 
a  6-room  and  auditorium  addition  at 
David  Starr  Jordan  High  School  to 
cost  $100,000;  E.  L.  Ellingwood,  heat- 
ing engineer.  The  architectural  de- 
partment was  also  commissioned  to 
prepare  plans  for  a  gymnasium  and  11- 
classroom  addition  at  Torrance  high 
school  to  cost  $110,000;  D.  S.  Reynolds, 
heating  engineer. 


STANDARD  CITY,  Tuolumne  Co.,  Cal 
Until  July  7,  1  p.  m.,  bids  will  be  re- 
ceived by  B.  J.  Ziegler,  clerk,  Curtis 
Creek  School  District,  for  alterations 
and  additions  to  one-story  and  base- 
ment frame  school.  Bids  are  wanted 
for  (1)  all  work  except  heating;  (2) 
installation  of  complete  steam  heating 
system.  W.  J.  Wright,  architect,  Mail 
Bldg.,  Stockton.  Cert,  check  10%  pay- 
able to  clerk  req.  with  bid.  Plans  ob- 
tainable from  architect  on  deposit  of 
$10,  returnable.  Bonds  to  the  amount 
of  $12,000   have   been   voted. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  July  22,  2i  p.  m.,  bids  will  be  re- 
ceived by  Earl  Ellis,  clerk,  August 
School  District,  to  erect  2-classroom 
frame  school.  Ralph  P.  Morrell,  archi- 
tect, 41  Sutter  St.,  Stockton.  Plans  ob- 
tainable from  architect  on  deposit  of 
$10,  returnable.  See  call  for  bids  under 
Afficial    propositi   section    in    this   issue. 


FULLERTON,  Orange  Co.,  Cal. — Until 
1  p.  m.,  July  19,  bids  will  be  rec.  by 
bd.  of  trus.  of  Brea-Olinda  union  high 
sch.  for  group  of  3  high  sch.  bldgs.  on 
E  Birch  St.,  Olinda,  near  Fullerton;  T. 
C.  Kistner  &  Co.,  1121  Detwller  Bldg., 
Los  Angeles,  archts;  administration 
bldg.  2-sto.  and  basement,  170x260  ft., 
with  auditorium  to  seat  about  1000, 
elassrms.,  offices,  laboratories,  toilets, 
etc.,  manual  arts  bldg.  1-sto.,  50x170  ft., 
and  gymnasium  bldg.  1-sto.,  90x90  ft; 
stucco  exter.,  brick  walls,  steam  htg. 
sys.,  tile  and  comp.  rfg.,  reinf.  concrete 
corridors  and  stairs,  cem.  and  maple 
firs,  tiled  toilets,   pine  trim;   $320,000. 

INDIO.  Riverside  Co.,  Cal. — Archts.  T. 
C.  Kistner  &  Co.,  1121  Detwiler  Bldg., 
Los  Angeles,  are  preparing  plans  for 
1-story  frame  and  stucco  grammar  sch. 
bldg.  at  Indio  for  Indio  grammar  sch. 
dist;  189x58  ft.,  comp.  shgle.  rfg.,  maple 
firs.,  pine  trim,  4  elassrms.  and  toilets; 
bonds  tO'  the  amount  of  $30,000  have 
been  voted. 


Date     of     Opening    Bids     Postponed     to 

June   30,    1926,   4   P.  M. 
ADDITION  Cost,    $35,000 

GILROY,   Santa   Clara   Co.,   Cal. 
One-story     frame     addition     to     present 

school,    (cafeteria    building,    install 

heating    system). 
Owner — Gilroy   School   District. 
.Architect   —   Ralph    Wyckoff,    Growers 

Bank   Bldg.,    San   Jose. 

SUSANVILLE,  Lassen  Co.,  Cal. — 
Felip  Gianola  and  W.  H.  Glasser,  Susan- 
vllle,  at  $5881.25  awarded  contract  by 
Susanville  Elementary  School  District, 
to  erect  retaining  wall;  const,  gutters, 
sidewalks  at  Roosevelt  school  grounds. 
Involves  moving  3000  cu.  yds.  earth; 
300  yds.  cone,  retaining  wall  and  gut- 
ter; 1600  sq.  ft.  sidewalks.  Other  bid- 
ders: Wm.  Grebe,  $6608.55;  W.  B. 
Flagg  and  E.  Strom,  $10,081,  both  of 
Susanville.  Contract      for       grading 

awarded  to  Baker  McQueen  and  W.  E. 
Pegden,  Susanville,  at  $i;t20.  Ralph  D. 
Taylor,    architect,    Susanville. 


OAKLAND,  Cal.— Until  July  6,  9:45 
a.  m.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
to  erect  Units  Nos.  2  and  3  for  Elm- 
hurst  School  in  98th  Ave.,  bet.  Plym- 
outh and  Birch  Sts.  Separate  bids  are 
wanted  for  each  unit.  Will  be  rein- 
forced concrete  construction.  Cert.  chk. 
10%  payable  to  Bd.  of  Educ.  req.  Plans 
obtainable  from  Supt.  of  Bldgs.,  337 
17th  St.,  Oakland.  See  call  for  bld»  un- 
de»r  official  proposal  section  In  this 
tssiue. 


RED  BLUFF,  Tehama  Co.,  Cal. — 
Until  July  5,  8  P.  M.,  bids  will  be  re- 
ceived by  Fred  Weeks,  clerk,  Red 
Bluff  Union  High  School  District,  to  fur. 
and  install  Model  No.  111RA79  Hot- 
point  electric  range  and  automatic  gas 
water  heater  and  18-gal.  storage  tank. 
Bids  will  also  be  considered  for  100- 
gal.  water  tank  and  Ruud  automatic 
gas  heater,  not  including  installation. 
Further  information  obtainable  from 
clerk. 


SANTA  MARIA  Santa  Barbara  Co., 
Cal. — Until  July  10,  2  P.  M.,  bids  will 
be  received  by  Dr.  R.  W.  Brown,  clerk, 
Santa  Maria  Elementary  School  Dis- 
trict, to  erect  two  temporary  school 
bldgs.  Louis  N.  Crawford,  architect, 
Santa  Maria.  Plans  obtainable  from 
architect. 


LOS  ANGELES,  Cal. — Darrell  Cond- 
ley,  309  S  Western  Ave.,  sub.  low  bid 
to  L.  A.  bd.  educ.  June  18  at  $152,892 
for  1-story  and  part  2-story  gymna- 
sium bldg.,  200x80  ft.  with  addition  40 
by  80  ft.,  and  2-story  17-classroom 
bldg.  at  Fairfax  high  school  site.  Other 
low  bidders:  painting,  Alhambra  Wall 
Paper  &  Paint  Co.,  Main  St.,  Alhambra, 
$8717;  plbg.,  G.  C.  Sutton,  931  N  La 
brea  Ave.,  $15,331;  htg.,  Hoagland- 
Lakin  Elec.  &  Eng.  Co.,  1707  Naud  St., 
$10,120;  elec.  wiring.  Electrical  Constr. 
Co.,  5152  Romaine  St.,  $2228.  John 
Parkinson  and  Donald  B.  Parkinson, 
archts;  sel.  com.  brick  exter.,  clay  tile 
roofing. 

BENICIA.  Solano  Co.,  Cal.  —  Until 
July  6,  7:30  P.  M.,  bids  will  be  received 
by  H.  B.  Staley,  clerk,  Benicia  High 
School  Districst,  to  fur.  and  del.  ma- 
chinery and  tools  for  manual  training 
dept.  Cert,  check  10%  payable  to 
clerk  req.  with  bid.  Lists  of  ma- 
terials  desired   obtainable   from   secty. 

STRATHMORE,  Tulare  Co.,  Cal. — 
Until  July  2,  8  P.  M.,  bids  will  be  re- 
ceived by  T.  H.  Radley,  Clerk,  Strath- 
more  Union  School  District,  to  erect  2- 
classroom  addition  to  present  school, 
using  material  from  Lewis  Creek 
School.  Cert,  check  10%  payable  to 
Bd.  of  School  Trustees  req.  with  bid. 
Plans    obtainable    from    clerk. 


BANKS,   STORES  &  OFFICES 


Contract    Awarded. 

STORE   BLDG.  Cost,   $22,990 

TRACY,    San    Joaquin    Co.,    Cal.      Sutter 

Ave.    and    Tenth    St. 
One-story    steel      frame      and      pressed 

brick    store    building      with      terra 

cotta   trim    (designed   to  carry   two 

additional  floors). 
Owner— J.    J.    Kelly,    P.    H.    Kelly    and 

Martin  Ansbro,  Tracy. 
Architect — Victor  Galbraith,  Elks  Bldg., 

Stockton. 
Contractor — Wm.     Cohrs,     128     N-Wali 

St.,  Tracy. 


FOR 
QUALITY  WORK 
QUICK  SERVICE 


WATER  PROOFING 

DAMP  PROOFING 

FLOOR  HARDENING 


.Segregated    Contract    Awarded. 
BUILDING  Cost,    % — 

OAKLAND,    Alameda    Co.,    Cal.,    Wash- 
ington St. 
One-stoiy  class  C  market   building:. 
Owner — Sherwood    B.    Swan. 
Architect — Wm.  Knowles,   Hearst  Bldg. 

San    Francisco,    and    1214    Webster 

St.,    Oakland. 
Ilrlfk  work— S.  McPherson,  507   17th  St. 

Oakland. 
Concrete   work — J.    H.   Fitzmaurlce,    698 

Walla    Vista   Ave.,    Oakland. 
.Structural    steel — Judson    Mfg.    Co.,    604 

Mission   St.,   San   Francisco. 
I. unifier    —    E.    K.    Wood    Lumber    Co., 

Frederick    and   King   Sts.,   Oakland. 
I'aintinK   —    W.    T.    Baker   and   Co.,   333 

14th  St.,  Oakland. 
Mill  work — Sunset  Lumber  Co.,   Ist  and 

Oak   Sts.,   Oakland. 
PlnmbinK  &  Sheet  Metal  Work — Fearey 

•^  Moll,  1075  40th  St.,  Oakland. 
KU'clric    niriuBT   —   Slater    Electric   Co., 

56'J    19th   St.,   Oakland. 
Tile  Work — Rigney  Tile  Co.,  260  Wals- 

worth  Ave.,  Oakland. 


Taking  Bids. 

ALTERATIONS  Cost,    $25,000 

BURLINGAME.  San  Mateo  Co..  Cal. 
Lorton  &  Burlingame  Aves.  (Kirk- 
bride   Bldg.) 

Two-story  and  basement  Class  C  addi- 
tion and  alter  present  two-story 
store  building  (elevated  shops  on 
2nd  floor). 

Owner — Chas.  Kirkbrlde,  307  B  St.,  San 
Mateo. 

Architect— W.  H.  Toepke,  72  New  Mont- 
gomery  St.,   S'an   Francisco. 


To   Take  Segregated  Bids  in   Ten   Days. 
ADDITION  Cost,    $200,000 

OAKLAND,    Alameda    Co.,    Cal.      Wash- 
ington  St.,   from   10th   to   11th   Sts. 
Three-story    reinforced    concrete    addi- 
tion   to    present   department   store. 
Owner  —  Whitthorne     &     Swan,     1103 

Washington    St.,   Oakland. 
Architect  &  Mgr.  of  Construction — Wm. 
Knowles,    Hearst    Bldg.,    S.    F.,    and 
1214.  Webster  St.,  Oakland. 
The    proposed    addition     will     occupy 
present  site  of  Crellin  Hotel  which  will 
be  razed.     Wben  completed  department 
store   will   have   frontage   on    Washing- 
ton   St.    of    200    ft.    and    floor    space    of 
134,800  sq."  f  t.     Structure  will  be  design- 
ed   so    as    to      carry      three      additional 
stories. 


Contracts  Awarded 

REMODEL  Cost.   $20,000 

SAN   FRANCISCO,   S  Market   100   E   8th. 
Remodel     for    department    store    addi- 
tions:     construct      doorways,      new 

stairways,  etc. 
Owner — The   Emporium,   835  Market  St. 

San    Francisco. 
Engineer — E.   W.   Simmons,   835   Market 

St.,   San  Francisco. 
Architect — C.    R.    Collupy, 

nia  St.,  San  Francisco. 
Carpenter    Work    to    L.    A. 

4th    Ave.,    S.    F. 
I'aintiiiK    —    Maundrell    &    Bowen,    320 

Hayes  St.,  S.  F. 
LuthinK    and    Plastering   —    Allan    Gil- 

moiir,   ISO  Jessie  St.,  S.  F. 
Glass — Crowe    Glass    Co.,    574    Eddy    St., 

S.   F. 
Klectrical    ^Vork  —  Byingrton    Electrical 

Co.,   1809  Fillmore  St.,  S.  F. 


464    Calif or- 
Hinson,    756 


To   Be   Done   By    Davs    Work. 
STORES  Cost,  $15,000 

OAKLAND,   Alameda  Co.,  Cal.  NE   Park 

Blvd.  and  Glenfleld  Ave. 
One-story  brick  stores  bldg. 
Owner — H.    P.    Fisher,    S>ndicate    Bldg.. 

Oakland. 
Architect — None. 


.\dditional  Sub-Contracts  .\warded 

OFFICE    BLDG.  Cost,    $400,000 

SAN  FRANCISCO.  California  St..  bet. 
Grant   Ave.   and   Stockton   St. 

Four-story   Class   A    office   building. 

Owner — Hartford  Fire  Ins.  Co.,  438  Cal- 
ifornia  St.,    San    Francisco. 

Architect  —  Bakewell  ,&  Brown,  251 
Kearny  St.,  San  Francisco. 

Contractor  —  Dinwiddle  Constr.  Co.. 
Crocker   Bldg..   San   Francisco. 

I'lnKteriiiK   to    .\.    Knowles.   Call    Bldg. 

siirct  -ilecal  >Vork — Western  Furnace 
and  Cornice  Co.,  1st  and  Brannan 
Sts. 

Roofing — .\lta  Roofing  Co..  221  Oak  St. 
Other     sub-contracts     w^ere     reported 

May  4,   1926. 
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Sub-Contracts    Awarded.  ».„^„. 

OFFICE    BLDG.  Cost,    $oO,000 

BURLINGAME,      San    Mateo      Co.,    Cal. 

Lots  1  and  2   Blk   5,  Capuchino. 
Two-story     reinforced     concrete     store 

and    office    building,    110x65. 
Owner — Mrs.    Ida    J.    Brooks,    322    West 

Bellevue  Ave.,   San   Mateo. 
Architect — None. 
Contractor — Meese    &    Brlggs,    429    Ber- 

nal    St.,    Burlingame. 
I'lastering — W.   W.    Weaver,   S'an   Mateo 
t*>meiit,   Uock   and   Sand  —   San   Mateo 

Feed  &   Fuel   Co.,   San   Mateo. 
Reinforcing   Steel  —  Steel    Service    Co., 

1280   Indiana   St.,   San  Francisco. 
Plumbing-,     lumber,     electrical     work, 
etc.,    to    be   awarded    shortly'.      Painting 
to    be   done    by    contractors. 


ROCKPORT,  Cal. — See  "Miscellaneous 
Buildings,"    this    issue. 


Segregated   Figures   Being   Taken. 

STORE  ETC.  Cost,  $20,000 

SAX  FRANCISCO,  W  3rd  St.  137-6  N 
Folsom. 

One-story  and  mezzanine  floor  rein- 
forced concrete  store  and  publish- 
ing plant. 

Owner — J.  S.  Guerin,  720  Folsom  Street 
San   Francisco. 

Architect — None. 

Superintendent — Floyd  Townsend,  2927 
Deakin    St..    Berkeley. 


Being  Done  On  Cost-Plus  Basis. 

ADDITION  Cost,    ?50,000 

RENO,  Nevada.  2nd  and  Virginia  Sts. 
(Byington  Bldg). 

Addition  of  1-story  to  present  2-story 
brick  hall  bldg.  for  stores  and 
offices,  brick  and  terra  cotta  ex- 
terior. 

Architect — F.  J.  De  Longchamps,  Ga- 
zette   Bldg.,    Reno,    Nev. 

Supt.~J.  Bernasconi,  1030  W  2nd  St., 
Reno,   Nev. 


Cost,    $56,601 


Contract  Awarded 

BANK   BLDG. 

ELKO,    Nevada. 

Two-story   brick   and   terra   cotta  bank 

building. 
Owner — First  National  Bank  of  Elko. 
Architect — F.    J.    De    Longchamps,    Ga- 
zette  Bldg.,    Reno,   Nevada. 
Contractor — Ernest   White   &  Co.,   Twin 
Falls,  Idaho. 

Contract  includes  all  work  except  a 
hake  oven  for  bakery  which  will 
occupy   a   portion   of   the   building. 

R.  E.  Rockwell,  of  Elko,  submitted 
the  second  lowest  bid  at  $59,900.  There 
were  ten  bidders. 


SEATTLE,  Wash. — Arch.  Louis  Svarz, 
208  Columbia  St.,  taking  bids  for  0- 
story  and  basement  steel  and  concrete 
stores  and  offices  to  be  erected  at 
n.  w.  Fifth  Ave.  and  Pike  St.,  for 
Campion  Investment  Co.;  est.  cost, 
$375,000. 


Plans  Being   Prepared — Contract 
Awarded. 

OFFICE  ETC  Cost,  $100,000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 

One-story  and  basement  brick  and  con- 
crete   office    and    show-room    bldg. 

Owner — Caterpillar    Tractor    Co.,    Davis 
and  Martinez  Sts.,  San  Leandro. 

Architect — Lewis     P.     Hobart,     Crocker 
Bldg.,    San    Francisco. 

Contractor  —  Chas.    Stockholm  &   Son, 
Hearst  Bldg.,   San  Francisco. 


SEATTLE,  Wash.  —  Western  Con- 
struction Co.,  Seaboard  Bldg.,  at  approx 
5400,000  awarded  contract  for  2-story 
and  basement,  60  by  112  ft.,  reinforced 
concrete  and  steel  bank  and  offices  for 
Puget  Sound  Savings  and  Loan  Asso- 
ciation to  be  erected  at  1414  Fourth 
Ave.  Terra  cotta  facing  with  granite 
base  exterior.  Carl  Linde,  Seaboard 
Bldg.,  Seattle,  and  McClelland  and 
Pinneh,  Crary  Bldg.,  Seattle,  architects. 

LOS  A.XGELES,  Cal. — Archts.  Ashley 
&  Evers,  525  Market  St.,  San  Francisco 
are  preparing  plans  for  an  8-story  and 
basement  class  A  store  and  office  bldg. 
on  Flower  St.,  bet.  7th  and  Sth  Sts.,  for 
Parmalee-Dohrmann  Co;  reinf.  cone, 
constr,  terra  cotta  facing,  plate  glass, 
elevators,  steam  htg.;  $500,000.  Plans 
will  be  completed  in  about  two  months. 

OROVILLE,  Butte  Co.,  Cal. — Geo.  W. 
ToUey  Oroville,  at  $15,000  awarded 
contract  by  John  Sandler,  Oroville,  to 
erect  one-story  and  basement  (i) 
stores  in  Bird  St.  near  Huntoon  St.; 
brick  construction;  44  by  77  ft.  Other 
bids:  Herndon  &  Finnegan,  Sacra- 
mento, $15,107;  A.  L.  Plagge,  San  Fran- 
cisco, $16,743;  W.  J.  Shaltz,  Chico.  $17,- 
450. 

LOS  ANGELES,  Cal.— Fred  B.  John- 
son, 101  Vi  Wilshire  Blvd.,  Beverly 
Hills  awarded  cont.  for  a  1-story  and 
part  basement  film  exchange  bldg., 
cor.  20th  St.  and  Vermont  Ave.,  Los  An- 
geles, for  Fox  Film  Co;  W.  Asa  Hudson 
archt.,  Jno.  Pederson,  assoc.  archt.,  1809 
Santa  Monica  Blvd.,  Beverly  Hilici;  52 
by  125  ft.,  brick  and  reinf.  cone,  const., 
stucco  exter.  with  cast  stone  trim, 
vaults,  steel  sash,  cem.  firs.,  toilats, 
plate  glass,  projection  rm.,  fire  doors, 
ornam.   iron,   hdwd.   trim,   water  htr. 

HOLLISTER,  San  Benito  Co.,  Cal. — 
See  "Hotels,"  this  issue.  Site  purchased. 
Hotel,   stores  and  offices  planned. 

LOS  ANGELES,  Cal. — Title  Insurance 
&  Trust  Co.,  Title  Insurance  Bldg.,  will 
erect  a  12-story  and  basement  class  A 
store  and  office  bldg.  on  west  side  of 
Spring  St.,  bet.  4th  and  Sth  Sts.  for 
itself.  Tenants  in  present  bldgs.  are  be- 
ing notified  to  vacate.  The  bldg.  will 
have  a  frontage  of  158  ft.  and  a  depth 
of  155  ft;  steel  frame  construction, 
terra   cotta  exter;   $1,500,000. 


All-Key 
Plaster  Lath 


Plaster 
Wall    Board 


(Patent    applied   for) 
The  L,ast  Word  In  Wal'l   Bc«ird. 


(Patented) 
UK>%    Mechanical    Key. 

CALIFORNIA  CEDAR   PRODUCTS   COMPAFI 

STOCKTON,   CALIFORNIA 


THEATRES 


I'lans  Being  Prepared 

ALTERATIONS  Cost,    $15,000 

llEXO,  Nevada.  35  W  2nd  St. 
Jiedecorate  and  alter  theatre. 
Wigwam    Theatre    Co. 

Architect — Mark       T.       Jorgensen,       321 
Market   St.,   S.   F. 


Planned 

THEATRE  Cost,    $200,000 

S.AN    FRANCISCO.    Broadway,    between 

Stockton  and  Grant  Ave. 
Class  "A"  Theatre,  1800  seats. 
Owner — Golden       State       Theatre       and 

Realty   Corp.,   San   Francisco. 
Architect — Not    selected. 

Architect  Mark  T.  Jorgensen,  321 
Rush  St.,  has  been  the  architect  on 
several  theatres  for  this  company. 
Construction  will  not  be  started  until 
next  year. 


LOS  ANGELES,  Cal— L.  A.  Bryant  700 
S  La  Brea  Ave.,  is  preparing  prelimin. 
plans  for  a  motipn  picture  studio  hear 
Hollywood  Country  Club  for  Donald 
Parker  Productions;  frame  and  stucco 
constr;  administration  bldg.,  30x650  ft., 
8  steel  frame  stages,  100x200  and  100 
by  250  ft.,  dressing  rms.,  camera  rm., 
carpenter  shop,  cafe,  etc.,  each  about 
30x75  ft.,  the  site  contains  about  30 
acres. 


WHARVES  AND  DOCKS 


Plans   Complete. 

BUILDINGS  Cost,    $75,000 

RICHMOND,   Contra  Costa  Co..   Cal. 

Shipways,  frame  and  corrugated  ware- 
house, office  bldg.,   shops,  etc. 

Owner- — Duncanson-Harrelson  Co.,  De 
Young  Bldg.,  San  Francisco. 

Architect — Engineering  Dept.  of  owner. 


LOS  ANGELES.  Cal. — Calif.  Creosot- 
ing  &  Timber  Co.,  627  Citizens  Natl: 
Bank  Bldg.,  sub.  low  bid  to  harbor 
comm.  for  Creosoted  piling  for  wharf 
at  Berth  228-D  and  E,  at  72c  ft.  for  all 
items  both  sections,  involv.  Sec.  A, 
Douglas  fir  creo.'soted  piling.  Sec.  B, 
Southern  pine.  Quan.  are:  S'ec.  1:  4 
pes.  54-ft.  lengths,  73  pes.  56-ft.,  65  pes. 
58-ft..  64  pes..  60  ft.,  128  pes.  64-ft.,  134 
pes.  66-ft..  132  pes.  68-ft.  Sec.  2  (for 
stock):  30  pes.  54-ft.,  30  pes.  56-ft.,  50 
pes.  58-ft.,  50  pes.  60-ft.,  30  pes.  66-ft., 
15  pes.  68-ft.  Other  bids:  Chas.  R. 
McCormick  Lbr.  Co. — Sec.  1,  78.5c  ft., 
S'ec.  2,  78.5c  ft.;  J.  H.  Baxter  &  Co.,  Sec. 
1.  76.5c  ft..  Sec.  2,  76.5c  ft.;  H.  A. 
Browning  Lbr.  Co.,  Sec.  1,  85c,  85c,  84c, 
84c,  87c,  88c,  92c;  Sec.  2,  85c.  85c,  84c, 
84c,  88c.  92c;  Texas  Creosoting  Co.,  Sec. 
1,   $1.20,   Sec.   2,   $1.20. 


HERMOSA  BEACH,  Cal.— -City  will 
call  bond  election  to  vote  $25,000  for 
repair  of  municipal  pier.  Ralph  Ben- 
nett,   consulting   engineer. 


OCEANSIDE,  Cal. — $100,000  bond 
issue  for  beach  imps,  and  const,  of  new 
pier  carried  at  recent  election.  The 
impts.  provide  for  a  cement  promen- 
ade  bet.    6th   and   Tyson    Sts. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


ROCKPORT,  Near  San  Francisco — 
Architects  Roth  &  Parker,  6363  Holly- 
wood Blvd.,  Los  Angeles,  have  been 
commissioned  to  prepare  plans  for  a 
community  center  at  Rockport,  near 
San  Francisco,  for  Finkbine  Guilde 
Lumber  Co  ;  community  building,  ad- 
ministration building,  refrigerating 
plant,  remodel  hotel,  20  dwellings,  20- 
bed  hospital,  garage;  $100,000.  Plans 
for  more  buildings  will  be  considered 
at  a  later  date. 


SAN  FRANCISCO— Board  of  Public 
Works  has  extended  the  time  for  open- 
ings bids  for  the  construction  of  a 
photograph  gallery  at  the  Hall  of  Jus- 
tice from  June  23  to  June  30,  3  p.  m. 
Vlans  obtainable  from  Bureau  of  Archi- 
tecture,  2nd  Floor,  City  Hall. 
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HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Until  July  6,  4:30  P.  M.,  bids  will  be 
received  by  J.  W.  Hillhouse,  city  clerk 
to  fur.  7S00  sq.  ft.  galvanized  iron  roof- 
ing-. Cert,  check  10%  payable  to  I'res. 
of  Bd.  of  Trustees  of  city  rec|.  Addi- 
tional information  obtainable  from  elk. 


SACRAMENTO,  Cal.— Until  June  24, 
ii  p.  M.,  bids  will  be  received  by  H.  G. 
Denton,  city  clerk,  for  excavation, 
Rrading-,  concrete  work,  stone  masonry 
work  and  plumbing  in  connection  with 
Coleman  Memorial  fountain  to  be 
erected  in  City  ^all  Plaza.  Cert,  check 
10%  payable  to  City  Controller  req. 
with  bid.  Plans  on  file  in  office  of 
clerk. 


SAN  FRANCISCO,  Cal.  —  Spencer 
Planning  Mill  awarded  contract  by  S. 
P.  Park  Commission  at  $1,365  for  mill 
work  and  glazing  donkey  stale  at  Flei- 
shhacker  Playfield,  Sloat  I'.lvd.  and 
Creat  Highway.  Other  bidders  were 
Reinhart  Luml)er  Co.,  $1,500  and  Na- 
ti:nal    Mill   and   Lumber   Co.,    $1,606. 


EURKKA,  Humboldt  Ca.,  Cal. — W.  J. 
Flowers,  Ferndale,  at  $5436  awarded 
contract  by  county  to  erect  pavilion  at 
county    fair   grounds. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
The  following  two  bids  were  received 
June  21,  by  A.  C.  Faris,  city  clerk,  to 
erect  bandstand  and  women's  rest  room 
in  Memorial  Park.  Bids  were  on  the 
following  propositions:  (1)  bandstand, 
(2)  alternate  add  for  asbestos  shingles 
instead  of  tile,  (3)  women's  rest 
r;.om. 

Wallace  Snelgrove,  160  18th  St., 
Richmond,  (1)  $6,989;  (2)  $38;  (3) 
$2  309. 

Alfred  Peterson  Co.,  Oakland,  (1) 
$7,000;    (2)    $28;    (3)    $2,860. 

The  architect  is  Ernest  Flores,  814 
Chanslor  Ave.,  Richmond. 

Bids  taken  under  advisement  for 
one  week.  , 

LOS  ANGELES.  Cal.— See  "Theatres" 
this   issue. 


OAKLAND,  Cal. — City  Commissioner 
W.  J.  Baccus  recommends  $50,000  ap- 
propriation in  budget  to  finance  im- 
provements at  Corporation  Yard,  Ninth 
and  Fallon  Sts.,  E.  K.  Sturgis,  city 
clerk. 


SAN  FRANCISCO — See  "Sewers  and 
Street  Work,"  bids  wanted  for  paving 
and   fencing   work. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  F'rancisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunitie.s  Department.  Such  resuests 
must  be  accompanied  by  the  Index 
Number   of  each   opportunity. 

10396 — China.  I'arty  wishes  to  pur- 
cliase  from  San  Francisco  firms  acces- 
sories and  equipment  for  a  cheese  fac- 
tory. 

10405  —  Muenchsen,  Bavaria.  Manu- 
facturer of  motor  road  rollers  wiches 
connection  with  San  Francisco  firms. 

10406 — Saalfeld  a.  d.  Saale,  Germany. 
Manufacturer  of  wire  gauze  and  wire 
nettings  wishes  representative  in  San 
Francisco. 

10407  —  Weinboehla-Dresden.  Manu- 
facturer of  stamping  material,  stencils, 
etc.  desires  connections  with  San  Fran- 
i-isco    importers. 

1040S  —  Marcinelle,  Belgium.  Large 
exporter  of  steel  channels  (for  elec- 
trical purposes),  and  steel  rails  (with 
fishplates),  wish  to  export  these  prod- 
ucts to  the  United  States.  Solicits  in- 
quiries from  interested  San  Francisco 
importers. 

10410 — Beyrouth,  Syria.  Firm,  estab- 
lished for  many  years,  desires  to  form 
business  connections  with  San  Fran- 
ci.«co  manufacturers  and  exporters 
wishing"  representation  in  Beyrouth  in 
the  following  lines:  Shoe  leather,  sole 
leather,  .strckings,  socks,  underwear, 
chemical  and  pharmaceutical  products, 
hardware  and  ironmongery,  electrical 
equipment,    such    as  -light    cords,    wire. 


lamps,     etc.     Several     European     refer- 
ences   supplied. 

10411 — Roma,  Italy.  Exporter  of  pro- 
ducts sold  by  gift  shops,  art  shops  and 
novelty  dealers,  desires  to  get  in  touch 
with  San  Francisco  firms  in  this  line 
of  business  who  might  be  interested  in 
his    merchandise. 

10412  —  Santander,  Spain.  A  manu- 
facturer cf  furniture  of  the  Renais- 
sance style,  carved  and  made  by  hand; 
also  anti(|ue  art  scrutoires,  chests, 
carved  and  polychromed  arm  chairs, 
(i.iiMiK  room  chaiis,  bed  room  chairs, 
mule  chairs,  etc.,  as  well  as  bronze 
lamps,  lanterns,  trays,  etc.,  silver 
coated,  desires  to  establish  business 
connections  with  interested  San  Fran- 
cisco  importers. 

10414 — Noumea,  New  Caledonia.  Im- 
porters of  Oregon  Pine  desire  to  com- 
municate with  large  timber  dealers  and 
expurters    in    San    Francisco. 

10418 — Cartagena,  Colombia.  Firm  is 
interested  in  purchasing  ice  cream- 
making  machinery,  soda  fountain 
equipment,  accessories  for  establishing 
a   voft   drink   parlor,   etc. 

D-2131 — Honolulu,  T.  H.  An  electrical 
contracting  house  desires  to  receive 
catalogs  and  price  lists  from  San  Fran 
<aisco  dealers  in  electrical  signs,  elec- 
tric fixtures,  and  all  kinds  of  electrical 
goods,  who  have  no  agency  in  Hawaii 
at    the   present    time. 

D-2132 — Los  Angeles,  Calif.  Corpora- 
tion manufacturing  fire-proof  inciner- 
ators are  branching  out  with  subsidiary 
plants  and  salesrooms  in  various  parts 
of  the  State  desire  to  communicate 
with  a  San  Francisco  manufacturer  of 
concrete  products  or  with  some  indi- 
vidual who  would  be  interested  in  tan- 
ing  on  their  fire-proof  composition  in- 
cinerators for  this  vicinity. 

D-2135 — Detroit,  Mich.  Manufactur- 
ers of  Equal-balance,  Bi-flex  and  Uni- 
ver-sal  counter-weighted  overhead 
doors  for  garages,  desire  to  appoint  a 
suitable  repiesentative  to  handle  the 
sale   of  their   product   in   this   territory. 


CITY    BIDS    WANTED 


Bids  will  be  considered  July  14  by 
the  San  Francisco  Department  of  Public 
Works  to  improve  city  property  at 
Douglass  and  26th  streets.  The  cost 
of  the  work  is  placed  at  $13,000,  funds 
to  be  provided  from  Budget  Item  No. 
58.  In  addition  to  grading,  oil  maca- 
dam surfacing,  gutters,  etc.,  the  pro- 
ject will  involve  the  furnishing  and 
installing  of  1200  lin.  feet  of  8-ft.  and 
140  lin.  ft.  6-ft.  high  galvanized  chain 
link  fencing  and  one  6-ft.  by  4-ft.  wide 
single  swing  gate.  Plans  are  obtain- 
able from  Bureau  of  Engineering,  3rd 
Floor,    City   Hall 


AV.    F.    UleCLrRp:.    .STATE    ElVGHVEEH, 
DIE.S    SUDDENLY 

W.  F,  McClure,  68,  chief  engineer  of 
California  State  Department  of  Public 
Works,  fell  dead  of  heart  disease  June 
22  while  on  an  inspection  tour  of  the 
Sly   park   dam  site  near  Placerville. 

Mr.  McClure  was  apparently  In  good 
health  a  few  minutes  before-  his  death 
and  was  gathering  data  for  a  report  on 
the  Eldorado  Irrigation  District  and 
proposed  dam  site.  He  was  accompanied 
by  his  assistant,  E.  C.  Eaton,  irrigation 
engineer,  of  Sacramento:  Roger  W. 
Browne,  secretary  of  the  Eldorado  Irri- 
gation District,  and  Joseph  Spink,  en- 
gineer of  the  irrigation  district. 

Engineer  McClure  was  horn  In 
Springfield,  Ohio.  He  spent  his  youth 
in  Pennsylvania  and  came  to  California 
in  1883.  after  having  spent  several 
years  in  the  location  and  construction 
of  hundreds  of  miles  of  railroad  in  Mis- 
souri, Kansas.  Arkansas,  Texas  and 
New  Mexico. 

In  California  he  practiced  general 
engineering  until  Governor  Hiram 
■lohnson,  attracted  by  the  excellency  of 
his  work,  appointed  him  chief  of  the 
division  of  engineering  and  irrigation. 
whi<'h  position  lie  held  until  his  sudden 
death.  ,_. 


Oni-XVO\   HAS   TWENTY-ONE   PER 
<  i:\T    OK    STANDING    TI.MHEK 


The  State  of  Oregon  has  21  per  cent 
of  the  standing  timber  in  the  United 
States  and  24,000,000.000  board  feet  is 
tributary  to  Klamath  Falls.  This  and 
much  other  valuable  information  re- 
garding timber  resources  of  Oregon 
were  brought  out  at  the  Interstate 
(  ommerce  Commission  hearing  on  the 
applications  of  the  Hill  Line.s  to  enter 
Klamath  Falls  and  the  Southern  Paci- 
fic to  carry  on  a  large  development 
with  Klamath  Falls  as  the  center.  The 
development  asked  for  in  the  api)lica- 
licns  was  granted  by  the  commission. 

That  part  of  the  commission's  find- 
ings referring  to  timber  resources  is 
as  follows: 

"Oregon  contains  21.6  per  cent  of 
the  standing  timber  of  the  United 
States,  SO  per  cent  of  which  is  west  of 
the  Cascade  mountains.  Of  the  total  In 
the  state,  70  per  cent,  or  350,000.000,000 
feet,  is  tributary  to  the  Southern  I'aci- 
fic  lines — 320,000,000,000  feet  west  of 
the  Cascades  and  30.000.000.000  feet  in 
the  Klamath  basin. 


Whatever 

Your 

Question 


Be  It  the  pronunci- 
ation of  vitamin  or 
marquisette  or  soviet,  the  spelling  of  a 
puzzling  word— the  meaning  of  overhead, 
novocaine, etc. .this "Supreme  Authority" 

WEBSTER'S  ( 

NEW  INTERNATIONAL  DICTIONARY 

contains  an  accurate,  final  answer.  40T,000Word«. 
270O  Paees.  6000  Illustrations.  Regular  and  India 
Paper  Editions.  Write  forspecimcn  pages, prices, 
etc.,  FREE  Pocket  Maps  if  you  name  this  paper. 

G.  &  C.  Merriam  Co.,  Springfield,  Maas. 


Mailing  Lists 

Will  help  yen  incrrasc  ealrs 

Send  f  T  FP.LE  catalog  rlTlar 
intaa  .dpriceaoncl— ■irtiiHnanw 
rou  r  h  cs  t  prtMpecti  v«  notaoMtv* 
LionaJ.  S:ato,Xocml~IndivMaata» 
X I  of  easiooa,  Bosineaa  rlma. 
OQC^  Guar»nleed  Ci  , 
Vy/Oby  refund  of  j'^Cach 


lould  const  Louis 


R.  L  POLK  &  CO..  Detroit  Mich. 
RIO   POLK     DIRECTORY     BLOO 
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BIDS   \*  A>TED    FOR   HIGHWAY 
IMPROAEMEXT 


NOTICE   TO    COXTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  on  July  7,  1920,  for 
constructing  portions  of  the  State 
Highway   System   as   follows: 

(1)  Bids  received  until  and  opened  av 
1:C0  P.  M.,  for  grading  and  construction 
of  structures  between  Hafed  and  Clark, 
in  Washoe  County,  a  length  of  8.33 
miles. 

(2)  Bids  received  until  and  opened  at 
2:00  P.  M..  for  the  construction  of  a 
concrete  girder  bridge  and  approaches 
at  AVadsworth.  "V\'ashoe  County. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
signed: also  may  be  examined  in  the 
county  clerk's  office  at  Reno;  the  di- 
vision offices  at  Elko,  Reno,  Ely  and 
Las  Vegas;  and  the  district  office  of 
the  Bureau  of  Public  Roads,  Bay  Build- 
ing, San  Francisco.  For  copy  of  each 
set  of  plans,  undersigned  requires  a 
deposit  of  Fifteen  Dollars  ($1.5. nO),  Ten 
Dollars  (-^ICOO)  of  which  will  be  re- 
funded upon  return  of  plans  in  good 
condition  within  thirty  (30)  days  after 
opening  rf  bids.  Bids  must  be  on  pro- 
posal form  of  Highway  Department 
and  must  be  accompanied  by  a  certi- 
fied check  in  the  amount  of  five  per 
cent   (5% )   of  bid. 

Each  bidder  must  accompany  his  bid 
■with  certificate  from  a  surety  com- 
pany duly  authorized  to  do  business  in 
Xevada.  stating  that  such  surety  com- 
pany will  provide  said  bidder  with 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications,  conditioned  for 
faithful  performance  of  the  contract 
and  specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO.   TV.   BORDEX. 

State  Highway  Engineer, 
Carson    City.   Xevada. 


XOTICE    TO    COXTRACTORS 


(Elinhnr.st    School — I'nit   Xo.   3) 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATIOX  OF  THE 
CITV  OF  OAKLAXD. 

XOTICE  IS  HEREBY  GIVEX  that 
the  Brard  of  Education  of  the  City  of 
Oakl-^nd  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  tie  Secretary  of  said  Board, 
Room  211.  City  Hall,  Oakland.  Califor- 
nia, until  Tuesday,  the  fith  day  of  July 
1!>2«.  .It  »:45  A.  M..  at  which  time  said 
bids  will  be  opened,  f •  r  the  erection 
and  completion  of  the  Elmhurst  School 
.Addition  No.  3,  of  the  Oakland  School 
District,  located  ?t  the  East  side  of 
PSth  Avenue  between  Plymouth  and 
Birch  Streets,  in  the  City  of  Oakland, 
County  of  Alameda.  State  of  California. 
These  bids  shall  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  buildings  on  file  in  the  office 
of  the  Secretary  of  the  Board  of  Edu- 
cation, City  Hall,  and  in  the  office  of 
the  Superintendent  of  Buildings,  337 
17th   Street,  Oakland,  California. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der on  application  to  the  Superinten- 
dent of  Buildings  at  his  office  herein- 
before mentioned,  and  in  each  case  shall 
be  returned  within  ten  (10)  days  after 
securing  same,  to  the  Superintendent 
of  Buildings.  If  the  plans  and  specifi- 
cations are  n-it  returned  within  said 
time,  cr  if  mutilated,  the  said  deposit 
shall  be  retained  by  the  said  School 
District  as  agreed  and  liquidated  dam- 
ages   for   said    mutilation   or   detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  certi- 
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XOTICE    TO    CONTRACTORS 


fied  check,  certified  to  by  some  re- 
sp:nsible  bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  Oakland 
School  District,  to  be  retained  by  said 
School  District,  as  agreed  and  liqui- 
dated damages  should  the  party  or 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
bv  law.  The  amount  of  said  check  shall 
n't  exceed  Five  Thousand  ($5000.00) 
Dollars,  but  for  all  bids  of  less  than 
Fifty  Thousand  ($50,000.00)  Dollars, 
said  check  shall  be  for  at  least  ten 
(lOTr)  percent  of  the  amount  of  the 
1  id.  Each  bidder  shall  execute  the  affi- 
davit accompanying  the  proposal  ob- 
tained from  the  Superintendent  of 
Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  6th  day 
of  July,  1926,  at  9;45  A.  M.,  in  the  Board 
Room,  211  Second  Floor  of  said  City 
Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN   W.    EDGEMOND, 
Secretary  of  the  Board  of  Education  of 
Oakland,   California. 


NOTICE    TO    CONTRACTORS 


(Ausust    School    Di.strict — San    Joiiquiii 
County) 


On  or  before  the  22nd  day  of  July 
1920,  at  2  o'clock  P.  M.,  bids  will  be 
received  at  the  office  of  Ralph  P.  Mor- 
rell,  architect,  No.  41  Sutter  Street, 
Stockton,  California,  for  the  erection 
and  completion  of  a  two-room  frame 
school  building  for  the  August  School 
District,  situated  in  the  County  of  San 
Joaquin,  State  of  California.  Plans 
and  specifications  on  file  and  pro- 
curable by  depositing  the  sum  of  $10 
in  currency  or  certified  check,  said 
amount  to  be  returned  on  safe  de- 
livery of  plans.  By  order  of  the  Board 
of  School  Trustees  for  the  August 
School   District. 

EARL     ELLIS',     Clerk. 

H.    V.    OXEIL. 

R.    E.    PEDIGO. 


QUANTITY    SURVEYOR 

\aluntion    IyHK'»»'er 
ARTHUR     F»RIDDLE 

C9;i    Mis.slon    Street,    at    Third    St. 
San    Francsico,    Calif. 

Telephone    Douglas    8-4-9-3 

ACCREDITED  APPRAISER 


(Hospital     Bnildings — Canacao,    P.    I.) 

Sealed  Proposals,  indorsed  "Pro- 
posals for  Quarters,  Canacao.  P.  I.. 
Specification  No.  5157."  will  be  received 
at  the  Bureau  of  Yards  and  Docks. 
Navy  Department,  Washington,  D.  C. 
until  11  o'clock  A.  M.,  September  15, 
1926,  and  then  and  there  publicly 
opened,  for  quarters  at  the  Naval 
Hospital,  Canacao,  P.  I,  The  work  in- 
cludes plain  and  reinforced  concrete; 
asbestos  shingle  roofing  and  sheet 
metal  work;  steel  and  iron  work; 
mastic  fiooring;  metal  furring  and 
lathing;  plastering;  wood  framing, 
doors,  sash  and  trim;  and  plumbing 
and  electrical  systems.  Specification 
No.  5157  and  accompanying  drawings 
may  be  obtained  on  application  to  the 
Bureau,  to  the  Commandant  .  Navy 
Yard,  Mare  Island,  Calif.,  or  to  the 
Commandant,  Naval  Station,  Cavite, 
Phillipine  Islands.  Deposit  of  a  check 
or  postal  money  order  for  $20,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  security  for 
the  safe  return  of  the  drawings  and 
specification. 

L.    E.   GREGORY,   Chief   of  Bureau. 
May   5,    1926. 


NOTICE   TO    CONTR.\CTORS 


Caruthers    Union   High    School    District 


Notice  is  hereby  given  that  the 
Board  of  Trustees  of  the  CarUthers 
Union  High  School  District  of  the 
County  of  Fresno,  State  of  California, 
will  receive  sealed  bids  for  the  fur- 
nishing of  all  labor  and  materials  nec- 
essarv  for  the  two-classroom  addition 
to  the  Caruthers  Union  High  School 
Building,  according  to  plans  and  speci- 
fications prepared  for  same  by  the 
Ernest  J-  Kump  Company,  of  the  City 
of  ^Fresno,  County  of  Fresno,  State  of 
California,  and  in  strict  accordance 
with  bids  and  alternate  bids  asked  for 
in    specifications. 

Said  sealed  bids  will  be  received  up 
to  anil  including  the  Ist  day  of  July 
at  8  P.  M.,  bv  the  undersigned  clerk 
of  the  Board  of  the  Town  of  Caruth- 
ers, County  of  Fresno,  State  of  Cali- 
fornia. 

Said  sealed  bids  must  be  accom- 
panied bv  a  certified  check  in  a  sum 
equal  at  "least  10%  (ten  per  cent)  of 
the  amount  of  bid  to  do  the  work 
mentioned,  and  made  payable  to  the 
undersigned  clerk  of  the  board  as  a 
guarantee  that  the  bidder  will  execute 
the  proper  contracts  and  bonds  in 
case  the  contract  is  awarded  to  him 
by  reason   of  his  bid. 

Plans  and  specifications  are  on  file 
at  the  offices  of  the  clerk  and  archi- 
tects, and  same  can  be  obtained  upon 
application.  All  bids  to  be  made  out 
on  blank  forms  furnished  by  the 
architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum 
of  50%  (fifty  per  cent)  covering  labor 
and  materials,  and  an  additional  2a % 
(twenty-five  ped  cent)  bond  for  faith- 
ful performance  as  fully  set  forth  in 
specifications. 

The  Board  of  Trustees  as  owners 
reserve  the  right  to  reject  any  or  all 
bids  or  alternate  bids  or  any  part  or 
parts  of  any  bids  or  alternates  re- 
ceived, and  reject  the  balance  thereof 
and  waive  any  informality  in  any  bids 
or   alternates   received. 

\n  bids  to  be  addressed  to  J.  C. 
(^.allaher,  clerk  of  the  Board  of  Trus- 
tees of  the  Caruthers  Union  High 
School  District,  County  of  Fresno. 
State  of  California. 

Bv  o;  der  of  said  Board  of  Trustees. 
(Seal)  J-    (^-    GALLAHER. 

Clerk  of  the  Board. 


Saturday,  June   26,   1926 
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IVOTIOB   TO    CONTRACTORS 


(Library  Stacks— UiUveralty  of 
California) 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller,  Univer- 
sity of  California,  Berkeley,  California, 
at  or  before  10  a.  m.,  July  21,  1926,  for 
general  construction  of  South  East 
Block  of  Stacks,  Library,  University  of 
California,  Berkeley. 

Drawings  and  specifications  may  be 
obtained  at  the  office  of  John  Galen 
Howard  &  Associates,  Architects, 
Crocker  First  National  Bank  Building, 
San  Francisco,  on  deposit  of  $50.00  for 
each  set  of  drawings  and  specifications 
taken  out.  Checks  given  as  deposits  are 
to  be  in  favor  of  the  undersigned.  De- 
posits will  be  refunded  on  submission 
of  a  regular  bid  for  the  work  and  on 
return  of  said  drawings  and  specifica- 
tions in  good  condition.  No  bids  will  be 
considered  unless  accompanied  by  a 
certified  check  or  bond  in  favor  of  the 
undersigned,  equal  to  10%  of  the  bid 
to  secure  execution  of  the  contract  by 
the  successful  bidder. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

THE  REGENTS  OF  THE  UNIVERSITY 
OF  CALIFORNIA. 


NOTICE    TO    CONTRACTORS 


(Officers'  Quarters  and  NurNCN'  Home 
Canacao,   P.   I.) 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  bids,  in  the  near  future,  on  Speci- 
fication No.  5157,  "Junior  Officers' 
Quarters  and  Nurses'  Quarters,  Naval 
Hospital,  Canacao,  Philippine  Islands." 
The  two  quarters  for  Junior  Officers 
will  be  similar  and  will  be  one-story 
buildings.  The  nurses'  quarters  will 
consist  of  a  two-story  main  building 
and  a  one-story  wing.  The  work  in- 
cludes plain  and  reinforced  concrete; 
asbestos  shingle  and  tin  roofs;  sheet 
copper  work;  steel  and  iron  stairs  and 
other  steel  and  iron  work;  mastic 
flooring;  metal  studding,  furring  and 
lath;  plastering;  wood  framing,  doors, 
sash,  trim  and  floors;  shell  lights  in 
doors,  windows  and  transoms;  hard- 
ware, painting,  and  plumbing  and 
electrical   systems. 

In  the  event  that  this  work  is  of  in- 
terest to  your  flrm,  you  should  for- 
ward to  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  to  the  Commandant,  Navy  Yard, 
Mare  Island,  Calif.,  or  to  the  Com- 
mandant, Naval  Station,  Cavite,  P.  I.,  a 
check  or  postal  money  order  for  $20 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearing 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  spec- 
ifications are  received  from  the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif^  for  the 
bidding    data. 


STATE     OF     CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Buildins,  Siieramento,  Cnl.,  until  2 
o'clock  1*.  M,  on  July  18,  l»::o,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

San  Mateo  County,  an  undergrade 
crossing  with  a  40  foot  roadway  and 
an  8  foot  sidewalk  under  the  Southern 
Pacific  Railroad  and  the  South  San 
Francisco  Belt  Railway  at  South  San 
Francisco  (IV-S.M.'68-B),  c*onsisting 
of  a  41  foot  plate  girder  and  concrete 
deck  span  and  an  8  foot  steel  beam 
and  concrete  deck  span  on  concrete 
walls.  ,.     ,dJ 


Plans  may  be  seen,  and  form.s  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Divislrtn  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY    M.    TOY, 

LOUIS    EVERDING, 

N.    T.   EDWARDS, 
California    Highway    Commission. 

R.    M.    MORTON, 

State  Highway  Engineer. 

W.     F.     MIXON,     Secretary. 
Dated:     June  21,   1926. 


NOTICE   TO   BIDDERS 


(Repairs — U.    S.    Mint) 


OFFICE    OF   CONSTRUCTING    ENGI- 
NEER,  402    POST   OFFICE   BLDG.,   SAN 


LOCOMOTIVES 


1  Baldwin  2-8-2,  standard  gauge; 
21x24  cyls.;  built  1910;  weight 
of  engine  83/^  tons;  weight  of 
tender  60  tons;  oil  burning; 
32,000  lbs.  T.  F.,  HHRR  No.  3; 
minimum  bid  considered, 
$9,000.00. 

1  American  2-8-2,  standard 
gauge;  20x28  cyls.;  built  1919; 
weight  of  engine  95  tons; 
weight  of  tender  45J^  tons; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  4; 
minimum  bid  considered, 
$14,000.00. 

1  Shay  80  ton  special,  101  tons; 
standard  gauge;  built  1921; 
oil  burning;  superheater;  35,- 
000  lbs.  T.  F.;  HHRR  No.  6; 
minimum  bid  considered, 
$14,000.00. 

For  specifications  and  fiirtlier 
information  apply  to  City  £n- 
g'ineer,  City  Hall,  San  Francisco. 

Public  Sale  to  be  held  by 
Boaid  of  Public  Uorks,  City 
Hall,  San  Francisco. 

On  Friday,  July  9,  1926,  at 
11:00  A.  M. 


FR.XNCISCO,  CALIF.,  June  16,  1926— 
SEALED  PROPOSALS  will  be  opened 
in  this  office  at  12:00  o'clock  M.,  June 
28,  1926,  for  miscellaneaus  repairs  and 
painting,  at  the  U.  S.  Mint.  San  Fran- 
cisco, Calif.,  in  accordance  with  draw- 
ing and  specification,  copies  of  which 
may  be  obtained  at  thi.s  office.  WM. 
ARTHUR    NEWMAN.    SUPT. 


.STATE     OP    CALIFORNIA 


CAMKOK.M.\    lilGHUAY   COMMISSION 


NOTICE    TO    CO\Tlt.\CTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  California  Hijchwar 
CommiMHiou,  .M.*!  Forum  liulldinK,  Sac- 
ramento, Ciiiifornia,  until  two  o'clock 
r.  M.  on  July  !»,  19'Jil,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with 
plans  and  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows: 

The  erection  and  completion  of  a 
maintenance  shop  building,  truck  shed, 
septic  tank,  wash  house,  and  pump  and 
oil  house;  the  filling  and  grading  of 
site  with  decomposed  granite;  the 
moving  of  shelters  and  the  dismantl- 
ing of  tower  and  lank,  at  Bisbop, 
California. 

The  buildings  will  be  one-story 
wood  frame  and  galvanized  iron  with 
concrete  foundation.  The  shop  build- 
ing and  pump  and  oil  house  will  have 
concrete  floors,  the  wash  house  will 
have  wood  floor.  Plumbing  and  elec- 
trical work  will  be  included  in  the 
general    contract. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  offices 
of  the  California  Highway  Commis- 
sion, 515  Forum  Building,  Sacramento. 
Cal.,  and  Bishop,  California,  and  they 
may  be  seen  at  the  offices  of  the  Di- 
vision Engineers  at  Los  Angeles  and 
San   Francisco. 

A  deposit  of  twenty-five  (125.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission    in  good  condition. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Instruction  to  Bidders"  anne.xed  to 
the  blank  form  of  proposal,  for  full 
directions  as   to   bidding,   etc. 

The   California   Highway   Commission 
reserves   the  right   to   reject  anv  or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best   interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS     EVERDING, 
N.    T.    EDWARDS. 
California    Highway    Commission 
R.   M.  MORTON, 
State    Highway    Engineer. 

r,    ,    ,     T         ^y-    ^-     i">^ON'.     Secretary. 
Dated:  June  21,   1926. 


NOTICK    TO    CO.\TR,\(TORS 
(t:lnihurHt   Sriiool — tnlt    No.   2) 

OFFICE  OF  THE  SECRETARY  OP 
THE  BOARD  OF  EDUCATION  OF  THE 
riTV   OF  OAKLAND. 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Oakland 
and  of  the  Oakland  School  District  of 
Alameda  County,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
secretary  of  said  Board.  Room  211  City 
Hall,  Oakland,  California,  until  Toes- 
dJi.v.  the  0th  day  of  July.  1936.  at  t>i45 
v.  M..  at  which  lime  said  bids  will  be 
opened  fr  the  erection  and  completion 
<  r  the  Elmhursi  School  Addition  No  2 
oi  tile  Oakland  School  District,  located 
at  the  East  side  of  9>th  Avenue  be- 
tween Plymouth  and  Birch  Streets,  in 
the  City  of  Oakland.  County  of  Ala- 
meda, St:ue  of  California.  These  bids 
shall  be  presented  in  accordance  with 
plans  and  specifications  for  said  build- 
ing on  file  in  tlie  office  of  the  Secre- 
tary of  the  Board  of  Education,  City 
Hall,  and  in  the  office  of  the  Superin- 
tendent of  Buldings,  337  ITth  Street, 
Oakland,  California. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any  bid- 
der  on   application   to  the   Superintend- 


22 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   26,    192e 


eiil  of  IJuildings  at  his  office  herein- 
liefoiu  mentioned,  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superinten- 
dent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated,  the  said  de- 
posit shall  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  mutilation  or 
detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by  the 
bidder  and  accompanied  by  a  certified 
check,  certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
the  Board  of  Education  of  the  City  of 
Oakland  and  of  Oakland  School  Dis- 
trict, to  be  retained  by  said  School  Dis- 
trict, as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  a'warded  fail  to 
enter  into  the  contract  after  the  award, 
or  to  give  bonds  required  for  the  faith- 
ful performance  of  the  contract,  or  any 
L.ond  required  by  law.  The  amount  of 
said  check  shall  not  exceed  Five 
Thousand  (5000.00)  Dollars,  but  for 
all  bids  of  less  than  Fifty  Thousand 
($50,000.00)  Dollars,  said  check  shall  be 
for  at  least  ten  (10%)  percent  of  the 
amount  of  the  bid.  Each  bidder  shall 
execute  the  affidavit  accompanying 
the  proposal  obtained  from  the  Super- 
intendent of  Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  6th  day 
of  July,  1926,  at  9:45  A.  M.,  in  the 
Board  Room,  211  Second  Floor,  of  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN    W.    EDGEMOND. 
Secretary    of    the    Board    of    Education 
of   Oakland,   California. 

♦ 

PKOPOSAL    NOTICE    FOR    ALUMINUM 
WARE 


(Proposal   No.   212) 

Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  for  fur- 
nishing aluminum  ware  for  Relief 
Home. 

Bids  should  be  enclosed  in  an  en- 
velope bearing  the  superscription 
■"Proposal  for  Aluminum  Ware,"  sealed 
and  delivered  by  the  bidder  to  the 
Clerk  of  the  Supervisors  in  the  Cham- 
bers of  the  Board  of  Supervisors  be- 
tween 2  aud  3  P.  M.,  Tuesday,  July  0, 
1926. 

Said  bids  will  be  publicly  opened 
at  3  P.  M.  on  said  date  in  the  Cham- 
bers  of   the  Board   of   Supervisors. 

Proposal   blanks   on   application. 
LEONARD    S.     LEAVY, 
Purchaser    of    Supplies, 

270   City   Hall. 


Bid  Listing  on  Palo 
Alto  Veterans'  Hos- 
pital Project 

WASHINGTON,  D.  C. — Low  bids  for 
U.  S,  Veterans'  Hospital  project  opened 
by  C- nstruction  Division,  U.  S.  Vet- 
erans" Bureau,  Washington,  D.  C,  June 
21  were  previously  reported  in  these 
columns.  Following  is  a  complete  list 
of  bids   received  for   the   work: 

Bid    1.    James    A.    Brennan,    Builders 
Exchange,   Los  Angeles,   Calif. 
2,    McDonald    &    Kahn,    Inc.,    130    Mont- 
gomery  St.,   San  Francisco. 

3.  Devault   &   Dietrick,   Canton,   Ohio. 

4.  The  Turner  Co.,  329  Tehama  Street, 
San  Francisco. 

5.  Mahoney  Bros.,  Flood  Bldg.,  San 
Francisco. 

6.  R.  E.  Campbell,  108  W  6th  St.,  Los 
Angeles,  Cal. 

7.  M.  E.  Regan,  Redwood  City,  Cal. 

8.  Lawton  .&  Drucker,  465  Tehama 
St.,   San   Francisco. 

•9.  H.  B.  Lauer,  Box  172,  Palo  Alto. 

10.  Henry  Ernst  &  Son,  551  Hayes  St. 
San   Francisco. 

11.  Inland  Engineering  Corp.,  Ham- 
mond,  Ind. 

12.  Aberdeen  Engineering  Co.,  Aber- 
deen, S.  Dak. 

13.  G.  B.  Adamson  Co.,  683  N  Snell- 
ing  Ave.,  St.  Paul,  Minn. 


1^.  J.  A.  Eustace,  1246  E  9tli  St.,  Los 
Angeles,   Cal. 

15.  Latourrette-Fical  Co.,  2612  9th  St. 
Berkeley,  Cal.,  items  2,  3,  and  4a,  for 
plumbing,  heating,  and  electrical  work, 
$125,400. 

16.  General  Plumbing  Co.,  4325  E  14th 
St.,   Oakland,  Calif. 

17.  Silver  State  Electric  Co.,  Denver, 
Colo. 

18.  American  Electric  Construction 
Co.,  Inc.,  757  E  9th  St.,  Los  Angeles, 
Calif. 

19.  Bert  L.  Perry,  Inc.,  Douglas  Bldg., 
Los  Angeles,  Calif. 

20.  Pacific  Elevator  &  Equipment  Co., 
45  Rausch  St.,  San  Francisco. 

21.  S  Heller  Elevator  Co.,  248  Mil- 
waukee  St.,   Milwaukee,   Wis. 

22.  York  Products  Corp.,  837  F'olsom 
St.,   San    Francisco. 

Item   1.   General   Construction 

A,  general  construction;  B,  continued 
treatment  building  No.  202;  C,  acute 
building  No.  207;  D,  convalescent  cot- 
tage No  212;  E,  O.  T.  building  No.  213; 
F,  O.  T.  building  No.  214;  G,  O.  T.  build- 
ing No.  215;  H,  O.  T.  building  No.  316; 
I,  superintendents  quarters  Nos.  217  & 
218;  J,  laundry.  No.  219;  K,  garage. 
No.  220;  L,  store,  No.  221;  M,  M.  O.  C. 
No.   222;  N,  gatehouse,  No.  23. 

Bid  2— A,  $780,362;  B,  $146,605;  C, 
$206,764;  D,  $40,307;  E,  $35,737;  F,  $20,- 
G41;  O,  $20,641;  H.  $20,641;  I,  $69,870;  J, 
$16,676;  K,  $23,022;  L,  $25,098;  M,  $15,- 
845;  N,  $3177;  begin  5  days  and  com- 
plete 600  days. 

Bid  3— A,  $785,000;  B,  $125,000;  C, 
$181,000;  D,  $39,500;  E,  $34,500;  F,  $16,- 
000;  G,  $15,000;  H,  $15,300;  I,  $49,000;  J, 
$11,700;  K,  $20,000;  L,  $18,700;  M,  $12,- 
500;  N,  $2550;  begin  25  days  and  com- 
plete   450    days. 

Bid  5— A,  $669,650;  B,  $124,679;  C, 
$176,520;  D,  $40,000;  E,  $28,000;  F,  $12,- 
060;  G,  $11,426;  H,  $11,426;  I,  $43,195; 
J,  $11,337;  K,  $14,747;  L,  $16,307;  M, 
$11,995;  N,  $1700;  begin  10  days  and 
complete   450   days. 

Bid  6— A,  $665,300;  B,  $116,700;  C, 
$159,800;  D,  $36,400;  E,  $30,800;  F,  $13,- 
900;  G,  $13,200;  H,  $13,500;  I,  $31,600; 
J,  $9500;  K.  $17,200;  L,  $18,800;  M,  $12,- 
200;  N,  $1700;  begin  15  days  and  com- 
plete  425   days. 

Item  2,  Plumbing 

A,  general;  B,  continued  treatment 
building  No.  202;  C,  acute  building  No. 
207;  D,  convalescent  cottage  No.  212; 
E,  O.  T.  building  No.  213;  F,  O.  T. 
building  Number  214;  G,  O.  T. 
building  No.  215;  H,  O.  T.  building  No. 
316;  I,  attendants'  quarters  Nos.  217 
and  218;  J,  laundry.  No.  219;  K,  garage, 
No.  220;  L,  store.  No.  221;  M,  M.  O.  C, 
No.    222;   N,   gatehouse.  No.   223. 

Bid  1— A  $72,495;  B  add  $11,495;  C  add 
$16,654;  D.  $2669;  E,  add  $2567;  F,  add 
$2378;  G,  add  $325;  H,  add  $385;  I,  add 
$3798;  J.  add  $560;  K,  add  $488;  L,  add 
$140;  M.  add  $1677;  N,  add  $107. 

Bid  4— A,  $66,600;  B,  $8340;  C.  $15.- 
500;  D,  $2940;  E,  $3100;  F,  $2040;  G, 
$620;  H,  $620;  I,  $3380;  J,  $880;  K,  $640; 
L,  $240;  M,  $1520;  N,  $140. 

Bid  6— A,  $78,742;  B,  $11,250;  C,  $21,- 
392;  D,  $3750;  E,  $3000;  F,  $2500;  G, 
$600;  H,  $600;  I,  $5000;  J,  $1000;  K,  $500; 
L.   $200;   iVI,    $1650;   N,    $450. 

Bid  8— A,  $68,630;  B,  $9180;  C,  $16,945; 
D  $3323;  E,  $2710;  F,  $2440;  G,  $630; 
H,  $620;  I,  $4530;  J,  $690;  K,  $605;  L, 
$172;  M,  $1587;  N,  $177. 

Bid  9— A.  $56,212.61:  B,  $8102.71;  C, 
$16,904.51;  D,  $2600;  E,  $2388.87;  F, 
$1793.24;  G,  $940;  H,  $718;  I,  $3528.48; 
J,   $442.27;   K,   $464.21;   L,   $173;  M,    $1115. 

Bid  10— A,  $92,529;  B,  $10,543;  C,  $24,- 
143;  D,  $4256;  E,  $2307;  F,  $2790;  G, 
$592;  H,  $713:  I,  $5133;  J,  $1096;  K, 
$615;  L,   $301;  M,  $1881;  N,  $426. 

Bid  11— A,  $69,487;  B,  $10,746;  C,  $18,- 
600;  D,  $3562;  E,  $3000;  F,  $2000;  G, 
$462;  H,  $562;  I,  $2541;  J,  $230;  K,  $551; 
L,   $210;  M,   $1554;   N,  $140. 

Bid  13— A,  $72,789;  B,  $9100;  C,  $19.- 
460;  D,  $2957;  E,  $3191;  F,  $2429;  G  $475; 
H,  $684;  I,  $3818;  J,  $960;  K,  $448;  L, 
$256;  M,  $1315;  N,  $252. 

B;d  14— A.  $67,075;  B,  $10,740;  C,  $18,- 
000;  D,  $3200;  E.  $2879;  F.  $2184;  G. 
$532:  H.  $517;  I.  $4071;  J.  $796;  K,  $610; 
L,   $160;   M,   $1970;   N,  $337. 

Bid  15— A,  $58,750;  B.  $7160;  C,  $17,- 
300;  D  $2660:  E  $3050:  F  $2400;  G  $500; 
H  $675;  I.  $1875;  J,  $610;  K.  $350;  L. 
$160;    M.   $1500;   N.    $300. 

Bid  16— A.  $114,000;  B.  $14,048;  C. 
$32,154:  D.  $3747;  E,  $3979:  F,  ?2997;  G, 
$916;  II,  $971;  I,  $6493!  J.  $2118;  K. 
$1135;  L,  $614;  M,  $2472;  N,  $511. 


Item  3|  Heating. 

A,  general;  B,  cont.  treat..  202;  G, 
acute  building,  207;  D,  conval.  cottage, 
212;  E,  O.  T.  building,  213;  F,  O.  T. 
Iniilding,  214;  G,  O.  T.  building,  215;  H, 
O.  T.  building,  216;  I  attendants'  quar- 
ters, 217  and  218;  J,  laundry,  219;  K, 
garage,  220;  L,  store,  221;  M,  M.  O.  C, 
222;   N,  gate  house,  23. 

Bid  4 — A,  $42,200;  B,  $7940;  C,  $13.- 
220;  D,  $2280;  E.  $4600;  F,  $3620;  G, 
$980;  H,  $800;  I,  $1460;  J,  $1740;  K. 
$200;   L,    $120;   M,   $940;   N,    $180. 

Bid  6 — A,  $52,350;  B,  $11,250;  C.  $16,- 
000;  D.  $3300;  E.  $3100;  F.  $1600;  G, 
$1600;  H,  $2200;  I,  $3980;  J,  $1000;  K, 
$100;  L,   $275;  M,   $1000;  N,  $450. 

Bid  9— A,  $42,112;  B,  $9588;  C,  $14,- 
462;  D,  $2691;  E,  $2699;  F.  $1307;  G. 
$1015;  H,  $1428;  I,  $3260;  J,  $1402;  K, 
$578;    L,    $1649;    M,    $995. 

Bid  10 — A,  $43,622;  B,  $9200;  C,  $16,- 
131;  D,  $3042;  E,  $6158;  F,  $4888;  G, 
$2992;  H.  $3008;  I.  $2475;  J.  $1375;  K, 
$272;   L.    $183;    M,    $1080;   N,    $243. 

Bid  11— A,  $42,900;  B,  $7582;  C,  $19- 
,610;  D,  $2051;  E,  $2487;  F,  $917-  G, 
$1220;  H.  $622;  I,  $1847;  J,  $1061;  K. 
$8S;   L.   $190;  M,   $811;  N,   $192 

Bid  13— A.  $44,475;  B,  $10,100;  C  $12,- 
267;  D,  $3368:  E,  $3925;  F,  $991;  G. 
$892;  H,  $1968;  I,  $2510;  J,  $1869;  K, 
$215;  L,    $223;   M,   $857;  N.   $290. 

Bid  14— A,  $40,216;  B,  $8686;  C,  $13.- 
iiOU;  J).  $2367;  E,  $5726;  F,  $1426;  G, 
$930;  H,  $1425;  I,  $2630;  J,  $1680;  K, 
$243;  L,  $388;  M,  $921;  N,  $251. 

Bid  15— A.  $42,600:  B,  $1700;  C.  $13.- 
100;  D,  $2400;  E.  $1675;  F,  $635;  G. 
$515;  H,  $876;  I,  $1060;  J,  $1500;  K,  $115; 
L,   $190;  M,   $900;   N,   $290. 

Item    4,    Electrical 

A.  general;  B.  cont.  treat.,  202;  C. 
acute  building,  207;  D,  canvalescents' 
cottage,  212;  E,  O.  T.  building,  213;  F, 
O.  T.  Building  Number  214;  G,  O.  T. 
building  No.  215;  H,  O.  T.  building, 
216;  I,  attendants'  quarters,  217  and 
218;  J,  laundry,  219;  K,  garage,  220;  L, 
store,  221;  M,  M.  O.  C,  222;  N,  gate 
house,  223. 

Bid  4— A,  $27,720;  B,  $3900;  C,  $7960; 
D,  $1760;  E,  $1040;  F,  $560;  G.  $320;  H, 
$440;  1.  $1160;  J.  $740;  K,  $680;  L,  $660; 
M.   $480;   N,   $360. 

Bid  7— A.  $37,613;  B,  $6776;  C,  |11,- 
117;  D,  $2287;  E,  $1095;  F,  $439;  G, 
$351;  H,  $371;  I.  $3628;  J,  $1065;  K,  $365 
L,   $372;   M,  $463;  N,   $278. 

Bid  12 — A,  $23,898;  B,  $3361;  C,  $7107 
D,  $1595;  E,  $1334;  F,  $624;  G.  $407;  H 
$494;  1,  $963;  J.  $673;  K,  $694;  L,  $559 
M,   $389;  N,  $249. 

Bid  15— A,  $27,100;  B,  $4085;  C.  $8000 
D,  $1675;  E,  $1400;  F,  $625;  G,  $450;  H 
$370;  I,  $1000;  J.  $620;  K,  $600;  L,  $350 
M,    $390:    N,    $270. 

Bid  17— A,  $22,889;  B.  $3284;  C,  $7251 
D.  $1230;  E,  $1098;  F,  $779;  G,  $582;  H, 
$455;  I,  $753;  J,  $498;  K,  $636;  L,  $677 
.M,   $340:   N,  $262. 

Bid  18 — A,  $30,044.80;  B,  $5356;  C, 
$7488;  D,  $1723;  E,  $1364;  F,  $749;  G 
$573;  H,  $71S;  I,  $1548;  J,  $806;  K,  $850 
L,  $665;   M,   $417;  N,  $337. 

Bid  19— A,  $20,500;  B.  $2870;  C.  $5595 
D.  $1412;  E,  $1079;  F,  $442;  G,  $263;  H, 
$369;  I,  $670;  J,  $618;  K,  $623;  L,  $549 
.\],    $332;  N,   $234. 

Item   5,   Elevators. 

A,  acute  building  No.  250;  B,  mess 
and  kitchen.  No.  204;  C,  acute  building. 
No.   207. 

Bid    20— A,    $5485;   B,    $1520;    C.    $5485. 

Bid   21— A,    $4254;    B,    $2198;   C,    $3676. 
Item  fl.  Refrigeration 

Bid    22,    $6200. 

SAN     JOSE     ARCHITECTS      SUE     FOR 
SERVICE.S  RENDERED 


Victor  M.  Smith  is  named  defendant 
in  a  suit  in  the  superior  court  at  San 
Jose  by  F.  D.  Wolfe  and  W.  E.  Higgins, 
San  Jose  architects,  who  are  seeking 
to  recover  judgment  against  Smith  for 
$1000  alleged  due  them  upon  an  ac- 
count for  services  in  forming  and  draw- 
ing plans  and  in  making  estimates  and 
specifications  for  the  erection  and  con- 
struction of  buildings  which  were  to 
have  been  erected  by  the  defendant. 

The  plaintiffs  allege  that  the  ser- 
vices were  rendered  within  the  past 
four  years  at  the  request  of  Smith  and 
that  no  part  of  the  indebtedness  has 
been  forthcoming.  They  seek  Judg- 
ment against  Smith  for  $1000,  together 
with    Interest  and  all   costs   of  suit. 
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BRIDGES 


EUPvKKA,  Humboldt  Co.,  Cal. — L.  H. 
and  M.  K.  Uo.scoe,  Eureka,  at  $7225 
(combined  bid)  awarded  cont.  by  county 
to  const,  bridge  over  Davis  Creek  and 
Zanore  Creek.  Separate  bids  were 
$4332  and  $2943   resp. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
July  6,  bids  will  be  rec.  by  Fred  M. 
Kay,  county  clerk,  to  const,  bridges  at 
Laribee  creek  and  Salmon  creek.  Plans 
on   file  in  offioe  of  clerk. 

WASHOE  COUNTY,  Nevada  —  Until 
July  7,  1  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  to  const, 
cone,  gii-der  bridge  and  approches  at 
Wadsworth.  See  call  lor  bid.s  under 
official  proitoKiil  .section   in   tills   i.s.sue. 


LOS  ANGELES,  Cal. — Plans  are  under 
way  for  various  bridges  in  San  Fer- 
nando Valley,  incl.  a  $32,000  struc. 
across  Los  Angeles  river  at  Vineland 
Ave.,  one  across  river  at  Pacoima  Ave. 
costing  $32,000,  one  across  river  at 
Saugus  Ave.,  west  of  Van  Nuys,  cost- 
ing a  similar  amount,  and  one  at  en- 
trance to  Dark  Canyon  costing  $66,000. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
July  6,  10:30  A.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
new  trestle  approach  to  Mad  River 
bridge  on  Arcata-Trinidad  Rd.  in  Rd. 
Dist.  No.  5.  Plans  on  file  in  office  of 
clerk. 


RIVERSIDE,  Cal. — Archt.  G.  Stanlev 
Wilson  has  prepared  designs  for  pro- 
posed bridge  bet.  two  lakes  in  Fair- 
mount  Parli  which  park  commission 
will  build.  It  will  be  a  combination 
auto  and  foot  bridge,  of  Japanese  type. 


SAN  BERNARDINO,  Cal. — Until  5 
P.  M.,  June  30,  bids  will  be  rec.  by  Bd. 
of  Educ.  to  fur.  and  install  approx.  20a 
ft.  oval  reinf.  concr.  culv.  pipe,  68x74- 
in..  inside  diam.  J.  P.  Kemmerer,  engr. 
C.  V.   Kelty,   business  agent. 


EUREKA,  Humboldt  Co..  Cal.— New 
bids  will  be  asked  at  once  by  county  to 
const.  Zanone  and  Grizzly  Creek 
bridges;  due  to  misunderstanding  in 
specifications,  previous  bids  were  re- 
turned   to    bidders    unopened. 


EUREKA,  Humboldt  Co.,  Cal. — Henry 
Padgett,  Eureka,  at  $6479,  awarded 
cont.  by  county  to  const.  McNutt  Gulch 
bridge. 

OAKLAND,   Cal.— The   Board   of  Edu- 
cation on  June  22,  received  the  follow- 
ing  bids   to  erect  Culvert   Extension   to 
Frick  School. 
J.    H.    Fitzmaurice,    354    Hobart 

St.,   Oakland $6,864 

R.    W.    Littlefield,    Oakland    7,396 

L    Immel,    Oakland 7,396 

Frederickson    &    Watson,    Oak.    .  .    9,148 

H.    Gould,    Oakland 9,595 

Schnoor   Bros.,   Oakland    9,746 

Smilie  A  Baker,  Oakland   10,999 

Bids  referred  to  the  District  At- 
torney. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
—  Northern  California  Development 
Co.  has  filed  application  with  county 
supervisors  seeking  franchise  to  con- 
struct suspension  bridge  over  Car- 
quinez  straits  at  Eckley;  est.  cost, 
$3,000,000.  J;*J 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  12,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pflster.  county  clerk, 
to  const,  two  rein.  cone,  culverts  In 
Fremont  Ave.  and  A>rastradero  Rd. 
Separate  bids  for  a'  rein.  cone,  bridge 
in  Dougherty  Rd.  in  Sup.  Dist.  No.  5. 
Plans  obtainable  from  County  Sur- 
veyor   Robert    Chandler. 


LOS  ANGELES,  Cal.— Lynch-Cannon 
Engr.  Co.,  1027  Chapman  BIdg.,  award- 
ed cont.  by  Bd.  Pub.  Wks.  at  $253,080 
to  const.  Fletcher  Dr.  Bridge,  across 
Los  Angeles  Itiver,  bet.  Crystal  St.  and 
Larga   Ave. 


REDLANDS,  Cal. — City  approves 
plans  for  bridge  across  the  Zanja  at 
Texas  St,  ;ind  have  ordered  the  const, 
thereof. 


SANTA  BARBARA  COUNTY,  Cal.— 
Following  bids  rec.  June  21  by  State 
Highway  Commission,  to  const,  rein, 
cone,  girder  bridge  over  San  Jose 
creek,  V4,  mi.  south  of  Goleta,  consist- 
ing of  three  30-ft  .  spans  on  cone. 
bents  and  grading  and  paving  ap- 
proaches with  Port.  cem.  cone: 
Mattock  &   Feasey,   210   Clara  St., 

San     Francisco      $10,331.80 

Green   Constr.   Co.,  and   L.   Worel, 

Los    Angeles     10,692.90 

Obert    Bros.,    Los    Anseles....    11,642.00 
Franklin  E.  Gridley,  Pasadana   12,317.00 

W.    M.    Ledbetter,    L.    A 12,331.50 

Wagner  &  Fell,   Santa   Barbara   15,339.00 

Eng.    estimate,    $11,128. 


RENO,  Nevada — J.  S.  Jensen,  126 
Locust  St.,  Reno,  at  $57,034  awarded 
cont.  by  city  to  const,  rein.  cone,  bridge 
60  ft.  wide,  160  ft.  long  over  Truckee 
river.      Complete    list   of    bids   follow: 

J.    S.    Jensen $57,034 

C.    H.    Peterson 58,176 

R.     W.     Moller 58,460 

C.     T.    Guttleben 60.327 

H.     E.    Heller 61,950 

Nevada    Constr.    Co 65,126 

Proctor     &     Cleghorn 72.743 

NAPA,  Napa  Co.,  Cal.— Until  July  6, 
10  A.  M.,  bids  will  be  rec.  by  Jas.  A. 
Daly,  county  clerk,  to  const,  rein.  cone, 
bridge  over  Napa  River  at  Larkmead 
Station.  Cert,  check  10%  payable  to 
Chairman  Bd.  of  Sups.  req.  Plans  on 
file   in   office  of  clerk. 


LOS  ANGELES,  Cal. — Until  10  A.  M.. 
July  6,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  pedestrian  subway 
across  First  St.  at  Savannah  St.  Plans 
obtainable  from  city  engr..  242  S. 
Broadway,  s.  city  hall  annex.  Merrill 
Butler,   city   bridge   engr.,  designer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Engineer  R.  R.  Arnold  prepar- 
ing plans  for  three  bridges,  one  to 
span  San  Ramon  Creek  at  Danville, 
another  on  Bancroft  Rd.  to  Ygnacio 
Valley  over  Walnut  creek  and  a  third 
to  span  slough  in  delta  connecting 
Holland    and   Jersey    Islands. 


Carbide   Flare   Lights 

OxyAcctyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505   HOW.VUD   STREET 
San    F>anctaco,   Calif. 

Douglas  6320 


DUEDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES.  Cal.— Until  July  29, 
11  A.  M..  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  Central  Bldg.,  Los  An- 
geles, for  dredging  In  Lo.s  Angeles, 
Harbor.  Spec,  obtainable  from  above 
office. 


SAN  DIEGO,  Cal.— City  Mgr.  Fred  A. 
Rhodes  preparing  plans  for  proposed 
seawall  at  Mission  Beach  est.  to  cost 
$400,000. 


MAltTINEZ,  Contra  Costa  Co..  Cal. — 
July  19,  is  date  set  by  city  to  vote 
bonds  of  $75,000  to  finance  harbor  Im- 
provements. 


SAN  FRANCISCO— Until  July  1,  11 
A.  M.,  bids  will  be  rec.  bv  American 
Toll  Bridge  Co.,  525  Market  St.,  for 
55,000  yds.  rip-rap  around  center  piers 
of  Carquinez  bridge.  Further  informa- 
tion obtainable  from  above  office. 


SAM  FRANCISCO — 9%aite  Bojard  of 
Harbor  Commissioners  rejects  bids  for 
842,000  cu.  yds.  dredging  in  Islais 
Creek,  the  bids  exceeding  the  amount 
available  for  construction.  Frank  G. 
White,    chief   eng.    for    Comm. 


LOS  ANGELES.  Cal.— Until  July  29, 
bids  will  be  rec.  by  U.  S.  Engr.'s  of- 
fice. 725  Central  Bldg.,  to  dredge  main 
channel,  Los  Angeles  harbor,  from 
its  present  depth  of  30  ft.  to  35  ft.  at 
low  water  mark.  A  total  of  1,700,000 
cu.  yds.  material  is  to  be  removed,  for 
which  $700,000  is  now  available,  the 
balance  to  be  secured  through  appro- 
priation next  year.  Major  H.  A.  Finch, 
district   engineer. 


SANT>-  BARBAR.\,  Cal. — Excava- 
tions for  water  mains  in  seven  streets 
will  be  done  by  day  work  under  su- 
pervisoion  of  city  water  supt.,  Victor 
Trace.  Low  bid  of  A.  A.  Lemmon,  at 
$10,033,   was   rejected   as    too   high. 


IRRIGATION  PROJECTS 


HANFORD,  Kings  Co.,  Cal. — H.  C. 
Witty,  Sanger.  Cal.,  at  $11,960  awarded 
cont.  by  Last  Chance  Ditch  Co.,  River- 
dale  Irrigation  Dist.  and  Laguna  Irri- 
gation District  to  cunst.  cone,  weirs  at 
Dutch  John   cut   and  Coles   slough. 


LIGHTING  SySTEMi> 


LO.NG  BE.\CH,  Cal.— H.  A.  Dunkle, 
1913  N.  Commonwealth  Ave.,  Los  An- 
geles, sub.  low  bid  to  city  at  $82,109 
for  ornam.  lights  in  American  .-Vve.,  bet. 
Ocean  Blvd.  and  Anaheim  St.:  Union 
metal   posts. 


SA.V  DIEGO.  Cal.— Until  10:30  A.  M., 
July  6,  bids  will  be  rec.  for  ornm. 
lights  in  16th  St..  bet.  C  St.  and  Logan 
.A.ve.,  17  biks.,  Involv.  pressed  steel 
posts,  etc.:  1911  act.  Bids,  same  date, 
for  ornam.  lights  in  State  St.,  bet.  B 
and  Elm  Sts.,  6  blks.,  involv.  pressed 
steel  posts,  etc.;  1911  act.  F.  A. 
Rhodes,    city    engineer. 


SAX  DIEGO,  Cal. — Southern  Elec. 
Co.,  San  Diego,  sub.  low  bid  to  city  at 
$15,866  for  ornam.  lights  in  12th  St. 
and   Nntionnl  .\ve. 


PAS.\DENA.  Cal.— Until  10  A.  M.. 
June  29.  bids  will  be  rec.  by  city  lor 
ornam.  lights  in  Washington  St.,  bet. 
east  city  limits  and  250  ft.  west  from 
Hill  Ave.:  Union  met.  posts:  est.  $15,000. 
W.  C.  Earle,  city  engineer. 
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'  SAN  DIEGO,  Cal. — Globe  Elec.  Co., 
300  6th  St.,  awarded  cont.  by  city  at 
$10,300   for  ornam.    lights   in   E   St. 


ALHAMBRA,  Cal. — Petition  filed  for 
ornam.  lights  in  dist.  so.  of  Front  St., 
west  of  Ethel  Ave.,  north  of  Heilman 
Ave.,  and  east  of  Fremont  Ave.  H.  E. 
Blake,   city  engineer. 


LOS  ANGELES,  Cal.— Walker  & 
Martin.  402  W.  Wilshiro,  FuUerton, 
awarded  conts.  by  Bd.  Pub.  Wks.  for 
ornam.  lights  as  follows:  at  $3489  for 
sys.  in  Redondo  Blvd.,  bet.  La  Brea 
Ave.  and  San  Vicente  Blvd.,  and  at 
$4967  for  sys.  in  Beverly  Dr.,  bet.  Hill- 
crest   Dr.   and  Monte  Vista   Way. 

LOS  ANGELES,  Cal. — Newbery  Elec. 
Corp.  726  S.  Olive  St.,  awarded  cont. 
by  Bd.  Pub.  Wks.,  at  $83,583  for  or- 
nam. lights  in  Western  Ave.,  bet. 
Slauson   and   Manchester   Aves. 


RIVERSIDE,  Cal. — City  plans  ornam. 
lights  in  New  Magnolia  Ave.,  bet.  Main 
St.  and  Jurupa  Ave.,  in  14th  St.,  bet. 
Main  and  Market  Sts.,  and  in  portions 
of  Market  and  other  Sts.;  1911  act.  G. 
Albert   Mills,   city   clerk. 

LOS  ANGELES,  Cal. — Underground 
Const.  Co.,  2210  Hyperion  St.,  sub.  low 
bid  to  Bd.  Pub.  Wks.  at  $25,657,  for 
ornam.  lights  in  Ninth  St.,  bet.  Clover- 
dale  Ave.  and  Ridgley  Dr. 

LOS  ANGELES,  Cal.— Jas.  C.  Perry, 
Detwiler  Bldg.,  awarded  cont.  by 
county  at  $9998  for  ornam.  lights  in 
C.  I.  No.  546,  San  Gabriel  Blvd.,  just 
east  of  city  of  San  Gabriel. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
July  6,  bids  will  be  rec.  by  city  for 
ornam.  lights  in:  16th  St.,  and  State 
St.,  bet.   B  and  Elm  Sts;  1911   act. 

FOWLER,  Fresno  Co.,  Cal. — Robin- 
son Electric  Co.,  141  College  St., 
Fresno,  at  $3356  awarded  cont.  by  city 
to  install  electrolier  system  in  Mer- 
ced street. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
July  12,  bids  will  be  rec.  by  county 
for  ornam.  light  systems  in:  C.  I.  526, 
Clinton  and  other  Sts.  and  C.  I.  No.  525, 
in  Tr.  6954.  Plans  on  file  at  office  of 
County  Rd.  Dept. 


MACHINERY  &  EQUIPMENT 


MADERA,  Madera  Co.,  Cal.— Until 
June  30,  5:30  P.  M..  bids  will  be  rec.  by 
C  W.  Clawson,  clerk,  Madera  School 
District  to  fur.  one  second  hand  school 
bus,  seating  20  passengers;  Lauritzen 
built  body.  Further  Information  ob- 
tainable   from   clerk. 

SAN  FRANCISCO.— Until  June  28,  3 
P  M  bids  will  be  received  by  Leon- 
ard S.  Leavv,  city  purchasing  agent, 
270  City  Hall,  to  fur.  and  install  laun- 
dry machinery  in  San  Francisco  Hos- 
pital. Lists  of  equipment  desired  ob- 
tainable   from    above    on    request. 

DELANO,  Kern  Co.,  Cal.— Until  July 
2  bids  will  be  rec.  by  Earle  R.  Porter, 
clerk,  Delano  Union  Grammar  School 
District,  to  fur.  one  40-passenger  school 
bus;  not  less  than  22-h.  p.  Cert,  check 
10%    req.   with   bid. 

BENICIA,  Solano  Co.  ,  Cal.— Until 
July  6,  7:30  P.  M.,  bids  will  be  rec.  by 
H  B  Staley,  clerk,  Benicia  High  School 
District,  to  fur.  and  del.  machinery 
and  tools  for  manuel  training  dept. 
Cert,  check  10%  payable  to  clerk  re(i. 
with  bid.  Lists  of  materials  desired 
obtainable   from   Secty. 

WILLOWS,  Glenn  Co.,  Cal. — Until 
July  7  2  P.  M.,  bids  will  be  rec.  by  P. 
A  Gre'aly,  Secty.,  Willow  Cemetery 
District,  123  West  Walnut  St.,  to  fur. 
one  Ford  1-ton  truck.  Model  T.  equipp- 
ed with  pneumatic  tires  and  platform 
body. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
July  6  8  P.  M.,  bids  will  be  rec.  by  A. 
Walter  Kildale,  city  clerk,  to  fur.  one 
motor  street  sweeper.  Further  infor- 
mation   obtainable   from    clerk. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
July  3,  10  A.  M.,  bids  will  be  rec.  by  E. 
L.  Davis,  clerk,  Barry  Union  School 
District,  to  fur.  40-pa3senger  school 
bus,  allowance  to  be  made  for  20- 
passenger  bus  no  longer  required  by 
dist.      Spec,    obtainable    from   clerk. 


RODEO,  Contra  Costa  Co.,  Cal. — 
Until  July  1,  7:30  P.  M.,  bids  will  be 
rec.  by  A.  A.  Smith,  clerk.  Rodeo  School 
District,  to  fur.  school  bus,  bids  want- 
ed as  follows:  (1)  chassis  fully  equip- 
ped; (2)  body  installed  on  chassis;  (3) 
i3us  ready  for  operation.  Capacity  of 
from  30  to  35  passengers.  Cert,  check 
10%  req.  with  bid.  Spec,  obtainable 
from   clerk. 


SACRAMENTO,  Cal.— Until  July  3,  8 
p.  m.,  bids  will  be  rec.  by  Sacramento 
River  School  District  to  fur.  auto 
school  bus;  20-passenger  capacity.  Fur- 
ther information  obtainable  from  Chas. 
T.  Williams,  clerk,  Rt.  8,  P.  O.  Box 
1095,   Sacramento. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
June  29,  5  P.  M.,  bids  will  be  rec.  by 
A.  D.  Goldsworthy,  Secty.,  Board  of 
Public  Utilities,  1414  Park  St.,  Ala- 
meda, to  fur.  1%-ton  gasoline  motor 
driven  truck  for  Dept.  of  Electricity. 
Spec,  on  file  in  office  of  Secty. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
July  6,  8  P.  M.,  bids  will  be  rec.  by 
Wm.  G.  Paden,  Secty.,  Board  of  Edu- 
cation, City  Hall,  to  fur.  and  install 
woodworking  shop  machinery  and 
equipment.  Lists  of  equipment  de- 
sired  obtainable   from   Secty. 


OROVILLE,  Butte  Co.,  Cal. — Until 
July  6,  12  noon,  bids  will  be  rec.  by 
Mildred  P.  Martin,  clerk,  Oroville 
Union  High  School  District,  to  fur.  one 
1%-ton  chassis,  with  190-in.  wheelbase, 
4-cylinder  motor,  3%-in.  bore  by  iVz- 
in.  stroke,  with  body  of  40-passenger 
carrying  capacity. 


RAILROADS 


RIVERSIDE,  Cal. — Corona  and  Santa 
Fe  Ry.  Co.  authorized  by  railroad 
comm.  to  const.  14.6  mi.  line  from  1 
mi.  n.  w.  of  Alberhill,  Riverside  Co.,  to 
a  connection  with  the  tracks  of  the 
A.  T.  &  S.  F.  Ry.,  approx.  %  mi.  s.  of 
Porphyry. 


MISCELLANEOUS   SUPPLIES 


SAN  FRANCISCO— Until  June  28,  3 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  61,000  pedestrian  lane 
markers.  Further  information  obtain- 
able from  above. 


OAKLAND,  Cal.— Until  June  24,  4  P. 
M.,  bids  will  be  rec.  by  Walter  S. 
Chandler,  Secty.,  Board  of  Park  Di- 
rectors, 407  City  Hall,  to  fur.  5000  yds. 
loam;  5000  yds.  fill  and  1000  yds. 
manure,  to  be  delivered  within  radius 
of  1-im.  of  Lake  Merritt,  during  fiscal 
year  1926-27.  Further  information  ob- 
tainable   from   secretary. 


OAKLAND,  Cal.— Until  June  24,  4 
P.  M.,  bids  will  be  rec.  by  Jay  B.  Nash, 
secy.  Playground  Commission,  to  fur. 
lumber,  fuel  oil  and  commissary  sup- 
plies for  Recreation  Dept.  Lists  of  ma- 
terials desired  obtainable  from  above 
on   request. 

CORCORAN,  Kings  Co.,  Cal.  —  City 
will  ask  bids  shortly  for  purchase  of 
500-ft.   2Vj-in.   fire  hose. 


RESERVOIRS  &  DAMS 


MONTECITO,  Cal. — Survey  for  45,- 
000,000-gal.  storage  reservoir  has  been 
started  by  the  Montecito  Water  Dist. 
This  project  is  to  be  financed  by  $676,- 
000  bond  issue  recently  voted.  The 
Mono  tunnel  is  now  in  5200  ft.  and  Is 
now  in  water  bearing  strata.  Carl 
Wyant,    dist.    engineer. 


MONTECITO,  Cal. — Montecito  water 
dist.  advised  by  Dr.  Bailey  Willis, 
seismologist,  to  const,  dam  on  Mono 
site  in  preference  to  increasing  height 
of  Gibraltar  dam  on  the  Santa  Ynez 
River. 


PIPE  LINES,  WELLS,  ETC. 


RED  BLUFF,  Tehama  Co.,  Cal.— Bur- 
roughs &  Son,  Red  Bluff,  at  $800 
awarded  cont.  by  city  to  drill  well  at 
municipal  water  works  in  north  section 
of  city.  Sacramento  Pipe  Works,  Sac- 
ramento, at  $1.69  ft.  awarded  contract 
for  10-in.  screw  joint  casing. 

TACOMA,  Wash.— Steel  Tank  &  Pipe 
Co.,  Portland  Ore.,  at  $199,532  sub.  low 
bid  to  city  to  const,  pipe  line  in  con- 
nection with  water  system.  Complete 
list  of  bids  received,  all  taken  under 
advisement   were: 

Steel    Tank    &    Pipe    Co $199,532 

Geo.    Nelson    (Birchfield) 241,045 

McHugh  &  Johnson   (Birchfield)    234,471 

J.    L.    Smith    (Willamette) 227,744 

Parker-Schram     (Willamete)  .  . .    234.,244 
Albertson,       Connell       Bros.        & 

Walsh     (Birchfield) 226,433 

Strong       &       McDonald       (Kings 

Bros.)     225,052 

(Willamete)     223,687 

(Birchfield)      224,886 


LINDSAY,  Tulare  Co.,  Cal. — Huffman 
and  Sexton,  Pixley,  Calif.,  at  $1,501 
awarded  cont.  by  city  to  drill  and  case 
well;    12-in.    dia.,    400-ft.    depth. 


TACOMA,  Wash. — Steel  Tank  &  Pipe 
Co.,  Portland,  Ore.,  at  $191,532  awarded 
cont.  by  city  to  fur.  27,683  ft.  34-in. 
welded  pipe. 


MISCELLANEOUS 
CONSTRUCTION 


FRESNO,  Fresno  Co.,  Cal. — City  Com- 
missioner of  Public  Works  A.  M.  Jen- 
sen recommends  to  city  the  const,  of 
subways  under  Santa  Fe  R.  R.  at  Inyo 
or  Mono  Sts.  and  under  Southern  Pacific 
tracks  at  Monterey  St. 


OAKLAND,  Cal.— County  and  city  of 
Oakland  appropriates  $5000  to  finance 
survey  for  proposed  tunnel  road  from 
Walnut  Creek  to  Park  Blvd.,  a  cut-off 
of  the  Victory  Highway  into  Oakland. 
The  tunnel  cost  is  placed  at  $1,000,000. 
Geo.  A.  Posey,  county  surveyor.  W.  W. 
Harmon,    city    eng.    of    Oaklan^. 


WATER  WORKS 


OXNARD,  Cal. — Until  7  P.  M.,  July 
6,  bids  will  be  rec.  for  one  vertical 
deep  well  screw  or  marine  turbine  type 
or  centrifugal  type,  pump,  with  bronze 
bearings,  having  a  capacity  of  not  less 
than  100  gals,  per  min.  against  a  total 
pumping  head  of  40  ft.,  to  be  provided 
with  induction  type  motor,  3-phase,  50- 
cycle,  440-volt,  with  a  speed  of  not 
less  than  1100  R.  P.  M.,  or  G.  E.,  West- 
inghouse,  or  equal  manufacture.  Cert, 
check  or  bond,  10%.  Frank  B.  Pettis, 
clerk. 


SAN  FRANCISCO — Fire  Commission 
approves  recommendation  of  Chief 
Thos.  Murphy  to  extend  high  pressure 
water  system  into  Park-Presidio  and 
Richmond   Districts. 


LNGLEWOOD,  Cal. — Until  8  P.  M., 
July  12,  bids  will  be  rec.  by  city  for 
lawn  sprinkler  system  in  Grevlllea 
Ave.  Park  lying  bet.  Manchester  Ave. 
and  Nutwood  St.;  spec.  No.  45.  All 
valves  to  be  hand  operating,  of  brass 
or  bronze,  Jenkins  disc,  or  equal. 
Cert.  ohk.  or  bond,  10%.  Otto  H. 
Deulke,   city   clerk. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Civic  Commercial  Assn.  circulating' 
petitions  favoring  organization  of  as- 
sessment dist.  to  finance  installation 
of  12-in.  water  mains  in  Chester  Ave., 
bet.  14th  and  21st  Sts.  Est.  cost  placed 
at   $.66    front   ft. 
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LOS  ANGELES,  Cal.  —  Lawrence 
Massa,  Box  453,  Bell,  sub.  low  bid  to 
county  for  water  distrib.  sys.  compl. 
with  serv.  conn.  In  County  Water 
Works  Dist.  No.  9,  near  Compton.  The 
bid  involv.  (1)  107  IJ/i-in.  and  365  %- 
in.  serv.  conn,  and  distrib.  mains  with 
C.  I.  pipe  in  12-ft.  lengths,  lead  joints, 
also  same  with  cem.  joints,  (2)  same, 
4  metre  lengths  C.  I.  main  lead  joints, 
also  same  with  cem.  joints;  (3)  same, 
with  4-in.  C.  I.  pipe  in  12-ft.  lengths, 
and  all  pipe  over  4-in.  to  be  in  16-ft. 
lengths,  lead  joints,  also  same  with 
cem.  joints.  His  bid  was:  (1)  (a)  $14,- 
995,  (b)  n3,611.51;  (2)  (a)  |14,888,  (b) 
$13,491.51;  (3)   (a)  $14,607,  (b)   $13,287.51 


LOS  ANGELES,  Cal.— Following  low 
bids  rec.  by  county  for  various  works 
in  County  Water  Works  District  No.  9: 

Pumps — Peerless  Pump  Co.,  1602  E- 
67th   St.,   Los   Angeles,    $1980. 

Pumphouse,  derrick  and  tank — Geo. 
W.  Young,  4119  3rd  Ave.,  Los  Angeles, 
$918 

Drill  Water  Well — Southern  Califor- 
nia Well  Drilling  Corp.,  216  Wilhardt 
St.,    Los    Angeles,    $2475. 

Iron  Body  Water  Valves — T.  Haverty 
Co.,   316   E-8th   St.,  Los   Angeles,   $985. 

Steel  Tank  and  Tower  —  Llewellyn 
Iron  Works,  1200  North  Main  St.,  Los 
Angeles,  $9500;  for  hemispherical-bot- 
tom   tank,    100,000-gals.   capacity. 

Chicago  Bridge  &  Iron  Works,  Rialto 
Bldg.,  San  Francisco,  $10,190  for  ellip- 
bottom    tank,    100,000-gals.    capacity. 

Pipe  and  Fittings — B.  Nicoll  &  Co., 
Rialto  Bldg.,   San  Francisco,   $20,285. 

Wrought  Iron  Pipe  and  Fittings — 
Pacific  Pipe  &  Supply  Co.,  1002  Santa 
Fe  Ave.,    Los   Angeles,   $2100.45. 

Brass  Angle  Valves,  Service  Cocks 
and  Corporation  Cocks-Walworth-Lally 
Co.,  2nd  and  Tehama  Sts.,  San  Fran- 
cisco,   $1135. 


RIO  VISTA,  Solano  Co.,  Sal.— Until 
July  1,  8  P.  M.,  bids  will  be  rec.  by  F. 
J.  Kalber,  town  clerk,  to  const,  c.  i. 
water  pipe  system.  Cert,  check  10% 
payable  to  Pres.  of  Bd.  of  Town  Tru.s- 
tees  req.  Plans  obtainable  from  F.  A. 
Steiger,  engineer.  Courthouse,  Fairfield. 


BOLINAS,  Marin  Co.,  Cal. — State 
Dept.  of  Public  Works,  Division  of 
Water  Rights,  grants  permit  to  Bolinas 
Public  Utility  District,  to  appropriate 
650,000-gallons  of  water  daily  from 
Arroyo  Honda  Creek  for  municipal 
purposes.  Construction  involves  2 
cone,  conduits,  each  4%-mi.  long;  est. 
cost,  $50,000. 


YUBA  CITY,  Sutter  Co.,  Cal.  —  City 
plans  to  replace  one  12-in.  pump  at 
city  water  works  with  new  pump.  Edw. 
Von  Geldern,  city  engineer. 


LOS  ANGELES,  Cal. — M.  Stulsaft  Co., 
932  Wilson  St.,  awarded  cont.  by  water 
and  power  comm.  at  $4055  for  std.  galv. 
pipe  under  spec.  W-625  at  $14,20  per 
C  ft:  and  $8.78  per  C  ft. 

N.  O.  Nelson  Mfg.  Co.,  724  Terminal, 
awarded  cont.  at  $57.46  C  ft.  for  60,000 
ft.  6-in.  Matheson  pipe,  f.  o.  b.  trucks. 
Van   Nuys. 


PASADENA,  Cal.— City  plans  6-in.  c. 
i.  water  main  in  Madison  Ave.,  betw. 
Ashtabula  St.  and  Orange  Grove  Ave; 
W.  C.  Earle,  city  engr. 


WASCO,  Kern  Co.,  Cdl.— Until  June 
22,  10  a.  m.  bids  will  be  rec.  by  W.  D. 
Cokely,  sec,  Wasco  Public  Utility  Dis- 
trict, to  const,  one  water  supply  unit. 
Cert,  check  10%  payable  to  Pres.  of 
Bd.  of  Directors  of  Dist.  req.  with  bid. 
Plans  obtainable  from  sec.  on  deposit 
of  $5,    returnable. 


EL  MONTE,  Cal.— Until  8  P.  M.,  July 
6,  bids  will  be  rec.  by  city  to  fur.  and 
lay  2600  ft.  6-in.  standard  screw  water 
pipe.  Plans  on  file  at  office  of  city 
clerk,  B.  B.  Moore. 


MADERA,  Madera  Co.,  Cial. — Until 
June  30,  5:30  P.  M.,  bids  will  be  rec.  by 
C.  W.  Clawson,  clerk,  Madera  School 
District.  to  fur.  and  install  two 
sprinkler  systems,  one  at  Burbank  and 
another  at  Lincoln  school.  Spec,  ob- 
tainable from  H.  E.  Cook,  101  E-Yo- 
semite  St.,  Madera. 


ARCADIA,  Cal. — Bids  rec.  by  city  tor 
booster  pump  rejected  and  city  water 
supt.  instructed  to  purchase  same  in 
the  open  market.  Bids  were:  J.  B.  Van 
Home  Co.,  $575;  Sprado  Engr.  Co.,  $648; 
Byron-Jackson  I'ump  Co.,  $698;  Jack- 
son-Church Co.,  $700;  American  Pump 
Co.,   $819;   Pacific   Pump  Wks.,   $866. 

SAN  DIEGO,  Cal.  —  $2,000,000  bond 
election  will  be  held  in  Sept.  to  build 
dam  at  Sutherland,  a  diverting  dam  at 
San  Vicente,  and  necessary  pipe  lines 
Employment  of  Arthur  P.  Davis,  former 
chief  of  the  U.  S.  Reclamation  Service, 
to  select  the  type  of  dam,  has  been  au- 
thorized by  the  city  oouncil.  The  re- 
port of  City  Mgr.  F.  A.  Rhodes,  em- 
bodying the  above  recommendations, 
was  unanimously  (adopted. 

ALHAMBRA.  Cal.  —  B.  Nicoll  &  Co 
W.  M.  Garland  Bldg..  Los  Angeles, 
awarded  cont.  by  city  at  $6443.83  for 
pipe  f-r  city  water  dept.,  involv. ing 
2304  ft.  6-in.,  7814  ft.  4-in.  and  84  ft. 
18-in. 


OAKLAND,  Cal. — As  previously  re- 
ported, bids  will  be  rec.  by  East  Bay 
Municipal  Utility  District,  Ray  Bldg., 
on  July  2,  for  gates  and  screens  for 
San  Pablo  and  Lafayette  screening 
chambers,  Mokelumne  river  project. 
Bids  are  desired  under  the  following 
schedules: 

Schedule  1  —  Gates  for  screening 
chambers:  16  6-ft.x6-ft.  cast  iron  gates, 
frames,  seats,  stems  and  hoists;  S  2-ft. 
by  3-ft.  steel  gates,  frames,  seats, 
stems,  stems,  hoists:  8  l^^ -ft.x3-ft.  aut. 
steel  flap  gates,  frames,  seats  and 
hinge  bolts;  6  12-in.  circular  gates, 
frames,  seats,  stems,  hoists  and  anchor- 
age pipe;  2  6-ft.  Calco  Automatic  drain- 
age gates,  seats  and  anchorage  pipes, 
complete. 

Schedule  No.  2  —  Screens  for  San 
Pablo  and  Lafayette  screening  cliam- 
bers:  30  screens  and  frames,  compl;  2 
hoists  and  cars;  284  lin.  ft.  20-lb.  steel 
rails  with  splice  bars  and  bolts;  4 
short  type  ventilators  compl.  with  caps, 
screens,  plates,  bolts,  pipes;  3  long  type 
ventilators  compl.  with  caps,  screens, 
plates,   b   Its   and   pipes. 


Contractors  Machine  Works 

See   the   Neiv 

B.  &  C.  GRAVEL  WASHER 

PATENTED 

NEW  DESIGN— CLEANER  GRAVEL— GREATER 
CAPACITY— LOW   OPERATING   COST 

CREAR  &  BATES 

57  ZOE  ST.,  bet.  3rd  and  4th,  oft  Brannan  St. 
Phone  KEARNY  1885  SAN   FRANCISCO 


LODI,  San  Joaquin  Co.,  Cai; — Until 
July  8,  7  P.  M.,  bids  will  be  received  by 
Chas.  A.  Posey,  clerk.  Turner  school 
District,  to  erect  outbuilding,  neces- 
sary plumbing,  pumping  plant,  septic 
tank  and  electric  work  for  school.  J. 
F.  Watson,  architect,  321  South  Church 
St.,  Lodi.  Plans  obtainable  from  ar- 
chitect  on    deposit   of    $20,    returnable. 

LOS  ANGELES,  Cal.— Until  3  P.  M.. 
July  2,  bids  will  be  rec.  by  water  and 
power  comm.,  f07  S.  Broadway,  for 
centrif.  pumps  and  motors  under  spec. 
795-D.     Jas.    P.    Vroman,   secretary. 

SAN  DIEGO,  Cal.— Water  Dept.  an- 
nounces pipe  lines  connecting  Univer- 
sity Hts.  and  Chollas  Reservoirs  will 
be  enlarged  at  a  cost  of  $71,000.  A 
rerouting  of  a  portions  of  the  line  East 
San  Diego   will  also  be  effected. 


RIVERSIDE,  Cal. — City  pUns  do- 
mestic water  system  In  Cleveland 
Ave,,  bet.  Van  Buren  St.  and  640  ft. 
west  of  Stewart  St.,  In  Victoria  Ave., 
bet.  Van  Buren  and  Stewart  Sts.,  Lin- 
coln Ave.,  bet.  Van  Buren  and  Meyera 
Sts.,  in  Van  Buren  St.,  bet.  Victoria 
and  Cleveland  Aves.,  and  in  portions  of 
other  Sts.;  1911  act.  G.  Albert  Mills, 
city   clerk. 


PLAYGROUNDS   AND   PARKS 


BERKELEY,  Alameda  Co..  Cal.— Un- 
til June  29.  10  a.  m..  bids  will  be  rec. 
by  Emma  M.  Jlann,  city  clerk,  to  const 
cone,  retaining  walls,  oil  macadam  ten- 
nis court,  etc.,  at  Codornices  Play- 
ground. Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  city 
engineer   on    deposit   of   $5,    returnable. 

LOS  BANCS,  Merced  Co..  Cal. — Until 
July  2.  2  p.  m.,  bids  will  be  rec.  by  a 
B.  Dismukes,  clerk.  Los  Banos  School 
District,  to  const,  double  tennis  courts 
at  high  school.  Plans  obtainable  from 
secretary. 

SAN  RAFAEL.  Marin  Co..  Cal —Un- 
til July  1,  8:30  P.  M.,  bids  will  be-  red 
by  Oliver  R.  Hartzell,  secy.  Board  of 
Education,  for  fencing  at  B  St  school 
X.  AV.  Sexton,  architect.  De  Young  Bldg 
San  Francisco.  Spec,  on  file  In  office 
of  architect.  Cert,  check  10%  payable 
to   secy.   req.  with  bid. 


SAX  FRANCISCO— See  "Sewers  and 
Street  Work,"  bids  wanted  for  paving 
and   fencing  work. 


.'^ EWERS  &  STREET  WORK 


SACRAMEXTO,  Cal.— City  declares 
inton.  (2096)  to  imp.  4th  St..  bet.  X 
and  Y  Sts..  involv.  cone,  curb,  gutter; 
c.  i.  drains  with  vit.  sewer  connections; 
vit.  sewers;  cone.  m.  h.;  reconst.  m.  h. 
grade  and  pave  with  asph.  cone,  with 
i'en]  coat.  1911  Act,  Bond  Act  1915. 
Protests  July  8.  H.  G.  Denton,  citv 
clerk.     A.  J.   Wagner,  city  engineer. 

S.\CRAMEXTO.  "Cal.- City  declares 
inten.  (2097)  to  Imp.  5th  St.,  bet.  U 
and  Y  Sts.,  Involv.  cone.  curb,  gutter; 
c.  i.  drains  with  vit.  sewer  connections: 
vit.  sewers;  reconst.  m.  h.;  grade  and 
pave  with  asph.  cone,  with  seal  coat. 
mil  Act.  Bond  Act  1915.  Protests  Julv 
8  H.  G.  Denton,  city  clerk.  A.  J. 
Wagner,  city  engineer. 


S.\N  JOSE.  Santa  Clara  Co..  Cal. — 
Untily  July  12.  11  A.  M..  bids  will  be 
reo.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Los  Gatos  and  Almaden  Rd.  in 
Sup.  Dist.  No.  ."i.  Plans  obtainable 
from   County   Surveyor   Robt.   Chandler. 


S.\X  ANSELMO.  Marin  Co..  Cal  — 
Town  trustees  declare  inten.  (72)  to 
imp.  Red  Hill  Ave.,  Involv.  grade;  hyd. 
cone,  curb,  gutter,  walks;  cone,  catch- 
basins,  corru.  Iron  pipe  storm  sewers; 
'to.  1911  Act  and  Bond  Act  1915.  Pro- 
tests July  12.  F.  D.  Burrows,  town 
clerk.     H.   E.  C.  Feusler.   town   eng. 

S.\X  BERNARDINO.  Cal.— City  plans 
to  imp.  Massachusetts  Ave.,  bet.  Base 
Line  and  Fourteenth  Sts.;  curbs,  walk, 
t-iii.    cone,    pave.;    1911    act. 
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LINCOLN.  Placer  Co.,  Cal. — City  con- 
templates bond  election  for  $30,000  to 
finance  extensions  and  additions  to 
sewer  system. 

OAKLAND,  Cal.— City  declares  inten. 
to  imp.  94th  Ave.,  bet.  E-14th  St.  and 
Foothill  Blvd..  involv.  grade;  pave: 
curbs  gutters,  walks:  conduits  ami 
storm'  water  inlets.  1911  Act.  Bond 
Act  1915.  Protests  .Tuly  8.  W.  W.  Har- 
mon.  c:ty   engineer. 

PASADENA,  Cal.— City  plans  to  imp. 
Santa  Rosa  Ave.,  bet.  Highland  St.  and 
n.  boundary  of  The  Los  Robles  Tract; 
and  portions  of  other  Sts.:  1-in.  oil 
mac.  pave.,  curb,  gut.;  No.  5673.  Pro- 
tests, July  6.  Bessie  Chamberlain,  city 
clerk. 

SAN  FRANCISCO — Bureau  of  Engin- 
eering, Dept.  of  Public  Wks  completes 
spec,  to  imp.  sts.  in  Golden  Gate  Hts. 
Tract-  est.  cost  $420,000,  involving  6700 
cu  vds.  class  A  1:2:4  cone,  in  walls, 
balustrades,  stairway  railings,  steps, 
copings,  gutters  and  structures  includ- 
ing excavation  and  backfill;  918  cu. 
yds  mortared  rubble  walls;  654,000  lbs. 
bar  rein,  steel;  200,000  cu.  yds.  excava- 
tion; 3600  sq.  ft.  art.  stone  walks;  22 
br  manholes;  2  br.  junction  manholes; 
3  br.  catchbasins;  700  lin.  ft.  8-in.  and 
800  lin.  ft.  12-in.  ironstone  pipe  sewer; 
120  lin  ft  10-in.  ironstone  pipe  cul- 
vert; 50  lin.  ft.  12-in.  class  A  c.i.  pipe 
sewer;  1  stcrm  water  inlet;  22  red 
warning  lights  for  ends  of  retaining 
wall;  60  cone,  drainage  sumps.  M.  M. 
O'Shaughnessy,    city    engineer. 

LOS  ANGELES,  Cal.— Geo.  R.  Curtis 
Paving  Co.,  2440  E.  26th  St,  sub  low 
bid  to  Bd.  Pub.  Wks.  at  5o4  186  for 
Imp.  Banning  Blvd.,  bet.  M  and  J  Sts., 
involv.  grading  at  $14,900  301  SQ.  ft. 
6-ln.  concr.  paving,  25c,  104,33-J  sq.  rt. 
Warrenite  paving,  24.9c,  3776  lin.  tt. 
curb  55c,  18,054  sq.  ft.  sidewalk,  16c, 
4158  sq.  ft.  gutter,  25c,  san.  sewer, 
$4350,    2741    lin.    ft.    hse.    conn,    sewers, 

Charles  T.  Salata,  4551  E.  6th  St., 
low  at  $26,079  for  imp.  Ganahl  St.,  in- 
volv. grading  at  $3700,  86,722  sq.  ft.  6- 
in.  concr.  paving,  19.5c,  1384  sq.  tt. 
remodel.  10c,  2187  lin.  ft.  curb,  50c,  9d01 
sq  ft  sidewalk,  16c,  storm  dram,  $250, 
wooden  guard  rail,  $50,  san.  sewer, 
$2000,  417  lin.  ft.  hse.  conn,  sewers,  $1. 

Lewis  Constr.  Co.,  401  Delea  Bldg., 
low  at  $24,402  for  imp.  Temple  St.,  bet. 
Robinson  and  Hoover  Sts.,  involv.  grad- 
ing $6300,  30,499  sq.  ft.  7-in.  concr. 
paving,  25c,  1536  lin.  ft.  curb,  55c,  7744 
sq  ft  sidewalk,  16c,  storm  drain  compl. 
$600,  san.  sewer,  $1200,  427  lin.  ft.  hse. 
conn,  sewers,  $1.25,  lighting  system, 
$6000;    wooden   guard   rail,    $60. 

SAN  RAFAEL,  Marin  Co.,  Cal. — D. 
McDonald,  Sausalito,  at  $15,534  con- 
tractor fur.  culverts,  $14,134  county  fur. 
culverts  and  $1  cu.  yd.  rock  surfac- 
ing, awarded  cont.  by  county  to  imp. 
Point  Reye.s   Rd. 

SAN  RAFAEL,  Marin  Co.,  Cal. — 
Pacific  States  Const.  Co.,  Call  Bldg., 
San  Francisco,  at  $.16  sq.  ft.  awarded 
cont.  by  county  for  66,976  sq.  ft.  3-in. 
Willite  asph.  cone,  surfacing  in  Grant 
Ave.,   Novato. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
July  6,  bids  will  be  rec.  by  city  to  imp.: 
C  and  28th  Sts.,  involv.  29,400  sq.  ft. 
paving  with  3-in.  asph.  concr.  base  and 
2-in.  asph.  concr.  top;  153,014.6  sq.  ft. 
paving  with  5-in.  Portland  cem.  concr., 
590.79  lin.  ft.  cem.  concr.  curb;  300  sq. 
ft.  cem.  concr.  sidewalk;  2580  lin.  ft. 
of  6-in.  C.  I.  water  main;  80  lin.  ft.  of 
10-in.  c.  i.  water  main;  80  lin.  ft.  of  4- 
in  c.  i.  water  main;  3125.8  cu.  yds. 
embank,  195  lin.  ft.  of  12-in.  d.  s.  cem. 
concr.  pipe,  4  6-in.  2-way  fire  hydrants, 
40  %-in.  water  serv.,  4  curb  inlets; 
1911   act. 


BERKELEY,  Alameda  Co.,  Cal. — City 
declares  inten.  (575)  to  imp.  Shattuck 
Ave.,  bet.  Hearst  Ave.  and  Rose  St., 
involv.  grade;  pave;  cone,  walks,  curb, 
gutter,  driveways,  culverts,  hand- 
holes,  catchbasins,  sewers,  lateral 
sewers,  manholes  and  pipe  for  dis- 
tributing domestic  water  supply.  1911 
Act,  Bond  Act.  1915.  Protests  June 
29.     Emma  M.  Hann,  city  clerk. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  preparing 
spec,  to  imp.  28th  St.,  bet.  Main  Ave. 
and  Cutting  Blvd.  3-in.  rock  base  with 
5-in.  asph.  cone.   pave. 


SAN  BERNARDINO,  Cal.— City  plans 
8-in.  vit.  sewer  in  Alden  Ave.,  bet.  D 
St.  and  115  ft.  w.  of  Arrowhead  Ave.; 
1911   act. 


Awards     by 


LOS     ANGELES,   Cal.  — 
county    for   rd.    work   are: 

Second  St.  Extension  from  Pomona 
Blvd.  to  west  city  limits.  Cash  contr. 
No.  277,  involv.  190,432  sq.  ft.  concr. 
pave,  and  incidfintal  items,  to  Callahan 
Constr.  Co.,  830  Calif.  Bldg.,  Los  An- 
geles,   at    $98,188. 

C.  I.  473,  Hammel  St.,  bet.  Gage  and 
Brannick  Sts.,  involv.  curb,  walk  and 
gut.,  to  G.  L.  Mahaney,  409  N.  Kilkea 
Dr.,    at    $12,136. 

C.  I.  No.  371,  Inglewood  Ave.,  bet. 
Belleview  Ave.  and  L.  A.  and  Redondo 
Rd.,  involv.  428,487  sq.  ft.  Willite  Pave., 
and  incidental  items  to  G.  H.  Oswald, 
266  E.  58th  St.,  Los  Angeles,  at  $106,- 
495. 


INGLEWOOD,  Cal, — Petitions  in  cir- 
culation for  bond  election  to  vote  on 
sewer  trunk  line  and  laterals.  Willis 
Peffer,  city  engineer,  estimates  cost  at 
$785,000. 


S.AN  ANSELMO,  Marin  Co.,  Cal.— 
To^\'n  trustees  declares  inten.  f74)  to 
imp.  portion  of  Olive  Ave.  and  Hill- 
crest  Ave.,  involv.  grade:  asph.  cone, 
pave.:  hvd.  cone.  curb,  gutter:  cone. 
catehba.=ins:  brick  and  cone,  manholes: 
fi-in.  vit.  sewers;  corru.  iron  pipe  storm 
rlrains.  1911  Act  and  Bond  Act  1915. 
Protest."  July  12.  F.  D.  Burrow^s,  town 
elerk.      H.    E.    C.   Feusier,    town    eng. 


SACRAMENTO.  Cal. — Until  July  1, 
8  P.  M..  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk.  (2091)  to  imp.  40th  St. 
bet.  12th  and  14th  Ave.,  involv.  cone, 
curb,  gutter:  c.  i.  gutter  drains  ■with 
vit.  sewer  connections:  const.  vit. 
sewers:  cone,  manhole:  reconst.  man- 
holes: 1-in.  water  main  connections; 
grade:  asph.  cone.  pave,  with  seal  coat. 
1911  Act.  Cert,  cheek  10%  payable  to 
city  req.  Plans  obtainable  from  A.  J. 
Wagner,    city   engineer. 


INGLEWOOD,  Cal. — Until  8  P.  M., 
June  28.  bids  will  be  rec.  to  imp.  Cen- 
tinela  Ave.,  bet.  Stepney  and  Market 
Sts.:  6-in.  concr.  pave.,  8-in.  cem.  san. 
sewer,  m.  h.,  hse.  conn.,  etc.:  1911  act. 
Cert.  ehk.  or  bond,  10%.  Willis  Pef- 
fer,  city   engineer. 


VENICE,  Cal. — Proceedings  under 
way  for  St.  opening  and  widening  work, 
amounting  to  5  mi.  Further  informa- 
tion may  be  obtainable  from  J.  H. 
Davidson,    div.    engr. 


SACRAMENTO,  Cal. — Until  July  1, 
S  P.  M.,  bids  will  be  ree.  bv  H.  G. 
Denton,  city  clerk.  (2092)  to  imp.  37th 
St.,  bet.  5th  and  6th  Aves.,  involv.  cone, 
curb,  gutter;  c.  i.  gutter  drains  with 
vit.  sewer  connections;  const.  vit. 
se^vers;  eonc.  manhole:  reconst.  man- 
holes; 1-in.  water  main  connections: 
grade;  asph.  cone.  pave,  with  seal 
coat.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  obtainable 
from    A.    J.    Wagner,    city    engineer. 


HERMOSA,  Cal.— Ira  Hagenbuch, 
pres.  of  city  trustees,  favors  bond 
issue   to   resui-f.   the   city   Sts. 


VENICE,  Cal. — Venice  Eng.  Div., 
Los  Angeles  city,  completes  plans  for 
imp.  in  28th  Ave.  and  Beach  Ave. 
Iinprvt.  Dist.,  involv.  1.37  mi.  concr. 
pave. 

VENICE,  Cal.  —  Venice  Eng.  Div., 
Los  Angeles  City,  completes  plans  for 
0.41  mi.  24-in.  vit.  and  reinf.  concr.  pipe 
storm  drain  in  Vista  Del  Mar  Storm 
Drain  D;st.  Plans  also  completed  for 
sewer  in  28th  Ave.  and  Beach  Ave. 
Imprvt.  Dist.,  1.89  mi.  J.  H.  Davidson, 
div.   engr. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— A. 
J.  Raisch,  32  West  San  Antonio  St.,  San 
Jose,  awarded  cont.  bv  city  to  imp.  San 
Fernando  St.,  bet.  24th  St.  and  King 
Rd.,  involv.  grade;  1%-in.  Durite  asph. 
eonc.  surface  on  3-in.  asph.  cone,  base 
pave;  hyd.  cone,  curb,  gutter,  walks; 
4-in.  vit.  sewer  lateral  drains;  6-in. 
vit.  sewer  drains;  hyd.  cone,  storm 
water  inlets:  part  circle  gal  v.  corru. 
iron  culvert. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
I'aymond  H.  Crummey,  5th  and  Keyes 
Sts.,  San  Jose,  awarded  cont.  by  city  to 
improve  portions  of  V^irginia  St.,  bet. 
Western  Pacific  R.  R.  right-of-way  and 
Twelfth  St.,  involv.  grade;  1%-in.  Du- 
rite asph.  eonc.  surface  pave  with  3-in. 
asph.  cone,  base;  cem.  cone,  curb,  gut- 
ter; cone,  walks;  4-in.  vit.  sewer  lat- 
erals;  6-in.   vit.   san.   sewer. 


O.'VKLAND.  Cal. — Central  Construc- 
tion Co.,  Oakland  Bank  Bldg.,  awarded 
cont.  by  city  to  imp.  portions  of  Semi- 
nary A've.,  involv.  grade,  $.015  sq.  ft.: 
cone,  curb,  $.75  lin.  ft.;  cone,  curb  with 
steel  guard.  $1.35  lin.  ft.:  cone,  pave., 
$.22  sq.  ft.;  storm  water  inlets,  $35  ea.; 
8x24-in.  corru.  iron  and  core,  culvert, 
$4.80   lin.   ft.;   handholes,    $35   ea. 


BERKELEY,  Alameda  Co.,  Cal.— City 
declares  inten.  (577)  to  imp.  Spruce  St., 
bet.  Rose  St.  and  Regal  Rd.,  involv. 
grade  and  pave;  reset  curbs;  const, 
eonc.  walks,  curbs,  gutters;  culverts, 
handholes,  catchbasins,  sewers,  lateral 
sewers:  manholes,  tile  drains  and  pipes 
for  distributing  domestic  water  sup- 
ply; macadamize  street  intersections 
1911  Act,  Bond  Act  1915.  Protests  June 
29.      Emma   M.    Hann,   city   clerk. 


BERKELEY,  Alameda  Co.,  Cal.— City 
declares  inten.  (576)  to  imp.  Rose  St., 
bet.  Shattuck  Ave.  and  Spruce  St.,  in- 
volv. grade  and  pave;  reset  curb;  cone, 
walks,  curbs,  gutters,  driveways,  cul- 
verts, handholes,  lateral  sewers  and 
pipes  for  distributing  domestic  water 
supply;  macadamize  street  intersec- 
tions. 1911  Act,  Bond  Act  1915.  Pro- 
tests June  29.  Emma  M.  Hann,  city 
clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  28.  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  elerk,  (784)  to 
imp.  Clay  St.,  bet.  Pilgrim  and  Ophir 
Sts.,  involv.  grade;  comb.  cone,  curbs, 
gutters:  eonc.  walks;  2-in.  crusher  run 
rock  base;  2%-in.  asph.  eonc.  base  with 
lV>-in.  asph.  cone,  surface  pavement. 
1911  Act,  1915  Bond  Act.  Cert,  cheek 
10%  payable  to  city  req.  W.  B.  Hogan, 
city   engineer. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

Neiv    aad   Used,  Bonght,  Sold,  Exchanged,  Rented  and   Repxired 

Industrial  Light  and  Power  Installation 
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OAKLAND,  Cal. — City  approprla'tes 
$35,58i:  to  finance  opening-  of  8th  St., 
from  present  terminus  at  8th  Ave.  to 
l':-12th  St.,  and  14th  Ave.  W.  W.  Har- 
mon,  city   engineer. 

EUREKA,  Humboldt  Co.,  Cal.— Until 
July  6,  bid.s  will  Ije  rec.  by  Fred  M. 
Kay,  county  clerk,  to  const  Salmon 
Creek  Ud.,  Appro.x.  2  mi.  in  length. 
Plans  on  file  in  office  of  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til July  6,  8  P.  M.,  bids  will  be  rec.  by 
C.  B  Reid,  city  clerk,  to  imp.  (1090) 
Pierce  St.,  bet.  3rd  and  2nd  Sts.,  in- 
volv.  grade;  reoonst.  existing  water 
bound  macadam  surface  for  4-in.  base; 
3-in.  Willite  asph.  cone,  surface  laid  in 
one-course.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk. 


•  SAN  RAFAEL,  Marin  Co.,  Cal.— City 
starts  proceedings  to  imp.  Lincoln  and 
Fifth  Aves.,  with  2-in.  asph.  cone,  pave 
in  center  and  4-in.  thick  sides  to  curb. 
Preceedings  will  also  be  started  to 
pave  Jewell  St.  and  Ridge  Ave.  1911 
and   1915  Acts. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Thompson  Bros.,  Santa  Cruz,  at  $11,- 
159  awarded  cont.  by  city  to  imp.  King 
St.,  bet.  Mission  and  Bay  Sts.,  involv. 
cone,  walks  and  driveway  approaches; 
manholes;  cone,  curb;  corru.  metal  cul- 
verts; grade;  5-in.  cone.  pave,  with  1% 
-in.  asph.  cone,  surface;  portions  of 
Bay,  Peyton,  Dodero  Sts.,  etc.,  involv. 
walks,  driveway  a|)pri)ac;hes,  etc.  W. 
E.    Miller    bid    $ll,72r.. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  Foothill  Blvd.,  bet.  Fruitvale 
and  35th  Aves.,  and  portions  of  Fruit- 
vale  ave.,  33rd,  Peralta  and  34th  Aves., 
adjacent  to  Foothill  Blvd.,  involv.  grade 
pave;  curbs,  gutters;  conduits;  storm 
water  inlets.  1911  Act.  Protests,  July 
8.      W.   W.   Harmon,   city   engineer. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Petitions  being  circulated  seeking 
l)aving  of  Ocean  View  Blvd.-  H.  D. 
Severance,  city  engineer. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Until  July  12,  bids  will  be  rec.  by  city 
to  imp.  L  St.,  involv.  2600  cu.  yds.  grad- 
ing; 800  lin.  ft.  part  circ.  corru.  iron 
and  cone,  culvert;  600  lin.  ft.  cone, 
curb;  1700  sq.  ft.  cem.  walks;  75,700 
sq.  ft.  pavement.  Alt.  bids  for  pave- 
ment will  be  considered  as  follows:  (a) 
5-tn.  cone  ;  (b)  6-in.  cone;  (c)  4-in. 
cone,  with  2-in.  Warrenite  surface;  (d) 
5-in.  cone.  pave,  with  2-in.  Warrenite 
surface;  5700  sq.  ft.  pave  intersections 
with  either  8-in.  cone,  or  6-in.  cone, 
base,  2-in.  Warrenite  surface.  Plans 
obtainable  from  Geo.  A.  Posey,  (county 
surveyor),    Courthouse,    Oakland. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  declares  inten.  to  imp.  portions 
of  Wilcox  Ave.,  Sanford  Ave.,  etc.,  in 
Fay-Andrade  Tracts,  involv.  6719  cu. 
yds.  excavation;  883  cu.  yds.  fill;  420  ft. 
2x32-in.  corru.  iron  culvert;  199,858  sq. 
ft.  6-in.  oil  macadam  pavement;  22,972 
sq.  ft.  cone,  gutter;  11,691  lin.  ft.  cone, 
curb;  1911  Act.,  Co.  Imp.  Act  1915.  Pro- 
tests July  6.  R.  R.  Arnold,  county  sur- 
veyor.    J.  H.  Wells,  county  clerk. 


YUBA  CITY,  S-utter  Co.,  Cal. — City 
rejects  informal  bids  to  fur.  pipe  for 
sewer  system.  The  bids  were  returned 
unopened  due  to  misunderstanding  as 
to  type  of  pipe  desired.  New  bids  will 
be  asked.  C.  C.  Kennedy,  engineer. 
Call   Bldg.,   San   Francisco. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  July  6,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  (786)  to 
imp.  portions  of  Commerce  St.,  involv. 
grade;  4-in.  asph.  cone,  base  and  2-in. 
asph.  cone,  surface  pave;  san.  sewer 
with  4-in.  hse.  laterals.  1911  Act,  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city   req.      W.    B.   Hogan,   city   engineer. 

■  SAN  FRANCISCO— Until  July  14,  3 
P.  M.,  bids  will  be  rec.  by  Board  of 
Public  Works  to  imp.  city  propertv  at 
Douglass  and  26th  Sts.  Est.  cost,  $13,- 
000.  Funds  will  be  provided  from 
Budget  Item  No.  58..  The  project  in- 
volves: grading,  oil  macadam  surfac- 
ing,   rein.    cone,    copings,    gutters,    re- 


moval of  foundations  and  rubbish, 
(lump  sum);  1200  lin.  ft.  8-ft.  and  140 
lin.  ft.  6-ft.  high  galv.  chain  link 
fence;  one  6-ft.  by  4-ft.  wide  single 
swing  gate.  Plans  obtainable  from 
Bureau  of  Engineering,  3rd  Floor,  City 
Hall. 


LOS  ANGELES,  Cal.— A.  R.  McGrath, 
1107  S.  Brand  Blvd.,  Glendale,  sub.  low 
bid  to  county  at  $166,202  for  imp.  work 
in  R.  D.  1.  No.  279,  Washington  St., 
bet.  Woodruff  Ave.  and  Ocean  Ave., 
etc.,  involv.  598,286  sq.  ft.  6-in.  to  8-in. 
cem.  concr.  pave.;  76,349  sq.  ft.  concr. 
pave.,  704,000  sq.  ft.  5-in.  d.  g.  base, 
corr.    iron   pipe   culv.,   curtain    wall. 

N.  C.  Hove  &  Son,  815  Park  Ave., 
South  Pasadana,  low  at  $32,975  for 
imp.  in  C.  I.  No.  399,  Los  Angeles  Ave., 
bet.  Michigan  Ave.  and  Sycamore  Ave., 
involv.  (1)  7425  cu.  yds.  excav.,  (2) 
8252  ft.  curb,  (3)  835  ft.  curb,  (4)  35,- 
083  sq.  ft.  walk,  (5)  23,861  sq.  ft.  6-in. 
gut.,  (6)  9701  sq.  ft.  8-in.  gut.,  (7)  133,- 
340  sq.  ft.  3-in.  mac.  pave.,  (8)  struc, 
(9)  200  lin.  ft.  concr.  header,  (10)  10 
c.  b.  Unit  bids  follow:  (1)  55c,  (2)  50c 
(3)  40c,  (4)  15c,  (5)  19c,  (6)  25c,  (7) 
7c,    (8)    $2500,    (9)    $1.50,    (10)    $70. 


LOS  BANCS,  Merced  Co.,  Cal.— Until 
July  2,  2  P.  M.,  bids  will  be  rec.  by  S. 
B.  Dismukes,  clerk,  Los  Banos  High 
School  District,  to  const,  double  tennis 
courts  at  high  school.  Plans  obtain- 
able  from   secretary. 

CHINO,  Cal.— City  accepts  petition  of 
property  owners  on  Magnolia  Ave.  for 
2Vs  mi.  paving  to  cost  approx.  57,345 
This  is  a  conjunction  with  county  pro- 
posal to  appropriate  $7000  per  mi.  and 
the  city  of  Ontario  proposed  to  appro- 
priate $5000  per  mi.  for  impr.  Magnolia 
Ave.  as  a  general  storm  water  protec- 
tion  measure. 


SANTA  BARBARA,  Cal.— City  plans 
to  imp.   under  1911  act: 

Figueroa  St.,  bet.  Chapala  and  State 
Sts.,  and  portions  of  other  sts:  2-in. 
asph.  cone.  w.  s.  on  6-in.  cem.  concr. 
base,  comb.  cone,  curb  and  3-ft.  gut., 
cem.  cone,  gut.,  cone,  driveways,  8-in. 
vit.   pipe   sewer,   6-in.   vit.   hse.   conn. 

Salsipuedes  St.,  bet.  Anapamu  and 
Victoria  Sts:  5-in.  cone,  base  with  IVi- 
in.  asph.  cone.  w.  s.,  comb.  cone,  curb 
and  3-ft.  gut.,  cone,  driveways,  one- 
course  cone,  wallvs,  6-in.  vit.  hse.  conn. 

LOS  ANGELES,  Cal. — County  appro- 
priates $160,000  to  imp.  Arrow  highway 
bet.   El  Monte  and  Baldwin  Park. 


OAKLAND,  Cal.— Until  July  1,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,    city   clerk,    to    imp.: 

Portion  of  Plymouth  St.,  involv. 
grade;    curbs;    pave;    gutters;    walks. 

Jones  Ave.,  bet.  E-14th  St.  and  Foot- 
hill Blvd.,  involv.  grade;  pave;  curb, 
gutter,  walks;  storm  water  indet  and 
conduit. 

82nd  Ave.,  bet.  E-14th  St.  and  Olive 
St.,  involv.  grade;  curb;  gutters;  pave; 
culverts    and    handholes. 

Portions  of  E-18th  St.,  involv.  grade; 
pave;  curbs,  gutters,  conduits,  man- 
holes,  storm    water   inlets;   catchbasins. 

1911  Act.  Cert,  check  10%  payable 
to  city  req.  l^lans  on  file  in  office  of 
clerk.      W.    W.    Harmon,    city    engineer. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  at  approx. 
$50,000  awarded  cont.  by  citv  to  imp. 
20th  St.,  bet.  San  Pablo  Ave.  and  Har- 
rison Sts..  involv.  grade,  $.085  sq.  ft.; 
cone,  curb,  $1.20  lin.  ft.;  cone,  gutter, 
$.32  sq.  ft.;  asjjh.  cone,  pave,  $.31  sq.  ft. 
cem.  walks.  $.18  sq.  ft.;  15-in.  vit.  pipe 
conduit,  $5.75  lin.  ft.;  10-in.  vit.  pipe 
conduit,  $4  lin.  ft.;  catchbasins,  21-in. 
opening,  $90  ea.;  catchbasins,  34-in. 
opening,  $110  ea. 


LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  sewers,  bids  for  which  will  be 
rec.  b.v  Bd.  Pub.  Wks.  June  28,  are: 
Atwater  Ave.  and  Silver  Lake  Blvd. 
Sewer  Dist.:  34.481.04  ft.  8-in.  cem. 
pipe,  5483.50  ft.  8-in.  D.  &  W.  S.  pipe, 
177.61  ft.  12-in.  pipe,  1590.20  ft.  15-in. 
pipe,  983.60  ft.  15-in.  D.  &  W.  S.  pipe. 
271  vert.  ft.  chim.  pipe,  96  "B"'  m.  h.,  8 
"F"  jet.  Cham.,  one  "G"  jet.  cham.,  one 
No.  1  f.  t.,  18  Xo.  2  f.  t.,  18  drop  m.  h.. 
remod.  one  exist,  struc,  143  std.  m.  h. 
frame  and  cover  sets,  concr.  reinf.  for 
various  sizes  of  pipe. 


CLOVERDALE,  Sonoma  Co.,  Cal.— 
Until  July  12,  8  P.  M.,  bids  will  be  rec. 
by  city  to  imp.  Third  St.,  bet.  Lake  and 
West  Sts.,  Involv.  1327  cu.  yds.  grading, 
excavation;  70,946  sq.  ft.  sub-grading:; 
70,945  sq.  ft.  cone,  pave;  1292  lin.  ft. 
cone,  curb;  230  ft.  12-in.  cone,  pipe;  3 
cf^nc.  catchbasins  and  drop  inletn;  2 
•segmental  arch  culverts;  one  50x30x20 
in.  box  culvert.  1911  Act,  Bond  Act 
1915.  Plans  on  file  in  office  of  clerk  and 
obtainable  from  Ashley  &  Clow,  engi- 
neers,  San    Anselmo. 


PASADENA,  Cal.— Linda  Vista  Ave. 
imp.  has  been  awarded  to  J.  E.  Had- 
dock, 357  N.  Chester  St.,  Pasadena,  at 
$116,232.98  and  previous  award  to  A.  R. 
McGrath  at  $115,359  rescinded  on  ac- 
count of  error  of  $2000  made  in  com- 
Ijutation  of  latter  bid. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— Until  June  21,  5  P.  M.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk,  to  Imp. 
Woods  worth  Ave.,  etc.,  Involv.  11,400 
<u.  yds.  grading,  cut;  740  cu.  yds.  grad- 
ing, fill;  277,200  sq.  ft.  prepare  sub- 
grade;  277,200  sq.  ft.  5-in.  cone,  pave; 
15,140  lin.  ft.  cone,  curb;  95,385  sq.  ft. 
cem.  walks.  1911  Act,  Bond  Act  1915. 
Plans  obtainable  from  C.  L.  Dimmitt, 
city  engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til July  6,  8  P.  M.,  bids  will  be  rec.  by 
C.  B.  Reid,  city  clerk,  to  imp.  (1059) 
portions  of  Pine  and  Oak  Sts.,  involv. 
grade;  reconst.  existing  waterbound 
macadam  for  4-in.  base  and  surface 
with  3-in.  Willite  asph.  cone;  cone, 
curb,  gutters.  1911  Act,  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 


EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer-Fraser  Co.,  Eureka,  awarded  conts. 
by  county  to  pave  with  Warrenite,  200 
ft.  of  Loleta  Rd..  18-ft.  wide,  $2.33  ft.; 
6200  ft.,  15-ft.  wide,  $2.88  ft.;  400  ft. 
14-ft.  wide,  $2.68  ft.,  all  2V2-in.  thick- 
ness. Mercer-Fraser  also  awarded 
Cont.  for  Warrenite  pave  in  Janes 
Creek   Rd.   at   $2.85    ft.   2V^-ln.    thick. 


BERKELEY,  Alameda  Co.,  Cal. — Until 
June  29.  10  A.  M.,  bids  will  be  rec.  by 
Emma  M.  Tann,  city  clerk,  to  const. 
cone,  retaining  wall,  oil  macadam  ten- 
nis court,  etc.,  at  Codornices  Play- 
ground. Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  City 
Eng.  on   deposit  of  $5,    returnable. 

LOS  ANGELES,  Cal.— Awards  bv  Bd. 
Pub.  Wks.  for  St.  work  are:  Alcott 
St.,  involv.  6-in.  concr.  pave.,  curb, 
walk,  san.  sewer  compl.,  to  Geo.  R. 
Curtis  Paving  Co.,  2440  E.  26th  St.,  at 
$31,229;  Arlington  Ave.,  bet.  Pico  St. 
and  Venice  Blvd.,  involv.  concr.  pave., 
sheet  asph.  w.  s.,  light  curb,  walk, 
etc.,  to  Geo.  R.  Curtis  Paving  Co.,  at 
$12,092.53. 


MONTEREY,  Monterey  Co..  Cal. — 
City  declares  inten.  (2333)  to  const. 
6-in.  vit.  sewer  in  Johnson  Ave.,  bet. 
Monroe  St.  and  pt.  180  ft.  west  of 
Manzanita  St.;  2  manholes;  1  inspec- 
tion hole;  26  wye  branches.  1911  Act, 
Bond  Act  1915.  Protests  July  6.  H. 
D.  Severance,  city  engineer.  A.  J. 
Mason,  city  clerk. 


EL  MONTE,  Cal— Until  8  P.  M..  July 
6,  bids  will  be  rec.  by  city  to  imp. 
Brockway  Ave..  Nevada  St.",  Washing- 
ton St.  and  Mildred  Ave.,  involv.  4178 
ft.  curb.  20,550  sq.  ft.  walk,  2253  cu. 
yds.  excav.,  79,580  sq.  ft.  5-in.  to  7-in. 
Conor,  pave.,  1237  ft.  8-in.  sewer  main, 
2142  ft.  4-in.  water  main,  std.  Plans 
on  file  in  office  of  city  clerk,  B  B 
Moore.      1911   Act. 


SANTA  ANA,  Cal.— Griffith  Co..  502 
L.  A.  Ry.  Bldg..  Los  Angeles,  awarded 
cont.  by  county  at  $16,591.48  for  imp. 
Westminster  Ave.,  bet.  Golden  West  St. 
and  Oak  St..  involv.  7-in.  to  9-in.  cem. 
concr.  pavo..  3-ft.  in  width  on  ea.  side 
of  existing  IS-ft.  pave.,  curbs,  curb  re- 
turns. 


H.XKERSFIELD.  Kern  Co..  Cal.  — 
County  declares  inten.  to  imp.  Sts.  In 
St.  Imp.  Dist.  No.  3.  includ.  Birch. 
Cedar,  Date  and  Elm  Sts..  involv.  grade; 
cone,  curb  and  walks.  1915  Bond  .Act 
Co.  Imp.  Act   1921.     Protests  July  5. 
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OXNARD,  Cal.— Fleming  Const.  Co., 
105  N.  Park  Ave.,  Pomona,  awarded 
cont.  bv  city  at  $56,462  to  imp.  various 
city  Sts..  involv.  198,000  sq.  ft.  4-in., 
5-in.  and  6-in.  concr.  pave.,  and  inci- 
dental   items. 


CHULA  VISTA,  Cal.— $43,500  bond 
issue  for  sewer  sys.  carried  at  recent 
election.  Plans  have  been  compl.  by 
Burns-McDonnell-Smith  Engr.  Corp., 
Rives-Strong  Bldg.,  Los  Angeles,  and 
bids  will  be  asked  at  once. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  June  28,  5  P.  M.,  bids  will  be  rec- 
by  V.  Van  Riper,  city  clerk,  (535)  to 
imp.  portions  of  D  St.,  14th  St.,  Cali- 
fornia Ave.,  involv.  grade;  cone,  curb, 
gutter;  3% -in.  asph.  cone,  base  with 
11/2 -in.  Warrenite-Bit.  surface  pave. 
1911  Act,  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  W.  D.  Clarke, 
city   engineer. 


SOXORA,  Tuolumne  Co.,  Cal. — Until 
July  7,  2  P.  M.,  bids  will  be  rec.  by 
county  to  pave  portions  of  Sonora- 
Tuolumne  Rd.  and  Sonora-Columbia 
Rd.,  the  former  approx.  2  mi.  and  the 
latter  approx.  1.7  mi.  in  length.  Bids 
wanted  on  asph.  cone,  pave,  Willite  or 
Warrenite  pavements.  Spec,  obtain- 
able from  County  Surveyor  Robt.  Thorn 


LA  HABRA.  Cal.— S.  M.  Milovich,  411 
Whittier  Blvd.,  Montebello,  awarded 
cont.  by  city  at  $37,175  to  const,  sewer 
sys.,  involv.  2123  ft.  6-in.,  28,865  ft.  8- 
in.  and  4118  I't.  10-in.  cem.  concr.  pipe, 
56  std.  m.  h.,  25  fl.  m.  h.,  10  dr6p  m.  h., 
8  1.  h.     Paul  D.  Pratt,  city  engr. 


OJAI,  Cal.— B.  C.  Nichols,  1216  Man- 
hattan Ave.,  Manhattan  Beach,  sub.  low 
bid  to  city  at  $89,594.67  for  sewers  in 
Signal  St.,  bet.  Santa  Ana  St.  and 
Grand  Ave.,  etc.,  involv.  vit.  pipe  sew^er, 
C.  I.  pipe,  wrt.  iron  pipe  reinf.  concr. 
piers,  1.  h.,  tees,  sewage  disposal  plant 
consisting  of  sand  filter  beds,  concr. 
retaining  walls,  brick  m.  h.,  centrifu- 
gal sewage  ejector  pumps,  elec.  motors, 
etc.;  1911  and  1915  acts.  Job  requires 
about    20,190    ft.    8-in.    vit.    pipe. 

EUREKA,  Humboldt  Co.,  Cal.  — 
County  surveyor  making  surveys  and 
estimates  of  cost  for  proposed  Laribee 
Valley  Rd.  Fred  M.  Kay  is  county 
clerk. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
Until  July  6,  8  P.  M.  bids  will  be  rec. 
by  J.  R.  Murphy,  city  clerk,  (105)  to 
imp.  portions  of  Eastern  Dr.,  Hillside 
Dr.,  De  Soto,  Columbus,  Carlos,  Cas- 
tillo, Montero,  Benito  and  Alvarado 
Aves.,  involv.  8544  cu.  yds.  grading; 
5660  lin.  ft.  cone,  curb.;  101,733  sq.  ft. 
cone,  gutter;  277,640  sq.  ft.  4y2-in.  hyd. 
cone,  base  with  1%-in.  Warrenite-Blt. 
surface  pavement;  5707  sq.  ft.  cem. 
walks;  190  ft.  14-in.  cone.,  4877  ft.  12- 
in.  and  819  ft.  8-in.  cone,  storm  sewer; 
12  double  inlets;  13  single  inlets;  14 
br.  manholes;  cem.  walks,  1911  Act, 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.     Jas.   James,  city  eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  declares  inten.  (3035)  to  imp. 
Lakehouse  Ave.,  bet.  Delmas  and  Gif- 
ford  Aves.,  involv.  grade;  4-in.  Durite 
asph.  cone,  pave  on  earth  base;  re- 
const,  gutters;  4-in.  vit.  lateral  sewers. 
1911  Act.  Bond  Act  1915.  Protests  July  6 
J.  J.  Lynch,  city  clerk.  Wm.  Popp,  city 
engineer. 


EL  SEGUNDO,  Cal.— Opening  of  bids 
to  const,  sewers  in  Collingwood  and 
other  Sts.(  est.  to  cost  $200,000), 
scheduled  for  June  18,  has  been  post- 
poned due  to  protest  by  property  own- 
ers who  have  been  given  another 
chance  to  voice  their  objections.  The 
job  may  be  changed  slightly,  in  which 
ease  new  proceedings  will  be  neces- 
sary. Outcome  will  be  announced 
later. 


HAYWAliD.  Alameda  Co.,  Cal.— 
Jones  &  King,  Hayward,  at  $23,755 
awarded  eoiil.  by  city  to  imp.  portions 
of  A  St.,  involv.  67,400  sq.  ft.  3Vi-ln. 
asph.  base  with  IMj-in  Warrenite-Bit. 
surface  pavement,  $.284  sq.  ft.;  cone, 
gutters,  $.25;  cone,  curb,  $.75;  corru. 
iron   and   cone,   culvert,    $6.50. 


YOLO  COUNTY,  Cal.— Following  bids 
rec.  June  21  by  State  Highway  Com- 
mission to  pave  with  Port.  cem.  cone. 
0.55  mi.  in  Yolo  county  bet.  West  Sac- 
ramento  and    M    street    bridge: 

H.     Brown,     Sacramento |31,093 

Kaiser    Paving    Co.,    Oakland...    37,575 

Eng.    estimate,    $31,136.15. 


LIVERMORE,  Cal. — Following  bids 
received  by  U.  S.  Veteran's  Bureau, 
Washington,  D.  C,  June  22,  for  road 
work  at  U.  S.  Veterans'  Hospital, 
Livermcre: 

Kaiser  Paving  Co.,  American  Bank 
Bldg.,  Oakland,  (1-a)  $3900;  (1-b)  $24,- 
700;    (2)    $28,600.     Time,    100  days. 

A.  J.  Grier,  Oakland,  (2)  $26,800;  (3) 
alt.   $7500.      Time,    90  days. 


SAN  MATEO  COUNTY,  Cal.— Until 
July  19,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Comm.  to  const,  under- 
grade crossing  under  Southern  Pacific 
R.  R.  and  South  San  Francisco  Belt 
Rlwy.  at  South  S'an  Francisco,  to  have 
40  ft.  rdwy.  and  8  ft.  sidewalk.  Will 
consist  of  41  ft.  plate  girder  and  cone, 
declv  span  and  8  ft.  steel  beam  and 
cone,  deck  span  on  cone,  walls.  R.  M. 
Morton,  state  highway  eng.  See  call 
for  bids  under  oflicial  proposal  section 
in    tlii.s    issue. 


NAPA,  Napa  Co.,  Cal. — Until  July  6, 
10  A.  M.,  bids  will  be  rec.  by  Jas.  A. 
Daly,  county  clerk,  to  fur.  pave 
Coombsville  Rd.  from  Napa  city  limits 
to  Frisby  Ranch,  2.45  mi..  Cert, 
check  10%  payable  to  Chairman  Bd.  of 
Sups.  req.  Plans  on  file  in  oflSce  of 
clerk. 


SIERRA  MADRE,  Cal.— City  plans 
to  imp.  Olive  St.  (sometimes  called 
Olive  Ave.),  bet.  Baldwin  and  Auburn 
Aves.,  and  portions  of  Alegria  Ave., 
Baldwin  Ave.,  Auburn  Ave.  and  other 
Sts.:  3-in.  oil  mac,  curb,  gut.,  reinf. 
concr.  eulv.  laterals,  concr.  intakes; 
1911  act.     Protests,  July  8. 


OAKLAND,  Cal. — City  declares  inten. 
to  imp.  portions  of  Inyo  Ave.,  bet.  E- 
27th  St.  and  E-26th  St.,  involv.  grade; 
pave;  curbs,  gutters,  walks;  1911  Act. 
Bond  Act  1915.  Protests  July  15.  E. 
K.  Sturgis,  city  clerk.  W.  W.  Harmon, 
city   engineer. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Tow^n  trustees  declare  inten.  (76)  to 
imp.  Arroyo  Ave.,  The  Alameda  and 
Berkeley  Ave.,  involv.  const,  of  6-in. 
vit.  sewers;  br.  and  cone,  manholes; 
wye  branches.  1911  Act  and  Bond  Act 
1915.  Protests  July  12.  F.  D.  Bur- 
rows, town  clerk.  H.  E.  C.  Feusier, 
town  engineer. 


WASHOE  COUNTY,  Nevada — Until 
July  7,  1  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission,  to  grade  and 
const,  structures  bet.  Hafed  and  Clark, 
8.33  mi.  in  length.  See  call  for  bids 
under  oifieial  proposal  section  in  this 
issue. 


MONTEREY,  Monterey  Co.,  Cal. — 
Clark  &  Henery  Constr.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  cont.  by 
city  to  imp.  portions  of  Monroe,  High 
and  Clay  Sts.,  involv.  119,000  sq.  ft.  2- 
in.  asph.  cone,  pave,  $0.14  sq.  ft.;  28,200 
sq.  ft.  4-in.  asph.  cone,  pave  consisting 
of  21/i-in.  base  with  li/^-in.  surface, 
$0.21  sq.  ft.;  32  lin.  ft.  cone,  curb,  $0.65 
lin.  ft.;  2362  lin.  ft.  cone,  gutter,  $1.10 
ft.;  13  s.  w.  crossings,  $20  ea. ;  74  lin. 
ft.  corru.  iron  culvert,  .$3.95  lin.  ft.;  2 
catehbasins,  $70  ea.;  42  lin.  ft.  cem. 
pipe  culvert,   $2.50  lin.   ft. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  28,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  (783)  to 
const,  system  of  main  and  lateral 
sewers,  wye  branches;  house  branches, 
lampholes,  manholes  with  and  without 
automatic  flushers  in  portions  of  Union 
St.;  Harding  Way;  East  Ave.;  School 
Ave.  and  other  Sts.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  W.  B. 
Hogan,  city  engineer. 


ORANGE,     Cal.— Until  July     6,     bids 

will    be    rec.    by   city    for  road    oil.    Bet. 

one    to    six    cars    will    be  required    at    a 

maximum     of     $300     per  car.       Cal     D. 
Lester,   city   clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  28,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  Imp.  (785) 
Hazelton  Ave.,  bet.  Lincoln  and  Har- 
rison Sts.,  involv.  grade;  comb.  cone, 
curb-gutters;  concrete  walks;  2-inch 
crusher  run  rock  base  and  asph.  cone, 
base  varying  in  thickness  of  from  2%- 
in.  to  5'^-in.  with  1%-in.  asph.  cone, 
surface.  1911  Act,  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  W.  B.  Hogan, 
city   engineer. 


SAN  FRANCISCO— Funds  have  been 
provided  in  1926-27  budget  to  finance 
const,  of  extension  of  Sunset  district 
main  sewer  in  43rd  Ave.,  the  last  unit 
of  the  main  line;  est.  cost,  $175,000. 
Plans  are  being  completed  by  Bureau 
of  Engineering,  Dept.  of  Pub.  Wks. 


OAKLAND,  Cal. — Until  July  1,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,   city    clerk,    for: 

Sewer  with  manholes,  lampholes, 
drop-connections  and  wye  branches  in 
Edith  St.,  bet.  Park  Rd.  and  Florence 
Ave.  and  in  Florence  Ave.,  bet.  Edith 
St.    and    Cochrane    Ave. 

Sewer  with  manholes  and  wye 
branches   in    portions    of   Trask    St. 

Sewer  with  manholes,  lampholes  and 
wye  branches  in  Calmar  Ave.,  bet.  Pa- 
loma  and  Carlston  Ave.  and  in  Pomona 
Ave..,  bet.  Calmar  Ave.  and  existing 
manhole  at  pt.  2-5  ft.  w.  of  Paloma 
Ave. 

1911  Act.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk.     W.   W.   Harmon,   city  engineer. 

GLENDALE,  Cal. — Gogo  &  Rados,  705 
Bernard  St.,  Los  Angeles,  sub.  low  bid 
to  city  at  $92,373  to  const,  sewers  in 
Chevy  Chase  Dr.  and  other  Sts.  (Sewer 
Dist.  No.  5),  involv.  38,988  ft.  8-in.  vit. 
jipe,  $1.15  ft.;  16,735  ft.  6-in.  hse.  conn. 
90c  ft.;  114  6-in.  vit.  wyes,  $1  ea.;  36 
m.  h.,  $80  ea.;  26  jet.  cham.,  $80  ea.;  36 
f.  t.,  $150  ea.;  water  sys.  compl..  $22.- 
000. 


SAN  RAFAEL,  Marin  Co.,  Cal.  —  As 
previously  reported,  bids  will  be  rec. 
July  12,  8  P.  M.,  by  E.  W.  Smith,  city 
clerk,  to  imp.  portions  of  Ross,  Bay 
View  St.,  Reservoir  Rd.,  etc.  Projects 
involves  3480  cu.  yds.  grading;  64,600 
sq.  ft.  5-in.  hyd.  cone,  pave;  25,650  sq. 
ft.  4-in.  "A"  asph.  cone,  pave;  470  tons 
"B"  asph.  cone,  pave;  250  lin.  ft.  24-in. 
cone,  curb  and  gutter;  1140  lin.  ft.  24- 
in.  cone,  gutter;  500  lin.  ft.  6-in.  and 
1530  lin.  ft.  4-in.  vit.  pipe  sewer;  12 
manholes;  1  lampholes;  5  catehbasins; 
206  lin.  ft.  15-in.  corru.  iron  pipe;  73 
lin.  ft.  rein.  cone,  box  culvert;  172  lin. 
ft.  18-in.  vit.  pipe  drain,  etc.  Plans  on 
file  in  office  of  clerk. 


SONOMA  COUNTY,  Calif.— As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  July  12,  to  pave  1.3 
mi.  in  Cloverdale  with  cem.  concrete. 
Project  involves:  4000  cu.  yds  rdwy. 
excavation  without  classification;  47,- 
100  sta.  yds.  overhaul;  420  cu.  yds.  struc 
excavation  without  classification;  515 
tens  rock  (borders);  140,100  sq.  ft.  sub- 
grade  for  cone,  pavement  (preparing 
and  shaping);  3000  cu.  yds.  "A"  Port, 
cem.  cone,  (pave.);  165  cu.  yds.  "A" 
Port.  cem.  cone,  (struc.);  79,600  lbs. 
bar  reinf.  steel  in  place  (pave  &  struc); 
500  lin.  ft.  6-in.  drain  tile;  75  lin.  ft. 
14-in.  light  reinf.  cone,  pipe;  350  lin. 
ft.  18-in.  corru.  metal  pipe  Comm  will 
fur.  corru.  metal  pipe. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til June  29,  10  a.  m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  fur.  1000 
tons  asphalt,  deliveries  to  be  made 
from  July  1,  1926.  Spec,  on  file  in  of- 
fice of  clerk. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til June  29,  10  a.  m.,  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  to  furnish 
sewer  pipe,  deliveries  to  be  made  car- 
load lots,  f.  o.  b.  Municipal  Corporation 
Yard,  Allston  Way  and  West  St.,  dur- 
ing fiscal  year  period  commencing  July 
1.  Spec,  on  file  in  office  of  clerk. 


LONG  BEACH,  Cal.— Robt.  Metcalf, 
1935  N.  Commonwealth  Ave.,  Los  An- 
geles, awarded  cont.  by  city  at  $45,- 
670  to  const.  Wilmington  Blvd.  storm 
drain. 
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1926  Edition 

San  Francisco  Building  Laws 

Ready  For   Distribution 


With  the  issuance  of  this  1926  edition,  the  Build- 
ing Ordinance  Books  heretofore  published  will 
be  obsolete,  inasmuch  as  many  sections  of  the 
law  have  been  amended  and  additional  sections 
added. 

This  1926  edition  contains  all  revisions  and  addi- 
tions to  the  code  up  to  and  including  June  23, 
1926. 

In  addition  to  the  Building  Laws  of  San  Fran- 
cisco, the  1926  edition  contains  the  FIRE 
ORDINANCES  as  regards  the  construction  in- 
dustry, the  ELECTRICAL  ORDINANCES,  the 
SIGN  ORDINANCE,  the  BILLBOARD  ORDI- 
NANCE and  other  laws  covering  regulations 
concerning  the  construction  interests. 

Price  $1.00  per  copy. 
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BUILDING  PERMIT 
APPLICATIONS 


(SAN  FRANCISCO  COUNTY) 

No.     Owner 

Contractor 

Anit. 

1886 

Westerlund 

Westerlund 

3500 

1887 

Walsh 

Coburn 

1500 

1888 

Wuest 

Owner 

3800 

1889 

Marzolf 

Johnson 

3000 

1890 

Johnson 

Owner 

3000 

1891 

Reed 

Owner 

2750 

1892 

S'chwarz 

Bordieu 

4850 

1893 

Michael 

Owner 

3000 

1894 

Reily 

Owner 

3000 

1895 

Olson 

Owner 

4000 

1896 

Santos 

Owner 

3500 

1897 

Cohen 

Owner 

1200 

1898 

McCaulif 

Ferrel 

9000 

1899 

Matson 

Owner 

15000 

1900 

Steele 

Thornton 

14850 

1901 

S'telling 

Parker 

3000 

1902 

Tilden 

Lacey 

5000 

1903 

Stephens 

Corbell 

1000 

1904 

Nelson 

Owner 

8000 

1905 

Mever 

Owner 

56000 

1906 

Allred 

Owner 

44000 

1907 

Schultz 

Schultz 

6000 

1908 

Rose 

Johnson 

3000 

1909 

Dean 

American 

1000 

1910 

Capital 

Owner 

20000 

1911 

Ray 

Born 

31875 

1912 

Granicher 

Walters 

4000 

1913 

Koljonen 

Owner 

3500 

1914 

Grassi 

Owner 

1500 

1915 

Smith 

Owner 

4000 

1916 

Wetzel 

Owner 

1000 

1917 

Buckbee 

Franzen 

3700 

1918 

Morton 

Brumfield 

1470 

1919 

Walker 

Norberg 

7000 

1920 

Crocker 

Owner 

3500 

1921 

McLean 

Owner 

3000 

1922 

Genovesi 

De     Benedetti 

3000 

1923 

Tryola 

Kaulto 

1600 

1924 

Bozzo 

Hansen 

5500 

1925 

Lazziareschi 

Owner 

6000 

1926 

Bernie 

Hansen 

3000 

1927 

Marenco 

Faggioni 

3000 

1928 

Capital 

Owner 

1500 

1929 

1980 

Owner 

175000 

1930 

Sloss 

Mattock 

40731 

1931 

Rubke 

Blecher 

5000 

1032 

Riceci 

Owner 

4000 

1933 

Braemer 

Nielsen 

2500 

1934 

Rougk 

Gaither 

2900 

1935 

Lang 

Owner 

5000 

1936 

Martin 

Sommer 

4000 

1938 

Levy 

Madieros 

1000 

1939 

Guerin 

Townsend 

10000 

1940 

Jacobs 

Berrett 

18000 

1941 

Harder 

Owner 

11000 

1942 

Breitman 

Stein 

6000 

1943 

Montgomery 

Owner 

7000 

1944 

Lorenson 

Owner 

3000 

1945 

Levy 

Madieros 

3000 

1946 

Peterson 

Beck 

3000 

1947 

McQuade 

Fetz 

1500 

1948 

Pederson 

Owner 

4000 

1949 

Haley 

Owner 

10000 

1950 

Soracco 

Devencenzi 

12000 

1951 

McCulloch 

Owner 

6000 

DWELLING 

(1886)  E  THIRTIETH  AVE  100  S 
Taraval.  One-story  and  basement 
frame   dwelling. 

Owner — Erika  E.  Westerlund.  2533 
Lake   St..   San   Francisco. 

Architect — None. 

Contractor — J.  V.  Westerlund,  320  Mar- 
ket  St.,   San   Francisco.  $3500 


(1887)  NO.  1980  FIFTEENTH.  Five- 
ply  tar  and  gravel  roof;  plastering, 
tinning,   painting   for   flats. 

Owner — T.  Walsh,  Premises. 

Architect^ — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,   San   Francisco.  J1500 


DWELLING 

(1888)      NE  FARRAGUT  AND  RAE  STS. 

One-story      and      basement      frame 

dwelling. 
Owner — Mrs.    O.    Wuest,    56    Laura    St., 

San   Francisco. 
Architect — None.  $8800 


DWELLING 

(1889)  NW  ARLINGTON  AND  MATEO. 
One-story  and  basement  frame 
dwelling. 

Owner — George  Marzolf  Jr.,  225  Mateo 
St.,   San   Francisco. 

Architect — Pring  &  Lesswing,  58  Sut- 
ter St.,  San  Francisco. 

Contractor — Nels  P.  Johnson,  967  14th 
St.,  San  Francisco.  $3000 


DW^ELLING 

(1890)  N  ROLPH  30  E  Athens.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Gus  Johnson,  1175  Munich  St., 
San   Francisco. 

Architect — None.  $3000 


DWELLING 

(1891)      E    THIRTY-SIXTH    AVE    75     S 

Anza.      One-story      and      basement 

frame  dwelling. 
Owner — F.  Carroll   Reed,  595  37th  Ave., 

San  Francisco. 
Plans    by   Owner.  $2750 


DWELLING 

(1892)  NE  SOLA  67  NW  Desoto.  One 
story  and  basement  fr'ame  dwell- 
ing. 

Owner — Mrs.  J.  Schwarz,  —  Alma  St., 
San  Francisco. 

Architect — Harvey  E.  Harris,  815  Bal- 
boa  St.,    San   Francisco. 

Contractor — J.  B.  Bordieu,  2625  20th  St., 
San    Francisco.  $4850 


DWELLING 

(1893)  GORE  COR.  HEARST  AVE.  & 
Circular  Ave.  One-story  and  base- 
ment  frame   dwelling. 

Owner — J.  Michael  and  C.  Bomerer,  762 
De  Haro  St.,  San  Francisco. 

Architect — None.  $3000 


225      N    Grafton 
and      basement 


DWELLING 

(1894)      E    LEE   AVE 

Ave.        One-story 

frame  dwelling. 
Owner — Mrs.  C.  Reily,  142  Lee  Ave.,  San 

Francisco. 
Architect — C.    Hansen,    54    Faxon    Ave., 

San  Francisco.  $3000 


DWELLING 

(1895)   NE  RANDAL  AND  HARPER. 

One-story      and      basement      frame 

dwelling. 
Owner — Alfred    Olson,    479    Vallejo    St., 

San  Francisco. 
Plans   by  Owner.  $4000 


250      W      France, 
basement      frame 


DWELLING 

(1896)      N    NAPLES 

One-story      and 

dwelling. 
Owner — J.    Santos,    657    Naples    St.,    San 

Francisco. 
Designer — Ray     Coyne,     933     York     St., 

Oakland.  $3500 


ALTERATIONS 

(1897)  N  O'FARRELL  197-6  E  Stock- 
ton.    Remodel  store. 

Owner — George  Cohen,  9  Stockton  St., 
San   Francisco. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco.  $1200 


FLATS 

(1898)  NE  PLYMOUTH  AND  HOLLO- 
way  Ave.  Three-story  and  base- 
ment frame  (4)  flats  and  store. 

Owner — E.  A.  and  Anna  M.  McCaulif, 
132   Santa   Ynez  Ave.,   S.   F. 

Architect — None. 

Contractor — Clyde  Ferrel,  1242  Capitol 
Ave.,   San   Francisco.  $9000 


FOUNDATION 

(1899)   NW   BRYANT   AND   MAIN. 

Foundation    (only)    for  warehouse. 
Owner — Matson      Navigation      Co.,      215 

Market    St.,    San    Rrancisco, 
Engineer — W.     G.     Brown,     215    Market 

St.,   San    Francisco.  $15,000 


DWELLINGS 

(1900)      W     GAMBIER     25     N     Silliman; 

W   Munich   175   SW   Persia   and   SW 

Tingley     206       SE    San       Jose    Ave. 

Three      one-story      and      basement 

frame  dwellings. 
Owner — Chas.    B.    Steele,    4871    Mission 

St.,   San   Francisco. 
Architect — None. 
Contractor— J.I    C.      Thornton,      20      De 

Wolf  St.,  San  Francisco.       $4950  ea 


STORE 

(1901)  N  IRVING  95  W  Eighth  Ave. 
One-story  frame  store. 

Owner — Martin  Stelling  Jr.,  155  Mont- 
gomery St.,  San  Francisco. 

Architect — E.  B.  Bertz,  168  Sutter  St.. 
San   Francisco. 

Contractor — C.  F.  Parker,  251  Kearny 
St.,   San  Francisco.  $3000 


ADDITION 

(1902)  W  TAYLOR  85  S  O'Farrell. 
Addition  of  living  rooms  to  eight- 
story   Class   B   building. 

Owner — B.  S.  Tilden,  Tilden  Apartments 
San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  S'an  Francisco. 

Contractor  —  Lacey  &  Vukicevich,  708 
Hearst  Bldg.,   S.   F.  $5000 


ALTERATIONS 

(1903)  E  BELVEDERE  464  S  Par- 
nassus Ave.  Move;  raise  and  re- 
model for  apartments. 

Owner — Ellwood  Stephens,  105  Mont- 
gomery St.,  San  Francisco. 

Architect — None. 

Contractor— H.  Corbell,  101  Cole  St., 
San  Francisco.  $1000 


DWELLINGS 

(1904)  W  COLON  199-7  and  238-7  N 
Mangels.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — Nelson  Bros.,  950  Monterey 
Blvd.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,   San  Francisco.  $4000   ea 


DWEELLINGS 

(1905)  S  PORTOLA  DR.  264,  297,  330, 
355,  388,  420,  452,  484,  526  and  548 
E  Rex  Ave  and  S  North  Point  93-9, 
118-9,  143-9  and  168-9  E  Divisa- 
dero.  Fourteen  one-story  and  base- 
ment  frame   dwellings. 

Owner — Meyer  Bros.,  1st  National  Bank 
Bldg.,    San   Francisco. 

Architect — None.  $4000    ea 


DWELLINGS 

(1906)  SW  SANTIAGO  &  TWENTT- 
seventh  Ave  and  W  27th  Ave,  26-4, 
52-8,  79,  95-4.  112-8,  148,  174-4, 
201-3,  228,  254  S  Santiago.  Eleven 
one-story  and  basement  frame 
dwellings. 

Owner — C.  S.  Allred,  2  Plaza  Drive,  San 
Francisco. 

Architect — None.  $4000   ea 


DWELLINGS 

(1907)  N  BAY  118-9  and  143-9  W 
Broderick.  Two  one-story  and 
basement    frame    dwellings. 

Owner — Niels  Schultz,  46  Kearny  St., 
San  Francisco. 

Architect — Pring  &  Lesswing,  58  Sut- 
ter   St.,    San    Francisco. 

Contractor  —  Schultz  Constr.  Co.,  46 
Kearny    St.,    S.    F.  $3000    ea 


DWELLING 

(1908)  W  SEVENTEENTH  AVE  200 
S  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner — C.  E.  Rose,  2435  17th  Ave.,  San 
Francisco. 

Architect — Pring  &  Lesswing,  58  Sut- 
ter  St.,    San    Francisco. 

Contractor — Edward  A.  Johnson,  1229 
Ulloa  St.,   San   Francisco,  $5000 
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ELECTRIC    SIGN 

(1909)     NO.    1052   GEARY   ST.,    Electric 

sign. 
Owner — L.   E.  Dean,  Premises. 
Architect — None. 
Contractor — American    Elec.    Sign    Co., 

1740  Eddy  St.,  San  Francisco.  $1000 


Owner — S.    McLean,    Rotel    Harvard   — 

6th  St.,   San   Francisco. 
Architect — None.  $3000 


APARTMENTS 

(1910)  S  GOLDEN  GATE  AVE  120  E 
Brodericic.  Three-story  and  base- 
ment   frame    (12)    apartments. 

Owner — Capital  Constr.  Co.,  240  Mont- 
gomery   St.,    San    Francisco. 

Architect — L.  Ebbets,  240  Montgomery 
St.,    San   Francisco.  $20,000 

RESIDENCE 

(1911)  NW  ST.  FRANCIS  BLVD.  AND 
San  Anselmo.  Two-story  and  base- 
ment  frame   residence. 

Owner — W.    R.    Ray,   %   Contractor. 
Plans  by  Owner. 

Contractor — S.  A.  Born  Bldg.,  Co.,  218 
5th  Ave.,  San  Mateo.  $31,875 


DWELLING 

(1912)      S     VENTURA     216     W     Casta- 

nada.      Two-story      and      basement 

frame    dwelling. 
Owner — W.    O.      Granicher,      494      27th 

Ave.,    San    Francisco. 
Architect — None. 
Contractor    —    Walters    &    Cool<,     858 

Clayton    St.,    San    Francisco.     $4000 


DWELLING 

(1913)      W  NOE  51-6  N  Twenty-seventh 

One-story    and      basement      frame 

dwelling. 
Owner — Caleb    A.     Koljonen,     1571     Noe 

St..    San    Francisco. 
Plans   by  Owner.  $3500 


FACTORY 

(1914)      SAN    BRUNO      AVE.      opposite 

Cortland     Ave.       Two-story     frame 

factory. 
Owner    —    P.    Grassi    &    Co.,    1945    San 

Bruno    Ave.,    San    Francisco. 
Architect — None.  $1500 


ALTERATIONS 

(1915)  NO.  1337  POLK.  Erect  scaf- 
fold and  stucco  front  for  store  and 
flats;  remodel  store  fronts;  install 
plumbing,    etc. 

Owner — James   Smith,    208    3rd    St.,   San 

Francisco. 
Architect — None.  $4000 

ALTERATIONS 

(1916)  NO.  2370  NINETEENTH  AVE. 
Enlarge  living  room  and  remodel 
entrance   of  dwelling. 

Owner — Theodore   Wetzel  Jr.,   Prem. 
Architect — None.  _  $1000 


REPAIRS 

(1917)  SE  CLARK  AND  FRONT.  Re- 
pair fire  damage;  tar  and  gravel 
roofing;  electric  worlc,  plumbing, 
skylights,    etc.,    for   lofts    &    stores. 

Owner — Buclcbee  Thorne  Co.,  151  Sut- 
ter   St.,    San    Francisco. 

Architect — None. 

Contractor  —  Franzen  &  Parent,  145 
Natoma    St.,    San    Francisco.     $3700 

ROOF   SIGN 

(1918)  NO.  1055  PINE.  Erect  electric 
roof   sign. 

Owner — Morton    Hospital,    Premises. 
Architect — None. 

Contractor  —  Brumfield  Electric  Sign 
Co.,   965   Folsom   St.,   S.   F.  $1470 


FLATS 

(1919)      W     TWENTY-SEVENTH,     bet. 

Dolores    and    Guerrero.      Two-story 

and   basement   frame    (2)    flats. 
Owner— F.    D.    Walker,    3821    Army    St., 

San  Francisco. 
Architect — Norberg    &     Wicklund,     832 

Morrell   Ave.,   Burlingame. 
Contractor — ^Norberg    &    Wicklund,    832 

Morreli    Ave.,    Burlingame.        $7000 


DWELLING 

(1920)  S  ROLPH  50  NE  South  Hill 
Blvd.  One-story  and  basement 
frame    dwelling. 

Owner — Crocker  Estate  Co.,  13  Balti- 
more  Way,   San   Francisco. 

Architect — None.  $3500 


DWELLING 

(li)21)      W    THIRTIETH      AVE      50      S 

UUoa.       One-story     and     basement 

It-ame    dwelling. 


DWELLING 

(1922)      NE       CHARTER       OAK       AND 

Augusta.     One-story  and   basement 

frame    dwelling. 
Owner — V.    Genovesi,    185    Bartlett    St. 

San   Francisco. 
Architect — None. 
Contractor — A.    DeBenedetti,    22    Cotter 

St.,    San    Francisco.  $3000 


DWELLING 

(1923)  ORD  COURT.  One-story  and 
basement    frame    dwelling. 

Owner — Miss  Mini  Grayola,  2058  Mar- 
ket  St.,   San   Francisco. 

Architect — W.  Kaulto,  379  Noe  St., 
San    Francisco. 

Contractor  —  W.  Kaulto,  379  Noe  St., 
Sau    Francisco.  $1600 


DWELLING 

(1924)      NE   QUESADA  225   NW   Ingalls 

Two-story    and      basement      frame 

dwelling. 
Owner   —    E.    Bozzo,    4917    3rd    St.,    San 

Francisco. 
Architect — None. 
Contractor  —  Samuel    H.   Hansen,   4911 

3rd    St.,    San    Fraicisc^.  $5500 


ALTERATIONS 

(1925)      N    UNION     82-6       E       Webster. 

General     alterations     and     repairs; 

minor    additions    for   apartments. 
Owner — B.    Lazzareschi,    410    Divisadero 

St.,   San   Francisco. 
Architect — G.    A.    Berger,    309    Valencia 

St.,   San    Francisco.  $6000 


DWELLING 

(1926)      E    EIGHTEENTH    AVE    125    S 

Taraval.      One-story   and    basement 

frame    dwelling. 
Owner — Jas.       Bernie,       218       HoUoway 

.\ve.,    San    Francisco. 
.Architect — None. 
Contractor — Chris.    Hansen,    560    Faxon 

Ave.,   San    Francisco.  $3000 


DWELLING 

(1927)  S  REVERE  AVE  262-6  E  Keith 
One-story  and  basement  frame 
dwelling. 

Owner  —  P.  Marenco,  1679  Kirkwood 
Ave.,    San    Francisco. 

Architect — None. 

Contractor — C.  A.  Faggioni,  1556  Re- 
vere   Ave.,    San    Francisco.  $3000 


ALTERATIONS 

(1928)  SW  THIRD  AVE  AND  CALI- 
fornia.  New  flat  roofing;  painting, 
etc..    for    store    and    flats. 

Owner — Capital  Constr.  Co.,  240  Mont- 
gomery  St.,    San    Francisco. 

Architect — L.  Ebbets,  240  Montgomorv 
St.,    San    Francisco.  $1500 


APARTMENTS 

(1929)  N  VALLEJO  bet.  Octavia  and 
Laguna  Sts.  Eleven-story  and 
basement  concrete  (10)   apartments 

Owner — "1980    Vallejo    St.,    Inc." 

Architect — Carl  Werner,  Santa  Fe 
Bldg.,   San   Francisco.  $175,000 


RESIDENCE 

(1930)      N  PACIFIC  AVE  265  W  Baker. 

Three-story    and    basement    frame 

residence. 
Owner — Louis  Sloss,   3808   Clay   St.,   San 

Francisco. 
Architect — II.  H.   Gutterson,  526   Powell 

St.,   San   Francisco. 
Contractor  —  Mattock    &    Feasey,    210 

Clara   St..    S.    F.  $40,731 

NOTE: — Recorded    contract    reported 
June    21,    1926,    No.    787. 


ALTERATIONS 

(1U31)      NO.     2257       UNION.         Remodel 

residence    for   store   and    (2)    flats. 
Owner — A.    Rubl<e,    Premises. 
Architect — None, 
contractor — L.    A.    Blecher,    2828    Pierce 

St..   San    Francisco.  JSuOO 


DWELLING 

(1!>32)      VV     POMONA    225    N    Thornton. 

One-story    and       basement       frame 

dwelling. 
Owner — Primo     Ricecl.     1633     Stockton 

St.,    San    Francisco. 
Arehilecl — None.  $4000 


ALTERATIONS 

(1933)  SW  CALIFORNIA  AND  FIF- 
teenth  Ave.  Change  store  front; 
Magnesite   or   Fibrestone   flooring. 

Owner — Mrs.  B.  Braemer,  %  Contrac- 
tor. 

Architect — None. 

Contractor — N.  F.  Nielsen,  180  Jessie 
St.,   San   Francisco.  $2500 


DWELLING 

(1934)  S  SEWARD  13-4  W  Douglas. 
One-story      and      basement      frame 

Owner— Mrs.   E.   Rougk,   747  Call   Bldg., 

San  Francisco. 
Architect— R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 
Contractor- G.    Gaither,    1983    9th    Ave. 

San    Francisco.  $2900 

DWELLING 

(1935)  9  MAGELLAN  AVE  330  E 
Montalvo.  Two-story  and  base- 
ment  frame  dwelling. 

Owner  —  Lang   Realty   Co.,   Exit   Twin 

Peaks    Tunnel,    San    Francisco. 
Architect — None.  $5000 

DWELLING 

(1936)  SE  NAPLES  AND  EXCELSIOR 
Ave.  One-story  and  basement 
frame   dwelling. 

Owner- G.  Martin,  901  Bryant  St.,  San 
Francisco. 

Architect — B.  Schreyer,  105  Montgom- 
ery St.,  San  Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant  St.,  San  Francisco.         $4000 

DWELLING 

(1937)  W  THIRTY-FIRST  AVE  100 
N  Taraval.  One-story  and  base- 
ment   frame    dwelling. 

Owner — Patrick     J.     Foley,  50     Bonita 

St.,  San   Francisco. 

Architect  —  R.    R.    Irvine,  Call    Bldg., 

San   Francisco.  $3500 


ALTERATIONS 

(1938)     NO.    5626      GEARY.        Remodel 

store. 
Owner — J.   M.   Levy. 
Architect — None. 
Contractor — J.    A.    Madieros,      628     Call 

Bldg.,   San  Francisco.  $1000 


PUBLISHING    PLANT 

(1939)      W    THIRD     137-6       N      Folsom. 

One-story      and      mezzanine      floor 

stores  and  publishing  plant. 
Owner — J.    S.    Guerin,    720    Folsom    St., 

San    Francisco. 
Architect — None. 
Supt.    of    Constr. — Floyd    E.    Townsend, 

2927   Deakin   St.,   Berkeley.     $10,000 


STORES 

(1940)  SW  WEST  PORTAL  AND 
Vicente.  Two-story  frame  stores 
and   ottices. 

Owner — Andrew   Jacobs,    Vo   Contractor. 

Architect — Albert  H.  Larsen.  447  Sut- 
ter  St.,   San    Francisco. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison   St.,    San    Francisco.        $18,000 


DWELLINGS 

(i;t41)      E    SANTA   RITA   40    and    552    S 

Center.      Two    two-story   and    base- 

niento   frame   dwellings. 
Owner — John     Harder,     870     39th    Ave., 

San  Francisco. 
Architect — None.  $5500    each 


DWELLINGS 

(1942)  E  TWENTY-FIRST  AVE  75  & 
100  S  Santiago.  Two  one-story 
and   basement    frame   dwellings. 

Owner — Breitman  Realty  Co.,  41  Sut- 
ter St.,  San  Francisco. 

.\rcritect — None. 

Contractor — Stein  &  Krieg,  401  Buchan- 
an   St.,    San    Francisco.  $3000    ea 


DWELLINGS 

(1943)  S  KENSINGTON  467  and  500  E 
Claremont.  Two  one-story  and 
basement   frame   dwellings. 

Owner — L.  J.  Montgomery,  1320  Broad- 
way, San   Francisco. 

.\rohitect— F.  W.  Dakin.  310  California 
St..   San   Francisco.  $3500  ea 


DWELLING 

(1944)      SE   BOSWORTH   .\ND   HAMER- 

ton.         One-story       and       basement 

frame  dw^elling. 
Owner — P.    Lorensen,    158    Flood    Ave., 

San   Francisco. 
.Vrchitect — None.  $3000 
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ALTERATIONS 

(1945)  NO.  5626  GEAR/.  Remodel 
store. 

Owner — J.   M.   Levy. 
Architect — None. 

Contractor — J.  A.  Madieros,  628  Call 
Bldg.,  San  Francisco.  $3000 

DWELLING  „_    ^ 

(1946)  NE  THOMAS  AVE  175  SE  Jen- 
nings. One-story  and  basement 
frame    dwelling. 

Q^vner — Chas.     Peterson.     1350     Thomas 

Ave.,    San    Francisco. 
Architect — S.    H.    Hanson,    4911    3rd    St., 

San   Francisco. 
Contractor— Beck   &  Wert,   26   Chatham 

Place,  San  Francisco.  $,^000 

■pXfp  A  TT?  g 

(1947)  NO.  226  RAYMOND  AVE.  Re- 
pair fire   damage   to  dwelling. 

Owner — T.    McQuade,    Premises. 
Architect — None. 

Contractor — P.  Fetz,  460  Wilde  Ave., 
San    Francisco.  $1500 


DWELLING 

(1948)  SE  JUNIPERO  AND  MONTE- 
rey  Blvd.  Two-story  and  base- 
ment frame  dwelling. 

Owner — T.  A.  Pedersen,  400  Montclair 
Ave.,   San  Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco.  $4000 


DWELLINGS 

(1949)  W  TWENTY-NINTH  AVE  240 
and  270  N  Balboa.  Two  one-story 
and    basement    frame    dwellings. 

Owner — Haley  Bros.,  5000  Geary  St., 
San   Francisco. 

Architect — None.  $5000    ea 


FLATS 

(1950)      S  VALLEJO   171-10 1^    E  Mason. 

Three-story    and    basement    frame 

(6)   flats. 
Owner — D.    Soracco   and   G.   Celli,    849-A 

Vallejo   St.,   San   Francisco. 
Architect — None. 
Contractor  —  Jos.       Devencenzi,       1082 

Union   St.,   San  Francisco.       $12,000 


DWELLING 

(1951)  W  SCOTT  77  N  Washington. 
Two-story  and  basement  frame 
dwelling. 

Owner — Mrs.  A.  McCulloch,  %  Archi- 
tect. 

Architect — Edward  E.  Young,  2002 
California  St.,   San  Francisco.   $6000 


BUILDING  CONTRACTS 


(SAN  FRANCISCO  COUNTY) 

No.  Owner  Contractor  Amt. 

782  Marzolf  Johnson  5800 

783  Chin  Coburn  28798 

784  Pacific  Wesella  780 

785  Gazzera  DeMartini  19279 

786  Harris  Barrett  3910 

787  Sloss  Mattock  40731 

788  Stelling  Parker  4250 

789  Lucati  Guastavino  8500 

FRAME    BLDG. 

(782)  N   W  MATEO  AND  ARLINGTON 
All   v/ork    1-story   and   basement   frame 

building. 
Owner — George  Marzolf,  Jr.,   225  Mateo 

St. 
Architect— Fringe   &   Lesswing,   58   Sut- 
ter St. 
Contractor — Nels    P.    Johnson,    967    14th 

St. 
Filed  June  17,  1926.  Dated  June  15,  1926 

Frame    up    $1450 

Brown  coated  and  scratch  coat 

on    exterior    1450 

Completed    and    accepted    1450 

35    days    after    1450 

TOTAL  COST,  $5,800 
Bond,  sureties,  forfeit,  none;  limit,  100 
days;  plans  and  specifications  not  filed. 

ALTERATIONS 

(783)  N       WASHINGTON       125       S       E 
Stockton    E  71.10   x   137.6. 

All    work   alterations    and   additions    to 

building. 
Owner — Chin   Jok,    712   Hearst   Bldg. 
Architect — None. 
Contraotor — Ira     W.     Coleman,     Hearst 

Bldg. 
Filed  June  17,  1926.  Dated  June  17,  1926 
60  days  after  issuance  of  bldg 

permit    $4,000 

On    completion    4,798 


Bal.    ^20,000    In    monthly    pay- 
ments   of $1,000 

TOTAL  COST,  $28,798 
Bond,  sureties,  none;  forfeit,  $5.00; 
limit,  120  days;  plans  and  specifica- 
tions   filed. 


P.\INT   OIL   TANKS 

(784)      N   E    TWENTY  -  SECOND      AND 

Illinois   N   280xB    260.   All   work   for 

paint   4    fuel   oil   tanks. 
Ownei- — Pacific   Gas   &  Electric  Co.,    245 

Market    St.,    S.    F. 
Architect — None. 
Contractor — T.    V.    Wesella. 
Filed  June   18,   1926.  Dated  May  6,  1926. 

On  completion    75  % 

Usual  35  days    25% 

TOTAL  COST,  $780 
Bond,  $390.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  40  days.  Plans  and  specifica- 
tions  filed. 


APARTMENTS 

(785)      W    OCTAVIA    125    S    Bay    W    100 

X    S    25.10.      All    work    for    3-story 

and    basement   frame    bldg.,    (apts.) 

Owner — A.    and    M.    Gazzera,     3343    Oc- 

tavia   St.,   S.   F. 
Architect — P.     Righetti,     12     Geary     St., 

San   Francisco. 
Contractor — P.   DeMartini,   2869   Octavia 

St.,  S.  F. 
Filed  June  18,  1926.  Dated  May  27,  1926. 

Frame    up    $4810 

Plastered     4810 

Completed    and    accepted    4809 

Usual    35    days     4850 

TOTAL  COST,  $12,279 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and    specifications    filed. 


ALTERATIONS 

(786)      NO.    3700   WASHINGTON   ST.   All 
work   for  alterations  and  additions 
to    garage    building. 
Owner — Stanley   G.   Harris,   Mills   Bldg., 

San   Francisco. 
Architect — Willis   Polk   &  Co.,   377   Pine 

St.,    San    Francisco. 
Contractor — Barrett    &    Hilp,    918    Har- 
rison   St.,    San   Francisco. 
Filed  June   19,   "26.      Dated  June   18,   '26. 

On    15th    of   each    month 75% 

Usual     35     days 25% 

TOTAL  COST,  $3910 
Bond,  none.  Limit,  Aug.  15,  1926.  For- 
feit, none.  Plans  and  specifications 
filed. 


RESIDE.NCE 

(787)  N  PACIFIC  AVE  265  W  Baker. 
All  work  for  three-story  frame 
residence  and  garage. 

Owner — Louis    Sloss   Jr.,    3808    Clay    St., 

San    Francisco. 
Architect  —  Henry    H.    Gutterson,     526 

Powell   St.,   San   Francisco. 
Contractor — ^Mattock    and    Feasey,    210 

Clara    St.,    San    Francisco. 
Filed   June   19,   '26.     Dated  June   17,  '26. 

On  5th  of  each  month 75% 

Usual    35    days    25% 

TOTAL  COST,  $40,731 
Bond,  none.  Limit,  6  months.  Forfeit, 
none.      Plans    and    specifications    filed. 

FRAME    BLDG. 

(788)  N  IRVING  95  W  8TH  AVE. 
All  work  for  1-story  frame  bldg. 

Owner — Martin    Stelling   Jr.,    155    Mont- 
gomery  St.,    S.   F. 
Architect — Earle    B.    Bertz,     168    Sutter 

St..   S.   F. 
Contractor — C.    F.    Parker,    251    Kearny 

St      S    F 
Filed  June  21,  1926.  Dated  June  15,  1926 

5th    of    each    month    75% 

Usual   35   days    25% 

TOTAL  COST,  $4250 
Bond,  $2125.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  $5.00 
per  day.  Limit,  90  days.  Plans  and 
specifications    filed. 

FRA:ME  BLDG 

(789)  B  WETMORE  137.6  S  WASH- 
ington   S  22.11   x  E  56. 

All    work    2-story   and   basement   frame 

building. 
Owner — Giambatista    and    Rosa    Luceti, 

.".76    Lombard   St. 
Architect — L.  Traverse,  854  Union  St. 
Contractor — B.    Guastavino    &    Co.,    400 

Bav   St. 
Filed  June  22,   1926.  Dated  June  9,   1926 

Rough    frame    up $2125 

Brown    coated 2125 

Completed    and   accepted    2125 


35  days  after 2125" 

TOTAL  COST,  $ig,500 
Bond,  $4,250:  sureties,  O.  Fossa.  G  P. 
Toso;  forfeit,  none;  limit,  60  days 
after  June  24.  1926;  plans  and  specifl-' 
cations   lied.  .     i-       . 


RKI.EASE    OF    BL1I>DING    CONTRACT 


SAX   FRANCISCO   COUNTY 


June  17,.  1926— LOT  3  BLK  23,  St. 
Francis  ^Vood.  Joseph  Mora  Moss 
and  Lota  M  Moss  with  Dowsett  & 
Ruhl. 


COMPLETION     NOTICES 


SAX   FRANCISCO   COUNTY 

Recorded  Accepted 

June  16,  1926 — E  43RD  AVE.  350  S 
Anza  S  25  x  B  120.  J.  F.  Dowling 
to   whom   it   may  cone. June   16,   1926 

June  16,  1926 — N  PHELPS  AND  EG- 
bert  Ave  N  W  along  Egbert  Ave. 
50  X  N  E  100.  Joseph  S.  Fratessa 
to  whom  it  may  concern..   June,  1926 

June  16,  1926 — LOT  14  BLK  3051  & 
Lot  7  Blk  3038  Map  Blks  3050  to 
3053  &  Ptn  Blks  3038  &  3054  West- 
wood  Highlands.  Hans  and  Esther 
R.  Nelson  to  whom  it  may  con- 
cern     June    10,    1726 

June  16,  1926— W  28TH  AVE.  175  N 
Judah  N  25  x  120.  Frank  G.  Tay- 
lor to  J.  D.  Woodside   ..June  12,  1926 

June  16,  1926 — W  31ST  AVE.  100  N 
Ulloa  N  25  X  W  120.  Edward  Staff 
to  whom   it  mav  cone.  ..June   16.   1926 

June  16,  1926 — W  31ST  AVE.  225  N 
Taraval  25  x  120.  Lillian  Swan- 
strom   to   Arvid   Halsen..Jun   16,   1926 

June  16,  1926 — N  LOMBARD  137-6  E 
Buchanan  Louise  Chiosso  to  C 
Fracchia    June    15,   1926 

June  16,  1926— LOT  3  BLK  16  FOR- 
est  Hill.  A.  H.  Stein  and  Phillip 
Krieg  to  whom  it  may  con- 
cern     June    15,    1926 

June  16,  1926— W  7TH  AVE.  50  S  IR- 
ving  S  25  X  112-6.  Gertrude  Mor- 
ris to  J.  G.  Kincanon    ..June  15,   1926 

June  16,  1926 — NW  IRVING  AND 
Fourteenth  Ave  rung  N  alg  14th 
Ave  100  W  127-6  N  75  W  127-6  E 
15th  Ave  S  175  to  N  Irving  St.  E 
225  to  beg.  Sunset  Theatre  Co  to 
Carroll   &   O'Brien June   1.   1926 

June  16,  1926— LOT  8  BLK  2889  Map 
Laguna  Honda  Park.  Hoyt  M 
Leslier  to  Pearce  &  Dorr. June  14,  '26 

June  16,  1926— LOT  18  BLK  2890, 
Map  Laguna  Honda  Park.  Hoyt  M 
Lesher  to  Pearce  &  Dorr.  .June  14,  '26 

June  16,  1926— SE  PACIFIC  AVE  & 
Fillmore,  50x110.  I  Epp  to  whom 
it   may   concern June    16,    1926 

June  16,  1926— SW  JACKSON  AND 
Scott     S    27-814XW       110.         Rafael 

Alvarez    to    R    S    K    MacMillen 

June    12,    1926 

June  16,  1926— E  THIRTIETH  AVE 
275  N  Judah,  25x120.  Ray  Con- 
struction Co  to  whom  it  may  con- 
cern  June    16,    1926 

June  17,  1926 — W  TWENTY-FIRST 
Ave  25  S  Kirkham  S  75xW  82-6. 
San  Francisco  Home  Bldg  Co  to 
Meyer   Bros    June    14,    1926 

June  17,  1926— W  FOURTEENTH  AV 
135  N  Kirkham  25x134.  Ray  and 
Marcella  Casentini  to  Weisinann  & 
Sons    June    15,    1926 

June  17,  1926 — NE  16TH  AND  Ala- 
bama. San  Francisco  Soc.  for  the 
Prevention    of  Cruelty    to    Animals 

to    Granfield    Farrar    &    Carlin 

June    15,    1926 

June  17,  1926  —  LOT  15  MAP  DE 
Martini  Tr.  John  Morales  Jr.  to 
whom   it   may   concern.. May   29,    1926 

June  17,  1926— W  BRIGHT  340  S 
HoUoway  Ave.  25  x  100.  Carl  Ol- 
son to  whom  it  may  concern 

June   — ,    1926 

June  17,  1926— W  VAN  NESS  AVE.  55 
N  Green  55  x  101.7%.  California 
Real  Estate  &  Finance  Corp.  to 
whom   it   may  concern .  .June  17,  1926 

June  17,  1926— AV  MISSION  50  S  26th 
S    107-6    W    123-9    N    107-6    E  '125. 

Geo.  Holl  to  F.  J.   Klimm  Co 

June  2,   1926 

June  17,  1926— W  9TH,81-3  S  Mis- 
sion. Rudolph  Mohr  Jr.,  "Howard 
E.  Mohr  to  Leibert  &  Trobock.... 
June    16,    1926 

June      18,    1926— W      THlRTY-FlFTH 
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Ave  225  N  Taraval  25x120.  Ernest 
Swanson    to   whom   it   may   concern 

June    14.    1926 

June  ■  ii),'  ■  'me— E   forty-fourth 

Ave  bet.  Judah  and  Kirkham  175 
N  Kirkham.  Harry  Barrq^an  to 
whom    it    may   concern    

June  19,  1926— E  FORTY-FOURTH 
Ave  bet.  Judah  and  Kirkham  150 
N  Kirkham.  Harry  Barman  to 
whom    it    may    concern 

June  19,  1926— NE  EDINBURGH  50 
NE  Avalon  Ave  NE  alg  NE  Edin- 
burgh 25xNW  100  Ptn  Lot  5  Blk 
34,  Excelsior  Hd  Assn.  Henry  and 
Katherine  Dobert  to  whom  it  may 
concern June     19,     1926 

June  19,  1926— W  MISSION  161-8  S 
Twenty-ninth  and  extending  24-9 
on  Mission  th  at  right  angles  100 
W  by  N  24-9%  pari  to  Mission  th 
100  E  to  pt  beg.  Roy  Van  VUet 
to    Alvin    J    Stern June    15,    1926 

June  19,  1926 — W  POLK  comg.  at  pt 
92  N  Union  25x101.  Jules  Suppo  to 
Dr.    F    A   Gawthorne.  .  .  June    17,    1926 

June  18,  1926  —  S  GOLDEN  GATE 
137-6  W  Broderick  27-6  x  137-6  S 
Golden  Gate  Ave.  165  W  Broderick 
27-6  X  137-6.  Emil  Nelson  to 
whom   it  may  concern .  .June   18,   1926 

June  18,  1926  —  LOT  19  BLK.  2975 
Claremont    Court.       W.    C.    Premus 

to  whom   it  may  concern 

June    18,    1926 

June  18,  1926— E  21ST  AVE.  275  S 
Rivera  S  alg.  21st  Ave.  25  x  E  120. 
Charles  S.  Jordan  and  Ray  S.  Jor- 
dan  to   James   Arnott    &   Son 

June  9,   1926 

June  18,  1926— W  PLYMOUTH  AVE. 
300  N  HoUoway  Ave.  N  25  x  W 
112-6  ptn.  Lot  50  Blk.  9,  Lakeview. 
Charles  B.  Steele  to  whom  it  may 
concern    June   17,    1926 

June  18.  1926— E  31ST  AVE.  150  (125) 
N  Cabrillo  N  75  x  E  120.  Law- 
rence and  Michael  Costello  to 
whom   it  may  concern.  .June  16,   1926 

June  18,  1926—9  LOUISBURG  57  x 
82  ft.  SW.  Bernard  E.  George  to 
whom   it  may  concern.  .June   17,  1926 

June  18,  1926— LOT  26  BLK  26,  Map 
Crocker  Amazon   Tct.     John  Bjork- 

man  to  whom   it  may  concern 

June    16,    1926 

June  18,  1926 — PTN  LOT  40  BLK  23, 
Map  Crocker  Amazon  Tract.  John 
Bjorkman  to  whom  it  may  concern 
June    16,    1926 

June  18,  1926— E  SIXTH  AVE  50  N 
Judah  N  25xE  95.  Gustave  and 
Evelyn  Spirz  to  Gustave  Spirz  Sr. 
June    18,    1926 

June  21,  1926— LOT  1  BLK.  L,  Map 
Mission  Terrace.  Walter  E.  Han- 
sen to  whom  it  may  concern.... 
June    18,    1926 

June  21,  1926— S  CHESTNUT  100.  W 
Polk  W  55  X  S  137-6.  Otto  E.  An- 
derson to  whom  it  may  concern.. 
June    14,    1926 

June  21,  1926— S  CHESTNUT  100  W 
Polk  W  55  X  9  137-6.     Otto  E.  An- 


derson   to   whom    it   may   concern.. 
June    14,    1926 

June  21.  1926— E  20TH  AVE.  100  N 
Ortega  N  25  x  E  120.  Charles  A. 
Gray  to  whom  it  may  concern.... 
,.. June    21,    1926 

June  21,  1926— S  CUMBERLAND  255 
W  Church.  Jesus  P.  and  Mary 
Garcia  to  Salvatore  Garofalo.... 
June    7,    1926 

June  21,  1926— SE  EDINBURGH  225 
NE  Peru  NE  25  x  100.  Alfred  and 
Lorena  Kallman  to  whom  it  may 
concern June    21,    1926 

June  21,  1926— NW  IRVING  and  14th 
Ave.  N  100  W  127-6  N  75  W  127-6 
S  175  E  255.  Sunset  Theatre  Co. 
to  Globe  Electric  Works,  Thomas 
F.  O'Connor,  The  Mission  Concrete 
Co.,  Monarch  Iron  Works,  O.  F.  • 
Larson  &  Son,  Noble  Powers  Co., 
The  Turner  Co.,  and  S.  H.  Chase 
Lumber    Co June    10,    1926 

June  21,  1926— W  EIGHTH  AVE  116 
N  Moraga  28-6  m  or  1  by  110  m  or 
1.  Fred  Warden  to  whom  it  may 
concern June     18,     1926 

June  21,  1926— LOT  9  BLK  3051  Map 
Blks  3050  to  3053  and  Ptn  Blks 
3038  to  3054,  Westwood  Highlands 
Hans  &  Esther  E.  Nelson  to  whom 
it    may   concern June    19,    1926 

June  21,  1926— SW  HAZELWOOD  AV 
14  SE  from  NW  line  Lot  5  Blk 
3052,  Westwood  Highlands;  Ptn 
Lots  5  and  6  Blk  3052  Map  Blks 
3050  to  3053  and  Ptn  Blks  3038  and 
3054,  Westwood  Highlands.  Hans 
and  Esther  E  Nelson  to  whom  it 
may    concern June    19,    1926 

June  21,  1926— SW  HAZELWOOD  20 
SE  from  NW  line  Lot  6  Blk  5052, 
Westwood  Highlands;  Ptn.  Lots  6, 
7  and  8  Blk  3052  Map  Blks  3050  to 
3053;  Ptn  Blks  3038  to  3054,  West- 
wood  Highlands.  Hans  and  Esther 
E.  Nelson  to  whom  it  may  concern 
June    19,    1926 

June  21,  1926— SW  HAZELWOOD 
Ave  26  SE  from  NW  line  Lot  7 
Blk  3052,  Vestwood  Highlands; 
Ptn  Lots  7,  8  and  9  Blk  3052  Map 
Blks  3050  to  3053  and  Ptn  Blks 
3038  to  3054,  Westwood  High- 
lands. Hans  and  Esther  E  Nelson 
to  whom  it  may  concern. June   19,   '26 

June  22,  1926— E  THIRTY-SECOND 
Ave  100  S  Balboa  S  alg  32nd  Ave 
100  by  E  120.  Patrick  J  and  wife 
Catherine  Feerick  to  whom  it  may 
concern June     22.     1926 

June  22.  1926— AV  THIRTY-SICCOND 
Ave  150  S  Balboa  S  alg  32nd  Ave  25 
X  W  120.  John  J  Houston  to  C  T 
Magiil May     27,     1926 

June  22.  1926— E  THIRTY-FIFTH 
Ave  250  S  Lincoln  Way  E  120xS  25. 
Haley  Bros  to  whom  it  may  con- 
cern  June     22,     1926 

June  22,  1926— E  THIRTY-THIRD 
Ave  275  9  Anza  S  alg  33rd  Ave  25x 
E  120.  C^harles  A  Stevens  to  whom 
it    may   concern June    21,    1926 

June  22.  1926— LOTS  31,  32  AND  35 
Blk    19,   Sunnyside.   Joseph   B  Ham- 


THE  SAN  FRANCISCO  BANK 


CX>MMERCIAL 


INCORPORATED  FEBRUARY  lOTH.  1868 


One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks 

MEMBER  ASSOCIATED  SAVINGS  BANKS  OF  SAN  FRANCISCO 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1925 

Assets $107,232,609.22 

Capital,  Reserve  and  Contingent  Funds 4,250,000.00 

Employees'  Pension  Fund  over 525,000.00 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haieht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE-QUARTER  (4}4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


mel    to   whom    it   may   concern 

June    22,    1926 

June  22,  1926— E  NINETEENTH  AVE 
50  N  Judah  known  as  1386-1388 
Nineteenth  Ave.  A  O  Eckman  to 
whom   It   may  concern .  .June    19,   1926 

June  21,  1926— SE  EDINBURGH  250 
NE  Peru  NE  25x100.  Alfred  and 
Lorena  Kallman  to  whom  it  may 
concern June    21,     1926 

June  22,  1926— S  MANGELS  AVE  95 
E  Hamburg  E  30xS  100.  G  R  Vert- 
ner  and  J  H  Hartzell  to  whom  It 
may    concern June    15,    1926 

June  22.  1926— E  HAMBURG  50  S 
Mangels    Ave    S    25xE      95.        G      R 

Vertner  and  J  H  Hartzell  to  whom  it 
may    concern June    15,    1926 

June  22.  1926— E  HAMBURG  75  S 
Mangeles  S  25xE  95.  G  R  Vertner 
and  J  H  Hartzell  to  whom  it  may 
concern June     15,     1926 

June  22,  1926— N  JEFFERSON  156-3 
E  Divisadero  N  129-4  %xN  25.     Fred 

Tocchini    to  John   Harder 

June    16,    1926 

June  22,  1926— N  JUDSON  AVE  30  & 
60  W  Detroit  W  30xN  100  Ptn  Lots 
42,  43,  44  and  45  Blk  30.  Sunnyside. 
Fresno  Homes  Inc  to  whom  it  may 
concern June     19,     1926 

June  22,  1926— N  JUDSON  AVE  290 
E  Edna  E  30xN  112-6  Ptn  Lots  25 
and  26  Blk  30,  Sunnyside.  Fresno 
Homes  Inc  to  whom  it  may  concern 
June    19,    i;>26 

June  22,  1926— N  JUDSON  AVE  260  E 
Edna  E  30xN  112-6  Ptn  Lots  22  and 
25  Blk  30  .  Sunnyside.  Fresno 
Homes  Inc.  to  whom  it  may  concern 
June     19,     1926 

June  22,  1926 — N  JUDSON  AVE  230  E 
Edna  E  30xN  112-6  Ptn  Lots  21 
and  22  Blk  30,  Sunnyside.  Fresno 
Homes  Inc  to  whom  it  may  con- 
cern  June     19,     1926 

June  22,  1926— S  .RIVERA  32-6  E 
14th  Ave  S  lOOxE  25.     N  P  Hansen 

to   whom   it  may  concern 

June    14,    1926 

June  22,  1926— E  HAMBURG  100  S 
Mangels  S  25xE  100.  G  R  Vertner 
and  J  H  Hartzell  to  whom  it  may 
concern June    15,    1926 


LIENS  FILED 


SAN    FRANCISCO   COUNTY 


Kecorded  Amoant 

June  16,  1926 — SW  FITZGEP.ALD  AV 
275  SE  Ingalls  SE  alg  SW  Fitz- 
gerald Ave  25xSW  100  Lot  23  Blk 
4938.  Frank  Massoglia  vs  Adolph 
Bacchini   and    Mike   Fugina $236 

June  16.  1926— SE  CAINE  AVE.  100 
XE  Lakeview  NE  50  x  SE  100  ptn. 
Blk.  J.  Columbia  Heights.  Collo- 
nan  Eleo.  &  Mfg.  vs.  W.  E.  Lam- 
bert   and    S.    Conte 152  85 

June  16,  1926— N  KARALLONES  AVEJ 
225  E  Plymouth  Ave.  E  25  x  N  125 
Ptn.  Blk.  N  Railroad  Hd.  Assn. 
Collonan  Elec.  &  Mfg.  vs.  Mary  E 
Hall,  C.  J.  Ellsner  and  W.  E.  Lam- 

,  bert $76.98 

June  16,  1926— N  14TH  90  E  Dolores 
E  alg.  N  14th  50  X  N  140.  B.  Ros- 
enberg   vs.    A.    L.    Hall $5105 

June  17,  iy26— NW  PERRY  275  NE 
3rd  25  X  NW  75.  Albert  Cook  vs. 
A.    G.    Mattson   and    Jas.    Poulos..$98. 

.lune  17.  Iit26  —  S  URBANO  DRIVE 
.North  di.st.  497  m  or  1  W  from  Bor- 
ica  Drive  and  rung.  W  alg.  curve 
of  S  line  Urbano  Drive  N  51  775 
thence  at  right  angle  SE  120  E 
parallel  with  said  curve  line  Ur- 
bano Drive  N  34.024  NW  120  to  S 
Urbano  Drive  N  and  pt.  of  beg 
Lot  19,  Blk.  15.  Map  Ingleslde  Ter- 
races. Reinhart  Lumber  and  Plan- 
ing Mill  Co.  vs.  F.  A.  Gawthorne 
and  John  Doe  Stone $62132 

Juno  17,  1926  —  N  PALOMA  AVE. 
dist.  228.85  m  or  1  from  pt.  of  in- 
tersection of  N  Paloma  Ave.  and 
W  line  Moncada  Way  rung.  W  alg. 
N  Paloma  Ave.  52.58  m  or  1  N 
137.48  th.  E  51.276  m  or  1  E  154.34 
to  pt.  of  beg.  Lot  IS,  Blk.  3.  Map 
Ingleside  Terraces.  Reinhart  Lum- 
ber Co.  vs.  F.  A.  Gawthorne  and 
J.    M.    Guinn $1,178.81 

June  17,  1926  —  NE  BRUSSELS  100 
SE  Bacon  SE  alg.  NE  Brussels  25 
X  XE  120.  ptn.  Blk.  11,  University 
Mound  Survey.  A.  Ramazzottl  vs. 
Antonio  Ciprano  and  J.   Meconi.$270. 
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June  17,  1926— S  TOLEDO  WAlt  2oO 
m  or  1  E  Pierce  E  alg.  S  Toledo 
Wav  26  S  98.313  W  32  N  95.21  to 
S  Toledo  Way  and  pt.  of  beg.,  be- 
ing Lot  36  Marina  Gardens.  Em- 
pire Planing  Mill  vs.  F.  A.  Gaw-_^_ 
thorne   and   Zada   F.    Daniels. .  .$304.  <  o 

June  17,  1926— S  MARKET  100  E  4th 
W  100  S  170  E  100  N  170.  Tyre 
Bros.  Glass  Co.,  Inc.  vs.  Vernon  W. 
Houghton,  Elmer  S.  Ekbon,  Geo. 
H.  Jovick  and  Market  St.  Realty 
Co  $629.90 

June  18,  1926— E  34TH  AVE.  100  S 
Anza  S  alg.  W  34th  Ave.  25  x  W 
120.  Scott  Co.  vs.  E.  Cohen  and 
Dr     F     Arthur    Gawthorne $379 

June  19,  1926 — E  FOLSOM  170  N 
25th  N  alg  E  Folsom  50xE112. 
James  Reilly  vs  Anna  C  and  R 
Beck     *"0 

June  19,  1926— X  PAGE  137-6  E  La- 
guna  E  alg  X  Page  30xN  120. 
Habenicht  &  Howlett  (Rudolph 
Habenicht  and  Frank  Howlett)  vs 
Henrv  and  Hattie  Tillman  and 
Harry  Pool    (as  Pool  Constr  Co.)  .  . 

$342 

June  "  i9.'  '  1926— W  '  FORTY-EIGHTH  " 
Ave  187-6  X  Lawton  X  120xW  120. 
Habenicht  &  Howlett  (Rudolph 
Habenicht  and  Frank  Howlett)  vs 
Florence  Perry,  Daniel  J  Sullivan 
and  San  Francisco  Ice  Rink  and 
James  T  Ludlow    $448.20 

June  18,  1926— S  TOLEDO  WAY  258 
m  or  1  from  E  Pierce  E  26  S  98.313 
W  32  X  95.291.  Scott  Co.  vs.  Dr. 
F.  Arthur  Gawthorne  and  Zada  F. 
Daniels $738.65 

June  18,  1926—527  43RD  AVE.  W 
43rd  Ave.  200  S  Geary.  Isaac  Fross 
vs.  Joseph  G.  Jacobson,  Wm.  F. 
Bernell  and  Bernell  Realty  Co.... 
$173.50 

June  18,  1926 — W  *di-cD  AVE.  250  X 
Anza  X  alg.  W  43rd  Ave.  25  x  W 
120.  Scott  Co.  vs.  John  Trvin^  ind 
Dr.    F.    Arthur    Gawthorne ....  «405. 80 

June  18,  1926— W  43RD  AVE.  150  S 
Geary  S  alg.  W  43rd  Ave.  25  x  W 
120.  A.  X.  Schopke  and  C.  Burke 
as  Schopke  &  Burke  vs.  Joseph  G. 
and  wife  Ella  M.  Jacobson $347.94 

June  18,  1926 — SE  MASOX  and  Cali- 
fornia E  alg.  California  206-3  x  S 
275  to  X  Pine.  Dyer  Brothers 
Golden  West  Iron  Works  vs.  Cali- 
fornia-Mason Realty  Company  and 
Geo.   D.    Smith $25,128.83 

June  18.  1926— SW  MISSISSIPPI  and 
20th  S  alg.  Mississippi  25  x  W  100. 
Schopke  &  Burke  vs.  William  F. 
and  wife  Gertrude  Bernell,  Will- 
iam F.  Bernell  as  Bernell  Realty 
Company  and  Frank  W.  Gibbs.  .  . 
$345.77 

June  18,  1926  —  S  GREEN  72-6  W 
Jones  AV  30  X  S  90.  Thomas  J. 
Richards    vs   E    Jones   Bateman  .  .  $450 

June  21,  1926 — W  34TH  AVE.  100  S 
Anza  S  25  x  W  100.  T.  &.  T.  Elec- 
tric Co.  vs.  Virgil  and  Vida  Haley, 
David  Brown  and  F.  A.  Gawthorne 
$82.50 

June  21,  1926— COM.  90  X  Chestnut 
and  288.514  E  Pierce  E  5.711  NE 
27.495  XW  98.313  SW  26  SE  95.291. 
T.  &  T.  Electric  Co.  vs.  Zada  F. 
Daniels    and    F.    A.    Gawthorne.  .  $204. 

June  21.  1926 — W  43RD  AVE.  275  X 
Anza  X  25  x  W  120.  Xational  Lath- 
ing Co.  vs.  John  Doe  Banks  and  F. 
A.   Gawthorne $161.98 

June  21.  1926— W  43RD  AVE.  250  N 
Anza  X  25  x  W  120.  T.  &  T.  Elec- 
tric Co.  vs.  F.  A.  and  J.  Evelyn 
Gawthorne    and    John    Irvine. .  .$33.25 

June  21,  1926- E  44TH  AVE.  275  X 
Taraval  —  25  x  E  120.  Louis  J. 
Cohn  vs.  Mrs.  R.  B.  Gilchrist.  Mr. 
R.  B.  Gilchrist,  George  W.  Dum- 
and   and    Minnie   V.    Dumand $235. 

June  21,  1926— W  44TH  AVE.  175  N 
Taraval  X  25  x  120.  Louis  J.  Cohn 
vs.    Rudolph    W.    Schmidt $312.50 

June  21,  1926— W  44TH  AVE.  250  X 
Taraval  running  along  said  line 
44th  Ave.  50  X  x  W  120,  Lots  10 
and  11  Assessors  Blk.  2373,  form- 
erly Sun^f't  1146.  Louis  J.  Cohn 
vs.    Timothy    Sheehan    $350. 

June  21,  1926— E  44TH  AVE.  150  N 
Taraval  running  along  E  44th  Ave. 
2.T  X  120,  Lot  27  Assessors  Blk. 
2372  formerly  Sunset  Blk.  1145. 
Louis    J.    Cohn    vs.    Mary    Lane.. $100. 

June  21,  1926 — W  44TH  AVE.  100  S 
Santiago  running  thence  along  W 
4  4  th  Ave.  S  25  x  W  120.  Louis  J. 
Cohn   vs.   Margaret   O.   Mahoney .$225. 


June  21,  1926— S  S'AXTIAGO  WITH 
E  44th  Ave.  running  thence  along 
S  Santiago  57-6  E  x  S  100,  Lot  41 
Assessors  Blk.  formerly  Sunset 
Blk.  1145.  Louis  J.  Cohn  vs.  Mr. 
Wm.  M.  Wagner  and  Mr.  Anton 
Veit,    deceased $8.t5. 

June  22.  1926— E  THIRTY-SIXTH  AV 
225  X  Fulton  N  25xE  120.  A  G 
Mattson  vs  S  A  and  wife  Jane  Doe 
Schwartz      $335 

June  22.  1926 — S  TOLEDO  WAY  258 
m  or  1  from  int.  S  Pierce  E  26  S 
98.313  W  32  X  95.291.  C  M  Slnith 
vs  Zada  F  Daniels  and  Dr.  F  A 
Gawthorne      $382.14 

June  22,  1926 — E  EDIXBURGH  175 
X  France  X  25xE  100.  Atlas  Heat- 
ing   &    Ventilating    Co    vs    Wm     F 

,  and  Gertrude  Bernell  and  Bernall 
Realty     Co $92.50 


RELEASE     OF     LIENS 


SAX   FRAXCISCO   COIXTY 


Uecordeu  Amount 

June  16,  1926— E  43RD  AVE.  250  S 
Anza  S  alg.  43rd  Ave.  25  x  E  120. 
Holmes  Lime  &  Cement  Company 
to  Frank  B.  Solin  and  J.  F.  Dow- 
ling 

Ave  250  S  Taraval  S  25xW  120. 
Holmes  Lime  &  Cement  Co  and 
Western  Lime  &  Cement  Co  to 
Frank  B  and  F  J   Davis 

June  17,  1926— W  38TH  AVE.  250  S 
Lincoln  'V\'ay  S  25  x  W  120.  Rich- 
mond Sanitary  Co.  to  Joe  Moran, 
Michael  D.  and  Mary  D.  Hardiman. 

June  17,  1926 — W  38TH  AVE.  275  S 
Lincoln  Way  S  25  x  W  120.  Rich- 
mond Sanitary  Co.  to  Michael  D. 
and  Mary  D.  Hardiman,  Joe  Moran. 
Jas.     T.     and     Catherine    M.    Casey. 

June  22,  1926 — XW  PRECITA  AVE 
126-4%  SW  Bryant  X  62-8%  m  or 
1  to  pt.  dist.  80  S  Army  measured 
alg  line  pari  with  W  Bryant  and 
dist  W  115-2%  from  W  Bryant 
measured  alg  line  pari  with  S  Army 
E  pari  with  S  Army  30  S  pari  with 
W  Bryant  42  m  or  1  to  XW  Pre- 
cita  Ave  SW  32.907  m  or  1  to  pt  of 
beg  Ptn  Precita  Valley  Lands. 
Esper  Karge  to  Richard  A  and 
Freda  Hasenpusch  and  George  M 
Merritt      


BUILDING  PERMIT 
APPLICATIONS 


(ALAMEDA  COUNTY) 

No. 

Owner 

Contractor 

Amt. 

2681 

McCausland 

Owner 

3000 

26S2 

Standard 

Owner 

2000 

2683 

Kemp 

Owner 

2800 

2684 

Geisler 

Baldwin 

5000 

2685 

Xichols 

Owner 

11200 

2686 

Xichols 

Owner 

3500 

26S7 

Ferry 

Owner 

3650 

26S8 

Hickman 

Durgin 

2000 

2687 

Hare 

Moe 

2500 

2690 

Dahlstrom 

Owner 

2700 

2691 

Peppin 

Owner 

3900 

2692 

Brown 

Owner 

1000 

2693 

Hoehn 

Davis 

9000 

2694 

Forbes 

Owner 

3000 

2695 

Realty 

Owner 

2000 

2696 

Broadway 

Schnebly 

1400 

2697 

Anderson 

Owner 

3000 

2698 

Blackman 

Rowling 

2600 

2699 

Martin 

Prothero 

3650 

2700 

Smith 

Owner 

3700 

2701 

Davidson 

Licht 

13890 

2702 

Fisher 

Owner 

15000 

2703 

Straus 

Owner 

1500 

2704 

McXeil 

Owner 

7000 

2705 

Murra 

Bertoldi 

14500 

2706 

Bertoldi 

Owner 

14500 

2707 

Andrews 

Benson 

3000 

2708 

Minard 

Owner 

1000 

2709 

Wilson 

Sorensen 

16000 

2710 

Croucher 

Owner 

5000 

2711 

Schlichting 

Bishop 

8000 

2712 

Scales 

Rollins 

2000 

2713 

Realty 

Nordstrom 

5500 

2714 

Maxwell 

Pfrang 

2000 

2715 

Xoble 

Owner 

1000 

2716 

McWethy 

Owner 

6000 

2717 

Reverieria 

X>alton 

3900 

2718 

Ansty 

Owner 

11000 

2719 

Sommarstrom 

Soder 

5000 

2720 

Dolan 

Owner 

5200 

2721 

Mendelsohn 

Better 

7500 

2722 

Hale 

Owner 

9940 

2723 

Hills 

Stolte 

90000 

2724 

Pozzi 

Owner 

4000 

2725 

Standard 

Owner 

3000 

2726 

Champlin 

Owner 

5000 

2727 

Champlin 

Owner 

20000 

2728 

Wiechmann 

Jensen 

12000 

2729 

Janio 

Davis 

12000 

■J....0 

^lacGregor 

MacGregor 

13000 

2731 

Griffith 

Tramnal 

31200 

2732 

Teicheira 

Owner 

5500 

lTo3 

Hlioades 

Rhoades 

6000 

2734 

Howell 

Marshall 

3500 

2735 

Hedeen 

Owner 

1800 

2736 

Swanson 

Morris 

2800 

1737 

Tennebaum 

California 

9500 

2738 

Jackson 

Owner 

2000 

2739 

Atwood 

Legriss 

5950 

_  .-iO 

Carlton 

Owner 

3000 

2741 

Topiano 

Owner 

5000 

Z742 

Topiano 

Valente 

3500 

2743 

Dannellin 

Seemans 

1500 

2744 

Atkinson 

Owner 

5500 

2745 

Zumwalt 

Hansen 

9000 

2746 

Wright 

Church 

10000 

2747 

Grove 

Bartlett 

48000 

2748 

Lindquist 

Henderson 

1100 

2749 

Stanley 

Johansen 

3500 

2750 

Bradley 

Ford 

5500 

2751 

Hufschmidt 

Owner 

5000 

2752 

Paulo 

Owner 

2150 

2753 

McCorkle 

Owner 

3100 

2754 

Michealson 

Griffith 

4500 

2755 

Johanson 

Owner 

5000 

2756 

United 

Home 

3900 

2757 

Kessler 

Spangler 

1000 

2758 

McKillop 

Oakland 

10100 

2759 

Philpoot 

Owner 

2500 

2760 

Oakland 

Anderson 

59530 

2761 

Masonic 

Wieben 

18000 

2762 

Mendonca 

Ellinger 

22000 

2763 

Greenwald 

Owner 

2250 

2764 

Brillhash 

Rose 

1300 

2765 

Telfer 

Mason 

2100 

2766 

Kelley 

Malley 

18000 

2767 

Kittrelle 

Haskell 

22576 

2768 

Nassau 

Allen 

4000 

2769 

Gibbs 

Owner 

2500 

2770 

Dodson 

Durgin 

4000 

2771 

Larson 

Owner 

3500 

2772 

Butlar 

Owner 

3200 

2773 

Harker 

Owner 

2000 

2774 

Broderick 

Langtry 

8000 

2775 

Jcnes 

Yerrick 

1950 

2776 

Wong 

Sheridan 

1900 

2777 

Hunter 

Gould 

1000 

2778 

O'Brien 

Fee 

6500 

2779 

Joy 

Sharp 

3800 

2780 

Melano 

Olsen 

3000 

2781 

Leininger 

Owner 

1000 

RESIDEXCE 

(2681)  1604  CHESTXUT  ST..  Berkeley. 
1-story    5-room    1-family   residence. 

Owner — H.  W.  McCausland,  1706  Chest- 
nut  St.,   Berkeley. 

Architect — Xone.  $3000 


SERVICE    STATION' 

(2682)  2147  BERKELEY  WAY,  Berke- 
lev    Gas   service  station. 

Owner— Standard  Oil  Co.,  1916  Broad- 
way, Oakland. 

Architect — None.  $2000 


RESIDENCE 

(2683)      1801-03    CURTIS    ST.,    Berkeley 

1-story    6-room    2-family    residence. 
Owner— J.    Kemp,     1809     Curtis    Street. 

Berkeley. 
Architect— None.  $2800 


RESIDEXCE 

(2684)  1178-SO  ARCH  ST..  Berkeley. 
1-story  10-room  2-family  residence 
and   1-story   garage. 

Owner-Catherine    Geisler,    415    Colusa 

Ave.,    Berkeley. 
Architect — H.  H.  Baldwin.  $5000 

DWELLINGS 

(2685)  E  HIGH  ST.  300  N  Courtland 
Ave.,  Oakland.  4  1-story  4-room 
dwellings.  ,    , 

Owner — R.  D.  Xichols,  2825  Park  Blvd., 

Oakland. 
Architect— Xone.  $2800    each 


DWELLINGS 

(2686)  E  HIGH  ST.  300  N  Courtland 
Ave.,  Oakland.  2-story  6-room 
dwelling.  _     . ^ 

Owner— R.  D.  Nichols,  2825  Park  Blvd.. 
Oakland. 

Architect — None.  $3500 


DWELLING  .,,„    ,-. 

(-687)  W  EIGHTY-SECOND  AVE.  150 
.X  Ney  Ave.,  Oakland.  1-story  5- 
room  dwelling  and   1-story  garage. 

Owner— Chas.  M.  Ferris. 

Architect — None.  $3150 

DWELLING 

(268S)      E    EIGHTY-SIXTH    AVE.    83    S 

Plymouth    St..    Oakland.    1-Story    4- 

room  dwelling. 
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Owner — Mrs.   J.   Hickman. 
.Architect — None. 

Contractor — Ward   Durgin,   5335    E   14th 
St.,   Oakland.  $2000 


ADDITION 

(2689)      3037    LINDEN   ST.,    Oakland. 

Addition. 
Owner — Horace  E.  Hare,  451  Staten  Ave 

Oakland. 
Architect — None. 
Contractor — H.    A.    Moe,    4116    Allendale 

Ave.,  Oakland.  $2500 


DWELLING 

(2690)      E     EIGHTIETH     AVE.     106     S 

Plymouth    St.,    Oakland.    1-story    5- 

room   dwelling. 
Owner   —   Oscar    Dahlstrom,    1648    80th 

Ave.,  Oakland.  1-story  5-room  dwlg 
Owner   —    Oscar    Dahlstrom,    1648    80th 

Ave.,  Oakland. 
Architect — None.  $2700 


DWELLING 

(2691)  4101  CULVER  STREET.  Oak- 
land.   1-story   5-room   dwelling. 

Owner— J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $3900 


REPAIRS 

(2692)      684    WESLEY    AVE.,      Oakland. 

Fire  repairs. 
Owner  —   Rose   L.    Brown,    684    Wesley 

Ave.,   Oakland. 
Architect — None.  $1000 


(2693)  SE  COR.  SEMINARY  &  W  AL- 
nut  Aves.,   Oakland,   l-story   stores. 

Owner — Mr.  Hoehn,  306  14th  St.,  n.uv- 
land. 

Architect — None. 

Contractor — S.  B.  Davis,  3773  Harrison 
St.,  Oakland.  $9000 


DWELLING 

(2694)  E  62ND  AVE.,  100  S  TRENOR 
St.,  Oakland.  1-story  5-room  dwel- 
ling. 

Owner— J.  W.  Forbes,  841  Union  St., 
Oakland. 

Architect — None.  Cost.  $3,000 


(2695)  LOTS  94,  268  MERRIEWOOD 
Tract,  Oakland.  2  1-story  3-room 
dwellings. 

Owner  —  Realty  Syndicate  Co..  1440 
Broadway,  Oakland. 

Architect — None.  Cost,   $1,000  each 


ALTERATIONS 

(2696)      1750  Broadway,  Oakland.  Alter- 
ations. 

Owner — Broadway   Building   Co. 

Architect — None. 

Contractor  —   Schnebly   &    Hostrauser, 
6th  and  Jackson  Sts.,  Oakland. 

Cost,   $1,400. 


DWELLING 

(2697)      E     77TH    AVE.,     300    N     RUDS- 

dale    St.,    Oakland.      1-story    5-room 

dwelling. 
Owner — A.   T.   Anderson,    6249   Mills   St., 

Oakland. 
Architect — None.  Cost,    $3,000 


DWELLING 

(2698y      2000    82ND    AVENUE,    Oakland. 

1-story    5-room    dwellings    and    1- 

story  garage. 
Owner— E.  L.  Blackman,  4221  E  14th  St. 

Oakland. 
Architect — None. 
Contractor — C.   Rowling,   8210  Olive  St., 

Oakland.  Cost,   $2,600 


DWELLING 

(2699)  S  HAMILTON  ST.,  60  E  72ND 
Ave.,  Oakland.  1-story  5-room 
dwelling  and  1-story  garage. 

Owner — W.   R.  Martin. 

Architect — None. 

Contractor- F.  M.  Prothero,  304  E  16th 
St..  Oakland.  Cost,   $3,650 


DWELLING 

(2700)  N  LANDONVALE  RD.,  450  W 
Pinewood  Rd.,  Oakland.  2-story  6- 
room  dwelling  and   1-story  garage. 

Owner — R.  P.  Smith,  475  25th  St..  Oak- 
land. 

Architect— None.  Cost,   $3,700 


STORES 

(2701)  W  TELEGRAPH  AVE.,  50  S 
50th    St.,    Oakland.      1-story    stores. 

Owner — Davidson  &  Licht,  1318  Broad- 
way,  Oakland. 

Architect — None. 
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STORES 

(2702)  N  E  COR.  PARK  BLVD.  AND 
Glenfleld  Ave..  Oakland.  1-story 
brick    stores. 

Owner — H.    P.    Fisher,    Syndicate    Bldg., 

Oakland. 
Architect — None.  Cost,   $15,000 

RESIDENCE 

(2703)  16391^  ADDISON  ST..  Berkeley. 
1-story    3-room    1-family    residence. 

Owner — J.     E.     Straus,     2402     Roosevelt 

Ave.,    Berkeley. 
Architect — None.  $1500 


DWELLING 

(2704)      N    PORTAL    AVE.    150    W    Ash- 

mont    Ave.,      Oakland,      l-story      6- 

room  dwelling. 
Owner — Mrs.    M.    McNeil,    1424    9th   Ave., 

Oakland. 
.Architect — None.  $7000 


.Al'ARTMENTS 

(2705)      617  BROOKLYN  AVE.,  Oakland 

2-story    20-rooTn    apartments. 
Owner— C.   Murra  and   J.    Bertoldi,    1473 

55th  St.,   Oakland. 
.\rchitect — None. 
Contractor  —  J.   Bertoldi,    473    55th   St., 

Oakland.  $14,600 


APARTMENTS 

(2706)      615    BROOKLYN      AVE..      Oak- 
land.   2-story    20-room    apartments. 

"  .ner — J.   Bertoldi.    473    55th    St.,   Oak- 
land, 
ohitect — None.  $14,500 


J;ES1DENCE 

(2707)  NO.  2928-A  OTIS  ST.,  Berkeley. 
One-story  5-room  1  family  resi- 
dence. 

Owner — j!  Andrews,  682  52nd  St.,  Oak- 
land. 

Architect — None. 

Contractor — Martin  Benson.  3735  La- 
guna  Ave.,  Oakland.  $3000 


ALTERATIONS 

(2708)  NO.  2  TAMALPAIS  ROAD.  Ber- 
keley.     Alterations. 

Owner — Florence  Minard.  903  Tamal- 
pais    Road.    Berkeley. 

Architect — None.  $1000 


GYMNASIUM 

(2709)  NO.  2408  BOWDITCH  ST..  Ber- 
keley. One-story  3-room  gym- 
nasium (addition  to  Miss  Head's 
School). 

Owner — Miss  Wilson. 

Architect — W.  H.  Ratcliff,  Mercantile 
Bank  Bldg-,   Berkeley. 

Contractor — W.  Sorensen,  2940  Pied- 
mont Ave.,  Berkeley.  $16,000 


DWELLING 

(2710)  S  AMITO  AVE.  335  E  Bay  View 
Dr..  Oakland,   l-story   6-room  dwlg. 

Owner — Frank  E.  Croucher,  1413  Web- 
ster St.,  Oakland. 

Architect — None.  $5000 


FLATS 

(2711)      814-16    FIFTY-FIFTH   STREET 

Oakland.   2-story  9-room  flats. 
Owner — H.  C.  Schlichting,  55th  &  Grove 

Streets,   Oakland. 
Architect — None. 
Contractor   —    J.    B.    Bishop,    587    Athol 

Ave..  Oakland.  $8000 


DWELLING 

(2712)  N  PAXTON  ST.  135  W  35th 
Ave.,  Oakland,  l-story  4-room  dwlg 

Owner — M.   J.   Scales. 
Architect — None. 

Contractor  —  E  E.  Rollin,  357  Athol 
Ave.,  Oakland.  $2000 

DWELLING 

(2713)  LOT  753  MONTCLAIR  HIGH- 
lands  N  Colton  Blvd.,  Oakland.  1- 
story  5-room  dwelling. 

Owner    —    Realty    Syndicate    Co..    1440 

Broadway.  Oakland. 
Architect  —  Hamilton   Murdock,    Bldrs. 

E.xchange,  Oakland. 
C'outractor — David      Nordstrom,      Bldrs. 

Exchange,  Oakland.  $5500 

Al>TERATIONS   ETC. 

(2714)  5478    BOYD    AVE..    Oakland. 
Alteration    and    addition. 

Owner — Mrs.   Maxwell,    5478   Boyd   Ave., 

Oakland. 
Architect — None. 
Contractor — C.  J.  Pfrang.  $2000 


ADDITION 

(2715)  LOT  ''I  MILLSMONT,  Oakland. 
Addition. 

Owner— O.  B.  Noble,   1336  Park  St.,  Ala- 
meda. 
Architect — None.  $1000 

STORES 

(2716)  SK  COR.  FAIRFAX  &  FOOT- 
hlll   Blvd.,   Oakland.    l-.story   stores. 

()wner   —   McWethy  A    Greenleaf,    2910 

Telegraph  Ave.,  Oakland. 
Architect — None.  $6000 

DWELLING 

(2717)  NW  COR.  MARSHALL  ST.  AND 
Green  Ave.,  Oakland.  l-story  6- 
room   dwelling. 

Owner — D.   Reverlerla. 
A  rchltect — None. 

Contractor — Dalton  &  Cudding.  2017  E 
15th    St.,    Oakland.  $3900 


DWELLING 

(2718)  700  LONGRIDGE  ROAD,  Oak- 
land. 2-8tory  9-room  dwelling-. 

Owner — T.  J.  Ansty,  632  63rd  St..  Oak- 
land. 

Architect — None.  $11,000 


RESIDENCE 

(2719)  NO.  430  JEROME  AVE..  Pied- 
mont. One-story  6-room  residence 
and   garage. 

Owner — Hugo  Sommart-strom,  307  El 
Cerrito    Ave..    Piedmont. 

-Architect — C.  N.  Burrel,  American  Bk. 
Bldg.,   Oakland. 

Contractor  —  Oscar  Soder,  2438  Ashby 
Ave.,    Berkeley.  $5000 


RESIDENCE 

(2720)  NO.  1045  HARVARD  ROAD, 
Piedmont.  One-story         5-room 

frame   residence   and   garage. 

Owner — L.  J.  Dolan,  1404  Franklin  St., 
Oakland. 

Architect — None.  $5200 


RESIDENCE 

(2721)      NO.        36        FAIRVIEW        AVE., 

Piedmont.         One-story       six-room 

frame   residence   and  garage. 
Owner — A.    Mendelshon,    1418    4th    Ave., 

Oakland. 
Designer — Better  Home  Corp..  Oakland 
Contractor — Better     Home     Corp..     4326 

E-14th    St.,   Oakland.  $7500 


RESIDENCE 

(2722)  NO.  101  PACIFIC  AVE.,  Pied- 
mont. Two-story  8-room  frame 
residence    and    garage. 

Owner — L.  M.  Hale.  210  Ricardo  Ave., 
Piedmont. 

Architect — Home  Designer  Magazine, 
Oakland.  $9940 


RESIDENCE 

(2723)  NO.  65  SEA  VIEW  AVE.,  Pied- 
mont. Two-story  20-room  frame 
residence    and    garage. 

Owner — M.  E.  Hills.  1047  Bella  Vista 
.Ave.,    Oakland. 

Architect — Newsom  Bros.,  Nevada  Bk. 
Bldg.,    Oakland. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave.,   Oakland.  $90,000 


DWELLING 

(2-724)  NO.  3270  FAIRVIEW  AVE.. 
Alameda.  One-story  5-room  ce- 
ment  plaster   finish   dwelling. 

Owner — Richard  Pozzi,  2914  Lincoln 
Ave..    .Alameda. 

Architect — None.  $4000 


STATION 

(2725)  NO.  2428  CENTRAL  AVE.,  Ala- 
meda.     Gasoline    service    station. 

Owner — Standard    Oil    Co.    of    Cal.,    1916 

Broadway,    Oakland. 
Architect — None.  $3000 

DWELLING 

(2726)  NO.  2116  SAN  JOSE  AVE  (rear) 
Alameda.  Two-story  eight-room 
stucco   finish   dwelling   and   garage. 

Owner — Champlin  &  Van  Vlack,  319 
Richfield    Bldg..    Oakland. 

.Architect — O.  W.  Thornton,  319  Rich- 
field   Bldg.,   Oakland.  $5000 


DWELLINGS 

(2727)  NO.  2116  S.A.N  JOSTE  AVE 
trear),  .Alameda.  Eight  one-story 
4-room    stucco    finish    dwellings. 

Owner — Champlin  &  Van  Vlack.  319 
Richfield   Bldg.,   Oakland. 

Architect — O.  W.  Thornton,  319  Rich- 
field   Bldg.,    Oakland.        $2500    each 
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DWELLING 

(2728)  NO.  1400  GROVE,  Alameda. 
Two-story  7-room  stucco  finish 
dwelling'. 

Owner — Mr.  and  Mrs.  O.   C.  Wiechmann 

Architect — Miller  &  Warnecke,  Ala- 
meda  County  Title  Ins.   Bldg.,   Okd. 

Contractor — Jensen     &     Pedersen,     3443 

Adeline    St.,    Oakland.  $12,000 

NOTE: — Recorded    contract    reported 

June    16,   1926,   No.   669. 


ALTERATIONS 

(2729)      NO.    1505    HIGH    ST.,    Alameda. 

Alterations;    raise    house   and   build 

stores. 
Owner — S.  Janio,   306  14th  St.,  Oakland. 
Architect — J.     L.     Sampson,     917     Walla 

Vista    Ave.,    Oakland. 
Architect — S.    B.    Davis,    3773    Harrison 

St.,    Oakland.  $12,000 


RESIDENCES 

(2730)  NO.  442  AND  446  VERMONT 
Ave.,  Berkeley.  Two  one  and  one- 
half-story    1    family    re.sidences. 

Owner — Charlotte  F.  MacGregor,  622 
Highland   Ave.,   Piedmont. 

Designer — C.  M.  MacGregor,  470  13th 
St.,   Oakland. 

Contractor- — C.  M.  MacGregor,  470  13th 
St.,    Oakland.  $6500    each 


RESIDENCE 

(2731)      NO.     1590     LA     VEREDA    AVE., 

'Berkeley.       Two-story     12-room     1 

family    stucco    residence. 
Owner  —  Farham    P.    Griffith,    1401    Le 

Roy    Ave.,    Berkeley. 
Architect — S.  L.  Jory,  1370  Euclid  Ave., 

Berkeley. 
Contractor — E.    Tranmal,    483    Crescent 

Ave.,    Oakland.  $31200 

NOTE: — Recorded    contract    reported 
June    12,    1,926,    No.    666. 


DWELLING 

(2732)  NO.  144  PARK  ROAD,  Oak- 
land.     Two-story    6-room    dwelling. 

Owner  —  E.  Teicheira,  2336  Edwards 
St.,    Berkeley. 

Architect — None.  $5500 


DWELLING 

(2733)  W  BROADWAY  TERRACE  60 
E  Cross  Roads,  Oakland.  One- 
story    6-room   dwelling. 

Owner — S.  M.  E.  Rhodes,  2318  Ward 
St.,   Berkeley. 

Architept — None. 

Contractor — Rhoades  Constr.  Co.,  2923 
Telegraph  Ave.,   Berkeley.  $6000 


DWELLING 

(2734)      NO.   1950  EIGHTY-SIXTH  AVE. 

Oakland.      One-story    6-room    dwlg 
Owner — E.     M.     and     A.     Howell,     1926 

86th    Ave.,    Oakland. 
Architect — None. 
Contractor  —  E.     Marshall,     2307     S>in 

Pablo    Ave.,    Oakland.  $3500 


CHURCH 

(2735)   W  HAVENSCOURT  BLVD.  90 

S  Beck,  Oakland.  One-story  church 
Owner — Eric   N.   Hedeen,   1623   Berkeley 

Way,    Berkeley. 
Architect — None.  $1800 


DWELLING 

(2736)      S     FAIRFAX     ST.     opp.     Potter 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner — F.   A.   Swanson,   7027   Favor  St., 

Oakland. 
Architect — None. 
Contractor — A.     S.    Morris,     7027    Favor 

St.,    Oakland.  $2800 


DWELLING,    ETC. 

(2737)      NE     THIRTIETH     AND     MAG- 

nolia    Sts.,    Oakland.      One-story    6- 

room    3    family    dwelling   and   store 

and    one-story   garage. 
Owner — G.    Tennebauni,     1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — California     Builders,     1636 

Franklin    St.,    Oakland.  $9500 


DWELLING 

(2738)      W    NINETY-FIRST    AVE    240    S 

A    St.,   Oakland.      One-story    3-room 

dwelling. 
Owner — C.    A.    Jackson,    901    10th    Ave.. 

Oakland. 
Architect — None.  $2000 


DWELLING 

(2739)      W    MAXWELTON   ROAD    150    S 

Edith    St.,    Oakland.      One-story    5- 

room    dwelling. 


Owner — Vesta    Atwood. 
Architect — None. 

Contractor — L.    H.    Legriss,    1351    Ham- 
pel   St.,   Oakland.  $5950 


DWELLING 

(2740)      NO.    4017    THIRTY-FIFTH    AV. 

Oakland.   One-story     5-room     dwlg. 
Owner— T.    C.    Carlton,    4017    36th    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(2741)  SO.  3851-55  WEST  ST.,  Oak- 
land. One-story  4-room  dwelling 
and  store. 

Owner — N.  Fopiano. 

Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley  Ave.,   Oakland.  $5000 


BAKERY 

(2742)  NO.  804  APGAR  ST.,  Oakland. 
One-story    bakery. 

Owner — N.    Fopiano. 
Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley   Ave.,   Oakland.  $3500 

SHOP 

(2743)  N  TWENTY-NINTH  ST.  110 
W  Webster  St.,  Oakland.  One- 
story    shop. 

Owner — Ella   Dannellin. 
Architect — None. 

Contractor — E.  P.  Seemans,  4004  Lin- 
wood    Ave.,    Oakland.  $1500 

DWELLING 

(2744)  NO.  5176  GOLDEN  GATE  AVE. 
Oakland.  One  and  one-half-story 
6-room  dwelling  and  one-story 
garage. 

Owner — C.   E.  Atkinson,   3125   61st  Ave., 

Oakland. 
Architect — None.  $5500 

DWELLINGS 

(2745)  W  BRIGHTON  AVE  120  and 
160  N  Hopkins  St.,  Oakland.  Two 
one-story    5-room    dwellings. 

Owner — W.  R.  Zumwalt,  618  Excelsior 
Ave.,   Oakland. 

Architect — None. 

Contractor — Hansen,  Robertson  &  Zum- 
walt,   4145    Broadway,    Oakland. 

$4500   ea 

DWELLING 

(2746)  6319  CONTRA  COSTA  RD., 
Oakland.     2-story  7-room  dwelling' 

Owner— E.    M.    Wright,    2429    East   23rd 

St.,  Oakland. 
Architect — None. 
Contractor — A.    E.    Church,    845    Calmar 

Ave.,   Oakland.  Cost,   $10,000 

WAREHOUSE 

(2747)  SW  COR.  18TH  AND  POPLAR 
Sts.,  Oakland.  1-story  brick  ware- 
house. 

Owner — Grove      Investment     Co.,      1225 

Washington   St.,   Oakland. 
A  rchitect — None. 
Contractor — John    M.    Bartlett,    354    Ho- 

bart  St.,   Oakland.  Cost,   $48,000 


ALTERATIONS 

(2748)      1047     OXFORD     ST.,     Berkeley. 

Alterations. 
Owner — R.  D.  Lindquist. 
Architect — None. 
Contractor — Henderson  &  Mathews,  393 

40th  St.,  Oakland.  $1100 


RESIDENCE 

(2749)  1227  MONTEREY  AVE.,  Berke- 
ley. 1-story  5-room  1-family  resi- 
dence. 

Owner — S.   Stanley,  San  Francisco. 

Designer  &  Contractor  —  G.  Johanson, 
1357    Northside    Ave.,    Berkeley. 

$3500 


PwESIDENCE 

(2750)      1671     ARCH    ST.,    Berkeley.     1- 

story  7-room  1-family  residence. 
Owner — W.    W.   Bradley,    1435   Harrison 

St.,  Oakland. 
Architect   &    Contractor  —  Leonard   H. 

Ford,  306  14th  St.,  Oakland.       $5500 


DWELLING 

(2751)      546   NORTH   STREET,   Oakland 

1-story    6-rO'Om   dwelling. 
Owner  —   Hufschmidt   &    Whalen,   4127 

Broadway,   Oakland. 
Architect — None.  $5000 


DWELLING 

(2752)  E  EIGHTY-FIRST  AVE.  391  N" 
E-14th  St.,  Oakland,  l-story  4-room 
dwelling  and  1-story  garage. 


Owner— J.  B.  Paulo,  6915  E  14th  Street, 

Oakland. 
Architect — None.  $2150 


DWELLING 

(2753)      S   WILBUR   ST.   288   W   Laguna 

Ave.,  Oakland.  1-story  5-room  dwle 

and   1-story  garage. 
Owner — J.   F.   McCorkle,   850   Lakeshore 

Ave..    Oakland. 
Architect — None.  $3100 


DWELLINGS 

(2754)  1101  1107  EIGHTY-NINTH  AVE 
Oakland.  2  1-story  4-room  dwell- 
ings and  2  1-story  garages. 

Owner — A.  J.  Michealson,  88th  Ave.  & 
D  St.,  Oakland. 

Architect — None. 

Contractor  —  C.  W.  Griffith,  1316  96th 
Ave.,  Oakland.  $2250  each 


DWELLINGS 

(2755)      7221  DIANA  AVE  &  2921  SEV- 

enty-third  Ave.,  Oakland.  2  l-story 

4-room  dwellings. 
Owner — K.  A.  Johanson,  2429  18th  Ave. 

Oakland. 
Architect — None.  $2500    each 


ALTERATIONS 

(2756)      1229   BROADWAY,   Oakland. 
Alterations. 

Owner  —  United   Stores   Realty  Co.,  40 
Montgomery    St.,    San    Francisco. 

Architect — None. 

Contractor — Home   Mfg.   Co.,   552  Bran- 
nan  St.,  San  Francisco.  $3900 


ADDITION 

(2757)  901  THORN  RD.,  Oakland.  Ad- 
dition. 

Owner — David  Kessler,  901  Thorn  Rd.. 
Oakland. 

A  rchitect — None. 

Contractor — Lloyd  Spangler,  4710  B- 
14th  St.,  Oakland.  $1000 


DWELLINGS 

(2758)      W    SHEFFIELD   ST.    300    340   S 

end  of  St.,  Oakland.  2-&tory  5-room 

dwellings  and   l-story  garages   (2). 
Owner — D.    McKillop,    Hopkins    St.    and 

Sheffield,  Oakland. 
Architect — None. 
Contractor — Oakland    Construction    Co., 

2573  Grove  St.,  Oakland.        $5050  ea 


DWELLING 

(2759)  S  GUIDO  ST.  60  E  Norton  Ave. 
Oakland,    l-story    4-room    dwelling:. 

Owner— E.   Philpoot,   3236  Guldo  Street, 

Oakland. 
Architect — None.  $2600 

SCHOOL 

(2760)  S  E  COR.  PATTON  ST.  and 
Chabot  Rd.,  Oakland.  l-story  7- 
room  school. 

Owner — Oakland    Public    Schools. 

Architect — Reed  &  Corlett,  1206  Broad- 
way, Oakland. 

Contractor — A.  F.  Anderson,  1093  Long- 
ridge  Rd.,  Oakland.         Cost,  $59,530 


ADDITION 

(2761)      W    34TH    AVE.,    70    S    E    14TH 

St.,    Oakland.    2-story    addition. 
Owner — Masonic   Temple   Assn. 
Architect — None. 
Contractor — Alex.    C.    Wleben,    337    17th 

St.,   Oakland.  Cost,  $18,000 


APARTMENTS 

(2762)      N    W    COR.     SEMINARY    AVE. 

and    E    14th    St.,    Oakland.      2-story 

12-room     apartments,     stores     and 

offices. 
Owner — Mendonca,     Rivolta     &     Terra, 

Pleasanton,   Calif. 
Architect — None. 
Contractor — Ellinger      &      Gates,      1728 

Webster  St.,   Oak.  Cost,   $22,000 


RESIDENCE 

(2763)  NO.  1214  PARKER  ST.,  Ber- 
keley. One-story  4-room  1  family 
residence. 

Owner  —  F  Greenwald,  5358  Bryant 
Ave.,    Oakland. 

Architect— None.  $2250 


ALTERATIONS 

(2764)  NO.  2320  RUSSELL  ST.,  Ber- 
keley.    Alterations. 

Owner — D.   A.    Brlllhash. 

Architect — None. 

Contractor  —  A.  H.  Rose,  478  25th  St., 
Oakland.  $1300 
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RESIDENCE 

(2765)  NU.  1371  HEARST  AVE.,  Ber- 
keley. One-story  a-room  1  family 
residence. 

Owner — Mrs.  Thomas  Telfer,  3020  Gar- 
ber   Ht..,    Berkeley. 

Architect — K.  U  Snyder,  2045  Shattuck 
Ave.,    Berkeley. 

Contractor — Mason -AlcDuffle  Co.,  2045 
Shattuck    Ave.,    Berkeley.  $2100 


RESIDENCE 

(2766)  NO.  60  CJiEST  ROAD,  Pied- 
mont. Two-story  7-room  frame 
residence  and   gfarage. 

Owner— J.    M.    Kelley.    yOO    Lake    Shore 

Ave.,   Oakland. 
Architect — F.     H.     Slocombe,     363     17th 

St.,   Oakland. 
Contractor — F.    T.      Malley,      900      Lake 

Shore  Ave.,  Oakland.  $18,000 

RESIDENCE 

(2767)  NO.  100  GUILFORD  ROAD, 
Piedmont.  Two-story  10-room 
frame   lesldence   and   garage. 

Owner — R.    W.      Kittrelle,       578      Walla 

Vista   Ave.,   Oakland. 
Architect  —  Williams    &    Wastell,     363 

17th    St.,    Oakland. 
Contractor — Albert     A.     Haskell,     4331 

Montgomery  St.,  Oakland.        $22,576 


ALTERATIONS 

(2768)  1037  8TH  ST.,  OAKLAND.  Al- 
terations. 

Owner — Sam  Nassau,  1031  8th  St.,  Oak- 
land. 

-'architect — None. 

Contractor — Allen  Bros.,  1615  83rd  Av., 
Oakland.  Cost,  $4,000 

DWELLING 

(2769)  S  E  COR.  lOlST  AVE.  AND 
Plymouth,  Oakland.  1-story  5- 
room  dwelling. 

Owner— L.     G.     Gibbs,     9712     Birch     St.. 

Oakland. 
Architect — None.  Cost,    $2,500 

DWELLING 

(2770)  5726  HERMAN,  OAKLAND.  1- 
story   6-room   2-family   dwelling 

Owner — J.  E.  Dodson,  574  59th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Ward  Durgin,  5335  E  14th 
St.,    Oakland.  Cost,    $4,000 


DWELLING 

(2771)  W  23RD  AVE.  60  N  E  30TH 
St.,  Oakland.  1-story  6-room  dwel- 
ling. 

Owner — Wm.  Larson,  3005  23rd  Ave., 
Oakland. 

Architect — None.  Cost,    $3,500 


DWELLING 

(2772)  4128  NORTON  AVE.,  OAK- 
land.      1-story   5-room   dwelling. 

Owner — P.  Butlar,  4128  Norton,  Oak- 
land. 

Architect — None.  Cost,    $3,200 


(2773)  W  STAR  AVE.  75  N  MARION, 
Oakland.      1-story   4-room  dwelling. 

Owner — E.  W.  Haxker.  693  Aileen  St., 
Oakland. 

Architect — None.  Cost,    $2,000 


APARTMENTS 

(2774)  N  E  COR.  38TH  AND  CER- 
rito,  Oakland.  2-story  12-room 
apartments. 

Owner — D.  Broderlck,  38th  and  Cer- 
rito.    Oakland.   , 

Architect — None. 

Contractor — Edw.  Langtry,  2420  Mar- 
ket St.,  Oakland.  Cost,  $8,000 


ADDITION 

(2775)      366       60TH       ST.,       OAKLAND. 

Addition. 
Owner— Mrs.    A.   T.   Jones,    366    60th   St., 

Oakland. 
Architect — None. 
Contractor — A    J.   Yerrick,   5255  College 

Ave.,  Oakland.  Cost,  $1,950 


ALTERATIONS 

(2776)      382    8TH    ST.,    OAKLAND.     AL- 

terations. 
Owner — A.  T.  Wong. 
Architect — None. 
Contractor — Robt.      E.      Sheridan,      1012 

Webster  St.,   Oakland.      Cost,   $1,900 


ADDITION 

(2777)  5977  KEITH  AVENUE,  OAK- 
land.      Addition. 

Owner — George  A.  Hunter,  5348  Broad- 
way, Oakland. 


Architect — None. 

Contract -r—O.     C.     Gould,     5965     Ocean 
View   Drive.,   Oak.  Cost,   $1,000 


DWELLING 

(2778)      N  E  COR.  GOLDEN  GATE  AND 

Edith      St.,     Oakland.       2-story     7- 

room    dwelling. 
Owner — T.    S.    O'Brien,    514  2    Coronado 

St.,  Oakland. 
Architect — None. 
Contractor — Fee    Bros.,    2705    Derby    St., 

Berk.  Cost,   $6,500 


DWELLING 

(2779)      W     39TH     AVE.     300    S    SANTA 

Rita.      Oakland.        l-story      5-room 

dwelling.  , 

Owner — Mrs.  D.   E.  Joy,   2235  39th  Ave., 

Oakland. 
Architect — None. 
Contractor — A.    C.    Sharp,    1327    E    28th 

St.,   Oakland.  Cost,   $3,800 


DWELLING 

(2780)      W     CANON     ST.,     600     N     HOP- 

kins,      Oakland.        1-story      4-room 

dwelling. 
Owner— A.      Melano,      3817      Canon     St., 

Oakland. 
Architect — None. 
Contractor — A.    Olsen,    2114    E    30th    St., 

Oakland.  Cost,   $3,000 


DWELLING 

(2781)      S    MILLSMONT,    200    W    NAIR- 

obi      Place,      Oakland.        1-story      3- 

room    dwelling. 
Owner — H.    E.    Leininger,    721    18th    St., 

Oakland. 
Architect — None.  Cost,    $1,000 


BUILDING  CONTRACTS 


(ALAMEDA  COUNTY) 


No. 

Owner 

Contractor 

Amt. 

671 

Cook 

Fox 

11208 

672 

Farmer 

Scott 

3260 

673 

Realty 

Nordstrom 

5440 

674 

Kittrelle 

Haskell 

23008 

RESIDENCE 

(671)      LOT      5      BLK      9,      THOUSAND 
Oaks,    Berkeley.    |W   side    The    Ala- 
meda, opposite  Junction  with  Yose- 
mite   Ave.). 
General   construction   2-story  and  base- 
ment residence. 
Owner — W.    L.    Ccok,    Berkeley. 
Architect — Sidney     B.     land     Archie     T. 
Newsom,    14    Montgomery    St.,    S.    F. 
Contractor — Fox  Bros.,   1712   University 

Ave.,   Berkeley. 
Filed  June  17.  1926    Dated  June  16.  1926 

When    frame    is    up    $2802 

When    ready   for  plaster    2802 

AVhen    completed     2802 

Usual    35    days    2802 

TOTAL  COST.  $11,208 
Hond,  sureties,  none;  forfeit,  $10.00  per 
day:  limit,  without  delay;  plans  and 
specifications   filed. 


ELECTTKICAL    WORK 

(672)       1732    WEBSTER    ST.,    Oakland. 

Electrical    work      for    2-story    apt. 

building. 
Owner  —  Robert    W.    and     Austine     E. 

Farmer,    554    Hobart    St.,    Oakland. 
Architect  —  Charles     W.     IMcCall,     1404 

Franklin    St.,    Oakland. 
Contractor — Scott   Buttner  Electric  Co., 

15  Grand  Ave.,  Oakland. 
Filed  June  21,  1926.  Dated  June  19,  1926 
1st    and    15th    of   each    month,    of 

value    inc.    until    70%    of    entire 

contract   price   has  been   paid.. 75% 

On    Completion    5% 

Usual   35   days    Balance 

TOTAL  COST.  $3260 
Bond,  sureties,  forfeit,  none.  Limit, 
Sept.  10,  1926.  Plans  and  specifications 
filed. 


RESIDENCE 

(673)  LOT  753  MONTCLVIR  EXTEN- 
'ion,  Oakland.  (N  side  Colton 
bivd.) 

General  construction  1-story  and  base- 
ment  frame   residence. 

Owner — Realty  Syndicate  Co.,  1440 
Broadway.   O.ikland. 

-Vrchitect — Hamilton  Murdock,  Bldr's 
Exchange   Bldg. 

Contractor — David  Nordstrom,  354  Ho- 
bart St.,  Oakland. 

Filed  June  19,  1926.  Dated  June  14,  1926 

When    frame    is    up    $1360 

When    brown    coated    1360 


When    completed    1360 

Usual    35    days 1360 

TOTAL.  COST,  $5440 
Bond,  sureties,  forfeit,  none;  limit,  100 
days;    plans   and  specifications   filed. 


RESIDENCE 

(674)      LOT    20    AND    N    20    FT    LOT    19, 

Guilford    i'lace.    Piedmont     (E    side 

Guilford    itoad). 
General   construction   2-story  and  base- 
ment residence  and  double  garage. 
Owner- R.      W.      Kittrelle,      578      Walla 

Vista,    Oakland. 
Architect — Williams      &      Wastell,      363 

17th  St.,  Oakland. 
Contractor — Albert     A.      Haskell,     4331 

Montgomery  St.,  Oakland. 
Filed  June  22,  1926.  Dated  June  12,  1926 
1st  of  each  month,   of  value   inc. 75% 
On    completion    amount    sufficent 

to    increase    total    payments    to 

75%    of   contract    price. 

Bal    usual    35    days     25% 

TOTAL  COST.  $23,008 
Bond,  $11,504;  sureties.  Globe  Indem- 
nity Co.;  forfeit,  none;  limit,  130  work- 
ing days  after  June  12,  1926;  plans  and 
.specifications    filed. 


COMPLETION     NOTICES 


ALAMEO.^.    COUNTY 

Recorded  Accepter 

June  15,  1926 — PT.N  LOT  19  BLK  21, 
Map  Resub  of  Poralta  Park,  Ber- 
keley. A  H  Wendt  to  whom  it 
may   concern June    15,    1926 

June  16,  1926— NO.  2415  NINETY- 
Sixth  Ave.,  Oakland.  Herman 
Harice   to  H  L  Valleroy .  .  June   12,  '26 

June  16,  1926— PTN  LOT  4.  Map  of 
Subdiv  of  a  Ptn  of  Piedmont 
Heights,    Oakland.         Margaret       E 

Hubbert   to  Claus  A   Tornell 

June     15,     1926 

June  16,  1926— LOT  14  and  NW  12Vi 
Lot  13,  Map  Rosenthal  Tract,  Oak- 
land. Grace  Hurston  to  whom  it 
may   concern June    16     1926 

June  16,  1926 — NO.  2622  ABBEY  ST., 
Oakland.  C  A  Gustafson  to  whom 
it    may   concern June    16,    1926 

June  16,  1926 — MELROSE  STATION. 
Oakland.       Pacific    Gas    &    Electric 

Co    to   The   Austin   Co.   of   Calif 

June    8.    1925 

June  16,  1926— (1)  LOT  48,  East  Four- 
teenth St.  Tract;  (2)  Lot  125.  East 
Fourteenth  St.  Tract,  Oakland. 
Pelton  &  Faustina  to  whom  it  may 
concern June    16,    ia26 

June  16,  1926— NO.  5945  MAJESTIC 
Ave.,  Oakland.  C  Tollefsen  to  whom 
it   may  concern June   15.   1926 

June  16,  1926— PT.N  LOTS  3  A.ND  4 
Blk  24,  Map  John  Au.seon  Subdiv 
of  Lots  24  and  25.  Revised  Map  of 
J  Levi  Sr.  Tract,  Oakland.  A  H 
Trottier  to  whom  it  may  concern.. 
June    15,    1926 

June  16.  1926  —  2510  LINDEN  ST., 
Oakland.  Richard  McGuire  to  Fred 
Hambleton June    15,    1926 

June  Id,  1926—1639  4TH  AVE.,  Oak- 
land. Susan  H.  Lovett  to  Harry 
C.  Knight June  14,  ly26 

June  16,  1926—328  E-17TH  ST..  Oak- 
land. Susan  H.  Lovett  to  Harrv 
C.   Knight June   14,  1»26 

June  16.  1926  —  1131  CURTIS  ST.. 
-Albany.  Lee  Hansen  to  V.  N. 
Strang June    16,    1926 

June     17,     1926     —    2202     ACTON     9T 
Berkeley.       Hamilton    J.    Hanev    to 
Charles    W.    Slack June    16     1926 

June  17,  1926— LOT  11  BLK.  .\  M.\P 
of  Eastmont,  Oakland.  E.  A.  Herm- 
sen   to   E.   A.   Herm.scn .  .  June   16,   1926 

June  17,  1926— W  .VCTON  ST.  32.50 
ft.  S  or  Oilman  St.  thence  S  32  50 
ft.  X  W  60  ft.,  Berkeley.  R.  Y. 
Hanlon   to  whom  it  may  concern.. 

,    June    15.    1926 

June  li,  1926 — PTN.  LOT  4  MAP  of 
a  subdiv.  of  a  ptn.  of  Piedmont 
Heights,  Oakland.  Margaret  E 
Hubbert  to  whom  it  may  concern.." 

,    June    15,    1926 

June  17,  1926— NW  IITH  AVE.  250  ft 
.NE  of  NE  line  of  the  Town  of 
Clinton,  thence  NE  50  ft  x  XW 
l.iO  f t  .  Oakland.  Charles  E.  Freer 
to   Calif.    Builders   Co. ..Juno    16     1<»'>6 

June  17.  1926— PTN.  LOTS  301  302 
Blk.  5190.  Subdiv.  of  ptns.  of  the 
Stonehurst  Properties.  Oakland 
Egbert  B.  Stone  Jr.  to  whom  it 
may  concern June   16.   1926 
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June  17,  1926— LOT  379  BLK.  5189 
Subdiv.  of  ptns.  of  the  Stonehurst 
Properties,  Oakland.  Egbert  B. 
Stone  Jr.  to  whom  it  may  concern 
June    16,    1926 

June  17,  1926  —  3300  RANDOLPH 
Ave.,  Oakland.  Albert  E.  Shallish 
to    A.    C.    Sharp June    15,    1926 

June  17,  1926— E  FRUITVALE  AVE. 
300  ft.  N  of  Montana  St.,  Oakland. 
Transbay  Theatres  Inc.  to  Palace 
Hardware    Co June    5,    1926 

June  17,  1926  —  6148  HILL  ROAD, 
Oakland.  Ralph  E.  Norris  to 
Ralph   E.   Norris June    12,    1926 

June  17,  1926  —  1839  lOOTH  AVE., 
Oakland.  N.  C.  Grider  and  H.  C. 
Woodhams  to  Grider  -  Woodhams 
Co June    16,    1926 

June  17,  1926— LOT  32  AND  12%  FT. 
Lot  31,  Map  of  Chevrolet  Park, 
Oakland.  C.  A.  Kingsley  to  C.  A. 
Kingsley June  16,  1926 

June  ly,  1926— LOT  3  BLOCK  26  HA- 
venscourt,  Oakland.  Mary  E.  Nel- 
son to  Jas.   V.  Frazier.  .June   18,   1926 

June  19,  1926—2774  ORANGE  AVE. 
Hughes  &  Beach  to  whom  it  may 
concern     June    1,    1926 

June  19.  1926—2901  MABEL  STREET 
Berkeley.  Alfred  B.  Hughes  to 
Hughes  &  Beach    June   1,   1926 

June  19,  1926 — PTN.  LOT  26  MAP  OF 
Ordway  Tract,  Berkeley.  C.  L.  and 
Geraldine  S.  Kavanagh  to  whom  it 
may   concern June    15,   1926 

June  19,  1926—861  FORTY-SIXTH  ST 
Oakland.  G  Accinelli  to  F.  A.  Hill 
Jt   Co June   18,    1926 

June  19,  1926-1426  THIRTY-SEC- 
ond  St.,  Oakland.  Joao  Baptista  to 
J.   D.    Silva    June   10,    1926 

June  19,  1926—16  SOTELO  AVENUE 
ir'iedmont.  A.  T.  &  Gertrude  Beckett 
and  Wilder  Wight  to  whom  it  may 
concern   June  19,  1926 

June  19,  1926 — S  FIFTY-SECOND  ST 
40  E  of  Dover  St.,  thence  E  40  ft 
by  S  100  ft.,  Oakland.  Earl  T.  Bra- 
ten  to  Martin  Benson June  15,  '26 

June  19,  1926 — 7111  CHABOT  ROAD, 
Oakland.  J.  J.  O'Keefe  to  Geo.  A. 
King    June    19,    1926 

June  19,  '26 — 3400  RANDOLPH  AVE 
Oakland.  L.  C.  Fish  to  w^hom  it  may 
concern     June    18,    1926 

June  19,  1926—1501  1505  ONE  HUN- 
dred  second  Ave.,  Oakland.  C.  W. 
Griffith  to  whom  it  may  concern.. 
June  18,   1926 

June  19,  1926— LOT  2  MAP  OF  THE 
Quint  Tract,  Oakland.  Arthur  A. 
Moore  to  Martin  Benson.. June  15,  '26 

June  18,  1926  —  4156  MONTEREY 
Blvd..    Oakland.       Chris    Skovmand 

to    whom    it    may    concern 

June    17,    1926 

June  18,  1926— LOT  48  AND  PTN  LOT 
47  Blk  18,  map  No.  8  of  Regents 
Park,  Albany.  Grace  E.  Stokes  to 
whom   it   may  concern .  .June   15,   1926 

June  18,  1926—2338  RANTDOLPH  AV., 
Oakland.  Eric  Jacobson  to  whom 
it  may   concern June  IS,   1926 

June  18,  1926—878  69TH  AVE.,  Oak- 
land     C.  A.  Jackson  to  C.  Vis 

June  18,  1926 

June  18,  1926 — W  BROADWAY  220 
ft.  No.  41st  Street,  Oakland.  W.  R. 
Zumwalt  to  Hansen,  Robertson  & 
Zumwalt    June   16,   1926 

June  18,  1926— LOTS  12,  13,  14,  15,  16, 
Blk  A,  Oakland.  Resub.  of  Wild 
Tract.  Lillian  B.  Baker  to  whom 
it  may  concern    June   18,   1926 

June  18,  1926—9726  FOOTHILL  BLVD 
Oakland.  William  H.  Wyckoff  to 
Eric    Jacobson    June    15,    1926 

June  18,  1926— S  E  COR.  75TH  AVE. 
and    Hillside    St.,    Oakland.    Thomas 

H.   Gwillim   to   S.    Damgaard    

June   16,   1926 

June  18,  1926—1204  EVELYN  AVE., 
Berkeley.  W.  A.  Rehn  to  whom  it 
may  concern    June   18,   1926 

June  19.  1926— LOT  10  BLK.  I,  Map 
of  Kenwood  Park,  Oakland.  Al- 
phonse  and  Maria  Berger  to  C.  A. 
Leland June    19,    1926 

June  19,  1926  —  1632  E  14TH  ST., 
Oakland.  Joseph  Chabot  to  P. 
Morilhat June  9,   1926 

June  19,  1926  —  661  NEILSON  ST., 
Berkeley.  Constance  Gray  Dixon 
to   Henry  W.   Dixon.    ..    June   19,   1926 

June  21,  1926— LOT  29  BLK.  4,  San 
Pablo  Park,  Berkeley.  Stephen  J. 
Duncan   to  Allen  Bros. ..Apr.   16,   1926 

June  21,  1926—1668  EUCLID  AVE., 
Berkeley.  Emma  A.  Bruce  to  J. 
B.    Malstrom June    18,    1926 


June  21,  1926 — 432  BOYNTON  AVE., 
Berkeley.  Edwin  S.  Bender  to  C. 
Dudley    De    Velbiss June    21,    1926 

June  21,  1926  —  PTN.  LOT  9  KEY 
Route  Acres,  Oakland.  Harrly 
James  to  S.  Damgaard.  June   19,   1926 

June  21,  1926 — 2835  HOPKINS  ST., 
Oakland.  Clyde  N.  Nelson  to  Con- 
ner   &    Hinds June    19,    1926 

June  21,  1926— PTN.  LOT  4  MAP  of 
a  Subdiv.  of  a  ptn.  of  Piedmont 
Heights,      Oakland.        Margaret      E. 

Hubbert    to    Claus    A.    Tornell 

June    18,    1926 

June  21,  1926— LOT  22  BLK.  2,  MAP 
Thousand  Oaks.  J.  W.  Spunt  to 
whom   it  may  concern.  .June   18,   1926 

June  21,  1926  —  INTERSECTION  S 
line  of  right  of  way  Central  Pa- 
cific Railway,  177.07  ft.  W  of  W 
line  of  19th  Ave.,  Oakland.  Smith 
Lumber  Co.  of  Oakland  to  Joseph 
Vasco    (C.    A.    Vasco    Co.) 

June  21,  1926 — REAR  2733  77TH  Ave 
Oakland.  William  Klaes  to  whom 
it    may    concern June    19,    1926 

June  21,  1926—2032  96TH  AVE.,  Oak- 
land. Edward  McHale  to  Robert 
R.    Green June    21,    1926 

June  19,  1926  —  638  PERALTA  ST., 
Berkeley.  Mrs.  Estelle  Pcrter  to 
L.   M.   Sims June   18,    1926 

June  22,  1926— PTN.  LOT  39  BLK.  B, 
Map  of  Fanny  Davenport  Tct., 
Oakland.  J.  P.  Correia  to  James 
B.    Petersen June    22,    1926 

June  22,  1926  —  1193  CAVANAUGH 
Road.  E.  Vittori  to  T.  J.  Byrnes. 
June    22,    1926 

June  22,  1926 — LOT  25  BLK.  23  Map 
of  Newark,  Alameda  Co.  Gus  H. 
Kouns  to  H.  L.  Bovard.June  22,   1926 

June  21,  1926— NO.  1170  MONTEREY 
Ave,  Berkeley.  Katherine  E  Rough 
to  Bramlage  &  Rough.. June   16,   1926 

June  22,  1926— SE  BAY  ST.  AND 
Lincoln  Ave.,  Alameda.     R  X  Ryan 

to   McWethy    &    Greenleaf    

June     12,     1926 

June  22,  1926 — NW  SAN  PABLO  AVE 
and  University  Ave.,  Berkeley. 
Mercantile  Trust  Co.  of  Calif,  to 
Victor    Devight June    18,    1926 

June  22,  1926 — LOT  52  BLK  10,  Map 
Thousand  Oaks,  Berkeley.  Edward 
Berg  to  Edward  Berg.  .June   21,   1926 

June  22,  1926 — PTN  LOT  45,  Map 
Central  Terrace  Extension,  Oak- 
land. Willie  May  Bridge  to  Subur- 
ban   Realty    Co June    11,    1926 

June  22,  1926 — BLK  U,  Melrose  Acres 
Oakland.  J  Catucci  to  Tribouzio 
Bros June    22,     1926 


LIENS  FILED 


ALAMEDA    CX)U3VTlf 


Recorded  Amouii' 

June  16,  1926 — LOT  7  BLK  B,  Fourth 
Ave.  Terrace,  Oakland.  George  L 
Tyler,  $114;  J  J  Kennedy  Co, 
$349.41;  Tilden  Lumber  &  Mill  Co, 
$1560.76;  B  Simon  Hardware  Co, 
$799.65;  Henry  Cowell  Lime  &  Ce- 
ment Co,  $944.52;  J  H  McCallum, 
$2146.03;  Dimond  Elec  Co,  $589.17; 
Parquet  Inlaid  Floor  Co,  $659.03  vc 
Henry  Tweed  and  National  Build- 
ers   of    California,    Inc 

June  16,  1926 — W  3T^  LOT  26  and  E 
25  Lot  27,  Map  Coggeshall  Tract, 
Oakland.  G  Sgritta  vs  Juan  and 
Crestina     Alvarez     $225 

June  16,  1926— W  37%  LOT  26  and  E 
25  Lot  27,  Map  Coggeshall  Tract, 
Oakland.  General  Mill  &  Lumber 
Co  vs  Juan  and  Crestina  Alvarez 
$206.22 

June  16,  1926— LOT  24  BLK  6,  Fourth 
Avenue  Heights,  Oakland.  Van 
der  Haeghen  Cabinet  Works  vs  J 
C    Williams $199.50 

June  17,  1926— LOT  5,  BLK  C,  Map  of 
the  I'arsons  Golden  Gate  Tract, 
Oakland.  Pan-Am  Wall  Paper  and 
Paint  Co.  vs.  Berdette  and  J.  V. 
Matteson,  F.  Milton  &  Son,  Frank 
Milton,  Howard  Milton    $77.45 

June  17,  1926— LOT  7,  BLK  B,  Map 
of  Fourth  Ave.  Terrace,  Oakland. 
Marcus  &  Merrick  vs.  Henry  Tweed, 
National    Bldrs.    of    Calif $327.71 

June  17,  1926—4001  GREENWOOD 
Ave.,  Oakland.  Roberts  Mfg.  Co. 
vs.  Henry  E.  Tweed,  National 
Bldrs.    of   Calif $126.32 

June  17,  1926 — LOT  26,  BLK  6,  Map 
Lakeshore  Highlands,  Oakland.  B. 
Simon  Hardware  Co.  vs.  H.  H.  and 
E.   C.    Hubbard,  F.   C.  Fisher    ..$67.33 


June  17,  1926— E  GRISBORNE  AVE. 
350  ft.  N  OS.  Thorne  Road,  Oakland. 
J.  E.  Eckett  vs.  J.  Carrol  Rodger, 
R.    S.    Auclair    $226 

June  17.  1926— E  GRISBORNE  AVE. 
390  ft.  N  of  Thorne  Road,  Oakland. 
J.  E.  Eckett  vs.  J.  Carrol  Rodger, 
R.    E.    Auclair    $250 

June  17,  1926— S  W  COR.  SAN  AN- 
tonio  AVe.  and  Arlington"  Ave., 
Berkeley.  Hoff  Magnesite  Co.  vs. 
Robert  and  Bess  Warwick,  Oak- 
land Plaster  Co.,  Oakland  Constr. 
Co.,  A.  F.  Page,  C.  H.  Prandsen, 
M.  H.  Seaholm,  C.  E.  Doty,  Mc- 
Killop  Bros.,  Anna  M.  McGov- 
ern    $44.50 

June  15,  1926— NO.  3224  FLORIDA 
St.,  Oakland.  M  Stulsaft  Co  vs 
Fred   Baker   and   J    I   Bradley .  .$51.30 

June  15,  1926 — NO.  5741  BUENA 
Vista  Ave.,  Oakland.  Oakland 
Building  Material  Co  vs  E  J  and 
Therese     Chavez $59.73 

June  16,  1926 — LOT  22,  Map  Winfleld 
Place,  Berkeley.  Marshall  & 
Stearns  Co  vs  Charles  and  Pauline 
Lock $108 

June  17,  1926— PTN.  LOTS  27  AND  28 
Broadmoor  Terrace,  Oakland.  F.  E. 
Graw  Lumber  Co.  to  W.  F.  Bogart, 
R.  C.  Huffman,  W.  E.  Warensk- 
jold,  G.  E.  Rexroad  and  F.  C.  Smith 
^ $433.40 

June  17.  1926— PTN.  LOTS  27  AND  28 
Map  Broadmoor  Terrace,  Oakland. 
Maxwell  Hardware  Co.  to  W.  F. 
Bogart    and    R.    C.    Huffman.    ..$42.82 

June  17,  1926— PTN.  LOTS  27  AND  28 
Map  of  Broadmoor  Terrace,  Oak- 
land. Melrose  Bldg.  Material  Co. 
to  W.  F.  Bogart  and  R.  C.  Huff- 
man     $239.45 

June  17,  1926 — PTN.  LOTS  28  AND  29 
Map  Broadmoor  Terrace,  Oakland. 
F.  E.  Graw  Lumber  Co.  to  W.  F. 
Bogart,  R.  C.  Huffman,  W.  E.  War- 
enskjold,  G.  E.  Rexroad  and  F.  C. 
Smith .".    $433.40 

June  17,  1926 — PTN.  LOTS  28  AND  29 
Map  Broadmoor  Terrace,  Oakland. 
Superior  Tile  &  Products  Co.  to 
W.  F.  Bogart  and  R.  C.  Huffman . . 
$25.00 

June  17,  1926 — PTN.  LOTS  28  AND  29 
Map  Broadmoor  Terrace,  Oakland. 
Maxwell  Hardware  Co.  to  W.  F. 
Bogart    and    R.    C.    Huffman $42.82 

June  17,  1926  —  PTN.  LOT  30  MAP 
Broadmoor  Terrace,  Oakland. 
General  Plumbing  Co.  to  W.  F. 
Bogart $75.00 

June  17,  1926  —  PTN.  LOT  30  MAP 
Broadmoor  Terrace,  Oakland. 
Maxwell  Hardware  Co.  to  W.  P. 
and  Clara  Bogart  and  R.  C.  Huff- 
man      $34.36 

June  17,  1926  —  PTN.  LOT  30  MAP 
Broadmoor  Terrace,         Oakland. 

Superior  Tile  &Products  Co.  to  W. 
F.   Bogart  and  R.  C.   Huffman.  .  $25.00 

June  17,  1926  —  PTN.  LOT  30  MAP 
Broadmoor  Terrace,  Oakland. 
F.  E.  Graw  Lumber  Co.  to  W.  F. 
Bogart,  R.  C.  Huffman,  W.  E.  War- 
enskjold,  G.  E.  Rexroad  and  F.  C. 
Smith $433.40 

June  17,  1926 — PTN.  LOT  29  Broad- 
moor Terrace,  Oakland.  F.  E. 
Graw  Lumber  Co.  to  W.  F.  Bogart, 
R.  C.  Huffman,  W.  E.  Warensk- 
jold,  G.  E.  Rexroad  and  F.  C. 
Smith $433.40 

June  17,  1926— PTN.  LOT  29  Broad- 
moor Terrace,  Oakland.  Superior 
Tile  &  Products  Co.  to  W.  F.  Bo- 
gart  and   R.   C.    Huffman $25.00 

June  17,  1926 — PTN.  LOT  29  Broad- 
moor, Oakland.  General  Plumbing 
Co.    to    W.    F.    Bogart $75.00 

June  17,  1926 — PTN  LOTS  2829-30, 
Map  of  Broadmoor,  Oakland.  Geo. 
C.  and  Mabel  G.  Young  to  W.  F. 
Bogart,    R.   C.    Huffman    $159.96 

June  18,  1926- PTN  LOT  19,  BLK  1, 
Map  No.  2  Blasdel  Tract,  Oakland. 
Zenith  Mill  and  Lumber  Co.,  Inc. 
to   J.   F.   Truex    $77.05 

June  17,  1926— LOT  34,  BLK  D,  Map 
of  Lakeshore  Hills,  Oakland.  Bar- 
ney Abrahams  (Abrahams  Tile  Co.) 
to   C.   C.   Luis    $90 

June  17,  1926— PTN  LOT  29,  BROAD- 
moor  Terrace,  Oakland.  Maxwell 
Hardware  Co.  to  W.  F.  and  Clara 
A.   Bogart,    R.    C.   Huffman    ....$34.36 

June  17,  1926— LOT  8,  BLK  G,  map  of 
Grand  Avenue  Heights,  Oakland. 
Henry  Cowell  Lime  and  Cement 
Co.  vs.  F.  M.  Neher,  Western  Con- 
struction   Co $1160.96 


Saturday,  June   26,   1926 


BUILDING    AND    ENGINEERING    NEWS 


39 


June  18,  1926 — LOT  5,  BLK  G,  Map  of 
Grand  Avenue  Heights,  Oakland. 
Henry  Cowell  Lime  and  Cement 
Co.  vs.  F.  M.  Neher,  Western  Con- 
struction   Co $1160.96 

June  18,  1926— LOT  7,  BLK  B.  Map  of 
Fourth  Avenue  Terrace,  Oakland. 
C.  &  R.  Sheet  Metal  Works  vs. 
Henry  Tweed,  National  Builders  of 
Calif.,   Inc $227.15 

June  18,  1926— LOT  22,  MAP  OF  WIN- 
field  Place,  Berkeley.  Ward  Fur- 
nace Co.  vs.  Pauline  Lock,  Charles 
Lock    ?150 

June  18,  1926—638  PERALTA,  Berk. 
Ward  Furnace  Co.  vs.  Estelle  and 
John  Porter,  L.  M.  Sims    $150 

June  18,  1926— LOT  4  AND  PTN  LOT 
3,  Blk  1846,  Hillegass  Tract  Map 
No.  3,  Berkeley.  Ariss-Knapp  Com- 
pany, Inc.  vs.  Rozina  P.  Davis,  F. 
W.    Maurice     $1073 

June  18,  1926— PTN.  LOT  9  MAP  OF 
the  Reon  Tract,  Oakland.  A.  Fer- 
rando  vs  G.  L.  Tyrell,  Allen  J.  San- 
dusky      •  •     *°^ 

June  19,  1926— LOT  45  BLOCK  6  Map 
of  Havenscourt,  Oakland.  General 
Plumbing  Co.  vs  M.  T.  Bonham..$312 

June  19,  1926— LOT  1  BLOCK  B  HOP- 
kins  Terrace  No.  3,  Berkeley.  Ber- 
keley Hardware  Co.  Inc.  vs  Wm.  W. 
and  Georgeine  Burgess,  Burgess  & 
Seemans     ^;v;Ax^*    ; 

June  19,  1926— LOT  24  BLOCK  4 
Thousand  Oaks  Station  Tract,  Ber- 
keley. H.  W.  Hoffman  vs  J.  T.  Boy- 
sen,   J.   Harry   Smith    •  •  V  X'^tV  *^ 

June  19,  1926— PTN  LOT  1  BLOCK  C 
Map  F  Davenport  Tract,  Oakland. 
General  Plumbing  Co.  vs  M.  S.  C. 
Myers,  M.   T.  Bonham    $381 

June  19,  1926— LOTS  43  A  44  AND 
Ptn  Lot  45  Blk  4  Map  of  Key  Route 
Heights,  Oakland.  Rhodes  Jamie- 
son  &  So.  vs  Augusta  and  L.  J- 
Fowler,   F.   Frandsen    $1Z0.51 

June  19,  1926— LOTS  21  &  22  BLOCK 
28  Map  No.  8  Regents  Park,  Albany 
Rhodes  Jamieson  A  Co  vs  Cather- 
ine Geisler,  F.  Frandsen,  H.  Bald" 
■win     $3-i6.31 

June  19,  1926— LOT  5  BLOCK  C  MAP 
of  Fanny  Davenport  Tract,  Oak- 
land. A.  B.  MacMurty  vs  Gladys 
Robins,    R.    L.    Robins    .  .  ....  •  •  v;^r' 

June  19,  1926—1100  &  1104  ONE  HUN- 
dred  third  Ave.,  Oakland.  G.  C.  Pylf 
vs  L.  R.  and  R.  Prentice •   $9 ' 

June  19,  1926— LOT  14  BLOCK  2  MAP 
of  Sub  of  Lot  11  Blk  2  San  Pablo 
Park,  Oakland.  L.  C.  Miller  vs  Ellis 
West     *298 

June  19.  1926— LOT  44  BLOCK  9  MAP 
of  Havenscourt,  Oakland.  J.  A.  He- 
nas    vs   Fred    and    Loretta   Kretsch 

$050. lU 

June  19!  1926— PTN  LOTS  17  &  18 
Map  of  Peralta  Ave.  Tract,  Oakland 
Waterfront  Sash  &  Door  Co.  vs 
Benjamin   Darling •■•■■•    *i^^ 

June  19,  1926— PTN  LOT  18  MAP  OF 
Laurel  Farm,  Alameda  County. 
Havward  Bldg.  Material  Co.  vs  An- 
drew Sallo,  L.  D.  Gale   ■■■■■••  JX^' 

June  19,  1926— LOT  148  MAP  FOR- 
estland,  Oakland.  C.  G.  Langum 
vs     D.    W.    Van    Horn $491. 

June  21,  1926  —  LOT  H?  WOOD- 
haven  Way,  Forestland,  Oakland. 
Clyde  E.  Rednours  vs.  Susana  B. 
Yeater  $.)0. 

June  21  '  l'9'26— LOT  12  BLK.  I,  Map 
of  Kev  Route  Terrace  No.  2,  Ala- 
meda 'County.  Cataline  &  Luppo 
vs     A     D.    and    S.    L.    Darling.  .  $147.54 

June  21,  1926— LOT  13  BLK.  I,  Map 
of  Kev  Route  Terrace  No.  2,  Ala- 
meda County.  Cataline  &  Luppo 
vs    A.  D.   and  S.  L.  Darling.    ..$147.54 

June  21,  1926— LOT  5  BLK.  59  MAP 
Summit  Drive  Park,  Oakland.  Sun- 
set Lumber  Co.  vs.  A.  E.  and  Mo- 
rine  F.  Lofgran,  Clinton  J.  and 
Clemma    Blithen $365.42 

June  21.  1926  —  LOT  55  SE  15  FT. 
Lot  56,  Blk.  L,  Laurel  Grove  Park, 
Alameda  County.  Richmond  Sani- 
tary Co.  vs.  Ama  Crystal  and  P. 
L     Baker    and    J.    I.    Bradley .  .$111.28 

June  21,  1926— LOT  3  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces Sims  and  E.   T.  Conlon $282.60 

June  21,  1926— LOT  4  BLK.  B  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces" Sims  and   E.   T.  Conlon ...  .$277.52 

June  21,  1926 — LOT  5  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces   Sims    and    E.    T.    Conlon.  .$169.83 


June  21,  1926— LOT  6  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces Sims  and  E.   T.  Conlon $159.88 

June  21,  1926— LOT  7  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces Sims  and   E.   T.  Conlon ....  $235.71 

June  21,  1926— LOT  8  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces Sims  and  E.   T.  Conlon ...  .$276.52 

June  21,  1926— LOT  9  BLK.  B,  Sims 
Knol,  Oakland.  Richmond  Sani- 
tary Co.  vs.  William  H.  and  Fran- 
ces Sims  and  E.   T.   Conlon $262.72 

June  22,  1926— PTN.  LOT  9  MAP  OF 
the  Reom  Tct.,  Oakland.  Sandus- 
ky &  Harwood  vs.  Gertrude  Tyr- 
rell     $138.11 

June  22,  1926— LOT  17  GARDEN  OF 
Eden  Tract,  Eden  Twp.  Forsler 
Lumber  &  Mill  Co.  vs.  Carl  and 
Lily  Bloom  and  F.  J.  Lyman .  .$396.86 


RELEASE     OF     LIENS 


ALAMEDA    COUNTY 

Recocdef*  Amount 


June  10,  1926— PTN.  LOT  48  BLK.  3, 
Map  Cragmont,  Berkeley.  Robert 
Howden  &  Sons  to  Irving  and  Eth- 
lyn  Ashcraft  and  L.  H.  and  Jessie 
M.    Williams $295. 

June  10.  1926— LOTS  47,  48  BLK.  3, 
Map  Cragmont,  Berkeley.  Ward 
Furnace  Co.  to  Irving  and  Ethlyn 
Ashcraft  and  Jessie  M.  Williams.. 
$120.70 

June  12,  1926  —  PARR  TERMINAL, 
West  Oakland,  Oakland.  Rhodes 
Jamieson  Co.  to  L.  P.  Price,  Fidel- 
ity &  Dep.  Co.  of  Md.,  Calif.  Pe- 
troleum Corp.  of  Calif.,  Parr  Ter- 
minal, Mohawk  Oil  Co.,  and  City 
of  Oakland $4293.10 

June  12,  1926— LOT  5  BLK.  13  MAP 
of  Thousand  Oaks,  Berkeley.  Wal- 
ter Mork  to  O.  A.  and  Eva  D.  Holt, 
Edward  Lampela  and  Vaino  J. 
Matkala $200. 

June  12,  192C— LOTS  58,  59  BLK.  6, 
Map  of  Havenscourt,  Oakland. 
Boorman  Lumber  Co.  to  Samuel  V. 
Lefevre $461.76 

June  12,  1926— LOTS  106,  107  BLK.  16 
Havenscourt,  Oakland.  Federal 
Lumber  Co.  to  M.  T.  Bonham ..  $261.50 

June  12,  1926—110  EL  CAMINO  REAL 
Berkeley.  R.  Joseph  Lind  to  R.  C. 
Gingg $387. 

June  11,  1926— INTERSECTION  NE 
E-Fourteenth  St.  with  SE  Euclid 
Ave.,  San  Leandro.  Rip  Van 
Winkle  Wall  Bed  Co  to  G  Marini 
and  C  M  Flewelling $140 

June  11,  1926— INTERSECTION  NW 
Dutton  Ave.  with  NE  E-14th  St., 
Oal<land.  Rip  Van  Winkel  Wall 
Bed  Co  to  G  Marini  &  C  M  Flewell- 
ing       $462 

June  16,  1926 — LOTS  18,  19  OCEAN 
View  Heights;  also  Lots  1,  2.  3 
and  ptn.  Lots  4  and  5,  Blk.  9,  High- 
land Manor,  Oakland.  Western 
Door  &  Sash  Co.  to  Mary  Lambert 
and    S.    Weinberg $821.32 

June  15,  1926— NO.  1425  SCENIC  AVE 
Berkeley.       Walter    Mork     to     Mrs. 

June  21,  1926  —  LOT  148  FOREST- 
land,  Oakland.  C.  G.  Langum  to 
D.    W.    Van   Horn $491.00 

June  19,  1926— LOTS  13,  14,  BLK.  H, 
Map  Broadway  Terrace,  Oakland. 
The  Clipper  Co.,  Inc.  to  C  laus  A. 
Tornell,  C.  A.  Tornell  and  Tornell 
Corporation $1073.35 


BUILDING    CONTRACTS 


SAN    M.4TEO    COUNTY 


PERMITS 

ADDITION  $1000:  401  Chapin  Ave,  Bur- 
linganie;  owner,  Mrs.  E.  1?.  Murphy, 
401  Chapin,  Burlingame;  contrac- 
tor. F.  H.  Boring,  661  Crescent, 
San    Mateo. 

IIUNCALOW  and  garage,  $3500;  Lot  7 
Blk  50  El  Camino,  Burlingame; 
owner,  G.  D.  Marc:  contractor. 
Sterling  Fester  Inc.,  181  So.  Park, 
San    Francisco. 

r.KSIDENCE  and  garage,  $7400;  Lot 
44  Blk  44  Vancouver,  Burlingame; 
owner.  J.  Borland,  1356  Vancouver, 
Burlingame;  contractor,  Thos.  N. 
Gesso,  1200  Vancouver,  Burlingame 


BUILDING,  Class  C,  150,000;  Lots  1  & 
2  Blk  5  Capuchino,  Burlingame; 
owner,  Mrs.  Ida  F.  Brooks,  322 
West  Bellevue,  San  Mateo;  con- 
tractor, Meese  &  Briggs,  49  Bernal 
St.,  Burlingame. 

BUNGALOW  and  garage,  $4365;  Lot  22 
Blk  56  Vancouver,  Burlingame; 
owner,  Mrs.  Stanley  Marvin;  con- 
tractor, F.  E.  Barr,  717  Howard, 
Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  10 
Blk  48  Cortez,  Burlingame;  owner, 
I.  Sorensen  ,1128  Lincoln,  Burlin- 
game. 

ALTERATIONS,  $1000;  Lot  10  Blk  53 
Tilton,  Burlingame;  owner,  Thos. 
Jennings,    910    Tilton,   San    Mateo. 

BUNGALOW,  $4000;  Lot  20  Blk  R  North 
D,  San  Mateo;  owner,  J.  U.  Yant, 
635  North  D,  San  Mateo;  contractor 
A.  W.  Waldo.  604  North  C,  San  Ma- 
teo. 

RESIDENCE,  $7000;  Lot  %  of  Lot  252 
Edge  wood  Dr.,  San  Mateo;  owner, 
J.  B.  Oswald,  1700  Sherman,  San 
Mateo. 

COTTAGE  and  garage,  $5000;  Lot  11 
Blk  7  B  Elm  St.,  San  Mateo;  owner 
G.  L.  Moffltt,  519  California  Dr., 
San    Mateo. 

RESIDENCE,  $7500;  Lot  D  Blk  6  War- 
ren A  Crescent,   San   Mateo;  owner 

F.  Chestnut,  1140  Palm  Drive,  San 
Mateo;  architect.  Sterling  Foster 
Inc.,    181    South    Park,    S.    F. 

BUILDING,  $13,000;  Poplar  Ave.  west 
of  Bay  View,  San  Mateo;  owner  Pa- 
cific Gas  &  Elec.  Co.,  245  Market 
St.,    San    Francisco. 

RESIDENCE.  $7800;  Lot  C.  B  &  H  resub 
Blk  10  Crescent  &  Warren,  San 
Mateo;  owner,  Lee  Mahoney,  136 
22nd  Ave.,  San  Francisco;  architect, 

G.  C.  Hess,  care  Burlingame  Realty 
Finance    Corp..    Burlingame;    con- 
tractor, W.  O.   Nicolaldes,   218   Pen- 
insula Ave.,  San  Mateo. 

RECORDED 

BAKERY 

LOT    5    BLOCK    6    EASTON    ADDITION 
Redwood  City.  All  work  for  2-Btory 
reinforced    concrete    bakery,    stores 
and  apartments   bldg. 
Owner — Antonio    Rovetta,    Burlingame. 
Architect — Charles    Fantoni.    550    Mont- 
gomery  St.,  San  Francisco. 
Contractor — Leonard    Dioguardi,    30    W 

Poplar  St.,  San  Mateo. 
Filed  June  14,  1926.  Dated  June  3,  1926 

Poured  to  2nd  floor $4687.50 

Hoof    on    46S7.50 

Brown    coated    46S7.50 

Completed    and    accepted 46S7.50 

Usual    35    days     6250.00 

TOTAL  COST,  $25,000 
Bond,  $12,500;  Sureties,  W.  P.  Gray  and 
Z.  T.  Thorning;  Forfeit,  $10:  Limit.  75 
working  days;  Plans  and  specifications 
filed. 


BUNGALOW 

LOT  2  BLOCK  29  EASTON  ADD.,  Red- 
wood City.  All  work  for  bungalow. 

Owner — George    Beere,    Redwood    City. 

A  rchitect — None. 

Contractor — Ben  Zimmerman.  808  Ar- 
lington   St..    Redw<  od    Citv. 

Filed  June  11.  1926.  Dated  June  10,  1926 

Krame  up   $1312.50 

Plastered    1312.50 

Completed  and  accepted   1312.50 

Usual  35  days   1312.50 

TOTAL   COST,    $5250 

Bond,  Sureties,  Forfeit,  none;  Limit.  90 

working  days;  Plans  and  specifications 

filed. 


ADDITION 

HIGH  SCHOOL  PROPERTY,  Burlin- 
game. Plumbing,  heating  for  1-sto. 
4-classrooni    addition    to    school. 

Owner — San   Mateo   Union   High   School. 

.Architect — E.  L.  Norberg  et  al,  407  Oc- 
cidental Ave.,  Burlingame. 

Contractor — Joseph  Grimes,  245  Cali- 
fornia   St..    Burlingame. 

Filed  June  15,  1926.  Dated  June  12.  1926 

.As   work   progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $3103 

Bonds,    (2)    each    $1552;    Sureties.   C.   A. 

I'uck  and  J.  C.  Beard;     Forfeit.     Limit, 

none:    Plans   and    specifications   filed. 


KLECTRICAL  WORK   ON   ABOVE. 
Contractor — Decker    Electric    Construc- 
tion Co.,  538  Brvani  St.,  S    F. 
Filed  June  15,  1926.  Dated  June  12,  1928 
TOTAL  COST,  $1315 
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Bonds  («)  each  $657.75;  Sureties,  Fi- 
delity &  Deposit  Co.  of  Maryland;  For- 
feit, $10;  Limit,  90  working  days;  Plans 
and    specifications    filed. 

GENERAL    CONTRACT   ON    ABOVE. 
Contractor  —  George  W.  Williams  Co., 

1140  Vancouver  St.,  Burlingame. 
Filed  June  15,  1926.  Dated  June  12,  1926 
TOTAL  COST,  $21,397 
Bonds  (2)  each  $10,698.50;  Sureties, 
Union  Indemnity  Co.;  Forfeit,  $10; 
Limit,  $90  working  days;  Plans  and 
Specifications   filed. 

« 

COMPLETION     NOTICES 


Stalker;   Forfeit,   Limit,    none;   Plans   & 
specifications  filed. 


SAN   MATEO    COUNTY 


Recorded  Accepted 

June  11,  1926— PART  LOTS  2  AND  3 
Blk  5,  East  San  Mateo.  Robert  E 
Broderick  to  whom  it  may  concern 
June    10,    1926 

June  11,  1926 — LOT  2  BLK  56,  Easton 
W  L  Hickey  to  whom  it  may  con- 
cern   June    10,     1926 

June  11,  1926— LOT  25  BLK  J,  San 
Bruno  1st  Addition.  G  W  Brazel- 
ton   to   whom   it   may   concern 

June  12,  1926— LOTS  23  AND  60  BLK 
L,  San  Bruno  Park.  H  A  Kelley 
to  whom  it  may  concern.  .June  11,  '12 

June  14,  1926— LOT  2  BLK  6,  East 
San  Mateo.  George  R  Sahm  to 
Henry   Kime June    1,   1926 

June  14,  1926— LOT  19,  Beverly  Ter- 
race, Burlingame.  Hugh  N  S 
Nichols  to  P  J  Morahan.June  12,  1926 

June  15,  1926— LOT  21  BLK  37,  Red- 
wood Highlands.  W  O  Nicolaedes 
to  whom  it  may  concern. June  5,  1926 

June  16,  1926— LOT  22  BLK  6,  Bur- 
lingame Villa  Park,  Burlingame. 
Christian  Sorensen  to  whom  it  may 
concern June    15,    1926 

June  16,  1926— LOT  47  BLK  10, 
Schwerin  Addition,  San  Mateo.  John 
B  Scheller  to  whom  it  may  concern 
June    14,    1926 


BUILDING    CONTRACTS 


SANTA   CLARA   COUNTY 

RECORDED 

RESIDENCE 

LOT  3  BLOCK  2  HESTER  PARK,  South 
side  of  Fremont  St.,  between  Morse 
and   Chapman,    San    Jose.   All   work 
for  1 1/2 -story   residence   and  double  ga- 
rage. 
Owner — Marian    H.    Hayes    and    H.    C. 
Hayes,   1248  Lincoln  St.,  San  Jose. 
Architect — None. 
Contractor — A.  A.  Douglass,  396  N  18th 

St.,  San  Jose. 
Filed  June  16,  1926.  Dated  June  16,  1926 

Bldg.    enclosed    $1477.25 

Brown  coated    1477.25 

Completed    and    accepted 1477.25 

Usual  35  days   1477.25 

TOTAL  COST,  $5909 
Bond,  $3000;  Surfeties,  A.  L.  Hubbard, 
W.  H.  Harges;  forfeit,  none;  Limit, 
none;    Plans   and   specifications    filed. 

CHURCH 

SW  COR.  ALAMEDA  &  HENRY  PLACE 
on  Lots  13,  14,  15  &  Nwly.  17  ft.  of 
Lot  12  Hanchett  Res.  Park,  San 
Jose.   All   work   for  church. 

Owner  —  The  Second  Ptresbyterian 
Church  of  San  Jose,  San  Jose. 

Architect — Carl  Werner,  Santa  Fe  Bldg 
San    F'rancisco. 

Contractor— E.  Nommensen,  28  N  1st 
St.,    San   Jose.  ^    ^„„„ 

Filed  June  16,  1926.  Dated  June  16,  1926 

As   work   progresses    T5% 

Usual   35   days    25% 

TOTAL  COST,   $54,327 

Bond,   $30,000;   Sureties,  A.  L.  Hubbard, 

Dan    Carmichael;    Forfeit,    none;    Limit, 

135  days;  Plans  and  specifications  filed 

RESIDENCE  ^    ,     ^„ 

NO.   420  MAPLE  ST.,  Palo  Alto,  Cal.  All 
work  for  2-story  residence  and  ga- 
rage. 
0.^vner — Dunker  Estate  Company. 
Architect— Birge   M.   Clark,   310   Univer- 
sity  Ave.   Palo   Alto. 
Contractor — Wells    P.    Goodenough,    310 

University   Ave..    Palo  Alto. 
Filed  June  16,  1926.  Dated  June  12,  1926 

As   work   progresses    75% 

Usual     35     days     ■■■^°^ 

TOTAL   COST,    $32,923 
Bond,   $17,000;  Sureties,  W.  P.  Gray,  M. 


CHURCH,  2-story,  $15,000;  Naglee  and 
Morse,  San  Jose;  owner.  Calvary  M 
E  Church;  architect.  Rollin  S.  Tut- 
tle.    363    17th    St..    Oakland. 

RESIDENCES  (2)  6-room,  $3750  each; 
28th  and  San  Fernando  S'ts.,  San 
Jose;  owner,  Alice  A.  Deurich,  1045 
E-Santa  Clara  St.,  San  Jose;  con- 
tractor. V.  D.  Goodrich.  1045  E- 
Santa   Clara  St.,   San  Jose. 

RESIDENCE,  4-room,  $1900;  Whitton 
St.  near  30th,  San  Jose;  owner,  Joe 
Lewis,  Downer  Ave.,  San  Jose;  con- 
tractor, F.  E.  Rose,  P.  O.  Box  472, 
San    Jose. 

BUSINESS  building,  1-story  ,  $3500; 
Tenth  and  William  Sts.,  San  Jose; 
owner,  M.  Rosenthal,  502  S-Tenth 
St.,  San  Jose'  contractor,  F.  E. 
Gustafson. 

ADD  to  mill,  $1975;  Autumn  and  San 
Augustine  Sts.,  San  Jose;  owner,  S. 
H.  Chase  &  Co.,  547  Santa  Clara  St., 
San  Jose;  contractor,  Chas.  Thomas, 
127  Clayton  St.,  San  Jose. 

ALTERATIONS,  $1900;  No.  643  Ven- 
dome  St.,  San  Jose;  owner,  J.  A. 
Lucier,  Premises. 

ALTERATIONS,  $500;  No.  687  S- 
Twelfth  St.,  San  Jose;  owner.  M. 
Friemark,  120  E-San  Antonio  St., 
San   Jose. 

RESIDENCE,  5-room,  $5000;  Morse  and 
Davis  Sts.,  San  Jose;  owner,  B.  J. 
Smith.    272    Mariposa    St.,    San   Jose. 

APARTMENT  house,  2-story  (12  apts.), 
$34,485;  Tenth  St.  neah  Reed,  San 
Jose;  owner,  Tainter  Realty  Co., 
Ill  N-First  St.,  San  Jose;  contrac- 
tor, The  Minton  Co!,  84  N-First  St., 
San  Jose. 


COMPLETION    NOTICES 


SANTA     rUARA    COUNTY 

Recorded  Accepted 

June  17,  1926 — LOT  1  BLK  4,  Alba 
Park  Addition,  San  Jose.  N  J 
Sund  to  whom  it  may  concern... 
June    17.    1926 

June  17.  1926 — LOT  31.  Palmita  Park 
Mt.  View.  Earl  D  Minton  to  whom 
it   may    concern .Tune    17,    1926 

June  17.  1926 — LOT  7  BLK  15.  Lath- 
rops    Addn,    San    Jose.      A    Curto    et 

al  to   whom    it   may   concern 

June     17,     1926 

June  18.  1926— LOT  16  Boulevard  Tct 
.San  .lose.  .Tames  Hiatt  to  whom 
it   may   concern June    17,    1926 

June  18.  1926— S  COR.  L.^ND  WOLFE 
and  Johnson  in  center  Bird  Ave.. 
San  Jose.  Victor  Lydell  to  whom 
it    mnv    concern June    14.    1925 

June  18.  1926^LOT  26.  Sierra  Park. 
San  Jose.  A  H  Petrie  et  al  to  whom 
it    mav    concern June    18.    1926 

June  18."  1926— LOT  22  BLK  34,  Scale 
.Add  No.  2.  Palo  Alto.  Orrin  Nye 
pt  al  to  whom  it  may  concern.... 
June    12.    1926 

June  18.  1926 — LOT  3  BLK  32.  Scale 
Addn.  No.  2.  Palo  Alto.  Emma 
Nichols  to  whom  it.  may  concern.. 
June     15.     1926 

June  21,  1926 — BLDG.  ON  feW  lOTH 
and  San  Carlos  Sts.,  San  Jose.  C. 
.1.  Fleming  to  vchom  it  may  con- 
cern     June   16,    1926 

June  19,  1926  —  BLDG.  ON  LOT  39 
Empire  Subdiv.  of  C.  &  B.  Add. 
Salvatore  Ciraulo  Jr.  to  whom  It 
mav   concern June    10,    1926 

June  "21,  1926— BLDG.  ON  976  MICH- 
igan  Ave.  Fred  Lisle  to  whom  it 
may    concern June    12.    1926 

June  21.  1926— BLDG.  ON  NW  Young- 
er Ave.  and  SW  2nd  St.  E.  N. 
Fussell  et  al  to  whom  it  may  con- 
cern     June    18.    1926 

June  21.  1926 — BLDG.  ON  N  45  FT. 
of  Lot  38  Blk.  27  Subdiv.  of 
Thompson  Tract.  Leo  G.  Cheim, 
et  al.  to  whom  it  mav  concern.... 
Tune    18.    1926 

June  21,  1926— BLDG.  ON  E  8TH  ST. 
and  line  bet.  Lots  6  and  7,  B  6, 
Divines  Survey  No.  1.  Bert  Gam- 
ble  to   whom   it   may  concern 

June    18,    1926 

June  21,  1926 — BLDG.  ON  E  8TH  ST. 
Et.  46.0066  ft.  S  from  line  bet. 
Lots  6  and  7  B  6  Divines  Survey 
No.  1.  Bert  Gamble  to  whom  it 
may    concern June    18,    1926 


June  21.  1926 — BLDG.  ON  SE  Gings- 
ley  Ave.  and  SW  Middlefield  Rd., 
SW  70  ft.  X  SE  53  ft.  ptn.  Lots 
25  and  26  Manlius  h'ubdiv.  of  B 
93,   Palo  Alto.   John   Reitz  to  whom 

it    may    concern    June    18.    1926 

June  21.  1926 — BLDG.  ON  BEG.  NW 
Naglee  Ave.  65  ft.  SW  Chapman  St. 
SW.  i  has.  E.  Randall  et  al  to 
whom  it  may  concern .  .June  28.  1926 
Uine  1«,  1926 — NW  lub  FT  OF  S  W 
105  ft.  of  Lot  1  Blk  D,  Palo  Alto. 
C.    V.    Lumbard    to    whom      it      may 

fonceri!    June    14,    1926 

June  16  1926— LOT  10  CRISTINA 
Suba  No.   2.  C.  M.  Cook  to  whom  it 

may    concern June    16,    1926 

June  16,  1926 — W  NINETEENTH  ST. 
45.59  ft.  N  of  li.  bet.  lots  16  and 
17  Blk  2  Deoine  Survey.  J.  C.  Gra- 
ham to  whom  it  may  concern 

June    7,    1926 

June  12,  1926 — LOT  47,  Palmita  Park, 
Mt.  View.   Earl  D.  Minton   to  whom 

it   may    concern June    10,    1926 

June  12,  1326 — LOT  1  BLK  2,  Cook 
Subd.,  San  Jose.  Anita  R  Castro 
to  whom  it  mav  concern. June  12,  '26 
June  14,  1926— LOTS  11  AND  12,  Cris- 
tina  Subd.  No.  2,  San  Jose.  C  M 
Cook    to    whom    it   may    concern... 

June    14,    1926 

June  14,  1926 — W  LOCUST  ST.  329.80 
S  Balbach  St.,  San  Jose.  James 
Wilkinson    et    al    to    whom    it    may 

concern June    10,    1926.. 

June  14,  1926— LOT  18  BLK  2,  Dris- 
coll  Subd.  No.  2,  San  Jose.  Chas 
W  Lannin  to  whom  it  may  con- 
cern  June    10,    1926 

June    14,    1926 — S   SANTA    INEZ    AVE 
300  E  Cowper  St.,  San  Jose.   Harold  ' 
C    Brown    et   al    to    whom      it      may 

concern.  . June     10,     1926 

June  14,  1926— SW  DANA  AND  MT. 
View  Ave.,  Mt.  View.  I  W  Loewen 
to  whom  it  may  concern. June  9,  1926 
June  14,  1926 — NO.  1338  MIDDLE- 
field  Road  in  Blk  98,  Palo  Alto. 
Patrick   Reilly     to   whom     it     may 

concern June    10,    1926 

June  14,  1926— W  MAIN  ST.  106  N 
Lewis  St.  N  50.\-W  140  Ptn  Blk  5 
R  2  W,  Santa  Clara.  Virginia 
Cabral    to    whom    it    may   concern.. 

June     10,     1926 

June  14,  1926 — LOT  30,  Palmita  Park 
Mt.  View.     Carl  D  Minton  to  whom 

it    may    concern 

June  15,  1926 — SW  JONATHAN  AVE 
and  SE  Pine  Ave.,  San  Jose.  C 
Teigland   to   whom   it   may   concern 

June    14,    1926 

June  15,  1926— LOT  8  BLK  D,  South- 
gate,  Palo  Alto.  C  M  Cook  to 
whom  it  may  concern .  .June  15,  1926 
June  15,  1926— LOT  25,  Clara  Vista 
Addition,  Palo  Alto.  Joseph  E  Cur- 
ran    to    whom    it    may    concern 

June    14,    1926 

June  15,  1926— SE  PINE  AVE  314  SW 
Jonathan,  San  Jose.  Thomas  G 
Gion    to    whom    it   may   concern.... 

June    15,    1926 

June     15,     1926— LOT     21,     Glen     Una 
Park,   San   Jose.      D  J   Dwyer   et   al 
to  whom  it  may  concern.  .June  14,  '26 
June    15,    1926— NE   BRYANT  ST.   and 
•      NW     Coleridge     Ave     NW     200xNE 
164.42,   San  Jose.      Caroline   M   Rob- 
bins   to   whom   it   may   concern...... 

June    10.    1926 

— ^ ,:' 

LIENS  FILED 


SANTA  CLARA  COUNTY 

June  19,  1926— SAN  CARLOS  ST  BET 
12th  and  13th  Sts..  San  Jose.  Cali- 
fornia Wall  Paper  Mills  vs.  H.  E. 
Gray   et  al    $52.40 

June  19,  1926—  S  E  POLHEMUS  AND 
S  W  Myrtle  St.  John  D.  Peabody 
vs.   E.  M    Wallace    $178.40 

.lune  19,  1926— S  E  POLHEMUS  ST. 
and  S.  W.  Myrtle  St.  John  J. 
Moore  vs.   E.  M.   Wallace    $75.20 

June    21,    1926    —    LOT    25    ARCADIA      . 

Tract.       Geo.    B.    McKee    Co.    vs. 

George   L,   Bacon   et  al    $44.62 

.June    21.    1926    —    LOT    25    ARCADIA 
Tract.       Tynan     Lumber     Co.     vs. 
George    L,    Bacon    et    al    $585.30 

.lune  21,  1926— LOT  17,  B  30,  LOS 
.Vltos  The  Minton  Co.  vs.  Dorothy 
J.    Redfield $1415.77 

June  12,  1926— NW  SHERIDAN  ST. 
50  SW  First  St.  Blk  1,  Hawxhurst 
Addition,  Palo  Alto.     Merner  Lum- 
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bet  Co   vs   William   Saliceti   et   al.. 

$1721.93 

June  '  i2,'  '  1926— NW  '  SHERIDAN  ST." 
.50  SW  First  St.  SW  50x100  Ptn  Lot 
7  Bllt  1,  Hawxhurst  Addition,  Palo 
Alto.  Franlc  A  Pritchett  vs  Wm 
iSaliceti      $70.68 

June  14,  1926 — LOT  18,  San  Antonio 
Villa  Park,  San  Jose.  Merner 
Lumber  Co  vs  J  E  Murray  et  al . . 
$1044.18 

June  14,  1926 — LOT  4  BLK  3,  Ever- 
green Park,  Palo  Alto.  Hubbard  & 
Carmichael   Bros   vs   Edna   A   Wood 

$  .3  2  7  80 

June'  14,  1926— LOT  7  BLK  1,  Hawx- 
hurst Addition,  Palo  Alto.  David 
A  Orr,  $106.65;  Bert  W  Mellon, 
$116.08  vs  William  Saliceti  et  al... 

June  15,  1926— W  LINCOLN  ST.  245  N 
Moorepark  Ave.,  San  Jose.  Tilden 
Lumber  &  Mill  Co  vs  Hershel  Cali- 
fornia  Fruit   Products   Co $236.35 

♦ 

RELEASE  OF  LIENS 


BUILDING     CONTRACTS 


MARIN  COUNTY 


SANTA  CLARA  COUNTY 


Recorded  Amount 

June  17,  1926— LOTS  10  AND  11 
Blk  11,  C  &  D  Tract,  San  Jose. 
San  Jose  Paving  Co  to  J  L  K  Smith 

et    al     $488.28 

June  17,  1926 — N  LOT  3  W  Chapman 
St.  Ptn  Lot  3  Blk  21,  C  &  D  Tract, 
San  Jose.  San  Jose  Paving  Co  to 
Theresa     Seidl $432 


BUILDING     CONTRACTS 


SAN   JOAQUIN    COUNTY 


RECORDED 

HOTEL 

TRACY.     All  work  for  two-story  brick 

hotel  and  store  building. 
Owner — Tracy  Community  Hotel  Corp., 

Tracy. 
Architect — Paul    V.    Tuttle    and    H.    V. 

Slocomb,    337    17th   St.,   Oakland. 
Contractor — J.    F.    Shepherd,    1st    Natl. 

Bank  Bldg.,  Stockton. 
Filed  June  15,  '26.     Dated  June  9,  '26. 

TOTAL  COST,  $102,176 
Bond,  nofte.  Limit,  150  working  days. 
Forfeit,   none. 


PERMITS 

MOVE  and  remodel  (2)  dwellings,  $1000 
each;  No.  935  and  945  S-Wilson 
Way,  Stockton;  owner,  Frank 
Manthey;  contractor,  B.  A.  Fisher, 
229  E-Sonora  St.,  Stockton. 

MOVE  and  remodel  dwelling,  $2000; 
No.  28  E-Walnut  St.,  Stockton; 
owner,  B.  A.  Fisher,  229  E-Sonora 
St.,  Stockton. 

DWELLING  and  garage,  $14,000;  No. 
1421  Argonne  Drive,  Stockton; 
owner,  H.  L.  Yost,  1301  N-Stockton 
St.,  Stockton;  contractor,  J.  J.  Cav- 
anaugh,  219  N-Sutter  St.,  Stock- 
ton. 

RESIDENCE  and  garage,  $2500;  No. 
2420  E-Church  St.,  Stockton;  own- 
er,   R.    J.    Burns. 

CORRUGATED  iron  shed,  $1000;  No. 
928  E-Lafayette  St.,  Stockton;  own- 
er. Western  Harvester  Co.,  South 
Aurora    St.,    Stockton. 

RESIDENCE  and  garage,  $4500;  No. 
733  S-Tuxedo  St.,  Stockton;  own- 
er,  Carl   Benson. 

DWELLING,  $2000;  No.  1849  E-Sonora 
St.,  Stockton;  owner,  Frank  Cas- 
toglioni. 


COMPLETION     NOTICES 


SAN    JOAQ,UIN    COUNTY 


Recorded  Accepted 

June  18,  1926— LOTS  30  AND  32  BLK 
4,  Westerly  Extension  of  North 
Stockton.  Arthur  Hollenbeck  to 
whom    it    may    concern. June    18,    1926 

June  19.  1926— LOTS  1  AND  3  BLK 
19.  Villa  Addn,  Stockton.  J  W 
Hodgson   to  W   J    Scott. June   15,    1926 

June  15,  1926— LOT  12  BLK  23.  Sup- 
plement to  Survey  No.  2999,  Stock- 
ton. William  E  Roberts  to  whom 
it  may  concern June   14,  1926 

June  17,  1926 — LOT  12  BLOCK  1 
Lakeside  Terrace  No.  2.  F.  J.  Mc- 
Eneny  to  whom  it  may  concern.. 
June    10,    1926 


RECORDED 

RESIDENCE 

MAP    NO.    2    OF    CASCADES,    Town    of 

Fairfax.     Concrete  work,  carpenter, 

plumbing,    electric    work,    painting, 

etc.,  for  one-story  frame  residence. 

Owner — Frank    T.    and    Marion    Nedbal, 

Fairfax. 
Architect — Albert   J.   Fabre   and   Ernest 
Hildebrand,    110    Sutter      St.,      San 
Francisco. 
Contractor — M.  Linggi,  Fairfax. 

Filed  June   11,  '26.     Dated  . 

Frame    up     $1230 

Plaster    on    1231 

Completed    and    accepted 1231 

Usual   35   days 1231 

TOTAL  COST,  $4926 
Bond,  none.  Limit,  80  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

♦ 

COMPLETION    NOTICES 


MARIN     COUNTY 

Recorded  Accepted 

June  18,  1926— PTN  OF  LOT  2  BLK 
1  Sausalito  Land  and  Ferry  Co., 
Sausalito.  Garry  C.  Baker  to  A.  An- 
derson     June    7,    1926 

Recorded  Accepted 

June  21,  1926— LOT  20  BLK  2,  Corte 
Madera.  Helen  E  Mullen  to  J  E 
Warner Jnne    18,    1926 

June  22,  1926— DEER  PARK,  Fairfax 
Marin.  William  Hanton  to  Ralph 
C    Carr June    19,    1926 

June  12,  1926— LOT  35,  Map  McCue 
Orchard  Tract,  Corte  Madera. 
Jackson  D  Bowman  and  wife  to 
E   W    Ruhl June    7,    1926 

June  15,  1926 — LOT  4,  Marinita  Park 
Tract,     San       Rafael.         Walter       G 

Smith    to    Smith    &    Jackson 

June    15,    1926 

♦ 

LIENS  FILED 


M.4RIN    COUNTPY 

Recoi-^ed  A.niour.{ 

June  17,  1926 — BEING  PTN  OF  LOTS 
73  .^  74  San  Rafael  Heights,  San 
Anselmo.  J.  L.  Beasley  vs  Laura 
Struble     $135 

June  17,  1926— PTN  LOTS  73  &  74 
of  San  Rafael  Heights  Town  of  San 
Anselmo.  Fairfax  Lumber  Co.  a 
Corp.   vs   Laura  Struble    $297.80 

Jnne  19,  1926— LOT  77  MAP  SUBD 
9  Lagunitas  Tct.,  Lagunitas  Marin. 
San  Rafael  Mill  &  Lumber  Co.  vs 
Francois  Dubreuil  and  H.  E.  Rom- 
mel        $193.70 

June  21,  1926— VILLA  LOTS  178  & 
179  Map  Sausalito  Bay  Land  Co.. 
Sau.salito.  Lannom  Bros.  Mfg.  Co 
to    H    W    and    Ruth    Smith $142.") 

BUILDING     CONTRACTS 


CONTRA  COST  I  COUNTY 


RECORDED 

STORE  BLDG. 

ALL  THE  NORTH  %  OF  LOT  4  BLK. 
24  City  of  Pittsburg.  Excavating, 
grading,  plain  and  reinforced  con- 
crete,   cement    work,     brick    work. 


PIERCE-BOSQUIT 
Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJie, 
Nevada  City,  Reno 

SACR.WIENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

00.^  Sixth  Stkki  t 


tile  work,  lumber  and  labor,  mill 
work,  sheet  metal  and  corrugated 
galvanized  iron  shed,  glass  and 
glazing,  copper  sash  bars,  lathing 
and  plastering,  plumbing  and  sew- 
ering, roofing,  electrical  work, 
painting  for  l-story  store  bullding^ 
fbrick    and    tile    veneer). 

Owner — Nino  and  Jennie  Russo,  Mar- 
tinez, California. 

Architect — A.  A.  Cantln,  544  Market  St. 
San  Francisco. 

Contractor — C.  E.   Siino,   Pittsburg,  Cal. 

Fil£d  June  3,   1926.  Dated  May  28,   1926. 

1st    each    month    75% 

Usual    35    days    25% 

TOTAL.   COST.    (6400 

Bond,    $3,500;    Sureties,    John    J.    Davl    & 

G.    L.    Lucidi;    Forfeit,    none:    Limit,    75 

days;   Plan.s  and  .specifications  filed. 


COMPLETION    NOTICES 


CONTRA    COSTA    COUNTY 

Recorded  Accepted 

June  1,  1926 — CROCKETT  HEIGHTS. 
Crockett,  California.  California  & 
Hawaiian  Sugar  Refining  Co.  to 
Frank   H.   Cress May  25,   1926 

June  1,  1926— Dot  2  Block  D  Tenney 
Terrace,  Crockett,  Cal.  Calif,  and 
Hawaiian  Sugar  Refining  Co.  to 
Frank   H.   Cress May   25.   1926 

June  2.  1926— P.  G.  E.  SUB-STATION 
3  mile.s  southeast  of  the  Town  of 
Antioch,  c:ontra  Costa  County,  Cal. 
Pacific  Ga.s  &  Electric  Co  to  Dock- 
stader  &   Crane May  23,    1926 

June  4,  1928— LOT  4  BLOCK  6  FOS- 
kett  Add.  to  Concord,  Cal.  Mary  M. 
Palmer  to  C.   B.   Gaddis..June  4.   1926 

June  5,  1926 — PORTIONS  LOTS  16  & 
l.T  Block  25  Richmond  Traffic  Cen- 
ter,   El    Cerrlto.    Cal.    Thos.    P.    Bol- 

ger   to    whom    it    may    concern 

June    4,    1926 

June  9,  192,1— LOT  13  BLOCK  C  BER- 
keley  Highland  Trace,  Contra  Cos- 
ta County.  Cal.  Elcise  Prince  and 
Lester  L.  Listen  to  B.  Reede  Hard- 
man     June     4,     1926 

June  14,  1925 — LOTS  10  A  11  BLOCK 
1,  Richmond  Pacific  Heights,  Rich- 
mond, Cal.  Douglas  L.  Hooker  to 
Jensen   and   Pedersen.  .  .  .  June   5,   1926 

June  15,  1926— LOTS  16  &  17  BLK  39 
North  Berkeley  Terrace,  Contra 
Costa  County.  Cal.  Frank  McDer- 
mott  and  Catherine  McDermott  to 
H.   E.  Sullivan June   17.   1926 

June  15,  lft26— I^TS  27  28  29  30  BLK 
3  Richmond  Villa  Tract,  Richmond. 

J.    -A.    Fontanel    to    M.    Perino 

June    11,    1926 

♦ 

LIENS  FILED 

CONTRA    COSTA    fOl  NTY 


Hfcorded  Amount 

June  3.  1926— LOT  19  BLK  118  RICH- 
iiiond  Annex,  Contra  Costa  County 
(near  lUchmond).  G.  W.  Garrick  vs 
C.   S.   Avarill    $72  70 

June  7,  1926— LOT  2  BLK  9  BOULE- 
vard  Gardens  Tract,  El  Cerrito, 
Cal.  George  E.  Knapp,  D.  Boshlon 
and  Frank  Cortese,  Berkeley  Sash 
and  Door  Co  vs  A.  R.  Allen  and 
I{i)se    Allen     $160 

•lune  12.  1926— BECK  CLUBHOUSE 
Southeast  corner  San  Mateo  and 
I'anama  St.,  Richmond  Annex.  San- 
ford  Sheet  Metal  Works  Assn.  vs 
liiited    States    Housing   Assn $229 

BUILDING     CONTRACTS 


SACRAMENTO   CO!  NTV 


FOOT    OF    "Y"    STREET,    Sacramento. 

All   work     for     locker     room     and 

shower    addition      to      distributing 

plant. 
Owner — .Associated   Oil  Co..   720   "I"  St.. 

Sacramento. 
.Architect — None. 
Contractor — Paul  Opdyke,   3239   "E"  St.. 

Sacramento. 
Filed  June  17.  1926.  Dated  June  3.   1926. 
Payments   not   given. 

TOTAL  COST,   $1S66 


DWELLING.  5-room  and  garage.  $2500; 
No.  4324  T  St.,  Sacramento;  own- 
er, J.  W.  DeLapp,  1615  20th  St., 
Sacramento. 

APARTMENTS,    $3000;    .No.       3621       4th 
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Ave,  Sacramento;  owner,  H.  A. 
Nagel,  3624  4th  Ave.,  Sacramento; 
contractor,    E.    W.    Fidler. 

DWELLING,  4-room  and  garage,  $2100; 
5341  I,  Sacramento;  owner,  Bowen 
&   Klein.  .„„„„ 

DWELLING,  4-room  and  garage,  $2000; 
3841  Madsen  Ave.,  Sacramento; 
owner,  Joe  G.  Silva,  3840  12th.  Sac- 
ramento. »,r,nn 

DWELLING,  4-room  and  garage,  $1900; 
1053  56th,  Sacramento;  owner,  D. 
Mullen,   1316  30th,  Sacramento. 

DWELLING,  5-room  and  garage,  $4500; 
432  San  Miguel  Way,  Sacramento; 
owner,  T.  Cavanaugh,  4232  12th, 
Sacramento  toenn. 

DWELLING,  4-room  and  garage,  $<J600, 
700  54th,  Sacramento;  o.wner,  U. 
Fea.  3200  L,  Sacramento.  .^^nn. 

DWELLING,  4-room  and  garage,  $^i)UU. 
No.  5201  U  St.,  Sacramento;  owner, 
H.  N.  Traxler.  1833  Burnett  Way, 
Sacramento.  „„oa     t 

PRIVATE  garage,  $1200;  No.  2.20  J 
St  Sacramento;  owner,  Paul 
Fletcher,  2724  J  St.,  Sacramento; 
contractor,   Campbell    Constr.    Co. 

DWELLING,  5-room  and  garage,  $2950; 
No  3325  44th  St.,  Sacramento;  own- 
er, Henry  Schmidt,  2760  Riverside 
Blvd.,   Sacramento.  «„„nn 

DWELLING,  5-room  and  garage,  $3000; 
No  2040  Gerber  Ave.,  Sacramento; 
owner,  R.  C.  Skaggs,  2040  Gerber 
Ave.,    Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No  961  42nd  St.,  Sacramento;  own- 
er, C.  O.  McMorry,  410  Forum  Bldg. 
Sacramento;   contractor,   J.   C.    Gat- 

GENERAL  repairs,  $1000;  No.  2015  21st 
St.,  S-acramento;  owner,  Dr.  vV.  A. 
Brisrgs;    contractor,    L.    F.    Gould. 

DWELLINGS  (3)  5-room  and  garages. 
$3500  each;  No.  3733  Jeffery  Ave.; 
3740  and  3748  Pacific  Ave.,  Sacra- 
mento; owner,  Wm.  T.  Martin,  3616 
40th    St.,    Sacramento. 

DWELLING,  3-room  and  garage,  $1500; 
No.  3055  58th  St.,  Sacramento; 
owner,  Geo.  Hold,  RD  R4,  Box  1970 
Sacramento. 


COMPLETION    NOTICES 


SACRAMENTO    COUNTY 


Schwilk  to  whom  it  may  concern 
June    16,    1926 

June  21,  1926 — LOT  44,  Terrace  Villa, 
Sacramento.  Robert  W  and  Carrie 
L  Brown  and  N  W  Holcomb  to 
whom  it  may  concern ..  .June  21,  1926 

June  21.  1926— W  28  FT.  LOT  49  and 
B  13  ft.  of  N  83.15  ft.  Lot  8,  Schulze 
Tract,  Sacramento.  Robert  W  and 
Carrie  L  Brown  and  N  W  Holcomb 
to  whom  it  may  concern  ..  June  21,  '26 

June  14,  1926 — W  Vz  LOT  193  BLK  18, 
Col.  Hghts,  Sacramento.  Anita  P 
Tolbert  to  whom  it  may  concern.. 
June   11,   1926 

June  14,  1926 — LOT  67,  Casa  Loma 
Terrace,  Sacramento.  Pearl  Gau- 
ghan  to  whom  it  may  concern... 
June    10,    1926 

June  14,  1926— S  50  FT.  OF  N  150  FT. 
of  W  150  ft.  Lot  35,  Monte  Vista. 
A  C  Van  Kinkle  to  whom  it  may 
concern June    14,    1926 

June  14,  1926 — LOT  538  W.  &  K.  Tct. 
No.  19,  Sacramento.  W  R  Britland 
to  whom  it  may  concern.June   11,   '26 

June  15,  1926— S  V2  LOT  123,  River- 
side "Terrace,  Sacramento.  George 
W  Wolfe  to  whom  it  may  concern 
June     11,     iy26 

June  16,  1926 — PTN.  BLK  45,  North 
Sacramento  Sub.  No.  8.  W  H 
Sechler  to  whom  it  may  concern... 
June    12,    1926 

June  16,  1926 — LOT  21,  Wm.  T.  Martin 
Tract,  Sacramento.  Wm  T  and 
Irene  Phyllis  Martin  to  whom  it 
may    concern June    16,    1926 

June  16,  1926 — LOT  193,  Homeland. 
Gus  Thiery  to  whom  it  may  con- 
cern  June    16,    1926 


BUILDING     CONTRACTS 


Recorded                                   ^  ^^  Accected 
June    18,    1926— S   40   FT.   LOT   13    and 
S    40    ft.    of    W    10    ft.    Lot    14,    Vine 
St.    Add    to    Oak    Park.    O    W    Jar- 
vis    to    who    mit    may    concern 

June     16,     1926 

June'lS,  "l'9'2"6— LOT  22,  Ridge  Park. 
Sacramento.  Morris  Christensen 
to  whom  it  may  concern.  .June  16.  2R 
June  18,  1926— LOT  21,  Ridge  Park. 
'Sacramento.  Morris  Christensen 
to    whom    it    may    concern......... 

June     15.     192B 

June'lV,' 1926--W  %  LOT  8  BLK  3.". 
North  Sac.  Sub.  No.  8,  Sacramento. 
Frank    H    Brown    to    whom    it    may 

concern June     17.     1926 

June  18,  1926— LOT  49,  Haciendas 
Tct,     Sacramento.       Ernest     Bryant 

to    whom    it    may    concern 

, June    18,    1926 

June  18,  1926— LOT  52,  Parkside. 
Roy  E  Etter  to  whom  it  may  con- 
cern         June     18.     1926 

June  19,  1926— LOT  2922,  Elmhurst. 
Irvin    M   Canfield    to    whom    it    may 

concern June     18.     1926 

June  21,  1926 — LOT  19,  New  Era  Park 
Sacramento.  Mary  A  Nightingale 
to  whom  it  may  concern.. May  5,  '26 
June  21,  1926— W  50  FT.  OF  E  250 
ft.  Lot  43,  Altos  Acres,  Sacramento. 
Edgar  E  Dimberg  to   whom   it   may 

concern June    21,    1926 

June  21,  1926— N  i/^  OF  S  ^A  LOT  8, 
W,  X,  22nd  and  23rd  Sts.,  Sacra- 
mento.      Norman     F    and     Mary    E 


LIENS  FILED 


IS.4CRAMENTO    COUNTY 


FRESNO    COUNTY 

RECORDED 

PLANT 

E    AND    INYO    STREETS,    FRESNO.   All 
work   for  1-story  dried  milk  plant. 

Owner — Danish  Creamery  Assn.,  Rowell 
Bldg.,    Fresno. 

Architect — W.  D.  Coates,  Jr.,  Co.,  Row- 
ell  Bldg..  Fresno. 

Contractor   —    Shorh      &      Neads,      1131 
Forthcamp  St.,  Fresno. 

Filed  June  16,   1926.  Dated  — . 

As     work     progresses 75% 

Usual  35  days    25% 

TOTAL  COST,    $13,990 

Bond,    $7000;    Sureties,    F.    L.   Ames   and 

J.   D.   Craig;   Forfeit,   $25   a   day;   Limit, 

55   working  days;  Plans  filed. 


Recorded  Amount 

June   18,    1926 — N   35   FT.   LOT   90    and 

5  15  ft.  Lot  91,  Heilbron  Oaks,  Sac- 
ramento. Murray  &  Low  vs  A  H 
and     Althea     Wilson $198.17 

June  18,  1926 — LOT  88,  Yoerk  Court, 
Sacramento.  Leonard  Lietzke  vs 
Mathilda    and    Oscar    Siefert.  ..  $18.75 

June  18,  1926— W  20  FT.  of  N  60  ft. 
Lot  4,  I,  J,  3rd  and  4th  Sts.,  Sac- 
ramento. G  E  Harvie  vs  Daisy 
Lowe      $iy33 

June  17,  1926 — LOT  15  HOMELAND. 
Lyon-Darwin  Hardware  Co  vs  L.  E. 

6  Berdie  A.   Gearhart $73.27 

Jone   17,   1926— E    %   OF  S   M   OF  LOT 

5  T  U  18  19  Sts.  Clifford  Prud- 
homme  $348.75,  Dolan  Bldg.  Ma- 
terials Co.,  Inc.  $233.76  vs  W.  H. 
Cox    

June  19,  1926— N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91,  Heilbron  Oaks,  Sac- 
ramento. Clifford  Prudhomme  vs 
A     H     Wilson $64.94 

June  19,  1926— LOT  1  BLK  24,  Wood- 
lake  Addn.  No.  1,  Sacramento.  J 
M  Bobick   vs   A   E    Pierson ...  .$141.70 

June  14,  1926— N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91,  Heilbron  Oaks, 
Sacramento.  Barton  &  Handlin  vs 
A    H     Wilson $139.87 

June  15,  1926 — LOT  *,  Haciendas  Tct, 
Sacramento.  E  R  Sigler  vs  John  C 
Ford      $257.40 

June  15,  1926— N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91,  Heilbron  Oaks. 
Western  Bldg  Materials  Co,  $205.70; 
E  R  Herman  and  E  Jones,  $128.50; 
Hiram  llendren,  $70  vs  A  H  Wilson 
and    Althea    (u.n;)     

June  16.  1926— N  35  FT.  LOT  90  and 
S  15  ft.  Lot  91,  Heilbron  Oaks.  H 
O  Ad;i:i:.<,  $73.80;  Sacramento  Brick 
Co,  $255.30  vs  A  H  Wilson  and 
Ai  eliia     (u.\)     


ELECTROLIERS 

MERCED   STREET,   FOWLER.   Furnish 

and  install  16  electroliers. 
Owner — Town   of  Fowler. 
Architect — None. 

Contractor — T.    M.    Robinson,    141    Col- 
lege  Ave.,   Fresno. 
Filed   June  21,   1926.  Dated,  — . 

Ten  days  after  acceptance $1678 

Usual    35    days     1678 

TOTAL  COST,    $3356 
B-^nd     $1678;    Sureties,    Fidelity    &   Cas- 
ualty Co.  of  N.  Y.;  Forfeit,  none;  Limit 
>n  working  days;  Plans  and  specifica- 
tions  filed. 

PERMITS 
ADDITIONS   to    school,    $27,679;    Ferger 
and    Dennett    Sts.,    Fresno;    owner, 
Fresno   City      Schools;      contractor, 
STORE    room,    $8000;    No.    2949    Fresno 
St.,    Fresno;    owner,    I.    A.    French. 
Premises;    contractor,    A.    G.    Lam- 
pases,    607    Fresno    St.,    Fresno. 
DWELLING,  $4000;  No.  1283  Echo  Ave., 

Fresno;    owner,    A.    H.    Dunn. 
SERVICE  STATION,  $3500;  1560  Fulton 
St.,  Fresno;  owner.  Shell  Oil  Co.  of 
California. 


COMPLETION    NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

June  21,  1926— LOTS  24  &  25  BLK  2 
Bartlett  Hts.,  Fresno.  F.  C.  Richart 
to  whom  it  may  concern.  .June  21,  '26 

June  21,  1926— LOTS  37  &  38  BLOCK 
71  Sierra  Vista  Add.  No.  4.  F.  O. 
Sherrill   to  whom   it   may  concern.. 

June    21.    1926 

June  15,  1926— LOT  1  BLOCK  3  ST. 
Francis  Wood.  J.  E.  Y'ork  to  whom 
it    may    concern June    15,    1926 

June  16  ,1926— GARAGE  OF  ASSO- 
ciated  Oil  Co.'s  Fresno  Distributing 
Station,  Fresno  (sewer).  Associated 

Oil    Co.    to   Barrett-Hicks   Co 

June  14,   1926 

June  i6,  1926— BALL  PROPERTY  S 
of  California  Ave.,  Fresno.  South- 
ern Pacific  Co.  to  Stewart  &  Nuss, 
Inc         June   15.    1926 

June  19.  1926— LOTS  13  AND  14  BLK 
2,  Roedding  Addn.  Fresno.  Dennis 
B  Wheeler  to  whom  it  may  con- 
cern  June    19.    1926 

June  19.  1926— LOTS  43  AND  45  BLK 
5,  Fisher's  Villa  Addn.,  Fresino. 
John  F  Gonsalves  to  W  S  Proctor 
June    19,    1926 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

June  4,  1926— SECS.  10  TO  13,  12-12, 
Fresno.      Anderson    &      Forbes      vs 

Berkeley    Securities    Corp $995 

June  16,  1926— SEC.  10,  12-12,  Fresno. 
Pioneer  Electric  Co.  vs  Berkeley 
Securities    Co $290 


J.  A.  MOHR  &  SON 

G«D«raI  Paliittii«  Coatrmet*TB 
Speolaltcta  Id 

C  )mpressed  Air  Painting 
and  Sind  Blasting 

San   Francisco  Oakland 

Fresno,  Loa  Angeles  &  San  Diesc 


THE  CONTRACTORS'  ROOM 

BUILDINO  AND  ENGINEERING  NEWS  maintains  a  Contractors'  Room 
where  plans  and  specifications  may  be  filed  by  Architects,  Eng^ineers  and 
Owners  for  the  convenience  of  bidders  in  San  Frar.clsco  and  the  Bay  Coun- 
ties. 

Architects,  EInglneers  and  Owners  are  invited  to  forward  plans  of 
their  projects  to  BUILDING  AND  En^GINEBRING  NEWS.  No  charge  for 
this  service.  The  piano  will  be  returned  In  good  condition  when  contract 
for  work  Is  let. 
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